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The  Pavino  that’s  Saving 

Down  ill  N.i-  lix  ilh‘,  'l\'nn.,  D<'- 

inuiiiiu'bruiii  SlmM  lia  -  a  trade 
ol  over  t)  per  eeiil.  li  lore  this 
street  was  paved  with  Kreolite 
I, lit  Wood  Rloeks,  trafhe  was 
svvitvhed  to  allot  tier  street  on  ae- 
eoiiiit  ol  the  jjraiie.  Now  that 
tlie  surfaee  proviiles  spate  lor  a 
foot  hohl  lor  horses  atui  is  iiieal 
traetioii  lor  motors  it  is  one  of 
the  liiiest  streets  in  tlie  eilv  . 

For  durability  under  heavy  traffic, 
and  long  life  of  the  road  bed,  apec* 
ify  Kreolite  Lug  Wood  Blocks. 

The  Jennison- Wright  Co. 

2479  Broadway,  Toledo,  O. 
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Another  Joint  Concrete  Committee 

Three  years  aj?o  the  Joint  Committee  on  Concrete 
and  Reinforced  Concrete  completed  its  third  juid 
“final”  report,  and  shortly  thereafter  its  constituent 
committees  were  discharj?ed  by  their  respective  soci¬ 
eties.  Since  then  the  world  has  been  too  full  of  other 
activities  to  bother  much  about  standard  specifications. 
The  final  report  was  an  admirable  document,  which,  in 
spite  of  the  ri{?idity  and  conservatism  peculiar  to  the 
efforts  of  joint  action,  is  reco(rnized  as  havinsr  the 
authority  it  deserves.  Nevertheless,  the  subject  of  con¬ 
crete,  like  all  other  technical  subjects,  is  moving,  and 
fresh  consideration  of  concrete  specifications  is  now 
necessary.  It  is,  therefore,  pleasing  to  note  that  the 
American  Society  for  Testing  Materials,  through  its 
executive  committee,  has  initiated  action  toward  the 
formation  of  a  new  joint  committee  to  prepare  standard 
specifications  for  reinforced  concrete,  with  the  same 
constituent  societies  as  were  brought  together  in  the 
older  joint  committee.  This  committee  should  be 
formed  at  once  and  should  proceed  immediately  to  work, 
for  some  time  must  elapse  before  a  report  can  be  ex¬ 
pected  from  it.  As  was  pointed  out  in  these  columns 
three  years  ago,  the  opportunity  for  some  authoritative 
utterance  on  the  manufacture  of  concrete  is  more  im¬ 
portant  than  one  on  the  design.  Much  remains  to  be 
crystallized  regarding  concrete  as  a  material.  To  this, 
it  is  hoped,  the  new  committee  will  devote  most  of  its 
attention. 


Philosophy  and  Romance 

SELDOM  does  one  hear  an  address  of  such  singular 
charm  as  that  of  Francis  C.  Shenehon,  delivered  be¬ 
fore  the  annual  convention  of  the  American  Society  of 
Civil  Engineers.  His  subject,  “The  Engineering  Activi¬ 
ties  of  the  Twin  Cities,”  invited  a  dry-as-dust  treatment 
—a  stringing  together  of  facts  and  figures  that  would 
swamp  the  visitor  but  leave  him  impressecl  with  the 
idea,  however  vague  it  might  be,  that  he  had  come  to 
a  country  of  engineering  wonders.  Instead,  the  addre.ss 
has  an  irresistible  pull,  is  inviting,  not  repelling,  gives 
the  basic  reasons,  geologic  and  economic,  for  the  loca¬ 
tion  of  St.  Paul  and  Minneapoli.s,  and  then  piiints  the 
picture  not  only  of  what  is  but  what  may  be  in  the 
future.  The  philosophy  illuminates  the  romance  and 
justifies  the  vision.  We  urge  every  engineer,  no  matter 
what  his  specialty  or  place,  to  read  with  care,  and  then 
reread,  the  address  of  Mr.  Shenehon.  It  is  not  merely 
interesting  and  informative,  but  is  an  unusual  model  of 
something  we  sadly  lack  in  our  engineering  writing — 
a  technical  theme  handled  with  grace  and  charm,  losing 
nothing  of  its  technical  value,  but  rather  being  en¬ 
hanced  by  the  treatment. 


Precautionary  Maintenance  of  Motor  Trucks 
TV  MAINTENANCE  is  as  essential  to  a  motor  truck  as 

While  this 


IVlto  the  road  upon  which  it  travels, 
statement  seems  obvious,  there  is  an  abundance  of  ocu¬ 
lar  evidence  that  many  contractors  and  other  truck 
owners  disregard  it — in  its  preventive  aspects,  at 
least.  This  tendency  is  seen  in  the  condition  of  tires 
which  have  been  practically  ruined  by  overloading, 
.skidding,  overspeeding,  and  misalignment  of  wheels. 
The  reasons  for  this  neglect  are  no  doubt  lack  of  under¬ 
standing  on  the  part  of  the  owner  of  the  cost  of  tires 
relative  to  other  truck  maintenance  and  lack  of  knowl¬ 
edge  as  to  the  principal  causes  of  excessive  tire  wear. 
What  may  be  the  result  of  such  abuse  is  set  forth  in 
an  article  by  A.  F.  Masury  on  p.  1262.  The  facts  pre¬ 
sented  are  well  known  to  tire  and  truck  manufacturers 
and  dealers,  but  it  is  doubtful  Whether  the  majority 
of  truck  operators  realize  that,  normally,  gasoline  and 
tire  costs  are  equal.  Failure  to  grasp  this  fact  is  prob¬ 
ably  due  to  the  insidiousness  of  tire  wear.  Ga.soline 
waste  is  immediately  apparent  both  in  bills  and  de¬ 
creased  truck  efficiency,  but  in  tire  abuse  the  damage 
oc'curs  in  a  manner  which  is  not  noticed  until  the  tire 
goes  to  pieces.  Neglect  of  precautions  against  abuse 
leads  to  a  tire  cost  which  often  outweighs  the  utmost 
possible  extravagance  in  gasoline  waste,  an  excess  which 
is  not  realized  unless  accurate  itemized  cost  data  have 
been  kept.  In  the  absence  of  such  data,  particular  at¬ 
tention  should  be  given  to  preventing  those  conditions 
of  truck  adjustment  and  operation  which  are  known 
to  be  destructive. 


“Movies”  in  Science 

MOTION-PICTURE  houses  for  some  time  have  been 
showing  pictures  of  what  they  call  the  “analysis 
of  motion,”  in  which  well  known  actions,  such  as  figure 
skating,  sprinting  and  baseball  pitching,  are  repro¬ 
duced  on  the  screen  at  one-eighth  the  actual  speed  of 
the  performer.  Everj'  element  of  motion  in  these  pic¬ 
tures  stands  out  with  snapshot  clearness.  Grace  hitherto 
unsuspected  is  revealed,  and  the  methods  by  which 
results  are  achieved  are  understood  as  never  before. 
This  latter  phase  has  decidedly  an  engineering  applica¬ 
tion  in  the  development  of  motion  study  and  its  conse¬ 
quent  readjustment  of  production  methods.  No  false  or 
unnecessary  movement  can  escape  detection,  but  at  the 
.same  time  the  sense  of  motion,  lacking  in  a  series  of 
snapshots,  is  always  present.  An  analogy  may  be 
found  in  the  system  used  by  Nathan  C.  Johnson 
in  studying  the  setting  of  concrete,  as  referred  to  on 
another  page.  While  the  popular  “movie”  film  slows 
down  normally  fast  processes,  Mr.  Johnson’s  automatic- 
camera  speeds  up  the  normally  slow,  so  that  one  can. 
for  instance,  observe  in  a  few  minutes  the  physical  and 
chemical  phenomena  of  many  days.  Motion  pictures 
have  already  had  a  marked  influence  on  social  condi¬ 
tions;  may  they  not  nave  a  bright  future  in  science? 
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The  Development  Committee’s  Report 

ITH  the  presentation  to  the  board  of  direction  of 
the  profrress  report  of  the  committee  on  develop¬ 
ment,  there  devolves  on  each  member  of  the  American 
Society  of  Civil  Engineers  a  duty  to  study  the  report  in 
detail  and  to  communicate  his  views  to  the  committee. 
Such  is  the  wish  and  request  of  the  board.  The  report 
has  been  prepared  by  a  body  representative  of  the  so¬ 
ciety  geotrraphically  and  in  varying  points  of  view.  It 
is  a  crystallization  of  ideas  that  have  long  been  develop¬ 
ing  and  that  have  assumed  their  present  form  after 
some  months  of  study  and  four  days  of  the  hardest  kind 
of  work  in  Minneapolis. 

Though  the  resolution  accompanying  the  document 
states  that  the  report  contains  “certain  fundamentals 
which  it  is  anticipated  will  form  the  basis  of  its  ultimate 
report,”  it  is  clear  from  the  discussion  in  Minneapolis 
that  the  committee  is  open-minded.  It  is  seeking  the 
views  of  the  members  of  the  society.  It  wants  to  know 
what  of  the  content  of  the  report  they  consider  good, 
what  they  wish  modified  or  rejected. 

Space  does  not  permit  either  detailed  analysis  or  dis¬ 
cussion.  In  general,  it  will  be  conceded,  we  believe,  that 
the  report  stands  on  solid  ground.  Such  radical  inno¬ 
vations  as  the  proposal  to  consolidate  the  four  leading 
societies  into  one  or  to  make  the  welfare  work  supreme 
are  rejected.  On  the  other  hand,  there  is  recognition 
that  all  engineering  societies  need  to  be  drawn  closer 
together,  and  that  present  conditions  require  more  at¬ 
tention  to  welfare  w^ork  than  was  necessary  in  the  past. 
The  provision  for  these  steps  is  made  without  interject¬ 
ing  elements  that  would  lessen  the  society’s  prestige. 

In  the  four  major  divisions  of  the  report  the  con¬ 
trolling  ideas  are  plainly  evident.  In  the  category  of 
technical  activities,  the  spirit  is  that  of  development  of 
a  fuller  service  to  the  membership,  a  service  that  shall 
include  in  well  rounded  fullness  the  wide  scope  of  what 
is  now  termed  civil  engineering.  Question  must  be 
raised  as  to  the  source  of  the  funds  for  the  proposed 
enlarged  work,  but  that  will  necessarily  have  the  de¬ 
tailed  consideration  of  the  committee  if  the  plans  out¬ 
lined  are  approved. 

As  to  internal  affairs,  the  ruling  idea  is  that  of  or¬ 
ganization  along  the  lines  of  our  Gk)vemmental  system, 
so  that  the  members  in  each  community  and  each  dis¬ 
trict  may  come  to  know  one  another  better  and  by  better 
acquaintance  w'ork  more  effectively  for  the  advancement 
of  the  engineering  profession.  An  important  feature 
in  this  section  of  the  report  is  the  emphasis  on  the  need 
for  taking  care  of  the  younger  members — not  merely 
of  the  society  but  of  the  whole  profession. 

As  to  external  relationships,  the  recommendations 
look  to  a  federation  for  civic  work  of  all  elements  of  the 
profession,  the  method  of  organization  being  from  the 
bottom  up — through  the  locals  and  the  state  organiza¬ 
tions  to  a  national  council. 

In  regard  to  public  relations  there  are  three  dominant 
points:  Publicity,  that  the  function  of  the  engineer 
may  become  better  known ;  vigilance  and  action  in  mat¬ 
ters  of  legislation  affecting  engineers;  and  the  duty  of 
the  engineer  as  a  citizen.  As  to  each  of  these  major 
lines  of  activity  much  will,  we  hope,  be  said  in  the  near 
future. 

It  is  evident  that  the  committee  has  pitched  high  its 
ideal  for  the  society.  Appreciating  the  quality  and  the 
size  of  the  membership,  it  proposes  a  program  that  a 


weaker  body  could  not  or  would  not  dare  attempt.  As 
to  the  vision,  generally,  there  will  probably  be  little 
disagreement.  As  to  detail  and  method  there  will  be 
differences  of  opinion,  and  on  these  differences  the  com¬ 
mittee  desires  light  from  the  members. 

In  considering  the  report,  there  are  two  important 
facts  to  be  remembered:  (1)  MTiatever  plans  are  evolved 
from  the  work  of  the  committee  will  have  the  backing 
of  nine  thousand  engineers  of  a  class  whose  individual 
achievements  are  a  warrant  of  effective  action  once  they 
place  themselves  back  of  a  definite  program;  (2)  the 
ultimate  report,  strong  as  it  will  be  with  the  backing  of 
nine  thousand  civil  engineers,  will  not  stand  alone.  The 
other  three  national  societies  have  similar  committees. 
The  inevitable  conference  report  which,  obviously,  will 
not  touch  the  internal  affairs  of  the  individual  societies, 
will  have  mobilized  for  it  the  strength  of  forty  thou¬ 
sand  leaders  of  the  profession. 

The  report,  then,  is  destined,  when  developed  into 
its  final  form,  to  have  tremendous  influence.  Progress 
in  the  Mechanical  Engineers’  committee  has  been  suffi¬ 
cient  to  show  that  the  thinking  in  that  society  on  ex¬ 
ternal  and  civic  relations  is  along  parallel  lines.  The 
same  vision  is  controlling  that  has  actuated  the  Civil 
Engineers’  committee — a  vision  of  enlarged  service  to 
the  profession  and  to  the  community.  The  other  so¬ 
cieties,  if  their  participation  in  Engineering  Council  is 
a  criterion,  will  have  similar  views.  Forty  thousand 
engineers  united  in  effective  organization,  with  a  vigor¬ 
ous  program  such  as  they  have  the  ability  and  vision  to 
draft,  can  do  more  for  the  members  of  the  profession 
than  any  other  agency.  Therefore,  it  behooves  the 
members  of  the  American  Society  of  Civil  Engineers  to 
express  their  matured  views  on  the  report.  The  com¬ 
mittee  on  development  has  reached  the  point  where 
it  must  have  their  help  and  counsel.  After  the  members 
have  responded,  the  program  for  action  can  be  for¬ 
mulated. 

Good  Roads  on  Long-Term  Bonds 

EW  York  State  has  recently  had  a  change  in  its 
highway  administration,  and  with  it  has  come  a 
change  in  highway  policy.  The  former  administration, 
against  the  advice  of  its  engineers,  leaned,  latterly  at 
least,  to  the  construction  of  a  large  mileage  of  cheaper 
t3rpe  of  highway.  The  object,  if  one  may  put  it  so,  was 
political  rather  than  statesmanlike — the  desire  to  satisfy 
the  clamors  of  the  populace  rather  than  to  give  them 
that  which  the  state’s  own  experience  had  demonstrated 
to  be  the  most  economical  in  the  long  run. 

Furthermore,  under  the  New  York  law  the  state  as¬ 
sumes  responsibility  for  maintenance  and  rebuilding, 
once  it  has  taken  over  a  road.  It  is  to  the  interest  of 
the  local  community,  therefore,  to  get  as  much  mileage 
as  possible.  If  that  mileage  be  constructed  with  a  sur¬ 
facing  that  wears  out  in  four  or  five  years,  or  less,  it 
is  no  concern  of  the  local  community,  except  in  so  far  as 
it  contributes  to  the  general  state  tax  levy.  It  is  a  bad 
business  procedure  for  the  state,  however,  not  merely 
because  the  maintenance  cost  of  heavily  traveled  roads 
is  high,  but  because  the  state  highways  are  financed  by 
fifty-year  bonds,  and  with  a  continuance  of  this  pro¬ 
cedure  issue  upon  issue  would  be  piled  up  to  pay  for 
surfacings  that  had  disappeared. 

The  figures  in  the  New  York  case  are  very  convinc 
ing.  In  the  period  from  January,  1916,  to  December, 
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1918,  the  maintenance  on  284  miles  of  brick  road  cost 
$210  per  mile  per  year;  on  208  miles  of  concrete  roads, 
$138;  on  2793  miles  of  bituminous  macadam,  penetra¬ 
tion  method,  $490;  on  2451  miles  of  water-bound  mac¬ 
adam,  $911,  and  on  173  miles  of  gravel  macadam,  $843. 
All  of  these  figures  are  for  the  maintenance  of  surfacing 
without  the  reconstruction  of  more  permanent  or  ex¬ 
pensive  types. 

With  such  experience  data  available,  we  are  not  sur¬ 
prised  at  the  reversal  of  policy  in  the  highway  depart¬ 
ment.  Henceforth,  ultimate  economy  is  to  be  looked  to 
and  the  mileage  that  the  local  communities  do  get  will, 
in  wearing  ability,  bear  some  decent  proportion  to  the 
life  of  the  bonds  under  which  they  are  financed. 

No  one  in  these  days  will  defend  fifty-year  highway 
bonds,  but,  that  being  the  law,  it  is  plain  that  the  highest 
type  construction  only  should  be  allowed  on  the  heavily 
traveled  roads. 


City  Transit  Concentration 

CITY  growth  has  changed  the  a.spect  of  many  transit 
problems  since  the  inauguration  of  the  earliest 
rapid-transit  systems.  Improved  transit  facilities,  con¬ 
structed  because  of  growing  congestion,  have  in  turn 
attracted  more  business  to  their  neighborhoods,  and 
have  further  increased  the  crowding  of  business  and  of 
traffic.  Today  transportation  is  the  throttling  point  of 
city  activities ;  housing,  heating  and  lighting,  telephone 
and  other  services  have  possibilities  which  our  present 
demands  do  not  approach,  while  the  transportation  sys¬ 
tems  are  seriously  overburdened. 

New  problems  have  come  into  being  with  the  change 
of  conditions.  On  the  one  hand,  the  congestion  of  traffic 
that  has  been  created  must  be  dealt  with;  better  means 
must  be  devised  for  handling  the  very  dense  traffic  with 
which  existing  transit  routes  have  burdened  them¬ 
selves.  On  the  other  hand,  concentration  of  traffic  by  a 
few  transit  routes  must  be  counteracted  and  distribu¬ 
tion  of  business  and  of  traffic  brought  about.  In  con¬ 
nection  with  both  directions  of  development,  the  co¬ 
ordination  between  street  and  transit  routes  needs  to  be 
improved,  and  the  condition  of  mob-like  crowding  which 
exists  at  the  entrances  to  important  rapid-transit  sta¬ 
tions  must  be  relieved.  Some,  perhaps  all,  of  the  new 
problems  of  transit  congestion  are  worth  consideration 
in  connection  with  the  discussion  of  continuous-train 
service  which  appears  on  another  page. 

If  the  continuous-train  system  will  solve  a  sore  and 
extreme  problem,  like  that  of  42nd  St.,  it  has  much 
larger  possibilities.  Its  distinguishing  characteristics 
are  its  great  traffic  capacity,  and  its  distributed  station 
service.  When  we  are  confronted  by  serious  overload¬ 
ing  both  of  rapid-transit  lines  and  of  their  street  ap¬ 
proaches,  these  qualities  give  the  “moving  sidewalk”  a 
commanding  claim  for  attention  in  transit  planning. 

Relatively  few  engineers  have  concerned  themselves 
broadly  with  transit  problems  in  the  past ;  in  the  future 
these  problems  will  concern  many.  City  passenger 
movement — both  surface  and  rapid-transit — is  in  the 
field  of  the  municipal  engineer,  for  it  deals  with  one  of 
the  most  essential  services  in  the  city’s  existence. 
Hitherto  not  all  municipal  engineers  have  been  suffi¬ 
ciently  free  of  the  pressure  of  the  moment’s  duties  to 
face  resolutely  the  problems  which  the  future  will  bring. 
Mr.  Seaman’s  article  may  prove  helpful,  therefore,  by 
picturing  conditions  of  serious  character  which,  though 


now  restricted  to  only  two  or  three  cities,  are  likely  to 
become  much  more  general. 

Of  greatest  value,  perhaps,  is  the  emphasis  which  con¬ 
sideration  of  continuous  trains  lays  upon  what  may  be 
called  the  crosstown  traffic  problem.  Reference  to  the 
conditions  existing  in  the  southerly  one-third  of  Man¬ 
hattan  Island  will  bring  this  problem  most  clearly  be¬ 
fore  the  mind,  although  it  exists  in  every  large  city.  It 
is  the  problem  of  delivering  traffic  to  an  area  rather 
than  to  points  along  a  line — in  other  words,  of  distribut¬ 
ing  from  the  trunk  lines  of  transit;  and  in  Manhat¬ 
tan  this  distribution  is  crosstown.  The  one-  to  two- 
mile  width  of  the  island  is  adapted  for  highest-grade 
business  use  over  its  entire  width,  yet  in  the  past  only 
the  central  axis  has  been  so  developed,  while  the  out¬ 
skirts,  because  distant  from  the  central  axis,  were  left 
to  second-  and  third-class  service.  In  earlier  years, 
moreover,  concentration  of  all  major  business  along  a 
single  line  was  most  in  harmony  with  the  needs  of  the 
business.  But,  many  decades  ago,  the  facilities  of  a 
single  street  were  out-grown,  and  today  the  great  need 
is  for  means  of  spreading  the  traffic  from  river  to  river. 

Counteracting  the  natural  tendency  toward  lateral 
spread,  however,  there  has  been  in  New  York  the  ob¬ 
stacle  of  the  growing  difficulty  of  crosstown  transit.  In 
recent  years  this  difficulty  has  become  serious  indeed. 
The  problem  has  had  some  study  by  the  rapid-transit 
construction  authorities  of  the  city,  but  action  has  ever 
been  blocked  by  the  greater  pressure  for  improved  longi¬ 
tudinal  transit.  It  may  be  hoped  that  now,  with  the 
principal  rapid-transit  lines  nearing  completion,  the 
formidable  crosstown  problem  may  be  taken  in  hand 
again.  And  it  may  also  be  hoped  that  the  lessons  sure 
to  flow  from  such  study  will  be  noted  by  the  engineers 
of  other  communities  with  respect  to  their  bearing  upon 
local  transit  needs  and  plans. 

In  view  of  the  large  possibilities  of  the  continuous- 
train  system,  it  is  remarkable  that  no  trial  installation 
has  been  made  so  far.  Important  objections  to  the  sys¬ 
tem  lie  on  the  surface.  There  are  undoubtedly  great 
mechanical  difficulties  in  the  problem.  Equally  serious 
doubts  may  be  entertained  concerning  the  ability  of  a 
miscellaneous  public  to  use  a  moving  device.  But  both 
classes  of  doubt  may  be  regarded  optimistically.  As 
concerns  the  adaptability  of  the  public,  the  doubts  in¬ 
deed  have  largely  been  deprived  of  their  force  by  the 
success  attained  with  moving  stairways;  their  heavy 
patronage,  even  in  the  stores  where  they  are  used  by 
women  and  children  almost  exclusively,  and  are  often 
without  attendance,  overthrows  the  fear  that  moving 
transit  devices  are  dangerous.  With  respect  to  me¬ 
chanical  difficulties,  the  case  may  be  considered  in  the 
light  of  other  unpromising  railway  problems  that  haye 
been  worked  out  to  complete,  practical  success.  In 
short,  the  striking  correlation  between  certain  vital 
transit  needs,  on  the  one  hand,  and  the  improved  fa¬ 
cilities  afforded  by  the  continuous  train,  on  the  other, 
is  bound  to  force  the  system  into  notice,  and,  while 
difficulties  of  serious  character  may  be  expected  in  ap¬ 
plying  it,  they  do  not  appear  insuperable. 

The  42nd  St.  problem  is  only  one  of  a  class  of  cross¬ 
town  problems  in  New  York.  The  city  is  a  ribbon  of 
parallel  threads  which  lack  the  bonding  strength  of 
cross-connection.  Complete  control  of  the  crosstown 
problem,  if  it  can  be  attained,  will  create  a  new  basis 
for  the  city’s  development. 
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storing  and  Handling  High  Explosives  During  the  War 

Methods  Developed  by  Ordnance  Department  in  Taking  Care  of  Vast  Quantities  of  Ammunition 
Were  Based  on  Safety  Regulations  and  Modem  Material-Handling  Devices 

By  G.  C.  Munoz 

Major,  United  States  Army,  Chief  of  Construction  Section,  Supply  Division,  Ordnance  Department,  Washington.  D.  C. 


High  explosives  of  the  kind  used  in  ammunition 
are  rare  commodities  in  peace  times,  but  even  their 
occasional  use  would  seem  to  make  it  worth  while  to 
record  for  future  reference  the  methods  of  handling 
and  storage  developed  by  the  United  States  Army  dur¬ 
ing  the  war.  To  assure  the  necessary  steady  flow  of 
this  ammunition  to  the  American  Expeditionary  Forces, 
embarkation  depots  capable  of  handling  a  30-day  sup¬ 
ply  had  to  be  built  at  seaboard  points,  remote  from  large 
communities  and  yet  within  the  lighterage  limits  of 
the  major  ports  from  which  the  material  was  shipped. 
The  principal  problem  to  be  solved  in  planning  these 
depots  was  the  adoption  of  standard  types  of  magazines 
for  the  safe  storage  of  ammunition,  smokeless  powder 
and  explosives;  the  planning  of  terminal  track  and 
wharf  facilities  for  the  rapid  handling  of  large  amounts 
of  ammunition;  and  the  protection  of  the  military 
stores  from  fires  or  from  enemy  attack. 

Seven  of  these  depots  were  established  along  the 
Atlantic  seaboard;  they  were  located  as  noted  in  the 
accompanying  table.  In  addition,  storage  facilities  were 


TABLE  SHOWING  LOCATION  AND  COST  OF  ARMY  AMMUNITION 
SEABOARD  DEPOTS 

Depot  Harbor  Coat 

Raritan  Araenal,  New  Jersey . New  York . $14,883,000 

Sandy  Hook  Ordnance  D«-pot,  New  Jersey.. .New  York  .  972.000 

Delaware  Ordnance  Depot,  New  Jersey . Philadelphia .  16,350,000 

Curtia  Ray  Ordnanee  Depot,  Maryland..  .  .  .Raltiniore .  8,253,000 

Turner  ( tidnance  Depot,  NIarj’laiid . Baltimore .  93,000 

IMk  Point  Ordnanee  Depot,  Virainia . Hampton  Roads .  3,340,000 

Charleston  Ordnanee  Depot,  South  Carolina.  Charleston .  5,516,000 

Total  Coat . . .  $39,407,000 


provided  at  the  principal  shell-loading  and  bag-loading 
plants,  and  since  the  signing  of  the  armistice  special 
depots  for  the  storage  of  high  explosives  have  been 
established  in  sparsely  settled  regions  in  the  interior 
of  the  country.  The  tidewater  depots  were  all  designed 
in  accordance  with  certain  fixed  standards  which  are 


given  below,  although,  of  course,  in  each  case  there 
were  many  variations  in  local  conditions  which  required 
special  detailing.  The  general  layout  of  an  ideal  depot 
is  shown  in  the  accompanying  drawing. 

As  a  result  of  the  study  of  various  explosions 
of  ammunition  in  storage  it  was  concluded  that,  as 
in  the  event  of  an  explosion  in  any  ammunition  maga¬ 
zine  the  shells  might  be  hurled  for  a  distance  of  one-half 
mile,  it  would  therefore  be  necessary  to  space  the 
magazines  that  distance  apart,  to  preclude  the  danger 
of  a  bursting  shell  being  hurled  from  one  magazine 
into  the  next  one  and  there  causing  a  second  explosion. 
This  was  obviously  impossible,  as  it  would  have  entailed 
the  construction  of  tremendous  amounts  of  railroad 
track  and  would  have  required  the  acquisition  of  much 
larger  areas  of  land  than  could  possibly  be  obtained 
in  the  neighborhood  of  our  principal  seaports.  Experi¬ 
ence  indicated  that  a  spacing  of  60  ft.  between  maga¬ 
zines  would  be  sufficient  to  preclude  the  danger  of 
sympathetic  detonation  between  magazines.  It  was 
necessary,  therefore,  to  choose  between  the  above  two 
limits,  and  a  spacing  of  300  ft.  in  the  clear  between 
magazines  was  finally  decided  upon.  The  standard 
layout  adopted  was  to  stagger  alternate  rows  of  maga¬ 
zines,  as  this  resulted  in  a  slight  economy  in  land. 

In  planning  storage  for  high  explosives  in  bulk,  it 
w’as  decided  that  a  maximum  amount  of  250,000  lb.  of 
high  explosives  per  building  would  not  be  exceeded. 
The  size  adopted  as  a  standard  was  24  x  40  ft.  by  9  ft. 
high. 

The  proper  spacing  of  high-explosives  magazines  one 
from  the  other,  and  the  distances  that  should  be  main¬ 
tained  between  magazines  and  inhabited  dwellings,  rail¬ 
roads,  highways,  etc.,  were  carefully  studied.  It  was 
decided  to  comply  with  the  requirements  of  the  Amer¬ 
ican  table  of  distances  regarding  inhabited  dwellings, 
public  highways  and  railways  outside  of  the  ordnance 
depots.  This  table  was  a  result  of  the  studies  of  a 
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special  committee  appointed  by  an  association  of  manu¬ 
facturers  of  powder  and  high  explosives  established  in 
1010  and  revised  in  1914. 

A  model  law  for  regulating  the  storage  of  explosives 
recommended  to  various  states  by  the  Institution  of 
Makers  of  Explosives  contained  a  clause  regulating 
the  distance  between  magazines  as  follows:  For  25,000 
lb.,  the  spacing  between  barricaded  magazines  should 
be  100  ft.  and  for  each  additional  1000  lb.  of  explosives 


dangerous  because  each  bag  contained  a  core  of  black 
powder  to  assist  in  the  rapid  combustion  of  the  charge. 
A  practical  test  made  with  several  boxes  of  smokeless 
powder  demonstrated  that  this  material  in  bulk  bums 
very  rapidly  but  does  not  explode.  It  was,  therefore, 
decided  that  the  maximum  amount  of  smokeless  powder 
in  bulk  to  be  stored  in  one  building  should  be  500,000 
lb.  Allowing  for  proper  ventilation  around  the  walls 
and  for  the  necessary  aisle  space,  this  amount  of  smoke- 


TYPICAL.  POWDER  AND  AMMl^NITION  MAGAZINES  USED  BT  ARMY  DURING  WAR  IN  PORT  DEPOTS 


Upper  left,  smokeless  powder  magazines  in  group.  Upper  right,  interior  of  ammunition  magazine.  I^ower  left,  primer  and  fuse 

magazines.  I.owtr  right,  high  explosives  magazine 


there  should  be  added  a  distance  of  H  ft.,  and  for 
magazines  without  barricades  the  above  spacings  should 
be  doubled.  According  to  this  rule  the  barricaded  dis¬ 
tance  between  magazines  containing  250,000  lb.  would 
be  400  ft.  and  after  consultations  with  various  experts 
on  explosives,  it  was  decided  that  on  account  of  the 
relative  insensibility  of  the  principal  military  explosives, 
T.N.T.  and  picric  acid,  as  compared  with  the  demolition 
explosives  for  which  the  above  rules  were  made,  it  was 
proper  under  war  conditions  to  store  the  military  ex¬ 
plosives  in  unbarricaded  magazines  at  the  barricaded 
distances  described  above.  This  was  finally  adopted 
as  a  standard  for  the  supply  division,  and  all  high- 
explosives  magazines  of  250,000-lb.  capacity  were  spaced 
400  ft.  apart  in  the  clear,  unbarricad^. 

It  was  decided  that  smokeless  powder  should  be 
handled  through  the  ordnance  depots  in  bulk  for  the 
reloading  of  75s  and  4.7s  overseas,  and  loaded  in  bags 
for  propelling  charges  for  the  shells  of  larger  calibers, 
the  bags  being  packed  in  fiber  or  metal  containers, 
those  of  the  latter  type  being  more  bulky  and  more 


less  powder  required  a  building  32  x  96  ft.  by  10  ft. 
high,  which  was  adopted  as  the  standard-size  smokeless- 
powder  magazine. 

Studies  of  fires  in  smokeless-powder  factories  showed 
that  the  flame  from  a  conflagration  of  a  large  amount 
of  smokeless  powder  would  reach  great  distances.  It 
was  decided  to  space  the  smokeless-powder  magazines 
300  ft.  apart  in  the  clear,  as  experience  available  indi¬ 
cated  that  this  would  be  sufficient  to  prevent  a  con¬ 
flagration  in  one  building  from  spreading  to  the  adjoin¬ 
ing  buildings.  The  spacing  adopted  is  clearly  shown 
in  the  view  of  this  type. 

After  the  signing  of  the  armistice  a  revision  was 
made  of  all  high-explosives  magazines  at  the  depots  es¬ 
tablished  on  the  Atlantic  seaboard,  and  it  was  decided 
that,  as  a  peace-time  basis  for  storage  of  explosives, 
the  amount  of  high  explosives  per  magazine  should  be 
reduced  so  that  the  distance  between  them  would  be  in 
strict  compliance  with  the  rule  described  above  for  the 
spacing  of  high-explosives  magazines.  For  the  storage 
of  large  amounts  of  surplus  high  explosives  that  were  on 


hand  at  manufacturing  plants,  loading  plants,  etc.,  new 
depots  were  established  in  sparsely  settled  areas  in  the 
interior  of  this  country'.  The  amount  of  explosives  in 
them  was  limited  to  2.50,000  lb.  per  magazine,  and  maga¬ 
zines  were  spaced  800  ft.  apart,  which  is  the  unbarri¬ 
caded  distance  in  accordance  with  the  rule  referred  to 
above. 

In  planning  the  fire  protection  for  the  ammunition 
depots,  consultations  were  held  with  the  manufacturers 
of  explosives,  with  other  experts  on  the  subject,  and 
with  the  National  Board  of  Fire  Underwriters.  As  a 
result  of  this  a  standard  policy  of  fire  protection  was 
adopted  and  followed  at  all  of  these  depots.  The  problem 
of  fire  protection  was  devided  into  two  classes,  the  first 
being  the  protection  of  the  ammunition-storage  areas, 
and  the  second  being  the  protection  of  barracks,  general 
storage  warehouses,  wharves  and  railroad  yards. 

Sprinklers  Not  Warranted 

The  question  of  providing  the  magazine  area  with 
hydrants  and  equipping  the  magazines  with  sprinkler 
systems  was  discussed  informally  with  the  representa¬ 
tive  of  the  National  Board  of  Fire  Underwriters  and 
with  manufacturers  of  explosives.  After  thorough 
study  of  the  matter,  it  was  decided  that  the  great  ex¬ 
pense  of  installing  a  water  system  through  the  magazine 
areas  was  not  justified.  If  the  small  fire  equipment 
which  it  was  planned  to  place  at  all  magazines  was  not 
effective  in  putting  out  a  fire  in  its  incipiency,  it  was 
felt  that  it  would  then  be  too  late  for  the  sprinkler 
system  to  act  or  for  the  fire  companj'  of  the  depot  to 
obtain  water  from  a  hydrant  system  scattered  through 
the  magazine  area.  In  order  to  determine  whether 
this  decision  to  omit  sprinkler  systems  from  all  maga¬ 
zines  was  justified,  arrangements  were  made  at  the 
suggestion  of  the  National  Board  of  Fire  Underwriters 
and  through  the  courtesy  of  E.  I.  du  Pont  de  Nemours  & 
Co.  to  make  tests  at  Carney’s  Point  to  determine  the 
value  of  a  sprinkler  equipment  in  fires  in  the  storage 
of  smokeless  powder,  T.N.T.  and  picric  acid  under  dif¬ 
ferent  conditions.  It  was  the  consensus  of  opinion  after 
these  tests  were  made  and  studied  that  the  cost  of  a 
sprinkler  system  was  not  warranted. 

It  was  endeavored  to  prevent  the  occurrence  of  fires 
in  the  magazine  area  by  precautions  in  the  construction 
of  the  magazines,  in  guarding,  in  clearing  the  magazine 
area  of  all  fire  hazards,  and  in  equipping  the  locomotives 
with  fire  equipment,  spark  arresters,  and  specially  in¬ 
closed  ashpans,  in  order  to  reduce  as  far  as  possible 
the  danger  of  fire  from  these  sources. 

The  magazines  were  protected  from  fire  by  a  liberal 
supply  of  small  fire  equipment,  both  inside  and  outside. 
The  type  of  small  equipment  generally  used  was  40-gal. 
bucket  tanks  and  5-gal.  hand-pump  extinguishers,  both 
being  filled  with  nonfreezing  solutions.  The  fire  pro¬ 
tection  for  the  barracks  was  the  standard  type  developed 
by  the  Army  and  used  at  all  cantonments.  Other  im¬ 
portant  features  of  the  fire  protection  of  the  depots 
were  the  organization  of  fire  brigades,  the  establish¬ 
ment  of  a  fire-engine  house  with  facilities  for  housing 
the  fire  marshal  and  his  crew,  the  installation  of  electric 
fire-alarm  systems,  a  liberal  installation  of  telephones, 
and  the  construction  of  numerous  small  guard  houses 
for  housing  the  detachments  assigned  to  guard  duty. 

In  the  design  of  the  ammunition  magazines  it  was  at¬ 
tempted  to  reduce  to  a  minimum  the  danger  from 
miasiles  in  the  event  of  an  explosion;  to  make  the  maga* 


zines  as  nearly  fireproof  as  possible;  and  to  make  u 
buildings  dry  and  well  adapted  to  the  mechanical  h m- 
dling  methods  that  had  been  decided  on.  The  standard 
adopted  was  a  building  50  x  218  ft.,  with  brick  pilaste*--. 
tile  walls,  concrete  floors  and  roof  of  g.vT)sum  slabs  re-t¬ 
ing  on  wood  roof  trus.ses  and  wood  purlins.  The  wall'j 
should  eventually  be  plastered  on  the  outside,  but  this 
was  omitted  for  the  sake  of  speed  and  economy.  This 
construction  is  shown  in  the  views. 

Three  types  of  high-explosives  magazines  were  adopt 
ed.  The  type  adopted  when  it  was  anticipated  that 
they  could  be  used  permanently  by  the  Army  was  veri¬ 
similar  to  that  described  above  for  ammunition  maga¬ 
zines  and  shown  in  one  of  the  views.  The  floors,  how¬ 
ever,  were  of  wood,  to  avoid  danger  from  striking 
sparks. 

For  temporary  use,  a  wood-frame  magazine  with  cor¬ 
rugated  asbestos  sheathing  and  gypsum  slab  roof  was 
used;  and  for  storing  dynamite,  which  material  could 
be  detonated  by  a  rifle  bullet,  bullet-proof  magazines 
were  constructed.  The.se  latter  were  similar  to  those 
of  the  permanent  type  except  that  the  tile  was  filled  with 
sand  and  the  fire  doors  were  bullet-proofed  with  steel. 
A  test  made  with  an  Army  rifle,  by  firing  three  bullets 
at  the  same  spot  of  a  sand-filled  tile,  resulted  in  pene¬ 
trating  only  the  outside  shell  of  the  tile. 

Smokeless-powder  magazines  were  built  of  wood 
frame,  corrugated  asbestos  sides,  g>-psum  roof  and  w-ood 
floors,  care  being  taken  not  to  have  any  exposed  nail 
heads.  One  of  these  is  also  shown. 

Special  magazines  were  built  for  the  storage  of 
primers  and  fuses.  On  account  of  the  great  cost  and  im¬ 
portance  of  these  materials,  the  magazines  were  made 
of  fire-resisting  exterior,  the  size  and  spacing  being 
the  same  as  for  the  smokeless-powder  magazines  (32 
X  96  ft.,  and  spaced  300  ft.  apart) .  The  walls  of  these 
magazines  were  of  tile,  the  roof  was  of  gypsum,  and  the 
floor  of  blind-nailed  wood  plank. 

Transportation  Methods  Important 

It  was  planned  to  transport  ammunition  from  the 
magazines  to  the  wharves  on  flat-cars  covered  with  tar¬ 
paulins  and  to  transport  explosives  in  box  cars.  For  the 
rapid  transfer  of  this  material  to  lighters  a  front  track 
was  built  as  close  to  the  pierhead  line  as  possible,  and 
light  shells  and  explosives  were  skidded  on  hardwood 
skids  direct  from  the  cars  to  the  lighters.  For  the  trans¬ 
fer  of  heavy  shells  15-ton  locomotive  cranes  with  50-ft. 
booms  were  provided.  These  cranes  operated  on  the 
front  track,  the  flat-cars  with  shells  being  spotted  on 
a  second  track  spaced  18  ft.  c.  to  c.  from  the  front 
track.  This  spacing  gave  ample  width  for  the  operation 
of  the  crane.  The  standard  width  of  wharf  adopted 
was  46  ft.,  which  left  sufficient  width  in  the  rear  of  the 
second  track  to  permit  a  fire  engine  or  automobile  to 
pass  when  the  tracks  were  blocked  with  railroad  equip¬ 
ment.  The  top  of  the  rail  of  the  front  tracks  was  flush 
with  the  floor  level,  in  order  to  permit  of  trucking 
across  the  tracks  when  necessarj-. 

The  wharves  were  designed  for  a  live  load  of  500  lb. 
per  square  foot,  and  the  tracks  for  either  a  Cooper 
E-40  locomotive  or  a  15-ton  crane  with  loaded  boom 
at  point  of  overturning,  the  boom  being  so  placed  as 
to  produce  the  maximum  loads.  All  bracing  was  kept 
at  least  3  ft.  above  mean  low  water,  in  order  to  avoid 
the  delay  usually  encountered  when  placing  bracing 
near  low-tide  level. 
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Dock  sheds  of  fire-resisting  construction,  60  x  216  ft., 
and  spaced  approximately  300  ft.  apart  in  the  clear,  were 
b'lilt  directly  in  the  rear  of  the  wharf,  and  were  used 
as  transfer  sheds  are  used  on  commercial  wharves. 
The  floors  of  these  buildings  were  of  reinforced  con¬ 
crete  supported  on  wooden  piles  and  were  designed  to 
carry  a  live  load  of  600  lb.  per  square  foot.  Depressed 
tracks  were  built  in  the  rear  of  the  dock  sheds  to  facili¬ 
tate  the  rapid  unloading  of  cars  into  these  buildings, 
and  behind  these  loading  tracks  small  yards  were  pro¬ 
vided  to  assist  in  the  quick  shifting  of  cars  at  the 
wharves. 

Fire  walls  were  built  under  all  of  the  ordnance 
wharves,  concrete  walls  being  spaced  approximately  510 
ft.  apart,  with  intervening  timber  fire  walls  constructed 
of  two  layers  of  2-in.  plank,  one  layer  being  placed 
vertically  and  the  other  horizontally,  and  spaced  ap¬ 
proximately  170  ft.  apart. 

The  plan  for  the  pier  at  Pig  Point,  Norfolk,  Va., 
differed  slightly  from  the  above  plan ;  it  was  built  4000 
ft.  from  the  shore,  and  it  was  not  anticipated  that  very 
heavy  shipments  would  be  made  from  this  point.  The 
pier  was  therefore  built  105  ft.  wide  with  a  dock  shed 
260  X  40  ft.  with  surface  tracks  on  one  side  and  de¬ 
pressed  tracks  on  the  other,  both  sides  of  the  pier 
being  provided  with  fender  piles  so  that  lighters  could 
be  loaded  on  both  sides  when  desired.  As  a  certain 
amount  of  vibration  was  inevitable  on  this  pier,  the 
dock  shed  was  built  of  wood-frame  construction  cover¬ 
ed  with  corrugated  asbestos. 

A  railroad  system  was  constructed  at  each  depot 


to  make  access  easy  to  any  point  and  to  provide  receiv¬ 
ing  and  classification  yards  for  incoming  and  outgoing 
cars.  The  main  running  tracks  and  yards  were  placed 
at  a  safe  distance  from  the  magazines.  Curvature  of 
track  was  limited  wherever  possible  to  13°.  to  preclude 
any  trouble  from  derailments.  The  80-lb.  A.S.C.E.  rail 
was  selected  as  a  standard  for  ordnance  depots,  but, 
on  account  of  the  difficulty  of  obtaining  these  rails 
quickly,  a  good  deal  of  67i-lb.  rail,  which  had  been 
manufactured  for  the  Imperial  Russian  Government  but 
had  not  been  shipped,  was  used,  and  proved  very  satis¬ 
factory. 

All  ammunition  depots  were  surrounded  by  high 
fences  built  of  2-in.  chain-mesh  woven  wire  fence  of 
No.  9  galvanized  wire  surmounted  by  three  strands  of 
barbed  wire  on  an  inclined  arm.  the  total  height  of  the 
fence  being  8  ft.  To  assist  in  the  guarding  of  the 
depots  a  series  of  flood  lights,  spaced  approximately  500 
ft.  apart,  were  installed,  mounted  above  the  fence  and 
throwing  powerful  beams  of  light  parallel  to  the  fence, 
thus  thoroughly  lighting  a  zone  approximately  100  ft. 
wide  outside  the  depots.  That  the  guards  inside  of  the 
fence  might  remain  in  darkness  so  that  they  could  not 
be  seen  from  the  outside,  vertical  veins  w’ere  fastened 
to  the  projectors;  these  reflected  all  rays  directed  to¬ 
ward  the  inside  of  the  inclosure.  The  projectors  were 
generally  spaced  500  ft.  apart. 

Very  careful  consideration  was  given  to  the  use  of 
electrically  driven  machinery  for  handling  ammunition 
and  explosives  in  the  magazines,  but  it  was  decided  that 
any  economies  that  might  be  gained  by  the  use  of  this 
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MECHANICAL  METHODS  USED  IN  HANDLING  AMMUNITION  IN  ARMY’S  STORAGE  DEPOTS 
’  rper  left,  electric  crane  handling  heavy  shell.  Upper  right,  shrapnel  on  roller  conveyor.  Lower  left,  handUng  ammunition  to 

barges.  Lower  right,  roller  conveyors  between  magasinea 


machinery  were  more  than  offset  by  the  added  risk  en¬ 
tailed  in  running  power  lines  into  the  magazines.  It 
was,  therefore,  decided  that  for  powder  and  high  explo¬ 
sives  no  electrical  machinery  would  be  used,  and  for 
shells  the  use  of  power-driven  machinery  would  be  con¬ 
fined  strictly  to  storage-battery  equipment,  and  that  the 
charging  of  all  storage  batteries  would  be  carried  on  in 
a  building  outside  of  the  magazine  area.  Battery-charg¬ 
ing  stations  at  safe  distances  from  the  magazines  were 
therefore  established  at  all  of  the  principal  depots. 

On  account  of  the  short  winter  days,  and  as  it  was 
desired  to  be  prepared  to  handle  shipments  day  and 
night  when  necessary,  it  was  essential  to  provide  a 
means  of  lighting  the  magazines.  This  was  accom¬ 
plished  by  the  use  of  storage-battery  portable  lamps, 
developed  for  this  purpose.  These  lights  were  charged 
at  the  battery-charging  station  and  could  be  carried  to 
any  magazine  where  night  operations  were  under  way. 

Preliminary  estimates  showed  that  the  trackage  at 
the  various  depots  would  average  from  10  miles  at  the 
small  depots  to  45  miles  at  the  larger  ones,  and  that  the 
number  of  carloads  passing  through  each  depot  would 
average  from  15  to  243  per  day.  With  these  facts  in 
mind,  studies  were  made  of  various  types  of  motive 
power,  including  electric  locomotives,  compressed  air, 
fireless  locomotives  and  oil  burners;  but  there  were  cer¬ 
tain  objections  to  the  use  of  all  of  these  types  under  war 
conditions,  and  it  was  therefore  decided  to  use  for  all 
heavy  switching  62J-ton  coal-buming  steam  locomotives, 
and  for  light  work  40-ton  locomotives.  The  principal 
reasons  for  this  decision  were  that  electrical  equipment 
was  scarce  and  the  large  trackage  at  the  depots  would 
have  made  electric  installations  very  expensive;  com¬ 
pressed-air  and  fireless  locomotives  were  not  powerful 
enough  for  the  heavy  work  anticipated,  and  a  steady 
supply  of  fuel  oil  could  not  be  counted  on  at  all  of  the 
depots.  All  locomotives  were  fitted  with  special  inclosed 
ashpans  and  spark  arresters.  The  standard  locomotive 
crane  adopted  for  handling  heavy  shells  at  the  wharves 
was  a  15-ton,  eight-wheel,  coal-buming  crane  with  a 
50-ft.  boom. 

All  of  the  rolling  stock  for  the  operation  of  the  de¬ 
pots  was  ordered  at  the  commencement  of  the  projects 
and  was  used  to  great  advantage  by  the  construction 
forces. 

Roller  Conveyors  Used 

For  handling  material  from  cars  into  magazines, 
roller  conveyors  were  utilized  as  far  as  possible.  For 
inert  material  and  shell,  the  ordinary  steel  roller  con¬ 
veyor,  made  up  in  8-ft.  sections,  was  used.  Various 
forms  of  wooden  pallets  were  provided  for  moving  ar¬ 
ticles  such  as  shells,  bags  of  sodium  nitrate,  etc.,  over 
the  conveyor.  For  handling  explosives  such  as  T.N.T., 
dynamite  and  black  powder,  wood  roller  conveyors  fitted 
with  wood  guard  rails  were  used  to  avoid  the  risk  of 
sparks. 

For  handling  shell  above  12  in.  in  diameter  a  special 
t>T)e  of  storage-battery  transfer  crane  truck,  fitted  with 
a  short  hinged  boom  and  a  hoist  motor,  was  provided. 
As  the  platforms  of  the  magazines  used  for  the  storage 
of  heavy  shells  were  built  at  car-floor  level,  this  truck 
could  be  driven  into  the  car,  take  a  shell  either  by  the 
nose  ring  or  by  means  of  a  rope  sling,  back  out  of 
the  car  and  proceed  head  on  into  the  magazine  to  the 
point  of  storage.  A  view  is  given  of  one  of  these 
cranes  in  operation. 


Jib  Crane  Designed  for  Maximum  Clearai  ce 

0  REDUCE  the  overhead  height  of  jib  cranes  re¬ 
cently  installed  in  the  Carnegie  warehouse  of  the 
McClintic-Marshall  Steel  Supply  Co.  and  thereby  jrive 
maximum  underclearance  and  lifting  height,  a  special 
design  was  developed,  using,  instead  of  tension  stays  to 
take  the  cantilever  moment,  what  was  virtually  a  verti¬ 
cal  girder.  The  details  of  this  design  are  reproduced 
herewith. 

The  vertical  girder  was  built  up  of  two  main  platen 
with  a  12-in.  channel  on  the  side  near  the  column,  and 


SPECIAL  DETAILS  OF  CANTILE\'ER  JIB  CRANE 

with  angle  stiffeners  and  tie  plates  supporting  the  edges. 
The  main  cantilever  beam  was  framed  into  the  vertical 
channel  just  mentioned,  and  was  also  connected  by  four 
vertical  angles  through  the  main  plate,  as  indicated  by 
section  AA.  Horizontal  12-in.  channels  were  selected  to 
connect  the  flanges  to  the  main  plate,  as  shown  in  the 
drawing,  one  of  these  channels  on  the  upper  flange  being 
extended  for  a  distance  of  about  18  ft.  to  give  lateral 
stiffness  to  the  cantilever  beam.  An  8-in.  hole  in  the 
main  plate  was  necessary  in  order  to  allow  access  to  the 
rivets  on  the  inside  of  the  box  section. 

The  bearings  are  of  cast  steel,  using  in  general  a 
thickness  of  i  in.  for  the  ribs  and  main  metal.  The 
design  was  made  by  P.  L.  Wolfel,  chief  engineer,  Mc¬ 
Clintic-Marshall  Co.,  Pittsburgh,  Penn. 

Publicity  To  Help  Minnesota  Water  Projects 

An  educational  campaign  to  assist  municipalities 
vdiich  need  new  water-supplies  or  improvements  in  their 
existing  supplies  is  a  new  activity  being  carried  out 
under  H.  A.  Whitaker,  director  of  the  Minnesota  State 
Board  of  Health.  The  program  includes  a  thorough 
investigation  and  report,  also  conferences  with  local 
officials  and  organizations,  and  lectures  at  public  gather¬ 
ings,  in  order  that  the  people  may  have  an  opportunity 
to  realize  the  importance  of  the  problem  before  the 
time  arrives  for  voting  the  necessary  funds. 
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1  Be  Let  in  Four  Parts 

early  Mile  Long  Across  Moha^it 
i  Barge  Canal  at  Schenectady 
About  To  Be  Built 

ture  to  the  Schenectady  abutment  will  be  in  the  form 
of  a  parkway  100  ft.  wide  between  retaining  walls. 

'k  River  center  of  this  will  be  a  grassed  reservation  20 

ft.  wide  for  street-railway  tracks,  and  flanking  this  i 

will  be  reservation  roadways,  20  ft.  wide,  for  vehicular  1 

traffic.  Flanking  the  roadways  will  be  grassed  areas 
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Continuous  Trains  for  Forty-Second  Street  Transit 

Problems  of  Dense  Traffic — Moving  Platforms  or  Continuous  Train  Recommended  for  New  York  Ten 
Years  Ago— Shown  to  Have  Advantages  in  Speed  up  to  Four  Miles,  and  Remarkable  Capacity 

By  Henry  B.  Seaman 

Consulting  Engineer.  New  York  City :  Former  Chief  Engineer  of  the  Public  Service  Commission  for  the  First  District,  New  York 


A  RAPID-TRANSIT  problem  of  peculiar  importance 
is  contained  in  the  case  of  the  42nd  St.  shuttle-train 
service  in  the  new  subway  system  of  New  York  City. 
The  problem  is  that  of  short-distance  transfer  of  a  very 
dense  traffic,  and  is  by  no  means  confined  to  New  York 
City  or  to  the 
42nd  St.  con¬ 
nection.  But 
the  latter  is 
of  such  im- 
mediate 
urgency  as  to 
require  seri¬ 
ous  study  at 
the  present 
moment.  It 
is  the  writer’s 
c  0  n  V  i  c  - 
tion  that  the 
moving  plat¬ 
form,  or  the 
contin¬ 
uous-  train 
system,  offers 
the  only  solu¬ 
tion  of  this 
problem. 

Moreover,  the 
same  system 
is  able  to 
meet  require¬ 
ments  of  ex- 
ceedingly 
dense  rapid- 

transit  traffic  in  other  cases,  for  long  as  well  as  short 
distances.  In  the  present  period  of  active  rapid-transit 
development,  the  subject  merits  general  attention. 

Ten  years  ago,  when  chief  engineer  to  the  Public 
Service  Commission  of  New  York  City,  the  writer 
reported  to  the  commission  that  moving  platforms  offered 
distinct  advantages  over  separate  trains  with  respect 
to  speed  as  well  as  to  capacity,  recommended  that  an 
installation  be  made  forwith.  The  general  facts  set 
forth  in  that  report  are  as  fully  applicable  today  as 
then,  and  reference  to  them  will  support  the  statement 
that  other  rapid-transit  routes  than  the  42nd  St.  shuttle 
connection  may  advantageously  be  equipped  with  con¬ 
tinuous  trains. 

When  the  original  subway,  running  north  and  south 
in  Manhattan,  was  built,  it  was  laid  out  on  an  indirect 
route  through  42nd  St,  in  order  to  reach  the  most 
populous  localities  and  thus  insure  the  immediate  finan¬ 
cial  success  of  the  project.  But  it  was  evidently  in¬ 
tend  eventually  to  complete  the  east-  and  west-side  routes 
as  now  constructed.  It  would,  therefore,  seem  that  the 
connecting  link  across  42nd  St.  should  have  been  con¬ 
sidered  and  designed  at  the  same  time,  in  order  to 
function  with  this  general  subway  development.  That 
this  was  not  done  can  only  be  explained  by  the  extra¬ 
ordinary  pressure  to  rush  the  general  improvement. 


When,  upon  the  opening  of  the  new  subways,  it  was 
found  that  no  consideration  had  been  given  to  this 
important  matter,  and  it  became  necessary  to  close 
down  the  crosstown  service  in  42nd  St.  temporarily 
in  order  to  avoid  the  resulting  confusion,  the  citizens 

were  natural¬ 
ly  surprised 
and  e  X  - 
pressed  di.sap- 
pointment.  At 
the  sugge.s- 
tion  of  the 
chairman  of 
the  commis¬ 
sion,  colored 
guide  lines 
were  then 
intro¬ 
duced.  This 
was  expected 
to  reduce  con¬ 
fusion,  and 
the  shuttle 
service  was 
reestablished. 
Other  than 
this,  how¬ 
ever,  there 
.  have  appar¬ 
ently  been  no 
serious  at¬ 
tempts  to  pro¬ 
vide  perma¬ 
nent  relief  of 
the  congestion  and  inconvenience  at  this  point. 

A  suggestion  has  recently  been  made  by  a  former 
member  of  the  commission  that  the  shuttle  service  be 
operated  from  14th  St.,  running  trains  on  the  local 
tracks  of  the  main  line  to  42nd  St.  and  thence  across 
to  Seventh  Ave.  As  a  considerable  portion  of  the  cross¬ 
town  traffic  comes  from  the  Steinway  tunnel  on  the 
east  and  an  ever-increasing  number  from  the  Lexing¬ 
ton  Ave.  extension  on  the  north,  such  operation  would 
offer,  at  best,  only  partial  relief. 

Furthermore,  in  order  to  introduce  a  shuttle  serv¬ 
ice  which  would  be  even  approximately  satisfactory, 
it  would  be  necessary  to  switch  at  least  half  the  local 
trains  from  14th  St.  on  the  main  line  to  the  shuttle 
service  across  42nd  St.  Since  the  interval  between 
trains  on  the  main  line  is  about  2i  min.  during  rush 
hours,  it  would  reduce  the  service  on  both  the  shuttle 
and  the  Lexington  Ave.  main  line  (above  42nd  St.)  to 
5-min.  headway,  which  would  be  entirely  unsatisfactory 
in  either  case.  Rush-hour  service  on  all  lines  should 
approach  2-min.  intervals  as  closely  as  practicable. 

An  alternative  would  be  to  deflect  half  the  local 
trains  on  the  lower  east-side  line  across  42nd  St.  and 
then  northward  on  the  west-side  line,  and  in  turn  de¬ 
flect  a  corresponding  number  of  trains  from  the  lower 
west-side  line  across  42nd  St.,  and  thence  northward 


FIG.  1.  HOW  A  MOVING  PLATFORM  SUBWAY  INSTALI..ATION  W'OULD  APPEAR.  WHEN 
VIEW’BD  FROM  THE  CENTER  LINE  OF  COLUMNS  (SLOW  SPEED  APPROACH 
PLATFORMS  BEYOND  THE  SEAT  PLATFORMS) 


With  these  three  suggestions  of  train  service  elimin¬ 
ated,  the  remaining  expedient  is  the  introduction  of  the 
moving  platform,  or  a  similar  device,  in  the  subway  as 
at  present  existing. 

While  the  introduction  of  this  method  of  transporta¬ 
tion  would  be  novel  and  would  call  for  the  greatest 
structural  and  mechanical  engineering  skill,  the  system 
has  been  investigated  by  the  most  eminent  engineers 
of  their  day  and  has  received  their  unqualihed  indorse¬ 
ment.  It  is  the  escalator  principle  of  continuous  ser¬ 
vice,  applied  to  horizontal  transportation.  To  object 
now  on  the  score  of  its  novelty  is  not  “conservative,” 
but  rather  unprogressive  and  unscientific.  The  work 
should  be  undertaken,  however,  only  by  men  of  clear 
vision  and  of  strong  mechanical  instinct,  men  who  are 
determined  to  succeed  and  who  are  capable  of  over¬ 
coming  obstacles  as  they  appear. 

The  introduction  of  the  moving  platform  into  the 
present  subway  in  42nd  St.  would  save  the  bulk  of  the 
expense  of  the  Steinway  tunnel  extension.  The  cost 
to  the  city  would  be  nominal  Close  connections  could 
be  made  with  the  Interborough  subways  which  it  is 
intended  to  serve,  as  well  as  with  other  subways,  if  so 
desired. 

In  its  operation  there  would  be  no  intervals  of  waiting 
between  trains,  as  with  car  service,  since  the  platform 


FIG.  2.  SPEED  COMPARISON  OF  MOVING  PLATFORM 
AND  TRAIN 

traffic.  In  point  of  speed  it  has  the  advantage  over  the 
present  system  for  all  distances  up  to  four  miles. 

For  the  speed  calculations,  data  were  taken  from 
rapid-transit  service  as  it  existed  in  New  York  City, 
average  conditions  being  selected  as  follows: 

Diatanoe  between  express  stations .  2  miles 

Distance  between  local  stations .  4  mile 

Distance  between  cross  streets .  I  /20  niiit 

Speed  of  express  trains,  inriudinc  stops .  2S  milea  per  hour 

Speed  of  local  trains,  including  stops .  IS  miles  per  hour 

Speed  of  moving  platform .  1 2  miles  per  hour 

Speed  of  pedestrians .  3  miles  per  hour 

Average  interval  between  trains .  3  min. 

It  was  assumed  that  the  average  passenger  starts  his 
journey  at  a  point  distant  from  a  local  station  by  one- 
fourth  the  spacing  of  stations,  and  travels  to  a  point  of 
destination  likewise  one-fourth  the  station  spacing 
away  from  a  station.  It  was  assumed  that  he  must 
wait  at  the  station  for  a  time  equal  to  one-half  the 
interval  between  trains.  These  data  led  to  conclusions 
which  are  plotted  on  the  diagram.  Fig.  2,  herewith. 

For  all  distances  less  than  four  miles  the  moving 
platform  is  a  quicker  mode  of  conveyance  than  local 
train  service  or  even  local  and  express  service  combined. 
This  is  true  on  the  assumption  of  a  speed  of  15  miles 
per  hour  for  local  trains.  But,  as  a  matter  of  fact,  local 
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on  the  east-side  line.  This  would  form  a  balanced  sys¬ 
tem  of  operation,  and  would  come  nearer  to  fulfilling 
the  requirements  than  any  other  train  service  which 
could  be  proposed,  though  the  shuttle  service  would  still 
be  restricted  to  5-min.  intervals.  In  order,  however, 
to  make  the  necessary  connections  from  the  lower  west- 
.side  to  the  upper  east-side  line,  these  plans  should  have 
been  included  in  those  of  the  general  improvement — if, 
indeed,  they  could  have  been  made  at  all.  Now,  with 
the  general  development  which  has  since  taken  place, 
notably  the  completion  of  the  Hotel  Commodore,  such 
connections  cannot  be  made  except  at  prohibitive  cost. 

The  next  possibility  is  utilizing  the  Steinway  tunnel 
for  relief  by  extending  it  westward  to  Seventh  Ave. 
Plans  for  such  extension  were  considered  years  ago,  and 
undoubtedly  such  construction  is  still  possible.  But 
these  plans  were  merely  for  the  convenience  of  the 
traffic  from  Long  Island  City,  and  were  not  intended 
to  fill  the  purposes  of  the  present  shuttle  service.  The 
tunnel  is  too  deep  for  the  purpose,  and  is  difficult  of 
access  from  the  street  surface. 

At  Lexington  Ave.,  and  again  at  Seventh  Ave.,  the 
Steinway  tunnel  extension  must  pass  below  all  other 
subways.  It  could  approach  the  surface  only  some¬ 
where  midway  between  these  two  points;  that  is,  in 
the  vicinity  of  Fifth  Ave.  and  42nd  St.  But  here  street 
traffic  is  already  so  congested  that  a  further  increase  is 
undesirable.  Plans  for  a  revision  of  street  grades  at 
Fifth  Ave.  have  been  under  consideration. 

An  expenditure  of  possibly  $3,500,000  would  be  re¬ 
quired  to  construct  the  Steinway  tunnel  extension.  The 
present  subway  section  in  42nd  St.  would  be  of  little 
value  unless  use  could  be  made  of  it  as  an  auxiliary. 
Some  three  years  were  required  to  construct  the  42nd 
St.  subway,  and  it  could  hardly  be  expected  that  the 
more  difficult  Steinway  tunnel  extension  would  be  built 
in  less  time. 

Moving  Platform  Operation 


is  ever  there  and  ever  moving.  The  traffic  level  would  be 
nearer  the  street  surface.  Entrances  and  exits  could 
be  provided  at  everj’  street,  or,  indeed,  at  every  store. 
Finally,  the  equipment  may  be  so  designed  that  when 
it  is  in  full  operation  and  has  demonstrated  its  efficiency 
it  may  be  extended  through  the  Steinway  tunnel  afford¬ 
ing  continuous  passage  from  Long  Island  City. 

Studies  of  the  moving  platform  or  continuous-train 
system,  made  for  the  purposes  of  the  report  to  the 
Public  Service  Commission  in  1909,  already  referred  to, 
brought  to  light  very  significant  facts  concerning  the 
transportation  value  of  the  system.  In  point  of  capac¬ 
ity  it  surpasses  the  highest  demands  of  present-day 
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service  during  rush  hours  averages  only  about  12  miles 
per  hour,  and  under  these  conditions  the  platform  has 
the  advantage  over  the  train  for  all  distances. 

Great  superiority  in  passenger  capacity  is,  however, 
the  primary  distinction  of  the  moving  platform,  next 
to  its  ability  to  receive  and  discharge  passengers  any¬ 
where  along  the  line.  It  can  carry  73,500  passengers 
per  hour,  all  seated,  against  58,500  passengers  for  ordi¬ 
nary’  trains  with  both  express  and  local  service  on 
separate  tracks  (36,000  for  eight-car  express  trains, 
22,500  for  five-car  locals)  of  whom  only  one-third  would 
be  seated.  Ten  years  ago  the  writer  reported  that  “the 


are  practically  filled,  and  in  the  increase  of  travel 
which  will  develop  the  inadequacy  of  the  present  tran¬ 
sit  facilities  to  accommodate  it  will  become  increasingly 
evident. 


Design  and  Cost  of  Concrete-Block 
Manholes  for  Pipe  Sewers 
By  R.  a.  Koerner 

city  Civil  Engineer,  Terre  Haute,  Ind. 

CONCRETE-BLOCK  manholes  for  pipe  sewers,  as 
built  at  Terre  Haute,  Ind.,  in  accordance  with  the 
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accompanying  illustration,  cost  40c.  each,  or  about  $8 
per  foot  of  height.  The  blocks  are  made  of  1:2:4 
concrete,  with  10%  of  hydrated  lime  added  for  water- 
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FIG.  3.  ADAPTATION  OF  MOVING  PLATFORM  TO  A  SUB¬ 
WAY  DESIGNED  FOR  TRAIN  OPERATION 

capacity  of  the  moving  platforms  is  beyond  any  require¬ 
ments  which  can  at  present  be  foreseen,”  Though  the 
density  of  traffic  in  the  New  York  subways  has  more 
than  doubled  in  the  interim,  this  statement  is  ap¬ 
proximately  true  even  today. 

Introduction  of  the  moving  platform  into  the  future 
transit  system  of  New  York  City  is  inevitable.  The 
channels  of  subway  construction  in  lower  Manhattan 


Salvaging  Construction  Material  in  China 
A  letter  from  Donald  F.  McLeod,  professor  of  rail¬ 
way  engineering  in  the  Chinese  Government  Engineer¬ 
ing  College  at  Tangshan,  North  China,  describes  an  in¬ 
teresting  adaptation  of  local  materials  to  construction 
in  hand.  The  contractor  who  dug  a  large,  open  well  or. 
the  campus,  30  ft.  in  diameter  and  about  the  same  depth, 
used  for  cribbing  the  stalks  of  a  plant  similar  to  sorg¬ 
hum  to  hold  up  the  sides  of  the  excavation,  together  with 
the  surcharge  due  to  the  material  excavated,  until  he 
could  get  a  stone  lining  in  place.  He  successfully  salvaged 
all  his  sorghum  stalks  as  the  stone  wall  was  completed. 
The  letter  continues :  “Sorghum  stalks  are  valuable  as 
fuel  when  they  are  of  no  further  use  for  building  ma¬ 
terial.  Although  there  are  coal  mines  here  the  shafts 
are  deep,  about  1300  ft.,  which  makes  coal  cost  $4  per 
ton;  pretty  high  for  a  man  who  gets  only  30c.  a  day 
in  wages.  Consequently,  nothing  in  the  way  of  vegeta¬ 
tion  is  despised  as  fuel,  every  leaf,  every  blade  of  grass 
being  carefully  gathered  up  for  that  purpose.” 


The  title  here  used  is  that  employed  by  Mr.  Shenehon.  Had  we  rewritten 
it  we  would  have  called  the  article,  “The  Philosophy  and  Romance 
of  the  Engineering  Activities  of  the  Minnesota  Country." — Editor. 

The  Engineering  Activities  of  the  Twin  Cities 

An  Address  by  Francis  C.  Shenehon,  Consulting  Engineer,  Minneapolis,  Before  the  Forty -Ninth  Annual 
Convention  of  the  American  Society  of  Civil  Engineers,  Minneapolis,  June  17,  1919 


IN  interpreting  this  subject  “The  Engineering  Activi-  gorgeous  mandarin’s  robe  of  damask  to  wear  at  his 
ties  of  the  Twin  Cities,”  it  will  be  assumed  that  the  court  reception.” 

Twin  Cities  are  simply  the  hub  of  a  radiating  series  of  This  Minnesota  country,  penetrated  by  these  explor- 
engineering  activities,  that  follow  transportation  lines  ation  engineers,  was  inhabited  by  savage  peoples — 
southward  to  the  Gulf  of  Mexico,  reach  northward  to  Indians — whose  chief  engineering  activities  were  mili- 
the  Lake  of  the  Woods,  and,  loosely  defined,  eastward  tary — eternal  warfare.  They  subsisted  by  hunting  and 
and  westward  to  the  Gulf  of  St.  Lawrence  and  the  Red  fishing  perhaps  more  substantially  than  by  agriculture. 
River  of  the  North.  You  will  observe  that  the  engineer-  Wild  rice  grew  in  marginal  shallows  of  the  lakes  and 
ing  activities  of  the  Twin  Cities  are  far-flung!  rivers,  wild  fowl  fed  on  the  wild  rice;  moose  came  to 

As  I  proceed  to  develop  my  theme,  Sherlock  Holmes  the  water,  as  cattle  do,  to  drink,  keep  cool  and  avoid  fly 
might  discover  that  my  interests  and  convictions  are  pests;  fish  abounded;  the  streams  were  avenues  of 
hydraulic,  because  water,  whether  I  will  it  or  not,  recurs  transportation— hence  aboriginal  populations  kept  close 
and  resounds  like  the  burden  of  an  opera.  to  the  waterways. 

The  early  wageurs,  Eadisson  and  Groseffliere,  ^ 

who  penetrated  the  wilderness  and  reached  the  prairies 

of  Minnesota,  and  the  Mississippi  River  in  the  vicinity  of  rather  astonish  j  how  this  dependence  on  lakes 

Winona,  some  miles  south  of  St.  Paul,  started  their  and  streams  is  reflected  in  Indian  names,  which  now 
pioneering  journey  at  Montreal,  proceeded  by  canoe  exist  as  geographical  permanencies.  Minnesota  means 
up  the  Ottawa  River  to  Georgian  Bay,  Lake  Huron,  ^Ine  or  misty  water.  The  name  was  first  applied  to 
thence  to  the  inlets  along  the  west  short  of  Lake  Michi-  the  Minnesota  River,  and  then  taken  over  by  the  state, 
gan;  and  finally  made  an  overland  journey  of  150  miles  Missouri  is  Dakota  for  turbid  water.  Mississippi  is 
vestward  to  the  Mississippi.  This  was  about  the  mid-  Algonquin  for  far-reaching  waters.  Minnetonka  means 
die  of  the  17th  century.  These  voyageurs  prepared  Great  Water.  Minneapolis  is  a  half-breed  name 
no  maps  of  this  region.  Joliet  in  1673  reached  the  Indian  mother,  “Minne,”  waters,  Greek  father,  “poll's,” 
Mississippi  by  way  of  Lake  Michigan  and  the  Illinois  city— hence,  the  City  of  Waters.  These  recurring  Indian 
River,  and  opened  a  water  avenue  from  the  south  for  names,  and  the  French  names  Radisson,  Hennepin, 
French  exploration  of  Minnesota.  Almost  exactly  240  Nicollet,  La  Salle,  Joliet,  Frontenac  and  Duluth,  still 
years  ago  this  time  of  year,  Sieur  Duluth  landed  in  the  vivid  the  color  of  two  centuries  in  which  the 

vicinity  of  the  present  City  of  Duluth,  and  penetrated  picturesque  glories  of  the  French  civilization  met,  by 
the  inland  country  of  Minnesota  to  Mille  Lacs,  about  prairie,  the  ancient,  unprogressive,  but  pic- 

70  miles  from  Minneapolis — the  first  white  man  to  turesque,  savagery. 

report  and  record  his  explorations.  Later  on  the  Sieur  conception  of  a  civil  engineer  is  that  he  is  a 

La  Salle,  and  Father  Louis  Hennepin  (in  the  summer  surgeon  operating  upon  the  earth  as  his  patient;  and 
of  1680)  came  to  St.  Paul.  Hennepin  went  on  to  the  developing  my  subject  it  appears  desirable  to  touch 
cataract  to  which  he  gave  the  name  of  his  patron  saint,  very  lightly,  and  very  briefly,  on  an  activity,  essentially 
Anthony  of  Padua.  The  Dakota  Indian  name  for  St.  engineering,  which  preceded  the  Indian  and  the  French 
Anthony  Falls  was  Minni-i-ha-ha— “the  rushing  water”  this  region.  The  Panama  Canal  in  some  form  might 
— a  name  now  transferred  to  the  smaller  falls  immor-  RRes  ago  have  been  cut  by  geologic  action,  without  the 
talized  by  Longfellow,  Minnehaha— “laughing  water.”  guiding  hand  of  the  engineer  as  we  know  him.  And 

this  surgical  operation  successfully  completed  at  Pan- 
“Exploration  Engineers”  anm  has  done  a  thing  which  we  find  in  other  places 

These  pioneers  were  Exploration  Engineers,  and  their  already  done  for  us  by  sure,  slow,  constructive  geologic 
activities  have  had  to  do  with  present  engineering  forces  directed  by  the  Engineer  of  the  Universe.  The 
activities  in  the  Twin  Cities — and  they  reached  here  problems  engineers  deal  with  today  are  inextricably 
by  water  transportation  in  birch-bark  canoes.  The  and  fundamentally  dependent  on  natural  evolutions 
motives  of  these  exploration  engineers,  engaged  in  a  and  physical  changes  of  the  past.  We  take  up  the 
reconnaissance  survey  for  the  advance  of  civilization  task  at  the  point  to  which  Nature  has  already  brought 
across  a  continent,  were  mixed.  The  inculcation  of  re-  it,  and  accelerate,  retard  or  modify  the  project.  We 
ligion  in  pagan  souls,  the  extension  of  imperial  domains,  are  in  partnership  with  every  elemental  physical  force 
fur  trading,  adventure — and  the  search  for  a  westerly  of  the  universe,  and  each  one  of  us  likes  to  think  of  him- 
passage  from  France  to  China — all  had  a  part.  The  self  as  the  dominant  senior  partner, 
naming  of  the  St.  Lawrence  Rapids  at  Montreal,  La-  Geological  agencies  conferred  on  Minnesota  vast 
chine  Rapids— or  “the  Chinese  rapids” — illustrates  the  stores  of  hematite,  the  blood-red  iron  ore.  Perhaps  an 
geographical  misapprehension  as  to  the  nearness  of  the  account  of  the  genesis  of  this  deposit,  the  succession 
Orient,  which  was  actually  more  than  8000  miles  to-  of  events  resulting  in  making  it  accessible  and  corn- 
ward  the  sunset.  It  is  said  of  Nicollet,  “so  confident  mercially  worth  while,  will  be  of  interest,  particularly 
wa.s  he  of  reaching  China  that  he  toede  with  him  a  to  those  who  are  to  visit  the  Irm  Range.  ABout 
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of  the  crust  of  the  earth  is  iron;  and  every  stream 
entering  the  ocean  carries  to  this  omnibus  catchment 
basin  a  small  contribution  of  this  metal.  It  gradually 
precipitates  in  the  deep  sea  bottom,  securing  oxygen 
and  carbon  in  part  from  animal  and  vegetable  organ¬ 
isms,  until  after  countless  sons  great  beds  of  ore  are 
laid  down.  Then  as  the  earth  cools  state-wide  slabs 
of  crust  are  reared  above  the  sea  level.  A  glacier 
scrapes  off  and  truncates  this  pyramidal  mass.  Now, 
this  hematite,  as  it  came  out  of  the  sea,  was  not  com¬ 
mercial  ore,  it  was  only  about  30%  iron.  But,  exposed 
to  the  elements,  it  weathers.  The  oxygen  and  carbon 
in  part  disappear,  while  all  iron  remains,  until  enrich¬ 
ment  is  complete,  and  the  ore  is  commercially  good, 
with  50%  or  more  of  iron. 

The  geological  formations  exposed  in  the  Mississippi 
River  gorge  are  interesting  in  their  genesis,  and  tre¬ 
mendously  important  to  the  Twin  Cities  as  bearing  on 
present  engineering  activities. 

Down  underneath  is  the  St.  Peter  sandstone  several 
hundred  feet  in  thickness.  This  is  made  up  of  fine, 
rounded  grains  of  white  sand  imperfectly  cemented 
with  porcelain  clay.  This  sandstone  is  so  soft  that  you 
can  carve  your  initials  in  it  with  your  finger  nail.  It 
is  porous  and  contains  in  part  the  artesian  reservoir 
of  water.  On  top  of  the  sandstone  are  4  ft.  of  blue 
shale,  and  above  this  about  30  ft.  of  limestone;  then 
on  top  glacial  drift,  about  30  to  40  ft.  of  a  mixture  of 
sand,  gravel,  boulders  and  clay. 

The  sand  was  deposited  ages  ago  in  the  sea,  near 
shore  in  shallow  water;  then  the  bottom  of  the  sea  sub¬ 
sided,  and  in  the  deeper  water  the  finer  sediment,  mud 
with  some  lime  and  some  organic  life,  formed  shale;  the 
bottom  of  the  sea  was  then  further  depressed,  and  in 
the  deep  sea,  far  from  offshore  sedimentary  deposits, 
the  pure  hard  limestone  formed,  imprisoning  in  its 
solidifying  grip  the  organic  dead.  Then  the  ice  sheet, 
a  mile  thick  over  this  region,  melted  and  left  the  rock 
debris,  which  we  call  glacial  drift. 

Might  Have  Been  No  Minneapous 

The  significance  of  these  geological  formations  is 
shown  by  the  recession  of  the  Falls  of  St.  Anthony  from 
somewhere  down  in  Iowa  to  its  present  location  in 
Minneapolis.  The  destructive  force  of  the  falling  water 
successively  cut  out  the  soft  sandstone,  undermining 
the  limestone  ledge,  toppling  it  down,  and  permitting 
the  persistent  northward  travel  of  the  falls,  with  the 
ever-lengthening  gorge.  If  civilization  and  engineers 
had  been  in  Minnesota  some  thousands  of  years  ago,  the 
water-power  might  have  been  caught  and  held  at  St. 
Paul,  and  there  would  have  then  been  no  Minneapolis! 
Minneapolis  itself  nearly  lost  the  water-power  by  north¬ 
ward  recession  of  the  falls  some  forty-odd  years  ago. 
But  engineers  terminated  the  freedom  of  geologic  ac¬ 
tion,  built  a  great  cut-off  wall  of  concrete  to  protect 
the  sandstone,  and  directed  the  flood  waters  over  a 
timber  apron.  The  engineeering  activities  of  that  day, 
in  this  arresting  the  recession  of  St.  Anthony  Falls, 
makes  an  interesting  chapter  in  local  history.  The 
Mississippi  River  for  sixty  miles  above  Minneapolis  has 
its  channel  in  glacial  drift  The  high  dam  in  the  gorge 
below  is  founded  on  glacial  drift  mixed  with  fragments 
of  limestone,  while  the  power  house  and  the  vessel  lock, 
at  the  two  ends  of  the  dam,  are  founded  on  the  sand¬ 
stone. 


The  Third  Avenue  bridge,  a  monumental  recent  eiigi- 
neering  construction,  is  founded  on  the  limestone  ledge 

The  sandstone  formation  is  readily  tunnelled,  and 
Minneapolis  and  St.  Paul,  in  particular,  utilize  ihis 
very  fully  for  sewers. 

With  this  historic  and  prehistoric  background,  the 
story  of  more  recent  developments  and  present  engi- 
neering  activities  should  be  more  understandable. 

Navigation  and  City  Location 

In  the  days  when  Minnesota  was  on  the  lonely 
frontier,  St.  Paul  grew  to  be  its  most  populous  city  and 
later  its  capital,  because  it  was  at  the  head  of  practi¬ 
cable  steamboat  navigation — a  water  reason.  Contrary 
to  the  rule  of  growth  of  cities,  which  fixes  them  a  day’s 
journey  apart,  Minneapolis  grew  into  our  largest  city, 
centering  about  the  great  water-power  here — a  descent 
of  about  48  ft.  in  a  cataract  in  the  Mississippi  River, 
with  over  20,000  available  horsepower — another  water 
reason.  Another  city,  Stillwater,  grew  up  at  the  virtual 
head  of  steamboat  navigation  on  the  St.  Croix  River,  a 
tributary  stream  of  the  Mississippi,  which  is  the  trunk 
line  of  navigation  leading  to  the  Gulf  of  Mexico. 

In  passing,  it  may  be  of  interest  to  note  that  in  the 
division  of  spoils  in  state  institutions  St.  Paul  received 
the  desirable  capitol,  Stillwater  the  desirable  peniten¬ 
tiary,  and  Minneapolis  the  then  doubtful  university, 
all  now  centers  of  engineering  activities. 

Minneapolis  and  Stillwater  had  a  kinship  in  the  fact 
that  a  form  of  navigation,  much  exceeding  the  steam¬ 
boat  in  importance,  existed  in  the  floating  of  logs  on  the 
upper  Mississippi  and  the  upper  St.  Croix,  which,  with 
their  many  tributaries,  found  their  headwaters  in  the 
heart  of  limitless  forests  of  pine,  hemlock  and  cedar.  At 
Minneapolis  the  forest  products  met  water  power  which, 
with  steam  power,  converted  logs  into  lumber.  At  Still¬ 
water  steam  sawmiills  operated  and  the  logs  were  also 
rafted,  to  continue  their  journey  southward.  The  float¬ 
ing  of  logs  was  the  most  considerable  navigation  which 
the  Mississippi  River  through  the  State  of  Minnesota 
has  ever  known.  It  is  a  familiar  fact  that  a  stream 
which  does  float  logs,  and  crosses  a  state  boundary, 
ceases  to  exist  only  as  a  child  of  the  state  in  which  it 
has  its  source,  but  becomes  a  ward  of  the  Federal  Gov¬ 
ernment,  subject  to  all  the  limitations  and  advantages 
which  this  implies.  The  transportation  of  logs  and  the 
cutting  up  of  logfs  in  the  past  have  been  essential  and 
important  engineering  activities,  which  now  have  prac¬ 
tically  vanished  with  the  near  destruction  of  the  forests. 

The  water  powers  at  Minneapolis  and  in  the  vicinity 
are  the  present  dominant  natural  elements,  which  create 
engineering  activities,  which  in  turn  supply  other  engi¬ 
neering  activities.  For  the  future,  when  population 
is  dense  enough,  river  navigation  promises  to  mean 
much  for  Minneapolis,  St.  Paul,  Stillwater  and  other 
river  cities. 

At  the  present  time,  by  the  building  of  the  high  dam 
and  lock  between  Minneapolis  and  St.  Paul,  the  actual 
head  of  navigation  for  steamboat  service  on  the  Missis¬ 
sippi  River  is  brought  to  Minneapolis.  The  construc¬ 
tion  of  this  vessel  lock  and  dam  is  one  of  the  fairly 
recent  engineering  activities  of  the  Twin  Cities.  The 
evolution  of  the  project  from  a  two-lock  scheme,  which 
neglected  the  water  power  (10,000  horsepower)  inevit¬ 
ably  present,  marks  the  transition  of  the  Federal 
Government  from  the  role  of  navigational  proprietor 
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alone,  blind  to  other  uses,  to  the  larger  role  of  master 
of  navigation  and  water  power  both.  It  is  a  little  dis¬ 
couraging,  however,  to  note  that  three  years,  during 
the  war  period,  when  our  railways  were  congested  get¬ 
ting  coal  to  this  water-power  city,  much  steam-gener¬ 
ated  power  was  in  use  and  coal  consumed,  while 
potential  power  equivalent  to  perhaps  50,000  to  100,000 
tons  of  coal  a  year  was  wasted  through  the  sluiceways 
or  over  the  crest  of  the  dam.  The  dam  itself  is  of  the 
Ambursen  type,  with  normal  80-ft.  head,  with  power¬ 
house  foundations  built  contemplating  a  usp  of  6000  cu. 
ft.  per  second  in  generous  river  stages.  The  use  of  this 
power  awaits  action  by  Congress  on  a  general  water 
power  bill 

The  main  48-ft.  drop  at  St.  Anthony  Falls  is  largely 
used  for  grinding  flour,  the  most  important  engineering 
activity  of  Minneapolis.  The  flour  mills  have  a  story 
of  their  own,  and  this  will  be  told  at  the  mills  to  visi¬ 
tors.  The  annual  production  of  high-grade  flour  ranges 
from  16,000,000  to  20,000,000  barrels. 

Half  a  mile  downstream  from  St.  Anthony  Falls,  a 
second  development  exists  with  a  fall  of  18  ft.,  used 
by  the  local  traction  company. 

Power  Auxiliaries  Needed 

As  the  flow  of  the  Mississippi  River  sometimes 
dwindles  to  1000  cu.ft.  per  second  in  mid-winter  at¬ 
tenuation,  great  steam  auxiliaries  are  everywhere  sup¬ 
plied.  The  Riverside  station  of  the  Minneapolis  General 
Electric  Co.  with  its  recently  installed  25,000-kw.  turbo¬ 
generator,  is  the  most  colossal  auxiliary  of  the  Twin 
Cities,  supplying  current  to  the  mills  and  other  manu¬ 
factories,  and  to  public  utilities  as  well,  in  times  of  low 
river  flow. 

The  water  power  plants  and  water  power  sites  of 
the  Northern  States  Power  Co.  on  the  Mississippi  and 
St.  Croix  Rivers  represent  engineering  activities,  exist¬ 
ing  and  of  the  hear  future,  of  great  interest.  The  Main 
St.  station  develops  a  portion  of  the  St.  Anthony  Falls 
power.  The  Coon  Rapids  dam,  with  18-ft.  head,  com¬ 
pleted  in  1914,  is  on  the  Mississippi  River  about  11 
miles  above  Minneapolis.  The  Taylor’s  Falls  plant  of 
this  company,  on  the  St.  Croix  River,  about  41  miles 
by  transmission  line  from  Minneapolis,  has  a  fall  of  60 
ft.,  and  20,000  installed  horsepower,  mostly  used  in  the 
Twin  Cities  for  manufacturing  and  public  utilities.  The 
undeveloped  dam  sites  of  this  company  on  the  St.  Croix 
and  Mississippi  Rivers  represent  in  their  future  de¬ 
velopment  problems  of  exceeding  interest.  Some  of 
these  dams  will  be  on  rock  foundations  and  some  of 
them  will  mean  30  or  40-ft.  heads  on  glacial-drift 
foundations;  which  will  call  for  most  skillful  planning 
and  execution,  and  will  doubtless,  when  constructed, 
mean  long  strides  of  advance  in  the  art  of  dam  build¬ 
ing  on  porous  foundations. 

No  summary  of  the  engineering  activities  pivotal  on 
the  Twin  Cities  can  omit  mention  of  the  great  head¬ 
water  reservoirs  of  the  Mississippi  River.  These  reser¬ 
voirs  have  utilized  two  large  and  several  smaller  natural 
lakes.  Their  combined  capacity  is  over  100,000,000,000 
cu.ft.,  with  a  watershed  area  of  about  4000  square 
miles,  and  an  additional  water  area  of  over  400  square 
miles. 

Controlled  by  the  Federal  proprietor,  who  by  law 
must  regard  navigation,  however  little  it  is,  as  the  pre¬ 
dominant  interest  to-be  served,  the. release  of  water  is 


not  always  beneflcial  to  the  water  powers,  and  some¬ 
times  is  detrimental,  as  in  midwinter  when  power  needs 
are  great  and  river  flow  meager.  The  water  powers 
are  really  at  the  present  time  a  greater  public  resource 
here  than  navigation  itself.  The  benefit  in  vessel  draft 
is  about  1  ft.  at  St.  Paul,  tapering  off  to  zero  perhaps 
a  hundred  miles  dowmstream.  I  imagine  it  will  require 
an  act  of  Congress  to  modify  the  release  of  reservoir 
storage  so  as  to  give  the  maximum  benefit  to  the  im¬ 
portant  water  powers  of  the  Mississippi.  The  attitude 
of  the  Federal  proprietor  is  likely  to  change  when  the 
Federal  water  power  at  the  high  dam  becomes  a  bene¬ 
ficiary. 

The  things  discussed  thus  far  represent  engineering 
activities  which  are  inherent  in  the  physical  and  geo¬ 
graphical  characteristics  of  the  Minnesota  region.  The 
existence  of  these  things  has  caused  great  Aggrega¬ 
tions  of  people  to  cluster  here.  This  population  must 
be  served  by  many  engineering  activities.  Railways 
must  bring  to  them  many  things  to  supplement  the  re¬ 
gional  products,  and  must  take  away  the  things 
produced  here.  Minneapolis  and  St.  Paul  are  two  beads 
threaded  on  five  transcontinental  lines;  and  four  axial 
north-and-south  lines  reach  toward  the  Canadian  store 
house  and  the  cotton  belt.  Locally  we  are  excellently 
served  by  a  traction  system  which  is  suffering  from 
5-c.  fares  and  franchise  uncertainties. 

Water-Supply 

The  water-supply  here  cannot  fail  to  represent  an 
engineering  activity  of  transcendent  interest  —  more 
particularly  after  July  1.  The  Mississippi  River  which 
has  served  so  efficiently  in  the  past  in  bringing  forest 
production  to  Minneapolis  brings  also  the  sewage  of  the 
City  of  Anoka,  20  miles  upstream.  Minneapolis  uses 
the  Mississippi  River,  as  it  departs  southward,  to 
convey  its  sewage  to  St.  Paul.  These  two  facts  made 
Mississippi  River  water  a  bad  beverage  for  Minneapolis, 
and  an  impossible  source  of  water-supply  for  St.  Paul. 
Up  to  1912  Minneapolis  did  pump  its  domestic  supply 
unpurified  from  the  river,  notwithstanding  the  malign 
contributions  from  Anoka.  Well-to-do  people  bought 
spring  water  crystalline  clear  in  bottles.  Venders  sold 
water  as  they  now  sell  milk-only  seven  years  ago.  The 
poor  and  the  careless  had  winter  cholera  and  typhoid 
fever.  The  first  civic  awakening  dosed  the  water  with 
chlorine,  which  helped  while  the  present  mechanical 
filtration  plant  was  planned  and  constructed.  Investi¬ 
gations  for  a  better  water-supply  gave  consideration 
to  four  possible  sources.  Lake  Superior,  140  miles 
away,  was  alluring.  Mille  Lacs,  a  lake  207  square  miles 
in  area,  70  miles  away,  was  enticing.  The  subterranean 
artesian  supply,  rising  by  gravity  to  perhaps  100  ft 
below  the  street  level  here,  had  many  advocates.  The 
Mississippi — “a  poor  thing,  but  our  own" — could  not 
be  overlooked. 

The  investigations  resulted  in  the  rejection  of  the 
Lake  Superior  source  as  too  distant,  the  Mille  Lacs  sup¬ 
ply  as  inadequate,  the  artesian  as  too  hard  and  too 
uncertain,  and  the  acceptance  of  the  sometimes  turbid, 
sometimes  defiled,  but  always  adequate,  Mississippi 
River  water,  which  by  skillful  engineering  processes 
has  been  relieved  of  its  baser  ingredients  and  converted 
into  a  crystalline,  wholesome  supply.  The  typhoid  rate 
in  Minneapolis  is  singularly  low.  Schools  and  hospitals 
freely  use  the  domestic  supply  for  drinking  purposes. 
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and  all  persons  may  meet  confldently  the  era  of  alchohol- 
ically  dry  days. 

St  Paul  secures  its  water-supply  from  a  group  of 
lakes,  reinforced  by  the  artesian  flow. 

In  concluding  this  meandering  talk  on  the  things 
conceived  as  of  vital  engineering  interest  to  the  Twin 
Cities  and  their  zones  of  influence,  I  wish  to  speak  for 
a  few  minutes  of  the  most  important  inland  navigation¬ 
al  resource  of  the  world,  which  now  brings  steel  ves¬ 
sels  built  on  the  Clyde  in  Scotland  to  our  Minnesota 
harbor  at  Duluth.  As  the  Mississippi  River  gives 
Minnesota  a  water  route  to  the  Gulf  of  Mexico,  the 
Panama  Canal,  the  Paciflc  Ocean  and  the  Orient,  so  the 
Great  Lakes  lead  to  the  Gulf  of  St.  Lawrence,  the  blue 
Atlantic,  England,  France,  the  Mediterranean,  the  Suez 
Canal  and  the  Indies.  Minneapolis  is  at  the  utmost 
inland  reach  of  the  Mississippi,  and  Duluth  at  the  utmost 
inland  reach  of  the  Great  Lakes. 

Nowhere  exist  such  alluring,  splendidly  big  engineer¬ 
ing  things,  solved  and  unsolved,  as  in  this  chain  of  mag- 
niflcent  lakes  and  stately  rivers.  It  has  been  my  priv¬ 
ilege  to  have  had  a  part  in  the  things  solved,  and  it  is 
still  my  privilege  to  work  on  the  things  un.solved,  and 
1  regard  myself  as  peculiarly  blessed  in  working  within 
such  far-reaching  horizons. 

The  hematite  ore  of  Minnesota  is  vitalized  and  made 
marketable— 80  per  cent  of  the  whole  country’s  supply 
— by  this  waterway,  which  carries  the  ore  to  the  coal, 
and  brings  coal  to  some  of  the  ore  smelted  at  Duluth. 
It  is  probable  that  the  bulk  of  this  ore  would  lie  un¬ 
mined  and  unused  were  it  dependent  on  rail  transpor¬ 
tation.  It  costs  roundly  51  a  ton  to  get  the  ore  by  rail 
100  miles  from  the  Missibe  Range  to  the  lake  shore  at 
Duluth,  and  it  costs  $1  t  j  cary  this  ton  of  ore  1000  miles 
to  Buffalo. 

The  tonnage  passini,  the  big  ship  locks  in  St.  Mary’s 
River,  at*  the  foot  of  Lake  Superior,  exceeds  the  com¬ 
bined  tonnage  of  the  Panama  and  Suez  Canals. 

Exit  to  the  sea  is  still  limited  by  the  shallow  drafts 
of  the  Erie,  Welland  and  St.  Lawrence  Canals.  But 
the  Welland  Canal  is  building  now  for  25-ft.  draft  in 
the  canal  prism  and  SO-ft.  draft  in  the  locks;  and  the 
St.  Lawrence  waterway  will  follow  this  lead.  That  is 
one  of  the  big  engineering  things.  The  New  York  State 
Barge  Canal  shrinks  to  a  trifling  thing,  with  these  great 
projects  evolving. 

The  Chicago  Drainage  Canal,  diverting  a  considerable 
stream  of  Lake  Michigan  water,  has  created  the  need  of 
the  regulation  of  Lakes  Michigan,  Huron,  Erie  and  On¬ 
tario,  by  controlling  work  in  the  outflow  rivers — Niag¬ 
ara  and  St.  Lawrence  in  particular.  St.  Mary’s  River, 
the  outlet  of  Lake  Superior,  is  already  under  artificial 
control,  in  the  interests  of  navigation  and  water  power; 
and  projects  are  maturing  for  the  manipulation  of  the 
outflow  in  the  Niagara  and  St.  Lawrence  Rivers.  Each 
year,  to  a  greater  extent,  it  is  realized  that  after  all  the 
lakes  are  storage  reservoirs  of  almost  limitless  capacity 
and  incalculable  value.  Nature  has  one  sole  motive  in 
her  operation  of  the  outflow  rivers,  which  is  to  rush 
the  waters  to  the  sea.  The  water  returns  through  the 
heavens,  and  the  endless  cycle  of  rainfall  and  outflow 
goes  on.  But  this  water,  when  engineers  intervene, 
must  be  made  to  serve  better  the  artificial  uses  of 
navigation  and  power. 

So  it  will  come  to  the  point  where  we  must  budget 
the  water  eventually — why  not  now? 
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Budgeting  the  water  means  spending  it  systematic  alK 
and  scientifically,  in  well  thought  out  apportionmonts, 
which  will  make  the  Niagara  and  the  St.  Lawrciae 
better  navigable  ways  and  better  water  power  streams. 

Water  power  is  really  the  thing  which  inflames  the 
imagination.  Aladdin  with  his  lamp  never  conjured 
genii  to  serve  him  so  omnipotent  as  engineers  have 
made  emerge  from  seaward-bound  waters.  And  the 
Niagara  and  the  St.  Lawrence  descending  to  the  ocean 
held  in  their  depths  potentialities  to  assume  tremendous 
burdens  of  labor  which  still  pitilessly  strain  human 
muscles. 

In  these  things  of  which  I  have  spoken  I  conceive  to 
be  in  the  largest  sense  the  significant  engineering  ac¬ 
tivities  of  the  Twin  Cities. 


Results  of  Long-Time  Tests  of  Creosote- 
Treated  Fence  Posts 
By  C.  H.  Teesdale 

SSnslnecr  in  Forest  Products,  Forest  Products  Laboratory, 
Madison,  Wls. 

OVER  2000  fence-posts  were  treated  and  set  during 
1908  and  1909  by  the  United  States  Forest  Service, 
in  cooperation  with  the  University  of  Minnesota.  Quite 
a  number  of  these  posts  were  treated  with  water-gas-tar 
creosote  and  others  with  coal-tar  creosote,  the  hot  and 
cold  bath  open-tank  method  being  used  and  the  entire 
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post  treated.  An  inspection  in  the  summer  of  1918,  9* 
years  after  the  posts  were  set,  gives  some  interesting 
information,  as  it  affords  a  direct  comparison  between 
coal-tar  creosote  and  water-gas-tar  creosote  as  wood  pre¬ 
servatives.  The  table  gives  results  from  three  inspec¬ 
tions  of  these  posts  in  1913,  1916  and  1918. 

It  is  seen  that  at  the  last  inspection  73.6%  of  the 
basswood  treated  with  coal-tar  creosote  and  78%  of  that 
treated  with  water-gas-tar  creosote  were  still  sound.  In 
the  case  of  red  oak  94  i%  treated  with  coal-tar  creosote 
^  .1  j2J%  treated  with  water-gas-tar  creosote  were  still 
suund.  It  was  found  that  the  basswood  posts  did  not 
take  the  treatment  well,  and  for  this  reason  this  species 
is  not  recommended  for  open-tank  treatment. 


River  Water  Treated  for  Compensation  Supply 
To  fulfil  its  obligations  to  supply  compensation  water 
to  satisfy  riparian  or  power  rights,  the  City  of  Sheffield, 
England,  will  treat  9,000,000  Imp.  gal.  of  Don  River 
water  per  day  to  fit  it  for  industrial  use  and  pump  it 
11  miles  back  into  the  Loxley  and  Rivelen  Rivens, 
tributaries  of  the  Don.  The  water  will  be  taken  from 
the  Don  below  Sheffield.  Parliamentary  authorization 
was  required,  and  the  committee  hearing  occupied  13 
days.  The  London  Surveyor  states  that  this  is  new 
principle  as  to  compensation  water. 
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Enlargement  of  the  Yakima-Tieton  Main  Canal 

Half  Circular  Section  of  Reinforced  Concrete  Increased  in  Height — Bonus  System  Success¬ 
ful  in  Overcoming  Great  Scarcity  of  Labor  at  Favorable  Coat 

By  G.  C.  Finley 

Eincinper  UnUiMi  St*tP«  R**cIamatlon  Sorvtcp,  Yakima,  Waah. 

UPON  the  extension  of  the  boundaries  of  the  Tieton  constructed  for  a  project  of  24,000  acres,  but  the  boun- 
Project  of  the  Reclamation  Service  in  the  State  of  daries  of  the  project  were  subsequently  extended  to 
Washington  from  24,000  acres  to  32,000  acres,  it  became  embrace  32,000  acres.  This  increase  in  area  and  a 
necessary  to  increase  the  capacity  of  the  Tieton  Canal,  growth  of  algae  which  reduced  its  capacity  somewhat 
The  reinforced-concrete  section  of  this  canal  was  cir-  made  it  necessary  to  enlarge  the  canal  section  to  carry 
cular,  open  at  the  top,  slightly  exceeding  a  semi-circle  the  required  quantity  of  water.  The  enlargement  of  the 
in  cross-section.  To  enlarge  the  canal,  a  new  top  seg-  entire  canal  was  begun  in  the  fall  of  1916,  was  con- 
ment  on  each  side  was  cast  in  place  after  the  old  con-  tinued  in  the  fall  of  1917  and  then  finally  completed  in 
Crete  bracing  ties  were  removed  and  a  notch  was  cut  for  the  fall  of  1918.  Due  to  weather  conditions  in  the 
bonding  the  old  to  the  new  concrete.  An  acute  labor  ^  Tieton  Gabon  and  the  necessity  for  continuing  the  op- 
situation  was  successfully  met  by  introducing  a  bonus  eration  of  the  canal,  the  working  season  was  only  from 
system,  which  also  resulted  in  more  than  doubling  the 
amount  done  per  day,  making  possible  the  completion 
of  the  work,  as  desired,  last  fall. 

The  Tieton  Canal  was  constructed  by  the  United 
States  Reclamation  Service  during  the  period  from 

1907  to  1909,  and  has  been  used  to  carry  water  for  ^ 

irrigation  for  the  past  eight  years.  The  Tieton  project, 
to  which  this  canal  supplies  water,  covers  32,000  acres, 

of  which  26,000  acres  are  a  high  state  of  cultivation.  ^ 

This  past  season  there  was  produced  $2,500,000  worth 
foodstuffs,  and  the  water  duty  was  2.36  de- 

on  the 

was  constructed 

concrete  in  on  flats  along  the  the 

sections  being  transported  then 

grouted  together.  The  were 

the  top  edge 

above  together  by  a 

X  6-in.  They  were  |||^^mH|||H|Hm||||||||HimiHimi|| 

long  and  4  in  ttick,  reinforced  with  J-in.  steel  longi-  ,  tbansportino  cement  by  tramway 

tudinally  and  i-in.  circumferentially. 

The  canal  varies  in  elevation  above  the  river  from  the  first  of  October  to  about  the  middle  of  November, 
0  at  the  point  of  diversion  to  600  ft.  at  the  lower  end,  or  about  seven  weeks  each  year. 

and  is  constructed  along  a  very  rough  and  precipitous  The  necessary  materials  consisted  of  cement,  sand 
cabon  wall.  Fig.  1  shows  a  section  of  the  original  canal  and  gravel,  structural  and  reinforcing  steel,  and  lumber 
as  completed  in  1909.  for  forms.  The  cement,  steel  and  lumber  were  hauled 


delivere'’  at  only  one  point.  This  distribution  was  made 
by  using  mules  hitched  to  small  cars,  as  in  Fig.  3.  This 
work  was  first  attempted  by  using  men  and  cars,  but 
the  mules  after  the  first  few  days  were  found  to  haul 
more  load  and  make  better  time.  The  small  stream  of 
water  shown  running  in  the  canal  was  used  for  the 
hoist  boiler  and  for  mixing  concrete. 

The  preparation  for  joining  the  new  work  to  the  top 
of  the  original  canal  meant  the  removing  of  the  con¬ 
crete  crossbars  and  the  chiseling  of  a  groove  along  the 
top  of  each  side  of  the  canal.  This  chiseling  was  first 
done  by  hand,  but  later  by  using  two  small  pistol-grip 


I'lU.  1.  ORIGI.VAL  CANAL  SEXmON  AS  COMPLETTED 
IN  1909 
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tion.  The  progress  of  the  work  from  the  beginning  in 
1916  until  the  close  in  1918  varied  per  crew  from  uo 
to  400  lin.ft.  of  canal  per  day. 

Fig.  7  gives  a  view  of  the  present  completed  canal, 
showing  the  steel  crossbars,  new  work  and  the  pdint 
of  contact  between  the  original  canal  and  the  enlarge¬ 
ment.  The  capacity  has  been  increased  from  300  cu.ft. 
per  second  to  about  850,  which  will  be  sufficient  for  the 
full  development  of  the  project. 

Weather  conditions  during  the  working  season  on  the 


PIQ.  3.  MITUES  AND  SMAL.L.  CARS  USED  FOR  DISTRIBU¬ 
TION  OF  .MATERIAL,  ALONG  CANAL 

drilling  machines  run  by  an  air  compressor,  operated 
by  hand.  Fig.  4  shows  the  canal  as  prepared  for  the 
enlargement.  The  hammers  used  for  chiseling  along  the 
canal  were  found  to  work  very  successfully,  in  time 
and  cost. 

The  old  concrete  crossbars  were  broken  up  and  used 
for  aggregate,  and  the  reinforcing  steel  was  salvaged. 
The  new  crossbars  were  made  from  3-in.  standard  chan¬ 
nels  spaced  5  ft.  apart  and  extended  6  in.  into  the  old 
concrete.  No  provision  for  a  contraction  point  was 
made  in  the  new  work,  as  1%  of  temperature  steel  was 
provided  and  the  work  was  all  done  during  cool  weather. 
To  date  there  have  not  been  any  serious  temperature 
cracks  in  the  entire  canal.  The  addition  as  constructed 
gave  the  canal  a  certain  longitudinal  strength  as  a  beam, 
which  may  be  of  value  in  case  of  undermining.  The 
maintenance  work  on  the  repair  of  the  joints  each 
season,  due  to  temperature,  has  been  materially  re¬ 
duced.  Fig.  4  gives  the  general  dimensions  and  details 
of  the  enlarged  section. 

Form  Construction — Forms  made  of  1-in.  surfaced 
cedar  were  used  for  the  work  and  placed  to  grade  by 
using  a  Y-level.  The  inside  surfaces  were  all  pointed 
with  linseed  oil  twice  during  each  season.  Fig.  5  shows 
how  the  forms  were  placed,  also  the  structural  and  rein¬ 
forced  steel  and  materials  as  they  were  placed. 

Fig.  6  shows  the  manner  in  which  the  concrete  was 
mixed  and  placed.  The  work  was  carried  on  by  a  num¬ 
ber  of  crews  of  about  18  men,  each  in  charge  of  a  fore¬ 
man.  Each  crew  used  about  600  ft.  of  forms,  of  which 
about  250  ft.  were  removed  each  day  and  moved  ahead 
and  refilled.  The  mixing  and  placing  were  all  done  by 
hand,  the  mix  being  1:2:4  with  sand  and  gravel  ag¬ 
gregate.  The  mixing  was  done  on  a  board  supported 
above  the-  canal  by  wooden  horses  which  were  moved 
forward  along  the  canal.  The  concrete  when  mixed 
was  shoveled  direct  into  the  forms.  The  forms  were  re¬ 
moved  in  48  hours,  and,  because  of  careful  mixing  and 
tamping  very  little  finishing  was  found  necessary.  The 
original  canal  was  raised  by  placing  the  forms  tangent 
to  the  curve  a  sufficient  distance  to  make  1  ft.  in  eleva- 
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FIG.  4.  DETTAILS  OF  ORIGINAL  AND  ENLARGED  SYSTEMS 

canal  were  generally  favorable,  and  especially  during 
1918  the  weather  was  perfect,  with  no  time  lost  on 
account  of  rain  and  no  concrete  damaged  on  account  of 
cold  weather.  There  was  an  average  of  12  hours  day¬ 
light  during  the  working  season. 

Labor  Situation — rThe  local  supply  of  labor  during 
1918  decreased  rapidly  from  early  spring  on  account  of 
shipbuilding,  logging  and  other  war  industries  offering 
high  wages  on  the  coast,  and,  beginning  with  the  need 
for  farm  labor  in  the  valley  about  June  1,  the  labor  situa¬ 
tion  in  general  began  to  look  very  serious  for  const ruc- 


na  6.  BRACING  AND  FORMS  IN  FLACK 


n>ST  oK  KM.AKliKMKNT  WORK  TIKIUN  MAIN  OANAl. 
tirnerai  i  'umU 

1916  1917  1918  Total 

StatioiuriilarKnl  (luriiiii  yrar  1 76  97  7S4  477 

Numl)er  of  yurda  of  coiirrati' 

plac*^  4H  131  674  1,640 

Crmrnt  drlivanxl  $2,926  36  $2,373  34  $4,767  87  $8,367  37 

Sand  ami  KtHVpi  dt'livertat  4,292  23  3.491  71  7,679  33  13,463  31 

Forma,  labor  and  niaU-riala  2,383  6l  1,633  82  6,632  71  10,872  14 

Mixina and plarinKConi'roto  1,921.22  1,881  47  11,333  6l  13,338  30 

Finiahing  and  protprtion  .  666  47  739  39  2,713  97  4,141  83 

Equipment  rharyo  831  46  37  3  77  1,834.7  3  3,06  1  96 

f'nit  Cusl» 

Cost  of  eemeiit  delivered  in 

barrels .  $3  83  $4  10  $4  13  . 

Lumber  delivered  per  thou* 

•ami  .  II  00  17  00  . 

W’aites  |>sid  for  labor — base 

rate  .  2.40  3  00  4  30 

Coat  of  reinforcing  steel— per 

lb.  in  place .  0  043  0  054  0  062 

Coat  per  cubic  yard  of  concrete  30  34  31  64  40  26  33  00 

f'iniil  Costs 

Preparation,  chiseling,  etc  $1,793  87  $1,993  37  $7,458  03  $12,747  27 

Keinforeing  st<-cl  in  place  1,173  32  1,10129  3,738  40  6,013  21 

Steel  crossbars .  .  .  3,656.1  1  6,137  41  12,276  76  24,070  28 

General  expense .  1,393  40  2,146  36  3,268  44  9,010  20 

Total  cost  of  work .  23,442  27  21,917  93  63,928  07  109,288  27 

Cost  per  lineal  foot  of  canal 1.86  2.26  2  32  2  30 


tion  work  of  any  kind.  Wages  were  increa.sed  aliout 
50'"c,  which  made  the  cost  almost  prohibitive. 

The  only  time  during  which  the  enlargement  work 
on  the  Tieton  Canal  could  be  done  was  the  month  of 
October  and  the  first  half  of  November.  This  was  dur¬ 
ing  the  time  when  the  farmers  were  harvesting  their 
third  cutting  of  alfalfa  and  practically  the  entire  apple 
and  potato  crops,  all  three  of  which  are  produced  in  large 
quantities  in  the  Yakima  Valley.  Prices  for  farm  crops 
in  general  were  most  favorable,  so  that  farmers  were 
paying  almost  any  price  in  order  to  obtain  sufficient 


certain  amount  of  bonus  in  order  to  become  interested, 
and  it  was  decided  that  140  ft.  per  day  should  be  counteil 
as  a  good  day’a  work.  Therefore,  each  man  in  the  crew 
received  IJc.  per  foot  each  day  for  any  amount  com¬ 
pleted  over  140  ft.  The  granting  of  this  bonus  was 
contingent  on  a  man  working  10  days,  and  the  amount 
of  bonus  was  determined  on  each  10-day  period. 

During  the  first  two  bonus  periods  the  average 
amount  of  work  was  about  200  ft.  per  day.  During  the 
labor  for  harvesting  these  crops.  Concrete  work,  especi-  third  bonus  period  this  average  was  brought  up  to  220 
ally  where  the  mixing  is  done  by  hand,  is  not  attractive  ft.  per  day.  The  interest  in  this  system  of  paying  for 
to  the  average  laborer  because  everyone  knows  it  is  work  seemed  to  grow  from  the  beginning  of  the  work, 
hard  work.  Furthermore,  a  similar  job  was  in  progress  and  during  the  last  period,  which  was  from  Nov.  10 
where  wages  and  living  conditions  were  favorable,  only  to  the  date  of  completion,  Nov.  18,  1918,  the  average 
about  one-third  the  distance  from  Yakima,  and  this 
camp  was  not  able  to  obtain  sufficient  men. 

The  estimate  of  the  number  of  men  necessary  to 
complete  the  remaining  work  on  the  canal  in  the  time 
required  was  about  160.  This  meant  five  crews  of  about 
18  men  each,  mixing  and  placing,  and  the  necessary 
labor  to  supply  material.  There  were  about  40  men 
in  camp  who  were  doing  such  preliminary  work  as 
building  roads,  erecting  a  tramway,  building  forms  and 
screening  sand  and  gravel.  On  Oct.  1  we  were  in  need 
of  about  120  more  men.  Labor  for  construction  work  in 
the  Yakima  Valley  is  obtained  through  Spokane  and 
Seattle;  many  make  Yakima  their  local  headquarters. 

Bonus  System — In  order  to  assist  in  the  solving  of 
the  problem  of  getting  sufficient  labor  while  weather 
conditions  were  favorable,  a  bonus  system  of  wages 
was  adopted.  The  work  had  been  started  in  1916  and 
continued  in  1917,  and  the  plans  were  to  complete  the 
job  in  1918.  There  were  126  stations  completed  in  1916; 

97  stations  in  1917,  and  264  stations  remaining.  There 
had  always  been  a  labor  shortage  on  this  work,  but 
especially  during  1917.  In  1916  the  average  progress 
was  150  ft.  per  day;  in  1917  this  average  was  brought 


FIG.  6.  HOW  CONCRETK  W'A.S  MIXED  AND  I’l.Ai'ED 


FIG.  7.  OOMPI.ETED  CANAL.  SEXmON  AF'TEK 
E.\T.ARGEMENT 

was  300  ft.  per  day,  with  a  maximum  of  404  feet. 

Without  a  doubt,  the  result  of  this  system  of  wages 
was  very  material  in  obtaining  sufficient  men  to  com¬ 
plete  the  work.  This  scarcity  of  labor  was  such  that 
only  three  crews  were  working  until  Oct.  25,  and  four 
crews  from  this  date  until  the  completion  of  the  work. 
There  was  an  increase  daily  of  the  number  of  men  in 
camp  from  40  at  the  beginning  of  October  to  a  maxi¬ 
mum  of  160,  the  increase  being  gradual.  There  was 
very  little  trouble  in  holding  the  men  on  the  work,  v.i 
wages  in  general  were  good  and  so  was  the  mesa. 
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Figuring  the  cost  of  the  work  done  in  1918  carried 
out  under  the  prevailing  wages  without  bonus,  using 
the  work  done  in  1916  as  a  basis,  it  amounts  to  |3  per 
lineal  foot,  which  was  the  estimate  prepared  for  the 
work.  The  main  result  of  the  bonus  system  was  that 
it  proved  to  be  a  sound  basis  for  productive  efficiency. 
The  entire  canal  was  completed,  and  the  figures  show 
that  the  advance  in  costs  in  1918  is  considerably  below 
the  general  advance  in  labor  and  materials. 

The  work  was  done  under  the  supervision  of  R.  K. 
Tiffany,  project  manager  of  the  Yakima  Project,  with 
the  writer  as  engineer  in  direct  charge  of  the  work. 


Save  $10,000  by  Breaking  Old  Stone  Across  the  Bed 

Salvaged  stone  from  an  old  boiler  house  at  the  river 
pumping  station  of  the  Louisville  Water  Co.  was  broken 
across  the  bed  and  its  use  on  the  new  boiler  house  under 
erection  has  ^ved  $10,000. 

The  old  structure  was  75  ft.  square  and  25  ft.  high, 
and  built  of  solid  stone  from  Bedford,  Ind.  The  new 
one  is  75  x  150  ft.  in  plan  and  varies  in  height  from 
25  to  85  ft.  It  is  similar  in  construction  to  the  pump¬ 
ing  station  described  in  Engineering  News-Record  of 
May  9,  1918,  p.  905,  being  faced  with  6  in.  of  stone 
and  backed  up  with  reinforced  concrete.  The  stone  in 
the  old  building  varied  in  thickness  from  6  to  8  in. 
and  in  length  from  3  to  4  ft.,  all  being  headers  2  ft. 
wide,  faced  on  both  inside  and  outside.  Thus,  hauling 
the  stone  six  miles  each  way  to  the  mill  for  sawing 
and  refacing  would  have  entailed  considerable  expense, 
making  the  cost  practically  the  same  as  that  of  new 
stone.  All  of  the  stones  were  laid  on  their  beds,  and 
every  stoneman  who  passed  on  the  work  said  it  could 
not  be  split  across  the  bed  except  by  sawing  and  drilling. 
The  best  price  obtainable  for  sawing  and  refacing  with 
a  rock  face  and  loading  on  cars  at  the  factory  was 
57c.  per  cubic  foot.  The  25,000  cu.ft.  has  been  done,  ac¬ 
cording  to  J.  A.  Wilson,  chief  engineer  and  superin¬ 
tendent  for  14c.  per  cubic  foot  with  little  breakage. 

The  splitting  of  each  stone  into  three  pieces  was 
done  by  laying  the  piece  to  be  broken  on  a  bench 
made  of  12  x  12-in.  timbers,  placing  under  the  stone  a  I- 
in.  iron  rod  and  striking  6  to  10  blows  with  a  12-lb. 
hammer. 


Calcium-Chloride  Solution  and 
Setting  of  Concrete 

Results  of  Numerous  Tests  Show  That  Strength  of 
Concrete  Is  Not  Lowered — Hastens 
Setting  Materially 

CALCIUM-CHLORIDE  solution  materially  hastens 
the  setting  of  portland-cement  concrete,  and  new 
tests  have  shown  that  up  to  the  end  of  one  year  the 
strength  of  the  product  is  not  injured,  according  to  the 
annual  report  of  H,  Eltinge  Breed,  until  recently  first 
deputy  commissioner  of  highways.  New  York  State 
Highway  Department,  and  now  consulting  highway 
engineer.  New  York  City. 

In  leading  up  to  the  portion  of  his  report  reproduced 
below,  Mr.  Breed  stated  that,  although  the  depart¬ 
ment  had  had  unusual  success  in  doing  its  own  con¬ 
struction  work  upon  its  unfinished  contracts — in  fact,  so 
successful  that  the  question  is  raised  as  to  whether  it 
might  not  be  advantageous  for  highway  departments 
to  be  authorized  and  prepared  in  emergencies  to  do  their 
own  construction  as  well  as  engineering  work — still, 
he  felt  that  perhaps  the  best  contribution  made  this 
year  by  his  department  to  the  good-roads  movement  in 
the  state  and  elsewhere  was  through  the  medium  of  its 
research  work. 

Important  phases  of  this  research  work  are  the  im¬ 
pact  studies,  described  in  Engineering  News-Record, 
June  5,  1919,  p.  1103,  and  the  experiments  with  calcium- 
chloride  solution.  The  following  is  an  extract  from 
Mr.  Breed’s  report  referring  to  the  latter : 

A  series  of  tests  were  completed  to  determine  the  ad¬ 
vantages  in  use  of  calcium-chloride  solution  to  hasten  the 
setting  of  cement  concrete.  It  has  been  stated  that  by  use 
of,  this  solution  concrete  gun  foundations  could  be  put  in 
use  three  days  after  construction.  The  tests  made  by  this 
department  were  for  the  purpose  of  determining  whether 
the  rapid  setting  would  decrease  the  ultimate  strengrth  which 
the  concrete  would  attain.  It  is  well  known  that  abnor¬ 
mally  quick  setting  cements  do  not  usually  make  concrete 
which  is  as  strong  ultimately  as  the  slower  setting  cements. 

Laboratory  test  samples  were  prepared  and  tested  at 
ages  var3nng  from  one  day  to  one  year.  The  results  are 
shown  graphically  herewith.  They  indicate  the  use  of  a  4 
per  cent,  solution  of  calcium  chloride  as  mixing  water  for 
cement  concrete  increases  the 
strength  attained  at  all  ages 
up  to  one  year. 

Beyond  that  it  is  still  proble¬ 
matical,  but  what  evidence  we 
have  indicates  certainly  no  de¬ 
terioration,  and  a  probable 
continued,  but  slower,  gain. 
The  maximum  increase  appears 
to  be  about  20  per  cent,  at  the 
age  of  one  month. 

The  importance  of  this  de¬ 
termination  will  be  appreci¬ 
ated  when  it  is  considered  that 
by  the  use  of  this  solution  it 
will  be  possible  not  only  for 
the  contractor  but  also  for  the 
public  to  make  use  of  cement- 
concrete  pavements  a  few  days 
after  they  have  been  laid,  with¬ 
out  risk  of  damage.  It  will 
mean  the  completion  of  much 
work  in  the  autumn  which  has 
hitherto  had  to  wait  over  un¬ 
finished  until  spring. 


Sinking  and  Concreting  Mine  Shaft  936  Feet  Deep 

Lining  and  Walls  of  Four-Compartment  Shaft  No.  5  of  Mianii^  Copper  Company  Concreted  Simul¬ 
taneously  With  Excavation  Operations — Blasting  Impossible  Below  200-Foot  Depth 

By  Richard  L.  Russell 

Superintendent,  The  Foundation  Company,  Miami,  Ariz. 

SFVERAL  novel  details  in  underground  construction  overbreak  than  would  result  from  blasting,  permitted  a 
were  developed  and  applied  in  the  sinking  and  con-  progress  of  100  ft.  per  month, 
creting  of  shaft  No.  5  of  the  Miami  Copper  Co.  at  The  shaft  was  located  on  the  side  and  near  the  top 
Miami,  Ariz.  This  shaft  has  four  compartments  and  of  a  small,  steep  hill,  the  top  of  which  was  graded  down 
is  936  ft.  deep,  and  the  concrete  lining  was  carried  on  at  by  the  contractor  to  the  elevation  of  the  collar  of  the 
the  same  time  as,  and  without  interference  with,  the  shaft.  The  plant  layout  is  shown  in  Fig.  2,  The  shaft 
sinking,  700  ft.  o/  the  shaft  lining  having  been  placed  being  near  the  present  operating  plant  of  the  Miami 
and  two  large  stations  having  been  excavated  and  con-  Copper  Co.,  the  air,  water  and  electricity  were  delivered 
creted  by  the  time  the  shaft  had  reached  its  final  depth,  by  that  company  at  the  collar  of  the  shaft.  “ 

The  section,  shown  in  Fig.  1,  is  13  ft.  x  16  ft.  4  in.  The  contractor  began  erecting  the  headframe  and 
clear  and  required  an  excavated  section  15  x  19  feet.  other  working  structures  Dec.  11,  1917,  and  hand  ex- 
The  entire  shaft  lies  in  what  is  locally  known  as  Gila  cavated  for  the  top  25  ft.  of  shaft  without  blasting, 

in  order  to  avoid  disturbing  the  ground  adjacent  to  the 
collar.  As  the  hoist  could  not  be  delivered  until  the  end 
of  January,  1918,  the  contractor  obtained,  late  in  De¬ 
cember,  permission  to  drift  in  from  a  tunnel  of  the 
Miami  Copper  Co.  which  passed  within  20  ft.  of  the 
southerly  comer  of  the  shaft  at  a  depth  of  118  ft. 
This  permitted  the  tramming  of  muck  by  hand  a  dis¬ 
tance  of  about  300  ft.  through  the  tunnel  to  a  dump  in 
the  gulch  at  the  tunnel  entrance. 

After  the  line  of  the  shaft  was  reached,  a  raise  was 
driven  for  the  purpose  of  meeting  the  excavation  from 
the  surface.  This  raise  was  2i  x  6  ft.,  of  which  2i  x  2 
ft.  was  a  manway  with  ladders  and  the  remaining  space 
was  occupied  by  a  cribbed  chute.  At  the  tunnel  level 
the  drift  was  widened  and  the  full  shaft  section  exca¬ 
vated  to  make  a  working  chamber  large  enough  to  ac¬ 
commodate  a  switch,  which  permitted  the  sidetracking 
of  an  empty  car  while  another  car  was  being  loaded. 

The  full  section  of  the  shaft  was  then  broken  down 
through  this  chute  by  the  use  of  40%  dynamite. 

The  drift  was  started  Dec.  26,  1917,  and  completed 
Jan.  1,  1918;  the  raise  was  started  Jan.  2,  1918,  and 
completed  at  6  a.m.  Jan.  8.  1919 — a  rate  of  5  ft.  per 
eight-hour  shift.  The  full  section  of  shaft  was  exca¬ 
vated  to  the  level  of  the  tunnel  Feb.  20,  1919,  and  60  ft. 
of  shaft  had  been  concreted  in  the  same  period,  as  fol¬ 
lows: 

As  soon  as  the  excavation  had  reached  a  depth  of  35 
ft.  the  forms  for  the  25-ft.  collar  were  started  on  12  x 


smpwar 


FIG.  1.  CROSS-SECTION  OF  SHAFT,  SHOWING 
CONCRETE  LINING 

conglomerate,  a  formation  which  is  typical  hardpan 
rather  than  a  true  conglomerate.  Although  the  material 
is  very  hard,  no  blasting  was  done  after  water  was 
encountered  at  a  depth  of  about  200  ft.,  it  being  found 
practically  impossible  to  remove  the  powder  fumes 
from  the  fissures  in  the  water-laden  hardpan.  Light 
jackhamers  with  “bull  points”  from  2  to  3  ft.  long  were 
used  to  break  the  ground.  This  method,  besides  per¬ 
mitting  the  walls  to  be  trimmed  neatly,  with  far  less 
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12-in.  bearing  tin-bers  placed  in  18-in.  hitche.s  cut  in 
the  hardpan  walls.  No  back  forms  were  used,  and  the 
whole  25  ft.  was  poured  continuously.  As  no  water 
was  encountered,  no  timbering  was  necessary. 

While  the  collar  was  being  concreted,  the  excavation 
had  progressed  to  a  depth  of  55  ft.  Hitches  were  again 
cut  in  the  walls,  and  the  three  12  x  12-in.  bearing  tim¬ 
bers  were  lowered  into  them.  On  these  bearing  timbers 
was  placed  a  timber  frame,  the  exact  size  of  the  con¬ 
creted  section,  which  served  both  as  a  bottom  form 
and  a  sill  on  which  the  form  panels  could  be  set.  The 
vertical  reinforcing  rods  were  then  hooked  to  the  verti¬ 
cals  which  had  been  left  projecting  from  the  bottom 
of  the  previous  concrete,  and  the  horizontal  reinforcing 
was  wired  to  the  verticals.  A  5-ft.  section  of  forms  was 
then  placed  and  concrete  was  poured,  this  process  con¬ 
tinuing  until  the  concrete  was  carried  up  to  the  bottom 
of  the  collar  section.  It  was  found  that  the  ground 
would  safely  permit  the  opening  up  of  a  depth  of  fully 
25  ft.  of  shaft  without  lateral  support,  and  the  concrete 
was  carried  down  in  20-ft.  sections  by  the  above  process 
for  the  first  200  ft.  of  the  shaft. 

As  soon  as  the  raise  from  the  tunnel  level  was  finished 
and  the  breaking-down  process  was  well  under  way,  a 
small  air  hoist  was  installed  at  the  tunnel  level,  and 
the  two  skip  compartments  were  sunk  and  timbered  as 
a  pilot  shaft,  this  muck  being  hoisted  to  the  tunnel 
level  and  also  trammed  through  the  tunnel.  Thus  exca¬ 
vation  was  being  carried  on  simultaneously  at  two  levels 


without  interference,  while  waiting  for  the  double  hoist 
to  be  delivered. 

By  the  time  the  whole  shaft  had  been  excavated  down 
to  the  tunnel  level  a  two-compartment  pilot  shaft  lOO 
ft.  deep  was  ready,  one  compartment  serving  as  a  chute 
through  which  to  draw  off  the  muck  from  breakintr 
down  the  full  section  of  the  shaft  and  the  other  a  hoist¬ 
ing  compartment  to  the  tunnel  level  through  which  the 
muck  was  still  trammed. 

Water  was  encountered  at  this  depth  (218  ft.  below 
the  surface)  and  while  the  full  shaft  section  was  beinfr 
excavated  to  this  depth  the  double-drum  hoist  was  de¬ 
livered  and  installed  and  a  special  crosshead  was  de¬ 
vised  to  comply  with  the  requirements  of  the  Arizona 
mining  laws  and  at  the  same  time  permit  the  bucket  to 
be  dumped  into  the  receiving  bin  in  the  headframe  with¬ 
out  excessively  increasing  the  height  of  the  latter. 

As  it  was  neither  possible  nor  desirable  to  keep  the 
bucket  guides  extended  nearer  the  bottom  than  15  to  30 
ft.  while  sinking  was  in  progress,  this  crosshead  had  lo 
be  such  that  it  could  be  stopped  at  any  desired  point 
in  the  shaft  as  well  as  at  the  headframe  and  allow  the 
bucket  or  skip  to  continue  on,  for  filling  or  changing  at 
the  bottom  or  dumping  when  reaching  the  headframe. 
This  was  accomplished  by  the  arrangement  shown  in 
Fig.  3. 

A  lug  D  was  securely  clamped  to  the  cable  about  6 
ft.  above  the  shackle  loop.  This  lug  engaged  the  dogs  B 
and  thus  attached  the  crosshead  securely  to  the  cable. 
When  the  crosshead  reached  the  top  of  the  headframe, 
the  top  lander  pulled  the  lever  E  and  slid  the  frame  A 
over  against  the  guides  and  gave  the  lowering  signal. 
The  bumper  .C  then  hit  the  frame  A,  the  dogs  B  released 
the  lug  D  and  the  crosshead  was  left  resting  on  the 
frame  A  while  the  bucket  was  dumped,  after  which  the 
latter  was  raised  high  enough  to  take  the  crosshead 
off  the  frame  A.  The  frame  was  then  slid  back  and  the 
bucket  with  the  crosshead  attached  was  ready  for  lower¬ 
ing.  At  the  bottom  of  the  shaft,  or  at  any  other  point 
where  free  use  of  the  bucket  was  desired,  stop  blocks  E 
were  bolted  to  the  guides  and  performed  the  same  func¬ 
tion  as  the  frame  A  at  the  headframe.  This  crosshead 
gave  perfect  satisfaction. 

From  the  218-ft.  depth  to  the  bottom  the  full  section 
of  shaft  was  excavated  by  the  use  of  bull  points;  three 
men  using  jackhamers  working  them  into  the  material 
loosened  all  that  four  muckers  could  load  into  the 
buckets. 

It  was  found  that  the  water  caused  the  hardpan  to 
slough  very  treacherously  soon  after  a  wall  was  exposed. 
Full  timbering  was  therefore  carried  on  with  the  exca¬ 
vation  from  the  250-ft.  depth ;  8  x  8-in.  plates,  posts  and 
dividers  and  2-in.  lagging  were  used.  Comer  joints 
were  framed  as  shown  in  Fig.  4  in  order  to  secure  an 
increased  bearing  surface.  As  the  shaft  was  concreted, 
all  timber  and  lagging  were  removed  and  re-used,  some 
timbers  being  used  as  many  as  four  times.  This  not 
only  resulted  in  a  large  material  saving  but  also  saved 
a  high  framing  expense,  as  carpenters  were  paid  $7.25 
per  shift  at  that  time. 

The  section  concreted  in  one  operation  was  increased 
to  100  ft. ;  that  is,  the  12  x  12-in.  bearing  timbers  were 
lowered  100  ft.  and  set  in  hitches  and  the  100-ft.  sec¬ 
tion  was  concreted  upward  in  5-ft.  courses. 

The  water  was  bailed  into  buckets  and  hoisted,  five 
buckets  per  hour,  or  600  gaL  which,  together  with  the 
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water  shoveled  and  hoisted  with  the  muck,  was  suffi¬ 
cient  to  keep  the  bottom  free.  A  timber  bulkhead  6  in. 
thick  was  kept  not  over  50  ft.  above  the  men  working  in 
the  bottom  over  all  of  the  shaft  except  the  two  skip 
compartments.  While  the  reinforcing  and  forms  were 
being  set  in  one  of  the  skip  compartments  all  the 
hoisting  from  the  bottom  was  done  in  the  other  com¬ 
partments,  and  after  the  forms  were  set  one  of  the 
skip  compartments  was  bulkheaded  at  the  level  of  the 
top  of  the  forms,  as  were  the  cage  and  manway  com¬ 
partments,  one  skipway  only  being  left  open  for 
hoisting. 

Upon  the  completion  by  the  contractor  of  the  con¬ 
tract  for  lining  with  concrete  the  old  shaft  No.  3  of  the 
Miami  Copper  Co.,  a  mile  distant  from  the  new  shaft 
No.  5,  about  Apr.  1,  1918,  the  single-drum  hoist  from 
shaft  No.  3  was  installed  at  shaft  No.  5,  as  shown  in 
Fig.  2,  working  from  extension  timbers  from  the  same 
headframe  and  operating  in  the  cage  compartment. 

This  hoist  handled  all  reinforcing,  forms,  concrete 
pipes  and  timbers  to  the  form  and  concrete  gangs,  and 
as  there  was  always  a  bulkhead  in  this  compartment 
over  the  men  in  the  bottom,  the  danger  of  working  at 
two  different  levels  was  greatly  lessened.  This  hoist 
was  also  used  in  pulling  and  resetting  the  rather  heavy 
wooden  forms  in  all  compartments.  It  proved  nearly  as 
fast  as  a  derrick  and  obviated  the  use  of  the  slow  and 
expensive  block-and-tackle  method. 

Separate  bunkers  for  sand  and  gravel  were  excavated 
immediately  adjacent  to  the  collar  of  the  shaft  at  the 
manway  end,  and  the  sand  and  rock  from  the  crushing 
plant,  which  was  installed  in  the  creek  bed,  was  dumped 
through  grizzlies  into  these  hoppers.  Through  open¬ 
ings  left  in  the  shaft  collar,  with  arc  gates,  the  sand  and 
stone  passed  into  measuring  hoppers  inside  the  manway 
and  cage  compartments.  These  hoppers  were  of  the 
proper  dimension  for  a  one-bag  batch,  and  from  these 
hoppers  the  material  was  chuted  to  a  batch  mixer  lo¬ 
cated  in  the  shaft  cageway  compartment  20  ft.  below 
the  surface.  The  cement  was  slid  in  bags  down  a  chute 
from  the  door  of  the  cement  shed  through  an  opening  in 
the  south  side  of  the  cageway  compartment  directly  to 
the  mixing  plant. 

The  mixer,  of  8-cu.ft.  capacity,  was  belt-driven  from 
a  small  air  hoist  set  at  the  same  level.  This  plant  oc¬ 
cupied  the  southerly  half  of  the  cage  compartment  and 
manway  compartment,  the  wall  between  the  two  being 
omitted  temporarily  for  its  accommodation,  the  whole 
plant  occupying  an  area  only  7  ft.  x  9i  ft.,  as  clear¬ 
ance  for  buckets  and  material  handled  by  the  small  hoist 
in  the  cage  compartment  had  to  be  maintained  at  all 
times. 

The  1:2:4  mixture  of  concrete  was  dumped  from  the 


mixer  through  a  6-in.  iron  pii)€  with  screwed  couplings 
and  with  the  fall  broken  at  junction  boxes  every  300 
ft.  and  at  the  swiveled  chute  which  carried  the  con¬ 
crete  to  the  forms  around  the  shaft.  This  pipe  was  sup¬ 
ported  by  timber  clamps  resting  on  6  x  8-in.  timbers  car¬ 
ried  in  recesses  left  in  the  concrete  when  poured,  and 
on  the  shaft  timbers  where  the  concrete  had  not  yet  been 
placed. 

In  the  manway  compartment  the  permanent  iron 
ladders  were  placed  in  position  as  the  concrete  lining 
was  placed.  In  advance  of  that,  the  permanent  ladders 
were  placed  on  temporary  wooden  landings.  Concrete- 
lined  stations  were  located  at  235,  490,  576,  643,  729, 
770,  835  and  920  ft.  below  the  surface.  The  490-  and 
576-,  also  the  770-  and  835-ft.  stations  were  the  top  and 
bottom  of  future  ore  pockets.  The  ore  pocket  between 
the  643-  and  729-ft.  stations  is  now  being  constructed. 

To  facilitate  the  construction  of  these  pockets,  4x4- 
ft.  cribbed  chutes  were  excavated  before  the  shaft  was 
concreted  just  outside  of  the  concrete  walls  of  the 
northwestern  skipway,  with  a  gate  and  a  chute  leading 
into  the  skipway  at  the  bottom  of  each  pocketway. 
When  the  ore  pockets  are  constructed  the  muck  will  be 
shoveled  into  these  chutes  and  drawn  off  at  the  bottom 
and  the  cribbing  removed  as  the  excavation  proceeds, 
thus  effecting  a  considerable  economy  in  the  cost  of  ex¬ 
cavation. 

For  the  hoisting  in  the  cageway  compartment,  cable 
guides  were  installed,  carried  on  reels  on  the  head- 
frame  and  unreeled  as  the  shaft  was  deepened,  and  even 
at  the  full  depth  of  936  ft.  these  did  not  oscillate  enough 
to  cause  any  difficulty. 

To  avoid  trouble  with  the  permanent  guides  from  the 
use  of  expansion  bolt  fastenings,  and  to  avoid  the  ir¬ 
regular  spacing  of  bolt  holes  in  the  guides  if  anchor 
bolts  were  set  in  the  concrete  as  it  was  poured,  a  novel 
guide  fastener  was  designed.  It  was  built  in  the  con¬ 
crete  as  poured,  but  still  allowed  drilling  of  the  bolt 
holes  by  templet  after  the  shaft  was  completed  and  al¬ 
lowed  a  leeway  for  any  reasonable  irregularity  in  loca¬ 
tion  while  pouring.  These  fasteners  are  shown  in 
Fig.  5. 

A  chart  was  kept  showing  the  progress  made  each 
day  by  each  shift  on  each  part  of  the  work.  A  large- 
scale  elevation  of  the  whole  shaft,  stations,  tunnels  and 
ore  pockets  was  made,  and  a  certain  portion  was  allotted 
to  excavation,  timbering,  form  work,  reinforcing,  con¬ 
creting,  etc.  To  each  shift  boss  was  asigned  a  certain 
color,  and  the  portion  of  the  chart  representing  the  lo¬ 
cation  and  the  amount  of  work  done  was  colored  for  the 
shift  doing  the  work.  The  date  was  then  written 
through  the  color.  Quantities  for  this  purpose  were 
determined  both  by  actual  measurement  and  by  the  fore¬ 
men’s  reports.  For  instance,  the  number  of  buckets  of 
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muck  hoisted  was  a  close  check  on  the  advance  in  sink¬ 
ing  for  that  shift.  The  foremen  were  never  formally 
notified  that  this  chart  was  being  kept,  but  within  two 
days  from  the  time  it  was  instituted  they  all  seemed 
familiar  with  it  and  watched  it  closely. 

This  chart  not  only  furnished  information  as  to 
progress  at  all  times  and  gave  a  comparison  of  the  work 
accomplished  by  each  shift,  but  it  also  served  as  a  record 
which  showed  at  a  glance  which  shift  boss  had  excavated 
any  part  of  the  work.  If  faulty  workmanship  had  been 
discovered  it  would  have  been  simple  to  trace  it. 

Probably  the  greatest  value  of  the  chart,  however, 
lay  in  the  competition  it  arou.sed  among  the  shift  bosses, 
who  realized  that  their  work  was  being  closely  followed 
and  that  they  were  getting  due  credit. 

In  spite  of  the  fact  that  the  hardpan  through  which 
the  shaft  was  driven  is  so  firm  that  all  former  shaft 
sinking  in  the  district  had  been  done  by  blasting,  it 
sloughed  badly  upon  exposure  to  the  air,  and  this  with¬ 
out  w'arning.  Ground  which  had  been  sounded  and 
found  solid  but  a  few  minutes  before  would  suddenly 
fall  with  no  warning,  so  that  the  sinking  combined  the 
difficulties  of  both  hard-rock  work  and  soft,  treacherou.s 
ground.  In  spite  of  this  fact,  there  have  been  no  serious 
accidents  to  either  construction  or  the  employees  during 
the  entire  work,  which  means  that  while  every  precau¬ 
tion  has  been  taken  to  safeguard  the  men  and  the  work, 
good  luck  has  also  favored  the  job. 

The  Foundation  Co.,  of  New  York  City,  did  this  work 
by  contract,  under  the  supervision  of  its  Pacific  Coast 
department,  with  Bayly  Hipkins,  vice-president  and  Pa¬ 
cific  Coast  manager  and  A.  S.  Lilley  assistant  manager; 
and  under  the  direct  charge  of  the  writer  as  superin¬ 
tendent,  James  H.  LeFeaver  as  assistant  superintendent 
and  John  Sheehy  as  night  superintendent. 


Suggests  Light  Railway  Feeder  Lines 
Light  railways  of  the  type  used  between  the  main¬ 
line  railways  and  trenches  during  the  world  war  were 
suggested  as  having  a  definite  transportation  value  in 
sparsely  settled  countries,  in  a  paper  by  Charles  F. 
Lang,  president  of  the  Lakewood  Engineering  Co.,  read 
before  the  Pan-American  Commercial  Congress  in  Wash¬ 
ington.  Mr.  Lang  called  attention  to  the  developments 
in  detail  design  and  construction  which  were  brought 
about  by  the  war  use  of  the  narrow-gage  railway, 
with  its  readily  portable  track  and  tie  system.  He  sug¬ 
gested  the  use  of  such  a  railway  to  supplement  the 
highway  and  the  standard-gage  railroad.  He  said  there 
were  a  number  of  places  where  both  the  highway  and 
the  main-line  railway  were  too  expensive  to  build, 
particularly  in  undeveloped  stretches  of  territory.  The 
light  railway  could  be  laid  out  on  fairly  steep  grades 
with  high  curvature  through  undeveloped  country  with 
a  minimum  of  earthwork,  and  there  could  be  in  every 
farm  or  mine  area  a  personally  owned  track,  each  tying 
up  with  the  through  line.  He  also  suggested  that  in 
sparsely  settled  territories  which  might  not  warrant  the 
expense  for  a  first-class  highway  the  narrow-gage  rail¬ 
way  could  be  u.sed  ( 1 )  for  the  construction  of  a  cheaper 
improved  highway  which  would  be  sufficient  to  carry 
light  passenger  traffic,  and  (2)  the  railway  having 
been  used  for  such  construction,  it  could  be  used  as  a 
railway  for  the  heavier  traffic,  both  the  railway  and 
highway  together  costing  less  per  mile  than  a  hard-sur¬ 
face  road  would  cost  now  in  the  United  States  or  Canada. 


Important  and  Neglected  Features 
of  Tire  Maintenance 

Tire  Cost  and  Fuel  Cost  Are  Normally  About  Equal 
For  Large  Trucks — Abuse  May  Cause 
Tire  Cost  to  Be  Excessive 

By  a.  F.  Masury 

Chief  Engineer.  International  Motor  Company,  New  York  City 

Large  numbers  of  persons  who  use  motor  trucks— 
>such  as  contractors — consider  that  economy,  as  far 
as  the  trucks  are  concerned,  means  gasoline  saving. 
However,  saving  of  tire  cost  is  equally  important.  On 
a  heavy  truck  the  tire  cost  and  fuel  cost  are  about  equal. 
On  lighter  vehicles  tire  cost  is  slightly  less  than  fuel 
cost,  unless  pneumatic  tires  are  used,  when  the  tire 
cost  will  slightly  exceed  fuel  cost.  Why,  then,  should 
we  hear  so  much  about  means  of  saving  gasoline  and  so 
little  about  economizing  on  tires?  While  the  two  items 
of  cost  are  normally  of  equal  magnitude,  abuse  of  tire.s 
can  raise  their  cost  out  of  all  proportion  to  their  normal 
cost,  and  can  swell  this  item  far  beyond  the  utmost  ex¬ 
travagance  in  fuel. 

It  is  a  fortuhate  circumstance  that  gasoline  waste 
inevitably  limits  the  ability  of  the  vehicle  to  perform, 
and  that  unless  the  carburetor  adjustment  is  set  for 
reasonable  economy  the  truck  will  hardly  operate  at  all 
and  consequently  cannot  consume  an  excessive  amount 
of  gasoline.  On  the  contrary,  tire  abuse,  unfortunately, 
limits  the  performance  of  the  vehicle  but  little,  and  in 
addition  gives  rise  to  increased  chassis  maintenance 
and  even  increased  fuel  cost. 

Truck  owners  are  often  encountered  who  are  ex¬ 
tremely  particular  about  carburetor  adjustment,  who 
employ  the  latest  air-warming  devices,  and  insist  that 
the  engine  be  shut  off  at  each  stop,  but  they  allow  the 
tires  to  remain  cut  and  slivered,  the  wheels  out  of  line, 
and  the  truck  running  daily  on  the  car  tracks.  The 
truck  will  actually  consume  less  gasoline  without  a  gov¬ 
ernor  than  with  one,  but  the  removal  of  the  governor 
and  the  consequent  overspeeding  imposes  a  heavy  toll 
on  tires. 

Commonest  among  tire  abuses  are  overloading,  over¬ 
speeding,  running  in  car  tracks,  neglecting  cuts  and 
tears,  spinning,  skidding  and  sliding  the  wheels,  and 
wheel  misalignment. 

Overloading — This  stresses  the  tires  beyond  their 
clastic  limit,  utterly  destroying  the  life  of  the  rubber, 
and,  therefore,  the  durability  and  cushioning  ability  of 
the  tires.  Fig.  1  shows  a  tire  which  has  been  over- 


PIG.  1.  OVERLOADING  DESTROYS  THE  LIFE  OP  THE 
RUBBER  AND  CRACKS  THE  TIRE 
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loaded.  Note  the  peripheral  crack  near  the  base  and 
the  separation  of  the  tire  at  the  base. 

Overspeeding — Even  with  a  light  load,  overspeeding 
has  the  same  effect  as  overloading,  since  the  increased 
speed  causes  the  impact  of  the  tire  on  road  bumps  to 
be  magnified.  Running  over  a  bump  at  twice  the  normal 
speed  pounds  the  tire  eight  times  as  hard,  and  conse¬ 
quently  may  overload  it  at  one  spot  A  tire 

treated  in  this  manner  may  be  seen  in  Fig.  2.  If  high 
speed  is  necessary,  pneumatic  tires  should  be  used, 
though  they  cost  more;  it  will  be  much  cheaper  than 


turning,  the  less  liable  it  is  to  slip.  When  a  wheel 
begins  to  lose  traction  the  driver  should  throttle  the 
engine  rather  than  speed  it  up,  retarding  his  spark  and 
being  ready  to  release  the  clutch  to  prevent  stalling. 
In  engaging  the  clutch  it  is  also  well  to  let  it  in  gently, 
and  low  gear  should  be  used,  as  this  will  jiermit  the 
wheels  to  turn  very  slowly  without  so  much  danger  of 
stalling. 

In  the  application  of  the  brakes  the  wheels  should 
not  slide.  Not  only  does  sliding  the  wheels  injure  tires, 
but  it  reduces  the  braking  effect.  The  quickest  stop  is 


FIGS.  2  TO  5.  rONDITIOXS  RESULTING  FROM  V.XRIOUS  ABUSES  OF  SOLID  RtTBBER  MOTOR-TRUCK  TIRES 
Fig.  2.  Over.speeding.  Fig.  3.  Running  in  car  track.®.  Fig.  4.  Neglecting  slivers,  skidding  and  sliding. 

Fig.  5.  Misalignment  of  wheels. 


putting  solid  tires  in  the  condition  shown,  after  a  few 
hundred  miles. 

Running  in  Car  Tracks — This  simply  cuts  the  tires 
by  centering  the  pressure  at  one  point  instead  of  evenly 
over  the  treads.  A  tire  which  has  been  run  in  car  tracks 
is  shown  in  Fig.  3.  The  edges  of  the  rails,  particularly 
the  guard  flanges  of  street-car  tracks,  become  sharpened 
by  the  friction  of  the  car  wheels.  Running  tires  over 
them  is  much  like  running  them  over  the  edges  of  steel 
knives. 

When  solid  tires  are  cut  or  tom  by  glass  or  sharp 
stones  the  rubber  slivers.  These  slivers  should  be  cut 
off  as  soon  as  they  appear.  Care  should  be  taken  that 
a  clean  notch  just  below  the  end  of  the  tear  is  made. 
If  the  sliver  is  left  on,  it  will  contribute  nothing  to  the 
strength  of  the  tire  but  will  continue  to  extend  until 
half  the  tread  width  is  torn  loose.  Fig.  4  shows  the 
condition  produced  in  a  tire  by  allowing  slivers  to 
remain  uncut. 

Spinning,  Sliding  and  Skidding — Spinning  and  slid¬ 
ing  the  tires  in  starting  and  stopping,  and  skidding  in 
rounding  curves,  also  leaves  serious  destructive  effects 
similar  to  that  shown  in  Fig.  4.  Upon  loss  of  traction 
most  drivers  will  speed  up  their  engines  under  the 
wrong  impression  that  this  will  increase  traction.  Actu¬ 
ally,  it  does  the  reverse.  The  more  slowly  a  wheel  turns 
the  better  traction  it  has,  the  more  gently  it  is  started 


made  when  the  wheels  are  ju.st  turning  and  the  abrasion 
of  the  tires  is  least.  Skidding  on  rounding  curves  is  a.« 
unnecessary  as  it  is  dangerous.  It  is  due  to  turning 
at  excessive  speed.  All  of  these  abuses  do  untold  harm 
to  the  tires.  A  tire  is  made  to  roll  over  the  ground,  not 
to  slide. 

Besides  these  more  obvious  causes  of  excessive  tire 
wear,  there  is  an  insidious  cause  which  is  too  apt  to  be 
overlooked.  This  is  faulty  alignment.  When  the  tire 
rolls  smoothly  there  is  a  minimum  of  wear,  but  if  out 
of  alignment,  it  has  a  combination  rolling  and  sliding 
movement  over  the  road  which  not  only  causes  rapid 
wear  but  consumes  power.  There  are  two  forms  of 
faulty  alignment;  that  in  which  the  wheel  itself  is  out 
of  line,  so  that  it  wobbles,  and  that  in  which  the  wheel 
spindle  is  at  an  improper  angle,  so  that  the  wheel  is 
constrained  to  a  position  out  of  parallel  with  the  direc¬ 
tion  of  the  vehicle’s  motion. 

Wheel  wobbling  is  caused  by  warping  of  the  wood 
and  strains.  Some  of  the  strains  which  get  wheels  out 
of  true  can  be  avoided.  When  a  truck  is  driven  diago¬ 
nally  into  the  curb,  for  instance,  or  when  a  corner  is 
rounded  too  sharply  or  a  boulder  is  struck  a  glancing 
blow,  the  severe  lateral  strain  at  one  point  of  the  cir¬ 
cumference  of  the  wheel  is  apt  to  warp  it.  Sometimes 
carelessness  in  applying  or  removing  pressed-on  tires 
warps  the  wheel,  and  in  some  cases  a  careless  operator 
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will  press  the  tire  on  crooked,  so  that  the  effect  on  the 
tire  is  the  same  as  that  of  a  warped  wheel.  The  remedy 
is  to  have  the  tire  pres.sed  off  and  the  wheel  trued. 

Misalignment  of  the  wheel  spindles  is  due  to  ex¬ 
cessive  shocks,  such  as  running  into  curbs,  overspeeding 
on  rough  roads,  and  so  on,  which  bend  the  axle  or  the 
steering  arms  of  the  front  steering  knuckles.  The  de¬ 
structive  effect  of  a  slight  misalignment  can  readily 
be  appreciated  when  one  realizes  that  if  a  wheel  is  only 
out  of  line  one  degree  horizontally  it  must  slip  92i  ft. 
sidewise  in  a  mile  of  travel.  The  de.structive  effect  upon 
the  tire  is  the  same  as  though  the  truck  were  pulled  side- 
wise  this  distance  by  a  winch.  On  the  periphery  of  the 
tire  one  degree  is  only  equal  to  about  inch. 

Alignment  of  wheels  can  only  be  made  true  by  ac¬ 
curately  checking  the  distance  between  the  wheel  felloes. 
There  are  several  good  methods  of  doing  this,  and  a 
number  of  methods  that  are  not  so  good. 

Most  motor  trucks  have  their  rear  wheels  exactly 
parallel.  To  test  their  alignment,  the  simplest  method 
requires  two  men  and  a  tape.  The  end  of  the  tape  is 
held  against  the  front  of  the  inside  space  on  one  rear 
wheel,  and  the  tape  stretched  across  the  corresponding 
point  on  the  opposite  wheel,  care  being  taken  to  have  the 
tape  level  and  stretched  tight.  The  bottom  points  of 
the  felloes  are  then  checked,  and  then  the  rear  points. 
All  three  of  these  measurements  should  be  the  same. 
The  most  common  misalignment  of  the  rear  wheels  is 
what  is  called  a  spraddle.  By  this  is  meant  that  the 
bottoms  of  the  wheels  are  farther  apart  than  the  top. 
If  this  condition  is  found,  the  wheel  bearings  should 
be  inspected  for  looseness  first.  If  these  are  properly 
adjusted,  then  the  axles  should  be  straightened. 

Front  wheels  should  not  be  parallel.  For  greater 
strength  and  easier  steering  they  are  cambered;  that 
is,  the  wheels  are  farther  apart  at  their  tops  than  at 
their  bottoms.  To  correct  the  resulting  tendency  for 
them  to  roll  incorrectly  they  are  correspondingly  gath¬ 
ered  so  that  their  fronts  are  drawn  or  toed-in,  usually 
about  3  in.  Measuring  as  before,  correctly  aligned 
wheels  will  have  their  bottoms  and  their  fronts  about 
the  same  distance  apart;  the  bottoms  may  be  J  in. 
closer  together  than  the  fronts,  but  should  not  be 
farther  apart  than  the  fronts. 

If  these  measurements  do  not  check,  the  gather  at 
the  front  may  be  adjusted  by  means  of  the  tie-rod,  which 
is  threaded  for  adjustment.  Before  adjusting  the  tie- 
rod,  however,  it  would  be  well  to  be  sure  that  the  steer¬ 
ing  arms  have  not  been  bent.  This  can  be  determined 
by  measuring  the  distance  from  the  ball  or  pin,  as  the 
case  may  be,  to  the  wheel  felloes.  The  two  arms  should 
be  the  same  distance  from  their  respective  wheels.  If 
they  are  unequal,  the  one  that  is  bent  should  be  straight¬ 
ened.  until  the  distance  is  the  same,  and  the  final  ad¬ 
justment  made  on  the  tie-rod. 

So  far,  these  checks  apply  only  to  the  relation  of  the 
wheels  to  each  other.  Another  important  check  must 
be  made  on  the  alignment  of  the  axles  with  the  frame. 
Naturally,  the  axles  should  be  perpendicular  to  the 
chassis  center  line.  This  can  best  be  checked  by  select¬ 
ing  a  fixed  point  at  the  center  of  the  axle,  such  as  the 
front  universal,  and  checking  the  measurements  from 
it  to  the  nearest  unobstructed  point  on  each  rear  wheel. 
The  two  should  be  equal  If  unequal,  be  sure  that  the 
truck  is  on  level  ground  and  that  the  two  rear  springs 
are  deflected  equally.  This  may  be  checked  by  measur¬ 


ing  the  distance  from  the  bottom  of  each  frame  side 
rail  to  the  axle.  If  unequal,  a  jack  may  be  used  to 
raise  the  low  side  of  the  axle  to  the  same  level  as  the 
other  side.  The  measurement  to  the  univer.sal  can  then 
be  repeated.  If  it  is  found  to  be  still  unequal,  the  cause 
will  be  found  either  in  unequal  radius-rod  adjustment, 
or,  if  no  radius  rods  are  fitted,  in  loose  axle  spring-clips 
which  have  permitted  the  springs  to  shift.  At  the  front 
a  similar  check  may  be  made  from  some  central  point 
on  the  crank  case  to  the  opposite  point  on  the  wheels. 

Too  many  motor  truck  users  neglect  to  check  their 
wheel  alignment  until  the  occurrence  of  an  accident  or 
other  cause  that  necessitates  a  serious  repair.  Mis¬ 
alignment  is  apt  to  result  from  minor  causes  in  daily 
service,  and  unless  frequently  checked  may  go  unnoticed, 
bringing  about  excessive  tire  destruction  without  ap¬ 
parent  cause.  A  tire  which  has  been  damaged  by  mis¬ 
alignment  is  seen  in  Fig.  5. 


Poor  Filter  Operation  Accountable 
for  Typhoid  Outbreaks 

Overworked  Filters  in  Moline,  III.,  Lead  to 
Bypassing  Nonsterilized  Raw  Water 
to  Clear- Water  Basin 

NFILTERED  water  bypassed  to  a  filtered-water 
basin  in  Moline,  III.,  during  the  past  two  years 
has  cost  many  lives  and  has  caused  not  a  little  sickness. 
Clogged  underdrains,  insufficient  capacity  and  indiffer¬ 
ent  chlorination  of  an  unfiltered  or  improperly  filtered 
supply  are  the  links  in  the  chain  of  typhoid  carriage 
by  which  typhoid  outbreaks  have  occurred  in  a  town 
nominally  supplied  by  a  potable,  safe  water,  despite 
newspaper  boil-the-water  advertisements  to  the  con¬ 
trary.  Two  exhaustive  reports  on  the  situation  have 
been  made  by  the  Illinois  State  Board  of  Health.  The 
first,  dated  February,  1918,  went  thoroughly  into  the 
series  of  outbreaks  which  occurred  in  the  autumn  and 
winter  of  1917  and  indicated  that  there  were  many  in¬ 
terruptions  in  the  chlorination  of  an  inefficiently  filtered 
and  unsafe  water.  Typhoid  in  cities  discharging  into  the 
river  from  three  to  35  miles  above  the  intake  was  held 
largely  responsible  for  the  infection  of  the  raw  river 
water.  The  second  report  took  up  a  later  outbreak 
traced  to  the  opening  of  a  bj-pass  valve  in  June,  1918. 

In  1902,  Moline  installed  a  mechanical  filtration  plant 
providing  space  for  five  1,000,000-gal.  units,  but  only 
three  were  equipped  until  1910.  An  original  30-in.  bed 
of  sand  overlying  14  in.  of  gravel  was  reduced  to  20 
in.  in  1918.  A  large  portion  of  the  underdrainage  sys¬ 
tem  had  become  clogged,  and  only  portions  of  the  bed 
could  be  washed;  thus  the  rate  through  the  washed 
portions  was  increased  excessively.  Bacterial  efficien¬ 
cies  of  the  plant’  ranged  from  36  to  96  per  cent., 
averaging  70  per  cent.  Due  also  to  the  clogging,  the 
quantity  filtered  was  insufficient,  and  water  on  the  sur¬ 
face  of  the  filters  was  bypassed  directly  to  the  filtered- 
water  basin.  This  was  made  possible  by  the  insertion 
of  a  valve  below  the  junction  of  the  wash-water  outlet 
and  effiuent-to-drain  outlet  as  shown  in  the  sketch.  The 
report  states: 

Judging  from  the  rather  frequent  use  of  the  bypass,  it 
appears  certain  that  altogether  too  much  confidence  has  been 
placed  in  the  chlorinator,  and  far  too  little  attention  has 
been  given  to  the  filters. 


or  later  give  some  trouble,  ami  ..,1,1,,,,  , - !l — 

the  chlorinator  installed  at  Mo-  t 

line  was  no  exception,  for  it  has  t : Ttrmitt’/X 

balked  on  a  number  of  occasions. 

It  is  only  to  be  expected,  there-  < 

fore,  that  with  the  filters  oper-  •  •  Hr±r^  ' 

ating  with  very  low  efficiencies,  t:T4^; 
with  the  water  bypassed  at  times  i 4,1  §-H  < 

and  the  chlorine  off  at  spells,  Ilhr'XI^rjib+ti-f  ; 

that  the  water-supply  must  have  r  + 

been  of  a  quantity  at  times 
which  would  menace  the  health  -h-  -  4l-i-44+  ^ 

of  the  consumers.  -|  jf 

However,  the  defects  of  the 
filter  plant  and  chlorine  ma- 
chine,  and  the  dangers  due  to 
using  the  by-pass  appear  to 
have  been  reported  by  the 

operator  to  the  city  author-  ”” 

ities  at  different  times  during  ;jS==^=55-  =  =  - 
the  winter  of  1917-18,  while  :±S;;:;ff ±---- 

the  public  was  warned  by  - ^'j- - 

newspaper  advertisements 
from  Feb.  15  to  July  2  that 
the  water  was  unsafe. 

Board  of  Health  was  called 

in  again  to  investigate  further  _ 

outbreaks.  Although  the  filter  condemnatory  re 
plant  had  been  partially  over¬ 
hauled  following  the  winter  outbreak  the  investigation 
practically  eliminated,  as  before,  all  sources  of  infection 
but  the  water. 

Quoting  again  from  the  report: 

It  appeared  quite  impossible,  therefore,  that  so  large  and 
explosive  an  outbreak  (see  chart)  could  result  from  water 
which  had  passed  through  the  filters,  even  should  the 
chlorine  used  for  disinfection  have  been  turned  off  for  some 
reason.  It  appeared  so  evident,  however,  from  the  investi¬ 
gation  that  the  water  was  the  source  of  infection  that  it 
was  only  natural  to  suspect  that  the  bypass  had  been  opened 
at  some  time  or  other.  .  .  The  raw  water  during  a  por¬ 
tion  of  this  time  had  been  passed  through  but  one  of  the 
settling  basins,  as  the  other  basin  was  being  washed  during 
the  night.  Even  the  settled  water  entering  the  filters  and 
the  bypass  was,  therefore,  of  inferior  quality. 

It  was  found  that  both  on  June  19  and  again  on  June  22, 
during  the  periods  the  bypass  was  open,  no  chlorine  was 
being  added  for  considerable  periods,  and  very  small  quan¬ 
tities  the  remainder  of  the  time,  due  to  trouble  in  the 
chlorinating  apparatus. 

Following  the  main  outbreak,  reports  of  an  unwar¬ 
ranted  number  of  cases  continued.  A  study  made  of  this 
situation  showed  that  a  well  extending  almost  wholly  in 
limestone  located  at  352  Eighth  St.  had  become  infected 
through  the  entrance  of  sewage  irom  near-by  sewers 
and  a  number  of  people  received  their  infections  here. 

The  board  declares  unqualifiedly  that  the  bypass  is  a 
dangerous  arrangement  which  should  be  removed  at  the 
earliest  possible  date.  For  the  time  being,  until  addi¬ 
tional  filters  are  installed  or  additional  storage  capacity 
for  filtered  water  is  afforded,  the  bypass  might  be  re¬ 
tained,  but  should  be  fastened  shut  by  means  of  a  lock 
and  chain  and  the  key  left  with  one  of  the  head  men 
at  the  plant.  This  bypass  should  then  be  opened  only 
in  the  event  of  an  emergency,  and  only  with  a  very  heavy 
and  continuous  flow  of  chlorine  being  applied  to  the 
water.  The  bypass  has  already  caused  Moline  citizens 
sufficient  trouble,  and  it  should  not  be  permitted  under 
any  circumstances  to  repeat  the  past  performance. 

Connections  between  manufacturers’  and  city  mains 
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was  made  under  the  direct  supervision  of  M.  C.  Sjoblom, 
then  acting  chief  engineer  for  the  Illinois  State  Board 
of  Health. 


The  Long  Beach  Sewage  Screen;  A  Correction 
In  the  article  on  the  sewage  screen  at  Long  Beach, 
Calif.,  published  in  Engineering  News-Record  of  May 
22,  1919,  p.  1012,  the  names  W.  J.  Knowiton  and 
J.  W.  Geeks  should  have  read  W.  T.  Knowiton  and  J.  W. 
Cooke.  On  p.  1013,  in  the  same  article,  the  dates  Jan. 
3  and  4,  1918,  should  have  been  June  3  and  4. 
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Bettering  Concrete  by  a  New  Mixing  Method 

Using  as  a  Basis  Motion  Mixture  Studies  of  Concrete  in  the  Mixing,  New  Type  of  Mixer  Is  Developed  In 
Which,  It  Is  Claimed,  Cement  Gets  Necessary  Thorough  Contact  With  Aggregate 

By  Nathan  C.  Johnson 

Consultinr  E^n^neer,  New  York  City 


This  is  a  part  of  a  lecture  entitled  '‘Better  Concrete; 
the  Problem  and  Its  Solution,"  delivered  recently  by 
Mr.  Johnson  before  the  Philadelphia  Engineers’  Club. 
The  lecture  teas  much  longer  and  contained  a  number 
of  motion  pictures  of  concrete  during  the  mixing  and 
setting  processes.  These  pictures  were  taken  with  a 
special  camera  with  an  automatic  long-interval  shut¬ 
ter,  so  that  the  views  reproduce  on  the  screen,  in  a 
few  moments,  natural  processes  taking  many  hours 
or  days — Editor. 

SINCE  the  majority  sf  the  units  entering  into  con¬ 
crete  are  minute,  they  may  be  virtually  affected  in 
whole  or  in  part  by  things  minute,  although  collectively 
of  great  importance.  It  may  even  prove  on  examination 
that  what  to  the  eye  are  tiny  crazings,  of  questionable 
import,  may  be  vast  chasms  relative  to  the  size  of  a 
cement  grain  put  into  the  mass  as  a  medium  for  trans¬ 
ferring  stress  from  sand  grain  to  sand  grain  and  that 
they  may  interpose  impossible  barriers  to  its  function¬ 
ing.  Single  air  voids  not  uncommonly  bulk  larger  than 
a  dozen  or  mere  sand  particles ;  and  air  voids  are  known 
to  be  present  in  vast  numbers.  Water  pockets  by  the 
thousands  in  a  single  yard  of  concrete  may  cut  off  cer¬ 
tain  other  would-be  workers  by  the  hundreds  of  thou¬ 
sands,  and  even  sizable  stones. 

To  estimate  the  true  significance  of  such  possibilities 
it  may  be  well  to  place  in  diagrammatic  form,  as  a 
preface  to  deeper  study,  the  family  tree  of  concrete. 
(See  Fig.  1.)  First  and  foremost  in  importance  is  the 
“glue”  formed  by  the  union  of  the  powdered  cement  of 


commerce  with  water.  As  this  formation  is  a  chem¬ 
ical  reaction,  it  follows  the  laws  of  such  reactions  and 
is  affected  vitally  by  two  variables,  temperature  and 
time.  The  first  is  particularly  difficult  of  regulation  in 
field  operations,  but  the  second — ^as  well  as  a  third 
variable,  physical  treatment — may  be  controlled.  Ob¬ 
viously,  also,  the  strength  of  the  fluid  cementing  solu¬ 
tion  so  produced  will  depend  primarily  upon  relative 
quantities  of  the  two  reacting  substances.  To  the  “glue” 
thus  formed,  which  has  greater  or  less  worth  according 
to  the  values  of  the  variables  affecting  its  formation. 


sand  is  added  to  make  mortar,  or  sand  and  stone  to 
make  concrete — ^with,  in  each  case,  impurities,  such  as 
air,  or  other  contaminating  substances,  and,  again, 
physical  treatment,  entering  as  factors  qualifying  ulti¬ 
mate  value. 

If  cement  were  supplied  as  ground  after  burning  in 
kilns,  it  would  be  so  hungry  for  water  that  reaction 
with  mixing  water  would  take  place  too  quickly;  and 
to  avoid  this,  manufacturers  add  gypsum,  which  is  hy- 
drous  or  water-bearing  calcium  sulphate,  to  the  still  hot 
cement.  This  heat  drives  off  water  from  the  gypsum ; 
and  this  water,  spreading  as  steam,  reacts  with  the 
hungry  cement  particles,  forming  over  their  surface 
a  very  thin,  protecting  skin  of  dead  or  hydrated  cement, 
which  for  a  time — depending  upon  the  thickness  of  this 
skin  and  the  temperature — resists  penetration  of  mix¬ 
ing  water  to  the  active  material  within,  deferring  reac¬ 
tion  to  give  ease  in  handling.  It  follows,  therefore,  that 
little  of  this  chemical  action  has  taken  place  before  con¬ 
crete  is  placed  in  forms. 

Such  a  protective  skin  is  pictured  in  the  photomicro¬ 
graph,  Fig.  2,  about  an  inert  cement  grain  found  in 
concrete.  Obviously,  it  should  be  advantageous  to  re¬ 
move  this  dead  skin  in  some  way  when  ready  to  use  ce¬ 
ment,  so  that  water  might  find  access  without  delay  and 
make  more  and  stronger  “glue”  in  the  brief  hour  or  two 
of  freedom  before  setting  takes  place.  Of  course,  we 
must  coat  sand  and  stone  with  cement.  Yet  reason 
tells  us  that  even  an  infinite  supply  of  cement  particles 
can  cover  a  sand  particle  only  so  far  as  they  may  touch 
it  at  tangent  points,  while  a  solid  bedment  is  assumed 
and  desired  in  concrete.  If  there  is  not  an  infinite 
supply  of  cement  particles,  even  this  tangent  covering 
is  not  possible. 

Furthermore,  when  cement  particles,  sand  particles 
and  pieces  of  stone  are  wet,  an  envelope  of  water  covers 
them,  preventing  contact,  exc^t  accidentally,  even  at 
points  of  tangency,  as  shown  in  the  diagram,  Fig.  3, 
traced  from  the  photograph.  Fig.  2.  This  explains 
why  there  is  rarely,  if  ever,  contact  between  particles 
as  their  relative  positions  are  revealed  in  magnified 
photographs. 

A  little  thought  and  calculation  with  regard  to  aggre¬ 
gates  reveal  certain  other  facts  not  often  considered. 
Briefly,  these  are  that  in  a  cubic  yard  of  1:2:4  con¬ 
crete  there  are  about  one  million  stone  particles,  up  to 
and  including  II;  that  there  are  about  25  billion  sand 
particles  with  a  commercial  coarse  sand,  or  200  billion 
particles  with  a  very  fine  sand,  all  of  which  have  to  be 
distributed  and  wetted  and  mixed  with  some  200  to  300 
billion  cement  particles  in  a  space  of  time  that  will  pay 
commercially — usually  less  than  a  minute.  Evidently, 
since  this  is  so,  “covering”  sand  and  stone  with  pow¬ 
dered  cement  would  really  mean  that  when  using  coarse 
sands  there  would  be  not  to  exceed  four  to  six  cement 
particles;  and  using  fine  sands,  not  to  exceed  1  to  li 
cement  particles  for  each  piece,  large  or  small.  Cover¬ 
ing  should  be  actual  and  thorough  and  uniform,  but, 
obviously,  true  covering  can  only  come  through  spread¬ 
ing  of  a  liquid  cementing  product;  and  to  achieve  even 


ri>v 


x»  180  Diameters 


photomicrographs  ok  commkrcial  concrktk  showing  sand  grains,  unused  cement 

AND  AIR  VOIDS 

The  view  at  left  is  an  enlargement  of  the  section  limited  by  lines  on  the  right  view 


t  left  no  analogue  to  the  “un-  the  richest  products  directly  at  the  surfaces  of  the 
coffee,  else  some  billions  of  cement  particles  .formed  a  new  protective  skin  and 
•endered  idle  through  denial  brought  about  a  shut-down  of  hydration. 

0  their  appointed  share  of  The  water-filled  space  about  cement  and  sand  particles 

was,  during  this  time,  gradually  becoming,  charged  by 
tigs,  further  light  may  be  diffusion  with  these  cementing  products.  But,  diffu- 
;he  processes  that  formed  a  sion  is  slow;  and  as  distance  from  the  source  increased, 
ow  in  existence.  Concrete  concentration  of  these  products  became  less,  being  least 
le  Naumkeag  Steam  Cotton  at  the  surface  of  the  sand  particles,  where  for  man’s 
Mass.,  is  shown  in  Fig.  2,  purposes,  it  should  have  been  greatest.  If  diffusion 
In  it  are  clearly  visible  the  could  have  been  aided  by  stirring,  this  defect  would  have 
their  irregular  outlines;  the  been  overcome;  and,  furthermore,  longer  activity  of  the 
ment ;  a  few  voids ;  and  some  cement  particle  would  have  been  possible  through  re¬ 
form  of  unhydrated  cement  moval  of  those  surcharged  products  at  its  surface 
0  shown  the  lower  center  of  (where  richness  was  not  desired)  and  supplying  of 
180  diameters.  It  is  to  be  fresh  water.  Surely,  one  way  of  improving  concrete 
f  these  photographs  the  rela-  should  lie  in  procuring  by  some  means  a  greater  con- 
several  substances  are  the  centration  of  cementing  products  and  distributing  these, 
en  placed  in  forms  and  that  instead  of  insulating  and  diluting  water,  over  the  sand 
must  be  held  by  them  so  and  stone  before  they  find  their  final  position  in  forms, 
long  as  the  concrete  endues.  If  this  were  done,  “water  voids” — spaces  left  by  water 
What  happened  when  this  uncharged  with  cementing  products — would  disappear, 
relationship  was  first  estab-  for  there  would  then  be  no  uncharged  water  and  the 
lished?  All  cement  particles  nature  of  such  charging  products  is  to  solidify, 
in  the  vicinity  doubtless  re-  One  other  feature  is  prominent  in  these  photographs ; 
acted  with  water,  rather  namely,  an  air  void  (recognized  by  its  spherical  or 
quickly  for  some  time  after  spheroidal  form)  tucked  away  at  a  surface  pocket  in  a 
the  protecting  skin  was  sand  grain.  When  this  grain  was  first  wetted,  this 
pierced.  During  this  in-  pocket  was,  of  course,  filled  with  air;  and  before  the 
terval  the  sand  grains  lay  air  could  escape  the  viscous  water  envelope  went  over  it, 
surrounded  by  water,  wait-  imprisoning  it  by  surface  tension;  and,  as  diffusion 
ing  quietly  whatever  might  progressed,  molding  it  for  all  time  in  solidified  cement, 
happen,  save,  perhaps,  for  By  optical  examination,  boulders  and  sand  grains  of 
an  occasional  settlement  to  easier  position  as  concrete  all  sizes  are  found  to  have  similar  surfaces,  full  of 
deposited  above  increased  the  general  pressure.  pits  and  seams  which  are  admirable  for  attachment  of 

At  the  surface  of  cement  particles,  however,  there  cement  if  contact  could  be  brought  about,  but  potent 
was,  at  first,  saturation  of  the  hydrated  skin ;  then  spas-  for  ill  unless  inclusion  of  air  bells  is  prevented.  If  only 
modic  reactions  as  water  first  reached  active  cement,  some  means,  such  as  stirring  or  scrubbing,  could  be 
formed  new  products,  became  sated  and  gradually  dif-  utilized  to  remove  impurities  such  as  air,  considerable 
fused;  then  renewed  activity  as  new  water  reached  improvement  in  general  quality  should  result,  for  al- 
deeper  layers  of  active  cement  through  the  same  agen-  though  one  void  is  very  minute,  its  duplication  billions 
oes,  with  repetition  of  the  processes  until  setting  of  of  times  must  be  of  great  importance. 


J-g^lCEMENT 


fig.  3.  PART  OF  FIG.  2 

Showing  relation  held  by 
cement  and  sand  particles 
and  water  when  placed  in 
forms 
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Although  the  mind  sees  in  increasing  number  other 
possibilities  indicated  by  reasoning  as  probable  means 
of  bettering  concrete,  those  cited  have  every  element 
necessary  for  very  substantial  improvement,  provided 
they  can  be  put  into  effect. 

Starting  experimentally  with  studies  of  the  chemical 
union  of  cement  and  water,  it  is  found  that  the  process 
IS  initially  of  much  greater  rapidity  at  elevated  tem¬ 
peratures.  In  Fig.  4,  for  instance,  are  shown  inter¬ 
lacing  crystal  formations  at  70“  F.  after  three  hours, 
as  contrasted  with  those  at  50“  F.  after  10  hours.  As 
the  latter  photographs  show  no  visible  change  from 
their  original  appearance,  temperature  is  evidently  of 
great  assistance  in  forming  concentrated  products. 

It  is  further  to  be  noted  from  these  photographs  that 
there  is  grouping  together  of  individual  particles,  with 
less  intense  formation  of  cementing  products  at  the 
boundaries  of  such  groups  than  at  single  particles.  If 
such  grouping  were  to  exist  in  concrete,  much  of  the 
cement  would  be  taken  from  points  where  it  should  be 

usefully  applied, 
since  hydration 
would  soon  begin  to 
act  to  unite  the.se 
groups  inseparably. 
But  since  these 
groupings  are  al- 
w  a  y  s  observed, 
such  deprivation 
doubtless  does  take 
place,  with  resul¬ 
tant  effect  on  the 
concrete.  Further¬ 
more,  examination 
of  commercial  pow¬ 
dered  cement  re¬ 
veals  small  aggre¬ 
gations  present  in 
infinite  number, 
due  possibly  to  hy¬ 
dration  from  moist 
air  and  sticking  to¬ 
gether  before  it 
•  caches  a  user’s  hands.  Evidently  such  groupings 
should  be  forcibly  broken  up  either  prior  to  or  during 
mixing,  and  evidently,  also,  there  is  little  use  in  finer 
grinding  of  cement  unless  such  groups  can  be  broken  up. 

In  addition  to  elevation  of  temperature,  it  is  also 
found  that  intensive  hydration  can  be  brought  about  by 
violently  stirring  cement  for  periods  longer  than  are 
usually  employed,  much  as  stirring  sugar  increases  the 
sweetness  of  a  cup  of  coffee.  And  it  is  further  found 
that  while  sand  grains  poured  into  water  are  lifted 
bodily  by  tenacious  air  bells  resident  at  irregularities 
in  their  surfaces,  such  air  bells  can  be  removed  and  full 
contacting  of  water  (or  of  cementing  solutions)  brought 
about  not  by  stirring  alone,  but  by  such  violent  stir¬ 
ring  as  to  cause  the  attrition  of  particle  on  particle 
sufficient  to  bring  about  a  scrubbing  action.  Consider¬ 
ing  these  two  phenomena  in  analogy,  it  is  not  improb¬ 
able  that  the  increased  hydration  of  cement  brought 
about  by  violent  stirring  is  due  to  a  removal  of  the 
protective  skin  from  individual  particles  through  such 
interparticle  attrition,  bringing  about  earlier  and  more 
prolonged  chemical  activity,  as  well  as  through  the  forc¬ 
ible  breaking  up  of  minute  groupings  before  noted. 

Combining  these  two  benefits  of  removal  of  tenacious 
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impurities  and  increased  hydration  by  violently  stirnnjf 
cement  and  sand  together  in  water,  there  is  every  de¬ 
ment  present  of  an  improved  process  of  making  con¬ 
crete,  particularly  as  such  violent  stirring  raises  by  in¬ 
ternal  friction  the  temperature  of  the  mass,  with  fur¬ 
ther  increase  of  hydration. 

But  what  is  the  actual  effect  and  result  of  this  as  ex¬ 
pressed  in  accomplishment?  Aside  from  increased  hy¬ 
dration  products  as  noted  by  the  microscope,  there  is 
formed  a  viscous,  coherent  mixture,  not  inclined  to 
.separate  even  though  very  plastic,  with  little  or  no  for¬ 
mation  at  the  surface  of  fluffy  “laitance.”  Remember¬ 
ing  the  levitation  of  sand  grains  in  water  by  attached 
air  bubbles,  as  well  as  the  lubricative  effect  due  to  the 
mobility  of  gaseous  bubbles  in  a  liquid,  it  is  not  im¬ 
probable  that  removal  of  such  bubbles,  together  with 
the  heavier  specific  gravity  of  the  fluid  brought  about 
through  increased  solution  of  cement,  has  overcome  the 
tendency  to  segregation  usually  present.  Furthermore, 
it  is  at  once  evident  that  if  increase  of  hydration  can  be 
assured,  greater  tolerance  in  the  percentage  presence  of 
water  is  permissible,  with  increase  of  plasticity  and  ease 
of  working,  and,  at  the  same  time,  assurance  of  a  satis¬ 
factory  result.  Elimination  of  laitance  and  segregation 
on  commercial  operations  would  be  of  utmost  impor¬ 
tance,  for  materials  so  separated  are  almost  valueless 
of  themselves  but  would  have  high  value  if  retained  in 
their  proper  places. 

And  a  corollary  effect  should  be  better  compacting 
and  greater  solidity  of  the  mass,  with  commensurate 
strength  and  endurance.  If  the  particles  shown  in  Fig. 
2  had  been  closer  together,  solutions  of  cementing  prod¬ 
ucts  at  the  surfaces  of  sand  grains  would  have  been 
stronger,  through  nearness  to  the  source.  Furthermore, 
a  greater  number  of  strong  sand  grains  would  have 
been  present  in  any  given  volume.  This  result  is  sought 
in  commercial  work  by  spading,  tamping  or  rolling,  the 
last  named  being  found  by  study  to  be  preferable  where 
the  form  of  construction,  as  in  roadways,  permits  of  its 
use.  Yet,  if  increased  hydration  is  realized,  together 
with  very  thorough  distribution  of  such  hydration  prod¬ 
ucts  and  detachment  of  air  bubbles  from  sand  and  stone, 
a  minimum  of  such  artificial  compacting  is  found  to  be 
necessary  for  a  substantial  improvement  in  texture  and 
strength. 

Furthermore,  there  should  be  less  likelihood  of  points 
of  weakness  developing  in  such  a  product,  either 
through  the  presence  of  an  impurity  at  a  center  of  dis¬ 
integration  or  through  loss  of  uncharged  water,  or 
through  unequal  internal  strain  due  to  nonuniformity. 
Study  confirms  this  reasoning,  for  mortars  (stuccos) 
and  concretes  reveal  that  three-branched  cracks  and 
their  later  ramifications  are  of  primary  origin,  occur¬ 
ring  at  or  about  the  time  of  set;  and  that  they  are  in¬ 
duced  by  lack  of  uniform  internal  strength,  for  rupture 
comes  suddenly,  much  as  a  sheet  of  paper  might  find  re¬ 
lief  from  unbearable  strain  by  rupturing  abruptly  about 
some  point  of  weakness.  (See  Fig.  5.) 

And,  not  least,  disintegrations  and  softenings  should, 
with  such  material,  be  at  least  mitigated,  if  not  fully 
done  away  with.  Disintegrations  result  from  entrance 
of  water  into  the  body  of  concrete.  Sea  water  carries 
so  little  material  capable  of  attacking  concrete  that  the 
entrance  of  many  millions  of  gallons  into  the  concrete 
is  necessary  for  effective  attack  on  a  single  cubic  yard. 
Nor  is  the  action  of  fresh  water  substantially  different; 
and  with  this  fluid  the  same  requirement  applies.  As 
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their  efforts  to  surfaces,  instead  of  finding  ready  access 
to  the  interior,  with  proportionate  endurance. 

Rut  however  much  laboratory  experimentation  may 
prove,  conversion  into  commercial  terms  only  will  be  of 
substantial  benefit. 

Early  in  this  effort,  existing  forms  of  mixers  were  dis¬ 
carded  as  ineffective  and  not  susceptible  of  necessary 
changes.  With  time  ever  a  limitation,  the  first  thought 
was  to  substitute  rapidity  of  action  for  customary  slow¬ 
ness.  By  the  same  agency,  also,  it  was  hoped  to  effect 
the  violence  that  seemed  to  be  necessary  to  force  reluc¬ 
tant  materials  into  proper  usefulness.  In  addition  to 
rapidity  of  action,  repetitive  cycles  and  a  mass  held 
compactly  together  to  secure  interparticle  attrition  were 
indicated.  These  constituted  a  new  and  different  proc- 


fc.ss  from  that  heretofore  used  and  demanded  new  means 
to  effect  it. 

High  rotative  speeds  imply  centrifugal  force  as  a 
concomitant.  Centrifugal  force  would  hold  the  mass  of 
materials  together,  but  would  render  inactive  the  usual 
drum  mixer.  Furthermore,  a  very  small  portion  of 
available  drum  space  in  such  machines  is  in  active  use, 
the  overcapacity  varying  from  250%  to  825 So  of  the 
batch  size  in  the  products  of  10  different  manufacturers. 
It  was  also  found  that  much  useful  mixing  time  was 
consumed  in  charging  and  di.scharging,  batches  having 
to  enter  and  leave  through  severely  constricted  open¬ 
ings. 

The  expedient  was  adopted,  therefore,  of  using  an 
open  bowl,  rotated  rather  rapidly  in  a  vertical  axis. 
Centrifugal  force  would  compact  the  rotating  batch  in 
the  bowl  and  cause  it  to  rise  toward  the  top.  At  proper 
points,  curved  blades  could  cut  off  ribbons  of  material, 
diverting  them  to  the  center,  so  that  repetitive  cycles 
could  be  brought  about.  Discharge  could  be  overside 
by  utilizing  the  velocity  of  the  mass,  giving  a  high  dis- 


FIG.  7.  THREE-CUBIC-FOOT  CENTRIFUGAL  MIXER 
IN  ACTION 


for  rupture  by  rusting  of  reinforcement,  the  existence 
of  this  fault  argues  conclusively  that  water  has  reached 
the  steel  through  the  concrete,  but  when  that  happens, 
rusting,  with  expansion  and  rupture,  is  to  be  expected. 
On  the  other  hand,  given  a  uniform,  dense  concrete, 
without  water  or  air  voids,  or  laitance  seams,  or  shrink¬ 
age  cracks,  the  seas  and  lakes  and  rivers  must  confine 


charpre,  while  the  full  diameter  of  the  bowl  would  be 
available  for  charging,  doing  away  with  the  high  eleva¬ 
tion  of  material  necessary  to  make  it  pass  through  a 
constricted  spout.  Furthermore,  both  mechanism  and 
mass  would  ^  open  at  all  times  to  observation.  [The 
type  of  mixer  here  described  is  covered  by  patents — 
Editor.] 

The  first  mixer  held  30  lb.  of  material  and  was  im¬ 
provised  from  an  iron  potato  kettle  with  an  iron  tamper 
for  a  base,  the  bowl  being  rotated  through  one  set  of 
gears  by  a  i-hp.  motor  which  once  operated  an  adding, 
machine.  (See  Fig.  6.)  Diverting  blades  supported  by 
small  pedestals  overside  completed  the  mechanism. 
Strangely  enough,  it  was  successful  almost  from  the 
first;  and  re.sults  obtained  with  it  were  so  interesting 
that  larger  units  were  undertaken.  A  3-cu.ft.  machine 
was  then  constructed  (Fig.  7)  and  later,  a  i-yd.  ma¬ 
chine.  Trials  and  tribulations  were  not  few  in  number, 
but  they  are  of  no  import  in  this  discussion.  Suffice  it 
to  say  that  a  most  intense  action  was  secured,  showing 
in  practical  result  the  actuality  of  the  theoretical  needs 
indicated  by  the  rea.soning  before  set  forth. 

Colonel  Parsons*  Address  to  His  Men 

NGINEERS  will  appreciate  the  following  heartfelt 
words  by  Col.  William  Barclay  Parsons,  now  printed 
in  the  Fighting  Engineer,  the  publication  of  the 
Eleventh  Engineers’  Association.  It  was  delivered  on 
the  occasion  of  the  regimental  dinner  at  Hotel  Pennsyl¬ 
vania  in  New  York  on  April  30: 

My  men.  I  do  not  say  officers  and  men,  but,  simply,  my 
men.  This  is  probably  the  only  opportunity  that  I  shall 
have  to  say  a  word  to  you  all  collectively. 

In  a  few  hours  the  process  of  disintegration  will  begin, 
and  in  a  few  days  this  regiment  will  exist  in  history  only 
and  the  close  comradeship  that  has  held  us  for  nearly  two 
years  will  be  at  an  end. 

You  and  I  have  been  together  during  that  time,  we  have 
marched  together  by  day  and  by  night,  we  have  worked 
and  fought  together  in  sunshine  and  in  storm,  in  heat  and 
in  cold.  We  have  been  together  and  have  seen  our  com¬ 
rades  fall,  not  to  rise  again,  and  we  have  stood  side  by 
side,  with  heads  uncovered,  as  we  laid  them  to  rest  in  the 
far-away  soil  of  France.  Such  a  comradeship  cannot  be 
broken  without  a  pulling  of  the  heart  strings.  As  you  go  on 
your  several  ways  you  will  take  with  you  my  ever-abiding 
affection,  and  I  hope  that  you  are  leaving  me  yours. 

There  are  a  few  things  that  I  ask  you  never  to  forget: 
First,  and  above  all,  the  record  of  our  regiment.  That 
record,  without  a  stain,  without  a  spot,  is  yours.  You 
made  it,  it  is  now  yours  to  keep.  In  life  let  it  be  an  in¬ 
spiration  to  you,  and  when  moments  of  temptation  come, 
as  they  will  come  to  all  of  us,  let  us  remember  that  we 
belonged  to  the  Eleventh,  with  its  record  second  to  none, 
and  that  it  is  the  part  of  each  one  of  us  to  live  up  to  that 
record.  You  were  willing  to  die  for  it;  are  you  now  will¬ 
ing  to  live  for  it? 

It  is  right  that  men  should  make  every  effort,  as  men  in 
Paris  are  now  doing,  to  prevent  war,  but  don’t  fool  your¬ 
selves  that  there  will  be  no  more  wars.  Just  so  long  as 
men  are  men,  there  will  be  wars  and  you  will  be  called 
upon  again.  Unless  the  next  war  comes  very  soon,  I  fear 
that  the  operation  of  time  will  cut  me  out  and  it  will  be 
a  younger  and  better  man  who  will  lead  you  on.  For  him, 
the  best  that  I  can  ask  is  that  you  will  give  him  the  same 
loyal  and  faithful  support  that  you  have  given  me. 

But  while  waiting  for  the  next  war  of  arms,  remember 
there  is  always  going  on  the  war  of  good  citizenship.  In 
the  war  just  ending  you  have  done  your  duty;  in  the  days 
to  follow  there  is  still  a  duty  to  perform.  In  your  hands 
you  have  held  the  rifle  and  the  pick,  the  weapons  of  the 
engineer ;  now  you  hold  in  your  hands  the  ballot,  the  weapon 
of  a  good  citizen.  Use  the  latter  as  you  have  used  the 


former,  in  the  service  of  your  country,  and  insist,  as  im  m- 
bers  of  the  Eleventh  Engineers,  on  the  highest  ideal,  of 
law,  order,  decency,  liberty  and  fair  dealings  to  all  men. 

I  cannot  at  this  moment  shake  the  hand  of  each  of  you 
but,  before  we  separate  in  the  next  few  days,  I  hope  that 
every  one  of  you  will  come  to  me  and  let  me  give  you  a 
parting  clasp.  May  God  bless  you,  men,  and  keep  you  and 
give  you,  each  and  every  one,  all  health,  strength,  happiness 
and  success.  May  you  triumph  in  the  battles  of  life,  and 
having  gained  that  victory  enjoy  the  peace  that  passeth  all 
understanding. 

Railway  Bridge  Design  Loadings 
and  Actual  Engine  Loads 

Moment  and  Shear  Curves  for  Engines  of  New  York 
Central  Lines  West — ^The  Question 
of  Minimum  Loading 
By  B.  R.  Leffler 

Bridae  Engineer,  New  York  Central  Elnes  West  of  Buffalo 
Cleveland,  Ohio 

Developments  in  railroad  practice  during  recent 
years  have  carried  engine  and  train  weights  slowly 
but  steadily  higher,  until  the  margin  between  actual 
loads  and  current  bridge-design  loadings  has  become 
quite  small.  Recently,  at  the  American  Railway  Engi¬ 
neering  Association  convention,  remarks  made  in  di.scus- 
sion  of  the  subject  of  bridge  specifications  seemed  to 
show  a  faith  on  the  part  of  some  that  present  design 
loadings  afford  a  sufficient  margin  to  last  for  a  long  time. 
However,  an  analysis  of  the  bridge  effect  of  engines  op¬ 
erating  on  the  New  York  Central  Lines  West  shows  that 
the  heaviest  power  is  very  nearly  up  to  the  design  load¬ 
ing  in  use  today,  and  that  special  loads  go  even  higher. 

As  summarized  on  the  diagram  herewith,  showing 
moment  and  shear  curves  for  spans  up  to  100  ft.  under 
the  various  engines  in  use  on  the  road,  the  actual  loads 
are  fairly  well  distributed  over  the  range  between  E25 
and  E65.  The  engine  designations  given  are  those  of 
the  New  York  Central  nomenclature.  Two  particularly 
heavy  locomotives,  which  are  also  among  the  newest,  are 
H7A  and  NU-IA.  Engine  H7A  has  four  driving  axles, 
pilot  and  trailing  axle,  and  weighs  332,000  lb.  with¬ 
out  tender;  its  heaviest  axle-load  is  65,000  lb.  Engine 
NU-IA  is  a  Mallet  with  two  sets  of  drivers,  each  of  four 
axles;  it  weighs  622,000  lb.  with  tender.  This  engine 
has  a  moment  effect  equivalent  to  about  E62  over  most 
of  the  range  of  the  diagram. 

Moments  and  Shears  Computed  for  Two 
Engines  Coupled 

It  should  be  said  that  in  all  cases  moments  and  shears 
were  computed  for  two  engines  coupled,  except  in  the 
case  of  Ml  and  NE-2A,  which  were  taken  single,  fol¬ 
lowed  by  a  train  of  115,000-lb.  capacity  cars.  The  NU- 
IA  was  taken  single  followed  by  a  train  of  70-ton 
capacity  cars. 

Wrecking  cars  were  plotted  on  similar  diagrams,  but 
they  produce  cohsiderably '  lower  moments  and  shears 
than  do  the)  heavy  locomotives.  The  heaviest  wreckers 
do  not  exce^'  in  moment  800,000  ft.-lb.  per  rail  on  a  40- 
ft.  "span.  Still: higher  effects  are  produced  by  a  heavy 
engine  (NlS)  of  the  Pennsylvania' Lines  West,  which 
operates  over  New  York  Central  tracks  in  Cleveland 
territory.  It  produces  moments  and  shears  exceeding 
those  due  to  E70  loading.  The  engine  is  of  the  2-10-2 
type,  has  a  length  between  couplers  (tender  included) 
of  about  90  ft.,  and  weighs  651, (MX)  lb.  with  tender. 
Its  driving  wheel-loads  range  up  to  39,000  pounds. 
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MOMENT  AND  SHEAR  CURVES  FOR  ENGINES  IN  USB  ON  NEW  YORK  CENTRAL  I^INES  WI-^ST  OF  BUFFALO, 

AND  FOR  COOPER  LOADINGS 

Group  numbePH  represent  the  classiflcation  of  engines  for  purposet  of  defined  bridce  capacity 

The  moments  M  and  sJiears  S  produced  by  this  engine  lines,  are  equivalent  to  about  E45  for  spans  up  to  40  ft., 
on  various  spans  (compared  with  those  due  to  E70  tapering  to  E36  for  100-ft.  spans.  Such  rolling  stock, 

loading)  are,  per  rail:  On  40-ft.  span,  3f  =  1230  then,  would  fix  the  minimum  loading  for  which  bridges 

(1147),  S  =  135  (132);  on  60-ft.  span,  M  =  2330  anywhere  in  the  country  should  be  designed,  no  matter 

(2274),  S  =  169.3  (171) ;  on  80-ft.  span,  M  =  3600  how  light  the  power  used  on  a  particular  road.  From 

(3781),  S  =  200  (217).  the  diagram  it  can  be  seen  that  some  of  our  light  en- 

Exceeding  all  the  engines,  a  special  car  of  the  Beth-  gines  are  below  E30  in  their  effect.  If  a  road  used 
lehem  Steel  Co.,  built  for  handling  heavy  castings,  pro-  engines  of  this  kind,  however,  and  designed  its  bridges 
duces  the  critical  stresses.  This  car  has  60,000-lb.  axle-  accordingly,  the  structures  would  be  overloaded  if  a 
loads,  and  its  moment  and  shear  effects  are  consider-  train  that  was  composed  of  heavy  coal  cars  were  run 
ably  above  E70  on  short  spans.  On  a  100-ft.  span  the  over  them. 

car  produces  a  single-rail  moment  of  5126,  while  E70  The  140,000-lb.  car  is  43  ft.  8  in.  long,  31  ft.  10  in. 
produces  a  moment  of  5635.  between  the  truck  centers,  and  5  ft.  10  in.  in  truck 

With  this  graphical  comparison  in  mind,  it  is  evi-  wheelbase.  Its  dead  weight  is  50,800  lb.,  and  when 
dent  that  no  one  can  yet  say  what  is  to  be  taken  as  the  loaded  with  a  10%  overload  (or  154,000  lb.)  its  wheel 
heaviest  railway  loading.  The  fact  that  the  upper  lines  loads  are  25,600  lb.  On  a  100-ft.  span  such  cars  would 
in  the  diagrams  represent  engines  added  only  in  the  produce  a  moment  of  2995  per  rail,  as  against  2817  for 
past  three  or  four  years  is  an  indication  of  the  fact  E36  loading, 
that  the  growth  of  loadings  is  still  in  progress. 

Heavy  motive  power  affects  only  the  road  on  which 
it  operates,  of  course.  Freight  cars,  however,  circulate 
ever^-where,  and  it  is  difficult  to  exclude  them  from  any 
particular  division.  This  is  especially  true  of  coal  cars, 
since  coal  must  be  carried  to  every  station  and  to  all  rail¬ 
road  terminals. 

It  is  found  that  140,000-lb!  coal  cars,  which  are  in 
use  on  the  Pennsylvania  and  the  Chesapeake  &  Ohio 


Edge  Taping  Strengthens  Fiber-Board  Boxes 

Tests  of  fiber-board  boxes  in  the  box-testing  machine 
of  the  Forest  Products  Laboratory,  Madison,  Wis., 
showed  that  failure  usually  started  in  the  scores  at  the 
edges.  When-  adhesive  paper  or  tape  strips  were  ap¬ 
plied  over  the  edges  the  strength  of  the  box  was  in¬ 
creased  about  25  per  cent 


.s 


ENGINEERING  NEWS-RECORD 


Vol.  82,  N  ,  26 


Society  Service 

A  Section  Dealing  with 
the  Results  of  Teamwork  by  Technical  Men 


St.  Louis  Electrical  En^rineers  Advise 
Development  Committee 

In  order  that  the  representative  of  the  St.  Louis 
Section  of  the  American  Institute  of  Electrical  Engi¬ 
neers  on  the  national  development  committee  might 
have  back  of  him,  in  tangible  form,  the  local  opinion 
which  he  represents,  resolution  were  adopted  pertaining 
to  the  relation  of  the  institute  to  its  members,  to  other 
engineering  organizations  and  to  the  public.  Briefly, 
they  are  as  follows: 

That  annual  visits  be  paid  to  sections  by  national 
officers ;  that  institute  meetings  to  be  held  bimonthly  in 
the  various  sections’  cities,  on  schedule;  that  expenses 
of  board  members  be  paid ;  that  the  country  be  districted 
and  a  vice-president  elected  from  each  district;  that  the 
Proceedings  be  changed  to  9  x  12-in.  size,  contain  articles 
of  live  interest,  current  topics  as  well  as  technical 
articles,  editorial  reviews,  abstracts  only  of  strictly 
technical  articles,  and  advertising;  that  a  National  En¬ 
gineering  Congress  be  held  biennially  for  the  discussion 
of  all  matters  pertaining  to  the  general  profession  of 
engineering;  that  the  .section  views  with  disfavor  any 
thought  of  losing  the  identity  of  the  institute  through 
substitution  of  a  common  engineering  body,  but  does 
favor  affiliations  along  present  lines  through  the  United 
Engineering  Society;  that  the  Associated  Engineering 
Societies  of  St.  Louis  is  a  model  of  successful  federa¬ 
tion;  that  members  of  the  local  joint  council  be  auto¬ 
matically  members  of  a  National  Engineering  Council; 
that  participation  in  all  public  affairs  by  the  local 
federation  or  the  national  federation  shall  first  be  ap¬ 
proved  by  the  resi)ective  councils. 


Iowa  l*ublicity  Committee  at  Work 

An  intensive  publicity  organization  is  being  perfected 
in  Iowa  by  the  Iowa  Engineering  Society.  Minutes  of 
a  recent  meeting  of  a  committee  in  charge  of  the 
work  indicate  a  plan  by  which  the  state  is  divided  into 
11  districts,  with  a  subcommitteeman  in  charge  of  each 
district  and  having  under  him  local  representatives. 

On  district  organization  the  following  rules  were 
adopted:  That  members  or  nonmembers  may  be  chosen 
as  district  committeemen  or  local  representatives;  that 
the  main  purpose  of  the  work  is  to  obtain  publicity  for 
the  profession,  its  work  and  its  relation  to  the  public, 
and  not  publicity  for  the  society;  that  individuals  should 
be  chosen  who  are  or  can  become  acquainted  with  the 
editors  of  the  most  influential  papers.  District  com¬ 
mitteemen  are  to  enlist  the  services  of  local  representa¬ 
tives  to  organize  and  supervise  the  publicity  work  in 
their  respective  districts;  to  furnish  to  the  central 
office  lists  of  representatives  and  newspapers  and  to  re¬ 
port  to  the  central  office,  sending  clippings  of  articles 
published. 

On  the  local  representatives  depends  the  success  of 
the  plan.  They  are  to  make  the  acquaintance  of  the 
editors ;  to  prepare  news  stories  of  engineering  of  local 


interest,  to  procure  news  items  of  general  intere  for 
distribution  through  the  central  office,  as  well  as  obtain 
publication  of  similar  items  sent  to  them. 

In  a  report  on  the  functions  and  work  of  the  ,m- 
mittee,  salient  features  that  were  brought  out  wero  a.s 
follows : 

The  fundamental  principle  in  publicity  work  is  that  the 
engineer  is  a  public  servant  and  must  render  nom(>ch- 
nical  as  well  as  technical  service.  For  the  former  the 
engineer  is  urged  to  ally  himself  with  local  nontechnical 
organizations.  He  should  offer  his  ability  as  an  or¬ 
ganizer  and  specialist  in  materializing  ideas  promoted 
by  such  organizations.  In  the  technical-service  pub¬ 
licity  the  effort  should  be  made  to  prove  that  the  en¬ 
gineer  is  a  financial  asset  to  his  community.  News¬ 
paper  work  should  be  supplemented  by  personal  talk.s  to 
individuals  and  by  addresses.  General  instructions  call 
for  the  maintenance  of  so  high  an  ethical  standard 
that  the  engineer  will  not  indulge  in  or  seek  to  obtain 
personal  publicity  at  the  expense  of  some  other  in¬ 
dividual. 


Letters  to  the  Editor 

Comment  on  Matters  of  Interest 
to  Engineers  and  Contractors  Will  Be  Welcome 


Training:  in  Latin  and  Greek  Not  Best 
for  Engineers 

Sir — Many  years  of  study  of  the  general  subject  of 
Latin  and  Greek  as  preparation  for  engineering,  which 
subject  is  treated  by  Dr.  M.  E.  Cooley  as  quoted  in 
Engineering  News-Record  of  May  8,  1919,  p.  930,  lead 
me  to  a  conclusion  quite  opposed  to  the  position  taken 
by  him.  I  am,  therefore,  led  to  offer  the  following 
principal  reasons  for  my  disagreement  and  my  belief 
that  these  dead  languages,  if  taught  at  all,  should  be 
incorporated  into  our  teaching  of  English. 

It  is  remarkable  that  this  old  controversy  does  not 
seem  to  down.  On  one  side  are  men,  some  familiar  with 
the  ancient  languages,  who  trace  to  them  many  ad¬ 
vantages  they  have  had  from  such  knowledge,  but  ig¬ 
noring  the  multitude  of  fellow  students  who,  notwith¬ 
standing  that  acquirement,  were  never  able  to  rise  above 
mediocrity.  On  the  other  side  are  men  who  never 
studied  Latin  or  Greek  but,  notwithstanding,  have 
reached  eminent  positions  in  the  world. 

When  a  boy  I  studied  Latin  for  four  years  and  Greek 
for  three.  My  study  included  some  conversational  “live" 
dialogues.  All  of  this,  I  presume,  fully  meets  Dean 
Cooley’s  prescription.  Thus  qualified,  I  shall  try  to  be 
unbiased. 

As  all  men  differ  in  their  capacities  and  opportunities, 
they  should  not  and  do  not  receive  the  same  kind  or  ex¬ 
tent  of  education.  But,  as  of  first  importance,  everyone  of 
us  should  know  as  well  as  possible  the  language  of  his 
own  country.  Therefore,  no  education  can  be  more 
valuable  to  an  American  “engineer  trained  for  respon¬ 
sible  citizenship’’  than  to  get  a  thorough  knowledge  of 
the  use  of  the  English  language. 

The  study  of  the  classics  can  have  no  influence  what¬ 
ever  toward  a  better  understanding  of  abstract  sciences, 
such  as  logic  and  mathematics,  or  any  of  the  concrete  sci¬ 
ences,  such  as  physics,  chemistry,  geology,  astronomy,  or 
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of  the  sciences  of  organisms,  including  their  lives,  from 
botany  up  to  psychology,  and  even  sociology.  In  fact, 
also  the  history  of  ancient  civilization  and  of  its  stages 
of  development  can  hardly  be  grasped  by  us  in  Greek  or 
Latin  as  well  as  it  can  be  in  English  when  presented  by 
specially  trained  linguists.  The  ancients  at  best  had 
but  rudimentary  knowledge  of  all  sciences  and  even  less 
of  the  scientific  method,  which  is  gradually  unravelling 
cur  most  complex  problems  of  practical  life  and  our 
knowledge  of  all  the  fundamental  inductions  concerning 
our  loftiest  conceptions  of  religion,  art  and  social  life. 

Greek  and  Latin  of  two  thousand  years  ago  do  not 
and  cannot  give  us,  in  any  of  these  directions,  what 
modern  scientific  knowledge  and  practical  experience 
have  given  already  and  will  surely  continue  to  give;  but 
they  can  give  us  something  else.  They  can  and  do 
help  us  to  understand  and  use  the  English  language 
more  accurately  than  by  a  knowledge  merely  of  its 
words  learned  in  childhood. 

When  I  first  gained  this  opinion,  I  asked  myself. 
How  then  should  I  study  Greek  and  Latin?  As  I  had 
studied  them?  No.  As  my  children  studied  them? 
decidedly,  no.  How,  then,  should  they  be  taught? 

Most  thoroughly  to  understand  and  use  a  language, 
one  should  know,  besides  the  meaning,  also  the  derivation 
and  life  of  its  words,  the  way  to  form  its  sentences, 
and  the  relation  of  words  and  sentences  to  express  our 
feelings,  thoughts  and  conceptions.  The  English  lan¬ 
guage  was  once  Anglo-Saxon  and  into  it  were  transfused 
later  more  than  half  of  its  words  from  the  Norman- 
French  after  the  conquest,  and  finally,  for  advanced 
knowledge,  words  from  the  Latin  and  Greek. 

Therefore,  we  should  be  informed  by  our  teachers,  as 
in  an  interesting  story,  how  the  words  of  the  English 
language  were  developed  from  crude  origins,  how  they 
were  influenced  by  internal  and  external  causes,  how  and 
why  they  were  changed  from  one  period  to  another  and 
gradually  arrived  where  they  are  today — in  short,  we 
should  learn  the  story  of  the  life  and  growth  of  our 
language. 

Such  a  story  would  raise  a  lasting  interest  in  the 
growing  young  mind.  As  a  first  reading  book,  the 
edition  of  “Robinson  Crusoe”  written  in  monosyllables, 
almost  all  of  Anglo-Saxon  origin,  might  be  an  entertain¬ 
ing  help.  The  history  of  the  peoples  who  spoke  these 
four  languages — Anglo-Saxon,  Norman-French,  Latin 
and  Greek — should  then  be  learned,  in  order  that  the 
student  may  understand  how  and  why  their  words  and 
expressions  were  finally  united  with  and  converted  into 
modem  English. 

For  instance,  under  which  conditions  did  our  lan¬ 
guage  ancestors  derive  their  words,  and  which  con¬ 
ditions  caused  the  gradual  changes  in  the  words?  What 
were  their  grammatical  forms,  compared  with  one  an¬ 
other?  Why  and  how  did  the  Anglo-Saxon  forefathers 
take  over  so  many  of  its  words  and  forms  of  sentences 
from  the  French  language?  And,  finally,  how  were  new 
words  created  to  express  the  multiplying  new  ideas  and 
conceptions,  by  utilizing  Greek  and  Latin  roots?  Spencer 
says,  “the  development  of  language  is  a  psychological 
process  determined  by  social  conditions.” 

Pari  passu  with  these  interesting  stories  to  be  told 
by  the  teacher,  the  young  folks  should  memorize  actual 
words  of  those  old  languages,  with  their  original  mean¬ 
ings  and  as  used  in  conversational  phrases,  selected  to 
cover  those  words  that  were  gradually  embodied  in  mod¬ 


em  English.  The  words  learned  should  not  be  vocab¬ 
ularies  having  no  reference  to  modem  English.  Let  us 
learn,  for  instance,  the  origin  of  the  words  “home,” 
“love,”  “children,”  etc.  Let  us  know  when  we  see  the 
word  "geography”  that  it  is  made  up  of  two  Greek 
words,  “ge,”  earth  and  "grapho,”  to  write.  Let  us  learn 
the  declensions  and  conjugations  in  order  to  form  simple 
sentences  and  phrases  in  those  old  tongues  and  so  as  to 
give  the  words  life  and  interest  in  relation  to  our  new 
tongue. 

If  Greek  and  Latin  and  also  Norman-French  and 
Anglo-Saxon  were  studied  in  this  manner — and  I  see 
no  reason  why  they  could  not  be — we  should  better 
understand  the  spirit  and  weight  of  our  words  and  sen¬ 
tences.  Incidentally,  we  should  automatically  not  be 
tempted  to  write  the  word  “seperate”  instead  of  “sepa¬ 
rate,”  nor  say  “this  data”  and  “this  phenomena”  instead 
of  “these  data”  and  “these  phenomena.”  Nor  should 
we  mistake  the  nominative  for  the  accusative  case,  as 
is  so  often  done,  nor  make  any  other  misu.ses  which 
together  mean  “bad”  English.  Our  dictionaries  have 
a  list  of  phrases  and  expressions,  mo.stly  in  Latin,  which 
are  used  by  us  daily.  Let  us  learn  them  early,  with 
their  original  meanings,  so  that  they  are  understood 
and  correctly  used — generally  to  differentiate  or  spe¬ 
cialize  the  meanings  when  the  phrases  or  expressions 
are  interpolated  in  an  English  sentence. 

It  has  seemed  to  me  that  if  the  study  of  these  ancient 
languages  were  taught  not  as  a  “fad,”  which  is  evi¬ 
dently  the  case  at  present,  but  for  real,  practical,  intel¬ 
lectual  usefulness,  we  should  read  and  hear  a  better 
language  today  than  we  do.  All  this  interest  and  benefit 
could  be  obtained  from  efficient  teachers  trained  along 
philological  lines,  in  a  fraction  of  the  time  now  spent. 
One  or  two  semesters  at  the  utmost  should  suffice  amply 
for  teaching  each  one  of  our  parent  languages  for  the 
above  purpose,  including  the  interesting  histories  of 
their  developments. 

Why  should  we  weaken  our  modern  education  by 
antiquated  methods,  surviving  from  the  Middle  Ages, 
when  Greek  and  Latin  were  the  only  languages  of  cul¬ 
ture  and  the  only  means  of  preserving  the  records  of 
civilization  and  intercourse  between  the  intellectuals 
of  different  nations?  A  thousand  years  ago  the  preser¬ 
vation  of  these  languages  was  necessary,  because  with¬ 
out  any  printed  books  for  general  distribution  there 
was  a  gradual  breaking  up — a  vulgarization,  for  in¬ 
stance — of  Latin  into  Italian,  French,  Spanish,  Portu¬ 
guese  and  Rumanian. 

In  our  present  age,  however,  with  the  constantly 
growing  mass  of  necessary  and  useful  knowledge  which 
is  pushing  civilization  ahead,  it  is  becoming  absolutely 
necessary  to  economize  in  our  studies  and  in  the  time 
which  can  be  devoted  to  them.  The  study  of  the  ancient 
languages  as  above  outlined  would  seem  to  be  ample,  if 
indeed  such  knowledge  is  at  all  necessary  for  most  of 
the  intellectuals  of  modern  times.  John  Bright,  Her¬ 
bert  Spencer  and  others  who  wrote  excellent  English 
say  that  their  knowledge  of  Greek  and  Latin  was  not 
worth  mentioning.  The  “humanists”  of  the  Middle 
Ages  should  be  transformed  into  “humans”  of  today. 
Waste,  through  conservation,  should  be  converted  into 
economy;  extravagance,  through  limitation,  into  fru¬ 
gality. 

One  of  the  pet  reasons  given  for  studying  Greek  and 
Latin  is  to  get  “mental  discipline.”  Faraday  says  that 
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“science  is  greatly  superior  to  language  as  a  means  of 
discipline,”  and  that  it  “culivates  our  judgment  more 
safely  and  intensely.”  The  best  discipline  arises  when 
we  act  under  laws  and  rules  without  exceptions,  as  in 
any  scientific  pursuit.  The  ancient  languages  have 
many  exceptions  to  their  rules,  concerning  genders, 
declensions,  conjugations,  etc.,  and  even  their  sentences, 
as  I  remember,  are  not  always  as  logical  as  algebraic 
expressions  must  be  always. 

Another  of  the  pet  reasons  for  holding  on  to  Greek 
and  Latin  in  the  schools  is  that  we  may  read  the  “clas¬ 
sic  literature  of  the  ancients,”  which  has  been  held  as  a 
model  for  civilization  for  several  thousand  years.  How 
many  Greek  and  Latin  students  of  the  present  century 
are  able  to  read,  understand  and  really  enjoy  that  litera¬ 
ture  in  the  tongues  in  which  it  was  originally  written, 
even  if  their  minds  could  take  themselves  back  into  the 
actual  state  of  civilization  then  existing? 

Those  who  live  today  and  must  look  upon  the  ancients 
as  historical  relics — magnificient  and  interesting  in  a 
museum,  if  you  please — can  certainly  acquire  more 
benefit  and  enjoyment  by  reading  that  same  literature 
in  the  best  translations,  into  English,  French  and 
German,  of  every  ancient  writer  worth  considering. 
Neither  Americans  nor  Western  Europeans  need  learn 
Greek  and  Latin  for  that  purpose. 

Finally,  with  reference  to  the  editorial  remark  that 
colleges  of  literature  and  arts  turn  out  men  of  more 
breadth  and  culture  than  engineering  colleges:  This 
may  unfortunately  still  be  true,  but  the  reason,  so  far 
as  my  experience  has  gone,  is  not  the  study  of  Greek 
and  Latin.  There  is  another  cause.  The  universities 
formerly  had  a  rank  much  higher  than  that  of  the 
technical  schools.  Fifty  years  ago  I  heard  it  said, 
somewhat  to  my  disgust,  “Oh,  he  is  not  able  or  bright 
enough  to  study  law  or  medicine;  he  must  take  up 
some  engineering  occupation  or  trade.”  Families  of 
higher  culture  are  apt  to  produce  boys  and  girls  of 
greater  mental  capacity  and  breadth.  Their  “ons,  there¬ 
fore,  as  a  rule  were  sent  to  the  universities,  and  those 
who  could  not  stand  the  greater  strain  selected  engi¬ 
neering.  This  feeling  was  particularly  common  in  Eng¬ 
land  and  Germany.  It  was  not  so  in  France,  where 
engineers  came  often  from  the  best  families  and  socially 
had  a  higher  standing  than  in  any  other  country.  M. 
Freycinet,  for  many  years  head  of  the  French  cabinet, 
was  an  engineer. 

Greek  and  Latin  have  been  studied  within  the  past 
century  mostly  by  those  expecting  to  follow  the  legal 
and  medical  professions,  rarely  by  engineering  students. 
The  lack  of  knowledge,  until  recently,  concerning  the 
origin  and  course  of  diseases  was  such  that  39  years 
ago  no  less  a  person  than  Dr.  Pettenkofer  said  to  me: 
“In  but  few  cases  can  we  do  more  than  make  the  best 
guess  that  our  experience  justifies.”  Since  the  advent 
of  bacteriology,  and  progress  along  other  lines,  the 
medical  profession  has  moved  ahead  with  leaps  and 
bounds,  so  that  within  a  third  of  a  century  both  death 
and  sick  rates  in  the  most  highly  civilized  countries  have 
dropped  in  a  great  ratio  than  during  many  centuries  be¬ 
fore.  Neither  Greek  nor  Latin  helped  in  this  advance. 

Since  the  Middle  Ages  even  the  greatest  of  the  creat¬ 
ing  artists  in  music,  painting,  sculpture  and  architec¬ 
ture  were  not  specially  versed,  if  at  all,  in  these  ancient 
languages. 

The  engineering  and  allied  professions,  the  students 
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of  which  generally  have  not  been  obliged  to  study  C’^rek 
and  Latin,  have  contributed  more  to  advance  mu  crn 
civilization  than  any  of  the  above  professions  By 
studying  and  utilizing  the  laws  of  nature,  they  ^ave 
made  it  possible  to  travel  over  land  and  sea  without 
limit  and  open  up  the  possibilities  of  the  entire  earth 
for  the  benefit  of  men.  They  have  introduced  more 
rapid  means  of  mental  communication  through  the 
telegraph  and  telephone,  without  which  the  amount 
of  our  progressive  work  of  today  would  be  very  greatly 
diminished.  The  achievements  of  mining,  manufactur¬ 
ing,  sanitation  and  agriculture  during  the  past  century 
did  more  to  advance  the  human  race  toward  higher 
planes  than  was  done  in  any  previous  equal  period. 

I  heartily  agree  with  your  correspondent  in  the  issue 
of  May  22,  1919,  p.  1031,  in  his  reference  to  Herbert 
Spencer,  whose  essay  on  “What  Knowledge  Is  of  Most 
Worth,”  written  about  60  years  ago,  pretty  thoroughly 
settles  the  question  as  to  the  relative  value  of  the 
“classics”  and  of  modem  sciences.  As  Spencer  in  his 
early  life  had  been  an  engineer  himself.  Dean  Cooley 
should  take  that  philosopher’s  opinion  as  applying 
especially  to  engineering  students,  and  “as  a  means  of 
training  (them)  for  responsible  citizenship.” 

New  York  City.  Rudolph  Hering, 

Consulting  Engineer. 


The  Maiming  Formula  Again 

Sir — Considering  the  discussions  that  have  recently 
appeared  in  Engineering  News-Record  [see  Engineering 
News-Record  of  Jan.  16,  1919,  p.  149;  Mar.  13,  1919,  p. 
536,  and  Apr.  3,  1919,  p.  685]  regarding  the  treatment 
of  the  Manning  formulas  in  the  Miami  Conservancy 
District’s  Technical  Report,  Part  IV,  it  seems  pertinent 
to  add  a  few  remarks  concerning  these  equations. 

Up  to  the  time  Professor  King’s  “Handbook  of 
Hydraulics”  was  published,  which  was  after  the  manu¬ 
script  for  Part  IV  had  gone  to  the  printer,  the  equation 
generally  known  as  the  Manning  formula  had  been 
mentioned  but  briefly  in  American  engineering  litera¬ 
ture.  For  this  reason,  although  it  was  known  that 
the  formula  is  used  to  a  limited  extent  in  certain  foreign 
countries,  it  was  not  considered  necessary  to  publish 
a  detailed  treatment  of  the  equation,  especially  as  our 
investigations  had  led  to  the  conclusion  that  nothing 
could  be  gained  by  its  use. 

The  formula  recommended  by  Manning,  given  on  p. 
221  of  Part  IV,  never  found  any  appreciable  acceptance 
among  practicing  engineers,  although  it  is,  next  to  the 
Ganguillet  and  Kutter  formula,  the  best  one  so  far  pro¬ 
posed.  It  was  this  equation  that  was  referred  to  on 
p.  243  of  Part  IV  in  the  statement :  “The  average  error 
of  the  results  calculated  by  the  Manning  formula  for 
the  gagings  of  Humphreys  and  Abbot  was  19.8%,  while 
the  average  of  those  calculated  by  Kutter’s  formula  for 
the  same  gagings  was  only  4%.”  These  average  errors 
were  determined  by  Manning  in  a  manner  similar  to 
that  used  by  Leach  in  calculating  the  “average  departure 
from  mean”  {Engineering  News-Record  of  Mar.  13, 
1919,  p.  536)  and  consequently  would  not  be  affected  by 
constant  errors  in  velocity  measurements. 

The  equation  now  known  as  the  Manning  formula  is 
merely  an  exponential  formula  in  which  the  coefficient 
is  given  as  a  function  of  n.  It  would  have  been  dis¬ 
cussed  under  the  heading  “Exponential  Formulas,”  in 
Part  IV,  if  it  had  not  been  for  its  connection  with  the 
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VARIATIONS  IN  VALUES  OF  KUTTER’S  n  AND  MANNING’S  n  CALCULATED  FROM  EXPERIMENTAL  DATA 


Fip<rlmenl»  j6« 
Fjipcrimrnta 


Daacription  of  Dmt* 

17a,  Table  112,  King's  "Handbook" 
19^  Table  112,  King's  "Handbook" 


Krnerimenta  206  to  208,  Table  112,  King's  "Handbook”. 
Kip^iments  267a  and  248a,  Table  112,  King's  "Handbook" 

Bann'sSoriea  6,  “ROoherches  Hydrauliques” . 

Hfisin's  Series  7,  "RAcherches  Hydrauliquea” . 

Baiin's  Series  8,  "RAcherehes  Hydrauliques" . 

Baiin's  Series  9,  "RAcherches  Hydrauliques" . . 

Bazin's  Series  10,  "RAcherohee  Hydrauliques" .  . 

Basin’s  Serifs  II,  "RAehercbes  Hydrauliquee" . 

Basin's  Series  12,  "RAcherches  Hydrauliques" . 

Bazin's  Series  13,  ''RAcherches  Hydrauliques" . 

Basin’s  Scries  M,  "RAcherches  Hydrauliques” . 

Basin's  Series  15,  "RAcherches  Hydrauliques” . 

Bazin's  Series  16,  "RAcherches  Hydrauliques” . 

Batin's  Series  17,  "RAcherches  Hydrauliques” . 

Bssin’s  Series  32,  "RAchershee  Hydrauliques " . 

Basin’s  Series  33,  "RAcherches  Hydrauliques” . 

Bazin's  Series  44,  "RAcherches  Hydrauliques” . 

Bazin's  Series  46,  "RAcherches  Hydrauliques” . 

Tadmor  ezpeiimenis.  2,  4,  6  and  10,  Table  9,  Pt.  IV 

Ark.  ditches,  ezpciiinents  40  to  45,  Table  9,  Pt.  IV. . 

Total  number  of  measurements . 

*  Average  variation  from  mean  in  per  cent,  of  mean  value 


original  Manning  equation  which  is  not  of  the  exponen¬ 
tial  type.  Manning  investigated  this  equation,  in  a 
slightly  different  form,  and  rejected  it  because  it  did 
not  give  satisfactory  results  for  the  Mississippi  River 
gagings.  Bazin,  in  his  paper  in  “Annales  des  Fonts  et 
Chauss4es,”  1871,  entitled  “fitude  Comparative  des 
Formules  Nouvellement  Propos6es  Pour  Calculer  le 
D6bit  des  Canaux  D6converts,”  showed  that  an  exponen¬ 
tial  formula  is  not  the  proper  kind  of  an  equation  to 
represent  the  conditions  of  flow  in  open  channels.  He 
showed  that  the  curve  is  not  the  right  kind  of  a  curve, 
that  while  it  may  be  made  to  fit  a  small  range  in  condi¬ 
tions  in  a  given  case,  by  varying  the  coefficients  and 
exponents,  it  cannot  be  used  as  a  general  formula. 

One  way  in  which  the  Manning  formula  may  be  com¬ 
pared  with  Rutter’s  is  to  calculate,  by  the  two  equations, 
the  values  of  n  for  several  series  of  measurements,  in 
channels  where  the  roughness  conditions  are  constant 
and  then  to  compare  the  constancy  of  the  calculated 
values.  This  method  was  used  in  several  instances  in 
Part  IV.  The  method  used  by  Leach  in  his  studies, 
referred  to  above,  was  similar,  except  that  he  assumed 
that  the  roughness  factor  for  a  given  channel  should 
be  the  same  for  all  stages,  irrespective  of  actual  differ¬ 
ences  in  roughness  conditions.  Mr.  Horton,  in  his  reply 
to  Mr.  Leach,  has  already  called  attention  to  the  great 
differences  in  actual  roughness  that  may  exist  in  a 
given  channel  with  different  stages.  The  Tadmor 


Nomhrr  of 

Exprrimenta 

Differenre 

in 

AvenMze 

in 

Avenue^  Valuefi 

^  of 

Variation* 

Serie« 

K's  n 

Man 

K'a  n 

K'a  n 

M’a  n 

...  2 

0.0127 

0  0137 

7  9 

2  36 

9  48 

..  2 

0.0124 

0  0121 

2  4 

0.81 

2  48 

3 

0.0194 

0  0198 

2.1 

3  95 

3  88 

...  2 

0  0184 

0  0190 

3.3 

4  35 

6  31 

4 

0  0119 

0  0116 

2.5 

4  83 

5.  1/ 

4 

0  0130 

0  0127 

2.3 

7  31 

7  08 

4 

0  0193 

0  0196 

1.6 

1  82 

1  78 

...  3 

0  0281 

0  0314 

117 

3  20 

4  77 

. . .  2 

0  0524 

0  0711 

35  7 

0  96 

0.56 

12 

0  0127 

0  0125 

1.6 

II 

1.27 

12 

0  0120 

0  0118 

1.7 

10 

0  99 

12 

0  0116 

0  0114 

17 

2  5 

1  67 

7 

0  0130 

0  0129 

0  8 

12 

3  24 

7 

0  0117 

0  0115 

17 

1  4 

0  71 

7 

0  0113 

0  0111 

18 

3  8 

2. 12 

7 

0  0151 

0  0153 

13 

1.0 

1.31 

7 

0  0148 

0  0153 

3  4 

12 

1  87 

7 

0  0150 

0  0155 

3.3 

18 

0  92 

7 

0  0209 

0.0223 

6  7 

12 

2  76 

7 

0  0212 

0.0232 

9.4 

1.6 

2  46 

7 

0  0215 

0  0237 

10  2 

2.2 

1.51 

4 

0  0168 

0.0177 

5.4 

0.4 

1  69 

4 

0  0171 

0.0177 

3.5 

1.2 

2  26 

4 

0  0195 

0  0202 

'.6 

8  8 

10  64 

4 

0  0205 

0  0212 

i  4 

5  7 

7  54 

5 

0  0316 

0  0305 

3  5 

4  9 

4  59 

6 

0  0342 

0  0317 

7  3 

1  6 

2  94 

.  .  241 

Mean  Variatinna 

10  1 

3  58 

5  02 

also  in 

the  study  of  the  Manning  and 

Rutter 

for- 

mulas  given  in  the  accompanying  table. 

The  table  printed  above  gives,  for  each  of  several 
series  of  measurements,  the  average  value  of  Rutter’s 
n,  the  average  value  of  Manning’s  n,  the  difference  in 
the  two  values  expressed  as  a  percentage  of  Rutter’s  n, 
the  average  variation  in  Rutter’s  n  in  per  cent,  of 
the  mean  value,  the  average  variation  in  Manning’s  n, 
and  the  number  of  measurements  in  each  series.  It 
also  shows  the  mean  values  of  the  average  variations  of 
the  two  factors  and  of  the  actual  differences  in  the 
factors  for  the  entire  group  of  241  measurements.  The 
data  chosen  for  this  study  include  those  used  in  com¬ 
paring  the  Bazin  and  Rutter  formulas,  on  p.  260  of 
our  report,  and  also  such  data  given  in  Table  112  of 
Professor  Ring’s  “Handbook  of  Hydraulics”  as  might 
properly  be  used  for  this  purpose.  Owing  to  the  fact 
that  the  calculations  were  made  at  different  times,  some 
of  the  values  of  average  variation  of  Rutter’s  n  are 
computed  to  tenths  of  a  per  cent,  only,  instead  of  to 
hundredths  as  are  the  others.  However,  this  has  no 
material  effect  on  the  results. 

A  study  of  the  results  given  in  this  table  shows  some 
interesting  conditions.  A  comparison  of  the  last  two 
columns  shows  that  the  average  variation  of  the  Rutter 
roughness  factor  is  the  greater  in  12  cases  and  the  less 
in  23.  The  mean  variation  of  Rutter’s  n  for  all  meas¬ 
urements  is  3.58%,  while  the  mean  variation  of  Man¬ 


measurements,  which  Mr.  Leach  used  and  to  which  he 
gave  greater  weight  than  to  any  of  the  others  which 
he  investigated,  may  be  cited  as  an  example  of  such 
conditions.  The  experiment,  made  during  the  2-ft.  stage 
of  September,  1916,  which  causes  the  Manning  formula 
to  appear  so  much  better  than  the  Rutter  formula, 
wa.s  made  when  the  water  was  comparatively  low.  For 
such  stages  the  channel  is  smoother  than  it  is  during 
flood  stages,  when  the  other  measurements  were  made. 
The  bed  and  banks  are  more  regular,  and  the  disturbing 
effect  of  the  fringes  of  trees  along  the  banks,  which 
is  very  marked  during  flood  stages,  is  entirely  absent. 
While  this  was  not  emphasized  in  our  report,  it  was 
mentioned  in  the  descriptions  of  the  Tadmor  measure¬ 
ments  and  also  on  p.  142.  For  the  above  reasons  this 
wperiment  was  omitted  from  the  Tadmor  series  in 
the  Studies  given  on  pp.  239,  243  and  260  of  our  r^rt. 


nings’  n  is  6.02%,  or  about  40%  greater.  The  differ¬ 
ence  between  the  absolute  average  values  of  the  two 
coefficients  varies  from  0.8  to  43.5%,  the  mean  value 
for  the  35  locations  being  10.1%.  If  the  experiments 
made  on  the  Bogue  Phalia,  the  Mississippi,  the  Ira- 
wadi,  and  the  Volga  are  omitted  (the  only  ones  made  in 
channels  of  unusually  large  size)  the  mean  variation  of 
Rutter’s  ti  is  2.67%,  the  mean  variation  of  Manning’s 
n  is  3.41%,  and  the  mean  difference  between  the  two 
roughness  factors  is  5.18  per  cent. 

This  shows  that  Rutter’s  formula  is  better  for  chan¬ 
nels  of  ordinary  dimensions  as  well  as  for  channels 
of  unusual  size.  In  view  of  the  large  number  of 
diagrams  and  tables  that  are  available  for  aid  in  using 
the  Rutter  formula,  the  advantage  of  simplicity  pos¬ 
sessed  by  the  Manning  formula  does  not  seem  to  be 
of  great  importance,  certainly  not  of  sufficient  im- 
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portance  to  warrant  its  general  adoption  and  the  rejec¬ 
tion  of  the  Kutter  formula.  While  the  Manning  formula 
might  be  used  in  approximate  calculations,  as  might 
also  several  other  equations,  it  would  seem  to  be  better 
to  use  the  Kutter  formula  in  all  important  calculations 
in  channels  of  ordinary  dimensions  as  well  as  in  chan¬ 
nels  of  unusual  size.  Although  the  Kutter  formula 
is  not  ideal,  it  is  the  best  we  have  at  the  present  time. 

Ivan  E.  Hour. 

Miami  Conservancy  District,  Dayton,  Ohio. 

United  States  Chamber  of  Scientists 
Proposed  for  Engineers 

Sir — I  have  read  with  much  interest  W.  L.  Saunders' 
article  in  your  issue  of  Apr.  17,  1919,  p.  756,  on  an  En¬ 
gineering  Civic  Federation.  It  appears  to  me  to  be  the 
most  practical  and  logical  solution  of  the  many  troubles 
that  beset  the  engineering  profession  at  this  time,  but 
I  would  go  farther. 

Everyone  is  doubtless  familiar  with  the  activities  and 
influence  of  the  United  States  Chamber  of  Commerce 
in  the  commercial  world.  The  federation  proposed  by  Mr. 
Saunders  would  have  a  similar  influence  and  effect  on 
engineering  and  all  scientific  progress  and  civic  better¬ 
ment  if  open  to  all  technical,  scientific  and  engineering 
societies,  to  all  technical  engineers,  surveyors,  architects, 
and,  in  general,  to  scientific  men  or  women  who  work 
with  their  brains  more  than  with  their  hands  in  engi¬ 
neering  and  science  in  all  branches. 

Mr.  Saunders  has  well  said  that  engineering  societies 
are  not  effective  in  public  matters.  The  public  and  legis¬ 
lators  cannot  be  made  to  believe  that  their  aims  are  un¬ 
selfish,  although  these  classes  are  the  most  altruistic 
of  the  human  race.  One  does  not  have  to  go  far  to  dis¬ 
cover  the  reason  for  this.  Scientific  men  and  engineers 
are  all  technical  and  the  public  and  legislators  do  not 
want  technics,  but  policy  and  (we  trust)  public  better¬ 
ment. 

I  remember  very  well  when  this  fact  was  first  brought 
home  to  me  in  the  late  ’80s  when  the  late  E.  L.  Corthell, 
Lyman  E.  Cooley  and  several  others,  including  myself, 
then  secretary  and  director  of  the  Southern  Society  of 
Civil  Engineers,  prepared  a  bill  for  the  establishment 
of  a  Department  of  Public  Works  to  take  over  the  river 
and  harbor  work  of  the  national  Government  and  place 
it  in  the  hands  of  the  civil  engineers.  The  bill  was 
promptly  killed  as  “class  legislation.’’ 

The  engineers  in  this  country  are,  however,  very 
restless,  and  something  must  be  done  to  better  their 
condition,  which  is  certainly  deplorable  when  compared 
with  that  of  the  workmen  under  them.  This  condition 
has  been  brought  about  largely  by  the  action  of  the  War 
Department  in  this  war  in  establishing  the  rank  of 
“engineer”  from  men  more  noted  for  their  brawn  and 
fighting  ability  than  for  their  engineering  knowledge, 
in  many  cases.  Pick-and-shovel  men,  railroad  trackmen 
and  trainmen,  chauffeurs  and  auto-repair  men  and  even 
lumberjacks  were  all  called  “engineers,”  and  the  general 
public  does  not  discriminate. 

These  conditions  must  be  radically  changed,  and  the 
American  Association  of  Engineers  and  Engineering 
Council  are  doing  a  praiseworthy  work,  but  they  cannot 
reach  the  great  mass  of  the  people,  and  so  wield  an  over¬ 
powering  influence  as  can  a  chamber  of  science,  with  a 
membership  of  half  a  million. 

Important  as  the  salary  question  is,  it  is  not  every¬ 


thing,  and  the  result  can  perhaps  be  brought  about  m  a 
more  dignified  and  desirable  manner.  My  old  professor 
urged  his  students  to  give  no  thought  to  pecuniarj'  en’.ol. 
uments  but  to  rest  assured  that  with  professional  .'■uc- 
cess  “all  these  things  would  be  added.” 

I  do  not  like  the  word  “federation.”  It  savors  too 
much  of  a  labor  union.  I  prefer  United  States  Chamber 
of  Scientists.  If  the  public  knows  that  half  a  million 
voters  are  behind  us  we  carry  far  more  prestige  than 
60,000  could  possibly  do,  and  if  a  measure  is  before  Con¬ 
gress  it  may  be  embodied  in  a  bill  that  will  not  appear 
selfish,  sordid  or  as  class  legislation,  but,  as  the  Chinese 
told  his  partner,  who  objected  to  certain  items  not 
being  specified  in  a  bill  they  were  about  to  present,  “You 
no  see  ’em,  but  they  there  allee  same.” 

And  now  comes  the  report  that  the  Boston  engineers 
have  joined  the  American  Federation  of  Labor,  a  trade 
union.  Shades  of  the  immortal  Stevenson,  Roebling, 
Eads  and  Francis !  And  this  is  the  modern  Athens,  city 
of  culture  and  of  the  Pilgrims,  and  my  birthplace! 

Everyone  should  read  the  admirable  article  by  Mr. 
Saunders  and  also  the  able  address  of  W.  W.  K.  Sparrow, 
chief  engineer  of  the  Chicago,  Milwaukee  &  St.  Paul  R.R. 
printed  in  the  April  number  of  the  Monad,  the  organ  of 
the  American  Association  of  Engineers,  both  of  which 
advocate  a  chamber  of  commerce  of  engineers  along  simi- 
lar  lines.  No  better  man  can  be  found  for  president  than 
Maj.  Gen.  George  W.  Goethals,  as  proposed  by  Mr. 
Saunders.  I  have  had  the  pleasure  of  knowing  him  for 
nearly  30  years.  One  of  the  first  activities  for  this 
chamber  of  scientists  to  undertake  will  be  educational 
and  missionary  work  among  the  people,  and  especially 
among  the  engineers  of  Boston. 

J.  Francis  Le  Baron, 

Panama  City,  Fla,  Consulting  Engineer. 


Variation  of  Roughness  Coefficient  in  Man¬ 
ning’s  and  Kutter’s  Formulas 

Sir — Concerning’  the  correspondence  in  your  issue  of 
Jan.  20  and  Mar.  13  under  above  heading,  and  also  Mr. 
Houk’s  most  interesting  report  on  the  “Calculation  of 
Flow  -in  Open  Channels,”  I  trust  the  following  state¬ 
ment  will  not  be  regarded  as  controversial: 

I  notice  that  all  of  the  engineers  concerned  use  the 
gagings  of  the  Irawadi  at  Saiktha  as  an  example.  1 
have  a  very  high  respect  for  those  investigations,  but 
I  think,  considering  their  date  and  the  methods  u.sed, 
that  it  is  unwise  to  regard  them  as  sufficiently  authori¬ 
tative  for  testing  the  newer  standard  formulas.  The 
exigencies  of  the  war  have  separated  us  from  libraries, 
so  I  speak  from  memory,  but  I  believe  that  (1)  these 
experiments  were  made  before  1880;  (2)  the  standard 
apparatus  was  the  twin  float,  though  current  meters 
of  an  experimental  type  were  also  employed;  (3)  the 
results  when  plotted  against  any  of  the  newer  standard 
formulas,  Bazin’s  (1899)  or  Manning’s,  are  less  con¬ 
cordant  than  the  average  of  modem  observations. 

For  their  date  the  Irawadi  experiments  were  first- 
class,  but  I  think  that  in  the  present  state  of  knowledge 
they,  like  the  earlier  Mississippi  work,  should  be  con¬ 
sidered  as  second-class  only. 

I  would  add  that  for  the  present  purpose,  their  selec¬ 
tion,  even  if  they  were  first-class,  appears  unfortunate. 
The  investigation  is  concerned  with  changes  in  Kutter’s 
(or  Manning’s)  n  and  Bazin’s  7  produced  by  variations 
in  gage  heights.  The  Saiktha  gage  site  is  situated  up- 
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ctream  from  a  bar  and  crosses  a  deep  pool.  Thus,  the  carpenter,  the  odds  are  heavy  in  favor  of  the  structural 
conditions  affecting  the  connection  between  the  gage  draftsman.  Moreover,  the  draftsman  in  preparing  his 
height  and  the  discharge  must  be  abnormal  when  com-  drawing  lays  out  the  work  and  directs  the  activities  of 
pared  with  those  existing  in  the  ordinary  cases  to  which  mechanics.  Is  it  not  usually  considered  in  the  indus- 
it  is  desired  to  apply  the  results  of  the  investigations,  trial  world  that  the  man  who  directs  the  activities  of 
Kuala  Lumpur.  •  P.  Parker.  others  is  to  be  given  compensation  and  rank  above 

_ _  them  ? 

On  the  other  hand,  how  many  mechanics  can  be  found 
Definition  of  Engineering  who  are  competent  to  prepare  a  rational  and  economical 

Sir— Writing  definitions  of  human  vocations  is  not  a  design  in  structural  steel  or  reinforced  concrete?  It 
simple  matter,  as  Mr.  Condron  has  doubtless  found  "ot  be  the  constant  duty  of  the  structural  drafts- 

out,  judging  from  your  issue  of  May  29,  1919,  p.  1079.  man  to  perform  such  work,  yet  it  is  required  of  him  at 
Attempting  to  make  a  suggestion,  a  definition  of  engi-  times,  and  he  is  expected  to  be  able  to  do  it  at  any 
neering  was  formulated,  containing  72  words.  By  revi-  time.  To  suggest  that  a  carpenter  or  mechanic  could 
sion.  it  was  reduced  to  the  form  which  follows,  con-  do  it,  or  attempt  it,  is  positively  absurd, 
taining  45  words.  This  is  thought  to  be  sufficiently  It  is  true  that  complaint  regarding  the  classification 
inclusive  and  not  too  inclusive.  It  is  not  the  result  and  pay  for  engineering  services  has  come  largely  from 
of  the  effort  of  one  mind,  but  rather  of  the  efforts  of  draftsmen  and  instrumentmen.  And  the  reason  is  this: 
three  minds.  Compensation  for  a  mechanic’s  services  in  1914  was 

For  use  in  license  laws  it  seems  to  be  desirable  to  less  than  for  the  draftsman.  Since  that  time  the  in- 
define  not  only  engineering  but  professional  engineer-  crease  in  pay  of  the  former  has  kept  pace  with  the  in- 
ing,  or  perhaps  a  professional  engineer.  Therefore,  a  creased  cost  of  living  because  of  his  union  and  the 
definition  of  professional  engineer  is  added :  urgency  of  war  work.  The  draftsman’s  pay,  however. 

Engineering  is  the  intelligent  application  of  the  laws  of  has  not  kept  pace  with  the  increased  cost  of  living  and 

mathematics  and  physics  and  often  those  of  other  sciences  today  he  is  paid  no  more  than  the  mechanic  and,  in 

in  the  design,  construction  and  operation  of  machines  and  gome  cases  less, 
the  physical  structures  of  public  and  private  enterprises,  "  ^ .  -i  j  - 

and  in  the  discussion,  investigation  and  solution  of  related  Government  has  compiled  figures  to  show  that  the 

problems.  increase  in  cost'  of  living  has  been  66%  since  1914. 

A  professional  engineer  is  one  whose  vocation  is  engi-  Draftsmen’s  salaries  have  increased  a  spare  25  to  30%. 

Mechanics’  wages  have  increased  the  full  66%  and  in 
some  cases  have  doubled. 

Now,  as  to  “What  is  an  engineer?’’  and  "Is  a  struc¬ 
tural  draftsman  an  engineer?”  I  should  say  that  an 
engineer  is  a  man  who  has,  by  endowment  and  develop¬ 
ment,  what  I  would  call  the  engineering  mind.  The 
engineering  mind  works  in  two  phases,  the  analytic  and 
synthetic,  to  direct  the  forces  of  nature  toward  the  up¬ 
building  of  modern  industry,  and  for  the  benefit  ot 
mankind. 

In  order  so  to  direct  the  forces  of  nature,  the  engi¬ 
neer  must  conceive  a  structure,  a  machine,  a  railroad, 
a  plant,  or  perhaps  a  whole  industry.  Such  a  conceip- 
tion  takes  place  in  the  mind  of ‘the  engineer  and  must 
be  presented  to  the  minds  of  other  engineers  and  work¬ 
men  before  it  can  become  a  reality.  This  presentation 
is  usually  made 'through  the  medium  of  an  engineer’s 
drawing.  Here  is  the  function  of  the  engineering 
draftsman. 

Usually  the  engineer  does  not  make  his  own  drawing 
but  details  this  work  to  another  engineer — a  draftsman, 
usually  younger,  of  less  experience  and  naturally  sub¬ 
ordinate  to  his  instructions.  I  have  called  a  draftsman 
an  engineer  because  he  must  have,  to  a  certain  degree, 
the  same  engineering  mentality  or  mind  as  has  his  su¬ 
perior,  else  he  will  not  efficiently  and  successfully  grasp 
the  conception  which  hisfsuperior  holds  in  mind,  and 
place  it  for  him  into  an  intelligible  drawing.  I  would 
say,  then,  that  a  draftsman,  if  competent,  is  a  minor 
or  junior  engineer,  but  an  engineer,  nevertheless. 

I  am  not  alone  in  this  opinion.  For  example,  in 
“Design  of  Plate  Girders”  by  Lewis  E.  Moore,  asso¬ 
ciate  professor  of  structural  engineering  at  the  Massa¬ 
chusetts  Institute  of  Technology,  occurs  the  following: 
“The  draftsman  who  plans  his  work  with  reference  to 
needs  of  the  shop  and  erection  department,  while  carry- 


Classes  Draftsmen  With  Eng^ineers 

Sir — In  your  issue  of  Apr.  24,  1919,  p.  834,  Thomas  P. 
Morrissey  makes  a  statement  to  the  effect  that  drafts¬ 
men  are  to  be  classed  in  the  same  category  as  brick¬ 
layers,  carpenters  and  other  mechanics.  He  then  asks 
these  questions:  “Are  they  engineers?  Tell  me,  now, 
are  men  of  this  type  qualified  to  receive  as  much  or 
more  than  mechanics?  What  do  you  mean  when  you  say 
‘engineer’?” 

Of  a  similar  tenor  are  the  remarks  of  Palmer  C. 
Ricketts  in  your  issue  of  May  29,  1919,  p.  1075  where 
he  says,  “The  difficulty  is  that  common  surveying  and 
ordinary  drafting  are  not  difficult  to  learn  and  the  law 
of  supply  and  demand  takes  care  of  the  pay  for  this 
kind  of  work.  It  is  also  a  fact  that  a  good  carpenter 
is  often  worth  more  to  a  community  than  a  good  leveler 
or  a  good  draftsman.” 

Now,  giving  the  matter  honest  and  due  consideration, 
is  it  really  fair,  just,  or  even  correct  to  give  the  young 
graduate  engineer  who  is  serving  as  a  structural  drafts¬ 
man  a  classification  on  a  par  with,  or  even  lower  than  a 
mechanic?  Take  my  own  case,  which  is  fairly  tjrpical. 
During  the  summers  of  1913,  1914  and  1915  I  earned  a 
part  of  the  expense  of  technical  training  by  working  at 
the  carpenter’s  trade,  and  I  am  capable  of  holding  the 
best  kind  of  a  carpenter’s  job  today.  From  this  ex¬ 
perience  I  can  say  that  any  lively  young  man  with  a 
whit  of  mechanical  ability  can  learn  the  carpenter’s 
trade  in  six  months. 

Engineering  knowledge  is  not  gained  with  any  such 
ease.  If,  then,  the  difficulties  in  becoming  proficient  as 
s  competent  structural  draftsman  are  to  have  anything 
to  do  with  his  worth  as  compared  with  that  of  the 


ENGINEERING  NEWS-RECORD 


! - 

I 

1278 


infiT  out  the  intention  of  the  designing  engineer,  is  en¬ 
titled  to  a  part  of  the  credit  for  the  completed  work 
and  may  rightfully  feel  that  he  is  an  engineer,  not  a 
mere  mechanic.”  A.  F.  FOWLER. 

Detroit,  Mich. 


Chart  for  Estimating  Motor  Truck  and 
Trailer  Haulage  Costs 

Sir — The  writer  has  read  with  interest  several 
articles  appearing  in  Engineering  News-Record  rela¬ 
tive  to  the  operating  cost  of  a  five-ton  truck.  I  am 
sending  you  herewith  a  chart  which  was  compiled 
originaliy  for  the  purpose  of  comparing  the  operating 
cost  of  a  five-ton  truck  and  a  five-ton  truck  with  trailer. 
The  chart  is  based  on  the  assumption  of  a  five-year  life 
of  the  truck,  averaging  300  days  per  year. 

It  is,  of  course,  impossible  to  make  any  rule  which 
will  fit  all  the  various  conditions  encountered  in  motor- 
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truck  haulage,  and  it  has  therefore  been  my  intention 
to  derive  figures  which  will  fit  the  majority  of  cases.  I 
have  also  tried  to  divide  the  operating  costs  into  a  fixed 
charge  and  a  mileage  charge,  although  really  all  of  the 
charges  listed  as  fixed  are  dependent  upon  mileage,  with 
the  exception  of  interest,  insurance  and  license.  Gaso¬ 
line  and  oil  are  based  on  current  prices,  and  the  average 
mileage  obtained  per  gallon.  Tires  are  reduced  to  a 
cost  per  mile  by  dividing  the  list  price  by  guaranteed 
mileage. 

The  operating  cost  of  the  trailer  is  estimated  in 
exactly  the  same  manner  as  the  above.  The  average 
increase  in  gasoline  consumption  due -to  the  trailer 
is  lO^r,  and  the  increase  in  wear  on  truck  tires  is 
about  the  same. 

The  chart 'was  reduced  to  mileage,  in  order  to  es- 
mate  rapidly  on  a  known  •haul.'-  For  instance,  a  case 
comes  up  in  which  two  five-ton  trucks  are  engaged  in 
a  haul  of' say  25  miles,  or  50  miles  for -the ’round 'trip. 
A  glance  at 'the  chart  shows  a  cost  of  $19.50  per^day 
per  truck,  or  $39.00  for  the  two.  ^ 

If  conditions  are  right,  the  trailer  can' be  used  dis¬ 
placing  one  truck.  The  cost  is  then  $22.50  for  the 
truck  (with  helper),  and  the  trailer  operation  costs 
$4.25 — a  total  of  $26.75.  If  the  resulting  saving  of 
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$12.25  is  credited  to  the  trailer,  it  is  not  long  in  pavinc 
for  itself. 

The  costs  above  may  seem  low,  and  unquestionably 
there  are  many  items  which  might  legitimately  lie 
added.  The  garage  charges  have  been  left  out,  as  they 
vary.  Against  a  large  fleet,  there  may  be  charged 
superintendence.  Board  and  lodging  of  a  driver  on  the 
road  may  occur  in  a  few  instances.  The  purpose  of  the 
chart,  however,  is  to  strike  a  fair  average. 

A  careful  analysis  of  hauling  costs  is  sometimes  dis¬ 
concerting  to  the  truck  operator,  as  not  enough  study 
has  been  given  to  this  particular  problem.  Investiga¬ 
tions  should  be  made  before  and  not  after  purchase,  as 
changes  invariably  prove  expensive.  The  trailer  has 
a  large  field  of  usefulness,  and  only  a  careful  study  of 
hauling  conditions  is  required  to  open  it  up. 

Wallace  Bigelow, 

The  Miller  Equipment  Co.,  Incorporated. 

Syracuse,  N.  Y. 


Rail  Joint  to  Carry  Rails  by  the  Heads 

Sir — After  a  long  journey  across  the  continent, 
listening  to  and  observing  the  conditions  and  reactions 
of  rail  joints,  a  few  possibly  new  thoughts  on  the  sub¬ 
ject  are  not  inopportune.  In  view  of  multitudinous 
repetitions  of  wheel  passes — each  of  minute  effect — 
combining  to  produce  evident  effects  on  the  rail,  it  has 
occurred  to  me  that  in  order  to  receive  uniform  wear 
from  the  wheels  a  stretch  of  rails  must  be  homogeneous 
through  the  junctions  or  joints. 

Without  any  attempt  to  criticize  present  modes  of 
connecting  rails,  and  as  a  wholly  novel  contemplation  of 
the  problem,  it  is  suggested  that  the  posture  of  a  rail 
r.cross  a  tie  should  be  simulated  in  connecting  rails  on  a 

tie  —  that  is,  there 
should  be  present 
across  the  gap  at 
rail  ends — and  for 
both  rail  ends  in 
common — the  com¬ 
bined  head,  web  and 
base  of  a  rail  to 
carry  the  wheel 
through  the  junc¬ 
ture,  identically  as  it  is  borne  by  a  rail  across  a  tie. 

Recent  reports  of  the  American  Railway  Engineering 
Association  on  tests  of  short  four-hole  angle  bars  indi¬ 
cate  that  two-hole  angle  bars  of  length  equal  to  tie 
width,  connecting  rail  ends  on  a  tie,  offer  probably  as 
much  resistance  as  the  rail  itself.  With  the  flanges  of 
the  splice  bars  extended  laterally  and  depended  below 
the  base  of  the  rail  to  form  feet  resting  on  the  tie,  the 
base  of  the  rail  would  be  held  out  of  contact  with  the 
tie,  and  the  heads  of  the  two  rail  ends  would  be  sup¬ 
ported  by  a  combined  web  and  base  in  the  same  way  as 
the  head  of  a  rail  crossing  a  tie.  The  principle  is  shown 
by  the  accompanying  section  through  the  gap  at  the 
joint.  The  wheel  drop  incidental  to  the  gap  at  rail 
ends  is  negligible,  therefore  actual  continuation  of  the 
rail  head  through  the  gap  is  not  essential.  This  method 
of  joining  rail  ends  might  be  termed  a  rail-joint  chair, 
and  it  is  the  elementary  form  of  many  rail-joint  in¬ 
ventions.  W.  M.  Pbgbam. 

Los  Angeles,  Calif. 


RAIL  JOINT  GIVES  HEAD  SUPPORT 
TO  RAIL  ENDS 
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Unit  Form  Permits  Building  Concrete 
Wall  on  Pier  Edge 

CONCRBTE  bulkhead  walls  on  the  water  side  of 
piers  present  some  difficulties  in  construction,  on 
account  of  the  necessity  of  having  outboard  bracing, 
and  also  because  of  the  possible  entrance  of  water  into 
the  forms  with  the  rise  of  tide  or  water  level.  The 
form  shown  in  the  accompanying  sketch  was  used  by 
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It  is  made  of  a  2  x  4-in.  scantling,  laid  flat,  and  is 
provided  with  an  iron  strap.  I  in.  thick,  on  the  bottom. 
The  handles  are  so  attached  by  strap  hinges  and  one 
bolt  that  they  may  be  moved  in  two  directions.  This 
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KOR.M  FOR  CONCRETE  WALL  ON  EDGE  OF  PIER 


Henry  Steers,  Inc.,  of  New  York  City,  in  the  construc¬ 
tion  of  a  pier  in  Brooklyn  and  was  devised  to  meet  the 
difficulties. 

Forms  are  built  in  panels  15  ft.  long,  are  moved  from 
place  to  place,  and  are  used  successfully  several  times 
over.  Each  panel  consists  of  transverse  frames,  made 
up  of  3  X  6-in.  sticks  spaced  5  ft.  c.  to  c.,  with  outside 
and  inside  lagging  of  2  x  8-in.  tongue-and-groove  planks, 
the  whole  resting  on  the  timber  framing  of  the  pier 
proper.  The  form  is  held  against  outward  movement  by 
the  two  strands  of  l-in.  cable  fastened  to  the  upper  bolt 
of  the  frame  and  to  an  I-bolt  back  on  the  pier.  The  form 
is  wired  together,  as  shown,  against  interior  buckling, 
and  held  down  to  the  pier  proper  by  wires  attached  to 
staples  in  the  deck. 

The  sections  are  quickly  erected  with  the  aid  of  a 
floating  derrick.  Concrete  is  started  as  the  tide  recedes 
below  the  level  of  the  deck,  and  it  has  been  found  that 
the  2  X  8-in.  tongue-and-groove  boards  offer  sufficient 
protection  to  the  concrete  against  scouring  action  of 
the  rising  tide. 

The  form  was  described  in  the  “Contractors’  Atlas” 
of  June,  1919,  by  A.  R.  Moxter,  superintendent  of  con¬ 
struction  of  Henry  Steers,  Incorporated. 
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DETAILS  OF  SHORT  STRAIGHT-EDGE— NOTE  DOtTBLE 
HINGED  JOINTS 

permits  the* operators  to  work  from  a  standing  posi¬ 
tion,  instead  of  the  kneeling  position  required  for  op¬ 
erating  with  efficiency  the  straight-edge  of  the  ordi¬ 
nary  type. 

The  double-hinged  joint  also  permits  the  usual  sawing 
motion  that  is  employed  in  the  cutting  off  of  concrete 
surfaces. 


Short  Straight-Edge  With  Handles  for  Use 
on  Narrow  Widths 

By  George  W.  McAlpin 

Point  Pleasant,  W.  Va. 

A  CONVENIENT,  short  straight-edge  for  leveling  off 
concrete  paving  in  narrow  widths  is  shown  here¬ 
with.  With  this  tool  it  was  found  that  two  men  could 
easily  accomplish  the  work  previously  done  by  lour, 
operating  the  old  type  without  handles. 


STRAIGHT-EDGE  WITH  HANDLES  IN  OPERATION 
ON  NARROW  PAVEMENT 
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Forms  for  Concrete  Floor  Made  Up  of  Wood 
Frame  Sections 

SECTIONAL  wood  forms,  of  inverted-trough  section, 
were  used  over  and  over  again  in  the  construction  of 
the  floors  of  a  reinforced-concrete  apartment  house  at 
Salt  Lake  City,  Utah,  by  Villadsen  Brothers,  Inc.,  con- 

Conc>^ur^  <9:  .■Harp/ivooi^ 

6asPipes\  ,  /  fToor  . 


These  units  are  carried  on  stringpieces  and  gii  ' 
the  bottom  of  the  beam  section,  and  at  the  middl. 
supported  on  elevated  li  x  3-in.  stringers  which  rt 
small  supports  tacked  to  the  stringpieces.  A 
opening  between  adjacent  slab  forms  is  covered  w 


SPECIAL  BARS  USED  TO  REMOVE  FLOOR  FORM  UNITS 
Note  scafTold  to  catoh  forms 


strip  of  tarred  felt  over  which  the  concrete  is  poured. 

The  bottom  of  the  beam  is  carried  on  a  separate  strip, 
which  is  permitted  to  remain  in  place  after  the  forms 
are  removed,  to  serve  as  a  tacking  strip  to  which  are 
attached  the  plaster  ceiling  boards.  The  ends  of  the 
floor-beam  forms  are  beveled,  and  a  separate  piece 
squaring  the  ends  is  used  to  facilitate  form  removal. 

In  the  stripping,  wedges  against  a  small  piece 
on  the  stringpiece  are  knocked  out,  the  vertical  holding 
strips  are  removed,  and  the  forms  are  taken  off  with 
bent  bars,  as  shown  in  one  of  the  views.  Special  scaf¬ 
folding  was  provided  about  2  ft.  below  the  forms  on 
which  to  drop  them  in  the  removal  process.  The  forms 
were  used  many  times  without  any  con- 
1  siderable  intermediate  repair  being 


WOOD  BOX  FLOOR  FORMS  READY  FOR  USE 
Note  pmall  end  section  where  beam  Joins  girder 


tractors,  of  that  city.  Details  of  the  construction  and 
views  in  place  are  given  in  the  illustrations  printed 
herewith. 

The  floor  consists  of  a  2i-in.  slab  supported  on  tap¬ 
ered  beams,  spaced  3  ft.  c.  to  c.  spanning  between  the 
girders  on  the  columns.  Forms  for  the  beam  and  slab 
unit  are  in  about  10-ft.  lengths  of  an  inverted  “L” 
shape,  making  up  one  of  the  tapering  sides  of  the  beam 
and  the  bottom  of  half  of  the  slab  width  between 
beams. 


Washing  Sand  for  Concrete 

British  practice  in  preparing  fine 
aggregate  for  concrete  was  out¬ 
lined  by  P.  G.  H.  Boswell  in  a  paper 
before  the  Concrete  Institute,  as  fol¬ 
lows:  “Some  method  of  ‘scrubbing’  is 
the  only  way  to  clean  ballast  effectively 
from  adherent  clay  and  loam.  On  the 
other  hand,  the  dust  produced  in  the 
crushing  of  aggregate  can  easily  be 
washed  away.  If  the  aggregate  is  re¬ 
quired  down  to  50-mesh,  an  upward 
current  of  water  at  ordinary  tem¬ 
peratures  of  about  5  ft.  per  minute 
will  remove  all  material  smaller  than 
this.  If  the  aggregate  is  required  to 
be  not  smaller  than  20-mesh,  a  velocity 
of  about  15  ft.  per  minute  will  remove 
the  material  not  required.” 


RE-USABLE  WOODEN  FLOOR  BOXES  FOR  CONCRETE  FLOOR 


News  of  the  Week 


New  York,  June  26,  1919 


Roumania  Wants  Americans 
to  Rebuild  Its  Bridges 

Commission  Now  in  This  Country  to 
Make  Arrangements  for  Delivery 
of  25,000  Tons  of  Bridge  Steel 

Opportunity  is  afforded  American 
bridge  contractors  to  enter  the  Euro¬ 
pean  field,  in  the  construction  of  a 
number  of  large  bridges  destroyed  in 
Roumania  during  the  war.  There  is 
now  at  the  Hotel  Cumberland,  New 
York  City,  the  Roumanian  Bridge  Com¬ 
mission,  sent  here  by  the  Roumanian 
government  to  get  proposals  on  this 
bridge  reconstruction.  The  total  amount 
of  steel  needed  is  about  25,000  tons, 
practically  all  in  railway  single-track 
bridges,  although  some  highway  bridges 
are  required. 

While  the  Roumanian  finances  are  in 
process  of  reconstruction,  it  is  probable 
that  the  firms  taking  over  the  bridge 
work  will  have  to  arrange  for  a  time 
at  least  to  finance  the  projects,  but  the 
stability  of  Roumania  seems  assured, 
and  the  rapid  assumption  of  its  finan¬ 
cial  responsibilities  a  matter  of  a  short 
time. 

The  principal  bridge  to  be  replaced 
is  that  over  the  Borcea  branch  of  the 
Danube,  on  the  line  which  connects 
Bucharest  writh  the  sea  at  the  port  of 
Constanta.  This  point  of  the  Danube 
is  divided  into  two  branches,  and  there 
is  a  large  bridge  with  cantilevers  of 
about  400-ft.  span  in  each  branch.  One 
of  these  branches  was  destroyed  by  the 
Roumanians  in  their  retreat  from  the 
Dobrudja.  The  Germans,  it  is  under¬ 
stood,  had  intended  to  replace  this 
bridge,  and  have  in  their  shops  in  Ger¬ 
many  a  new  bridge  of  about  2700  tons, 
of  which  2000  tons  is  ready  to  deliver. 
The  Roumanians,  however,  do  not 
choose  to  do  business  with  the  Germans 
and  utilize  this  structure. 

It  is  announced  that  spans  from  20 
to  65  m.  are  required,  a  total  of  about 
1500  m.  for  double-track  and  highway 
and  1700  m.  for  single-track  railway 
bridges.  Delivery  should  be  made  as 
soon  as  possible  to  Roumanian  ports, 
the  principal  one  of  which  is  Constanta 
on  the  Black  Sea. 

Army  Equipment  from  France  To 
Be  Distributed  to  States 

In  response  to  a  request  from  the 
Department  of  Agriculture,  the  War 
Department  has  ordered  returned  from 
France,  as  soon  as  possible,  a  large 
quantity  of  engineering  equipment  to 
be  distributed  by  the  Department  of 
Agriculture  through  the  Bureau  of 
Public  Roads  to  the  states  for  use  in 
the  construction  and  maintenance  of 


Employment  Bureaus 

Engineering  Societies’  Employ¬ 
ment  Bureau  of  the  four  founder 
societies,  conducted  by  Engineering 
Council  Employment  Service,  for 
members  and  for  other  professional 
men  introduced  by  members.  Es¬ 
pecial  attention  for  those  released 
from  Government  service.  Address, 
29  W.  39th  St.,  New  York  City. 

American  Association  of  Engi¬ 
neers,  29  S.  La  Salle  St.,  Chicago. 
Service  to  members  only,  but  Army 
or  Navy  Engineers  in  uniform  who 
are  eligible  to  certified  member¬ 
ship  may  join  without  payment  of 
entrance  fees  or  dues  while  in 
uniform  and  for  six  months  after 
discharge. 

Engineers’  Service  Bureau,  67 
Post  St.,  San  Francisco.  Only 
applications  by  mail  or  wire  will 
be  considered. 

Professional  and  Special  Section, 
United  States  Employment  Service, 
469  Fifth  Ave.,  New  York  City. 

Reemployment  Committee  of 
New  York  City  for  Soldiers, 
Sailors  and  Marines,  233  Broad¬ 
way,  New’  York  City. 


Federal-aid  highways.  The  equipment 
will  be  apportioned  on  the  basis  of  the 
allotments  in  the  Federal-aid  road  act 
in  the  same  way  in  which  the  20,000 
Army  motor  trucks  are  now  being  dis¬ 
tributed. 

Included  in  the  equipment  which  has 
been  requested  are  1500  caterpillar 
tractors;  400  road  rollers,  and  a  large 
number  of  concrete  mixers,  road  grrad- 
ers,  elevating  graders,  rock  crushers, 
industrial  locomotives,  industrial-rail¬ 
way  tracks,  dump  cars,  steam  shovels, 
hoisting  engines,  electric  motors,  and 
quantities  of  smaller  equipment.  The 
Bureau  of  Public  Roads  will  distribute 
this  equipment,  when  received,  on  re¬ 
quests  from  the  state  departments. 

Extend  Alaska  Railway  Location 

The  Alaskan  Engineering  Commis¬ 
sion  has  sent  out  a  party  to  locate  the 
route  of  the  Alaska  Government  rail¬ 
way  on  the  100-mile  gap  from  the 
Susitna  River  north  through  Broad 
Pass,  to  connect  the  present  line  run¬ 
ning  north  from  Seward  and  Anchor¬ 
age  with  that  running  south  from 
Nenana.  The  party  is  in  charge  of 
T.  W.  Secrest.  William  C.  Edes  is 
chairman  and  chief  engineer  of  the 
commission.  The  prognress  of  work  on 
this  railway  was  described  in  Engineer¬ 
ing  News-Record  of  Jan.  2,  1919,  p.  46. 


Commerce  Chamber  Com¬ 
mittee  Railroad  Report 

Conclusions  Provide  for  Early  Return 
of  Roads  to  Private  Operation 
With  Guaranteed  Returns 

Emphasizing  adherence  to  a  policy  of 
corporate  ownership  and  operation  of 
railroads,  the  committee  on  railroads 
of  the  Chamber  of  Commerce  of  the 
United  States,  appointed  to  investigate 
and  report  on  remedial  legislation,  has 
submitted  10  separate  recommendations 
providing  for  the  return  of  the  rail¬ 
roads  to  corporate  operation  as  soon  as 
the  necessary  legislation  can  be  enacted, 
the  consolidation  of  a  limited  number 
of  strong  competing  systems,  exclusive 
Federal  regulation  of  capital  expendi¬ 
tures,  and  guarantee  of  return  on  in¬ 
vestment  through  rate  regulation.  The 
recommendations  of  the  committee  are 
now  being  submitted  to  all  members  of 
the  Chamber  of  Commerce  in  the  form 
of  a  letter  ballot,  merely  as  a  means 
of  obtaining  tthe  opinion  of  the  com¬ 
mercial  organizations  of  the  country 
regarding  a  final  settlement  of  the  rail¬ 
road  situation. 

The  recommendations  of  the  commit¬ 
tee  provide  for: 

Adherence  to  the  policy  of  corporate  own¬ 
ership  and  operation,  with  comprehensive 
remilation. 

Return  of  roads  to  corporate  operation 
as  soon  as  remedial  le^slation  can  be 
enacted. 

Adherence  to  the  period  of  Federal  con¬ 
trol  as  now  fixed  unlej<s  and  until  impoaei- 
bility  of  remedial  legislation  in  this  period 
clearly  appears. 

Permission  for  consolidation  in  the  public 
Interest,  with  prior  approval  by  Oovem- 
ment  authority,  in  a  limited  number  of 
stronir  competlnir  systems. 

A  requirement  that  railroad  companies 
enaagina  in  interstate  commerce  become 
Federal  corporations,  with  rights  of  taxa¬ 
tion  and  police  regMlation  reserved  for 
states. 

Exclusive  Federal  regulation  of  capital 
expenditures,  and  security  issues  of  rail¬ 
roads  engaged  in  interstate  commerce,  with 
provision  for  notice  and  hearing  for  state 
authorities. 

Federal  regulation  of  intrastate  rates  af¬ 
fecting  interstate  commerce. 

A  statutory  rule  providing  that  rates  In 
each  traffic  section  shall  yield  an  adequate 
return  on  a  fair  value  of  the  property  as 
determined  by  public  authority. 

Payment  into  a  fund  of  a  share  of  the 
excess  earned  by  any  railroad  system  under 
application  of  the  above  statutory  rule 
over  an  equitable  minimum  return  upon  the 
fair  value  of  the  property,  this  fund  to  be 
used  as  Congress  directs  for  strengthening 
general  railroad  credit  and  increasing  gen¬ 
eral  railroad  efficiency. 

A  Federal  transportation  board  to  promote 
development  of  a  national  system  of  rail. 
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water,  and  highway  Iranaportation  and 
articulation  of  all  tranaportation  facilitlen 

In  explanation  of  the  recommenda¬ 
tion  for  consolidating  a  limited  number 
of  strong  competing  systems,  the  com¬ 
mittee  points  out  that  the  regrouping 
should  be  about  the  present  large  sys¬ 
tems  and  not  by  territorial  subdivisions 
of  the  country,  maintaining  competition 
in  service  and  permitting  financial  aid 
to  weak  roads  from  strong  systems. 

In  connection  with  the  provision  guar¬ 
anteeing  return  on  investment  through 
rate  adjustment  and  the  turning  over 
to  Congress,  to  strengthen  railroad 
credit,  of  income  in  excess  of  an  equit¬ 
able  return  on  investment,  it  is  stated 
that  the  purpose  is  to  prevent  indi¬ 
vidual  companies  from  obtaining  exces¬ 
sive  profits  at  the  expense  of  others  and 
that  the  proposed  rule  would  not  de¬ 
prive  the  present  prosperous  roads  of 
an  equitable  return,  but  would  at  the 
same  time  tend  to  strengthen  railroad 
credit  as  a  whole. 


Transport  Committee  Plans  Better 
Hif^hway  Transportation 

With  the  idea  of  producing  better 
transportation  conditions  and  increas¬ 
ing  the  use  of  highway  haulage 
throughout  the country,  the  highways 
transport  committee  of  the  Council  of 
National  Defense  has  sent  out  two  bulle¬ 
tins.  One  of  these  consists  of  a  letter 
to  all  representatives  and  senators  re¬ 
questing  that  they  have  surveys  made 
of  their  districts  with  a  view  to  deter¬ 
mining  where  there  is  a  lack  of  trans¬ 
portation  facilities  and  a  need  for  rural 
motor  express;  the  other  concerns  a 
nation-wide  campaign  for  the  adoption 
of  uniform  highway  traffic  regulations 
and  gives  notice  of  the  preparation  of 
directions  to  traffic.  This,  it  is  be¬ 
lieved,  will  decrease  the  large  number 
of  accidents  that  now  occur  upon  the 
highways. 

In  writing  to  the  senators  and  repre¬ 
sentatives,  attention  is  called  to  a  num¬ 
ber  of  examples  where  farm  and  other 
products  have  been  ruined  on  account 
of  inadequate  transportation  facilities. 
It  is  felt  that  conditions  similar  to  the 
examples  given  exist,  in  all  probability, 
throughout  the  country.  The  survey  is 
for  the  purpose  of  giving  the  council 
the  necessary  information  for  establish¬ 
ing  motor  transportation  for  such  locali¬ 
ties.  The  communication  sets  forth 
that  the  railroads  and  electric  roads 
which  need  more  traffic  will  be  bene¬ 
fited  by  the  traffic  developed  and  also 
that  the  cost  of  the  comme^ities  will  be 
decreased  by  the  increase  in  the  supply. 

The  traffic  regulations  referred  to  are 
those  recently  compiled  by  William  P. 
Eno  and  submitted  for  criticism  to 
various  traffic  associations  and  highway 
engineers  throughout  the  country.  They 
give  minute  directions  for  the  proper 
procedure  in  driving  motor  vehicles  on 
the  highways,  and  for  pedestrians  in 
crossing  the  highways.  These  have 
been  printed  in  a  folder  for  distri¬ 
bution.  It  is  hoped  by  this  means  to 
reduce  the  number  of  accidents  both 
in  cities  and  country  districts. 


Arguments  Against  National 
Highways  Answered 

Highway  Industries  Association  Replies 

to  Criticisms  of  the  Proposed  Sys-  • 
tern  by  Secretary  Houston 

Replying  to  arguments  advanced  by 
Secretary  of  Agriculture  Houston,  as 
reported  in  Engineering  Newe-Reeord 
of  May  29,  1919,  p.  1083,  against  the 
proposal  to  form  a  Federal  Highway 
Commission  to  build  and  maintain  a 
national  highway  system,  the  Highway 
Industries  Association  calls  attention  to 
the  impossibility  of  obtaining  such  a 
system  by  present  methods.  The  fact 
that  the  proposed  law  would  not  inter¬ 
fere  in  any  way  with  the  cooperative 
plan  now  existing  between  the  states 
and  the  Federal  Government,  as  sug¬ 
gested  by  Mr.  Houston,  is  also  brought 
out.  Extracts  from  the  association's 
statement  follow: 

The  National  highway  bill  introduced  Into 
CongresB  by  Senator  Townsend,  providing 
for  the  creation  of  a  Federal  highway  com¬ 
mission  and  the  establishment  of  a  national 
system  of  highways,  is  a  piece  of  legisla¬ 
tion  designed  to  bring  about  the  construc¬ 
tion  of  a  national  highway  system  in  a 
reasonable  length  of  time,  to  coordinate  all 
the  highway  activities  of  the  Federal  Gov¬ 
ernment,  and  to  publish  statistics  and  data 
on  highway  transportation,  construction 
and  maintenance  for  the  benefit  of  all  the 
people. 

Arguments  made  against  this  bill  In  a 
letter  from  the  Secretasy  of  Agriculture  to 
a  city  chamber  of  commerce  were:  ‘‘That 
the  roads  In  each  section  of  the  country  are 
of  varying  degrees  of  importance  In  the 
service  rendered  or  that  may  be  rendered 
to  any  particular  locality.  That  the  traffic 
conditions  vary  greatly  In  the  different  sec¬ 
tions.  That  the  state  highway  departments 
are  better  able  to  classify  the  roads  than 
anyone  else.  That  under  the  present  Bank- 
head  bill  the  Government  is  cooperating 
with  state  highway  departments  in  the 
classification  of  the  roads,  and  that  when 
the  classification  has  been  carefully  made, 
and  by  agreement  between,  the  state  high¬ 
way  departments  of  adjoining  states,  the 
roads  of  first  Importance  generally  meet 
at  state  boundaries”  Having  the  above 
oints  In  mind,  Mr.  Houston  stated  that 
e  could  not  see  the  wisdom  of  ‘‘substitut¬ 
ing  for  the  present  cooperative  program  a 
plan  which  would  commit  or  limit  the 
Federal  Government  to  the  construction  of 
two  Federally-owned  trunk-line  highways 
in  each  state.” 

The  national  highway  bill  does  not  In 
any  way  Interfere  with  the  plan  now  exist¬ 
ing  among  the  states  to  cooperate  with  fhe 
Federal  Government.  It  only  substitutes 
for  the  Secretary  of  Agriculture  the  Fed¬ 
eral  HIghw’ay  rommlsslon,  which,  under 
the  law.  Is  charged  with  the  duty  of  carry¬ 
ing  out  the  provisions  of  the  Federal-aid 
law  as  now  operated,  and  alt  other  obliga¬ 
tions  or  contracts  entered  into  by  the  Sec¬ 
retary  of  Agriculture  with  the  respective 
states.  The  national  highway  bill  is  en¬ 
tirely  a  new  piece  of  legislation.  Its  object 
is  to  build  trunk-line  highways  In  each 
state,  to  the  extent  of  not  less  than  nor 
more  than  5%  of  the  total  mileage  of  the 
state,  and  to  Join  them  up  with  the  ma'n 
trunk-lines  of  other  states,  so  as  to  make 
a  complete  national  system  connecting  the 
entire  country.  It  creates  a  system  of 
national  highways.  Independent  of  the 
states — highways  that  will  carry  Interstate 
traffic  and  that  are  necessary  for  the  wel¬ 
fare  of  the  country  as  a  whole. 

Under  the  present  Federal-aid  law  the 
Federal  Government  has  no  power  to  se¬ 
lect  the  roads  In  any  one  state  that  will  be 
improved.  The  Initiative  Is  with  the  state 
highway  departments,  and  In  many  In¬ 
stances  Is  really  with  the  counties,  wh'ch 
have  to  put  up  the  state’s  share  of  the 
money. 

The  only  limitations  prescribed  by  the 
Federal-aid  law  are  that  the  roads  shall 
be  “rural  post  roads.”  When  a  road  has 
met  this  condition.  It  Is  the  duty  of  the 
Secretary  of  Agriculture  to  give  his  ap- 
pro\-al  to  its  construction.  All  Pederal-ald 
projects  start  with  the  4t  state  highway 
departments,  and  such  projects  are  con¬ 
sidered  In  4S  different  lights,  by  48  dif¬ 
ferent  men.  holding  48  opinlona  and  it 


can  be  seen  that  a  national  plan 
would  evolve  from  such  a  procedure  i 
be  most  chaotic,  to  say  the  least.  Kn 
more,  the  personnel  of  these  depart 
and  with  them  the  state  highway  hv 
are  constantly  changing.  It  is  aN 
possible  under  the  Federal-aid  law  Pi 
coordinate  the  48  state  systems  t:  , 

plan  would  be  Anally  evolved  that 
form  a  connected  system  throughon  t„. 
country  in  a  lifetime. 

Many  of  the  states  have  laid  out  .i 
tern  of  state  highways.  Many  of  ttic  i  lis 
as  laid  out,  on  which  Federal-aid  is  ing 
expended,  should  not  be  and  never  »  ■  i.s 
classiAed  as  national  hlgh\^yB,  hut  t>L.y 
constitute  a  large  portion  of  the  mlleak--  of 
the  plans  that  have  been  approveii  a 
general  state  system,  and  on  which  tl..  re 
has  already  been  granted  Federal  aid 
We  have  seen  the  road  work  of  '(ic 
country  expand  from  the  township  unit  intn 
the  county  unit;  from  the  county  nnii 
Into  the  state-aid  unit;  from  the  stat. -s  i| 
unit  to  the  state  unit ;  from  the  si.atc  unit 
to  the  Federal-aid  unit,  and  it  is  but  logical 
and  reasonable  that  the  Anal  steps  sh.iui  i 
be  taken  by  establishing  a  Federal  unit 
Many  of  the  highway  activities  of  the 
states  were  carried  on  in  cottperation  with 
the  agricultural  departments  of  the  state  or 
with  the  agricultural  colleges,  but  It  wa- 
soon  found  necessary  to  provide  an  in¬ 
dependent  unit  of  the  state  Government  to 
look  after  this  one  Important  development 
lilkewlse,  the  day  has  come  when  the  road 
work  of  the  Federal  Government  shoo! ' 
be  separated  from  the  Agricultural  De¬ 
partment.  The  advocates  of  good  roads 
are  only  asking  in  this  national  highway 
bill  that  the  roads  should  be  put  on  an 
equal  footing  with  the  other  departments 
of  the  Government,  so  that  they  can  re¬ 
ceive  proper  consideration  and  study. 


Bids  for  Hetch  Hetchy  Dam 
Asked 

Bids  for  the  construction  of  the 
Hetch  Hetchy  dam  for  the  San  Fran¬ 
cisco  water-supply  will  be  opened  July 
30.  The  dam  will  be  of  cyclopean  con¬ 
crete,  212  ft.  hijfh  above  the  stream  bed, 
but  designed  for  a  possible  addition  of 
100  ft.  The  thickness  will  be  320  ft. 
at  the  lowest  point,  168  ft.  at  the  stream 
bed  and  25  ft.  at  the  212-ft.  height, 
where  the  length  will  be  600  ft.  There 
will  be  128,000  cu.yd.  of  excavation  and 
360,000  cu.yd.  of  concrete.  The  contract 
provides  a  bonus  of  $200  a  day  for  com¬ 
pletion  in  less  than  the  900-day  contract 
period  and  a  penalty  of  like  amount 
for  noncompletion.  The  estimated  cost 
of  the  dam  is  $4,000,000.  M.  M. 
O'Shaughnessy  is  city  engineer. 

Public  Service  Ens^ineers  of  New 
York  Organize 

The  engineers  of  the  Public  Service 
Commission,  New  York  City,  have 
formed  the  Rapid  Transit  Engineers’ 
Association.  It  is  stated  that  these 
engineers  have  received  no  increases  of 
pay  in  the  past  five  years. 

To  discuss  the  problem,  the  forego¬ 
ing  association  (whose  membership  is 
now  about  600)  has  called  a  meeting 
to  be  held  June  26  at  the  Municipal 
Building.  To  this  meeting,  engrineers 
of  other  departments  of  the  city  Gov¬ 
ernment  than  the  Public  Service  Com¬ 
mission  have  also  been  invited  to  come. 


Imperial  Valley  Active  on 
All-American  Canal 
A  contract  was  recently  entered  into 
between  the  United  States  and  the 
Imperial  Irrigation  District,  and  it  was 
ratified  by  a  two-thirds  majority  of  the 
voters  within  the  district.  Under  this 
contract  the  district  undertakes  to  con¬ 
struct  an  All-American  canal  from 


L.isruna  Dam  to  serve  me  present  irri- 
J.ud  area  within  the  United  States  in 
Imperial  Valley.  It  is  contemplated 
that  this  canal  will  also  serve  all  of 
the  additional  land,  to  the  east,  north 
and  west  of  the  present  irrigated  area, 
that  can  be  irrigated  from  the  new 
canal  by  gravity.  A  delegation  repre¬ 
senting  the  district  has  been  sent  to 
Washington  to  complete  negotiations 
with  the  Government  preparatory  to 
beginning  work. 


MEMBSRS  OF  THE  AMERICAN  SOCIETY  OF  CIVIL.  ENGINEERS  ON  FLAT 
CARS  INSPECTING  OPEN-PIT  IRON  MINE  AT  HIBBING 


readjustment,  which  limit  can  only  be  Hotel,  in  St.  Paul,  and  dinner  at  the  for  Minneapolis. 

raised  by  research  and  the  utllUation  of  Country  Club,  these  About  three  hundred  members  were 

*  '’t ^unctious  being  arranged  by  the  St.  in  attendance  at  the  meetings  and  in- 

and  pressing  problems  of  administration  Engineers’  Society.  spertion  trips  in  St.  Paul  and  Minne- 

and  regulation  now  faced  by  Federal,  state,  Thursday  was  devoted  to  an  all-day  apolis,  and  probably  a  hundred  more 
and  local  Governments,  the  wise  solution  excursion  to  Lake  Minnetonka,  which  joined  the  party  at  Duluth, 
of  which  depends  upon  scientific  and  tech-  included  a  two-hour  trip  on  the  lake,  I- 

nical  research ;  and  followed  by  luncheon  at  the  Lafayette  Ininortant  Citv  Tharter  rhamraa 

Whereas,  the  war  has  brought  home  to  all  club.  A  golf  tournament,  with  prizes  V  Ltiamr  LnangCS 

the  nations  engaged  In  It  the  overwhelming  donated  by  the  local  Committee,  was  Philadelphia 

naHon^r'^weifar^'^  r  In  ^eld  in  the  aftcmoon.  On  Thursday  Notable  changes  in  the  charter  of 

national  welfare,  whether  In  war  or  In  »  .  a  i  .  j  a  i  ^  au  ^  rbu-i  j  i  u*  u  u 

peace,  and  not  only  Is  private  Initiative  at-  evening  Lieut.  Col.  F.  W.  Scheidenhelm  the  City  of  Philadelphia  have  been 
tempting  to  organise  far-reaching  research  delivered  an  illustrated  lecture  on  “The  made  in  a  bill  which  has  passed  the 
m  these  fields  on  a  national  scale,  but  In  Work  of  Engineer  Troops  of  the  Amer-  Pennsylvania  legislature.  The  old  two- 
several  countries  Governmental  partlcipa-  ican  First  Army  in  France.”  This  chambered  council  of  many  members  is 
tlon  and  support  of  such  undertakings  are  was  followed  by  a  smoker  under  the  replaced  by  a  single  relatively  small 
aii^ady  active;  therefore  be  It  auspices  of  the  Minneapolis  Engineers’  council.  The  councilmen  will  be  paid 

Resolved  by  the  American  Federation  ^lub.  $6,000  a  year.  The  bureau  of  health 

bUt'^^oirarnT^UntmrT;^^^^^^^^  On  morning  the  party  broke  ^11  become  a  department.  The«  tdll 

research  is  of  major  Importance  to  the  “P  a™®!!  groups  for  Visits  to  van-  be  a  City  architect  in  the  mayor’s  de- 
national  welfare  and  should  be  fostered  in  ous  engineering  projects  around  Minne-  partment.  To  the  city-planning  com- 
every  way  by  the  Federal  Government,  and  apolis  and  St.  Paul.  At  1.30  p.m.  a  mission  are  given  statutory  powers 
that  the  activities  of  the  Government  Itself  special  train  left  for  Duluth,  where  the 

In  such  research  should  be  adequately  and  members  were  received  by  a  large  dele-  a* _ *  r*. 

generously  supported  in  order  that  the  gation  composed  of  the  Duluth  Asso-  Cleaning  and  Cartage 

ciation  of  Members  of  the  American  Changes  at  Philadelphia 
i»  instructed  to  transmit”  copies”  of^thta  Society  of  Civil  Engineers  and  the  Du-  Under  the  new  charter  for  Phila- 
reso’.ution  to  the  President  of  the  United  1®***  Engineers’  Club.  A  steamer  was  delphia  recently  enacted  by  the  legis- 
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unless  the  council  by  a  majority  vote, 
with  the  approval  of  the  mayor,  au¬ 
thorizes  the  letting  of  contracts  for 
the  work.  In  the  latter  event,  the  pres¬ 
ent  contract  restriction  of  one  year  is 
removed.  In  case  a  contract  for  more 
than  four  years  is  made,  the  city  has 
the  option  of  terminating  it  at  the  end 
of  that  time  or  any  time  subsequently, 
without  damages  to  the  contractor  for 
loss  of  profits  for  the  unexpired  por¬ 
tion  of  the  contract. 


Indianapolis  Asks  Bids  on 
Sewage-Disposal  Plant 

The  board  of  sanitary  commissioners 
of  Indianapolis,  Ind.,  has  invited  bids 
for  the  first  of  the  five  sections  of  the 
new  sewage-disposal  plant,  and  will 
soon  invite  bids  for  the  second  division. 
The  estimated  cost  of  these  are  $300,- 
000  and  $460,000,  respectively,  while 
the  total  cost  of  the  plant  will  be  about 
$2,000,000.  The  first  division  includes 
the  grit  chambers  and  screens,  a  60-in. 
cast-iron  siphon,  1000  ft.  long,  to  pass 
under  the  White  River,  and  a  78-in. 
concrete  conduit  extending  7700  ft.  to 
the  pumping  station.  The  second  divi¬ 
sion  will  include  the  buildings  for  the 
disposal  plant  at  Sellers  farm.  For 
handling  the  sewage  there  will  be 
six  electrically-driven  turbine  pumps. 
Charles  H.  Hurd  is  consulting  engineer 
to  the  board. 


Large  Dam  To  Be  Built  For  New 
York  Water-Supply 
Contract  has  been  awarded  the  Hugh 
Nawn  Contracting  Co.,  by  the  New 
York  City  Board  of  Water  Supply,  for 
the  construction  of  Gilboa  dam,  in 
Schoharie  County,  New  York,  a  part  of 
the  recent  addition  to  the  water-supply 
of  New  York  City.  The  dam  will  di¬ 
vert  the  Schoharie  River  from  empty¬ 
ing  into  the  Mohawk  and  divert  it  to 
the  Ashokan  reservoir.  It  is  in  two 
parts,  a  concrete  gravity  overfall  sec¬ 
tion  1300  ft  long  and  160  ft.  total 
height,  and  an  earth  embankment  1000 
ft.  long.  There  will  be  formed  a  reser¬ 
voir  six  miles  long  with  20,000,000,000- 
gal.  capacity.  Quantities  are  estimated 
as  follows:  Excavation,  500,000  cu.yd.; 
rolled  embankment,  600,000  cu.yd. ; 
cement,  480,000  bbl.;  masonry,  400,000 
cu.yd.  The  contract  price  was  $6,819,- 
910. 


Civil  Service  Examinations 

United  States 

For  Unitod  States  civil  service  ex¬ 
aminations,  listed  below,  apply  to  the 
United  States  Civil  Service  Commission, 
Washingto7i,  D.  C.,  or  to  any  local 
office  of  the  commission,  for  form  1312. 

Assistant  designing  engineer,  Naval 
Ordnance  Plant,  South  Charleston,  W. 
Va.,  $9.20  per  diem.  July  8.  File  ap¬ 
plications  before  July  8. 

Assistant  inspector  of  engineering 
material  (aircraft),  $5.92  per  diem, 
July  16.  File  appUcations  b^ore  Joly 
15. 


United  States. — Chief  ship  draftsman, 
U.  S.  Navy  Department,  $10  to  $12 
per  diem,  draftsman,  grade  A,  $8  to 
$9.60  per  diem;  draftsman,  grade  B, 
$6  to  $7.20  per  diem;  draftsman,  grade 
C,  $6.20  per  diem.  No  date  specified. 
Applications  should  be  filed  without 
delay. 

United  States. — Chief  draftsman, 
general  engineering,  architectural,  pow¬ 
er  plant,'  hjating  end  ventilating,  elec¬ 
trical,  U.  S.  Navy  Department,  $10  to 
$12  per  diem;  draftsman,  grade  B,  $6 
to  $7.20  per  diem;  draftsman,  grade  C, 
$6.20  per  diem.  No  date  specified.  Ap¬ 
plications  should  be  filed  without  delay. 

Valuation  engineer,  $3600-$4800  per 
year,  and  assistant  valuation  engineer, 
$2600-$3600  per  year;  technical  staff, 
income-tax  unit.  Bureau  of  Internal 
Revenue,  Treasury  Department  No 
date  specified. 

Master  computer,  $2400  to  $1800  per 
year,  computer  (Grade  I)  $1800  to 
$1400  and  computer  (Grade  II)  $1400 
to  $900,  Ordnance  Department.  Appli¬ 
cations  will  be  received  until  further 
notice. 


Engineering 

Societies 


Calendar 


Annual  Meetings 


NEW  ENOLAND  WATER  WORKS 
ASSOCIATION :  Tremont  Tem¬ 
ple,  Ronton :  Sept  SO,  Oct.  1-3, 
Albany,  N.  T. 


The  Engineering  Alumni  of  the  Uni¬ 
versity  of  Kansas  elected  the  following 
officers  at  the  fourth  annual  meeting, 
held  June  16  at  Lawrence:  President, 
J.  S.  Worley;  vice-president,  W.  E. 
Baldry;  secretary-treasurer,  George 
Hood,  Kansas  University,  Lawrence. 

The  Southern  California  Association 
of  Members  of  the  American  Society  of 
C^vil  Engineers  was  addressed  June  11 
on  “Check  Dams”  by  F.  H.  Olmsted, 
and  on  flood-water  acts  and  legisla¬ 
tion  by  Charles  E.  Haas,  the  author 
of  the  new  California  conservancy  act. 

The  Cleveland  Chapter  of  the  Amer¬ 
ican  Association  of  Engineers  elected 
the  following  officers  at  the  recent 
annual  meeting:  President,  F.  D. 
Richards;  vice-president,  W.  P.  Blair; 
secretary,  C.  M.  Williams,  and  treas¬ 
urer,  A.  M.  Clark.  The  chapter  is 
preparing  to  conduct  an  investigation 
of  salaries  paid  technical  engineers  in 
Cleveland  with  a  view  to  working  out 
a  schedule  of  minimum  salaries  which 
the  county  and  city  will  be  asked  to 
put  into  effect. 

The  Southwestern  Society  of  Engi¬ 
neers,  at  the  recent  annual  meeting  in 
El  Paso,  Tex.,  resolved  to  organize  a 
publicity  committee;  to  form  local  sec¬ 
tions;  to  initiate  the  policy  of  greater 


activity  in  civic  affairs;  to  establish 
an  employment  bureau;  to  make  an  or¬ 
ganized  effort  to  prevent  the  employ¬ 
ment  of  incompetent  men  in  engineer¬ 
ing  work,  and  to  approve  licensing. 
It  was  also  resolved  that  the  society 
is  convinced  that  compensation  near¬ 
er  the  modem  level  of  prices  is  recimi  ed 
to  retain  the  services  of  the  best  techni¬ 
cal  men.  The  board  of  directors  recom¬ 
mended  a  plan  to  charter  the  society 
as  a  district  of  the  American  Associa¬ 
tion  of  Engineers,  provided  that  all  of 
the  members  of  the  society  go  into  ‘he 
association  in  a  body. 

The  New  York  Chapter  of  the  Ameri- 
can  Association  of  Engineers  held  a 
meeting  June  25  at  which  the  follow¬ 
ing  papers  were  presented;  “Railroad 
Engineering,”  by  R.  S.  Parsons,  chief 
engineer,  Erie  R.  R.;  “Highway  Engi¬ 
neering,”  by  W.  G.  Thompson,  state 
highway  engineer  of  New  Jersey,  and 
“The  Work  of  the  Engineer  at  the  Front 
with  a  Combat  Division,”  illustrated, 
by  Col.  F.  A.  Snyder,  103rd  United 
States  Engineers. 

The  Portland  Chapter  of  the  Ameri¬ 
can  Association  of  Engineers  has  ef¬ 
fected  a  permanent  organization,  with 
the  following  officers:  President,  W. 
H.  Marsh;  vice-presidents,  A.  H. 
McKeen,  T.  W.  Saul  and  0.  Laurgaard; 
secretary,  R.  W.  Barnes  and  treasurer, 
C.  F.  Thomas.  Tentative  plans  have 
been  drawn  for  amalgamation  with  the 
Oregon  Society  of  Engrineers.  They 
are  under  consideration  by  the  national 
board  of  the  American  Association  of 
Engineers. 

The  Engineers'  Club  of  Minneapolis 
and  the  Twin  City  Chapter  of  the  Ameri¬ 
can  Association  of  Engineers  have 
formed  a  joint  engineering  committee  to 
assist  in  the  solution  of  the  engineering 
problems  arising  in  connection  with  the 
settlement  of  the  street-railway  fran¬ 
chise.  F.  K.  Bennett  is  chairman  of 
the  committee. 

The  Engineers'  Club  of  Trenton,  N.  J. 
gave  a  reception  June  17  to  Trenton 
men  who  have  returned  from  overseas 
duty  with  the  engineers. 


Personal  Notes 


R.  T.  B  E  T  T  8,  for  the  past  five  years 
deputy  chief  engineer.  Department  of 
Docks,  New  York  City,  has  resigned  to 
become  chief  engineer,  Robbins-Ripley 
CJo.,  Inc.,  60  Church  St.,  New  York  City. 
Mr.  Betts  has  been  in  the  service  of  the 
Department  of  Docks  for  the  past  22 
years.  He  was  previously  in  the  Bu¬ 
reau  of  the  Wallabout  Improvement, 
Department  of  City  Work,  of  Brookl^, 
and  in  water-supply  work  for  the  City 
of  Brooklyn.  He  was  graduated  from 
the  School  of  Mines,  Columbia  College, 
in  1890. 

Capt.  Walter  S.  Ingalls, 
U.  S.  A.,  who  recently  returned  from 
France  and  received  his  discharge  from 
the  service,  has  been  appointed  adjutant 
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general  of  the  State  of  Arizona.  For 
a  number  of  years  previous  to  his  war 
service  he  was  an  engineer  in  the  office 
of  the  surveyor  general  of  the  state. 
He  is  a  veteran  of  the  Spanish-Ameri- 
can  War  and  has  been  connected  for 
some  time  with  the  Arizona  National 
Guard. 

Charles  C.  Cook,  has  resigned 
as  city  engineer  of  Wheeling,  W.  Va., 
after  16  years  of  service. 

Barry  W.  Boetzkes,  formerly 
in  irrigation,  highway  and  contracting 
work  in  the  Northwest,  with  headquar¬ 
ters  in  Seattle,  and  since  1917  captain 
with  United  States  Engineers  in  France 
and  the  Balkan  States,  has  returned, 
demobilized,  with  the  Roumanian  Bridge 
Commission,  and  in  that  connection  will 
make  his  headquarters  in  New  York 
City. 

Capt.  Harry  Tucker,  Engi¬ 
neers,  U.  S.  A.,  who  recently  returned 
from  France  and  received  his  discharge 
from  the  service,  has  been  appointed 
associate  professor  of  highway  engi¬ 
neering,  State  College  of  North  Caro¬ 
lina,  and  becomes  acting  head  of  the 
new  department  of  highway  engineer¬ 
ing,  which  has  just  been  created  as  a 
subdivision  of  the  civil  engineering  de¬ 
partment. 

James  E.  Sellers,  formerly 
of  San  Diego,  Calif.,  and  Phoenix, 
Ariz.,  has  returned  to  the  States  after 
serving  for  18  months  with  the  23rd 
Engineers.  Mr.  Sellers  was  one  of  the 
organizers  of  the  Society  of  the  23rd 
Engineers,  now  having  a  membership 
of  nearly  4000.  He  will  return  to 
Phoenix  and  resume  his  engineering 
practice. 

Maj.  Eric  Kebbon,  Engineers, 
U.  S.  A.,  who  recently  received  his  dis¬ 
charge  from  the  service,  has  become 
associated  with  Welles  Bosworth  in  the 
practice  of  architecture,  with  offices  at 
627  Fifth  Ave.,  New  York  City. 

William  McGibbon,  previ¬ 
ously  of  the  State  Highway  Commis¬ 
sion  of  Iowa,  has  been  appointed  county 
engineer  with  headquarters  at  Knox¬ 
ville,  Iowa,  succeeding  W.  O.  Price,  who 
has  been  appointed  district  engineer, 
with  headquarters  at  Chariton,  as  noted 
elsewhere. 

W.  Sydney  Wagner  and  R o b- 
ert  R.  Houston  have  been  admitted 
to  partnership  with  William  S.  Post 
and  J.  Otis  Post  in  the  firm  of  George 
B.  Post  &  Sons,  architects.  New  York 
City  and  Cleveland.  The  business  is 
to  be  continued  under  the  present  firm 
name. 

Lieut.  John  A.  F  u  l  k  m  a  n. 
Sanitary  Corps,  U.  S.  A.,  has  received 
his  discharge  from  the  service  and  has 
resumed  his  former  work  as  assistant 
engineer,  Morris  Knowles,  Inc.,  engi¬ 
neers,  Pittsburgh. 

Llewellyn  N.  Edwards,  su¬ 
pervising  engineer  of  bridges.  Depart¬ 
ment  of  Works,  Toronto,  Ont.,  has  re¬ 
signed  to  become  senior  highway  bridge 
engineer.  United  States  Bureau  of  Pub¬ 


lic  Roads,  Washington,  D.  C.  He  was 
graduated  from  the  University  of  Maine 
in  1898  and  engaged  in  bridge-engi¬ 
neering  work.  In  1905  he  became  de¬ 
signer  and  estimator,  office  of  the  bridge 
engineer,  Boston  &  Maine  R.R.,  and 
later  engaged  in  similar  work  for  the 
Chicago  &  Northwestern  Ry.  In  1907 
he  was  appointed  structural  engineer. 
Grand  Trunk  Ry.  In  1913  he  joined 
the  engineering  staff  of  the  City  of 
Toronto. 

H.  A.  Sewell,  formerly  county 
engineer.  Pend  O’Reille  County,  Wash¬ 
ington,  has  been  appointed  engineer. 
Panhandle  Highway  District  of  Idaho, 
with  headquarters  at  Spirit  Lake. 

Julius  K.  Munroe,  previously 
of  the  engineering  department,  Morgan¬ 
town  &  Kingwood  Ry.,  has  been  ap¬ 
pointed  state  road  commissioner  of 
West  Virginia,  with  headquarters  at 
Charleston,  succeeding  T.  S.  Scanlon, 
resigned. 

H.  G.  Clark,  chief  engineer,  Chi¬ 
cago,  Rock  Island  &  Pacific  R.R.  pre¬ 
vious  to  the  recent  return  of  C.  A. 
Morse,  has  been  appointed  assistant  to 
the  Federal  manager,  succeeding  H. 
M.  Sloane,  resigrned  tx>  become  assist¬ 
ant  to  the  president,  Chicago,  Milwau¬ 
kee  &  St.  Paul  R.R.,  as  noted  elsewhere. 

Lieut.  William  L.  Stanton, 
Engineers,  U.  S.  A.,  who  recently  re¬ 
turned  from  France,  has  been  dis¬ 
charged  from  the  service  and  is  now  in 
the  office  of  the  city  engrineer,  Flint, 
Mich. 

I.  J.  E  I D  M  A  N,  assistant  bridge  en¬ 
gineer,  Kansas  State  Highway  Com¬ 
mission,  has  been  appointed  bridge 
engineer.  South  Western  Engineering 
Co.,  Hutchinson,  Kans. 

H.  M.  Sloane,  assistant  to  the 
Federal  manager,  Chicago,  Rock  Island 
&  Pacific  R.R.,  has  resigned  to  become 
assistant  to  the  president,  Chicago, 
Milwaukee  &  St.  Paul  Railroad. 

Harry  S.  Marshall,  has  re¬ 
signed  as  chief  engineer,  A.  J.  Yawger 
&  Co.,  general  contractors,  Indianapolis, 
to  become  chief  engineer  in  charge  of 
construction,  F.  K.  Vaughn  Building 
Co.,  Hamilton,  Ohio. 

Lieut.  Henry  J.  Horn,  Sani¬ 
tary  Corps,  U.  S.  A.,  recently  returned 
from  France,  has  received  his  discharge 
from  the  service  and  has  resumed  his 
former  work  with  Gannett,  Seelyb  & 
Fleming,  engineers,  Harrisburg,  Penn. 

R.  E.  Burger  has  resigned  as 
president  and  general  manager  of  t^e 
Richland  Public  Service  Co.,  of  Ohio, 
to  become  chief  engineer  of  Henry  L. 
Doherty  &  Co.,  public  utility  operators. 
New  York  City. 

Maj.  Thbron  M.  Ripley,  U. 
S.  A.,  has  received  his  discharge  from 
the  service  and  will  return  to  his  duties 
as  division  engineer,  Division  No.  S, 
State  Highway  Department  of  New 
York,  with  headquarters  at  Watertown. 

H.  A.  Marshall,  acting  road 
engineer,  Kansas  State  Highway  Com¬ 


mission,  has  been  appointed  chief  en- 
gineer.  South  Western  Engineering 
Co.,  Hutchinson,  Kans. 

Lieut.  H.  E.  Miller,  Construc¬ 
tion  Division,  U.  S.  A.,  who  was  re¬ 
cently  discharged  from  the  service,  has 
been  appointed  director  of  the  bureau 
of  engineering  and  inspection.  North 
Carolina  State  Board  of  Health,  with 
headquarters  in  Raleigh. 

Harry  Conrad,  of  the  firm  of 
Coulter  &  Conrad,  engineers.  Wheel¬ 
ing,  W.  Va.,.has  been  appointed  city 
engineer  of  Wheeling,  succeeding 
Charles  C,  Cook,  resigned. 

Fred  Older,  Adrian,  Mich.,  has 
been  appointed  city  engineer  of  Ypsi- 
lanti,  Mich.,  succeeding  W.  R.  Cald¬ 
well,  resigned  to  become  chief  engineer 
of  the  Palma  Construction  Co.,  Ypsi- 
lanti,  as  noted  elsewhere. 

Geary  Kimball,  Charles  Sem¬ 
per  and  C.  W.  Cross  have  been  assigned 
as  highway  engineers  to  the  Ogden 
Utah,  branch  of  District  No.  2,  United 
States  Bureau  of  Public  Roads. 

W.  R.  Caldwell  has  resigned  as 
city  engineer  of  Ypsilanti,  Mich.,  tc 
become  chief  engfineer  of  the  Palma 
Construction  Co.,  highway  contractors, 
of  Ypsilanti. 

Lieut.  Charles  Boyce,  U.  S. 
A.,  has  received  his  discharge  from 
the  service  and  will  report  to  the  Amer¬ 
ican  Red  Cross  at  Washington,  D.  C., 
to  become  sanitary  engineer. 

W.  0.  Price,  county  engrineer, 
Knoxville,  Iowa,  has  been  appointed 
district  engineer,  with  headquarters  at 
Chariton. 

J.  F.  Witt  has  resigned  as  county 
engineer  of  Dallas  County,  Texas,  in 
which  position  he  has  served  since  1907. 

Fred  W.  Simons,  city  engrineer 
of  Rahway,  N.  J.,  has  been  appointed 
city  manager  of  Elizabeth,  N.  C. 

D.  E.  Gilmer,  of  Hutchinson, 
Kans.,  has  been  appointed  superin¬ 
tendent  of  construction.  Federal-aid 
roads,  Reno  County. 

Fred  Hoffman,  contractor  and 
engineer  of  Long  Beach,  Calif.,  has  been 
appointed  city  engineer. 

A.  R.  T  o  w  8  E  has  been  elected 
county  engineer  of  Pensacola,  Fla. 


Obituary 


Erwin  F.  Payne,  head  of  the 
E.  F.  Payne  Paving  &  Contracting  Co., 
Cleveland,  died  recently  in  that  city. 
He  had  been  at  the  head  of  the  com¬ 
pany  for  the  past  40  years  and  was 
actively  engaged  in  the  business  until 
his  retirement  two  years  ago. 

Frank  C.  Lamarche,  general 
superintendent.  South  Chicago  Ship¬ 
building  Co.,  died  recently  in  Chicagro. 
He  was  previously  general  superintend¬ 
ent  of  the  American  Shipbuilding  Co., 
of  Cleveland. 


West  Coast  Lumbermen  To 
Hold  Annual  Meeting 

The  West  Coast  Lumbermen’s  Asso¬ 
ciation  announces  that  it  will  hold  its 
annual  midsummer  meeting  at  Para¬ 
dise  Inn,  Mount  Rainier  National  Park, 
July  30-31.  It  is  expected  that  lumber¬ 
men  from  both  Oregon  and  Washing¬ 
ton,  with  their  families,  will  attend  the 
convention  in  large  numbers. 

A  report  will  be  made  by  Axel  Ox- 
holm,  who  has  just  returned  from  the 
Scandinavian  countries,  where  he  stud¬ 
ied  lumber  trade  conditions  for  the 
United  States  Department  of  Commerce. 
Other  speakers  will  be  C.  E.  Paul,  con¬ 
sulting  engineer  for  the  National  Lum¬ 
ber  Manufacturers’  Association;  Ches¬ 
ter  J.  Hogue,  in  charge  of  the  West 
Coast  Association’s  New  York  office,  and 
L.  C.  Boyle,  attorney  for  the  national 
organization^ _ 

Asphalt  Association  Announces 
Increase  in  Staff 

Several  additions  to  its  organization 
have  been  announced  (by  the  Asphalt 
Association,  recently  formed,  as  re¬ 
ported  in  Engineering  News-Record  of 
June  19,  1919,  p.  1237.  The  research 
and  testing  department  of  the  associa¬ 
tion  is  headed  by  Prevost  Hubbard,  for¬ 
merly  chief  of  the  research  and  test¬ 
ing  division  of  the  Bureau  of  Public 
Roads. 

Several  field  engineers  have  also  been 
appointed;  Fred  W.  Sarr,  formerly  sec¬ 
ond  deputy  highway  commissioner  of 
New  York;  A.  T.  Rhodes,  who  was  for 
several  years  street  commissioner  of 
Worcester,  Mass.,  and,  more  recently, 
secretary  of  the  Granite  Block  Manu¬ 
facturers’  Association,  will  have  charge 
of  the  New  England  territory  and 
other  Eastern  points;  and  J.  B.  Hittell, 
formerly  city  engineer  of  Chicago,  who 
will  have  charge  of  the  association’s 
work  in  the  Middle  Western  States.  No 
representative  for  the  district  to  be  con¬ 
trolled  from  the  Atlanta,  Ga.,  office  has 
been  named. 


Expansion-Joint  Air  Chamber  for 
Roadbuilders’  Pipe  Lines 

A  combined  expansion  joint  and  air 
chamber  to  prevent  water  hammer,  for 
pipe  lines  laid  above  ground  in  road¬ 
building  and  other  work,  is  shown  in 
the  accompanying  illustration.  It  is 
claimed  that  this  joint  will  overcome  all 
the  difficulties  due  to  contraction  and 
expansion  of  pipes  which  throws  them 
out  of  line,  while  the  air  chamber  pre¬ 
vents  trouble  with  water  hammer  which 
often  breaks  pipe  and  mixer  hose  when 
the  water  is  shut  off  suddenly. 

One  of  these  expansion  joints  is  rec¬ 
ommended  for  every  800  to  1000  ft.  of 


PIPK  LINK  EXPANSION  JOINT  AND 
AIR  CHAMBER 


pipe.  While  the  combination  joint  and 
air  chamber  can  be  supplied,  it  is  not 
necessary  to  use  the  air  chamber  on 
every  joint.  Its  use  upon  about  every 
third  joint  is  said  to  be  sufficient. 

The  expansion  joint,  which  allows  for 
12  in.  of  expansion  or  contraction,  is 
formed  by  having  a  brass  pipe  B,  which 
telescopes  into  the  casing  C  through 
a  gland  or  stuffing  box.  The  pipe  line 
is  connected  to  each  end  of  the  combi¬ 
nation,  which  thus  becomes  a  part  of 
the  line. 

The  combination  described  is  manu¬ 
factured  by  the  C.  H.  and  E.  Mfg.  Co., 
of  384  Clinton  St.,  Milwaukee,  Wis. 


Business  Notes 


gle  corporation,  to  be  known  as 
the  Carter  Bloxonend  Flooring  Co. 
with  home  office  in  Kansas  City.  The 
sales  office  will  be  located  at  1601  Mc¬ 
Cormick  Bldg.,  Chicago,  Ill.  The  in¬ 
dividual  lumber  business  of  each  of 
these  firms  will  be  continued  under  the 
old  names  as  heretofore.  C.  J.  Carter 
the  president,  will  have  charge  of  the 
Kansas  City  office,  while  M.  G.  Truman, 
the  vice-president,  will  be  in  charge  of 
the  Chicago  office. 

TheMcGraw-HillCo.,  Inc. 

of  10th  Ave.  at  36th  St.,  New  York 
City,  reports  the  removal  of  the  I 
Western  office  of  Chemical  and  Metal-  j 
lurgical  Engineering  and  Engineering  j 
and  Mining  Journal  from  the  Newhouse 
Bldg.,  Salt  Lake  City,  Utah,  to  the 
Rialto  Bldg.,  San  Francisco,  Calif. 

The  Austin  Co.,  of  Cleveland, 
Ohio,  announces  that  O.  D.  Conover, 
formerly  vice-president  and  chief  en¬ 
gineer  of  the  C.  W.  Price  Engineering 
Co.,  of  New  York  and  Chicago,  and  pro¬ 
duction  manager  of  the  Ludlum  Elec¬ 
tric  Furnace  Co.,  has  resigned  the  latter 
position  to  become  associated  as  pro¬ 
duction  and  sales  engrineer  on  foundries 
and  steel  plants  for  the  Austin  Co. 
Mr.  Conover  has  had  experience  as 
engineer  in  charge  of  the  design  and 
construction  of  a  large  number  of  steel 
plants,  foundaries,  electric  furnaces,  I 
and  other  equipment,  both  in  this  coun-  J 
try  and  abroad. 

The  Sullivan  Machinery 
C  0.  has  established  a  branch  office  at 
Room  810  Park  Bldg.,  Cleveland,  Ohio, 
under  the  management  of  Ralph  T. 
Stone,  formerly  sales  engineer  in  the 
New  York  office. 


Trade  Pubucations 


The  following  companies  have  issued 
trade  publications: 

The  Holt  Manufacturing 


Canadian  Industrial  Congress  To 
Be  Held  at  Calgary 

Western  Canada  is  to  have  an  indus¬ 
trial  congress  which  wrill  meet  at  Cal¬ 
gary,  Alta.,  Aug.  13-14,  and  will  then 
take  a  trip  through  the  territory,  in¬ 
cluding  other  Western  Canadian  cities. 
Among  the  places  to  be  visited  will  be 
Medicine  Hat,  Alberta  and  Edmonton. 
The  congress  will  be  educational  to  a 
large  extent,  and  along  industrial  lines. 

Some  of  the  subjects  for  discussion 
are:  “Western  Markets,”  “Western 

Industry,”  “Pacific  Trade  and  Trans¬ 
portation  Routes,”  “Oriental  Com¬ 
merce,”  “Future  Alignment  of  Manu¬ 
facturing,  Considered  with  Reference 
to  the  East  and  West,”  and  the  ques¬ 
tion  of  building  up  the  Pacific  regions 
and  adjacent  inland  territories.  Con¬ 
gress  headquarters  have  been  opened  at 
the  Palliser  Hotel,  Calgary,  Canada, 
under  the  manager,  John  M.  McGreevy. 
Further  information  may  be  obtained 
there.  ■'  ‘ 


The  Oshkosh  Mfg.  Co.,  man¬ 
ufacturer  of  contractors’  machinery 
and  equipment,  of  Oshkosh,  Wis.,  has 
reported  the  appointment  of  Ross 
Hunter  as  Eastern  sales  manager.  Mr. 
Hunter  has  had  long  experience  in 
the  machinery  selling  field,  his  terri¬ 
tory  covering  the  entire  country.  His 
offices  will  be  at  154  W.  38th  St.,  New 
York  City,  where  a  complete  line  of 
Oshkosh  contracting  machinery  will  be 
kept  in  stock. 

The  Macon  Concrete 
R  0  L  L  E  R  C  0.,  of  Macon,  Ga.,  has  been 
formed  to  manufacture  concrete  pav¬ 
ing  rollers  by  a  process  patented  by 
W.  L.  Ashmore  and  W.  T.  Morgan,  Jr. 

The  C.  j.  Carter  Lumber 
C  o.,  of  Kansas  City,  Mo.,  The  Doni¬ 
phan  Lumber  Co.,  of  Kensett,  Ark., 
and  The  Marsh  and  Truman  Lum¬ 
ber  Co.,  of  Chicago,  which  are  all 
manufacturing  and  selling  interests 
of  Bloxonend  flooring,  give  notice  that 
they  have  been  merged  into  a  sin¬ 


C  0.,  of  Peoria,  Ill. ;  bulletin,  9x12  in., 
16  pages,  illustrated;  describes  the 
various  standard  sizes  of  Caterpillar 
tractors. 

The  Trailmobile  Co.,  of  571 
East  Fifth  St.,  Cincinnati,  Ohio; 
catalog  7x9  in.,  31  pages,  illustrated, 
and  three  folders  8i  x  11  in.,  illus¬ 
trated;  describe  various  forms  of  trail¬ 
ers  manufactured  by  the  company. 

The  American  Manganese 
Bronze  Co.,  of  Holmesburg,  Phila¬ 
delphia,  Penn.;  catalog,  illustrated; 
contains  descriptive  matter  and  illus¬ 
trations  of  hydraulic  castings,  gear 
wheels,  propellers,  ingots,  valves, 
bronze  forgings,  etc.  The  title  of  the 
catalog  is  “High-Grade  Bronzes  for 
Engrineering  Purposes.” 

TheTidewaterOilCo.,  ofll 
Broadway,  New  York  City;  catalog, 
6x9  in.,  46  pages,  illustrated;  de¬ 
scribes  the  uses,  economy  and  efficiency 
of  fuel  oil  and  the  apparatus  necessary 
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Few  Changes  in  Price  List  as  Government 
Control  Is  Lifted 

Some  Items  Are  Lower;  Others  Have  Advanced,  Showing  No 
Indication  of  Predicted  General  Decline 


The  end  of  the  War  Industries 
Board  Dec.  31  brought  few  actual 
changes  in  the  price  list.  The  few  de¬ 
clines  that  have  occurred,  including 
those  in  pig  iron,  steel,  black  and  gal¬ 
vanized  sheets,  manila  rope,  etc.,  are 
offset  by  one  or  two  slight  advances — 
so  the  changes,  as  yet,  do  not  indicate 
any  general  tendency.  Conditions 
throughout  the  country  point  to  lower 
figures,  the  stopping  of  night,  Sunday, 
and  other  overtime  work,  and  the  ab¬ 
sence  of  the  pressure  from  the  Gov¬ 
ernment  indicating  that  the  mills  are 
catching  up  on  orders.  Since  a  large 
amount  of  goods  manufactured  for  war 
purposes  has  peace-time  utility,  and 
since  the  plants  producing  them  are 
anxious  for  a  market,  more  intense  ad¬ 
vertising  and  more  attractive  prices 
will  result  to  stimulate  demand. 

The  Department  of  Labor  at  Wash¬ 
ington  reports  that  at  the  present  rate 
of  labor  flow  from  war  organizations 
the  supply  will  very  shortly  exceed  the 
demand.  But  a  sharp  break  in  the 
price  of  both  materials  and  labor  is  im¬ 
probable,  because  of  the  large  potential 
demand  that  exists,  as  well  as  the  pres¬ 
sure  from  certain  quarters  for  prompt 
work  on  public  utilities,  railroads,  high¬ 
ways,  bridges,  etc.,  that  has  been  ser¬ 
iously  held  up. 

Potential  Demand  Will  Influence 
Situation 

The  evidence  of  potential  demand  for 
building  work  alone  is  shown  in  the 
marked  falling  off  of  building  permits 
issued  in  a  number  of  the  largest  cit¬ 
ies  in  the  United  States.  For  the 
month  of  November,  in  five  years  pre¬ 
ceding  1916,  the  value  of  the  permits 
varied  from  $22,000,000  to  $43,000,000. 
In  1916  it  rose  to  $45,000,000,  in  1917 
it  fell  to  $25,000,000,  and  for  1918  is 
reported  to  be  but  $8,000,000.  Since 
the  signing  of  the  armistice,  reports 
to  the  Construction  News  Department 
of  Engineering  News-Record  of  bids 
desired  and  contracts  let  have  been 
fewer  than  in  many  months  since. 

A  nation-wide  investigation  by  sev¬ 
eral  important  agencies  is  on  foot  to 
determine  the  amount  of  public  and 
private  construction  that  is  imme¬ 
diately  available,  and  the  efforts  are 
directed  toward  having  the  information 


ready  for  the  public  as  soon  as  pos¬ 
sible.  As  noted  elsewhere  in  this  is¬ 
sue,  the  Department  of  Labor  at 
Washington  is  beginning  an  extensive 
campaign  to  start  as  large  an  amount 
of  construction,  both  public  and  private, 
as  possible. 

Many  of  the  industries,  fearing  the 
effect  on  prices  by  a  general  unloading 
of  the  stock  held  by  the  Government, 
have  offered  to  take  over  the  stocks  and 
dispose  of  them  through  their  sales 
organizations.  Stability  of  prices  is 
highly  necessary  for  the  best  business 
conditions,  and  the  nearest  approach 
possible  to  that  condition  in  a  transi¬ 
tion  period  is  to  have  the  changes  made 
as  smoothly  as  possible.  The  building 
trades  are  working  on  the  problem,  and 
many  meetings  have  been  held  through¬ 
out  the  country  in  the  past  month  to 
seek  a  proper  solution  of  the  problem. 

The  steel  industry  had  its  quarterly 
meeting  with  the  War  Industries 
Board  during  the  month,  and  proposed 
that  the  board  continue  to  fix  prices, 
offering  a  list  of  reductions  on  the  sev¬ 
eral  products  of  the  industry.  The 
board,  however,  declined  to  continue 
the  price-fixing  policy. 

Bankers,  in  discussing  this  proposal, 
say  that  the  price-fixing  suggested 
would  be  in  effect  the  fixing  of  mini¬ 
mum  prices,  whereas  the  War  Indus¬ 
tries  Board  was  established  to  fix  maxi¬ 
mum  prices.  The  fixing  of  minimum 
prices  would,  in  effect,  be  a  complete 
reversal  of  the  policy  that  has  been  in 
effect,  in  that  during  the  war  a  maxi¬ 
mum  production  was  necessary  with 
a  minimum  of  consumption,  whereas 
the  situation  now  demands  a  maximum 
consumption  with  less  production. 

Plate  Mills  Stopping  Night  Work 

Plate  mills  are  discontinuing  their 
night  work,  thus  releasing  a  number 
of  workers,  although  some  large  or¬ 
ders  for  immediate  shipment  are  re¬ 
ported.  Shipbuilding  is  the  stabilizer 
for  this  industry  both  in  material 
and  labor,  so  it  is  not  considered  prob¬ 
able  that  there  will  be  immediate  dif¬ 
ficulties.  The  expected  drop  of  about 
25c.  has  appeared.  The  price  of  sheets 
has  already  dropped,  and  the  removal 
of  the  Government  demand  is  making 
it  possible  for  the  mills  to  catch  up  and 
make  good  deliveries.  Manila  rope  is 


another  item  in  which  a  reduction  is 
noted,  the  fall  amounting  to  13c.  in 
New  York  and  averaging  10c.  through¬ 
out  the  country.  This  is  due,  however, 
not  so  much  to  a  reduction  in  the  de¬ 
mand  as  to  the  removal  of  certain  in¬ 
surance  requirements  of  the  Federal 
Government,  making  a  lower  overhead 
in  production  costs.  The  reduction  of 
$3  in  pig  iron  was  made  in  spite  of  the 
fact  that  a  large  order  from  England 
was  recently  placed  at  the  existing  high 
prices.  The  announcement  has  been 
made  that  warehouse  prices  on  bars 
and  structural  shapes  will  decline. 

Copper  has  declined  from  26c.,  the 
price  fixed  by  the  Government  ♦ '  23c. 
and  a  much  greater  decline  is  pre¬ 
dicted.  On  Dec.  1  it  was  estimated  that 
American  producers  had  about  800,- 
000,000  lb.  of  crude  copper  in  stock 
and  in  transit,  and  this  quantity  was 
undoubtedly  increased  during  the 
month.  A  price  of  20c.  has  been  quoted 
in  England  and  there  are  large  stocks 
abroad,  making  it  evident  that  a  still 
further  decline  will  occur. 

A  drop  in  explosives  has  been  re¬ 
ported.  At  first  this  seems  to  be  a 
logical  result  of  the  end  of  the  war,  but 
an  investigation  shows  that  there  has 
been  no  advance  in  explosives  during 
the  whole  war,  the  leading  explosive 
manufacturers  stating  that,  by  im¬ 
proving  processes  and  producing  by¬ 
products  from  what  would  ordinarily 
be  waste,  price  stability  in  that  com¬ 
modity  has  been  made  possible. 

Congress  is  taking  action  to  make 
possible  the  payment  on  oral  war  con¬ 
tracts.  The  Comptroller  of  the  Treas¬ 
ury  ruled  that  since  the  armistice  was 
signed  it  was  impossible  to  substitute 
formal  contracts  for  the  oral  con¬ 
tracts.  It  is  estimated  that  these  in¬ 
formal  contracts  amount  to  almost  $1,- 
700,000,000,  representing  an  amount 
of  tied-up  capital  that  will  be  a  ser¬ 
ious  factor  in  the  reconstruction  prob¬ 
lem  if  it  is  not  released  quickly. 


Cancellation  of  Construction  Con¬ 
tracts  by  War  Department 

Engineering  News-Record  has  on 
hand  a  complete  list  of  cancellations 
by  the  War  Department  of  construc¬ 
tion  contracts.  The  list  contains  262 
items  of  contracts  in  all  parts  of  the 
country,  and  gives  the  name  and  loca¬ 
tion  of  the  contract  and  in  a  few 
words  states  the  character  of  the  work 
covered.  This  information  is  available 
for  consultation  in  the  New  York  office 
of  this  journal. 
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NOTE — On  Jan.  7.  atcal  pricaa,  both  mill  and  warehouse,  will 
decline -20c.  per  hundred  on  bars  and  airucturala,  2Sc.  on  plates. 


PIG  IRON  —Quotations  compiled  by  The  Matthew  Addy  Co.: 

Current  One  Vlonth  Agn 

CINCINNATI 

No.  2  ttouthem .  117  60  $17  60 

Northern  iiaaie . 14  80  14  80 

Houthern  Ohio  No.  2 .  .  .  .  IS  80  3S  80 

NKW  Yt)RK,  Tidewater  delivery 

Penna  2.\ .  19  SS  19  S$ 

Virainia  No  2  41  70  41  70 

Nmthern  No.  2  .  .  41  70  41  70 

BIKMINGIIAM 

No.  2  Foundry .  14  00  14  00 

piin.AnKi.i>iiiA 

Kaslerii  I’a  2X.  19  IS*  19  IS* 

Viriinia  No.  2  .90  SOt  40  SCI 

Haeie  16  90*  16  90* 

Grey  Forje .  16  90*  16  90* 

B.«emer  19  10*  19  10* 

CHICAGO 

No.  2  Foundry  I.oeal  14  SO  14  SC 

No.  2  Foundry  Rnuthern.  19  00  19  00 

PITTSHCRGII,  ineluding  freight  charge  from  the 
Valley 

No.  2  Foundry  Valley .  ...  IS  40  IS  40 

Hasie  14  40  14  40 

Heaaenier  16  60  16  60 

*  F  o  b.  lurnnre.  t  Ilelivered 

RAILWAY  SUPPLIES 

STEEL  RAILS  -The  following  quotations  are  per  ton  f  o  b  Pittsburgh 
and  Chicago  for  earload  or  larger  lots.  For  leas  than  carload  lots  Sr  per  100  lb  is 
charged  extra: 

- - Pittsburgh  —  - - Chicago - 

( >ne  <  (ne 

Current  Year  Ago  Current  Year  Ago 

Standard  l>ess«-nier  rails .  $S$  00  $18  00  $6S  00  $18  00 

Standard  oiamhearth  rails  ...  S7  00  40  00  67  00  40  00 

Light  rails.  8  to  10  lb .  lllj  41  SO  l  llj  41  SO 

Light  rails,  12  to  14  1b  _  1  09  19  00  1  09  19  00 

Light  rails.  2S  to  4S  lb  .  1  00  10  00  1  00  10  00 

TRACK  SliPPLIES — The  following  prices  are  base  per  100  lb.  f  o  b  Pitts¬ 
burgh  fur  carload  lots  together  with  the  warehouse  prices  at  the  plaecs  named: 

- - Pittsburgh  San 

One  Year  Fran- 

Current  .\go  Chicago  St.  Louis  eiseo 
Standard  spikes,  A-in  and  larger  $»  70  $1  90  $4.50  $S  10  $6  IS 

Track  bolts  4  90  4  90  S.  SO  Premium  7  50 

Standard  st-ction  angle  bars .  4  4S  Premium  S.IS 

RAILWAY  TIES — For  fsir-sised  orders,  the  following  prices  per  tie  hold: 

7  In.  X  9  In.  6  In.  x  8  In. 
by  8  Ft.  6  In.  by  8  Ft. 

Chicago  . .  Plain  I  48  I  11 

San  Francisco .  Douglas  Fir — Green  1.15  96 

San  rrancisco . Douglu  Hr — C'leosoted  2  75  I  92 

Priees  |icr  tic  at  Missouri  mills;  St.  Louis  prices  about  2Sr.  higher: 
entreated  A  Grade  White  Uak  I'titrcated  A  Grade  Red  Oak 


One  Month  Ago 


19  IS* 
40  sot 
‘  16  90* 
16  90* 
19  10* 


Year  Ago 
$18  00 

40  00 

41  SO 
19  00 
10  00 


•  Chicago - 

<  (ne 

nt  Year  Ago 

10  $18  00 

10  40  00 

11  41  SO 

19  19  00 

10  10  00 


entreated  A  Grade  White  Uak 
6x8x8 

No  I  ....  .  $0 

No.  2 . 

No.  1  . 

No.  4  . 

7x9x8  white  oak . 


entreated  A  Grade  Red  Oak 
6x8x8 


.  $0  70 

No.  1  . 

$0  SS 

80 

No  2  . 

.  65 

90 

N.i  1  . . 

.  75 

98 

.  1  05 

...  No.  S . 

.  87 

Note: — Add  16c.  each  (or  treatment 

PIPE 

STEEL  AND  IRON  PIPE —The  following  disenunts  are  for  carload  lotsf.o.b. 
Pittsburgh,  baaing  card  of  Jan.  I  for  steel  pipe  and  iron  pipe; 

lU  TT  WKLI) 


Hteel 

Iron 

Black 

Galvanised 

Inrh(*s 

Black 

Galvanised 

Per  Cent. 

Per  Cent 

Per  Cent. 

Per  Cent 

i  to  1 . 

54 

90i 

Jto  II  .. 

36 

20 

LAP 

WELD 

2 . 

47 

341 

11 

21 

6 

21  to  6  .. 

50 

371 

l| 

28 

14 

710  12 . 

47 

331 

2 

29 

15 

Hand  14 

37| 

2i  to  6  ... 

31 

18 

IS  . 

35 

7  to  12  ... 

28 

15 

BUTT  WELD.  EXTRA 

STRONG  PLAIN  ENDS 

1  to  li  ... 

52 

391 

1  to  li  ... 

.16 

21 

Jto  1 . 

53 

40i 

LAP  WELD.  EXTRA  STRONG  PLAIN  ENDS 


45 

33i  li  . 

22 

7 

48 

361  li 

28 

14 

47 

351  2  . 

.W 

17 

43 

291  2i  to  4  .. 

32 

20 

38 

34i  4i  to  6  .. 

31 

19 

7  to  8  . . 

23 

I’ 

9  to  12  ... 

18 

6 

New  York 

16^ 


CAST-IRON  PIPE— The  following  are  prices  per  net  ton  (or  carl 
—  .New  York  — 

One  .Month  One  .sa,,  i 

Current  Ago  Year  Ago  Chicago  Louis  eu 

Ji"  .  Z®  ***  ’*  **>9  80  $6100  $8S 

6  in  and  over...  67.70*  67  70  SS  15  66  80  60  00  *»)> 

Gas  pipe  and  l6-(t.  len^hs  are  $1  jier  ton  extra 
•  lie.lu  tion,  probaldy  $1,  expei  te<l  at  onte 

4XAY  DRAIN  TILE— The  following  priees  tire  (mt  1000  lin  ft 

- .New  York - 

*^oe 

oi»c.  In  Current  Year  Ago  St  Louis  Ctu.  u  ’ 


St  Louis  Ctiii  u!.’  . 
$22  SO  tin  i.i) 


SEWER  PIPE  The  following  prices  are  in  cents  in  r  foot  for  cm  ioau 
—  New  York - 


Sixe.  In. 

Current 

Y'ear  Ago 

Ht.  1.0UIS 

1 . 

so  117 

$0  096 

4  . 

117 

096 

5  . 

1755 

144 

6 . 

.1755 

144 

$0  16 

8 . 

271 

224 

22 

10 . 

4095 

116 

10 

12.... . 

5265 

412 

41 

IS . 

702 

576 

65 

18 

975 

80 

9b 

20 

1  17 

96 

1  14 

22 

1  56 

1  28 

1  4b 

24 

1  755 

1  44 

1  b4 

27 

2  60 

2  145 

2  00 

10. 

2  88 

2  176 

2  70 

11  .  . 

3  78 

1  15 

1  25 

16 . 

4  105 

1  5875 

1  55 

$0  I2S 


Boston 
St.  Paul  . . 
Seattle 
Kansas  City 
Isis  Angeles 
>  ew  t  irle-iiiH 
Cineinnati 


3 

5 

8 

12 

24 

36 

12 

$0  18 

$0  28 

$0  54 

SI  HO 

75 

12 

18 

25 

45 

-  UU 

4 

75 

IS 

111 

b4 

2  00 

12 

18 

25 

50 

1  80 

4 

60 

085 

’’J 

791 

44 

1  50 

/fi# 

13.5 

27 

459 

1  75j 

.  108 

.  162 

252 

486 

1  665 

99| 

ROAD  AND  PAVING  MATERIALS 


ROAD  011.8  Following  are  prices  per  gallon  in  tank  ears  8000  gal 
f  o  b.  place  named: 

Current  ((ne 

8t.  Louis,  15%  asphalt  ...  $0  09 

Chicago,  I S- 20  %  asphalt  .  . .  10 

('hicago,  100%  dust  lavei  .  II 

Dallas,  40-50%  asphalt  .  09 

Dallas.  60-70%  asphalt  .  10 

Dallas.  75-90%  asphalt  .  II 

ban  Francisco,  75-95%  asphalt  2  15 

ASPIIALTL'M — Price  per  ton  in  packages  and  bulk  in  carload  lots 


Chicago . 

Han  Francisco  . 

Dallas 

Heat  tie  _ 

Denver  . . 

Denver  ... 

8t.  Ix.uiH  .  .  . 

New  O.'leans 

PAVIN(;  STONE- 
New  York 
New  York  .... 
Chicago  .... 

San  Francisco 
Kaiwas  City 
Boston  . . . . 

Ht.  Paul  . 

FLAfJGING- 


Cbicsgo  . 

WOOD  BLOCK  PAVINC- 


Brand 

Mexican . 

California . 

.Texaco  and  Mexican 
D  grade  . . . 


Trinidad 
California . 
.stanolind 
Mexican 


8t.  Ixiuis 

til 


From  warehouses  at  the  places  named  the  following  discounts  hold  for  steel 
pipe: 

- Bli^V - - 

New  York  Chicago  8t.  Ixiuis 

J  to  lin  butt  welded  .  90%  91  1%  90% 

11  to  6  in.  lap  welded  .  16%  17  1%  16% 

- - Galvanised  — - 

New  York  Chicam  8t.  Louia 

J  to  lin.  butt  welded .  28%  26  1%  27% 

1|  to  6  in  Ian  welded  .  ....  25%  21  I  %  24% 

Malleable  fittinga.  Class  B  and  C.  from  New  Y  ork  stork  sed  at  -t- 1 5%  list 
priees  Cast  iron,  standard  sisea,  5%  off. 

Note — There  is  an  additional  charge  of  5%  (or  eartage 


New  Y'ork  ....... 

New  Y’ork  .  .  .  . 

Chicago  . 

Chicago  . 

Chicago  .  . . 

8t  Ixtuis  . 

.Ht  Ixiuis 

Ht  I .ouis,  Minneapolis  spec. 
Ht.  Ixniis.  Minneapolis  spec . 
Sexttle  . 

8t  Paul  . 

Dallas  . 

Dallas . 


CURBING — Pricea  per  linear  foot 
New  York  . 

Chicago . 

8t.  Louia  . 

8t.  Louia  . 

8an  FYaneiaee . 


I  Manhattan 
I  Other  boroughs 
S-in.  grstiite 
I  About  4x8x4  dreswd 
^  Aluiut  4x8x4  coiunioii 
Basalt  hlock  4x7x8 
Litneatone 
S-in  granite 
Handatone  . 

I  Bronx 
I  Manhattan 
.  Quei-ns.  5  ft  sciuate 
1  5x20-in  cross-walk 
1 8  in.  wide 


of  Block  Treatment 
li  16 

4  16 

4  16 

If  16 

City  speciBcations 

U  16 

4  16 

31 

4 

9  '9 

Minneapolis  apeeific:itii>n» 

1»  l« 

9  I* 

are  as  follows: 

(  S  X  16 . 

•  ■  \  $  X  20  . 

...  6x  18  .  ^ 

. . .  5x16  square  edge 

. . .  5x16  hull  nose 

f  $  X  16  . 

•  \  5  X  20  . 


Per  .H<|  Vd 

D  23 

1  SO 
1  10 

2  95 
1  10 
2  43 
2  60 
2  40 
2  33 
2  55 
2  30 
1.17 
1  56 


January 


.  A  ,’iNr. 

OH  0  OH  to  74  to  84  to  84  tO  80  tO  80 
OS)  0  OS)  I  04  I  2S  I  2S  I  12  I  12 

072  0  072  I  )S  I  S8  IS)  I  46  I  46 

047  0  097  I  74  I  98  I  98  I  88  I  88 

049  0  049  I  04  I  2S  I  2S  I  12  I  12 

067  0  067  I  )S  I  Si  IS)  I  46  I  46 

089  0  089  I  80  I  98  I  98  I  88  I  88 

Mwlr  in  1 6-,  20-,  24-,  28-,  )2-,  )6-,  40-,  44-,  48-,  S2-  and  S6-in  width  in  rolls 
ISO-,  200- itnd  )00-(t  li'ngths 
(ialvanin'd  ia  alnmt  10%  hishrr 

F.XPANDKI)  METAL  LAl'II — i’rirrt  in  mrload  lot*  piT  100  yd  (ur  paintrd 
•re  M  (ollow*: 

— — New  York —  ■ 

Cur-  Onr  St  .'*11 

(jago  Wi-ight  rent  Year  Ago  Chicago  I.oui*  Kraiiciaro  Dalla* 
27  2))  tH  07  t)l  00  til  00  t)4  00  ti8  00  t))  )) 

26  2S0  )S  2)  )2  OS  )2  00  )S  00  40  00  )4  )) 

2S  iOO  )6  SI  ))  IS  ii  2S  42  SO  )S  i) 

24  )40  )7  7)  )4  2S  i4  SO  )7  00  )7  SO 

22  4S0  40  48  )6  4S 

About  10%  additional  (or  iinalU-r  ((uaiititiea. 

BARS,  CONCRETE  REI.NKORt JN(>  —  The  (oUowing  iiuotatlona  are  iiei 
100  lb  : 

K()i.i.i;i>  KitoM  liii.i.irrs 

~Npw  York - -  " 

Mill  Cur-  One  Yciir  St  San 

In.  Pittaburgli  rent  Ago  Chicago  Louia  Dalla*  Kranciaco 

1  and  larger  t2  90  t4  17  t4  091  t4  17  t4  17  84  90  tS  IS 

2  9S  42)  4  I4{  4  22  4  22  4  98  S  20 

)  00  4  27  4  191  4  27  4  27  8  00  S  2S 

.  )  IS  4  42  4  )4(  4  42  4  42  5  18  S  40 

)  40  4  67  4  S9t  4  67  4  6S  6  18  S  6S 

Twiated  bar*  cut  to  length  take  eitra  ol  27tr  per  100  lb.  Kitra  on  deloiiiied 
bara,  uncut,  7tc. 

RDLLKD  KUD.M  UAIUs 


( ONSTRUCTION  MATERIALS 


\M)  (.RAVEL— Price  for  cargo  or  carload  lota  ia  a*  follow*,  per  ni  yn. 


—  - - j  In. - -  -  - Sand  — - 

Yr.  One  Vr  One  Yr 

p>  Current  Ago  Current  Ago 
40  82  00  tl  SO  81  2S  to  SO 

4S  I  85  I  4S  I  10  I  (10 

40  I  40  /  to  I  40 

IS  2  60  2  6.)  I  OOt  60 

II  I  82  III  I  68;  I  II 

80  I  2S  80  I  2S-  80 

SO  2  00  I  SO  I  3S  I  iS 

00  i  .t.i  I  40  60  SO 

00  I  20  I  00  I  20  I  00 

SO  2  7S  I  60  I  2S  90 

9S  I  9S  I  88  I  9S 

S6  I  6S:  I  )St  I  6S 

I  40  I  10 

>er  Ion,  86  tKaw  Kiver  aaiid  ia  tl  SO 


Nc«  VnrI. 

Denver 
Chic**” 

Kannio  City 

I.OUIH* 

Sfittl'' 

Dtllu. 

Si  l’■'««l 
San  Kmiiciiico 
Rlet'ill 

.Sfv.  Orloiin,'. 
rincmnali 
L,*  .tnie  lc» 

♦Fine  aliitc 
pci  yil  {I’er  li 

<;Rl  SHED  STONE— Prioc  for  cargo  or  enrlond  lota  ia  a*  follow*,  P<‘r  cu.yd.: 

Current  One  Year  Ago  Current  One  Year  Ago 
tl  70  tl  10  tl  8S  tl  40 

I  60  I  40  I  70  I  40 

1  28  I  )S  t  28  I  )S 

2  OS  I  i9  2  US  I  46 


Xf»  Vork 
rhi<»K<> 

St  l.iiui* 
Dallai. 

San  Franciaco 
H.el'in 
St  I’aul 
Denver 
Kanaaa  City 
Seattle 
Cinnnnati 
Loa  Angclea 


Chicago  l.ouia  Dalla*  Chicago  laiui*  DnI 

fin  and  larger  t)  07  t)  00  t4  90  |  tS  )2  ti  2S  8-8 

i  )  12  )  OS  4  98  )  )  S7  )  SO  6 

)  17  )  10  8  M 

BRICK — To  contraetora  the  prii^e  per  1000  in  cargo  or  earload  lota  la 
(ollowa;  _ 

- -  Paving  — 

lirick  ItlM-k 

No  Quotation* 
827  SO 

828  00 


LIME- Warehouae  price* 


Hydrated  per  Ton 
E'iniihed  Common 

817  80  814  80 

1800  17. SO 

22  00  16  00 

22  20  18.20 

16  SO  . 

20  00 

2S  00  19.00 

19  74  16  4S 

14  20  II. 9S 

26  2St 


•r  )00-I.b  Barrel 
d  Common 
82  68 
I  10* 

1  7S 
3  3S 

2  .80 
2  IS 

I  93* 
19  27J 


Common 


New  York 
Chicago  .... 

St  l.oui» 
linaton 
Dallaa 

,San  Franeiaco 
St  I'aul 
\e«  (Irirnii*. . 

Cincinnati 
i)eiive' 

Lo..  .tiigelee 

•  iOO  lli  Imrrel*  J  Per  ton 

note;— Hefnnd  of  lOc  per  bag.  amounting  to  82  per  ton;  Imrrel  ndund  ia  lOc. 

N.Vn'RAL  CEMENT  —  Pri'e  to  dealer*  for  SOO  bbl  or  over,  f  o  b  ,  ineluding 

tap: 

Cincinnati  (fticai  .  . .  81  80 

St  I’aul  (Aiiatin)  .  I  93 

Damn  (((.ewinlale) .  ..  I  6S 

Kanaaa  City  (Et  Kcott)  .  .  I  70 

NewDileana  . ' .  .)  52 

llfiurn  of  from  9c.  to  I  Or  allowed  [ler  bag. 

PORTLA.ND  CEMENT — Theae  prirr**  are  for  barrel*  in  carload  lota,  including 
baga.  to  contractor*: 

Current  One  Month  .Ago  One  Year  Ago 
84  00  84  00  82  22 

3  64  3  64  2  16 

3  67  3  67  2  ^7 

3  OS  3  OS  2  21 

3  IS  3  IS  2  )l 

3  32  3  32  2  44 

3  28  3  28  2  40 

3  22  3  22  2  38 

3  22  3  22  2  40 

3. 16  3  16  2  33 

3  20  3  20  2  SI 

3  16  3  16  2  33 

3  28  3  28  2  48 

3  24  3  24  2  40 

3  30  3  30  1  4S 

3  48  3  48  .  2  30 

3  77  3  77  3  00 

)  40  3  40  2  83 

3  67  3  67  3  10 

3  30  3  30  2  34 

3  33  3  33  2  7S 

2  93  2  93  2  60 

3  68  3.38 

2  60  2.80 

H  .”  refund  i*  generally  2Se  each 

TRlAN(,l,f;  mesh — Price  per  100  nq.ft.  in  earload  lota: 

PI.AIN  4-IN  X  4-IN  MESH 

Sn  ti,,ng|  Are*  Ran 

J?,!.  I  8t  Fran- 

‘r>erp(  rli  Width  burgh  New  Y'ork  Chicago  Ixiiiia  Dallaa  eiaeo 

x::  ®  I  22  I  40  I  30  I  32  14)  I  87 

2  "*>*  '  i2  1.73  1  62  1  64  I  79  2  33 

2  I  96  2  23  2  09  2  11  2  41  3  01 

(2  2  2  M  2  9’  2  92  2  92  3  80 

Jn  2  P’  2  96  3  38  3  IS  3  19  3  48  4  S4 

24S  2  in?  *  ”  ’  ’  90  3.66  3.99  . 

Aj  2^2  ♦  *  '0  «  2S  4.83  5.27 

ii*  2  s  9'®  2,9S 

1,5  2  ’’9  9  00  6  83  6  37  6  47  7  06  . 

0  6  96  7  89  7  40  7  50  8  19  ... 


Current 
814  00 

11  00 

18  on 

12  00* 

12  no 

Id  07 
12  00 

17 

IS  98 
10  25 
I)  00 

15  00 

16  SO  17 
14  00 


New  York  . 

Chicago  .... 

St  Louia,  aelrrted 
St  Louia,  aaliiion 

Denver . 

liallaa 

San  E'ranriaco . 

Roaton  . 

New  Orlcan* 

St.  I’aul  . 

Kiinaas  ('ity  . . . 

Seattle  .... 

Cincinnati  . 

Lo*  Angelei 

*  Hard  brick,  816 

HOLLOW  TILE — Price  per  block  in  carload  lot*  for  hollow  building  tile: 

—  .New  York  — .  E'aetorv 

One  San  Perth 

Year  Chi-  St  E'ran-  Amlxiy, 

Current  Ago  lago  Louia  eiaeo  Dallaa  N.  J 

4xl2il2  .  80  II92S  80  09S  80  07  80  08  80  II2S  80  toofi 

6*12x12 .  IS9  133  09S  lOS  IS  I'M  80  ISI2 

8x12x12  ...  .  1615  12  IS  tot  1944 

10x12x12 .  190  14  173  .308  2263 

12x12x12  .  237S  I9S  208  325  2916 

4il2xl2  8x12x12  12x12x12 

St  Paul  .  80  0S6  80  II  80  162 

('ineiiinati  .  086  1 65  218 

Seattle  . 09  1 75  30 

IxwAngelea* .  079  144  IHI 

New  OileaiiH .  .  14  20 

*  F.o.b.  (ai'tory.  4,  8  and  10  inch. 

.STRCtrrCRAL  MATERIAL- The  following  are  the  baee  prieee  f  ob  mill, 
Pittaburgli,  together  with  the  uuotationa  per  TOO  lb  from  warehouaea  at  the 
plaeea  named: 

Mill  New  York  San 

Rtta-  Cur-  I  Yr  8t  Chi-  E'ran- 

burgh  rent  Ago  Louia  eago  eiaeo  Dallaa 

Heama,  3to  ISin  83  Od  84  27  84  191  84  27  84  27  IS  25  $5  05 

Channel*.  3  to  I  Sin .  3  00  4  27  4.191  4  27  4  27  5  2S  5  OS 

Angle*,  3  to  6 in  ,  1  in.  thick. .  3  00  4  27  4  191  4  27  4  27  S  25  S  OS 


New  Vork 
jerxey  City 
Hoatoii 
Chicago 

I’ltt.hiirgh 

Clcvilxnd 

Detroit 

Iniiunaptjlia 

Toledo 

MiUxukee 

Duluth 

Pcoru 

C»d»r  Kipid* 
Dtvinport 
Kt.  Louu 
6xn  E'r*nn*co 
( irlcjo- 
Paul 
Denver 
K*n**«  City 
Sextile 
Dxllae 

Aogde 

Pinriiinati 
N'tTi 


Warehouae 


New  York—  San 

Mill  (.'urrent  (Ane  Chi-  St.  E'ran- 

Pittaburgh  Yr.  Ago  cago  Ixmia  eiaeo  Dallaa 

I  in  and  larger  .  84  65  85  675  87  00  $S  57  IS  SS  86  70  87  Ou 

CONE  HEAD  BOILER 

i  in  and  larger  4  75  5  775  7  10  5  67  S  65  8  80  7  10 

and  H  4  90  5  925  7  25  5  82  5  80  6  95  7  25 

and  A  525  6275  760  617  605  730  763 

I..engtha  shorter  than  I  in.  take  an  extra  of  SOe.  (.engths  between  ( in  and  2  in 
take  an  extra  of  25r 

PREPARED  ROOFINCeS — Standard  gratle  riiblirmf  aurfare,  eontplete 
with  nails  and  cement,  costa  per  stiusr*  as  faiUow*  in  New  York,  St.  Ix>uia,  Chicago 
and  San  Francisco; 

e— l-Ply -  - ^PIy -  - 3-Ply— 

e.l  I.el  e.l  I.el.  e.l.  Id. 

No  I  grade .  81  IS  8/ . ««  8/  70  81  9r.  $t  OA  .10 

No  2  grade _  _  I  tO  If)  t.SO  1.73  /  10  t.or, 

AabMtne  aaphalt-saturated  felt  <  14  lb  per  exjuare)  eoata  A3  00  per  100  lb. 
Slate-eurfaced  rnoflng  (red  and  green)  in  ro)la  of  108  aq.ft.  eoata  %t.tO  per  roll 
in  earload  lota  and  $t.1'  (or  amaller  quantities. 

.Shingle*,  red  and  green  slate  finish,  enat  S3.3C  per  squart  it.  earloads,  83.73  in 
smaller  quantities,  in  Philadelphia 


MS#) 


Jl 
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ROOFING  MATERIALS— Prieea  per  ton  f.o.b.  New  York  and  Chieaco: 

Leaa  Than 

Carload  Lota  Carload  Lota 
N.  Y.  Chicano  N.  Y.  C:hica«o 
Tar  felt  ( 1 4  lb  per  aquare  of  100  aq.  ft.)  . .  •  164  00  %.'>7 .00  $6$  00  I.!#  00 

Tar  pitch  (in  40^lb  bbl  ) .  21  00  18  00  22  00  19  00 

Aaph^t  pitch  (in  barrela) .  80.00  30.00  il  .SO  30 

AJCthaitfeh .  61  60  67  60  It. 00  72  00 

SHEETS — Quotationa  are  in  eenta  per  pound  in  earioua  eitice  from  warehouae, 
alao  the  baac  quotations  from  mill: 


8«o 

— New  York— 

Mill  Cots 

8t 

Fran- 

Dne 

Blue  Annealed 

Pittsburgh 

Louis 

Chiesgo 

ci»co 

Current 

Yr.  Ago 

No  10 . 

...  3  90 

5  52 

5  52 

6  55 

5  52 

5  44) 

No  12 . 

...  3  96 

5  57 

5  52 

6  60 

5  57 

5  491 

No  14 . 

...  4  00 

5  62 

5  62 

6.70 

5.62 

5.54) 

Nos.  18  and  20.... 

...  i  .60 

6  32 

6  32 

7  30 

6  32 

6  ^ 

...  4  .5.5 

6  37 

6.37 

7.35 

6  37 

6  29) 

No.  26 . 

...  6  00 

6  42 

6  42 

7  40 

6  42 

6  4M 

No  28 . 

...  4  70 

6  52 

6  52 

7  50 

6  62 

6  53) 

No.  10 . 

...  5.06 

6  97 

6.77 

6  87 

6.69) 

No.  12 . 

...  6  16 

6  97 

6  87 

7  85 

6  82 

b  7_n 

No.  14 . 

...  6.76 

6  97 

6.87 

8  00 

6  97 

6  79) 

Nos  18  and  20. , . , 

...  5  45 

7  17 

7  17 

8  15 

7  27 

7  09) 

Nos  22  and  24.... 

...  6.60 

7  32 

7  32 

8  30 

7  32 

7  24) 

No  26  ..  . 

.  .  .  6  76 

7  47 

7  47 

8  45 

7  47 

7  39) 

No.  28 . 

6  06 

7  77 

7  62 

8  75 

7.77 

7  69) 

LINSEED  OIL— These  prices  are  per  Rallon: 

. —  New  York - -  —Cleveland -  - - Chicago - 

<  )ne  One  ( >ne 

Current  Year  Ago  Current  Year  Ago  Current  Year  .Ago 

Rawinbarrel .  %ir.9  $12$  SI  90  SI2A  S/77  SI  22 

Vgal  cans  .  /  I  35  2  00  I  40  I  97  I  32 

WHITE  AND  RED  LEAD  in  500-lb  lota  sell  as  follows  in  cents  per  pound: 


Current 

1  Year  Ago 

( 'urrent 
Dry 
and 

1  Yr.  Ago 
Dry 
and 

Dry 

In  Oil 

Dry 

In  Oil 

In  Oil 

In  Oil 

lOO-lh  keg 

14  00 

14  50 

12  25 

12  50 

14  00 

12  50 

25  and  50-lb.  kegs 

14  25 

14  75 

12  5U 

12  75 

14  25 

12  25 

14  50 

15.00 

12  75 

13  00 

14  50 

12  50 

14  25 

14  00 

16  00 

14  50 

l-lb.  cans . 

14  25 

14  50 

17  00 

14.50 

LUMBER 

Pacific  C/Onst — Hough  Douglas  Fir;  F.  O.  B.  mills  I'resent  cargo  rate  from 
mils  to  San  Francisco  is  S7  per  M  ft. 


8-12-14  9-1018  22  and 

and  16  Ft.  and  20  Ft.  24  Ft. 

3s3  and  4  .  S2I  00  S2I  50  S22  50 

3i6and  8  22  00  22  50  23  50 

4i4  6  and  8  .  22  50  23  50  24  50 

6i6to8i8 .  22  00  2)  00  24  00 

3ilOandl2 .  23  50  24  50  25  50 

)sl4  .  24.00  25  00  26  00 

4x10  and  12 .  2)  50  24  50  25  50 

4x14  .  24  50  25  50  26  50 

)2-Ft.  and 
Under 

6x10  to  8x12  .  S25  00 

6x14  to  8x14  .  25  50 

10x10  to  12x12 .  25  00 

10x14  to  14x14  .  25  50 

Chicago  and  St.  Louis — Yellow  Pine: 

. — Chicago —  - 


3x)  and  4  .  S2I  00 

3x6  and  8  .  22. 00 

4x4  6  and  8  .  22  50 

6x6  to  8x8 .  22  00 

3x10  and  12 .  23  50 

3x14  .  24.00 

4x10  and  12 .  2)50 

4x14  .  24  50 


26  to  }2  Ft. 
S24  50 

25  50 

26  50 
26  00 
ll  50 
28  00 

27  50 
.8  50 

)4  to  40  Ft. 
S27  00 
27  50 
•  27  00 

27  50 


20  Ft.  22-  20  Ft.  22- 

and  Under  24  Ft.  and  Under  24  Ft. 


$39 

00 

$41. 

00 

$35  00 

$37.00 

42 

00 

43 

50 

38  50 

40  00 

44. 

00 

45 

50 

40  00 

41.50 

48 

50 

50 

00 

45.00 

47.00 

52 

00 

53 

50 

48.00 

50.00 

56 

00 

57 

00 

52.00 

53.50 

62 

00 

63 

00 

Over  24  ft  — Add  SI  for  each  additional  2  ft.  in  length  up  to  40  ft.  for  sixes 
1 2  X  1 2  and  under;  for  aisee  over  12x12  add  S2.  For  merchantable  add  S2  to  sixes 
10  X  10  and  under.  For  prime  add  S2  to  the  price  of  merchantable  for  all  sixes. 

Other  ('Ities 


Y  P. 

Cineinnati  . S43  08 

Kansas  City  ...  .39  00 

Saattle .  19  60 

New  Orleans...  45  00 

St  Paul . 

Danver  .  43.00 

Los  Angelas. ...  * 


-8  X  6-In  X  20-Ft  and  Under 


12  X  12-In 
20  Ft.  and  Under 


Cincinnati . 

Kansas  Oty... 
Seattle  .  . 

New  Orleans. . 


Fir 

Hemlock 

Spruce 

Y.P 

Fir 

38  M 

41  00 

37  00 

39  00 

40  50 

40  50 

38  50 

4.5  .50 

42  50 

19  60 

19  60 

19.60 

19.60 
50  00 

19  50 

52  00 

48  00 

48.00 

18  .60 

3)  50 

48  00 

39  00 

• 

• 

» 

l-In.  Rough,  10  In. 
and  Under 

X  16  Ft. 

2-In  T 
10  In 

and  Gr. 

X  16  Ft. 

Y.P. 

Fir 

Hemlock 

Y.P 

Fir 

35  00 

10  00 

39  00 

46  00 

54  » 

54  75 

5.3  SO 

60  00 

19  60 
52  00 

79  60 

19.60 

19.60 

60.00 

19  60 

62.50 

48  00 

4)  00 

48  50 

4)  25 

32  50 

32  50 

35.00 

31  00 

39  00 

33.00 

34  00 

• 

* 

NAILS — The  following  luotationa  are  per  keg  from  warehouse- 

Mill  San 

Pittsburgh  8t.  Louis  Chicago  Francisco 

.  so  S4.)7  S4  37  14  35  o 

Cut .  6.00  6.50  6  50  575  ‘ 

MISCELLANEOUS 

FREIGHT  RATES — On  finished  steel  products  in  the  Pittsburgh  dm  i 
including  plates,  structural  shapes,  merchant  steel,  bars,  pipe  fittings  D  uri  ' 
galvanised  wire  nails,  rivets,  spikes,  bolts,  fiat  sheets  (except  planishedi  ch»i 

etc  ,  the  following  freight  rates  are  efiecti'/e  in  cents  per  I OlTlb.:  '' 

Boston .  $0.30  New  ( /rleans . .  .  ti>  1,. 

Buffalo . 17  NewAirk  *  55* 

Chicago. . . .  .* . 27  Pacific  '.ioast  (all  rail) .  I 

Cincinnati . 23  Philadelphia  r.i 

Cleveland . 17  St.  Ixiuis  . 

Denver  . 99  St.  Paul . 

Kansas  City . 59 


Note — Add  3%  transportation  tax.  *  Minimum  carloatl,  SO.OOU  lb. 

WATER  TREATMENT  CHEMICALS— Prices  per  pou-  d  are  as  follosa 

Sulphate  of  alumina  (iron  free),  in  400-lb.  bbl .  JJ  04j'^  ^^N*re 

Hypochlorite  of  lime  (bleaching  powder),  in  700-lb.  drums  (13  n  nii 

siya  ash.  in  400-lb.  bbl .  .03  OM 

Liquid  chlorine  in  1 00-lb.  cylinders  Lime  is  quoted  separately  lb  Is 


Contractors’  Miscellaneous  Supplies 

STEEL  SHEET  PILING — The  following  price  is  base  iier  100  lb  fob 
Pittsburgh,  with  a  comparison  of  a  month  and  a  year  ago; 


One  Month  Ago 

$4  to  $5 


One  Year  Ago 
$4  to  5 


WIRE  ROPE  -  Discounts  from  list  price  on  regular  grades  of  bright  and 
galvanixed  are  as  follows: 

New  York  and  .St  Louis 

Galvanised  iron  rigging  .  +17)% 

Galvanixed  cast  steel  rigging .  2)  'i 

Bright  plow  steel .  30% 

Bright  cast  steel .  I7J% 

Bright  iron  and  iron  tiller  .  j.iet 

San  Francisco:  Galvanixed,  +5%- bright,  l2i%off. 

Chicago:  Galv.,  +20%;  bright,  ilFc  off. 

MANILA  ROPE — For  rope  smaller  than  |-in.  the  price  is  |  to  2c  extra;  while 
for  quantities  amounting  to  leas  than  600  ft.  there  is  an  extra  charge  of  Ic  The 
number  of  feet  per  pound  for  the  various  sixes  is  as  follows:  t-in  ,  8  ft  .  1-in  .  6. 
]-in  ,  4);  l-in.,  3|;  ll-in.,  2  ft.  10  in.;  IJ-in.,  2  ft.  4  in.  Following  is  price  (ler 
pound  for  |-io.  and  larger,  in  1200-ft.  coils: 

Boston .  %o  2.6  Denver.  .  lo  , 

New  York .  Of  Kansas  City .  .■  J 

Cincinnati .  .d.fl  New  Urleaus . 

Chicago.  .  -tli  Iais  Angeles .  .'j 

8t.  Paul . H  Seattle  ...  Ji 

San  F'rancisco .  .22  St.  I-ouis  ..  .'.) 

EXPLOSIVES— Price  per  pound  of  dynamite  in  small  lots  and  price  per  25  lb. 
keg  for  black  powder. 


Low  Freesing 

. - Gelatin - 

HUrk 

20% 

40% 

60% 

80% 

Powder 

New  York . 

$0  29 

$.  I« 

Boston . 

.  t0.23i 

.J6 

.3l\ 

i0.35\ 

*  i« 

Cincinnati  . . . . 

. 2«| 

.22 

2  3  .6 

Kansas  City.... 

.25 

..io] 

.S8i 

2.1.6 

New  Urleans.  .  . 

. 20i 

.Kli 

.281 

Seattle . 

.26 

.321 

Chicago . 

. m 

.22 

.30 

.36 

S  .1.6 

St  Paul . 

. 19 

.21 

..301 

2  16 

St.  Louis . 

. 19 

.2.6: 

..iol 

Denver . 

. 171 

.21 

.29 

.3.6 

2  eo 

Dallas . 

. 21 

.26 

.29 

.39 

Los  Angeles.  . . 

. 23 

29 

37 

i  10 

POLKS — Prioe  of  Western  red’eedar  poles  is  as  follows: 

— New  York — . 


One 

Chi- 

St 

Current 

Year  Ago 

cafo 

Louis 

6-in. 

X  )Wt . 

.  $5  82 

$5  66 

$5  17 

$4  55 

X  30-ft . 

.  7.65 

7  45 

f  85 

6  10 

7-in 

X  35-ft . 

.  11.10 

10  80 

10  00 

8  95 

8-in. 

X  30-ft . 

.  12  65 

12  30 

II  35 

10  10 

7-in. 

X  40-ft . 

.  12.85 

12  50 

II  50 

10  20 

X  45-ft . 

.  18  90 

18  40 

16  90 

15  00 

8-in. 

X  50-ft . 

.  22.65 

22  05 

20  30 

18  00 

iOc  higher  freight  ratM  on  aecouat  of  double  loads 

For  plain  pine  poles,  delivered  New  York,  the  price  is  as  follows: 

lO-in.  butts,  5-in.  tops,  length  20-30  ft .  f?  ?! 

1 2-in.  butts,  6-in.  tops,  length  30-40  ft .  '* 

i2-io.  butts,  6-in.  tops,  length  41-50  ft . 

j+in.  butts,  6-in.  tops,  length  51-60  ft .  "J 

14-in.  butts,  6-in.  to^,  length  61-71  ft .  73  50 

Dsllu 

6-in.  X  20-ft .  7} 

6-in.  X  30-ft .  7  1? 

OLD  MATERIAL — The  prices  following  are  per  gross  ton  paid  to  dealers  and 
producers  in  New  York.  In  Chicago  and  8t.  Louis  the  quotations  sre  per  net 
r _ ■ _ _ •L..  k.....—'.  (raivht  iratufer  chsrcrs: 


*I.oa  Angeles;  Base  prioe  of  fir  is  $32;  of  hemlock,  $34;  redwood,  $35. 

Dallas — Yellow  Pine: 

2x4  to  2x12— 12,  14  and  16 . a .  $38  40 

2x4  to  2x12— 10,  18  and  20 .  4100 

2x4  to  2x12— 22  and  24  .  43  00 

4x4,  4x6.  6x6,  8x8  and  3x$ .  46  25 

■xIO,  10x10  and  3x10 .  54.00 

S>xl2  and  3x12 .  56.00 


No.  I  machinery  cast .  29 

Machine  shop  turnings .  tS 

Cast  borings .  iS 

Railroad  malleable  east .  2$ 

SHIP  SPIKES — Current  prices  per  100  Ib. 
In. 


New  York 

Chicago 

St  Louis 

%28.30 

$2K  00 

133  00 

20  21 

21  00 

25 

29.30 

27  00 

20  50 

13.11 

13  00 

18  50 

13.11 

14  00 

18  50 

24.25 

26  00 

32  00 

Pittsburgh  base,  $5.03  per  l(X>  Ib. 


San  Francisco 
Galv.  Black 

$10.75  %8  60 

10  05  7  80 

9.90  705 


January  2,  1919 


ENGINEERING  NEWS-RECORD 


PROPOSALS 

For  Propoaals  Adrertised  S««  Pace* 
83-85  Inclusive 

WATER-WORKS 


Bid! 

ao(t 


See  Kng. 

News-Record 


Jan 

Jan 

Jan 

Jan 

Jan 

Jan 

Jan. 


7  Inverness,  Miss . 

7  Hallock,  Minn . 

H  (leneva.  Neb . 

Ill  Jacksonville,  Fla.  . 

10  Hou.ston,  Tex . 

l-S  Kansas  City.  Mo . 

31  i'oteau. 

Adv.  Dec.  19  and  26. 


.Dec. 
.Jan. 
.Jan. 
.Jan. 
.  Dec. 
.Jan. 
.Dec. 


19 

2 

2 

2 

12 

2 

26 


SEWERS 


Jan. 

Jan. 


3  Philadelphia,  Pa . Jan.  2 

9.  Globe.  Arl* . Dec.  80 

Adv.  Dec.  19  and  26. 


BRIDGES 

6 

'Dilsa.  Okla . 

12 

Adv.  Dec.  12.  19.  26.  and  Jan. 

2 

♦; 

Cleveland,  Miss.... 

2 

1(1 

Little  Rock,  Ark... 

26 

F'l.  Smith,  Ark . 

2 

3 

Charlotte  Harbor, 

IGa . Jan. 

2 

STREETS  AND  ROADS 

4 

John.stown,  Pa.  . , . 

19 

5 

Tallahasse,  Fla... 

2 

Jan. 

6 

Mangum.  Okla.  . . , 

19 

Jan 

6 

Tulsa.  Okla . 

12 

Adv.  Dec.  12.  19 

,  26,  and  Jan. 

2 

6 

Seattle,  Wash.  .  . . 

26 

6 

Holbrook,  Ariz.  .  . . 

26 

H 

Riverside.  Cal.  .  .  . 

26 

n 

Glendale,  Cal . 

2 

Jan. 

14 

Bay  City,  Tex .... 

26 

Jan 

15 

Blythevllle,  Ark.  . 

5 

Jan. 

JO 

Oswego,  Kan . 

2 

Jan. 

24 

'lopeka,  Kan . 

2 

EXCAVATION  AND  DREDGING 

Jan.  7  Albany.  N.  Y . Dec.  12 

Adv.  Dec.  12,  19,  26,  and  Jan.  2 

Jan.  9  Bridge  Junction,  Ark . I>ec.  12 

Jan.  11  Greenfield,  Ind . Dec.  26 

Jan.  11  Blythe,  Cal . Jan.  8 

Jan.  14  Albany,  N.  Y . I)ec.  26 

Adv.  Dec.  19,  26,  and  Jan.  2 

Jan.  15  New  Ulm,  Minn . Dec.  26 

Jan.  15  York,  S.  C . Dec.  26 

Feb.  3  Madlsonville,  Ky . Dec.  12 

Adv.  Dec.  5.  12  and  19. 


Bids  See  Kng. 

Close  News-Record 

Jan.  6  Wells  and  Pumps  —  Spec. 

3577  —  North  Ft.  Worth, 

Tex . Jan.  2 

Jan.  7  Bridge — Washington.  D.  C. .Jan.  2 
Jan.  7  Post  Office  —  Woodbury. 

N.  J . Dec.  5 

Jan.  7  Post  Office — Fremont.  O. .  .  .  Dec.  5 
Jan.  7  Altering  Post  Office — Can¬ 
ton,  O . Dec.  26 

Jan.  7  Post  Office  and  Court  House 

— Alexandria.  La . Dec.  5 

Jan.  8  Post  Office — Prescott,  Ark. . .  Dec.  5 

Jan.  8  Post  Office — Cody.  Wyo . Dec.  6 

Jan.  8  I’ost  Office  —  Waterloo. 

N.  Y.  . . Dec.  5 

Jan.  8  Power  House,  Etc.  —  Spec. 

3741 — Mare  Island  (Vallejo 

P.  O. ),  Cal . Jan.  2 

Jan.  9  Post  Office — Orange,  Tex... Dec.  5 
Jan.  9  Post  Office  —  State  College, 

I*a . Dec.  5 

Jan.  9  Post  office  and  Court  House 

— Durango,  Colo . Dec.  5 

Jan.  10  Post  Office  —  Front  Royal. 

Va . Dec.  5 

Jan.  10  I'ost  Office — Vineland.  N.  J  .Dec.  5 
Jan.  10  Altering  Lobby — New  York. 

N.  Y.— Adv.  Dec.  19  and  26. Dec.  26 
Jan.  13  Additional  Buildings — Spec. 

3611— San  Diego.  Cal . Dec.  19 

Jan.  13  I'ost  Office — West  Point.  Ga.  Dec.  5 
Jan.  13  Po.st  Office  and  Custom 

House — Ft.  Fairfield,  Me.  ...Dec.  5 
Jan.  13  Post  Office  and  Court  House 

— Globe.  Ariz . Dec.  5 

Jan.  13  Altering  Post  Office  and 
Custom  Hou.se — Petersburg. 

Va . Jan.  2 

Jan.  14  Hygienic  I..Hboratory  — 

Washington,  D.  C . Jan.  2 

Jan.  14  I’ost  Office  —  Southbridge, 

Mass . Dec.  5 

Jan.  14  Post  Office — Cherokee.  la...  Dec.  5 
Jan.  14  I’ost  tlfflce — McKees  Rocks. 

I’a . Dec.  5 

Jan.  15  Altering  Post  Office — Ports¬ 
mouth,  Va . Dec.  26 

Jan.  15  I’ost  office  —  I-ong  Island 

City.  N.  Y . Dec.  5 

Jan.  15  I’ost  Office — Kenton.  O . Dec.  5 

Jan.  15  Post  Office  —  Bellefourche, 

S.  D . Dec.  5 

Jan.  15  I'ost  Office  —  Winchester. 

Maas . Dec.  5 

Jan.  16.  I’ost  Office — Eldorado,  Kan.  Dec.  5 
Jan.  16  Post  Office — Shawnee,  Okla.Dec.  5 
Jan.  17  I’ost  Office — Franklin,  I’a. ..Dec.  5 
Jan.  17  Post  Office — Cohoes.  N.  Y. ..Dec.  5 
Jan.  17  Post  Office — Buffalo.  Wyo. ..Dec.  5 
Jan.  20  Post  Office  —  Harrisonville, 

Mo . Dec.  5 

Jan.  20  Post  Office — Owego,  N.  Y...Dec.  5 
Jan.  20  Post  Office — Sunbury,  Pa. .  .  Dec.  5 
Jan.  20  Post  Office— Decatur.  Ala... Dec.  5 
Jan.  20  Post  Office  —  Shelbyvllle, 

Ind . Dec.  26 

Jan.  23  Post  Office — Salem,  Va . Jan.  2 

Jan.  23  Post  Office  —  Russellville. 

Ark.  Adv.  Jan.  2 . Jan.  2 

Adv . Jan.  2 

Jan.  28  Dredging — Key  West,  Fla. 


BUILDINGS 


Jan.  4  Brooklyn,  N.  Y . Jan.  2 

Jan.  6  Brooklyn,  N.  Y . Jan.  2 

Jan.  6  Lyons,  Oa . Dec.  26 

Jan.  9  Detroit,  Mich . Dec.  26 

Jan.  11  College  Station,  Tex . Jan.  2 

Jan.  14  Cherokee,  la . Dec.  19 

Jan.  30  Phoenix,  Ariz . Jan.  2 

Feb.  1  St.  Paul.  Minn . Oct.  31 

Mar.  15  Culver,  Ind . Dec.  26 


FEDERAL  GOVERNMENT  WORK 


Jan. 

Jan. 

Jan. 

Jan. 

Jan. 

Jan. 

Jan. 

Jan. 

Jan. 

Jan. 


3 

6 

6 

6 

6 

6 

6 

6 

6 

C 


Post  Office — Newburyport, 

Mass . Dec.  5 

I’ost  Office  —  Lancaster, 

S.  C . Dec.  5 

I’ost  Office — Caribou,  Me. . .  Dec.  5 

Hangars,  Pavement  and 

Beach  —  Spec.  8432  —  Gal¬ 
veston,  Tex . Dec.  19 

Ttallroad  —  ^ec.  3718  — 

Bellevue,  D.  C. . Dec.  19 

Railroad  Track — Spec.  8265 

— Hingham,  Mass . Dec.  19 

Kitchen  and  Diet  Equip¬ 
ment-Spec.  3622 — Norfolk. 

Va . Jan.  2 

<  ompletion  of  Building  — 

Spec.  3479  —  New  Uondon. 

onn . Jan.  2 

.Vdmlnistratlon  Building  — 

Spec.  3608  —  Torktown, 

'a.  . Jan.  2 

Houses  —  Spec.  3696  —  In- 
lianhead,  Md . Jan.  2 


MISCELLANEOUS 

Jan.  9  Structural  Steel  —  New 

York,  N.  Y . Jan.  2 

Jan.  24  Sheet  Steel  Rivets — 1.,08 

Angeles,  Cal . Jan.  2 

Feb.  19  Gantry  Crane  —  Seattle. 

Wash.  Adv.  Jan.  2 . Jan.  2 


Where  name  of  ofllrial  is  not  given. 
Inqnlrlto  should  be  addressed  to  (ity 
Clerk,  Connty  Clerk  or  rorreaponding 
oflielal. 


Waterworks 

PROPOSED  WORK 

N.  Y.,  Lorkport — City  retained  Hill  A 
Ferguson,  engrs..  100  William  St.,  New 
York  City,  to  make  general  survey,  reporta, 
etc.,  for  improving  water-works  system. 

Fla.,  Rarasoto — See  "Sewers.” 

Mich.,  Snginnw — R.  P.  Johnson,  comr. 
light,  water  and  sewers,  soon  receives  bids 
installing  auxiliary  pumping  unit  in  West 
Side  pumping  station ;  also  laying  water 
iTialns  In  Porter  St.  from  Bristol  St.  north, 
and  In  Niagara  St.  from  Court  to  MaeV'-aw 
Sts.  About  $25,000.  Part  of  work  will  be 
done  by  day  labor.  H.  H.  Eymer,  City 
Hall,  engr.  Noted  Dec.  5. 

ni.,  Witt — City  had  plans  prepared  for 
distribution  system.  About  180,000.  Miller 


A  Holbrook,  418  Milllken  Bldg.,  Decatur, 
engrs. 

la.,  Clarlnda — City  having  plans  pre¬ 
pared  extending  and  improving  water¬ 
works  system.  Work  Involves  intake 
pumps,  rapid  filtei.  high  (liter,  high  pres¬ 
sure  pumps  and  pipe  lino.  Burns  A  Mc- 
I'tonnell,  Interstate  Bldg.,  Kansas  City, 
Mo.,  engrs.  Noted  Dec.  19. 

Kan.,  Parsons — Missouri.  Kansas  A  Texas 
R.K.  had  plans  prepared  for  building  filtra¬ 
tion  plant  in  yards  near  station.  J.  J. 
Johntz,  Parsons,  engr. 

S.  !».,  Mitrhell — City  receives  bids  in  Jan¬ 
uary  Imprcving  water-works  system.  About 
$100,000.  Burns  A  McDonnell.  Interstate 
Bldg.,  Kansas  City,  Mo.,  engrs.  Noted 
Kept.  26. 

Mont.,  Whiteflsh — City  elecGon  Jan.  6  to 
vote  on  $20,000  bonds  to  buiid  water-works 
system. 

Tex.,  Dallas — City  plans  election  in  April 
to  vote  on  $3,000,000  bonds  to  build  reser¬ 
voir.  G.  D.  Fairtrace,  city  engr. 

Okla..  Ada — City  election  Jan.  20,  to 
vote  on  $85,000  bonds  to  extend  water¬ 
works.  Benham  Eng.  Ci?.,  1300  C'’olcord 
Bldg.,  Gklahoma,  engrs.  Noted  Dec.  19. 

1'tali,  Trrinonto  ; — City  voted  $50,000 
bonds  to  buiid  and  extend  pipe  line  from 
springs  to  present  diversion  system. 

.\rls.,  I’resrolt — City  plans  to  reconstruct 
distribution  system  and  build  new  water 
system  to  include  storage  reservoir,  dis¬ 
tributing  reservoir,  eanal.  headgate  and 
supply  pipe  line,  .\bo0t  $300,000,  H.  Phil¬ 
lips,  International  Life  Bldg.,  St.  Louis, 
Mo.,  consult,  engr. 


KIDH  DESIRED 

Ha..  Jaeksoaville— I’ntil  Jan.  10.  Ii.v  City 
Comrs.,  delivering  and  erecting  complete. 

I  surface  eondensing  erjuipment  with  aux¬ 
iliaries  and  equipment,  capaeity  120,000  lli. 
steam  iier  hour  In  1  unit,  or  2  units  60,- 
000  Ih.  each  |)er  hour.  L.  E.  Murphy, 
Engineers’  Bldg.,  engr. 

.Mina.,  Ilalloek — Until  Jan.  7,  by  village, 
building  60.000  gal.  steel  water  tank.  F'. 
J  Wickie,  oik. 

Neb.,  Geneva — Until  Jan.  8,  by  C.  Un¬ 
derwood.  city  elk.,  building  dug  well  10 
ft.  inside  diameter.  82  ft.  deep,  with  two  8 
In  wells  extending  from  depth  into  water 
bearing  stratum  34  ft.  deep;  centrifugal 
pump  not  less  than  300  gal.  capacity 
against  total  head  of  210  ft.  ;  electric  mo¬ 
tor  30  hp.,  220  volts.  60  cycle.  S-phase  to 
be  direct  connected  to  pump:  piping  from 
pump  to  existing  discharge  line  with  branch 
to  water  mains.  About  $6300.  Noted  Nov. 
28. 

Ma..  Kansas  flt.v — Until  Jan.  15.  by  Fire 
A  Water  Bd.,  building  17,000.000  gal.  reln.- 
con.  reservoir  In  North  Terrace  Park.  About 
$1,250,000  available.  Work  Involves  80,000 
cu.yd.  earth  excav.  Noted  Nov.  14. 


PRICER  AND  CONTRACTH  AWARDED 
(^Indicates  award  of  contract) 

AMIeh.,  Port  Huron — City  let  contract 
furnishing  and  installing  two  6,000.000  gal. 
centrifugal  pumps  and  two  200  h.p.  motors 
at  city  water-works,  to  Fairbanks  Morse 
Co..  Lafayette  Blvd.,  Detroit.  About  $10,200. 
Noted  Nov.  21. 

A  Wyo.,  Worland — Town  Council  let  con¬ 
tract  building  and  extending  water  mains, 
to  La  Fountain  A  Alsup,  Cheyenne.  About 
$18,044.  Work  Involves  2700  ft.  4-6  In.  c.l. 
pipe.  500  ft.  collecting  gallery.  600  ft.  12 
In.  pipe,  main  portion  to  be  laid  under  river, 
3  fire  hydrants,  three  4-ln.  valves  with 
boxes,  four  6-ln.  valves  with  lK)xes,  man¬ 
holes  and  all  accessories.  Noted  Nov.  21. 

ACal.,  Martinez — City  let  contract  build¬ 
ing  1,500.000  gal.  rein. -con.  reservoir.  Irreg¬ 
ular  in  shape,  part  of  It  In  excav.,  18  x  i-» 
ft.  rein. -con.  pump  house  and  50  ft.  steel 
standpipe,  2  ft.  diameter,  to  M.  P.  Holmes. 
Martinez,  Ml. 180;  2  triplex  pumps  with 
270  gal.  capacity  per  min.,  driven  W  elec¬ 
tric  motors,  to  Fairbanks,  Morse  A  Co.,  651 
Mission  St..  San  Francisco,  $$6015. 


Sewers 

PROPORED  WORK 

N.  T.,  Reheneetady — L.  E.  Sebrlng,  city 
engr.,  soon  lets  contract  for  9000  ft.  24  in. 
tile  sewer  to  be  laid  in  old  bed  of  Erie 
canal  from  Washington  Ave.  to  Church  St. 

Pa..  Plttsborgh — City  passed  ordinance 
to  build  12  and  15  In.  terra  cotta  sewer  on 
Pear  Way  and  Edgehrook  Ave.  from  exist¬ 
ing  sewer  on  Pear  Way  ta  Saw  Mill  Run. 
About  $28,000.  N.  S.  Sprague,  city  engr. 


J 


I  tall.  MIdvaIr— Comrs.  Salt  Lake  Co. 
(Salt  Lake  City)  plan  to  build  rein. -con. 
bridge  and  approaches  here.  About  $10.- 
000.  H.  K.  L.  Callier,  City  &  County  Bldg., 
Salt  Litke  City,  engr. 

rtah,  Kivrrton — Comrs.  Salt  Luke  Co. 
(Salt  l>ake  City)  plan  to  build  rein. -con. 
bridge  over  Jordan  River  here.  About  $10.- 
000.  R.  K.  L.  Callier,  City  &  County  Bldg., 
Salt  Lake  City,  engr. 

Ore.,  Mf»ro — State  Highway  Comn.,  Salem, 
plans  to  build  bridge  having  two  126  ft. 
wood  deck  spans  on  concrete  piers,  over 
John  Day  River,  between  Sherman  and 
Oillman  Counties.  About  $20,000.  L.  W. 
Metzger,  Chamber  of  Commerce,  Salem, 
engr. 

Ore.,  .More — State  Highway  Comn..  Salem, 
plans  to  build  7  arch  rein. -con.  britlge,  580 
ft.  long,  over  De.schute8  River,  in  Sherman 
Co.  About  $75,000.  L.  W.  Metzger,  Cham¬ 
ber  of  Commerce,  Salem,  engr. 

Ore.,  Oregon  City — State  Highway  Comn., 
Salem,  plans  to  build  bridge  over  Willam¬ 
ette  River,  here.  About  $200,000.  L.  W. 
Metzger,  Chamber  of  Commerce  Bldg., 
Salem,  engr. 

KIDS  DESIRED 

Fla,,  Charlotte  Harbor — Until  Feb.  3.  by 
Comrs.  De  Soto  Co.  (Arcadia),  building  3000 
lin.ft.  rein. -con.  bridge  over  (Charlotte  Har¬ 
bor  In  Charlotte  Harbor  Special  Rd.  & 
Bridge  Dlst.  between  here  and  Punta 
Corda ;  also  rubbing  and  finishing  1400 
lin.ft.  rein,  bridge  partiallyjconstructed,  and 
completing  causeway  construction ;  mono¬ 
lithic  beam  and  slab  structure  on  concrete 
piles.  E.  V.  Camp,  Box  421,  Atlanta,  Ga.. 
engr.  Advertised  In  this  issue. 

iMIrh.,  Cleveland — Until  Jan.  6,  by  Comrs. 
Bolivar  Co.,  building  3  steel  bridges.  2  over 
Sunflower  River  and  1  over  Bogue  Falaya 
Creek,  to  be  300-400  ft.  long.  About 
$50,000.  P.  B.  Woollard,  elk. 

Ark.,  Ft.  Smith — Until  Jan.  22,  by  Comrs. 
Sebastian  Bridge  Dist..  building  reln.-con. 
arch  bridge  and  approaches  over  Arkansa.s 
River  at  Garrison  Ave.  About  $500,000. 
Work  involves  20.000  cu.yd.  concrete.  1.550.- 
000  lb.  rein. -steel,  8270  sq.yd.  wood  block 
or  asphalt  pavement,  25.000  lb.  miscel¬ 
laneous  metal.  22,000  cu.yd.  earth  embank¬ 
ment  ;  advertised  In  this  Issue.  Noted  Dec.  5. 


.Sewers  (Continued) 

Fla.,  .Muore  Havea — See  “Streets  & 
Roads." 

Fla.,  Maranota — City  voted  $45,000  bonds 
fur  building  additions  to  sewerage  and 
water  systems.  Noted  Dec.  5. 

Mirh.,  Detroit — City  plans  to  build  trunk 
line  sewers  In  Linwood  and  Lonyo  Rds., 
to  serve  newly  annexed  territory.  About 
$7,500,000.  C.  W.  Hubbell,  city  engr. 

la.,  .Mor«halltowii— City  receives  bids  in 
spring  building  storm  sewers  in  various 
streets.  About  $30,000.  (>.  O.  Hern,  City 

Hall,  engr. 

.Minn.,  .Morris — City  plans  to  build  6000 
ft.  10-15  in.  tile  sewers  in  various  streets. 
F,  J.  Haight,  city  mgr. 

Tex.,  Laredo — City  having  plans  pre¬ 
pared  building  .sanitary  sewerage  system. 
F.  A.  Jones  Eng.  &  Constr.  Co.,  Inter- 
urban  Bldg.,  Dallas,  engrs.  About  $200,- 
000. 

Okla..  .4da — City  election  Jan.  29,  to  vote 
on  $10,000  lx>nds  to  extend  sewers.  Ben- 
ham  Eng,  Co.,  1300  Colcord  Bldg.,  Okla- 
huma,  engrs. 

.\rlz.,  rhn-nix — City  plans  to  build  drain¬ 
age  system  to  lower  ground  water  level  in 
city.  Work  involves  10  mi.  various  size  tile 
pi|ie  and  150  manholes.  Al>out  $150,000. 

H.  I’hillips,  International  Life  Bldg.,  St. 

I, ouls,  Mo.,  consult,  engr. 

M'sHh.,  Seattle — A.  H.  Dlmock.  city  engr. 
submitted  iilans  to  Bd.  Pub.  Wks.,  laying 
6500  ft.  sewer  pipe  in  Hinds  St.  About 
$28,000. 

Ore.,  Salem — City  will  spend  $15,000  to 
build  sewers.  W.  S.  Kelton,  city  engr. 

Cal.,  Redwood  City— City  having  plans 
prepared  for  enlarging  outfall  sewer  and 
building  septic  tank.  A.  Dimmitt.  city 
engr. 

KIDS  DESIRED 

l*a..  Phila. — Until  Jan.  3,  by  Bureau  of 
t'haritles.  building  sewerage  and  drainage 
systems  in  buildings  “D,”  “E.”  "J.”  "K" 
and  "1”  and  their  connecting  corridors  for 
the  Philadelphia  Institution  for  Feeble- 
Mined,  Byberry.  W.  Krusen,  dir.  P.  H. 
Johnson.  728  Presser  Bldg.,  1713  Sansome 
St.,  archt. 


Road  No.  2 — Alachua  Co.  from  Columbia 
Co.  line  to  Marlon  Co.  line.  $40,000;  brlrk 
road  in  High  Springs  Dist.,  $40,000 ;  east 
and  w’est  highway  in  Baker  Co.,  $50,006 ; 
east  and  west  highway,  in  Columbia  Co.. 
$10,000;  Rd.  No.  1  and  2,  Dade  ('o..  $60.- 
000;  brick  road  from  Bermcnt  to  Ft.  My¬ 
ers.  De  Soto  Co.,  $85.000 ;  road  in  Gadsi'n 
Co.,  $5000 ;  Air  Pike  Rd..  Hernando  Co., 
$32,000 ;  road  from  Chocktawhatchee  Riv¬ 
er  to  Walton  Co.,  in  Holmes  Co.,  $11,000; 
road  from  Tallahassee  to  Marianna.  Jack- 
son  Co.,  $30.000 ;  Dixie  Highway.  Jeffer¬ 
son  Co.,  $40,000  ;  road  from  Bristol  to  (jad- 
sen.  Liberty  Co..  $16,000;  Rd.  No.  1  ea.st 
of  Madison,  Madison  Co.,  $10,000;  Milton- 
Bradentown  Rd.,  brick.  Manatee  ("o.,  $86.- 
000 ;  road  from  Jacksonville  to  Wa.vcross, 
$50,000 ;  road  In  Okaloosa  Co..  $20,000 ; 
road  from  Kissimmee  to  Loughman,  Osce¬ 
ola  Co.,  $120,000;  road  from  St.  Cloud  to 
Melbourne,  $20,000;  road  from  Frostproof 
to  De  Soto  Co.  line,  Polk  Co..  $30,000; 
road  from  San  Mateo  to  Volusia  Co.  line. 
Putnam  Co.,  $10,000 ;  road  in  Santa  Rosa 
Co..  $19,999;  also  bridge  from  Pensacola 
to  Moline,  Escambia  Co.,  $29,000 ;  bridge 
across  Chocktawhatchee  River  to  Walton 
Co..  $30,000. 

Fla.,  Moore  Haven — City  soon  lets  con¬ 
tract  paving  various  streets  and  installing 
sewers  in  same.  Bonds  for  $30.00(»  voted 
for  project.  Noted  Aufi;.  1. 

Michigan — Stato  Highway  Dept..  Lansing, 
plans  to  build  Old  Saginaw  Turnpike  from 
Clarkston  to  Flint  R<J.  About  $250,itoii 
F.  R.  Rogers,  chn. 

Mich.,  Pontiac — Oakland  Co.  plans  to 
build  Auburn  Ave.  Rd.  About  $200, (ton. 
P.  M.  Law,  County  Bldg.,  engr. 

Mich.,  Pontiac — City  plans  to  pave  Henry 
Clay  Ave.  from  Frank  Blvd.  to  Green  St 
About  $11,427.  H.  H.  Barnett,  city  engr. 

WIs.,  Janesville— Rock.  Co.  receives  bids 
in  spring  for  4  ml.  concrete  road.  .Vbout 
$120,000.  C.  Moore,  co.  highway  comr. 

WIs.,  Rheboygan — City  plans  to  pave 
21,500  yd.  Georgia  Ave.  S.,  from  6th  to 
17th  Sts.,  and  |  ml.  North  10th  St.,  con¬ 
crete.  C.  N.  Boley,  city  engr. 

WIs.,  Waukesha — City  plans  to  pave  7 
blocks  on  State  St.  and  College  Ave.  About 
$15,000.  W.  Powrie.  city  engr. 

Minn.,  Anoka — City  receives  bids  in 
spring  paving  23  blocks.  I-.  P  Wolff. 
1000  Guardian  Life  Bldg.,  St.  Paul,  con¬ 
sult.  engr. 

Minn.,  fit.  Paul — City  rejected  bids  fur¬ 
nishing  material  and  grading  and  improv¬ 
ing  Seminary  St.  from  Lexington  .\ve.  to 
Chatsworth  St.  O.  Claussen.  city  engr. 
Noted  Dec.  5. 

Kan..  liMvea-worth — Comrs.  I.s'avenworth 
Co.  .receive  bids  in  spring  for  29J  nit 
Port  to  Port  Highway,  18  ft.  wide,  concrei. 
About  $700,000.  L.  C.  Clark,  co.  engr. 
Noted  Dec.  19. 

Mo.,  Malden — Cotton  Hill  Twp.  voi.d 
$75,000  bonds  for  road  Improvements  .\ 
like  sum  will  be  spent  by  state  for  nnni 
work  improvements  in  this  townshii)  -  > 
mi.  hard  roads  are  to  be  built  as  soon  is 
money  is  available. 


PRICER  AND  rONTR.tCTR  AW.VRDED 
(^Indicates  award  of  contract) 

★  N.  Y.,  Brooklyn — E.  Rlegelmann..  pres. 
Brookl.vn  Boro.,  let  contract  repairing  sew¬ 
er  In  49th  St.  from  Ist  to  2nd  Aves.,  to 
P.  J.  Dolan  Contg.  Co.,  82  South  3rd  St. 
Almut  $11,000. 

★  N.  Y.,  Long  Island  City — M.  E,  Con¬ 
nolly.  pres.  (Jueens  Boro.,  let  contract  build¬ 
ing  combined  sewer  in  Genessee  St.  from 
Liberty  to  North  Conduit  Aves.  and  storm 
sewer  In  Genessee  St.  from  North  Conduit 
to  South  Conduit  Aves..  to  J.  Ferry  &  Son. 
97  Louisiana  Ave.,  Brooklyn.  $363,820. 
Noted  IVc  19. 

AMIrh.,  Port  Huron — City  let  contract 
building  800  ft.  sewer  and  outlet  in  Mer¬ 
chant  and  Rawlings  Sts.  from  Pine  Grovo 
Park  to  River  at  foot  of  Rawlings  St.,  seg¬ 
mental  block  sewer.  48  in.  diameter,  con¬ 
crete  outlet,  containing  36  cu.yd.  concrete, 
driving  six  1 4  ft.  wooden  nlles,  to  J.  Kau- 
meier.  Port  Huron.  $13,500.  Work  Involves 
800  ft.  48  in.  segmental  block  and  3800 
cu.yd.  earth  trenching.  Noted  Dec.  12. 

AMinn..  Rt.  Paul — City  let  contract  to 
O’Neil  &  Preston.  Cretin  and  Jefferson 
Sts.,  building  sewers  in  Snelling  Ave..  from 
)K>int  76  ft.  north  of  Randolph  St.  to  75 
ft  south  of  Jefferson  Ave.,  cost.  $3322  ; 
In  Page  St.  from  Humboldt  Ave.  to  State 
St.,  South  Robert  St.  from  Morton  St.  to 
I’age  St.  and  in  Gorman  Ave.  from  Morton 
to  Page  St..  $6255 ;  in  I.gifons  St.  from 
laxlngton  Ave.  to  Griggs  St.,  $3485.  Noted 
I>ec.  6. 

AOnt.,  Ottawa — City  plans  to  build  sew¬ 
erage  system  to  Include  12-36  in.  pipe  and 
pumping  unit.  About  $16,000.  Work  will 
be  done  by  day  labor. 


PRICES  .YND  CONTR.YCT8  AW.4RDED 
(AIndicates  award  of  contract) 

AM’Itt.,  Rlieboygan — Bd.  Pub.  Wks.  let 
contract  completing  steel  bridge  over  She¬ 
boygan  River  on  14th  St.,  consisting  of  one 
fixed  and  one  bascule  span  and  necessary 
piers,  abutments  and  approaches,  to  Wausau 
Iron  Wks.,  Wausau.  About  $62,700.  Noted 
Dec.  19. 


Structural  Steel 


PROPOSED  WORK 
III.,  Chirago — Sec  “Buildings." 

BIDS  DESIRED 
MIbh.,  Cleveland — See  “Bridges.’ 


Reinforced  Concrete 


PROPOSED  WORK 
Ill.,  Chirago — See  "Buildings.” 
la.,  Des  MolneH — See  “Industrial  Works. 
Utah,  Rluffduir — See  "Bridges." 

Utah,  Midvale— See  “Bridges." 

Utah,  Riverton — See  "Bridge.i.” 


BIDS  DESIRED 


Fla.,  Charlotte  Harbor — See  “Bridges. 
Ark.,  Ft.  Smith — See  “Bridges.” 


Streets  and  Roads 

PROPOSED  WORK 

Pa.,  CoateovlUe — City  plans  to  issue 
$130,000  bonds  to  improve  various  streets. 
W.  Harry,  city  engr. 

Pa.,  Pittsburgh — City  Planning  Comn. 
approved  plans  for  widening,  grading,  pav¬ 
ing,  repaving,  curbing,  guttering  and  im¬ 
proving  following  streets:  Diamond  St. 
from  Grant  to  Smithfleld  Sts.,  $415,000; 
2nd  Ave.  from  Liberty  Ave.  to  Grant  St.. 
$1,400.000 ;  East  Ohio  St.  from  Heinz  St. 
to  city  limits,  $500,000 ;  East  St.  from 
Tripoli  to  Royal  Sts..  North  Side.  $250,- 
000;  Mt.  Oliver  St.  from  South  18th  St. 
to  point  north  of  Ix>yal  way.  South  Side. 
$85.000 ;  East  Carson  St.  from  Smithfleld 


Bridges 


PROPOSED  WORK 

N.  J„  Trenton — -Bd.  Freeholders.  Mercer 
Co.,  plans  to  build  3  pier  rein. -con.  bridge, 
80  ft.  long.  40  ft.  wide,  over  Sanhi<»n  (''reek. 
About  $20,000.  H.  Harris,  750  Stuyvesant 
Ave.,  engr. 

Utah,  HlulTdale — Comrs.  Salt  Lake  Co.. 
(Salt  I.rfike  City)  plan  to  build  reln.-con. 
Itrldge  and  approaches  over  Jordan  River 
here.  About  $10,000.  R.  E.  L.  Callier.  City 
A  County  Bldg.,  Salt  T>ake  City,  engr. 
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Sir  ts  &  Roads  (Continued) 

Mo  St.  l.oul* — Good  Rda.  Comn.  of  Fod- 
P,  iion  of  Missouri  Conunercial  Clubs  has 

'ided  to  ask  next  leRislature  to  authorise 
.roiiOOOnO  bond  issue  for  improvem^t  of 
iVj  lie  roads.  A.  K.  l>onlln,  care  of  St. 
l„.\ns  Chamber  of  Commerce,  secy. 

Tpx.,  Copsiran* — State  Highway  Comn., 
Au.siin  appropriated  >155,000  to  build  42 
,,  '  of  Henry  Kxall  Hiffhway,  concrete, 
IK  ft  wide,  through  >?avarro  Co.  Ud. 
Coinrs.  of  county  have  appropriated  $130,- 
(,00  for  same  purpose.  G.  Chappell,  co. 
ei.nr  .  is  preparing  plans. 

Tex.,  Houston — Harris  Co.  soon  receives 
bills  improving  Main  St.  to  county  line. 
About  $60,000. 

Tex.,  Huntsville — Walker  Co.  having 
plans  prepared  for  improving  roads.  About 
$1S7.000.  Noted  Apr.  4. 

I  tah,  rrovo — City  plans  to  hard  surface 
il  mi  .Academy  Ave.  from  Center  St.  to 
ird  St.  Bonds  for  $15,000  voted  for  project. 

AVash.,  Seattle — City  rejected  bids  re¬ 
ceived  Dec.  14.  filling  and  paving  Holgate 
St  et  al.  Contract  was  not  awarded  as 
st.ated  in  our  issue  of  Dec.  26. 

Wash..  Seattle— A.  H.  Dimock,  city  engr., 
submitting  plans  to  Bd.  Pub.  Wks.,  re¬ 
paving  34,000  sq.yd.  Ist  Ave.  through  busi¬ 
ness  district  brick;  cost,  $177,000;  paving 
27  300  sq.vd.  I.ieary  and  Harbor  Aves..  con¬ 
crete,  $120,000  and  $85,000  respectively. 

(al..  Bakersfleld — City  plans  to  pave 
Sumner.  Oak  and  17th  Sts.  from  A  to  O 
Sts.,  about  25  blocks,  with  concrete  and 
asphalt,  cement  curbs  and  side  walks,  con¬ 
crete  gutters,  wrought  iron  and  corrugated 
iron  culverts.  F.  S.  Benson,  city  mgr. 

BIDS  DKSIRKD 

Fla.,  TallaliaHsee — TTntil  Jan.  5.  by  State 
College  for  Women,  building  1500  lin.ft. 
driveway.  About  $12,000,  J.  Q.  Kellum, 
bus.  mgr. 

Kan.,  Oswego — Until  Jan.  20,  by  E.  A. 
Milliken.  elk..  La  Bette  Co.,  building  Ozark 
Trail.  10  mi.  gravel  road  feather  edge  and 
10  mi.  gravel  on  crushed  rock  base.  About 
$175,000.  W.  J.  King,  co.  engr. 

Kan..  Topeka — Until  Jan.  24.  by  Shaw¬ 
nee  Co.,  building  9.85  mi.  Topeka-Lawrence 
Co.  Rd.  on  Fort  to  Fort  Highway,  18  ft. 
roadway,  2  course  concrete,  2  in.  top  course 
on  6  in.  base.  J.  E.  Williants.  Topeka,  engr. 
Noted  Dec.  26. 

Cal.,  Glendale — Until  Jan.  9.  by  City  Clk., 
grading,  paving,  building  cement  curbs  and 
sidewalks,  etc.,  on  East  Bway..  from 
Glendale  Ave.  to  Verdugo  Rd.,  7400  ft. 
long.  2  strips  of  5  in.  concrete  pavement, 
16)  ft.  wide.  About  $30,000  bonds  will  be 
issued  for  project. 

PKICKH  .AND  CONTR.ACTS  AWARDED 
( 'Vindicates  award  of  contract) 

■*Me.,  Auburn — City  will  pave  various 
streets  by  day  labor.  About  $15,000. 

VFIa.,  Ft.  Pierce— St.  Luclei  Co.  let  con¬ 
tract  building  4  mi.  roads,  to  D.  T.  Mc¬ 
Carty  and  C.  S.  Sullivan,  Ft.  Pierce.  About 
$31,000.  Noted  Dec.  19. 

■4111.,  Lincoln — City  let  contract  paving 
various  streets,  to  O.  K.  Rhodes.  About 
$75,000. 

VTex.,  Lockhart — Caldwell  Co.  let  con¬ 
tract  building  about  4  mi.  State  Highway 
.\o.  3,  to  W.  T.  Montgomery,  Alamo  Bank 
Bldg.,  San  Antonio.  About  $21,750. 

Wash.,  Seattle— City  received  bids  re¬ 
grading  approaches  on  10th  Ave.  N.  B.  and 
Hast  40th  St.,  from  Stewart  Constr.  Co., 
.Amer.  Bank  Bldg.,  $59,882  ;  James  Constr. 
Co..  Seattle,  $68,902 ;  Puget  Sound  Bridge 
&  Dredge  Co.,  Central  Bldg.,  $76,222.  Work 
involves  775  lin.ft.  armor  concrete,  16.350 
cu.yd.  excav.,  replacing  635  sq.yd.  asphalt 
concrete,  295  sq.yd.  6  in.  concrete  base  and 
55,000  lb.  reinforcing  si^l. 

Oal..  Porterrilh — City  let  contract  grad¬ 
ing  and  paving  Olive,  Main,  Sunnyside  and 
Putnam  Aves.,  6  In.  concrete  base.  1)  in. 
Warrenite  wearing  surface  and  combated 
iron  culverts,  to  S.  P.  Worswlck  (?o..  I 
and  San  Diego  Sts.,  Fresno,  $107,664.  Noted 
Dec,  5. 

Railways 

PROPOSED  WORK 

New  Jersey — Raritan  River  R.  R.,  Jersey 
>  ity.  received  approval  from  Pub.  Utilities 
ionin,  to  issue  $160,000  stock:  proceeds  will 
he  u.sed  to  improve  road  and  purchase  equip- 
nient.  T.  Filskov,  ^uth  Amboy,  ch.  engr. 

|•KI('^:8  AND  CONTRACTS  AWARDED 
('Vindicates  award  of  contract) 
f  ♦'•■ryland— United  Rys.  A  Electric  Co., 
tontinental  Bldg.,  Baltimore,  let  contract 


double  tracking  1  mi.  line  to  marine  yards 
of  Bethlehem  Shipbuilding  Corp.,  Sparrows 
Point,  to  Central  Constr.  Co.,  7fh  and  Em¬ 
erald  Sts.,  Harrisburg.  Pa.  About  $145.- 
472.  Project  includes  earth  excav.,  slag 
excav..  earth  fill,  stone  ballast  and  grade 
crossing  over  Pennsylvania  R.R.  tracks, 
etc. 


Excavation  and  Dredging 

PROPOSED  WORK 

N.  Y.,  New  York — Dredging — Comr. 
Docks  &  Ferries,  Pier  A,  foot  Battery  PL, 
North  River,  rejected  only  bid  received  Dec. 
23.  dredging  about  20,000  cu.yd.  at  southern 
side  of  Pier  No.  64.  foot  of  West  24th  St., 
North  River,  same  being  in  excess  of  ap¬ 
propriation.  Noted  Dec.  26. 


BIDS  DESIRED 

Mo.,  KansaN  Cits'  —  EJxcavation  —  See 
“Water- Works.” 

Cal.,  BLvthe — Levee — Until  Jan.  11.  by 
Dirs.  Palo  A’erde  Joint  Levee  Dist..  building 
with  dragline  dredger  etjuipment  about  4 
ml.  levees  and  drainage  canals.  12  ml.  north 
of  Blythe:  al.so  4  mi.  of  similar  work  6  mi. 
south  of  here.  Each  project  Involves  about 
180,000  cu.yd.  removing  silt  and  sand.  J.  C. 
Allison.  Calexico,  engr, 

PRICKS  AND  CONTRACTS  AWARDED 

VPa.,  Wilkes-Barre — Dredging — City  re¬ 
ceived  bids  dredging  and  widening  Solo¬ 
mon's  Creek,  from  M.  T.  Malloy.  Sugar 
.Notch.  $43,520:  G.  W.  Rockwell.  $44,215: 
B.  G.  Coon.  $49,400,  Noted  Dec.  5. 

VMo.,  JelTerson  City  —  Levee  —  Bd. 
SupervB.  Capital  DD.,  Cole  Co.  (Jefferson 
City)  and  Moniteau  Co.,  (California)  let 
contract  grading.  cL-aring  and  building  6) 
mi.  levee  along  Marlon,  involving  250.000 
cu.yd.  excav..  to  Pope  Constr.  Co..  Jeffer¬ 
son  City,  $201  per  cu.  yd. 

Cal.,  El  Centro — Excavation — Imperial  Ir¬ 
rigation  Dist.  rejected  bids  received  Dec.  27. 
excavating  on  Demara  Cut  on  Main  Canal 
below  Alamo  Mocho  in  Mexico  and  enlarg¬ 
ing  main  canal  at  various  points  and  train¬ 
ing  and  revetment  of  canal  banks.  Work 
will  be  done  by  day  labor.  C.  K.  Clarke, 
Calexico,  ch.  engr.  Noted  Dec.  12. 


Industrial  Works 

PROPOSED  WORK 

Mass.,  Boston — Trustees  Electric  Oa¬ 
rage,  care  of  A.  F.  Bowdltch,  engr.,  44 
Bromfleld  St.,  plan  to  build  2  story,  90  x 
91  ft.  and  232  x  233  ft.  brick,  steel  and 
concrete  garage  at  57-93  West  Dedham 
St.  About  $175,000. 

Mass.,  New  Bedford — Parsons  Steam 
Laundry  Co..  270  Acushnet  St.,  receives 
bids  in  spring  for  3  story,  80  x  80  ft.  brick 
and  concrete  addition  to  laundry,  concrete 
flooring  and  concrete  foundation.  About 
$50,000. 

R.  I.,  Pawtucket — Royal  Weaving  Co.. 
Central  Ave.,  plans  to  build  2  story,  75  x 
120  ft.  brick  and  concrete  addition  to  mill, 
concrete  flooring  and  concrete  foundation. 
About  $54,000.  D.  Seabury,  12  East  Ave., 
engr. 

Conn.,  Durham — Merriam  Mfg.  Co.  hav¬ 
ing  plans  prepared  by  C.  S.  Palmer,  archt., 
191  Church  St.,  New  Haven,  for  plant  to 
replace  one  destroyed  by  Are.  Plans  in¬ 
clude  brick  and  timber  office  building,  40 
X  100  ft.  stamping  room,  30  x  230  ft.  solder¬ 
ing  room  and  45  x  110  ft.  storage  kiln. 
About  MO.OOO.  Noted  Nov.  14. 

Conti.,  ParkviUe  (Hartford  P.  O.) — Jew¬ 
ell  Belting  Co.,  55  Trumbull  St.,  Hartford, 
plans  to  build  1  and  T  story,  100  x  450 
ft.  rein.-con.  and  brick  factory,  rein. -con. 
flooring,  concrete  foundation,  here.  About 
$100,000.  H.  Wolcott,  Elmwood,  engr. 

Conn.,  Ntamford — H.  A  H.  Fdry.  Co..  770 
Pacific  St.,  having  plans  prepared  for  1 
story,  100  x  400  ft.  brick  and  concrete 
foundry  on  Pacific  St.  About  $40,000. 

N.  Y.,  Brooklyn — Englander  Spring  Bed 
Co..  88  36th  St.,  ha^ng  plans  prepared  by 
Buchman  A  Kahn,  archts.,  56  West  45th 
St..  New  York  City,  building  2-8tory.  200  x 
200  ft.,  steel  and  brick  factory,  retn.-oon. 
flooring,  concrete  foundation.  Johnson.  Stu¬ 
art  and  'Vaiick  Aves.  and  Long  Island  R.  R. 
Noted  Sept.  19. 

N.  Y,,  Brooklyn — W.  S.  Hawes  Fdry.  A 
-Jbiulpment  Co.,  44  Steuben  St.,  having 
plans  prepared  by  Ii.  Ailmendinger,  archt.. 


20  Palmetto  Si.,  for  two  1  story  50  x  lOO 
ft,  brick  and  steel  shops,  concrete  foun¬ 
dation.  About  $30,000. 

N.  Y..  New  Yitrk — B.  .\ltman  &  Co..  5tli 
Ave.  and  34th  St.,  having  plans  prepar.  d 
by  F.  G.  Fros.,  archt.,  19-25  West  44th  St  . 
for  6  and  9  story.  75  x  200  ft  .,  steel  and 
brick  garage,  warehouse  and  storage  plant, 
rein.-con.  flooring,  concrete  foundation. 
36th  and  37th  Sts.  between  2nd  and  3rd 
Aves.  About  $250,000. 

N.  Y.,  Pnughkrepxir — Poughkeepsie  Cut¬ 
lery  Wks,  plans  to  build  4  story.  75xl_‘.'> 
ft.,  brick  addition  to  factory  on  Cherry  St 
About  $50,000 

N.  J.,  Newark — E.  I.  du  Pont  de  Nemours 
A  Co.,  278  Pas.saic  St.,  soon  rcceiv<-s  bids 
building  1-story.  100  x  200  ft.,  steel  and 
brick  storehouse.  About  $55,000.  C  K 
Weston.  Du  Pont  Bldg  .  Wilmington.  Del., 
publicity  agt.  Noted  Dec.  26. 

N.  J.,  Trenton — State  plans  to  purcha.se 
building  on  New  York  .\ve.  and  convert 
same  into  garage  and  warehouse:  also 
construct  new  building,  .\bout  $70,000  will 
l)e  expended  on  project.  F.  H.  Bent,  Bound 
Brook,  archt. 

Md.,  Baltimore— M.  McI.  Dukehart  &  Co., 
641  Light  St.,  purchased  site  on  Key  High¬ 
way  and  plans  to  build  1  and  2  story, 
210  x  269  ft.,  concrete  and  brick  plant.  Cost 
between  $75,000  and  $100,000. 

Oa.,  Savannah — Forest  City  Ice  Cream 
Co.,  241  Whitaker  St.,  plans  to  build  plant. 
About  $100,000.  B.  J.  Ford.  mgr. 

Oa..  Th'omaMville — Flowers  Ice  Cream  Co 
plans  to  build  bakery  here.  About  $35,000. 

O. ,  Cleveland — Giates  Silver  Co.  plans  to 
build  brick  and  concrete  warehouse  and 
storage  at  727  Bolivar  Rd.  Abovt  $50.0oci 
J.  Katsarsy,  303  Erie  Bldg.,  archt. 

Ind.,  Hartford  City — h't.  Wayne  Corru¬ 
gated  Paper  Co.,  Murray  and  Barr  SVs..  Ft 
Wayne,  plans  to  build  2-8tory  addition  to 
factory  here.  About  $75,000.  Address  D.  S. 
Griffith. 

Mieh.,  Detroit — F.  Stearns  A  Co.,  Jeffer¬ 
son  Ave..  had  plans  prepared  by  A.  Kahn, 
archt..  Marquette  Bldg.,  for  8  story.  100  x 
110  ft.  rei^.-con.  and  steel  plant,  rein.-con. 
flooring  and  concrete  foundation,  on  Jeffer¬ 
son  Ave.  and  Belvue  St.  Noted  Dec.  19. 

III.,  Chirago — Bunte  Bros.,  730  West  Mon¬ 
roe  St.,  plans  to  build  candy  factory  on 
Franklin  and  Ohio  Sts.  About  $1,500,000. 

III.,  Clilrago — Channel  Chemical  Co..  1419 
Carrol  Ave.,  plans  to  purchase  slti  and 
build  factory.  About  $500,000. 

lU.,  Chirago— B.  A.  EJekhart  Milling  Co.. 
1300  Carroll  Ave.,  plans  to  build  addition 
to  flour  mill  on  Carroll  and  Sheldon  Aves. 
About  $100,000. 

HI..  Chirago — Illinois  Packing  Co.,  3950 
Norma!  Ave.,  had  plans  prepared  bv  Hen- 
shein  A  McLaren,  engra.,  1600  Old  'Colony 
Bldg.,  building  4  story,  85  x  145  ft.  brick 
and  timber  packing  plant,  rein.-con.  floor¬ 
ing  and  concrete  foundation  at  925  West 
37th  St.  About  1126,000. 

III.,  Chirago— J.  F.  Jelke  Co.,  759  South 
Washtenaw  St.,  plans  to  build  new  butterine 
factory  on  Washtenaw  and  Polk  Sts.,  or 
addition  to  existing  plant. 

III.,  Chicago— Natl.  Biscuit  Co..  112  West 
Adams  St.,  plans  to  build  several  mifl  con¬ 
struction  additions  to  existing  plants. 

WIs.,  Cudahy — Federal  Rubber  Co.  plans 
to  build  6-8tory,  250  x  300  ft.  brick  and 
concrete  factory.  A.  A.  Frank,  genl.  mgr. 

WIs.,  Racine— Maibohm  Motor  t'o.,  16th 
and  Clark  Sts.,  plans  to  rebuild  I  story. 
80  X  600  ft.  brick  and  steel  factory  recently 
destrt^ed  by  Are.  About  |96.00().  Austin 
Co.,  Peoples  Natl.  Bank  Bldg.,  Jackson. 
Mich.,  engrs. 

WIs.,  West  Allia — Sterling  Wheelbarrow 
Co.  receives  bids  in  spring  building  1  story. 
125  x  300  ft.  brick  and  steel  addition  to 
machine  shop,  rein.-con.  flooring  concrete 
foundation.  Klug  A  Smith,  69  Wisconsin 
St.,  Milwaukee,  archts. 

la.,  Des  Moines — Kurts  Hardware  Co., 
S12  Walnut  St.,  having  plans  prei>ared  for 
6  or  7  story,  rein.-con.  plant  on  Srd  St. 

la..  Ft.  Dodge— Minneapolis  A  St.  Liouis 
R.R.,  Transportation  Bldg.,  Minneapolis. 
Minn.,  plans  to  build  a  1  and  2  story  ter¬ 
minal  plant  to  Indlude  machine  shop,  boil¬ 
er  plant  and  power  house.  J.  H.  Rein- 
holdt,  Minneapolis.  Minn.,  ch.  engr. 

la.,  Hioux  City — Western  Terminal  Ele¬ 
vator  Co.,  recently  incorporated,  plana  to 
build  a  1,000,000  bu.  elevator.  About  |660.- 
000.  M.  King,  634  Davidson  Bldg.,  pres. 

8.  D.,  Sleax  Falls — Standard  OH  Co.  plans 
to  build  1 -story,  60  x  100  ft.  addition  to 
warehouse.  About  $25,000.  C.  B.  Thayer, 
mgr.  Shlinse  A  Bailey,  58  AVest  Jackson 
Blvd.,  Chicago,  archts. 
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Industrial  Works  (Continued) 

Tea^  Ft.  Worth — Gulf  Well  Machy.  Co., 
1718  Consress  Ave.,  Houston,  plans  to  oon* 
struct  plant  here  to  manufacture  oil  well 
■nachlner}’ ;  also  build  torge  shop,  power 
house,  garaare  and  office.  About  $225,000. 

Cal.,  Lott  Anselett — Keystone  Iron  A  Steel 
W'ks.,  973  North  Main  St.,  having  plans 
prepared  by  A.  C.  Martin,  archt..  430  Hig¬ 
gins  Bldg.,  building  375  x  1100  ft.,  brick, 
rein.-con.  and  steel  plant  on  Sante  Fe  Ave, 
to  include  machine  shop,  foundry,  ware¬ 
houses,  offices,  etc.  About  $100,000. 

Cal.,  San  Pedro— Union  Ice  Co.,  660  South 
Alameda  St.,  Los  Angeles,  having  plans 
prepared  by  C.  M.  Gay  A  Son,  engrs.,  2650 
Santa  Fe  Ave.,  building  1  story,  50  x  100 
ft.,  timber  building  on  Mesa  Ave.  About 
$30,000. 

N.  S.,  Halifax — Halifax  Meal  Co.,  Upper 
W'ater  St.,  plans  to  build  1  story  garage. 
About  $38,000. 

Que.,  Montreal — Pyrene  Mfg.  Co.  of  Can¬ 
ada.  Ltd..  3  St.  Nicholas  St.,  having  plans 
prepared  for  factory.  About  $25,000. 

Que.,  Three  River* — St.  Maurice  Lumber 
Co..  2  Notre  Dame  St.,  plans  to  build  pulp 
and  paper  plants.  About  $500,OOO.  R.  F. 
Grant,  mgr. 

Ont.,  Merritton — Woodruff  Mfg.  Co.  soon 
lets  contract  building  3  story  brick  factory. 
T.  H.  Wiley.  128  St.  Paul  St.,  St.  Catharines, 
archt. 

B.  C.,  North  Vancouver — Capllano  Timber 
Co..  510  Hastings  St.  W..  Vancouver,  plans 
to  build  saw  mills  here.  About  $60,000. 
C.  G.  Johnson,  mgr. 

B.  C..  Prince  Rupert — Mullen  Contg.  Co. 
having  plans  prepared  for  addition  to  ship¬ 
yard  and  dry  docks.  About  $500,000. 
J.  Mullen,  mgr. 


PRICES  AND  CONTRACTS  AWARDED 
(t^Indicates  award  of  contract) 

★  Mass.,  Lawrence — H.  Webster.  Orchard 
St.,  let  contract  building  90  x  93  ft.  con¬ 
crete  garage.  20  ft.  high,  rein.-con.  flooring, 
concrete  foundation,  to  E.  A.  Dick  Co..  93 
Greenwood  St.  Abotlt  $42,000. 

★N.  V.,  Brooklyn — J.  A.  Voorhees.  1655 
Cropst'V  Ave.,  will  build  1  stor>’.  100  x  115 
ft.,  steel  and  brick  garage,  rein.-con.  floor¬ 
ing  and  concrete  foundation.  Bay  19th  St. 
and  Bay  Ave.  About  $25.000.  IVork  will 
be  done  by  day  labor. 

★  Pa.,  Phtla. — See  ‘‘Buildings.” 

★O.,  Cleveland — Dome.stic  Coke  Corp  . 
1208  Engineers  Bldg.,  let  contract  building 
rein.-con.,  steel  and  brick  by-products  coke 
plant  on  Howard  Ave..  consisting  of  120 
ovens,  also  office  building,  to  Semet-Solvay 
Co..  Milton  Rd..  Syracuse.  N.  Y.  About 
$3,000,000. 

★O..  Cleveland — U.  S.  Copper  Co..  Guar¬ 
dian  Bldg.,  let  contract  building  1  and  2 
story,  brick,  steel  and  rein.-con.  brass  and 
copper  tube  mill,  rein.-con.  flooring,  on 
W'est  73rd  St.  and  Wheeling  &  Lake  Erie 
R.  R.,  to  Hunkin  Conkev  Co.,  601  Century 
Bldg.  About  $75,000.  Noted  Dec.  6. 

★  WIs..  Cudahy — Cudahy  Bros,  let  con¬ 
tract  building  4  story,  80  x  200  ft.  rein.- 
con.  and  steel  cold-storage  warehouse,  to 
W.  F.  Tubesing  Co..  139  Chestnut  St.,  Wau¬ 
watosa.  About  $150,000. 

★WIm.,  Raelne — Simms  Fdry.  Co.,  10th  St. 
and  St.  Paul  R.  R..  let  contract  building 
1  story.  50  x  85  ft.,  brick  and  steel  foundry, 
concrete  foundation,  on  9th  St.,  to  L.  Nel¬ 
son  Co..  Racine.  About  $25,000  plus  10%. 

★Ont.,  Hamilton — Zimmerman  Mfg.  Co., 
330  Dundurn  St.,  S..  let  contract  building 
3  story  brick  addition  to  plant,  to  Stewart 
Bros..  1  Hyde  Park  Ave.  About  $50,000. 
Noted  Nov.  14. 

★  Alta.,  Redrliffe — Dauntless  Mfg.  Co.  let 
contract  building  steel  plant,  to  F.  Zeighan. 
c/o  Dauntless  Mfg.  Co.  About  $50,000. 


Buildings 

PROPOSED  WORK 

Maas..  North  Attleboro — Bank — Manu¬ 
facturers’  Natl.  Bank  plans  to  alter.  About 
$60,000. 

R.  1..  Weaterl.v — Bank  and  Office — Wash¬ 
ington  Trust  Co..  Main  St.,  having  plans 
prepared  by  York  A  Sawyer,  archts.,  50 
East  41st  St.,  New  York  City,  for  3  story, 
60  X  104  ft.  on  Broad  and  Main  Sts.  About 
$60,000. 

Conn.,  Bridgeport— Home— E.  B.  Cald¬ 
well.  Jr.,  archt.,  886  Main  St.,  receives 
bids  In  spring  building  4  story,  80  x  102 
ft.  brick,  steel  and  timber,  concrete  flooring 


and  concrete  foundation,  on  Main  and 
‘Thomas  Sts.,  for  Baptist  Christian  Union, 
886  Mail.  .St.  About  $100,000. 

Conn.,  Bridgeport  —  Hotel  —  Salvation 
Army,  82  Elm  St.,  receives  bids  in  spring 
for  5  story,  on  Elm  near  Main  Sts.  About 
$100,000. 

Conn.,  Hartford — Market — R.  N.  Clark, 
city  engr.,  receives  bids  in  spring  building 

1  story  brick  and  timber,  concrete  flooring 
and  concrete  foundation,  on  Main,  Wells 
and  Elm  Sts.  About  $100,000.  Noted  Aug. 
29  under  Industrial  Works. 

Conn.,  Hartford — Prison — State  Comn. 
will  submit  plans  to  Legislature  for  ap¬ 
proval  of  $2,000,000  bonds  to  build  state 
prison.  L.  W.  Robinson,  42  Church  St., 
New  Haven,  archt.  Ford,  Buck  &  Sheldon, 
60  Prospect  St.,  consult,  engrs. 

Conn.,  West  Hartford — High  School — 
Town  receives  bids  in  spring  for  2  story, 
100  X  100  ft.  brick,  steel  and  timber,  rein.- 
con.  flooring  and  concrete  foundation,  on 
South  Main  St.  About  $100,000.  C.  S. 

I.,ane,  1631  Boulevard,  chn.  bldg  com.  Not¬ 
ed  Sept.  12. 

N.  Y.,  JohnHon  City — Church — First 
Methodist  congregation  considering  tenta¬ 
tive  plans  for  church.  About  $125,000. 

N.  V.,  New  York — Hospital — Knicker¬ 
bocker  Hospital.  128th  St.,  had  plans  pre¬ 
pared  by  Helmle  &  Corbett,  archts..  190 
Montgomery  St.,  Brooklyn,  for  7  story,  150 
X  200  ft.  steel  and  brick,  concrete  founda¬ 
tion.  130th  St.  and  Convent  Ave.  About 
$500,000. 

N.  Y„  Rochester — Bathhouses — City  soon 
lets  contract  building  1  story,  24  x  400  ft., 
brick  and  tile  at  Durand  Eastman  Park  and 

2  story.  40  x  80  ft.,  stucco,  at  Lake  Beach 
in  23rd  Ward.  F.  F.  Elwood,  city  engr. 

N.  J.,  Atlantic  City — Hotel — Brighton 
Realty  Co.  had  plans  prepared  building  2 
story  concrete  addition  to  Ambassador 
Hotel.  Brighton  Ave.  About  $75,000. 

N.  J.,  Boonton — School — Bd.  Educ.  hav¬ 
ing  plans  prepared  by  W.  Potter,  acht.,  1 
Union  Sq..  New  York  City,  for  2  story, 
110x150  ff.,  steel  and  brick,  concrete 
foundation,  on  Old  Boonton  Rd.  and  Lath- 
rop  Ave.  About  $125,000. 

N.  J„  New  Brunswick — School — Bd.  Educ. 
having  plans  prepared  by  A.  Merchant, 
archt.,  363  George  St.,  for  3  story,  175  x 
175  ft.,  brick  on  Livingston  Ave.  About 
$400,000.  M.  Bauer,  elk. 

N.  J..  Trenten — Hotel — C.  F.  Hlldebrecht, 
12  Parkside  Ave.,  plans  to  build  on  West 
State  St.,  to  be  1  block  in  depth  and  65 
ft.  wide.  A.  Swan,  506  Riverside  Ave., 
archt. 

N.  J.,  Trenton — School — State  Bd.  Educ. 
plans  to  build  school  for  deaf.  I.  H.  Bent, 
Bound  Brook,  engr. 

Pn.,  Westchester — Hospital — Cheater  Co. 
Hospital  having  sketches  prepared  by  H. 
J  Harper,  archt..  Church  Bldg..  10th  and 
Market  Sts.,  Wilmington,  Del.,  for  1  and 

3  story,  brick  and  stone  addition  on  East 
Marshall  St.  About  $300,000.  Address  W. 
Potts,  care  of  Bd.  Trustees. 

O. ,  Cleveland — Bath  House— City  plans  to 
build  brick,  steel  and  rein.-con.  at  Gordon 
Park.  About  $350,000.  F.  H.  Bet*.  604 
City'  Hall,  archt. 

O..  Cleveland — Club  House — Cleveland 
Federation  of  Labor,  310  Prospect  Ave., 
plana  to  build  10  story,  rein.-con.,  steel, 
brick  and  stone,  on  East  18th  St.  and 
Prospect  Ave  About  $500,000.  W.  S. 
Ixtugee,  600  Marshall  Bldg.,  engr.,  prepared 
plans. 

O.,  Cleveland — Commercial — H.  S.  Rwltx 
A  Co.,  2112  Ontario  St.,  j>lans  to  build  5 
and  6  story,  rein.-con.,  steel  and  brick,  on 
East  40th  St.  About  $500,000. 

O.,  Cleveland — Market' — I.,akewood  Mar¬ 
ket  House  Co.,  c/o  W.  R.  Powell,  archt., 
702  Rose  Bldg.,  receives  bids  in  spring 
for  2  and  6  story,  78  x  381  ft.,  brick,  steel 
and  concrete  market  house,  rein.-con.  floor¬ 
ing.  at  11826  Detroit  Ave.  About  $50,000. 
AUen-Osborn,  700  Rose  Bldg.,  engrs. 

O..  Cleveland — Office — West  Superior  Co., 
care  of  J.  I.rfirange.  Williamson  Bldg.,  re¬ 
ceives  bids  in  spring  building  17  story, 
44  X  82  ft.,  rein.-con..  steel  and  brick  on 
AVest  3rd  St.  and  Sup«‘rior  Ave.  About 
$1,000,000.  I.rf*hman  A  Schmidt.  210  Elec¬ 
tric  Bldg.,  engrs. 

O.,  Cleveland  Heixht*  (Warrensville  P. 
O.)— Schools — Bd.  Educ.  receives  bids  In 
spring  building  addition  to  schools  on  Noble, 
Fairfox  and  Roxboro  Rds.  About  $126,000 
each.  F.  C.  Warner,  768  Hippodrome  An¬ 
nex.  Cleveland,  archt.  and  engr.  Noted 
Apr.  11. 


O.,  Zanesville — Y.  M.  C.  A..  M  •  >,  st 
plans  to  construct  4-8tory,  135  x  i'  ft" 
brick,  steel  and  rein.-con.  building 
$260,000.  A.  A.  Hanson,  c/o  owner  rcM 


Ind.,  New  Albany  —  Temple _ 

Temple  Assn,  had  plans  prepared  li* 
Martindale.  archt.,  1200  Fletcher 
Biag.,  Indianapolis,  for  4  story,  75  v 
About  $75,000. 
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Mich.,  Detroit  —  Mercantile  —  Ne  (iint. 
Endlcott  Co.,  190-200  Woodward  A\,  i, ' 
plans  prepared  by  H.  S.  Angell,  ar<  ic 
Free  Press  Bldg.,  for  12  story.  6o  .x  i.i, 
brick  and  rein.-con.,  rein.-con.  floorira  mti 
concrete  foundation,  on  Woodwarc  'ina 
Grand  River  Aves.  ^ 


Mich.,  Flint — Store — J.  E.  Burroug'  ~  md 
J.  C.  Zimmerman  had  preliminar\  m  ins 
prepared  for  building  on  Saginaw  Si 
$260,000. 


Mich.,  Port  Huron — Theater  and  Gn'ue _ 

W.  H.  Reid  plans  to  build  brick,  reiii  -cun 
nnd  steel,  concrete  foundation,  on  Mint  irv 
St.  About  $200,000  '  * 

III.,  Chicago — Church — Fourteenth  Ci.urch 
of  Christian  Scientist,  1639  Montro.se  \\e 
receives  bids  in  spring  building  1  eti.rv' 
106  X  143  ft.  steel,  rein.-con.  flooring,  at  iirid 
North  Paulina  St.  About  $200. ooo  .\ 

M.  Dunning.  310  South  W'abash  Ave.,  an  in 


III.,  Chicago  —  Club  —  Calumet  Coumrv 
Club,  96th  St.  and  Cottage  Grove  .\vc 
plans  to  build  concrete  golf  club. 


6  North  Clark  St.,  plans  to  build  12  storv! 
80  X  160  ft.,  steel  on  Madison  and  Clark 
Sts.  About  $2,500,000. 


III.,  Chicago— Office  and  Store — A.  S.  Uc.at, 
Wabash  and  Randolph  Sts.,  plans  to  liuilii 
8  story,  89  x  96  ft.,  rein.-con.  About 
$300,000. 

•  • 

III.,  Chicago — Temple — Englewood  LwlKe. 
A.  F.  &  A.  M.,  6730  Wentworth  Ave.,  plans 
to  build  3  story,  76  x  150  ft.,  brick  and 
steel.  About  $175,000. 


111.,  Chicago — Temple — I>ogan  Square.  So 
891,  A.  F.  A  A.  M.,  3117  Logan  Blvd.,  pkans, 
to  build  4  story,  64  x  lOO  ft.,  brick  a.il. 
steel  on  Fullerton  Ave.  at  Logan  Sq.  Aliout 
$100,000. 

111.,  Mt.  Carmel — Bank — Amer,  Natl. 
Bank  receives  bids  in  spring  building  2 
story.  45  x  80  ft.  About  $50,000.  J.  .M. 
Mitchell,  secy.  C.  Shopbell,  Furniture  Bldg.. 
ETvansvllle,  Ind.,  archt. 


WU.,  Milwaukee— Bank — Wisconsin  Natl. 
Bank,  East  Water  and  Wisconsin  Sts., 
plans  to  build.  About  $1,000,000.  Mar¬ 
shall  A  Fox.  721  North  Michigan  .A.ve.. 
Chicago,  archts. 


WIs.,  Racine — Bank — Racine  City  Bank. 
1345  Washington  Ave.,  plans  to  build  3 
story,  40  x  90  ft.  on  Washington  Ave.  Cost, 
between  $45,000  and  $70,000. 


Wls.,  Hheboygaii  —  Exchange  —  Citizens 
Telephone  Exch.,  706  8th  St.,  receives  bids 
in  spring  building  4  story  brick  and  con¬ 
crete.  W’.  C.  Weeks,  720  Ontario  .Vve., 
archt.  Noted  Dec.  19. 


Wls.,  Waukesha — High  School — Bd.  Educ. 
receives  bids  in  spring  for  2  and  3  stor.v. 
150  x220  ft.  brick,  steel  and  rein.-con., 
concrete  foundations,  on  Grand  and  Carroll 
Sts.  About  $230. oOo.  Van  Ryn  A  Pe  tJel- 
leke,  Caswell  Blk.,  Milwaukee,  archts. 


la.,  Des  Moines — School — Bd.  Educ.  .soon 
receives  bids  building  2  story,  rein.-con. 
and  brick.  About  $150,000.  Proudfoot. 
Bird  A  Rawson,  810  Hubbell  Bldg.,  archts. 


la..  Waterloo — School — Bd.  Educ.  re¬ 
ceives  bids  in  spring  building  3  storv,  50 
X  180  ft.,  rein.-con.  and  brick.  About  $150.- 
000.  J.  G.  Ralston.  417  Syndicate  Bldg., 
archt.  Noted  Aug.  29. 


Minn.,  Hawley — School— Bd.  Educ.  re- 
ceives  bids  in  spring  building  2  story.  6i 
X  118  ft.,  brick  and  stone.  About  $50,000 
K.  T.  Snyder.  933  Plymouth  Bldg.,  archt. 
Noted  Mar.  28. 


Minn.,  St.  Paul — School— Bd.  Educ  plans 
to  build  rein.-con.  and  brick  sub-normal 
school  on  14th  St.  between  Robert  and 
Jackson  Sts.  About  $300,000.  C.  A.  Haus- 
ler,  City  Hall,  city  archt. 

Neb.,  Linroln  —  Church  —  'VYetk  minster 
Presbyterian  congregation  plans  to  build 
here.  About  $76,000. 


8,  D..  Sioux  Falls— Hospital— M.idiwi 

Hospital  Assn,  receives  bids  in  spring 
Perkins  &  MeWayne,  Paulton  Bldg.,  archts. 
About  $75,OO0. 


Mont.,  Blllinx* — Bank  and 
lants  Natl.  Bank,  Northern  Bldg..  •'*'*"* 
Ians  prepared  by  Weary  A  Alford,  ai^nt... 
»07  Michigan  Ave.,  Chicago.  About  $30i'.- 

O  T  r'ftv^rt  nrem 
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★O^  Akron  —  Office  —  Wellman,  Seaver, 
Morgran  Co..  7004  Central  Ave..  Cleveland, 
let  contract  building  4-8tory,  40  x  60  ft., 
brick,  steel  and  rein. -con.,  to  Hunkin-Con- 
key  Co.,  601  Century  Bldg.,  Cleveland. 
About  660,000.  Noted  Sept.  26. 

★O.,  Cleveland — Salesroom — J.  H.  Dona- 
hey.  Plain  Dealer  Bldg.,  let  contract  build¬ 
ing  l-stor>’,  64  X  179  ft.,  brick  and  timber, 
rein. -con.  flooring,  at  2002  Euclid  Ave..  to 
E.  Paulson  Co.,  429  Erie  Bldg.  About 
660,000. 


Fla..  Key  We«t — Dredging — Untii  Jan. 
28,  by  U.  S.  Eng.  Office.  Jacksonville, 
dredging  In  Key  West  Harbor ;  advertised 
in  this  issue.  Noted  Dec.  26. 


Ark.,  RnsHellville — Post  Office— Until  Jan. 
23,  by  J.  A.  Wetmore,  superv.  archt.,  treas. 
dept..  Wash.,  D.  C.,  building  here ;  adver¬ 
tised  in  this  issue. 


Federal  Government  Work 


PROPOSED  W’ORK  House,  etc. — Until  Jan.  8,  by  Mare  Island 

„  _  „  c,  t  c  V  JO*  Navy  Yard,  building  power  house,  cottage 

Boston — Steel  Stock  and  Storage  and  sewer  ejector  at  Beach  Hadio  Sta. : 
Shed— Burea^u  \ard8  &  Docta,  Navy  Dept  .  gpec.  3741.  About  660,000. 

Wash.,  D.  C.,  plans  to  build;  Spec.  3737. 

Mass.,  Chelsea — Kitchen  Equipment —  PRICES  AND  CONTRACTS  AWARDED 

Bureau  Yards  &  Docks,  Navy  Dept.,  Wash.,  / 

D.  C..  plan.s  to  install;  Spec  3730.  About  (★Indicates  award  of  contract) 

J®500.  Mass,  Chatham — Boiler  House.  Heating 

Conn.,  Stamford— Channel  and  Harbor 
Improvements,  etc. — River  &  Harbor  Com..  it  knUor 

Wash.,  D.  C..  plans  to  improve  channel  and  h 

*fj^00o‘‘"‘*  drit^ige  and  ^sohne  s’ystems 

4iad.uuu.  jjgj  price  and  time  following  |)or- 

N.  Y'.,  Fire  Island — Barracks — Bureau  tions  of  the  work ;  boiler  hou.se.  electrical 
Yards  &  Docks.  Navy  Dept.,  Wash.,  D.  C..  work  in  boiler  hou.se.  and  all  work  de- 

Ka  to  build.  Bids  will  be  received  at  scribed  under  heating,  except  that  heating 
Na\T  Yard ;  Spec.  3728.  >i>  pump  house  and  extension  of  heating 

lines  from  pump  hou.se  to  6  ft.  outside  of 
N.  Y.,  Fort  Eafayette — Lighting  System  building  is  not  included  in  (1), 

— Bureau  Yards  &  Docks,  Navy  Dept.,  da)  net  price  and  time  for  portions  of 

W'ash.,  D.  C.,  plans  to  install  here;  Spec,  work  described  In  (1)  complete,  except  that 
3729.  Bids  will  be  received  at  local  Navy  roof  of  boiler  house  is  to  be  covered  with 
Yard.  asbestos  ready-to-lay  roofing  In  place  of 

.  asbestos  shingles. 

N.  J.,  Trenton — Deepening  Channel —  (lb)  net  price  and  time  to  be  added  to 

House  Rivers  A  Harbors  Com.  of  Congress  ©r  deducted  from  (1)  If  foundation  walls 
appropriated  about  62.000,000  for  dredging  of  boiler  house  are  made  of  concrete  (siml- 
and  deepening  channel  in  Delaware  River  lar  to  footings)  from  footings  to  3  in.  above 
between  here  and  Philadelphia,  Pa.  *  floor,  in  lieu  of  brick  as  shown. 

,  „  ,  „  (2)  net  price  and  time  for  portions  of 

D.  V.  Bellevue— Fuse  and  Primer  House  work  specified  under  drainage,  complete. 

— Bureau  Yards  A  I'iocks,  Navy  Dept.,  (3)  net  price  and  time  for  following  por- 

W'ash.,  D.  C.,  plans  to  build;  Spec.  8737.  tions  of  work  complete,  pump  house,  elec¬ 
trical  work  in  pump  house,  heating  in  pump 
Va.,  Hampton  Roads — Extending  Pneu-  house  and  extension  of  heating  lines  from 
matic  Tube  System — Bureau  Yards  A  pump  house  to  5  ft.  outside  of  building,  and 
Docks,  Navy  Dept.,  Wash.,  D.  C.,  received  all  work  described  under  gasoline  storage 
no  bids  Dec.  23.  building  at  Nav’al  Operat-  and  supply  system.  Bidders  may  submit 
ing  Base ;  Spec.  3668.  About  630,000.  proposals  upon  any  or  all  of  above  Items. 
Noted  Dec.  12.  from 

,,  „  Coleman  Bros.,  1  Marginal  St..  Chelsea. 

Ya.,  Quantlea— Extension  to  Garage—  (i)  633.250  (30  days);  (la)  633,000;  (lb) 
Bureau  lards  A  Docks.  Navy  Dept,  Wash.,  deduct  660;  (2)  62626;  (3)  69300. 

D.  C..  received  no  bids;  Spec.  3672.  About  p.  a.  Dayes  A  Sons.  24  Pearl  St..  Prov- 
610.426.  Noted  Dec.  5.  Incetown.  (3)  611.684.60  (60  days). 

.  .  1  nr  II  -o  ..  Meads  A  Co.,  38  Park  Row,  New  York 

On.,  Brunswick — Artesian  Well— Bureau  city.  (1).  (2)  and  (3)  652,340. 

Yards  A  Docks,  Navy  Dept.,  Wash.,  D.  C..  Westcott  A  Mapes.  207  Orange  St..  New 
plans  to  build;  Spec.  3732.  Haven,  Conn..  (1)  637.065  (45  days);  (la) 

„  ,  „  deduct  6232  -  (lb)  add  6266  ;  (2)  66265  (60 

Cal.,  San  Diego  —  ^rracks  --  Bureau  days);  (3)  614.452  (60  days).  Noted  Dec. 
Yards  A  Docks,  Navy  Dept.,  Wash.,  D.  C.,  jj. 
plans  to  build  7  barrack  buildings  at  Ma¬ 
rine  Corps  Base;  Spec.  3733.  AN.  T.,  Benaoahnrst — Repairing  Marine 

Barracks — Bureau  Yards  A  Docks,  Navy 
Dept.,  Wash^  D.  C.,  let  contract,  to  A.  M. 
BIDS  DESIRED  Hasell,  26  Cortland  St.,  New  York  City. 

Conn.,  New  London — Completion  of  Build-  I1I>873.  Noted  Nov.  14 
Ingf^Until  Jan.  6,  by  Bureau  T^i^s  A  y.,  Montauk— Completion  of  Admln- 

Ahmit  •otration  Building,  etc. — Bureau  Yards  A 
^  ^  Docks.  Navy  Dept..  Wa.sh..  D.  C..  let  con- 

♦  tract  completing  administration  building.  2 

Md.,  Indlanhead— Houses— Until  Jan.  6.  blower  houses,  dirigible  and  fabric  bulld- 
by  Bureau  Yards  A  Docks,  NavT  Dept..  contract  I^o  2976,  to  Marble 

Wash..  D.  C.,  building  type  B  apartment  Arch  Bway  and  216th  St.  N>w  York 
houses;  Spec.  3696.  About  660,000;  610  OtV.  614.000  (45  days).  Noted  Dec.  12. 
deposit  required  for  plans  and  spec.  Noted  ™  m  ^ 

TiirT  R  N.  Y.,  Roekaway — Tanks — Bureau  Yards 

A  Docks,  Navy-  Dept.,  Wash..  D.  C.,  received 
D.  C.,  Wash. — Bridge — Until  Jan.  7,  by  bids  Dec.  23,  Installing  gasoline  piping 

Dist.  Comrs.,  Dlst.  Bldg.,  building  bridge  tanks,  etc.,  at  Naval  Air  Sta..  work  com- 

on  Concord  Ave.  between  3rd  and  4th  Sts.,  plete,  from  C.  Mead  A  Co.,  38  Park  Row. 

N.  W.  New  York  City,  (1)  621,120;  C.  E.  Ekig. 

Co..  417  Canal  St..  New  York  City,  (l) 
I>-  C-.  Wash.- Hygienic  ^boratory— Un-  124,100  (120  days);  Austin  Heating  Corn., 
til  Jan.  14,  py  J-  A.  Wetmore,  superv.  Joj  Chambers  St..  New  York  City.  (1) 
archt.,  treas.  dept..  Wash.,  building  labora-  $22,355  (120  days),  (2)  623,375  (»0  days), 
tory  and  installing  equipment  in  same.  Noted  Dec.  12. 

Noted  Nov.  21. 

v«  Norfnili _ Kitchen  and  Diet  Eouln-  AN.  Y.,  Wards  Island— Kitchen  and  Diet 

me'n?-Untn‘'jan.^6,‘'’'by  Bu?eau'^YarT“’A 

3^9*?®’  Ai^ut  6?5’oo'o  N^ted  Nov*^'  \  Sexton  Stove’A  MDf.’  Co..  600  West  Conway 

3622.  About  I2&.000.  Notea  no\.  7.  Baltimore.  Jdd..  622.986  (85  days). 

Y'a,  Petersburg — Altering  Post  Office  and  Noted  Dec.  19. 

more®'"ilfi5ei^arcM^  %ot  ■^wYsh'  *’»••  PhUa.— Kitchen  and  Mess  Hall 

more,  superv.  archt.,  treas.  dept.,  wasn.,  Equipment— Bureau  Yards  A  Dockf,  Navy 

*’•  Dept.,  Wash.,  D.  C.,  received  bids  Dec.  28. 

Y'a,  Salem — Post  Office — Until  Jan.  23.  Installing  In  Navgl  Hospital,  League 
by  J.  A.  Wetmore,  superv.  archt.  treas.  Inland,  work  complete,  from  S.  B.  Sexton 
dept .  Wash.,  D.  C.,  building  here  Stove  A  Mfg  Co..  500  Went  Conway  St . 

Baltimore,  Md.,  119,947  (60  days):  Rod 
Y’a.,  Yorktawn — Administration  Building  Iron  Range  Co.,  6  Portland  St..  Boston. 

_ Until  Jan.  6.  by  Bureau  Yards  A  Docks.  Mass.,  621.546  (60  days)  ;  Dimarquet,  Huot 

Navy  Dept.,  Wash.,  D.  C. :  Spec  8608.  A  Moneuse,  108  West  22nd  St.,  New  York 
About  657.000.  Noted  Oct.  31.  City,  626,514  (60  days).  Noted  Dec.  12. 


BIDS  DESIRED 

X.  Y;  Brooklyn — Hospital — Until  Jan.  4, 
bv  Carle.son  A  Wiseman,  archts.,  226  Henry 
St ,  building  4  story,  75  x  100  ft.,  steel  and 
brick,  concrete  foundation,  Bushwlck  Ave. 
and  Cedar  St.,  for  Bushwlck  Maternity  Hos¬ 
pital.  761  Bushwlck  Ave.  About  670,000. 

N.  Y..  Brooklyn — Theatre — Until  Jan.  6, 
bv  M.  Montrose  A  Sons,  archts.,  633  Nos¬ 
trand  Ave.,  building  1  story,  120  x  171  ft., 
steel  and  brick,  concrete  foundation,  FYil- 
ton  St.  and  Howard  Ave.,  for  H.  Welngar- 
ten.  1901  Bway.  About  670.000. 

Tex..  College  Station — Administration, 
etc.. — Until  Jan.  11,  by  Bd.  Dlrs.  Agri¬ 
cultural  A  Mechanical  College  of  Texas, 
building  60  x  100  ft.  administration 
building  and  65  x  130  ft.  physics  building, 
rein. -con.  and  brick,  rein. -con.  flooring. 
About  675.000  and  660.000.  respectively. 
W.  B.  Bizzell,  pres.  Noted  Nov.  21. 

.\rli..  rheenix — School — Until  Jan.  30,  by 
Trustees  Phoenix  School  Dist.,  building  2 
story,  80  x  120  ft.,  brick,  concrete  founda¬ 
tion.  About  6160,000.  Marsh,  Howard  A 
Wallingford.  211  Bway.  Central  Bldg.,  Los 
Angeles,  Cal.,  archts. 
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Kidt-ral  <!ov*Tnm»*nt  Work  (Conf InuecI ) 

!*•.,  —  Water  Sii|>|)ly,  Ht-wcr  and 

DralnaKe  HyHt)'in — Hureau  Varda  &  Itocka. 
Navy  l»*-i»t..  VVaah.,  I>  t'„  m-el  ved  hlda 
bulldiiiK  at  tiraya  Kerry  lt<l  . 

(1)  net  price  and  time  for  work  complete, 
not  liicludliiK  water  aupiily.  M-vveruKc  and 
draliiMKe  ayatema  to  recreation  liulldliiK. 
KaraKc  and  Kr<'enliouae. 

(2)  amount  ami  time  to  lie  added  to  net 
(trice  and  time  under  t  1  )  f<ir  water  HU|ipl,v. 
aeweraite  and  tIralnuKe  ayatema  from  (aiiiita 

5  ft.  outalde  of  liulldliiK  walla  of  recreation 
tiulldliiK  to  varlitua  ayatema  rei|ulreil. 

(3)  amount  and  time  to  lx-  ailded  to  net 
|iri<u<  and  time  under  (I)  for  water  auitnly. 
aeweriiKe  atid  druinaKe  ayatein  from  laiinta 

6  ft.  outalde  <if  ItulidItiK  walla  of  KaraKc 
to  varloua  ayatema  required. 

(4)  amtiunt  and  time  to  lie  added  to  tiet 
(trice  and  time  under  tl)  for  water  auiiiily. 
aeweraKe  and  drainaKe  ayatema  from  (lointH 
5  ft.  outalde  of  liulldliiK  walla  of  Kri*en- 
house  to  varloua  ayatema  required,  from 

It  IMzzinot.  I’itmaii,  X  J.  (1)  t3ii.5iiO. 

(2)  fBlill.  (3)  3'.’UU0.  (4)  31600  (125  daya) 

K  Klah  t'o..  407  Heal  Katate  Truat 
ItldK .  1 1 1  332.650  (70  days),  (2)  $606  (6 
days),  (S)  3480  (5  daya),  (4)  3735  (5  days). 

W.  Steele  A  Sonn,  1600  Arch  St.,  (1) 
385,472  (75  daya).  (2)  31430.  (3)  33728, 
(4)  32249.  Noted  Nov.  28. 

Aid.,  Indlanliead — Antlex  to  Hlaiienaary — 
Bureau  Varda  &  Docka.  Navy  Dept.,  Wafeh., 
1).  C.,  recelvtal  lilda  (tec.  23.  liUlldiiiK  at 
.Naval  I’rovluK  (Sround.  work  com(ilete.  from 
Do  Klnqie  ('onatr.  Co.,  DlHiiatch  UldK.. 
Cnion  lllll,  N.  J..  325,800  (  160  daya).  Noted 
Deo.  12. 


★M.  Wash — (iradlna — De(it.  Pub. 

nidKS  A  (Irounda  let  contract  Kradlna  on 
and  about  alte  of  ArllriKton  Memorial  Am- 
(ihltheatre,  ArlliiKton  Natl.  Cemetery,  to 
a  B.  Mullln  A  Co..  1761  A  St..  S.  E..  318.000. 


Va.,  Alexandria — Pier  and  Bulkhead — 
Bureau  Varda  A  Docka.  .Navy  De(it.,  Waah.. 
I>.  t'.,  received  blda  Dec.  23,  bulldtna  at 
Naval  AaaembllnK  Plant, 

(1)  net  price  and  time  for  work  com¬ 
plete, 

(2)  net  (trice  and  time  for  work  complete 
aa  required  In  ( 1 )  but  omlttliiK  sheet  pile 
bulkhead  atid  removal  of  old  pier  piles  and 
timbers.  Koutid  (tiles  on  each  side  of  pier, 
to  which  the  bulkhead  wale  timbers  are 
secured  shall  not  be  included  In  this  Item, 

(8)  net  (trice  and  lime  for  work  complete, 
as  required  In  11)  but  omlttliiK  sheet  (tile 
bulkhead.  Round  piles  on  each  side  of 
pier,  to  which  bulkhead  wale  timbers  are 
secured  shall  not  be  included  In  this  Item. 

(4)  net  price  and  time  for  work  complete, 
us  required  In  (^1)  but  omlttliiK  removal  of 
old  pier  (tiles  and  timbers. 

(6)  net  (trice  and  time  for  sheet  pile  bulk¬ 
head  com(ilete.  This  Item  shall  Include 
round  (tiles  on  each  aide  of  (tier,  to  which 
bulkhead  wale  timbers  are  secured, 

(6)  unit  (trice  added  or  deducted  from 
(1-6),  tncluaive,  for  each  Pile  (round)  In 
excess  of  or  leas  than  numiter  required  by 
drawinar  based  on  leiiKth  of  60  ft.  in  place, 

(7)  unit  (trice  added  or  deducted  from 
(1-6).  Inclusive,  for  each  linear  foot  of 
pile  (round)  In  place  In  excess  of  or  less 
than  the  lenftth  apecifled, 

(8)  unit  price  added  or  deducted  from 
(1,  4  and  6)  for  each  lOOn  ft,  B.  M  sheet 
plllnr  in  place,  in  excess  of  or  leas  than 
quantity  reuulred  aa  (ter  lenKth  siteclfled  In 
Paragraph  39. 

(9)  net  (trice  and  time  for  removliiK  all 
old  pier  piles  and  timbers  mentioned  in 
Paragraph  48,  from 

Mcl<ean  Constr.  ('o..  KMellty  BldR.,  Bal¬ 
timore.  Md,.  (1)  336,711  (90  daya).  t2) 

327.760.  (8)  328.750.  (4)  336.000.  (5) 

310.600.  (6)  add  or  deduct  330.  (7)  add 
30.70.  (8)  add  or  deduct  3126.  (9)  32000. 

McHard  A  Barton  Co..  171  Madison  Ave., 
New  York  Cltv.  (1)  337.600  (100  days). 
(2)  329.900  (90  days).  (3)  331.100  (90 

days).  (4)  336.600  (100  days).  (6)  322. 
(7)  30.30.  (8)  3100. 

Hyde  A  Baxter  Co..  711  ISth  St. 
Wash..  D.  C..  (1)  338.862.  (100  days).  (2) 
329.162  (80  days).  (3)  631.360  (90  days). 
(4)  336.460  (90  days).  (5)  310.080.  (6)  add 
336,  deduct  320.  (7)  add  or  deduct  30.70, 
30.40.  (8)  add  3100  or  deduct  360.  (9) 
34000  (SO  days).  Noted  Dec.  6. 

Vs..  Yorktown — Wood  Pier  and  Approach 
— Bureau  Yards  A  Ilocka,  Navy  Dept.. 
Wash.,  D.  C..  receives  bids  Dec.  23,  building 
at  Navy  Mine  Depot. 

(1)  net  price  and  time  for  work  complete, 

(2)  net  price  and  time  added  or  deducted 
from  net  price  and  time  for  work  complete 
as  required  In  (1)  for  each  60  ft.  of  slncle 
track  trestle  approach  more  or  less  than 
lenath  of  approach  specified, 

(3)  unit  price  added  or  deducted  from 
Items  (1)  and  (2)  for  each  pile  In  excess 


of  or  less  than  number  required  by  draw- 
ItiKN  and  Kpeclficatlons.  and  based  on  the 
leiiKth  K|>ecm»'d. 

( 4 )  unit  (trice  udiled  or  deducted  from 
(I).  (2)  and  (3)  for  each  linear  foot  of 

{tile  In  ex(!ess  of  or  less  than  specified 
eiiKth,  from 

McDean  t'ontK.  Co.  1412  Kidellty  BUIk.. 
Baltimore,  .Md..  (1)  3309.975  (  135  days). 

(2)  Slid  32400.  deduct  3240U,  (4)  add 

31  95.  deduct  30.30. 

Boyle-Hoberts<in  ('onstr.  Co..  Evans  BldR.. 
Wash.,  D.  C.  (I)  3318.745  (  150  days); 

(2)  add  33280.  deduct  33So0  ;  (3)  add  3125. 
deduct  390;  (4)  add  31  40.  deduct  31  .Noted 
Dec.  12. 

W.  \  s.,  Nuuili  C'lisrlesion— Officers’  Quar¬ 
ters — Bureau  Yards  A  Docks,  .Navy  Dept.. 
Wash..  D,  C,.  received  bids  Dec.  23.  bulld- 
ItiK  4  officers'  quarters  at  Naval  Urdnance 
I’lant, 

(1)  net  (trice  and  time  fur  fitur  bulldliiKs 
(three  ty(te  B.  and  one  of  Ty(te  A)  (work 
complete), 

(2)  net  price  and  time  fur  each  additiunal 
buildInK.  type  A, 

(3)  net  (trice  and  time  fur  each  additional 
buildliiR  ty(te  B. 

(4)  net  price  and  time  for  three  bulldltiRs 
of  tyite  B.  complete,  from 

Wills  ERelhoff  Co,.  101  Park  Ave.,  New 
York  City.  (1  )  372.866  (120  days).  (2) 

31'’. 220  (30  days).  (3)  318,060  (30  days). 
(4)  355.680  (120  days). 

II.  F  Frlestedt.  327  South  lai  Salle  St.. 
ChlcaRO.  (1)  387.341  (120  days).  (2) 

323.125.  (3)  323.705.  (4)  367.576. 

49W.  Va.,  South  fharleslon — Structural 
Steel — Bureau  Yards  A  Docks.  Navy  De(tl., 
Wash..  D.  C.,  let  contract  butldliiR  at  .Naval 
Air  Sta..  to  Amer.  Brldae  C<t..  Wllkitis  BldR.. 
Wash..  D.  C..  32,484.000.  Noted  Dec.  12. 

N.  ('.,  Paris  Island— Extension  to  lleatliiR 
System  and  Power  Plant — Bureau  Yards  A 
Docks,  Nav.v  Dept.,  Wash.,  D.  C.,  received 
bids  hulldliiR  at  Marine  Barracks. 

(1)  net  price  and  time  for  work  complete, 
(2)  net  price  and  time  for  work  complete 
at  main  station. 

(3)  net  price  and  time  for  work  complete 
at  tralnltiR  cam)),  from 

Baker.  Dunbar  Allen  Co..  Stock  Exch. 
BIdK.  Phila..  (1)  3136.400  (120  days).  (2) 
393.600  (120  da.vB),  (3)  344.700  (100  days). 

Premier  EnR.  Co..  56  West  451  h  St.,  New’ 
York.  (1)  3140.000  (125  days).  (2)  397.000 
(126  days),  (3)  343.000  (120  days). 

Thom()son  Bros.,  123  North  15th  St., 
Phila..  (I)  3141.564  (125  days).  (2)  3100.- 
000  (125  days).  (3)  344.796  (135  days). 

Noted  Dec.  12. 

Pla.,  Allami — Se))tlc  Tank — Bureau  Yards 
A  Docks.  Navy  De))t..  Wash.,  D.  C..  received 
bids  Dec.  23.  buUdinR  at  Naval  Air  Sta., 
work  complete,  from  Ward  A  Pride,  307 
Blsbee  BldR.,  Jacksonville,  312,107  (80 

days)  ;  St,  John  Constr.  Co..  Townley  BldR., 
312.466  (100  days);  A  Blair.  11  South 

laiwrence  St..  MontRomery.  Ala.,  313,141 
(116  days).  Noted  Dec.  6. 


A  Blvds  .  822  Karwell  Blda  Uni, 
ami  estimates  made  for  in 
iKlorninK  aiinroach  to  .Mieii  ,7  *»( 
Sta  About  383.000.  C.  K  i  i„i  t, 
eiiKr.  "'lOlMll, 

llorks— BranRe,  Tex. — Cllv  |  ii,s 
to  vote  on  3150,000  bonds  to  I  . 
to  ducks. 


additKu 


Flume,  ete.— .Monti,  I  iu|i 


ell  (ilans  to  enlarae  (I'reseiit  lli.ine''ln!4*'j''‘ 
tributlon  lines  am  build  drijfj?- 
plant.  About  310,ooo.  '‘roH«.tric 

Hulklieuds — Wurrrntoii,  Or.-,  (’itv 
lets  contract  bulldliiR  bulkli.-.,,ls  on 
lianon  VNaterway.  Work  liiclii,l,-s  6K(i« 
ft.  2  pile,  and  4350  lln  ft  3  |o|, 
and  135.000  lln.ft.  plltnR.  and 

Baar  A  t  unnliiRham.  S()aul.line  bldr 
nd.  enirrs 


Iron  _  _  , 

Purtland,  eiiRrs 

Dry  llorkM  —  Prince 
‘‘Industrial  Works.” 


Kuiiert.  It.  C',-S« 


BIDS  DESIRKII 

Htrnetural  Steel — New  Yorli  x  v 
Until  Jan  9,  by  Pub.  Serv  Cnn'in  ‘  '49  (7 
fayette  St.,  for  supplyliiK  and  enctini 
structural  steel  for  Sect.  6.  Rout,-  h  of 
14th  .St. -Eastern  Rapid  Transit  It  u, 

Bantry  (  rune — Seatlle,  Wa.li.  _  Until 
Feb.  19.  by  Port  Conm.  of  Port  of  S.-attl» 
Bell  Street  Warehouse,  Bell  St  ,  furnlshini 
and  InstallInK  Kantry  crane.  Simih'g  Cow 
Impvt  ,  Pier  B.  T.  S.  l„ip))y.  secy  ;  advrr- 
tised  In  this  Issue. 


Sheet  Steel,  Klvets,  ete.— lain  .Ingrln 
Cul. — Until  Jan.  24.  by  J.  P  Vrnman,  »rcv' 
dept.  ))Ub,  wks..  646  South  Ollvi-  St  .  furnsh- 
liiR  sheet  steel,  rivets  and  pl(ie  section*  (or 
(lenstock  for  (jower  house  No.  2.  San  Kran- 
cisquito  Canyon.  About  375.000,  .Noted 
Dec.  5. 


PKICKS  AM)  CONTRACTS  AIV.IKDED 
(-Rlndlcates  award  of  contract) 

dKIII— N'ew  Bedford,  .Mssn. — Phila.  4 
ReadliiR  (“oal  A  Iron  t'o..  Walnut  .St..  In 
contract  fillliiR  in  slip  for  uddiiional  roll 
iKickets.  to  F.  C.  Taylor.  13o  .Middle  SI, 
Fiilrhaven.  About  318,000. 

dt.Auto  Fldnetor,  Htesm  Riiller,  ete.— 
Brooklyn,  N.  Y. — E.  RIeRelniann.  prw 
Brooklyn  Boro.,  let  contract  furnishInR  and 
dellverlnR  auto  eductor,  for  Bureau  of  Sew¬ 
ers.  to  Otterson  Auto  Eductor  t'o.,  817  Pair- 
banks  BldR.,  .SprinRfleld,  ().,  3K0OO  ;  I  steam 
asphalt  roller,  to  (lood  Roads  .Machv  Co. 
60  Church  St..  New  York  City,  32680;  4 
back  dumplna  dirt  trucks,  to  Shadbolt  M(| 
Co.,  68  FlushlnR  Ave..  33900  ;  2  tar  mellin* 
and  gravel  heating  trucks,  to  C.  Hva*i  4 
Co.,  Inc..  611  East  18th  St..  New  York  City. 
31 180.  Noted  Dec.  26. 


RAla.,  Mobile — Reiiairing  Wharf — Bureau 
Yards  A  Docks.  Navf  Dept..  NVash.,  D.  C.. 
let- contract  reiialring  wharf  at  U.  S.  Quar¬ 
antine  Sta..  to  M.  T,  Judge,  c/o  Peotiles 
Bank  of  Mobile.  318.366. 

111.,  Chlrago — Re(>alrlnR  and  Re-covering 
Dome— J.  A.  Wetmore.  superv.  areht..  tre-as. 
dept..  Wash..  D.  C.,  received  bids  repairing 
and  re-covering  dome  of  |)ost  office  here, 
from  W.  J,  Scown  Bldg.  Co.,  36  West  Ran¬ 
dolph  St..  316.800;  Frandsen  Constr.  Co., 
64  West  Handol(>h  St..  319.190;  Chicago 
Fire  Window  A  Cornice  Co..  440  North  Hal¬ 
stead  St..  319.998. 

44111.,  4)renl  L.akeii — Psychiatric  Ward — 
Bureau  Yards  A  Docks.  Navy  Dept..  Wash., 
D.  C..  let  contract  building  In  FTinergency 
Hospital,  to  Hanson  Bros.  Co..  127  North 
Dearborn  St.,  Chicago.  311.846  (46  days). 
Noted  Dec. 12. 

dkCal.,  Snn  FrnnrUro — Reservoir — Bureau 
Yards  A  Docks.  Navy  Dept..  Wash..  1).  C.. 
let  contract  building  2,000,000  gal.  rein.- 
con.  reservoir  at  Naval  Training  Sta..  Goat 
Island,  to  Schultz  Constr.  Co..  46  Kearney 
St..  344.842  (100  days).  Noted  Dec.  5. 


Miscellaneous 

PROPOSED  WOBK 

Park — Jersey  City,  N.  J. — City  Comn. 
plans  to  purchase  additional  land  in  front 
of  City  Hospital  and  will  convert  same  Into 
park.  About  1131.000  appropriated  for 
project. 

Sea  Wall — Tampa,  Fla.— City  soon  re¬ 
ceives  bids  building  600  tt.  seawall  at  Do 
Soto  Park.  R.  D.  Martin,  city  engr. 


ASemi  Trailers — Brooklyn,  N,  Y.— E 

RIegelniaiin.  pres.  Brooklyn  Horo.,  let  con¬ 
tract  furnishing  and  delivering  4  neml 
trailers  for  Bureau  of  Highways,  to  Shad- 
bolt  Mfg.  Co.,  68  Flushing  Ave,,  15000 
Noted  Dec.  26. 


Blanket — New  York.  N.  Y.— Pub,  S«rv 
Comn.,  49  latfuyette  St.,  received  bldi 
building  concrete  and  rl))  rap  stone  blank¬ 
et  over  portion  of  7th-I.iexlnRtoii  Ave  Rap¬ 
id  Transit  R.H.  at  old  slip.  Route  -No.  !l, 
from  Morris  A  Cumlngs  (iredginB  Co..  17 
State  St..  3264.950  ;  New  Jersey  Shipbuild¬ 
ing  A  Dredging  Co.,  foot  of  East  28th  St., 
Bayonne.  N"  J.,  3329,600 ;  Plnenlx  Conatr 
Co..  41  Park  Row.  3367.281  Noted  I»«c 
19. 

44Steam  Roller — New  York.  N.  V.— H 

Bruckner,  pres.  Bronx  Boro.,  let  contract 
furnishing  and  delivering  one  6-ton  aIMm 
asphalt  roller,  to  Good  Roads  Machy.  Co,. 
50  Church  St.,  33000.  .Noted  Dec  2« 


Station  Finish—  Phila..  Pa.— Dept  of  W 
Transit,  764  Bourse  Bldg.,  received  blda 
furnishing  and  placing  steel  frame  «or» 
and  railings,  concrete  floon*  and  Parana, 
aide  enclosures,  etc.,  for  4  station  luatforma. 
with  connecting  passages  between  platfor™ 
and  station  buildings  of  Frankford 
Ry..  at  Orthodox -Margaret  Sts,  and  Kuan- 
Church  Sts.,  together  with  1  over  pawaP 
bridge  and  stairs,  from  W.-  Steele  A  Soti 
16th  and  Arch  Sts..  398.950;  h  3- 
201  North  Broad  St..  3122.500;  Eeyrtone 
State  Constr.  Co..  Franklin  Bank  Bid* 
3188,200.  Noted  Dec.  5. 

APters  —  Three  Rivers,  Bue  —  TIjm* 
Rivers  Shipyards.  Ltd..  670 
St..  let  contract  building  three  P‘*7hiist 
Arcand  A  Penault,  TTiree  Rivera.  -AO** 
$15,000.  Noted  Dec.  19. 
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Waitr-works  (Continued) 

Th-itcher  Constr.  Co..  8  Marine  Bldg.. 

o  (la)  $20,000  for  laying;  pipe 
If”...!  plus  10%;  (ic)  $45,000;  (le) 
i«50(>  Thatcher  &  Brevman  patent 

(2b)  $195,486  ;  Rice  Constr.  Co.. 
Wvandot'te  (2)  $242,496;  (2a)  $238,498  ; 

Y^«hi  » ’30.096;  A.  Bentley  ft  Sons  Co.. 

Kelrnont  Ave..  Toledo.  O..  (2)  $249,350  ; 
j2i)  $243.656 ;  (2b)  $233,665.  Noted 

Dec,  19 

4^(>kl»..  lAwtoB— City  let  contract  bulld- 
inJ  filtration  plant,  to  Selden-Breck  Conatr. 
Co  "^Merton  Bldg..  St.  Louis,  Mo.  About 
$167,000. 

B  St.  John — City  let  contract  build¬ 
ing  water  mains,  to  Bedford  Constr.  Co.. 
East  St.  John.  About  $16,000. 

Sewers 

PROPOSED  WORK 

Coan..  Bridgeport— City  plans  to  build 
Black  Rock  Intercepting  sewer  and  laterals 
and  auxiliary  pumping  station  at  Harbor- 
view  Ave  and  Oilman  St.  A^ut  $160,000 
appropriated  for  project.  J.  A.  McKlroy. 
city  engr. 

Os.,  Lagraage — See  “Streets  and  Roads.” 

Mirh.,  Ford — (Wyandotte  P.  O.) — Village 
had  plans  prepared  by  M.  L.  Brown  ft  Son. 
engrs..  824  Chamber  of  Commerce  Bldg.. 
Detroit,  trenching,  laying  pipe  and  back¬ 
filling  complete  sewerage  system.  Involv¬ 
ing  2022  ft.  24-33  In.  concrete  pipe,  49,663 
ft.  8-22  in.  vltr.  pipe  and  400  ft.  12  In. 
concrete  outlet  pipe  to  replace  present  out¬ 
let.  About  $160,000.  Noted  Dec.  19. 

ni..  East  St.  Louis — See  “Streets  and 
Roads." 

Arts.,  Douglas — City  plana  election  In 
February  to  vote  on  $100,000  bonds  to  build 
storm  drain  system.  Olmsted  ft  Qlllelen, 
1112  Hollingsworth  Bldg.,  L<08  Angeles,  Cal., 
engrs. 

Wash.,  Saokaae — City  having  plans  pre- 
$>ared  buUdlng  downtown  Intercepting 
gravity  sewer  in  Main  Ave.,  from  Lincoln 
to  Stevens  Sts.,  Stevens  St.,  from  Main  to 
1st  Avee.,  1st  Ave.  from  Stevens  to  Howard 
Sts.,  Riverside  Ave..  from  Stevens  to 
Bernard  Sts.,  Bernard  St.  from  Riverside 
to  Sprague  Aves.,  'Washington  St.,  from 
lUverside  to  Sprague  Aves.  About  $200,000. 
Work  Involves  4000  ft.  30-63  in.  rein.-con. 
pipe  and  about  25,000  cu.yd.  earth  and  rock 
excav.  A.  D.  Butler,  city  engr. 

Ore.,  Portlaud — City  plans  to  build  Pen¬ 
insula  Dist.  sewerage  system  during  1919 ; 
Ist  unit  to  cost  $750,000,  embracing  Ports¬ 
mouth,  Piedmont,  Kenton  and  Alberta 
DIsts. ;  ultimate  cost,  $3,000^)00.  Sewers 
will  also  be  laid  In  Olesan  St.  from  10th 
St  to  Willamette  River  and  in  Quimoy  St. 

Cat,  Loe  Aageiee — City  plans  to  install 
Vltr.  or  cement  pipe  sewers,  brick  man¬ 
holes.  Junction  chambers,  lamp  holes,  etc., 
in  29  streets.  About  $140,250.  W.  T. 
Knowlton,  sewer  engr. 

Qne.,  Laehtne— See  “Industrial  Works.” 

Ont.,  HaasUteu — City  plans  to  build 
storm  sewers  In  various  streets  east  of 
Ottawa  St  About  $117,000. 

BIDS  DESIRED 

N.  Island  City — Until  Jan.  16, 

by  M.  ConnoHy,  pres.  (Jueens  Boro.,  build¬ 
ing  sewers  In  80th  St.  from  Liberty  to  At¬ 
lantic  Aves.,  Atlantic  Ave.  from  80th  to 
76th  St.,  76th  St.  from  Atlantic  to  93rd 
Aves.,  93rd  Ave.  from  76th  St.  to  Elderts 
;  mne,  Elderts  Lane  from  93rd  to  Jamaica 
Aves.,  78th  St.  from  Atlantic  to  Jamaica 
Aves,  and  Jamaica  Ave.  from  Elderts  Lane 
to  the  Crown,  about  200  ft.  east  Elderts 
Lane,  Queens  and  Brooklyn  Boroughs. 

PRICES  AND  CONTRACTS  AWARDED 
(^Indicates  award  of  contract) 

★III.,  Warsaw — City  let  contract  build¬ 
ing  .sewer  to  J.  J.  Jobst,  1098  Jefferson  St., 
Peoria.  About  $30,000. 

.^4^  Waterloe — Waterloo  Oasollne  En¬ 
gine  Co.,  Miles  St.,  let  contract  ‘building 
"fwers.  to  Blackhawk  Constr.  Co.. 
313  Lafayette  Bldg.  About  $8000. 

★Ar^  Morrintea — Conors.  Sewer  Diet. 
It  onA  f.*  2?***™®4  building  sewer  Involving 
15^900  lin.ft.  vltr.  pipe,  sf  manholes,  reln.- 
fv  ?*;P*.*®  •t«v  $0  8.  R.  Mornn  ft 

^  Little  Rock.  About  $16,000.  Noted 


★  Cal..  Lon  Angelre — Capital  Issues  Com. 
let  contract  building  sewers  in  Main  St. 
and  Florence  Ave.  Sewer  Dist.  to  M. 
Chutuk.  1506  Pleasant  Ave.,  $32,200.  Work 
Involves  16.598  ft.  6  in.,  18.852  ft.  8  in.. 
1310  ft.  10  in.  and  2146  ft.  12  in.  vltr.  or 
concrete  pipe,  78  6  x  12  in.,  50  6  x  10 
in.  and  876  6  x  8  in.  Y’s,  796  6  in.  I)end8, 
41  brick  manholes.  14  Junction  chambers. 
16  flush  tanks.  71  manhole  covers  and  16 
manhole  buckets.  Noted  Dec.  19. 

★Ont.,  Brantford — See  “Streets  and 

Roads.” 


Bridges 

PROPOSED  WORK 

Conn.,  Hartford — City  had  plans  prepared 
building  300  ft.  bridge.  10  ft.  wide  over 
New  York.  New  Haven  &  Hartford  R.  R. 
yards,  from  North  Front  St.  to  Riverside 
Park.  Cost  between  $40,000  and  $60,000. 
R.  W.  Clark,  city  engr.  New  York.  New 
Haven  ft  Hartford  R.  R.  will  bear  part  of 
cost. 

N.  Y.,  Corning — Bd.  Pub.  Wks.  having 
plans  prepared  for  rein. -con.  bridge  over 
Chemung  River  at  Pine  St.  About  $160,000. 
W.  O.  Drake,  comr. 

N.  Y.,  Watertown — City  plans  to  rebuild 
Court  SI.  bridge.  About  $300,000.  City. 
New  York  Central  R.R.  and  Black  River 
Traction  Co.  will  each  bear  4  of  cost.  E. 
W.  Sayles.  city  engr. 

N.  Y.,  Watertown — City  plans  election 
soon  to  vote  on  bond  issue  to  build  rein. -con. 
bridge  over  Black  River  on  Pearl  St., 
Sewalls  Island.  About  $50,000.  E.  W. 
Sayles,  city  engr. 

N.  J.,  Jersey  City — Hudson  Co.  Blvd. 
Comn.  plans  to  paint  and  repair  Central 
R.  R.  bridge  over  Hudson  Co.  Blvd..  Penn¬ 
sylvania  R.  R.  bridge  over  Hudson  Co. 
Blvd.  and  Park  Ave.  viaduct ;  also  ojien  2 
dead  ends  of  streets  in  Bayonne  that  run 
into  Boulevard.  About  $16,006. 

N.  J..  Treatea  Sec  “Streets  and  Roads." 

Pa.  New  Castle— Lawrence  Co.  soon  lets 

contract  building  1  through  span  steel 
bridge,  218  ft.  long,  38  ft.  roadway,  over 
Neehannock  CTreek  on  Mill  St.  J.  R.  La- 
moree,  co.  elk. 

Ps.,  Phils. — City  receives  bids  about 
Mar.  1.  building  rein. -con.  bridge  over 
Schuylkill  River.  About  $800,000.  C.  E. 
Albright,  city  engr. 

Pa.,  PIttsbargh — City  plans  to  build 
bridge  over  33rd  St.  on  Bigelow  Blvd. 
About  $12,000.  N.  S.  Sprague,  city  engr. 

W’.  Va.,  Fairmont — Baltimore  ft  Ohio 
R.R.,  Baltimore.  Md.,  plans  to  build  steel 
approach  on  solid  concrete  base,  to  pres¬ 
ent  bridge  over  Monongahela  River,  nero. 
About  $30,000.  J.  H.  Lang,  Baltimore. 
Md.,  asst.  engr. 

O. ,  Y’onngstown — City  had  preliminary 
plans  prepared  building-  3100  ft.  concrete 
viaduct  with  steel  spans,  60  ft.  wide,  over 
river  and  railroad  tracks,  on  Division  St. 
About  $1,000,000.  New  York  Central  Lines, 
Erie  and  Pennsylvania  Railroads  will  be 
asked  to  appropriate  toward  cost.  F.  M. 
Lillie,  city  engr. 

O.,  Voangatown — City  having  plans  pre¬ 
pared  building  1500  ft.  steel  bridge.  60  ft. 
wide,  over  tracks  and  yrrds  of  Baltimore 
ft  Ohio,  Pennsylvania  and  Lake  Erie  ft 
Eastern  Railroads  from  Forest  Ave.  to 
Tube  St.  F.  M.  Lillie,  city  engr. 

Mich.,  Detroit — City  had  plans  prepared 
building  2200  ft.  steel  framed  cantilever 
type  bridge  from  Grand  Blvd.  to  Belle 
Isle,  56  ft.  wide,  rein.-con.  floors,  to  con¬ 
sist  of  19  spans ;  middle  roadway  29  ft. 
wide  with  12  ft.  sidewalk  on  each  side. 
About  $2,761,000.  M.  E.  Cooley,  Ann  Ar¬ 
bor,  engr. 

Kan.,  Girard — Crawford  Co.  soon  lets 
contract  building  rein.-oon.  bridge  over 
Cow  Creek  near  Pittsburg,  to  Include  2 
rein.-con.  abutments.  2  rein.-con.  piers  and 
three  54  ft  rein.-con.  girder  spans.  C.  C. 
Everltt.  elk. 

Kan.,  Rt.  Johns — Stafford  Co.  soon  lets 
contract  building  7  bridges.  K.  Harris, 
elk.  Noted  Nov.  7. 

Wash..  Spokane— City  having  preliminary 
plans  prepared  for  bridge  over  Hangman 
Oeek  on  West  Riverside  Ave.,  to  have  400 
ft.  fill.  Will  use  steel  from  dismantled 
Monroe  St.  bridge.  Retaining  walls  and 
piers  to  cost  $26,000.  L.  F’unk,  comr. 

Wash.,  Yakima  —  See  "Streets  and 

Roads.” 

Ont.,  Hawkoobnry — Dept.  Pub.  'Wks., 
Ottawa,  plans  to  build  bridge  here.  About 
$80,000. 


Ont..  Ottawa — City  plans  to  issue  $150.- 
(lOO  debentures  to  build  bridge  over  Rideau 
Canal  at  Somerset  St. 

BIDS  DESIRED 

Kan.,  Wichita — See  "Streets  and  Ronds.” 

Ncv.,  Fallon — I'ntil  Jan.  27,  by  State 
Highway  Dept.,  Slate  Printing  Oflice  Bldg  . 
Carson  City,  building  87  ft.  bridge  over 
Truckec  Carson  Canal  near  here,  involv¬ 
ing  175  cu.yd.  excav.,  504  lln.ft.  concrete 
piles.  126  cu.yd.  Cla.'is  A  concrete  and  202 
lin.ft.  iron  pii>e  railing;  also  162  ft.  bridge 
over  Carson  River.  Churchill  Co.,  involving 
20  cu.yd.  excav..  824  lin.ft  rein.-con.  piles. 
62.5  cu.yd.  Class  .\  precase  concrete.  134.2 
cu.yd.  Class  A  concrete  m  place  and  324 
lin.ft.  iron  pipe  railing. 

Nev.,  WIniieurra — Until  Jan.  27,  by  State 
Highway  Comn.,  State  I’rintitig  cttlce 
Bldg.,  Carson  City,  building  144  ft.  bridge 
over  Humboldt  River.  Huml>oldt  Co.,  in¬ 
volving  20  cu.yd  excav..  1000  lin.ft.  con¬ 
crete  piles.  46.7  cu.yd.  Cla.ss  .\  precase  con¬ 
crete,  107  cu.yd.  Class  concrete,  288  Iln. 
ft.  Iron  pipe  railing,  etc. 

PRICES  AND  CONTK.YCTS  .\WARDED 
(★Indicates  award  of  contract.) 

★  N.  J..  New  KrunHwIrk — Bd.  Freeholders 
Middlesex  Co.  let  contract  building  eleidric 
lift  drawbridge  over  I  telaware  and  Raritan 
canal,  to  Linde  &  tJrifllth.  foot  4th  Ave., 
Newark.  $128,575.  Noted  Dec.  12. 

★Okla.,  El  Reno — Canadiun  Co.  let  con¬ 
tract  building  7  bridges,  to  U.  M.  Stone. 
About  $12.68^ 


Structural  Steel 

PROPOSED  WORK 
Pa.,  New  Caiitle — See  “Bridges." 

PRICER  AND  CONTRACTS  AWARDED 
(★Indicates  award  of  contract.) 

N.  Y.,  Binghamton — See  “Miscellaneous.” 

Reinforced  Concrete 

PROPOSED  WORK 

N.  Y..  Laag  Island  City — See  “Industrial 
Works.” 

N.  Y.,  Phoenix — See  “Industrial  Works " 

N.  Y.,  Watertawa — See  "Bridges.” 

Pa.,  Phlla. — See  "Bridges.” 

IlL,  Chleaga— See  “Buildings.” 

Kan.,  Girard — See  "Bridges.” 

Nob.,  Omaha — See  “Industrial  Works.” 

Tax.,  Ran  Aatanie— See  “Industrial  Works.” 
Arts.,  Flagstaff — See  “Industrial  Works." 
Wash.,  Rpokaae — See  “Sewers.” 

PRICER  AND  CONTRACTR  AWARDED 
(★Indicates  award  of  contract) 
★Mass.,  Plymaath — See  “Industrial  Works.” 

★Cana..  New  Britain — See  “Industrial 
Works." 

★Cal.,  Sacramento — See  “Industrial  Works.” 

Streets  and  Roads 

PBOPORED  WOBK 

Conn.,  Hartford — City  plana  to  pave 
various  streets  with  sheet  asphalt,  2}  ml. 
long.  30-40  ft.  wide.  R.  W.  Clark,  city 
engrs. 

N.  Y.,  Leckport — City  had  plana  prepared 
improving  1.13  mi.  Got^ing  and  West  Jack- 
son  Sts.  from  Grant  St.  to  city  line,  brick 
and  Hillside  brick  on  all  grades  over  5% 
and  concrete  on  grades  less  than  5%.  J.  F. 
Freshee,  city  engr. 

N.  Y.,  Reeheeter — See  “Miscellaneous. ” 

N.  Y.,  Watertown — Bd.  Pub.  'Wks.  having 
plans  prepared  improving  Bralnard.  Rut¬ 
land,  Massey,  Cadwell  and  Gotham  Sts. 
and  Clinton  Ave.,  bituminous  macadam. 
About  $20,800.  E.  W.  Sayles,  city  engr. 

N.  J.,  Hackenssck  —  Bd.  Freeholders 
Bergen  Co.,  having  plans  prepared  by  R 

P.  McCIave,  engr..  improving  Bullsbury 
Rd.,  Falrvlew. 

N.  J.,  Jersey  City — See  “Bridges.” 

N.  J.,  North  Bergen — Town  soon  receives 
bids  improving  2Srd.  Hill  and  Savage  Sts. 
S.  Maulbeck.  927  Union  St.,  engr.  Noted 
June  20. 

N.  J-  Scesness — Town  plans  to  improve 
Front  Bt  About  $10,000.  I 
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Streets  and  Itoads  (Continued) 

N.  J.,  Trenten — Mercer  Co.  (Trenton)  and 
Monmouth  Co.  (Freehold)  havliiK  plana  pre¬ 
pared  by  H.  F.  Harrla,  co  engr..  7B9  Stuy- 
veaant  Ave.,  improving  6i  ml.  gravel  road. 
IR  ft.  wide,  from  HIghtatown  to  lied  Bank. 
a.  D,  «'t>oke.  engr.,  lied  Bank,  preparing 
plana  for  brldgea. 

(Ja.,  Ldtgraage — City  plana  to  laaue 
000  l>ondH  to  pave  and  build  aewera  In 
various  streets.  S.  Sargent,  city  engr. 

Urn.,  .Maroii— Bibb  Co.  (Macon),  and 
Macon  <'o.,  (Montezuma),  nlnn  to  laaue 
$1,200,000  bonds  to  build  ruaua,  schools  and 
courthouse. 

Frankllnton — Washington  Co.  voted 
$600,000  Itonds  to  build  roads. 

<>.,  Itaylon— Monlgotnery  Co.  having 
plans  prepared  by  S.  II.  Shnrts.  co.  engr.. 
Ituilding  brick,  concrete  or  macadam  mad.-' 
to  Include  2.64  ml.  I»ayton-Chllllcothe  Bike 
16  ft.  wide,  cost,  $60,000;  3.26  ml.  Cln 
cinnati  Bike,  16  ft.  wide,  $96,000;  6  ml. 
Katon  Bike.  16  ft.  wide.  $IH0.oo(i 

O. ,  VouiigHtawa — City  plans  to  repave 
1700  ft.  Market  St.,  from  l-a  Clede  Ave. 
to  Southern  Blvd.,  36  ft.  wide,  cost  $17.- 
000;  2050  ft.  Market  St.,  from  Warren  St. 
to  L«  (*lede  Ave.,  36  ft.  Wide,  $20,000.  F. 
M.  L.lllle.  city  engr. 

Mlrh..  IVintlar- — City  re<*clves  bids  alM>ut 
Apr.  I.  grading  and  paving  Henry  (*lay 
Ave.  from  Frank  Blvd.  to  flreen  St.,  reln.- 
con.  Altout  $11,427.  H.  H.  Barnett,  city 
engr.  NottHl  Jan.  2. 

lllinolH — State  Highway  Conm.,  Spring- 
field,  having  plans  and  surveys  made  build¬ 
ing  and  Improving  600  ml.  road.  Blans 
include  98  ml.  l.Incoln  Highway.  65  ml. 
I'lxle  Highway.  15  ml.  Chicago- Wauk<‘gan 
lid.,  2<t0  ml.  (■'hlcago  Springfield  ltd..  91 
ml.  road  from  Sprintrtleld  to  Fast  St.  ls>u!s 
and  1.31  ml.  Xatl.  Trail.  Noted  .Nov.  28. 

III.,  Ilativllle — Vermilion  Co.  plans  to 
widen  6  mi.  of  existing  10  ft.  brick  pave¬ 
ment  to  18  ft.  on  Sects.  A  and  I>,  of  Pixie 
Highway  north  of  here.  .\bnut  $70,000. 
H.  K.  Bllger,  Springfield,  rd.  engr. 

HI..  Hast  St.  latnis — War  Civics  Com. 
plans  to  ex|H-nd  $1,000,000  to  Improve 
strt'ets  and  sewers,  eliminate  grade  »'ross- 
Ings  and  build  comunity  centres,  etc  H. 
Bartholomew,  Federal  Bldg.,  city  engr. 

HI.,  Hprlnglleld — (Mty  having  plans  pre¬ 
pared  by  W.  St^eley,  city  engr.,  for  66  block 
wcM>d  block  pavement  in  down  town  district, 
brick  pav*ment  on  6th  St.,  from  North  to 
South  (Irand  Ave.,  also  brick  pavement,  on 
several  residential  blocks,  etc.  Cost  be¬ 
tween  $300,000  and  $400,000. 

HI..  BoodHtork — DIv.  Highways.  Pept. 
Bub.  Wks.  &  Bldgs.,  receives  bids  In  spring 
building  S  ml  road  on  Iloute  15.  southwest 
of  here  and  J  ml.  on  Iloute  17.  northeast 
of  Harvard,  15  ft.  wide,  McHenry  Co.  About 
$24,000.  H.  K.  Bllger.  Springfield,  rd.  engr. 

WIm.,  Mllwankee— City  Planning  Comn. 
will  soon  submit  plan  to  City  Council  for 
ixinnectlng  Highland  Bark  Blvd.  and  Orand 
Ave.  with  80  ft.  driveway  and  bridge  over 
Watertown  Blank  Ild.  O.  Staal,  city  engr. 

WIs..  Kaelne — Uaclne  Co.  plans  to  build 
12th  St.  Rd.,  east  from  west  line  of  York- 
\llle  Twp.,  16  ft.  wide.  cost.  $67,000;  12th 
St.  Ild.  went  from  Beaumont  Rd.,  16  ft. 
wide,  $28. 318 ;  12th  St.  Rd.  west  from  east 
line  of  Yorkville  Twp.,  16  ft.  wide,  $10.- 
000  ;  all  concrete. 

la.,  Atlantic — Comrs.  Cass  Co.  plan  to 
build  White  Poll  Rd.  About  $44,00(5.  State 
and  Federal  Government  will  appropriate 
toward  cost. 

Minn.,  Alexandria - Douglas  Co.  soon 

receives  bids  building  Federal  Aid  Project 
No.  27.  16  ml.  highway  Involving  144,643 
«-u.yd.  excav.,  19,001  cu.yd.  loading  and 
hauling  surfacing  materials,  culverts,  etc. : 
also  State  Rd.  No.  1.  Involving  29.812 
cu.yd.  excav.,  8284  cu.yd.  loading  and  haul¬ 
ing  gravel  surfacing  materials,  culverts, 
etc.  C.  T  Jensen,  co.  aud. 

Minn.,  Hnlnth — Comrs.  St.  Ix>uis  Co.  plan 
to  build  10  county  roads.  About  $20,000 
has  been  appropriated  for  project.  R.  W. 
Acton.  CO.  engr. 

Minn.,  St.  Paul — City  plans  to  pave  Con¬ 
cord  Ave.  from  South  Park  St.  to  city 
limits.  About  $200,000.  J.  R.  Stevenson, 
city  elk. 

Kan.,  Hodge  Pity — Ford  Co.  having  plans 
prepared  by  Ruckel  Eng.  Co.,  engrs..  Gar¬ 
den  City.  pa'/Ing  11  ml.  Santa  Fe  Trail 
from  here  to  Gray  Co.  line,  monolithic 
brick,  20  ft.  wide.  H.  N.  Kinkhead.  elk. 

Kan..  Girard — Comrs.  Crawford  Co.  hav¬ 
ing  Plans  prepared  by  W.  J.  Arnold,  engr., 
for  11  mi.  hard  surface  roads.  C.  C.  Ever¬ 
ett.  city  elk. 


Kan..  Hatrhinsan — Reno  (To.  having  sur- 
\eys  made  for  64  mi.  brick  highways;  cost. 
$1,404. 000;  plans  include  20  mi.  road  from 
here  to  Sterling.  U.  L<.  McLane,  city  engr. 

Ark.,  B'alnut  Ridge — l..awrence  Co.  had 
preliminary  plans  prepared  for  10.48  mL 
road  from  here  to  Sedgwick,  waterbound 
macadam,  rancrete  culverts  and  bridges. 
Atwut  $96,068.  F.  A.  Pritchell,  Walnut 
llidge,  engr, 

Tex.,  t'olambna — Colorado  Co.  had  plans 
prepiired  building  road  througji  county  to 
be  known  as  Houston-San  Antonio  High¬ 
way.  Al)out  $300,885  available  for  project. 

Tex..  .McKinney — Collin  Co.,  Plano  Rd. 
Plat.,  plans  to  hold  election  Jan.  26  to  vote 
on  bonds  to  build  roads ;  also  plans  to 
issue  $200,000  bonds  to  build  roads  in  Clear 
L>ake  Ulst. 

Tex.,  Koekwall — Rockwall  Co.  plans  elec¬ 
tion  to  vote  on  $600,000  lM>ndH  to  build 
roads. 

Tex.,  Hnyder — Scurry  Co.  having  plans 
prepared  by  H.  E.  Elrod,  urcht.,  Interurban 
Bldg..  Pallas,  for  126  mi.  graveled  road. 
Alsjut  $200,000  available.  Noted  Pec.  19. 

f'olorndo — .State  Highway  Comn.,  State 
Museum  Bldg.,  Denver,  soon  receives  bids 
building  roads  In  following  counties: 

K1  Paso  Co..  1 1  ml.  road  near  Colorado 
Springs,  cost,  $31,000. 

Pueblo  Co..  2  ml.  road  near  I'ueblo  on 
Santc  Fe  Trull.  $44,000. 

Boulder  ('o  ,  1  ml.  road  near  Boulder  and 
I.,ottgmont,  $20,000. 

Summit  Co.,  16  mi.  Blue  River  Ild., 

$13,000. 

I»gan  Co.,  i  mi.  road  near  Sterling. 
$11,000. 

Morgan  Co.,  $  ml.  road  east  of  Ft.  Mor¬ 
gan.  $11,000. 

Wfld  Co.,  1  ml.  road  south  of  Greeley, 

$21,000. 

Ptero  Co.,  1  ml.  road  near  Rocky  Ford 
and  l>a  Junta.  $22,000. 

Adams  Co..  2  ml.  concrete  road  or  con¬ 
crete  base  with  some  other  material  between 
Denver  and  Brighton,  $43,000. 

Delta  Co..  1  mi.  concrete  road  or  con¬ 
crete  base  with  some  other  material  at 
Delta.  $11,000. 

Mesa  ('o..  i  ml.  concrete  road  or  con¬ 
crete  base  with  some  other  material  at 
Grand  Junction,  $11,000. 

Montrose  Co.,  |  ml.  road  at  Montrose, 

$11,000. 

Huerfano  and  lAis  Animas  Counties, 
grading  and  surfacing  60  ml.  road  between 
Puehio  and  Trinidad.  $330,000. 

Ouray  Co.,  rock  work  and  grading  2  ml. 
Red  Mountain  ltd..  $18,000. 

I-arlmer  Co.,  rock  and  earth  grading  20 
ml.  Big  Thompson  Canon  Rd.,  16  ft.  wide, 
$90,000.  J.  E.  Maloney.  Denver,  engr. 

Wash.,  Spokane— Comrs,  Yakima  Co.  had 
plans  prepared  for  31  mi.  road,  from  Sun- 
nyside  to  Outlook,  cost  $80,000 ;  also  3} 
mi ,  from  Parker  to  Pllands  bridge,  $60,000. 

WshIi..  VakiniB — Comrs.  Yakima  Co.  soon 
let  contract  grading  and  hard  surfacing 
7 1  ml.  road  to  Naches.  cost  $225,000.  Bids 
for  several  concrete  culverts  will  be  called 
for  separately. 

Oregon — State  Highway  Comn..  Salem, 
plans  to  ex|>end  $126,000  for  Iloseburg- 
Myrtle  Rd..  Coos  and  Itouglas  Counties, 
cost,  $126,000;  also  build  road  from  Port 
Drford  to  Brush  Creek.  Port  Orford  Co.. 
$86,000. 

Oregon — .State  Highway  Comn..  Room 
1301  Yeon  Bldg.,  Portland,  soon  lets  con¬ 
tract  grading  6.4  ml.  Columbia  River  High¬ 
way  between  Hood  River  and  M.rsler,  In¬ 
volving  266.027  cu.yd.  earth  excav.  and 
200  ft.  of  tunnel,  paving  18  ml.  Pacific 
lllghway  between  Salem  and  Aurora.  In¬ 
volving  169.000  wi.yd.  pavement  ;  also 
grading  1  ml.  Columbia  River  Highway  In 
Gilliam  Co.  from  Blalock  to  Arlington. 
About  $700,000.  Noted  Dec.  26. 

Ore.,  Oregon  rit.T — Clackamas  Co.  plans 
to  build  Pacific  Highway  between  Multno¬ 
mah  Co.  line  and  west  end  of  suspension 
bridge.  About  $35,000. 

Ore.,  Portland — City  had  plans  prepared 
extending  Overlook  Blvd.  from  north  line 
of  Skidmore  St.  to  south  line  of  Griswold 
Ave.,  1000  ft.  long,  60  ft.  wide.  O.  Laur- 
gaard.  city  engr. 

Cal.,  I.OS  .Angeles — City  plans  to  lay  ns- 

fthalt  and  concrete  paving  and  build  gran- 
te  block  and  concrete  ^tters.  cement  curbs 
and  cement  walks  on  31  streets  and  alleys, 
total  length  46.819  Iln.ft.  About  $280,982. 
A  C.  Hansen,  city'  engr. 

Qne..  I^irhlne — See  “Industrial  Works.” 
Oat.,  Hamilton — City  plans  to  pave  roads. 
About  $227,000.  E.  R.  Gray,  engr. 

Oat.,  I^adon — City  plans  to  build  roads. 
About  1400,000.  S.  Baker,  elk. 


Man.,  Haran  River — City  plans  to  rer,  i 
roads,  .\bout  $108,000.  J.  Armstrong,  . 

HII»H  HKMIRKH 

N.  Y.,  New  York — Until  Jan.  16.  hy  t, 
Bruckner,  pres.  Bronx  Boro.,  repairing  w  i 
asphalt  block  pavement  and  resetting  e.  t 
where  necessary  throughout  Bronx  Boro  ' 

8.  r..  Charleston — Until  Jan  21.  by  J  n 
Dingle,  city  engr.,  for  20.000  s(i  v<l  si  i 
asphalt  pavement ;  advertised  in  this  is  ,  ■ 

Indiana— By  Bd.  Co.  Comrs.  buil.lim: 
roads  in  following  counties; 

Jan.  15.  Marion  Co..  Indianapolis  gr;(\el 
road  between  Wayne.  Washington  an. I  Bile- 
Twps ;  L.  K.  Fesler,  aua. 

Feb.  6.  Carroll  and  Cass  Counties.  Deli.i  | 
gravel  road  on  Caroll-Cass  county  line  11 
D.  Good,  aud. 

Kan..  WIelilta — Until  Feb.  3,  by  H  \[ 
Barrett,  elk..  Sedgwick  Co.,  grading  drain.! 
ing  and  surfacing  Ontral  Ave.  Ud  wnii 
18  ft  concrete  pavement.  I'lans  Inelud.* 
4b  bridges  and  culverts.  .Miout  $250  ooo 
M.  Ilo.seberry,  co.  engr.  Noted  Dec.  19. 

Tex.,  llrnwnwnAd — lentil  Jan.  13  bv 
Brown  Co.,  building  highway  No.  2  il  F 

I. a!e,  eo.  Judge. 

Nevada — Until  Jan.  27;  by  State  High¬ 
way  Comn.,  .State  Printing  Office  Bldg 
Carson  City,  building  4.16  ml.  road  belw.-eii 
Bulkhead  and  lliid.son  Aurora  Ud  .  Iloute 
3.  Lyon  Co.  Work  involves  13.500  cn  vd 
excav.,  320  cu.yd.  Cleys  A  concrete.  20  cu 
yd.  Class  B  conerele,  442  Iln.ft.  16-24  in 
corrugated  metal  pipe,  etc. 

Calironiia — lentil  Jan.  13.  by  State  Hlgh- 
way  Comn  Forum  Bldg..  Sacramento, 
grading  16.2  ml.  road  and  paving  II  4  ml 
road.  Portland  cement  concrete,  belw.  .  n 
Tecate  Divide  and  east«-rly  lioundary  .Sim 
Diego  Co.,  involving  66,000  cu.yd.  excav 

II. 140  cu.yd.  Class  A  I'ortland  cement  eon- 
ciete  pavement,  390  cu.yd.  Class  ,\  Port¬ 
land  cement  concrete  for  culverts  and 
monuments.  2949  Iln.ft.  18-30  In  corru¬ 
gated  metal  pipe.  A.  B.  Fletcher,  engr. 
Noted  Nov.  21. 


FRICEH  AND  CONTRACTS  gW.lKIIKI) 
(Aliiuicates  award  of  contract) 

♦N.  J..  Bayonne — City  let  contract  Im¬ 
proving  Ave.  C  and  19th  St.,  to  Culligan  & 
Machansky,  473  Bway.,  $4  4,830.  Work  In- 
v’olves  100  sq.yd.  new  conerete  base,  1000 
sq.yd,  dressing  down  old  concrete  ba.se 
7000  sq..vd.  asphalt  [lavement,  etc.  N'oteil 
Nov.  14 

R’"  Va.,  Huntington — Cabell  Co.  received 
only  bid  paving  2.32  ml.  road  from 
Milton  to  Putnam  ('o.  line  and  3300  U. 
stretch  In  BarboursvIIIe,  16  ft.  wide  on  5 
In.  concrete'  base,  from  Harrison  &  Dean, 
322 i  9th  St.,  $0.60  per  cu.yd  tnr  excav., 
$0.85  sq.yd.  for  paving.  $0.15  per  Iln.ft. 
for  low  curbing  and  $0.18  per  Iln.ft  for 
high  curbing. 


8.  C.,  Charleston — Ganltary  &  Drainage 
Comn.  received  bids  grading  and  paving 
3.7  ml.  road,  20  ft.  wide,  8  In.  center  and 
6  In.  sides,  from  Simons  A  Mayrant  Co.. 
Peoples  Bldg.,  $3.13  per  stj.yd. ;  Charleston 
Eng.  Co..  68  Broad  St.,  $3.41  per  sq.yd.; 
Waterfront  Foundation  Co.,  Broad  St.,  $3.67 
per  sq.yd.  Work  Involves  35.000-58.000 
sq.yd,  concrete.  Noted  Dec.  26. 

AAla.,  Wedowee — llandolph  Co,  let  con¬ 
tract  building  20  mi.  road  between  here 
and  Hock  Mills,  to  Stanley  &  Singer,  Lafay¬ 
ette. 


AOkla.,  Hominy — City  let  contract  pav¬ 
ing  various  streets,  to  J.  Stanton,  6th  and 
Kiowa  Sts.,  I.s'avenworth,  Kansas.  About 
$108,000.  Noted  Dec.  28. 

AOkla.,  Miami — City  let  contract  paving 
2nd.  3rd,  Main  and  H  Sts.Ik  asphaltic  con¬ 
crete,  to  F.  P.  McCormick,  'Dilsa.  $61,790. 


AWash.,  Seattle — City  let  contract  re¬ 
grading  approaches  on  10th  Ave.  N.  F.  and 
40th  St.,  and  building  concrete  retaining 
wall.  etc.,  to  Stewart  Constr.  Co„  Anier, 
Bank  Bldg..  $59,882.  Work  Involves  775 
Iln.R.  armored  concrete,  16.360  cu.yd.  earth 
excav.,  66,000  lb.  reinforcing  steel.  635  sq. 
yd.  replaced  asphalt  and  295  sq.yd.  6  in 
concrete  base.  Noted  Jan.  2. 


ACal.,  Angeles — 

aving  Fountain  Av’e.  to  F.  SPhelllng.  4H, 
'igueroa  St..  $11,071.  Work  Involves  55.i32 
q.ft.  rough  grading  at  $0.03  per  • 

6,732  sq.ft,  finish  grading,  oiling  and  mll- 
[ig.  O.oi  per  sq.ft. ;  3772  Iln.ft.  cement 

urbs,  $0.42  oer  iln.ft. ;  19.860  sa.ft.  cement 
ralks,  $0.16  per  sq.ft.:  8681  sq.ft. 
utters.  $0.20  per  sq.ft.;  rein. -con.  cuherts 
nd  catch  basin.  $200. 
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and  noads  (Continued) 


♦  (al..  VlaalU — Tulare  Co.  let  con- 
,r  ,.  I  r.-radlnK  6|  ml.  hlnhway  from  Porter- 
vii  '  to  1  ml.  north  of  Poplar,  to  A.  K. 
il  -if.  r  Bakeraneld.  About  *65.000  ;  icrad- 
inif  $'  50  per  cu.yd.  :  concrete  paving  *4,6!» 
"r  ^i.yd  Noted  Dec.  19. 

Vl»alla — Tulare  Co.  let  contract 
era.lintf' and  building  4  In  concrete  pave- 
with  oil  Hurface  on  I*  ml.  south  dlvl- 
of  county  highway  In  Lindsay.  15  ft. 
wicl...  to  Concrete  Pipe  &  Conatr.  Co..  Por¬ 
terville  $0.80  per  cu.yd.  grading  and  $4.50 
Iht  cu  yd.  concrete  work.  Noted  Dec.  12. 

al  Vlnalla — Tulare  Co.  let  contract 
er  iiiing'  and  building  culverts  along  8  ml. 

I  rv-Creek-Quail  Flat  Rd..  to  J.  W.  Ix>ve- 
liiie.  Visalia.  $12,887. 

*<>nt.,  Brantford — Lansdowne  Park  Co.. 
I^insdowne  Park,  let  contract  building 
walks  and  sewers,  to  Johnson  Bros.,  Market 
St  About  $80,000. 


Railways 

PROPOHKU  WORK 

\>w  York — Black  River  Traction  Co.,  753 
West  Main  St.,  plans  to  Issue  $300,000 
bonds;  jmrt  of  proceeds  will  be  used  to 
build  extension  to  line  forming  belt  line 
from  Pearl  St.  through  Starbuck  Ave.,  then 
hack  to  West  Main  St.;  also  double  track¬ 
ing  line  through  Public  Sq.  down  Court  St. 
to  Main-Ia-roy  St.  switch,  etc.  L.  Schwer*- 
inan,  genl.  mgr. 

Maryland — I'nitetl  Rys.  &  Klectrlc  Co., 
< 'onlinental  Bldg.,  Baltimore,  plans  to  build 
I  .-tt  street  car  route  to  Sparrows  Point 
i(,  serve  northeastern  section  of  city.  W. 
W.  V.’yser.  engr. 

West  \irglnia — Kanawha  &  Michigan 
Itv  plans  to  build  terminal  facilities  at 
ciiarleston  to  be  used  Jointly  by  itself.  Coal 
ti  Cuke  and  Chesapeake  &  Ohio  Railways ; 
also  remodel  and  enlarge  roundhouse  and 
shop  of  Coal  &  Coke  Ry.  About  $75,000. 
The  company  will  install  90  ft.  double-track 
cinder  pit  and  80  ft.  turntable.  C.  M.  Mc- 
\'ay.  Charleston,  ch.  engr. 

Ontario-  Brantford  Municipal  Ry..  303 
CollH>rne  St.,  Brantford,  plans  to  vote  on 
$125,000  bonds  to  extend  and  Improve  rail¬ 
way  system  in  Brantford.  H.  F.  Leonard, 
city  elk. 

Ontario— Grand  Trunk  R.  R.,  McGill  St., 
•Montreal.  Que.,  plans  to  build  20  mi.  line 
from  Algoma  to  Cutler  and  repair  road 
towards  Sault  Ste.  Marie.  H.  R.  Sufford, 
Montreal,  (Jue.,  ch.  engr. 

itrlilHh  Columbia — Canadian  Pacific  Ky., 
I'nion  Sta.,  Toronto,  Ont.,  having  plans 
prepared  by  C.  T.  McNaoo,  engr.,  Revel- 
stuke,  for  extending  line  at  Kelowna.  Al>out 
$25,000.  A.  F.  Stewart.  Toronto,  ch.  engr. 


Excavation  and  Dredging 

PROrOHKI)  WORK 

N.  Albany — Barge  Canal  Works — 

W.  W.  Wothersitoon,  supt.  pub.  wks.,  soon 
receives  bids  driving  steel  sheet  piling, 
placing  concrete  lining  and  incidental  work 
t)etween  Rochester  and  Lockport,  Contr. 
.No.  200,  cost,  $257,993.  Work  involves 
5300  cu.yd.  earth  excav.,  770  cu.yd.  earth 
till,  2900  cu.yd.  mass  concrete,  460  lb. 
steel,  22,000  ft.  timber,  2300  sq.ft.  J  In. 
steel  sheet  piling,  77,000  sq.ft.  |  in.  steel 
sheet  piling,  79,300  sq.ft,  driving  steel  sheet 
piling,  500  cu.yd.  wash  wall,  22,700  sq.ft, 
tar  felt  waterproofing,  730  cu.ft.  removing 
concrete,  coffer  dams,  etc.  ;  completing  canal 
from  Kings  Bend  to  I.«hlgh  Valley  R.R. 
crossing  at  Rochester,  Contr.  No.  190,  coat, 
$284,753.  Work  involves  61,000  cu.yd.  earth 
excav.,  20,000  cu.yd.  earth  fill,  876  cu.yd. 
mass  concrete,  640  lin.ft.  wood  piling,  420 
III!  ft.  12  In.  tile.  62,400  cu.yd.  wash  wall. 
620  cu.yd.  lining,  1100  lin.ft.  wooden  fence, 
loOO  lin.ft.  raising,  aligning  and  painting 
existing  fence,  etc. ;  completing  concrete 
prism  lining  at  Cartersville  and  building 
stream  entrance  near  Knapps  bridge,  Contr. 
-Vir  201  ;  cost,  $48,455.  Work  involves 
8870  cu.yd.  earth  excav.,  39*0  cu.yd.  earth 
till.  2400  cu.yd.  mans  concrete.  3220  sq.yd. 
‘tmerete  excav.,  160  cu.yd.  3rd  clans  riprap, 
360  cu.yd.  wash  wall,  2260  sq.ft,  wire  mesh 
r- inforcement,  60  lin.ft.  cutting  steel  sheet 
I'llmg.  etc. 

,  ,*'!;•  Jrlferson — Ditch — Comrs.  Green  Co. 
(.I-ifferson)  and  Calhoun  Co.  (Itockwell 
^11  y)  related  bids  building  Joint  D.  D. 
No.  8.  Greene  Co.  and  No.  55  Calhoun 
21.400  ft.  16-38  In  tile.  B.  S. 
Mcf'ully,  CO.  aud.  Noted  Dec.  19. 

Minn.,  Marshall — Ditch — Comrs.  Lyon  Co. 
'M.irshall)  and  Yellow  Medicine  Co.  (Oran- 
iti  Palls)  had  plans  preftared  by  P.  D. 
■Mir. mm.  engr..  New  Ulm,  building  judicial 


ditch  25  mi.  long.  8-28  ft.  wide  at  bottom. 
8-24  ft.  deep.  Work  involves  6-42  in.  tile 
and  2,750.000  cu.yd.  floating  dredge  and 
dry  land  excav.  About  $745,360. 

Mo.,  Grant  I'lty — Kxcavation — Worth  Co. 
D.  I).  No.  1  had  plans  prepared  excavating 
13  ml.  drainage  ditch  in  Worth  Co.  Work 
to  lie  done  by  drag  line  or  floating  dredge. 
About  $175,000.  Address  W.  C.  Gkey, 
Giant  City.  C.  E.  Jacoby  Eng.  Co.,  527 
Miukert  Bldg.,  Kansas  City,  engrs. 

Mo.,  KIrknvIlle  —  Ditch  —  Bd.  Supervs. 
Adair  Salt  River  D.D.  rejected  bids  received 
Dec.  16  building  6$  mi.  drainage  ditch. 
J.  E.  Bunnell,  Brockton,  III.,  ch.  engr.  Noted 
Dec.  12. 

.Mo.,  Rlelimond— Drainage — Keeney  Creek 
D.  D.  had  plans  preparetl  for  drainage 
ditch,  levees  and  flood  in  Say  Co.  Work 
to  be  done  by  floating  dredge  or  drag  line. 
About  $160,000.  C.  PIgg,  Orrlck.  secy, 
C.  E.  Jacoby  Eng.  Co.,  627  Shukert  Bldg.. 
Kansas  CJty,  engrs. 

Mo.,  KIrlimund — Drainage — Ray  D.  D. 
plans  to  build  7  ml.  drainage  ditch,  levees 
and  flood  way  in  Ray  Co.  .-Vbout  $226,000. 
Address  W.  Esslinger,  Hardin.  C.  E.  Ja¬ 
coby  Eng.  Co..  527  .Shukert  Bldg.,  Kansas 
City,  engrs. 

Wash.,  Newport  —  Irrigation  —  Pend 
Grielle  Irrigation  DIst.  plans  to  Irrigate 
between  2.600,000  and  3,000.000  acres  of 
land  with  waters  of  Pend  Orlelle  River. 
About  $250,000,000.  Project  includes  18  ml. 
tunnel. 

Bins  BENIREB 

Ga.,  ('arnesville — Drainage — Vntll  Jan. 
16.  by  Comrs.  Middle  River  Dlst..  Franklin 
Co.  for  drainage  system  Involving  1,000.000 
cu.yd.  excav.  W.  R.  Little,  secy. 

H.  I».  Madison — Ditch — Fntll  Jan.  27.  b.v 
L.  F.  Hartwlck.  aud.  I-ake  Co.  building 
Ditch  No.  20,  involving  600  ft.  open  ditch. 
14,660  ft,  6-18  in.  tile.  M.  Cosgrove,  chn. 

rtah.  Delta — Excavation — Until  Jan.  13. 
by  Millard  Co.  1).  D.  No.  3.  furnishing  and 
laying  2,800,000  lin.ft.  drain  tile,  digging 
2,800,000  ft.  drain  tile  trench  and  1,380,000 
cu.yd.  excav.  for  open  drain.  M.  A.  Abbott, 
secy.  Caldwell  &  Richards,  620  Vermont 
Bldg.,  Salt  Lake  City,  engrs. 

C'al.,  KI  Centro — Irrigation — Until  Jan. 
22.  b.v  Dlrs.  Imperial  Irrigation  Dist.,  Ma¬ 
sonic  Temple,  building  rein. -con.  headgate 
structure  at  Sharps  Heading,  9  mi.  south¬ 
east  of  Calexico.  F.  H.  Mciver,  secy.  I»8 
Angeles  Bd.  Pub.  Wks.  Noted  Sept.  26. 

PRICKS  AM>  CONTRACTS  AWARDED 

(★Indicates  award  of  contract) 

★.Minn.,  Olivia — Ditch — Comrs.  Renville 
Co.  (Olivia),  ('hippewa  Co.  (Montevideo) 
and  Kandiyohi  Co.  (Wlllmar)  let  contract 
building  Judicial  Ditch  No.  21.  to  Olson 
&  Johnson,  Minneapolis,  $17,404.  Work 
involves  32,20(1  ft.  6-22  in.  tile. 

★Mo,.  Cam  t  hers  ville — Excavation — Pem¬ 
iscot  Co.,  l».  D.  No.  8.  let  contract  improv¬ 
ing  and  extending  old  drainage  system,  to 
R.  M.  and  G  A.  McWilliams.  1537  Mc- 
(?ormiCk  Bldg.,  Chicago,  $0.12  per  cu.yd. 
Work  Includes  building  27  mi.  of  main 
ditch  from  8-15  ft.  deep.  30-70  ft.  wide  at 
liottom  and  from  8-10  ft.  deep  and  in¬ 
volves  3.086.600  cu.yd.  dry  earth  exc.av. 
Noted  Sept.  12. 

★  .\rk.,  Arkadelphia — Ditch — Rosa  D.  D., 
Clark  Co.,  let  contract  building  2  ditches, 
to  Sternberg  Bros.,  Natl.  Bank  of  Com¬ 
merce  Bldg.,  St.  Louis.  About  $200,000. 
Work  involves  31  mi.  open  ditches  and 
1.706,200  cu.yd.  floating  dredgework.  Noted 
Dec.  6.  1918. 

★Tex.,  Beaumont — Dredging,  etc. — C.  L. 
Scherer,  city  engr.,  let  contract  for  12,000 
yd.  dredging  and  600  ft.  concrete  quay  wall, 
to  J.  Jacobson,  Beaumont.  Noted  Dec.  26. 


Industrial  .Works 

PROPONED  WORK 

Me.,  Portland — D.  E.  McCann  A  Sons.  63 
Preble  St.,  plan  to  rebuild  garage  and  ma¬ 
chine  shop.  About  $60,000. 

N.  y.,  Binghamton — City  plans  to  pur¬ 
chase  rock-bottom  dam  and  power  site  and 
build  lighting  plant  and  Inittall  equipment. 
About  $100,000.  W.  E.  Weller,  city  engr. 

N.  y.,  tstng  Island  City — White  Co.,  Park 
Ave.  and  57th  St..  New  York  City,  having 
preliminary  plana  prepared  by  Watson  Eng. 
Co.,  engrs.,  1101  Hippodrome  Bldg.,  Cleve¬ 
land.  for  1|  story.  200  x  600  ft.,  rein. -con. 
fa<jtory,  rein. -con.  flooring,  concrete  founda¬ 
tion,  on  Thompson.  Nott,  Mount  and  School 
Sts.,  here.  About  $500,000. 


N.  Y.,  Phaenlx — Sweet  Paper  Co.  plans 
to  build  rein. -con.  machine  room  to  replace 
one  destroyed  by  fire.  Coat  betwen  $75,0(i0 
and  $85,000. 

N.  J.,  Bound  Brook — A.  A.  Marlow  A 
Sons  plan  to  build  liquid  sulphur  dioxide 
and  chemical  plant. 

Pa.,  Marietta — Se«‘  •'Contracts  Award¬ 
ed.” 

Pa.,  Phlla. — Snyder  A  Co.,  134  North 
loth  St.,  soon  receives  bids  building  5- 
story.  31  x  106  ft.,  brick  and  terra  cotta 
warehouse  and  show  room.  About  $50,- 
000. 

Ya.,  Norfolk — I.  Fass.  foot  of  Water  St.. 
Portsmouth,  soon  lets  contract  for  building 
and  enuipping  1  story.  Ill  x  116  ft.  brick 
Ice  and  cold  storage  plant.  About  $125,000. 
Noted  Dec.  1 9 

W.  Ya.,  Charleston — See  ‘■Railways.” 

N.  O.,  .Yshevllle— City  plana  to  build 
abattoir.  About  $30,000.  B.  M.  Lee,  city 
engr. 

(•a.,  .Ytlania — R.  C.  Turner,  city  elec¬ 
trician,  remommended  that  city  issue  $70.- 
000  bonds  to  build  electric  light  plant.  H 
L.  Collier,  city  engr. 

MIeh.,  IronwiMid — M,  P.  Jacobsen  A  Co.. 
17  W’est  South  IVater  St..  Chicago,  having 
plans  prepared  by  C.  J.  Anderson,  archt., 
Ironwood.  building  2  story,  brick  and  reln.- 
con.  storage  and  sales  building  here.  .\lK>ut 
$30,000. 

III.,  Chirago — Pennsylvania  Ry.,  Union 
Sta.,  having  plans  prepared  by  R.  G.  Pien-e. 
archt.,  10  South  I.,a  Salle  St.,  building  2- 
story,  60  x  90  ft.  brick  and  rein. -con.  ma¬ 
chine  shop,  rein. -con.  flooring  and  concrete 
foundation  on  1 4th  .St.  and  I’ennsylvania 
tracks.  About  $40,000.  E.  R.  Barry,  div 
engr. 

III.,  Chirago — Wisconsin  Steel  Co..  6<»6 
South  Michigan  Ave.,  plans  to  build  by¬ 
products  plant  to  Include  88  oven  coke 
plant,  one  500,000  and  two  1,000.000  gal. 
storage  tanka  and  5  small  brick  and  con¬ 
crete  buildings.  Cost  over  $2,000,000.  Con¬ 
tract  for  foundations  for  buildings  let  to 
Sumner-Sollitt  Co.,  79  East  Adams  St. 

Win..  Milwaukee — P.  Schwab  Co..  161  i 
and  Canal  St.,  receives  bids  in  March  build¬ 
ing  2  story,  50  x  160  ft.  rein. -con.,  steel  and 
brick  factory,  brick  foundation.  About 
$30,000. 

la.,  Clinton — Klein  Paper  Co.,  19th  Ave. 
and  6th  St.,  had  plans  prepared  b.v  J. 
Morrill  Co.,  an-hts.,  Howes  BIk.,  for  brick 
and  steel  p-tper  mill.  About  $100.01)0. 
Noted  Aug.  I. 

Minn.,  HIbbliig — Hibbing  Electric  Light 
Co.,  plans  to  build  2  story,  rein. -con.,  brick 
and  steel  plant  south  of  Great  Northern 
R.R.  trucks.  .\bout  $400,000.  C.  Poster, 
mgr. 

Minn.,  Minneapolis — See  “Buildings.” 

Minn.,  Winnebago — F.  Duncanson  having 
Dylans  prepared  by  W.  F.  Keefe,  archt.,  1192 
Portland  Ave.,  St.  Paul,  building  2  story. 
50  X  200  ft.,  rein. -con.  and  brick  warehouse. 
About  $50,000. 

Kan.,  .Ytehlaon — Bailor  Plow  Co.,  13th 
and  Utah  St.,  plans  to  build  new  factory. 
About  $250,000.  E.  V.  Jones,  secy. 

Neb.,  laikeside — Omaha  Potash  A  Refin¬ 
ing  t'o.  plans  to  build  plant  20  ml.  south 
of  here.  .Ybout  $600,000. 

Neb.,  Omaha — Skinner  Mfg.  Co.,  14th  and 
Jackson  Sts.,  having  plans  prepared  Ity 
H.  Lawrie,  archt..  619  Paxton  BIk.,  building 
6  story,  132  x  132  ft.,  rein. -con.  manufai-- 
turing  plant  on  13th  and  Jackson  Sts 
P.  F.  Skinner,  pres. 

Mo.,  Nt.  I-oaU — Hussmann  Refrigerator 
Co.,  911  North  Bway.,  receives  bids  atmut 
Mar.  1.  for  1  story,  130  x  ‘JOO  ft.  brick, 
concrete  and  steel  factory,  rein. -con.  floor¬ 
ing  and  concrete  foundation  on  LefUngwell 
Ave.  and  North  Market  St.  About  $50,000. 
H.  J.  Schulte.  1517  North  23rd  St.,  archt. 

Tex.,  Bay  City — Broun  A  Powell.  Henri¬ 
etta,  plan  to  build  10  stand  cotton  gin. 
About  $30,000. 

Tex.,  Dallas — Star  Cash  Stores  Co..  3003 
Elm  St.,  soon  lets  contract  building  2- 
story,  60  X  165  ft.,  concrete  and  brick  ware¬ 
house  on  Marilla.  Pearl  and  Taylor  Sts. 
About  $25,000.  P.  J.  Woerner,  Sumpter 
Bldg.,  archt. 

Tex.,  gaa  Antonio — Allensworth — Carna¬ 
han  Co.,  117  Military  Plasa,  plans  to  build 
2  or  .3  story,  rein. -con.  warehouse.  (Tost 
between  $26,000  and  $85,000.  W.  E.  Simp¬ 
son,  616  Hicks  Bldg.,  engr. 
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IfiduHtrial  WorkH  (Continued) 

Aril.,  Klaciitakf — T.  K.  I’ollook  having 
plana  |>r<‘par<yi  by  I/eacher  A  Kl»l>ey, 
archta..  Hank  of  Arlsona  Bldg.,  I*li»enlx, 
for  1  atory,  I7I>  x  175  ft.  rein. >0011.  ware- 
houae.  About  IIOO.UUU. 

Ore.,  Crane—- Hee  *'M  iacellaneoua.” 

{)ur.,  ('hleontlml- -I’rice  Broa.  &  Co.,  56 
8t.  I’eter  81.,  (Jui-liev,  plana  to  build  pulp 
mill  luTe,  AlH>ut  $l,(»00,ti00.  W.  Brice,  145 
Urund  Alee,  Quebec,  prea. 

Que.,  lairhine-- Municipal  Council  plana 
to  Improve  elei'iric  light  ayatem,  ••oinplete 
paving  on  Si.  Joaeph  St.  e.ttend  aciueduct 
and  aewera,  etc  K.  Laiduc,  aecy.  and  treaa. 

Onl.,  Klura — Klora  White  Idme  t?o.  plana 
to  build  cruaher  plant.  AlH>ut  $60,000. 

Onl.,  Sandwich — Itomlnlon  Forge  & 
Stamping  I'o..  Walkervllle,  will  have  plana 
prepared  for  plant.  AlK>ut  $150,000.  W. 
Ucrdegen,  mgr. 

Out.,  Strnihroy — I otminlon  Cannera  hav¬ 
ing  plana  prepared  building  brick  plant 
Alanit  $150,000. 

Ont.,  Toronto — ('anadlan  Wood  I’roducta 
Co.,  1000  (lerrard  SI..  K.,  having  plana 
prepared  building  2  atory.  brick  factory. 
AImiuI  $60,000 

Ont..  WIndnor  Flexible  Metallic  Bucking 
Co.,  Adrian.  MUdi..  plana  to  build  plant  here 
on  McDougal  Ave.  AlH>ut  $80,000.  W.  A. 
Leltch,  26H  Victoria  ltd.,  lut'al  aupt. 

H.  Nmithera-  -Bulkle.v  Valley  Farmera' 
Institute  platia  to  build  flour  mill  and  ware- 
hoUBc  here  .\l>out  $60,000.  A.  Croteau, 
Telkwu.  a»-cy. 

B.  C.,  \aiieouver — Morrison  Steel  A  Wire 
Co.,  Hawkea  St.,  having  plana  prepared  fur 
rebuilding  plant  destroyed  by  tire.  Laiaa, 

$100,000 

HION  OKSIKKD 

Vn.,  Norfolk  —  I'ntil  Jan.  15.  by  B. 
Mitchell,  archt..  Seaboard  Natl.  Bunk  Bldg., 
building  1  and  2  story  plant  near  Berkley 
St.,  cx>nai8tlng  of  4  bulldlnga.  fur  Norfolk 
Olaaa  Mfg.  Co.,  564  Church  St.  About 
$200,000.  Noted  Dec.  26. 

.MIrli.,  Belrolt — Until  Jan.  12.  by  I’.  U. 
Roaaellu,  archt.,  406-7  Cungre.HH  Bldg.,  build¬ 
ing  4-ator.v,  80  x  80  ft.  brick  and  rein. -ion. 
factory,  rein. -con.  llooring  and  concrete 
foundation  on  I>-arned  and  3rd  Sta.,  fur 
N.  lloaen,  1121  Sidninule  Ave.  Noted  Dei'.  12 


PKK'KM  AND  CBNTKAt'TH  AWAKBKB 
( AIndIcatatea  award  of  contract) 

A-MaMH.,  Plymouth — Amer.  Woolen  Co., 
245  State  St..  Boston,  let  contract  building 
4  story,  50  x  102  ft.,  rein. -con.  addition  'u 
Puritan  Mills  here,  to  Turner  Conatr.  Co., 
244  Madiaon  Ave.,  New  York  City. 

A4'onn.,  New  Britain — Stanley  Rule  A 
L«vel  Co.,  1 1 1  Kim  St.,  let  contract  building 
1  atory,  100  x  300  ft.,  rein. -con.  storage 
building,  rein. -cun.  flooring  and  concrete 
foundation,  on  Berlin  Ave.,  to  J.  M.  Crosier 
Co.,  721  Main  St.,  Hartford.  About  $05,000. 

AN.  V„  New  York — Burdens  Condensed 
Milk  Co.,  108  Hudson  St.,  let  contract  build¬ 
ing  2  story,  60  x  79  ft.,  steel  and  brick 
garage,  rein. -con.  flooring,  concrete  founda¬ 
tion,  at  15-21  lienwick  St.,  to  Miller  Heed 
Co.,  103  I'ark  Ave.  .About  $38,000. 

AN.  J..  Jeri.r.v  C’lty — Central  R.  R.  of 
New  Jersey,  143  Liberty  St.,  New  York 
City,  let  contract  building  2  concrete  thaw¬ 
ing  houaee  In  yard  here,  to  Bre  Cast  t'on- 
crete  t'o..  1270  Bway.,  New  York  City; 
cost  plus  10  per  cent. 

APw..  Marietta — Bennsylvania  R  R.. 
Broad  St.  Sta.,  Phila.,  let  contract  building 
foundation  for  engine  house  and  shops  here, 
to  J.  Coll  A  Son,  1539  Filbert  St.,  Bhila. 
Bids  for  superstructure  will  he  received 
alMut  Feb.  16.  Total  cost,  $600,000.  Noted 
Oct.  3 

AMd.,  Baltimore — M.  McI  Dukehart  A 
Co..  641  Light  St.  let  contract  building  1 
and  2  story,  210  x  269  ft.,  rein. -con.  steel 
and  brick  pump  and  engine  manufacturing 
plant,  brick  and  concrete  foundation,  on 
Key  Highway,  to  J.  K.  Marshall  A  Son. 
121  Mercer  St.  Cost  between  $75,000  and 
$100,000  Noted  Jan  2. 

Cleveland — Ohio  Metal  Briquetting 
Oo.,  907  Schofield  Bldg.,  let  contract  build¬ 
ing  1  story.  62  x  177  fl..  brick,  rein. -con. 
and  Bteel  factory,  rein, -con.  flooring,  at  401 
Literary  Rd..  to  Crowell  Lundoff  Little 
Co..  5716  bhiclld  Ave.  About  $30,000  Noted 
Nov.  7. 

AllL.  HllUboro — Amer  Zinc.  Lead  A 
Smelting  Co.,  1000  Pierce  Bldg.,  St.  Louis, 
Mo.,  will  build  4  story.  40  x  60  x  40  ft.  brick 
and  concrete  packing  house,  rein. -con.  flour¬ 
ing  and  concrete  foundation.  Work  will 


bo  done  by  day  labor.  About  $25,000.  C.  A. 
Wettengel,  purcli.  agt. 

Ala.,  Uubuiiue — Liberty  Tractor  Co..  803 
Main  St.,  let  contract  building  t  story  fac¬ 
tory,  to  A.  Zwack,  13th  and  Clay  Sta.  About 
$25,000. 

A  Neb.,  Omaha — Overland  Tire  A  Rub¬ 
ber  I’o..  1019  W.  O.  W.  Bldg.,  let  contract 
building  2  story,  80  x  300  ft.  rein. -iron,  and 
brick  factory  on  30th  and  Taylor  Sts.,  to 
Vaughn  (Tonatr.  Co.,  Keellne  Bldg 

AMo.,  Ht.  Joaeph — Swift  A  Co.,  Union 
Stoi^k  Yarda,  Chicago,  let  contract  building 
3  atory.  51  x  52  ft.  brick  and  reln.-con. 
power  houae.  to  I>*hr  Conatr.  Co..  1712 
Frederick  Ave.  About  $40.o(to. 

AMo.,  Kt.  Ix>uIn — Best  Clymer  Mfg.  Co., 
Virginia  and  Davla  Avea.,  let  contract 
bullditig  3  and  4  alory,  50  x  236  ft.,  brick, 
reln.-i'oti.  and  ateel  addllioii  to  factory, 
rein.-cf>n.  flooring  and  concrete  foundation, 
at  400-418  Boeppitig  St.,  to  H.  <1.  Clymer, 
Walnwright  Bldg.  About  $30,000. 

AMo.,  Ht.  laiuU — See  “Miscellaneoua.” 

Ai'al..  l.<o»  Angeleo — illobe  Crain  A  .Mill¬ 
ing  Co..  901  Kant  3rd  St.,  let  contract  build¬ 
ing  two  40  X  80  ft.  and  40  x  60  ft.,  reiii.- 
i-on.  and  timber  hydrogen  and  oxygen 
ularita.  on  51  at  St.  and  Santa  Fe  Ave.,  to 
l.as(nai'dt  A  Beck.  721  H.  W.  Heilman  Bldg. 
About  $25,000  ;  percentage  basis. 

Af'al.,  I.a»«  .Ingelea — S.  Van  .N'uya,  Van 
Nuys  Bldg.,  let  iimtraci  rebuilding  4  story. 
74  x  165  ft.,  brick  and  llmlier  factory  on 
San  Bedro  .SI.,  to  J.  B.  -Mpelcr,  Fox  Fergu¬ 
son  Bldg.  About  $35,000. 

ACal..  Harramento — Northern  California 
Milk  Broducers  Asan.,  t'alifornia  Fruit 
Bldg.  let  iirntract  building  reln.-con. 
creamery,  to  Clinton  ('onatr.  Co..  367  Bine 
St  .  San  Franciaco.  AI>out  $125,000.  Noted 
July  4 


Buildings 

PK4)P4>HKI>  WORK 

Maas.,  Wakefield — High  School — Town 
Com.  recelvea  blda  In  spring.  Al>out  $276.- 
000.  Hartwell.  Richardaon  A  Driver.  27 
.State  St..  Boston,  archt.  Noted  Jan.  17, 

f'oitn.,  Hartford  —  Ofllig*  —  Conneotlcut 
Ceneral  I,lfe  Inaur.'ince  Co..  64  Bear!  Ht.. 
having  plana  prepared  by  J.  ().  Rogers, 
iirchl.,  470  4th  Av»>.,  New  York  City,  build¬ 
ing  on  Kim  St.  About  $500,000. 

N.  V.,  Cohoes — School — Bd.  Kduc.  plans 
to  build  2  story,  ateel  and  brick,  concrete 
foundation.  About  $210,000.  Tucker  A 
Marah,  101  Bark  Arve.,  New  York  City, 
archta. 

N.  Y.,  New  York — School — New  York 
State  Veterinary  College,  338  West  26th 
St.,  having  iirelimlnary  sketches  made  by 
Cady  A  (iregory,  archts..  40  West  32nd 
St.,  for  4  story.  74  x  95  ft.,  steel  and  brick, 
concrete  foundation,  on  Ist  Ave.  and  27th 
St. 

N.  J.,  Ba.vonne — School — Bd.  Educ.  soon 
receives  bills  building  ailditlon  to  P.  S. 
No.  11.  23rd  St.  and  Ave.  A.  About  $65,000. 
Noted  Dec.  5. 

N.  J.,  Olassboro — School — State  Bd. 
Kduc..  Trenton,  purchased  site  and  iilana 
to  build  Normal  School  here.  About  $300,- 
OOO.  F.  H.  Bent,  Bound  Brook,  archt. 

N.  J.,  New  Hrunswlek — School — Bd. 
Kduc.  had  plans  prepared  by  A.  .Merchant, 
archt..  363  George  St.,  for  3  story,  176  x 
176  ft.,  brick  and  concrete,  on  Livingstone 
Ave.  About  $400,000.  A.  L.  Smith,  prfs. 
Noted  Jan.  2. 

Md..  Baltimore- -Store  and  Offlce — Safe 
Deposit  A  Trust  Co..  13  South  St.,  plans 
to  alter  and  build  5  story,  reln.-con.,  steel 
and  brick  a/ldltion  on  ('harles  and  Clay 
Sts.  About  $50,000.  J.  J.  Nelligan.  prea. 
T.  W.  Pletsoh.  1210  Amer.  Bldg.,  arckt. 

S.  C..  Greenville— fichools — City  plans 
election  to  vote  on  $160,000  Imnds  to  build 
schools.  W.  F.  B.  Haynesworth.  city  engr. 

Ga..  Maron — See  "Streets  A  Roada.” 

.Ala..  Florence — Opera  Houae — Princess 
Amusement  Oo.  had  plans  prepared  by  G. 
D.  Waller,  archt..  Florence,  for  67  x  126 
ft.,  brick  and  concrete ;  concrete  flooring. 
AlK>ut  $60.00o. 

Kt.,  Dawson  Springs — Hotel.  etc.. — 
Karlabad  Hotel  Co.  of  America  plans  to 
build  8  story,  450  x  650  ft.  reln.-con.  and 
brick  hotel,  to  include  casino,  sanitarium, 
clubhouse,  bath  house,  etc.  About  $4,000.- 
000.  W.  W.  Ahlschlager.  1$3  West  Wash¬ 
ington  St..  Chicago,  archt. 


O.,  Sandusky — Hotel — D.  Olm.'-" 
H.  L.  Stevens  A  Co.,  archts.,  Kari 
Chicago,  had  plans  prepariHl  bu 
story.  76  x  130  ft.,  brick  and  t 
reln.-con.  flooring  and  concrete  (>> 
About  $200,000. 


I.  r  0 
■iiim  « 


•  'latjiiii 


.viirn,, 


.  ••riroii — iiieaier — 11.  ivdi.n,- 

Breltri.eyer  Hldg.,  having  pliiii.^ 
by  K.  G.  Klehler  and  C.  H.  Craii. 

2;.25  Dime  Hank  Hldg.,  for  2  atoM  |,ri,.L 
reln.-con.  and  steel,  concrete  fn  i  ,i,ii..n 
on  Gratiot  Ave  and  Raynor  st 
$75,000. 


'.an  Slaters  soon  receive  hida  ii'iiili'linK  "t! 
shaped  convent  to  be  4  story,  4o  v  tKii  fi" 
34  x  160  ft..  68  x  140  ft..  31x192  li  ..  ,1 
68  x  140  ft.,  brick  and  reln.-con  icni'r.ti 
foundation.  Alaiut  $350,000  .Notnl  Su\ 


Cady,  archt.,  179  West  Washington  St  re. 
celves  bids  In  February,  buildltiK  J  Ktorv 
35  X  95  ft.  reln.-con.,  reln.-con.  Ilooi’mg  aiid 
camcretp  foundation  on  tYawtoid  an.i 

12lh  St.,  for  J.  J.  Kostner,  1401  lnclei),.ii,i. 
elli'e  Blvd.  About  $65,000. 


III.,  i'hlrago — Hospit.'il — Chicago  fnion 
Hospital,  834  Wellington  Ht..  hiiving  oiaiiK 
prepareil  by  Wheelock  A  Shank.  arrhi.s  ct 
West  Randolph  St.,  building  two  4  aiorv 
46  x  90  ft.  and  46  x  102  ft.,  brick  atij 
reln.-con.  additions,  reln.-con.  IWMirlMg  and 
concrete  foundation.  About  $200,000. 


III.,  t'hirugo- -Hotel — W.  W.  Ahlschlager 
archt.,  133  West  Washington  St  ,  rtvelveii 
bids  about  Jan.  16.  for  10  atorv.  70  x  135 
ft.  reln.-con.  and  briek.  reln.-con.  llooring 
and  concrete  foundation  on  GartleUI  Ave 
and  l.,incolri  Bark  W..  for  Ix>t1  Hotel  Co' 
2100  Lincoln  Bark  W.  About  $750,000 
Noted  Dec.  12. 


III.,  t'lilrago — Hotel  and  Baths— KiTcher 
Hotel  A  Bath  Co,.  505  South  Wabash  .\ve., 
plans  to  build  12  story,  80  x  l7o  ft  ,  rein- 
con.,  ateel  and  brick,  reln.-con  llixiring 
concrete  foundation,  at  414  South  Wahash 
Ave.  Cost  over  $1,000,000  W  \V  Ahlscli- 
lager,  133  West  Washington  St.,  archl 

III.,  F.asl  HI.  l.ouU — International  Y  M 
C.  A..  19  South  Li  t4alle  St.,  Chicago,  plans 
to  l>uild  two  Ituildlngs,  one  for  white  Imys. 
cost.  $50,000,  and  one  for  negroes,  jL’S.oiiu 
T.  F.  Kvuns.  secy. 

WIh.,  .Milwaukee- —Hospital — CItv  having 
plans  prepared  by  C.  K.  Mallg,  citv  archt 
for  two  2  story.  64  x  100  ft.  rein -con . 
steel  and  brick  wings  to  hospital  on  loth 
Ave.  and  Mitchell  St.  Alaiut  $I7.'i.ooO 


WIs..  Milwaukee— School — Ril  Kchie  . 
10th  and  Prairie  Sts.,  plans  to  Iniild  2  story 
180  X  19  ft.  reln.-con,,  steel  and  hrlC 
concrete  foundation  on  fJreenImsh  Ave 
AI>out  $250,000.  V^in  Ryn  A  De  (ielhkc. 
114  Grand  Ave.,  archta. 


Minn.,  Minneapolis — School.  Hall.  etc. — 
TTnIverstty  of  Minnesota  plans  to  l>ull<l 
addition  to  high  si'hool,  cost.  $50.000;  addi¬ 
tion  to  Hhevln  Hall.  $25,000;  veterinary 
building  at  University  Farm,  $25,000;  liusl- 
ness  building,  $260,000.  G.  H.  Hayes, 
comptroller. 

Kan..  Atehlson — Armory — Atchison  Cn 
plans  election  to  vote  on  $100,000  bonds  to 
build  100  X  120  ft.  armory  to  serve  as  con¬ 
vention  hall. 


Kan.,  Pratt — School — Bd.  Kduc  soon  lets 
contract  building  3  atory,  86  x  200  ft  hrlok 
and  reln.-con.  school  and  1  story.  40  x  41 
ft.  boiler  house.  About  $17B.00o.  \V  K 
Hulse  A  Co.,  Hutchinson,  archts. 


Mo..  Conrordla — College — St.  Paul's  Col¬ 
lege  had  plans  prepared  by  C.  K  M».'- 
archt..  Merchants  Laclede  Bldg..  St  laiuls. 
for  3  story.  43  x  125  ft.  and  52  x  80  ft  , 
brick  and  stone  living  room  and  gymnasium, 
reln.-con.  flooring.  About  $60,000. 


Mo.,  Joplin— Y  M.  C.  A..  117  East  4th 
St.,  receives  bids  about  Mar.  1.  building 
4  story,  103  x  129  ft.  brick  and  reln.-con 
About  $150,000.  J.  S.  Oravcllc.  secy 
Smith,  Rea  A  Lovltt,  602  Finance  BWk 
Kansas  City,  archts. 

Mo.,  St.  Louis — Bank  and  Ofllce-^t 
Louis  Union  Trust  Co.,  4th  and  Ijocust  Sts. 
plans  to  build  on  7th  and  Locust  Sts.  Ad¬ 
dress  J.  H.  Grover,  vice  pres. 

Mo.,  St.  I.a»uls — Hotel — A.  A.  Bus.h,  fh 
and  Pestaloxzi  Sta.,  plans  to  build  on 
side  12th  St.  from  S^ket  to  Chestnut  bts 
About  $2,000,000. 


Tex..  Fort  Worth — Offlce — W  T  Ma8- 
goner,  1st  Natl.  Bank  Bldg.,  having  plaw 
prepared  by  Sanguinet  A  Staats, 
let  Natl.  Bank  Bldg.,  for  16-ston,.  .5  x 
ft.,  on  8th  and  Houston  Sts. 
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HU.  iiiiiw  (Continued) 


.  rti  I'onionu— V.  M.  C.  A.  havtnK  plana 
nt-ixr.d  by  R  H.  Orr,  archt..  1301  Van 
vir  Hlda..  luoa  Anaeles.  bulldlnR  4  Htory. 
i  “  X  160  ft.,  brick,  rein. -con.  floorlnR. 

i  r.  le  foundation.  About  375.000  avail- 
ahl'.  rampaljm  to  raise  375.000  more  Will 
1),  iii.tuRurated. 

V  It  Monrton — Hospital — City  plana  to 
hui!.l  addition.  About  360.000.  J.  S. 
Muif-e.  elk. 

Out  KliiaNton — Hospital — Oeneral  Hos- 
iijtil  Hd  plans  to  build  additional  wIiirs. 
About  3200.000.  B.  Taylor,  pres. 

ont..  London — School — City  plana  elec- 
lii.n  to  vote  on  3260.000  by-law  to  build 
brick  and  stone  medical  school. 


ont  ,  l.«iidon  —  Medical  School  —  City 
vet.d  $100,000  lionds  to  build  In  connection 
wiih  'Vestern  University.  Noted  Dec.  12. 


Out..  Maaara  Falls — Administration — 
Citv  Ilians  to  build  at  Queen  Victoria 
Hark,  .\bout  3100,000. 

Out.,  l*ort  Arthur — Court  House — City 
plans  to  build.  About  3150,000. 

Ont.,  Saulte  Wte.  Marie — Court  House — 
.Miroma  Co.  plans  to  build.  About  3200,000. 

Out.,  Toronto — Hospital — Bd.  Control 
Ilians  to  build  reception  hospital.  About 
$Rn  000 


Put..  Toronto — Hospital — Provincial  and 
Federal  (Jovernments  plan  to  build  hospital 
Hliiiut  15  ml.  from  here,  for  Soldier’s  Civil 
Re-establlshment  Dept.  About  3600,000. 

Put..  Toronto — Schools — City  plans  to 
purchase  sites  and  build  4  new  schools. 
Almut  3760,000.  C.  A.  Brown,  chn.  finance 
com 


Pnt.,  Weston — School — Town  plans  elec¬ 
tion  to  vote  on  360,000  lionds  to  build 
school  .1.  Taylor,  elk. 


Man.,  WInnIpea — Home — Dominion  Oov- 
(rnin.nt  plans  to  build  650  x  1000  ft.  Home 
for  Deaf.  About  3600,000. 


Hask..  Kealna — School — City  plans  •dec- 
lion  to  vote  on  3126.000  bonds  to  build 
school.  J.  H.  CunnliiRham,  secy.  bd.  educ. 


Bins  BKHIRKB 

Conn.,  Hartford — Theatre — Cntll  .Tan.  20. 
bv  T.  W.  Lamb,  archt.,  644  8th  Ave..  New 
York  City.  bulldlnR  3  story.  120  x  158  ft. 
brick  and  steel,  concrete  foundation  on 
Main  St.,  here,  for  S.  Z.  Poll.  24  Church 
St,.  New  Haven.  About  3126.000. 

4..  Asbur.v  Park — Church — Until  Jan. 
25,  by  L.  E.  Smith,  archt.,  2  WVst  47th  St  . 
New  York  City,  bulldlnR  2-story.  70  x  190 
ft.,  steel  and  brick,  concrete  foundation, 
for  1st  Methodist  Episcopal  conyreRatlon. 
About  3160,000.  Noted  Oct.  10. 

Fla..  Melbourne — School — Until  Feb.  .3.  by 
Bd.  Kduc..  Brevard  Co..  bulldlnR  2  story,  80 
X  183  ft.  school  and  54  x  72  ft.  auditorium 
extension,  rein. -con.  frame  and  hollow  tile 
About  360.000.  S.  J.  Overstreet,  supt.  A. 
E  Lewis,  Real  Flatate  Bldg.,  Miami,  archt. 
Noted  Aug.  16. 


I’KICKS  AND  CONTRACTS  AWARDED 
(T^Indicates  award  of  contract) 


♦  Bl.,  Chleaco — Office — C.  Rubens,  c/o  A. 
.S.  Alschuler.  archt..  28  East  Jackson  St,, 
let  contract  building  8  story,  122  x  286  ft. 
rein. -con.  and  brick,  rein. -con.  flooring,  con¬ 
crete  foundation,  on  Harrison  and  Paulina 
St.  to  ,1.  W.  Snyder  Co..  122  South  Michi¬ 
gan  Ave.  About  360.000.  Noted  Dec.  26. 

a  Is.,  Stanton  —  Orphanage  —  Swedish 
Lutheran  congregation  let  contract  building 
2  story,  32  x  46  ft.  to  C.  W,  Johnson, 
I'h.irlton.  About  365,000. 


aMInn.,  Minneapolis — Settlement  House 
—North  East  Neighborhood  House,  15th 
•Ave  N.  E.,  and  2nd  St,,  let  contract  build¬ 
ing  3  story,  50  x  80  ft.  with  2  story, 
42  X  75  ft.  wing,  concrete  and  brick,  con- 
•  rete  foundation,  to  Pike  ft  Cook,  416  South 
•^ith  St.  About  360,000. 


a  Mo.,  at.  Lanin — Mercantile — N.  Frank 
Ileal  Estate  Co.,  Century  Bldg.,  will  alter 
X  174  ft.  brick,  concrete  and  steel,  on 
Bway  and  Washington  Ave.  Work  will 
be  (lone  by  day  labor.  About  $50,000. 


*<’«l..  Las  Aagolan — Mausoleum — Rose- 
•lale  Mausoleum  Co.,  308  Haas  Bldg.,  let 
contract  building  2  story,  91  x  308  ft.  reln.- 
con.  at  Rosedale  Cemetery  containing  1760 
chapel,  2  columbarlums,  etc.,  to  J. 
b  Huor.  Santa  Ana.  About  3200.000. 


Burllagten — Hospital — Dept.  Pub. 
"  ks .  Ottawa,  let  contract  building  active 
re.-itment  ward  for  military  hospital,  here, 
J'  Healy  Conatr.  Co.,  38  James  St^ 

HnmUfon  Noted  Deo.  6. 


Federal  Government  Work 

PROPOSED  WORK 

N.  Y.,  llro«kl.vn — llcating  and  Ventilating 
Systems — Bureau  Yards  ft  1  locks.  Navy 
Dept.,  Wash.,  D.  C.,  plans  to  Install  In 
Building  "D"  at  Naval  Building  Reserva¬ 
tion;  3744.  About  340.000. 

N.  Y..  WanI'N  Island — Refrigerating 
Plant  K)|uipment — Bureau  Yards  &  Docks. 
Navy  Di'pt.,  Wash..  D.  C..  plans  to  install. 
S|)ec  3749  About  330.000 

N.  Y.,  West  Point — Quarters  and  Bar¬ 
racks — t'onstr.  Div..  War  Dept..  Wash  .  I> 
C.,  soon  receives  bids  building  l-story.  49 
X  390  ft.  barriicks  and  quarters  at  West 
Point  Military  .Vctidemy.  Alsiut  3500,000. 

Md.,  Halllmarr — Hospltiil — U.  S.  Oovern- 
ment  having  plans  prepar*Hl  for  doubling 
capacity  of  Evergr*>en  Junior.  U.  S.  (Jenl. 
Hospital  No,  7.  Work  consists  of  5  new 
buildings,  etc.  About  3600,000. 

■Md.,  Indianhead  —  Houses  —  Bureau 
Yards  &  I  locks.  Navy  Dept..  W'ash..  D. 
C.,  postponed  building  Type  "D”  apart¬ 
ment  houses;  Spec.  3fi96.  (.Specifications 
and  plans  not  prepared  In  time.)  About 
370.000.  Noted  Jan.  2. 

D.  r..  Wash. — Sewer — DIst.  Comrs..  Dlsf. 
Bldg.,  noon  let  contract  building  James 
('reek  Valley  Trunk  sewer  Involving  6000 
cu.yd.  excav.,  1600  yd.  concrete  masonry 
and  10  yd.  sewer  brick  masonry. 

Va..  Newport  News — Emergency  Hospital 
—  Bureau  Yards  &  Docks.  Navy  Dmu., 
Wash  .  D.  C..  plans  to  build ;  Spec.  3750. 
About  3500,000. 

Fla.,  Santa  Rosa — Sewer  and  Water  S.vn- 
tem — Bureau  Yards  *  Docks.  Navy  Dept.. 
Wash..  D.  C..  postiioned  project  :  new  bids 
to  be  opened  at  local  yard ;  Sp<-c.  3634. 
Noted  Nov.  14. 

Mleh.,  Frankfort — Dredging  Harbor — XT. 

5,  Eng.  Office.  Orand  Rapids,  plans  to 
d*-ei»en  and  Improve  harbor.  About  3700,- 
000.  L.  W.  Ooddard,  engr. 

Ore..  Marshfield — Channel  Improvement  — 
Com.  on  Rivers  and  Harbors.  \Vash..  D.  C.. 
approprlat(sl  3204,000  for  Inner  channel 
project.  Plans  Include  bar  dredging  and 
entrance  work  at  Marshfield. 

Cal.,  South  Sun  FranelHeo — Cottages  and 
Sewer  System — Bureau  Yards  ft  Docks. 
.Navy  Dept..  Wash..  D.  O.,  plans  to  build 
2  double  cottages,  4  room  cottage  and  In¬ 
stall  sewer  system;  Spec.  3742.  About 
$9000. 

IIIDS  DESIRED 

N.  Y..  Roekuway — Heating  System — XTn- 
tll  Jan.  20.  b.v  Bureau  Yards  ft  Docks,  Navy 
Dept..  Wash.,  D.  C..  Installing  In  Hangars 

C,  D  and  E;  Sp.'C.  3722.  About  326.000; 
$10  deposit  required  for  plans  and  sp«-c. 
Noted  Dec.  19. 

D.  Wash. — Sewers — Until  Jan.  14,  by 

DIst.  CNomrs.,  Dlst  Bldg.,  building  sewers 
Involving  140  lln.ft.  7  x  7  ft,  concrete 
sewer  and  1066  lln.ft.  6  x  6  ft.  concrete 
sewer. 

Va..  Hampton  Roads — Oil  Storage  Build¬ 
ings,  etc. — IJntll  Jan.  20,  by  Bureau  Yards 
A  Docks.  Navy  Dept.,  Wash.,  D.  C.,  build¬ 
ing  oil  storage  and  reclaim  building  and 
photograph  laboratory:  Spec.  3714.  About 
320,000;  310  deposit  required  for  plans  and 
spec.  Former  bids  rejected.  Noted  Dec. 
19. 

Tex..  North  Ft.  Worth  —  Oas  Holders. 
Removing  System,  etc. — Until  Jan.  20,  by 
Bureau  Yards  A  Docks,  Navy  Dept,,  Wash.. 

D.  C.,  building  6  gas  holders  and  C02  re¬ 
moval  system  at  Argon  Production  plant  ; 
Sp<*c.  3694.  About  3120.000.  Noted  Dec. 

6. 

Idaho.  Boise — Irrigation — TTntll  Jan.  18, 
by  U.  S.  Reel.  Serv.,  Boise,  building  9  ml. 
earth  canal  on  Black  Canyon  extension  of 
Boise  projert.  Work  Involves  190,000  cu.yd. 
excav.  to  be  let  In  sections  of  2000  yd. ; 
178,000  cu.yd.  dry  earth  excav..  6000  cu.yd. 
loose  dry  rock  excav.  and  7000  solid  dry 
rock  excav.  About  350,000.  D.  W.  Cole, 
engr. 

Cal.,  Inglewood — Cottages  and  Sewer 
System — Until  Jan.  10,  by  Bureau  Yards  ft 
Docks.  Navy  Dept..  Wash.,  D.  C..  building 
2  double  quarters  and  one  4  room  quarters, 
also  installing  sewer  system  to  connect 
with  Los  Angeles  City  sewer:  Spec.  3740. 
About  $9000;  $10  deposit  required  for  plans 
and  spec. 


FRICKS  «WD  CONTRACTS  AWARDKI> 

(AIndicati's  award  of  contract) 

•Me.,  Cartbon — Post  Ottloc — J  A.  Wet- 
more,  superv  archt..  treas.  dept.  Wash 
I>.  ('..  rt'cjdved  Idds  Jan  6.  building  here 
Dom  I.  F  Wiiodtuiry  A  Son  Co.  185  Sum¬ 
mer  St  .  Boston.  Mass..  368.998  ;  O  Nelson 
('o..  194  Exchange  St..  Bangor.  369,700 

T.  F  Moreau  A  <'o ,  la-wiston.  372.857 
Noted  Dec.  5 

AMa>«.,  CballiMni  Boiler  i louse.  Heating 
and  Draining  S.\  stems—  Bureau  Yanis  ft 
Docks.  Navy  1  >epl  ,  Wash.  D.  C..  let  con 
tract  building  boiler  house,  and  Installing 
beating  and  (Iralnlng  systems,  etc.,  to  •'ole- 
man  Bros.  I  Marginal  St.  Chelsea. 
345,026  (30  days).  Noted  Jan.  2. 

Mass.,  Illngbiim — Raln>ad  Tra^-k — Buri'au 
Yards  ft  Ihaks.  Ntty.v  Dept.,  Wash.,  D  ('.. 
r»K'el\a  •!  Itids  Jan.  6  building  at  Naval  Am¬ 
munition  Deisit, 

(1)  cletirlng.  (Monthly  payments  will 
Im>  hjised  on  actual  numln-r  of  sq.ft,  of 
clearing  •■ompleted  and  accepieil  and  unit 
contrat'f  price  for  10,000  sq.ft.) 

(2)  grading.  Monthl.y  payments  will  be 
based  on  tictual  nilmla-r  of  CU.yd8.  com¬ 
pleted  and  unit  contract  price  per  ctl.vil 
measured  in  excav.  an^l  placetl  In  fln.tl 
))ositb>n. 

('ontract  prl«-c  iter  cu.yal.  shall  Includ  - 
excav.  of  material  by  any  method  what¬ 
ever.  loading.  trans|>ortatinn  and  d^-posit 
of  same  In  mantier  (b'seribed  by  these 
specifications. 

(3)  culverts.  Unit  contract  price  for  this 
Item  may  for  purposes  •tf  monthly  pa.v- 
meiits  be  separated  In  schedule  of  prices 
to  cover  proper  proi>ortluna|  payments  for 
number  of  lln.ft.  of  culvert  pipe  dellveis-d 
and  accepted  and  for  actual  number  of  lln 
ft.  of  culvert  Instalb-d  measured  In  plao- 

(4)  ballast.  Unit  contract  price  p^T  cu 
yd.  shall  be  for  ballast  In  place,  measunol 
In  place.  Monthly  payments  will  be  based 
on  actual  number  of  cu.yds  In  place,  meas¬ 
ured  In  place  and  unit  contract  price. 

(5)  track  tlml»ers.  Unit  contract  prlc^-s 
for  this  Item  ma.v.  for  puritoses  of  monthly 
payments,  be  separated  In  s<'h»^ule  of  prices 
to  cov^-r  proper  proisiri  i•>nal  parts  for 
numlier  of  tb-s  and  sets  of  switch  timbers 
<lellven*d  and  accepted  and  for  actual  num¬ 
ber  of  tb‘8  and  sets  of  switch  timbers  In¬ 
stalled. 

(6)  Installation  of  tracks  (.a)  and  (b) 
unit  contract  for  this  Item  may.  for  pur- 
Itoses  of  monthly  payments,  he  separated 
In  schedule  of  prices  to  cover  proper  pro¬ 
portional  payments  for  material  delivered 
and  accepted  and  for  number  of  lln.ft.  of 
track  installed  and  numlier  of  turnouts  In¬ 
stalled.  (c)  and  (d)  Monthly  payments 
will  he  bash'd  on  actual  number  of  lln.ft 
of  track  Installed  and  for  actual  numlsT 
of  turnouts  Installed.  No  sepjirate  pay¬ 
ments  will  be  made  for  pn-ptiratory  work 
on  .same  prior  to  Installation. 

(7)  mincellan<>ous  work.  As  specified  In 
paragraph  89,  from 

Kennedy  A  Peterson  C'onstr.  Co..  7  Water 
St..  Boston.  Mass..  (1)  32(t ;  (2)  33;  (3) 
3  75;  (4)  31.50;  (6a)  31.30;  (6b)  380;  (6a) 
32.96 ;  (6b)  33;  (6c)  3145;  (6d)  395 

(60  days). 

C.  M.  I>*ach.  P.  O.  Box  No.  2285,  Boston. 
Mass..  (1)  3.03  per  sq.ft.;  (2)  3166;  (3) 
3156;  (4)  32;  (5a)  32;  (5h)  328; 

{6h)  32;  (6h)  31.66;  (6c)  30.75  ;  (6d) 
346  (90  days). 

Coleman  Bros..  1  Marginal  St..  Chel8*‘a. 
Mass..  (1)  3100;  (2)  3135;  (2a)  35: 

(3)  3180;  (4)  370;  (6c)  3126;  (6d)  3150 
(70  da.vs). 

A.  A.  Johnson,  Van  Bur^-n  St..  Long  Isl¬ 
and  City.  N.  Y..  (1)  3100;  (2)  33;  (4) 
34;  (6)  31.60;  (6a)  32.70;  (5b)  3140: 
(6a)  32.00  ;  (6b)  32.50;  (6c)  3  76;  (6d) 
3100  (76  days). 

Hasson  Pavement  Co..  902  Chapel  St., 
New  Haven,  Conn.,  (1)  360;  (2)  31. 30;  (3) 
31.60;  (4)  32;  (6c)  31-60;  (6d)  3100.  Noted 
Dec.  19. 

Mass.,  Newbnrypart — Post  Office — J.  A. 
Wetmore.  superv.  archt.,  treas.  dept,.  Wash., 
D.  C.,  recelv«Kl  bids  Jan.  3.  from  Franrx) 
Amer.  Constr.  Co.,  160  Nassau  St.,  New 
York  City,  381,761  ;  M.  E.  O’Conner.  North¬ 
ampton,  394.600  ;  C.  S.  Cunningham  ft  Son. 
7  Water  St..  Boston.  397,300.  Noted  l>ec.  6. 

Conn..  New  Londoa — Completing  Bulbl- 
Ing — Bureau  Yards  A  Docks.  Navy  Dept.. 
Wash.,  D.  C..  received  bids  Jan.  6  Install¬ 
ing  walls  and  doors  for  building  for  nets, 
at  Submarine  Base,  (1)  (work  complete). 
(2)  price  and  time  for  Installing  concrete 
floor  as  specified  under  alternative  No.  1 
from  C.  M.  I.,each.  P.  O.  Box.  2286,  Bos¬ 
ton.  Mass.,  (1)  313.393  (80  days);  Hamil¬ 
ton  ft  (Tiambers  Co.,  29  Bwav  ,  New  York 
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City.  (1)  $18,200  (60  days).  (2)  $10,170 
(30  days).  (3)  $17,900  (60  days);  H.  K. 
Fox  ('onatr.  Co.,  81  East  125tn  St..  New 
York  ntv.  (1)  $19,940  (60  days).  (2) 

$9910  (45  days),  (3)  $8960  (60  days). 
Noted  Jan.  2. 

N.  V.,  Brooklyn — Extension  “A”  to  Power 
Plant  —  Bureau  Yards  A  Docks.  Navy 
Dept..  Wash..  D.  C..  received  bids  Dec.  30: 

(1)  net  price  and  time  for  work,  com¬ 
plete.  in  accordance  with  drawing  and 
speciflcations  using  cast  in  place  slabs  with 
pitch  and  gravel  ot*  slag  roof. 

(2)  net  price  and  time  added  or  deducted 
from  (1)  for  each  pile  in  excess  of  or  less 
than  number  shown  on  drawings  based  on 
leninh  of  45  ft.  from  imlnt  to  cut-off, 

(3)  net  price  and  time  added  or  deducted 
from  (1)  for  each  linear  foot  of  pile  in 
•xcess  of  or  less  than  length  specified 
above, 

(4)  net  price  and  time  added  to  or  de¬ 
ducted  from  (1)  if  asphalt  and  gravel  or 
slag  roofing  is  used. 

(6)  net  amount  added  to  or  deducted  from 

(1)  if  asphalt  impregnated  asbestos  felt 
roofing  is  used. 

(6)  net  price  and  time  added  to  or  de¬ 
ducted  from  (1)  if  gypsum  precast  tile  slab 
roof  is  furnished,  from 

K.  Dietsch,  383  Madison  Ave.,  (1)  $101.- 
000  (140  days),  (2)  add  $20.  deduct  $12. 

Post  &  McCord,  101  Park  Ave..  (1)  $101.- 
800  (160  days).  (2)  add  $25.  deduct  $22. 
(3)  add  $0.6f».  deduct  $0.60.  (4)  deduct  $50. 

(5)  add  $75,  (6)  deduct  $100. 

Rangelv  Constr.  Co..  401  Lexington  Ave., 
(1)  $102,448  (150  days).  (2)  add  $29.  de¬ 
duct  $26,  (3)  $0.66,  deduct  $0.66,  (6)  deduct 
$100.  All  contractors  of  New  York  City. 
Noted  Dec.  10  under  “New  York.” 

★  N.  W,  Rorkaway — Gasoline  Piping. 
Tanks,  etc. — Bureau  Yards  A  Docks,  Navy 
Dept.,  Wash.,  D.  C.,  let  contract,  to  C. 
Meads  A  Co..  38  Park  Row.  New  York  City, 
$21,120  (90  days).  Noted  Jan.  2. 

N.  Y.,  Htapleton — Nurses’  Quarters — 
J.  A.  Wetmore.  superv.  archt.,  treas.  dept.. 
Wash..  D.  C.,  received  bids  Dec.  30.  building 
at  Marine  Hospital  (work  complete),  from 
B  Diamond,  12  Bergen  St..  Brooklyn. 
$19,500;  Bangley  Constr.  Co.,  406  Lexing¬ 
ton  Ave.,  New  York  City.  $19,600;  North¬ 
eastern  Constr.  Co..  226  5th  Ave.,  New  York 
City,  $20,692.  Noted  Dec.  19. 

N.  J..  Cape  May— Additional  Buildings 
— Bureau  Yards  A  Docks.  Navy  Dept., 
Wash.,  D.  C.,  received  bids  Dec.  30.  build¬ 
ing  at  Naval  Air  Sta..  (1)  price  and  time 
for  work  complete.  (2)  price  added 
to  or  deducted  from  (1)  for  each  pile  in 
excess  of  or  less  than  number  shown  on 
drawing,  based  on  length  of  25  feet  from 
point  to  cut  off,  (3)  price  added  to  or 
deducted  from  (1)  and  (2)  for  each  linear 
foot  of  pile  in  excess  of  or  less  than 
length  specified  above,  (4)  price  to  be  added 
to  oi  deducted  from  (1)  If  material,  as 
specified  under  alternative  No.  1  is  used, 
from 

Post  A  McCord.  101  Park  Ave..  New 
York  City,  (1)  $128,000  (180  days).  (2) 
add  $21.  jeduct  $18.  (3)  add  $1,  deduct 
$0.80,  (4)  deduct  $200. 

M.  H.  McCloskey.  Jr.,  1620  Thompson 
St..  Phlla..  (1)  $138,138.  (2)  add  $28.  de¬ 
duct  $6.  (3)  add  $1.10.  deduct  $0.05. 

H.  S.  Roberts  A  Co.,  1123  Bwav.  New 
York  City.  (1)  $139,600  (186  days).  (2) 
$13.  (3)  add  $0.80.  deduct  $0.50.  (4)  deduct 
$850.  Noted  Dec.  12. 

Pa,.  Ft.  Mifflin — Altering  Marine  Bar¬ 
racks — Bureau  Yards  A  Docks.  Navy  Dept.. 
Wash..  D.  C..  received  bids  Dec.  23,  for 
work  at  Ammunition  Depot  (work  com- 

Slete),  from  J.  M,  Yardley  Co..  1716  Samson 
t.,  Phila..  $9193  (69  days):  ,1.  S.  Rogers 
Co..  Drexel  Bldg.,  Phlla.,  $9927  (60  days). 
Noted  Dec.  12. 

ftPa.,  Phila. — Heating  System — Bureau 
Yards  A  Docks.  Navy  Dept..  Wash..  D.  C., 
let  contract  installing  In  extension  at  U.  S. 
Marine  Corps.  Reservation,  to  Ralsler 
Heating  Co.,  129  Amsterdam  Ave.,  New 
York  City,  $25,506  (90  days).  Noted 

Nov  28. 

Pa..  Phlla. — Mechanical  Stokers — Bureau 
Yards  A  Docks.  Navy  Dept..  Wash.,  D.  C.. 
received  bids  furnishing  stokers,  driving 
engines  and  auxiliaries  at  (a)  power  plant, 
(b)  aircraft  factory,  here,  from  Westing- 
house  Electric  A  Mfg.  Co..  803  Hlbbs  Bldg., 
Wash..  D.  C.,  (a)  $32,600.  alternate  $28,000; 
(b)  $12,400.  alternate.  $11,000;  Sandford- 
Rliey  Stoker  Co..  25  Foster  St.,  Worcester, 
Mass.,  (a)  $36,660.  alternate,  $28,610;  (b) 
$12,700;  Amer.  Eng.  Co..  Aramingo  and 
Cumberland  Sts.,  (a)  $33,185.  alternate, 

$28,386;  (b)  $12,565,  alternate.  $11,170. 


APa^  Phlla. — Water  Supply.  Sewer  and 
Drainage  Systems — Bureau  Yards  A  Docks. 
Navy  Tiept.,  Wash.,  D.  C..  let  contract 
building  at  Grays  Perry  Rd.,  to  H.  Ix>dge, 
Inc.,  1633  Ranstead  St..  $29,876  (75  days). 
Noted  Jan.  2. 

D.  C.,  Bellevee — Railroad — Bureau  Yards 
A  Docks.  Navy  Dept.,  Wash..  D.  C..  re¬ 
ceived  bids  Jan.  6.  building  at  Naval 
Magazine,  work  complete,  from  Hyde  A 
Baxter.  711  13th  St..  Wash.,  $23,875  (40 
days)  ;  G.  F.  Pawling  A  Co..  1432  South 
Penn.  Sq.,  Phila..  $27,386  (40  days)  ;  L. 
J.  Sleling.  1270  Bway..  New  York  City, 
$42,892  <40  days).  Noted  Dec.  19. 

D.  C..  Wash. — Cranes — Bureau  Yards  A 
Docks,  Navy  Dept..  Wash..  D.  C.,  received 
bids  Dec.  30.  installing  two  20-ton  electric 
traveling  cranes  in  tool  shop  and  miscel¬ 
laneous  shop,  at  Navy  Yard,  here,  (1) 
price  and  time,  for  cranes  complete  on 
runways,  in  accordance  with  drawing  and 
specification.  (2)  price  and  time  for  cranes 
complete  on  runways  in  accordance  with 
bidders  specifications,  (3)  price  of  spare 
parts  for  each  crane  as  called  for  in  para¬ 
graph  20  of  the  standard  specification  for 
“Electric  Traveling  Cranes’'  from  Chesa¬ 
peake  Iron  Wks.,  Westport.  M<J.,  (2)  $18,- 
700  (150  days)  ;  Toledo  Bridge  A  Crane 
Co.,  Dorr  St.  and  Lake  Shore  R.  R.,  Toledo, 
<).,  (2)  $23,000  (120  days);  Nlles-Bement- 
Pond  Co..  Ill  Bway..  New  York  City, 

(2)  $29,910  (150  days);  Manning,  Max¬ 
well  A  Moore.  119  West  40th  St..  New 
York  City,  (1)  $30,110  (70  days).  Noted 
Dec.  12. 

I>.  C.,  Wash. — Radial  Block  Chimneys — 
Bureau  Yards  A  Docks.  Navy  Dept..  Wash., 
D.  C.,  received  bids  Dec.  30.  building  at 
Navy  Yard  here.  (1)  price  and  time,  work 
complete;  (2)  price  and  time,  work  com¬ 
plete,  in  accordance  with  bidders’  detail 
drawings  an<]  speciflcations.  In  case  a  bid 
is  based  on  this  item,  a  separate  letter 
so  stating  full  and  complete  specifica¬ 
tion  detailing  Just  what  bidder  proposes  to 
furnish  shall  accompany  proposal,  from 
W.  H.  Kellogg  Co.,  90  West  St.,  New  York 
City,  (1)  $48,200  (120  days),  (2)  $35,990 
(120  days);  A.  Custodls  Chimney  Co..  95 
Nassau  St.,  New  York  City,  (1)  $52,000 
(120  days).  (2)  $38,600  (120  days);  H.  R. 
Heinicke,  Inc..  1 47  4fh  Ave.,  New  York 
City.  (1)  $62,766  (135  days),  (2)  $42,856 
(135  days),  (3)  $39,680  (130  days).  Noted 
Dec.  19. 

AVa.,  Alexandria — Pier  and  Bulkhead — 
Bureau  Yards  A  Docks.  Navy  Dyjt.,  Wash.,' 
D.  C.,  let  contract,  to  McLean  (jonstr.  Co., 
1415  Fidelity  Bldg..  Baltimore.  Md..  $36,711 
(90  days).  Notecl  Jan.  2. 

AVa.,  Hampton  Roads — Heating  Plant — 
Bureau  Yards  A  Docks.  Navy  Dept..  Wash., 
D.  C.,  let  contract,  to  Wise  Granite  Constr. 
Co..  Amer.  Natl.  Bank  Bldg.,  Richmond, 
$83,300  (45  days). 

Va.,  Norfolk — Kitchen  and  Diet  Equip¬ 
ment — Bureau  Yards  A  Docks,  Navy  Dept., 
Wash.,  D.  C..  received  bids  Jan.  6 : 

(1)  net  price  and  time  for  work,  com¬ 
plete  in  accordance  with  drawings  and  spe¬ 
cification. 

(2)  amount  and  time  to  be  added  to 
( 1 )  if  all  waste  vent,  water  supply,  steam 
supply  and  electric  connections  to  outlets 
at  locations  of  equipment  and  all  other 
connections  with  valves  and  fittings  re- 
(|uired  for  satisfactory  installation  of  all 
» ciuipment  ready  for  operation,  be  made  by 
contractor  from  Bramhall  Deane  Co., 
261  West  36th  St.,  New  York  City,  (1) 
$19,200  (60  days'-;  Rod  Iron  Range  Co.,  6 
Portland  St.,  Boston.  Mass.,  (1)  $19,432 
<60  days) ;  (2)  add  $5500; 

Stearnes  Co.,  1523  South  Michigan  Ave., 
Chicago.  (1)  $20,000  (60  days).  Note<) 
Jan.  2. 

la.,  Norfolk — Mechanical  .Stokers — Bu¬ 
reau  Yards  A  Docks,  Navy  Dept.,  Wash., 
1>.  C..  received  bids  furnishing  stokers, 
driving  engines  and  auxiliaries  at  navy 
yard,  here,  from  Westlnghouse  Electric  A 
Mfg.  Co..  803  Hlbbs  BltTg.,  Wash.,  D.  C., 
$21,900,  alternate  $18,100  (120  days); 

Sandford-Riley  Stoker  Co.  26  Foster  St., 
Worcester.  Mass.,  $22,100.  alternate.  $19,- 
290  <120  days);  Amer.  Eng.  Co.,  Aramingo 
and  Cumberland  Sts.,  $22,405.  Alternate, 
$19,164  (120  days). 

AA'a,,  Petersburg — Paving — IT.  S.  Govern¬ 
ment  sublet  contract  paving  roadway  of 
East  Bank  St.  from  Madison  St.  to  city 
limits,  to  M.  A.  Finn.  Finn  Bldg. ;  on  per¬ 
centage  basis.  Government  will  pay  all 
cost  over  $15,000  appropriated  by  city.  Total 
coat.  $30,000.  Noted  D^.  26  under  "Streets 
A  Roads.” 

AVa,.  Quantleo — Painting  Old  Buildings— 
Bureau  Yards  A  Docks.  Navy  Dept.,  Wash„ 
D.  C.,  let  contract  to  Barker  Painting  Co- 
138  West  38th  St..  New  York  City,  $36,000, 
time  Peb.  1. 


\a..  Yorktown — Extension  to  Navai  M 
Depot— Bureau  Yards  A  Docks.  Navy  li.  , . 
l\aah.,  D.  C.,  received  bids  (1)  prlc«  , 
time,  work  complete,  in  accordance  w  i 
drawings  and  specflcations  (2)  amount  ' 
be  deducted  from  (1)  if  window  guar- 
in  front  of  1st  story  dormitory  windows 
barracks  for  600  men  are  omitted  fr 
Hughes  Foulkrod  Co..  1406  Common’we . 
Bldg.,  Phlla.,  (1)  $309,977  (178  da\  , 
Boyle  Robertson  Constr.  Co..  501  Kv  i 
Bldg.,  Wash..  D.  C.,  (1)  $314,813  ir 
days),  (2)  $900;  Consolidated  Eng  ( 
243  Calvert  Bldg.,  Baltimore,  Md  i  i 
$324,000  (150  days),  (2)  $500. 

W.  Va.,  Nouth  Charleston  —  Eleetrii- 
Traveling  Crane — Bureau  Yards  A  Itn.',,^ 
Navy  Dept.,  Wash.,  D.  C.,  received  t.  .i.i 
Dec.  30,  installing  In  foundry  and  fo 
shop  at  Naval  Ordnance  Plant,  (1)  price 
and  time  of  delivery  for  one  60-ton  crane 
complete,  delivered  on  board  cars  ti.  i. 
ready  for  installation,  in  accordance  with 
this  specification  and  accompanying  draw¬ 
ing  and  services  of  superintendent  to  aup'-r- 
vise  and  assist  in  installation  of  crane  and 
making  of  tests  (2)  price  of  spar  parts 
as  specified  in  paragraph  41,  from  Wliiiing 
Fdry.  Ekiuipment  Co.,  Harvey.  111.  (i) 

$29,350;  Chesapeake  Iron  Wks..  Westport, 
Md..  $31,000  (160  days)  ;  Cleveland  t'rane 
A  Eng.  Co.,  Wickliff,  O.,  (1)  $31.4(i0  (i.-ii) 
days). 


N.  C.,  Monroe— Radio  Buildings.  Oarate, 
etc. — Bureau  Yards  A  Docks.  Navy  D.  pt . 
Wash.,  D.  C.,  received  bids  Dec.  30,  building 
radio  buildings,  garage,  barracks  and  3 
officers’  quarters  at  Southern  Radio  Sta  . 

(1)  net  price  and  time  for  work  com¬ 
plete  in  accordance  with  the  drawings  and 
speciflcations, 

(2)  net  price  and  time  for  1  cottage  for 
commanding  officers’  quarters  complete  in 
accordance  with  the  drawings  and  specifi¬ 
cations. 

(3)  net  price  and  time  for  each  of  petty 
officer's  (luarters  complete  in  acconlance 
with  the  drawings  and  speciflcations. 

(4)  net  price  and  time  for  operators’ 
quarters  for  50  men  complete  In  accordance 
with  drawings  and  speciflcations. 

(5)  net  price  and  time  for  marine  bar¬ 
racks  for  76  men  complete  in  accordance 
with  the  drawings  and  speciflcations. 

(6)  net  price  and  time  for  operating 
building  (Ktmplete  in  accordance  with  the 
drawings  and  specifications,  including 
cranes, 

(7)  net  price  and  time  for  garage  com¬ 
plete  in  accordance  with  the  drawings  and 
specification,  including  tank  and  pump. 

(8)  price  per  cubic  yard  to  be  added 
to  (1)  and  (6)  for  each  cubic  yard  of 
concrete  placed  for  machinery  and  boiler 
foundations  in  operating  building;  quantity 
required  will  be  ascertained  after  award 
of  contract.  Price  bid  shall  Include  all 
excavation,  grading,  filling,  and  removal 
of  earth, 

(9)  price  per  cubic  yard  for  rein-con. 
floor  in  operating  building,  Including  beams, 
slabs,  reinforcement  and  all  necessary 
labor  and  forms.  It  is  assumed  that  floor 
shall  be  required  to  sustain  a  live  load  of 
250  pounds  per  square  foot, 

(10)  price  per  cubic  yard  for  plain  con¬ 
crete  floor  in  basement  of  operating 
building, 

(11)  amount  to  be  deducted  from  <  1 ) 
and  (6)  if  2  cranes  specified  are  omitted, 

(12)  amount  to  be  deducted  from  (1) 
and  (6)  if  1  of  2  cranes  specified  is  omitted, 
from 


Dawson  Constr.  Co.,  810  Union  Trust 
Bldg..  Wash..  D.  C..  (1)  $237,000  (150 

days),  (8)  $20.  (9)  $26.  (11)  $10,000.  (12) 
$5000. 


A.  C.  Moses  Constr.  Co.,  916  New  York 
Ave.,  Wash..  D.  C.,  (1)  $237,104  <200 
days),  (2)  $13,068  (120  days).  (3)  $7640 
(120  days).  (4)  $35,429  (160  days),  <5) 
$42,886  (200  days).  (6)  $122,628  (2oo 
days)  (7)  $8234  (120  days).  (8)  $17.  (9) 
$28.60,  (10)  $14.  (11)  $4170,  (12)  $2085 

Post  A  McCord.  101  Park  We..  New 
York  City.  (1)  $237,460  (240  days)  (8) 
$24,  (9)  $40.  (10)  $18.  (11)  deduct  $4800. 
<12>  deduct  $2400.  Noted  Dec.  12. 

N.  C.,  Monroe — Water  Supply  and  .Sewer 
System — Bureau  Yards  A  Docks.  Navy 
Dept.,  Wash.,  D.  C..  rec«  ived  bids  build¬ 
ing  at  Naval  Radio  Sta.,  here. 

(1)  Net  price  and  time  for  entire  work, 
exclusive  of  well,  casing  and  pump.  C’om- 
plete.  In  accordance  with  drawings  and 
speci(l<»tk>ns. 

(2)  Net  price  and  time  for  well.  fai-jnK 
and  pump,  complete  based  on  depth  of  -oo 
ft.  In  accordance  with  drawings  ami  spe¬ 
cification.  Pump  and  n»tor  under  this 
Item  shall  be  suitable  for  maximum  depth 

ft  ..  1  -a 

(8)  Net  price  per  ft.  of  well.  <5Aaing  and 
pump  rod  for  each  ft  In  excess  of  s.-i"  i'- 
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U'  Vet  price  per  ft.  of  well.  casltiK  and 
numi:  rod  for  each  ft.  In  excess  of  360  ft. 
To  muximum  depth  of  600  ft. 

Xet  amount  to  be  added  to  (2)  for 
inre.  •  immp  and  motor  required  If  well  Is 
rlrrUd  deeper  than  360  ft.  to  maximum 

dfplli  of  51*0  ft 

(2a)  (3a),  (4a)  and  (6a)  Under  these 

HP, ns  bids  will  be  received  on  work  out- 

n"i  in  (2).  (3).  (4)  and  (6).  but  sub¬ 
stituting  for  deep  well  pump  and  motors, 
air  lift  pump,  motor-driven  air  compress¬ 
or,  .air  booster,  and  other  necessary  ac- 
ressor.s.  increasing  size  of  pump-house 
n,'  , I  commodate  air  compressors.  These 
it,  ins  shall  Include  all  material  and  work 
necessary  for  complete  alr-llft  system  and 
are  alternatives  for  deep-well  pump  sys¬ 
tem.  from 

J  L.  Swelgard  A  Co.,  1120  Lincoln  Bldg.. 
|■h^Ia  I’a..  (1)  632,240,  (150  days);  (2) 
fsilo:  (3)  621;  (4)  $21;  (6)  61600. 

X  Clifford  Co.,  322  28th  St.,  Newport 
News  Va.,  (1)  634.600 — (6  months)  ;  (2) 
tro75:  (3)  bo;  (4)  635;  (6)  6415. 

Dawson  Constr.  Co..  810  Union  Trust 
Bldg  Wash..  D.  C.,  (1)  645.676  (160  daysj  ; 
('•)  612.200;  (3)  <20;  (4)  635  ;  (6)  61500. 
.Voted  Dec.  10. 

S.  C..  Lancaster — Post  Office — J.  A.  Wet- 
more.  superv.-archt.,  treas.  dept,.  Wash.. 
p  ('  received  bids  Jan.  6,  building  here 
,1)  limestone;  (2)  sandstone,  from  A. 
Blair  11  South  I.Awrence  St.,  Montgomery. 
Ala  (1)  652.950;  Westchester  Kng.  Co., 
llfi  Main  St.,  White  Plains.  X.  Y..  (1) 
6.'>''.900  ;  (2)  666,400 ;  R.  P.  Farnsworth  & 
Co.,  Owensboro.  Ky.,  (1)  667,960.  Noted 
Dec.  6. 

*s.  r.,  Paris  Island — Extension  to  Heat¬ 
ing  Svstem  and  Power  House — Bureau 
Yards  &  Docks,  Navy  Dept..  Wash..  D.  C., 
let  contract,  to  Tyler-Underground  Heating 
Svstem,  855  Progress  St.,  Pittsburgh,  Pa., 
689,797  (100  days).  Noted  Dec.  12. 

gKla.,  I’cnHacola — Removing  Old  Piles — 
Bureau  Yards  &  Docks,  Navy  Dept.,  Wash., 
1).  r..  let  contract  removing  old  piles  from 
Warrington  Barracks,  to  C.  N.  Turner  A 
Co..  Lobby  Brent  BWg.,  $2142  (46  days). 
Xoted  Dec.  12. 

Ala..  .Montgomer.v — Altering  Court  House 
and  Post  Olflcf, — J.  A.  Wetmore.  superv. 
archt..  treas.  dept..  Wash.,  D.  C..  received 
bids  Dec.  30  (work  complete),  from  Jeffry 
Bros.,  Montgomery.  69723  ;  O.  A.  Clayton. 
Atlanta.  Ga.,  69739.  Noted  Dec.  19. 

III.,  Mt.  Carmel — Post  Office — J.  A.  Wet- 
more,  .superv.  archt..  treas.  dept..  Wash., 
D.  (7..  received  bids  Jan.  3.  limestone,  from 
H.  G.  Mitchell.  Scottsburg.  Ind.,  657,000; 
C.  D,  Mitchell.  Charleston.  S.  C.,  669.999  ; 
W,  D.  Ix)vell,  1416  Southeast  8th  St.  Min¬ 
neapolis,  Minn.,  661,880.  Noted  Dec.  5. 

Tex.,  (iaiveston — Hangars.  Pavement  and 
Peach — Bureau  Yards  A  Docks.  NaxY 
Dept..  Wash.,  D.  C.,  received  bids  Jan.  6, 
building  at  Naval  Air  Sta. ; 

(1)  Net  price  and  time  for  work,  com¬ 
plete.  in  accordance  with  drawings  and 
.specifics*  ions. 

(2)  Net  price  and  time  added  to  or  de¬ 
ducted  from  net  price  and  time  for  work 
complete  as  required  In  (1)  by  using  as¬ 
bestos-covered  metal  In  lieu  of  asbestos 
shingles  over  sheathing  for  walls  and  built- 
up  roofing  over  sheathing  for  roof  as  spe¬ 
cified  In  alternative  No.  1. 

<3)  Net  price  and  time  added  to  or  de¬ 
ducted  from  net  price  for  work,  complete, 
as  required  in  (1),  by  using  asbestos-cov¬ 
ered  metal  for  walls  In  lieu  of  asbestos 
shingles  over  sheathing.  The  asbestos  cov¬ 
ered  metal  will  be  as  specified  In  para- 
gr:ii)h  105.  and  will  be  secured  direct  to 
studs  and  girts.  , 

(4)  Net  price  to  be  added  to  or  deducted 
from  net  price  for  work  complete  as  re¬ 
quired  in  (1)  for  each  pile  In  excess  of  or 
less  than  number  shown  on  drawing,  based 
on  a  length  of  80  feet  from  point  to  cut¬ 
off, 

(51  Net  price  added  to  or  deducted  from 
net  price  for  work  complete  as  required 
jn  (1)  and  (4)  for  each  linear  ft.  of  pile 
in  excess  of  or  less  than  length  specified 
above,  from 

Dawson  Constr.  Co.,  810  Union  Trust  Bldg.. 

3680.000  (180  days): 
(2)  add  688.000:  (8)  deduct  62000;  ft) 
60  20*’*’  ^3*  30.60,  deduct 

l;aschen  Bros..  11  West  Washington  St.. 

A\)  ,  3684.100— (120  days):  (2) 
641  100  ;  (i)  116;  (6)  J0.50. 

Newimtt  Contg.  A  Eng.  Co..  Law  Bldg., 
New|>>rt  News,  Va.,  (1)  $600,000  (240 
$86,000;  (4)  add  $22.60. 

312:  (6)  add  $0.76,  deduct  $0.40. 
Noted  Dec.  19. 


Tex.,  Oalvesten — Shops  and  Industrial 
Buildings — Bureau  Yards  A  Docks.  Navy 
Dept..  Wash.,  D.  C.,  recelviHl  bids  l>ec. 
30,  building  at  Naval  Air  Sta..  (1)  price 
and  time,  work  complete.  (2)  amount  added 
to  or  deducted  from  (1)  for  each  pile  In 
excess  of  or  less  than  number  shown  on 
drawings,  based  on  length  of  300  feet  from 
point  to  cut  off.  (3)  amount  added  to  or 
deducted  from  (1)  and  (2)  for  each  linear 
foot  of  pile  in  excess  of,  or  less  than  length 
specifled  above,  from  H.  F.  Frledstedt  Co.. 
327  South  La  Salle  St..  Chicago.  (1)  6157.- 
336  (180  days).  (2)  612.  (3)  60.40;  Daw¬ 
son  Constr.  Co.,  810  Union  Trust  Bldg., 
Wash..  D.  C.,  (1)  6178,000  (120  days), 

(2)  add  615.  deduct  66,  (3)  add  60.60. 
deduct  $0.16;  Krahl  Constr.  Co.,  350  North 
Clark  St..  Chic.ago.  (1)  6194.991  (180  days). 
(2)  619.  (3)  60.60.  Noted  Dec.  6. 

Tex.,  North  Ft.  Worth — Wells  and 
Pumps — Bureau  Yards  A  Docks.  Navy 
Dept.,  Wash,.  D.  C.,  received  on'y  bid 
Jan.  6.  building  2  wells  and  Installing 
pumps  at  Argon  production  plant.  (1  > 
price  and  time,  for  wells  and  pumps,  work 
complete.  In  accordance  with  this  spt'cifl- 
cation  (2)  under  this  Item  bidders  may  sub¬ 
mit  proiK>sals  for  complete  work  In  accord¬ 
ance  with  spirit  of  specification,  but  with 
.such  modifications  of  methods  and  details 
as  they  desire,  from  W.  Carter.  2643  W'est 
Monroe  St.,  Chicago.  (1)  679,949  (120 

days),  (2)  665,400  (120  days).  (3)  62. 

Noted  Jan.  2. 

I'tah,  Park  City — Post  Office — J.  A.  Wet- 
more,  superv.  archt.,  treas.  dept..  Wash., 
D,  C.,  received  bids  Jan.  3,  from  C.  Weitz 
A  Sons.  713  Mulberry  St..  Des  Moines,  la.. 
638,302;  W.  D.  l.ovell.  1416  .Southe.ast  8th 
,St.,  Minneapolis.  Minn.,  643,380.  Noted 
Dec.  6. 

Cal.,  Sun  Franrisro — Electrical  Store¬ 
house — Bureau  Yards  &  Itocks.  Navy 
Dept.,  Wash..  D.  C..  received  bids  work 
complete,  from  K.  E.  Parker.  251  Kearny 
St..  6110.363  (135  days);  Clinton  Constr. 
Co.,  140  Townsend  St.,  6113.346  (150  dayfO  ; 
Lange  &  Berg.strom.  Sharon  Bldg.,  6117,- 
331  (150  days). 


Miscellaneous 

PROPOSED  WORK 

Garbage  Inrinerator — Bridgeport,  Conn. — 

O.  C.  Fischer  A  Co.,  Asylum  St.,  plans  to 
rebuild  garbage  Incinerator  recently  de¬ 
stroyed  by  fire.  About  636.000. 

Monument — Stgmford,  Conn. — City  had 
plans  prepared  by  (5  A.  Freeman,  archt.. 
.New  York  City,  building  marble  memorial 
monument  with  bronze  tablets  to  soldiers 
and  sailors.  About  616.000. 

Removing  and  Replacing  Doefc — Buffalo, 
N,  Y. — Buffalo  Union  Furnace  Co.,  foot  of 
Hamburg  St.,  plans  to  remove  and  replace 
400  ft.  of  collapsed  dock.  About  6200. OOO. 
Empire  Eng.  Co.,  Morgan  Bldg.,  engrs. 

Subwa.v — Roeliester,  N.  Y. — New  York 
Central  R.R..  Grand  Central  Terminal,  New 
York  City,  having  plans  prepared  for  sub¬ 
way  ;  also  altering  several  streets.  H.  W. 
KIttri'dgo,  New  York  City,  ch.  engr. 

Flllmination  of  Grade  Crossings— East  HI. 
Louis,  III. — See  “Streets  and  Roads." 

Grand  Stand — Ht.  Paul,  Minn. — Minne¬ 
sota  State  Agricultural  Society.  State  Fair 
Grounds,  plans  to  build  addition  and  repair 
CTand  stand.  About  684,500.  T.  H.  Can- 
field.  secy,  and  mgr. 

Flood  Protection — Conrtney,  Mo. — Court¬ 
ney  D.  D.  having  plans  prepared  by  C.  E. 
Jacoby  Kng.  Co.,  engrs.,  &14  Shukert  Bldg.. 
Kansas  (!!lty.  for  1000  acres  flood  protection 
system  along  Missouri  River  and  Mill  Creek. 
H.  Gentry,  Jr.,  Court  House.  Kansas  City, 
chn. 

Pier — Portland,  Ore. — City  plans  to  com¬ 
plete  Pier  No.  1  at  St.  Johns  Terminal  ex¬ 
tending  covered  section  to  1200  ft.,  (to  be 
fitted  with  automatic  sprinkler)  ;  widen 
slip  No.  1  distance  of  20  ft. ;  also  build 
Pier  No.  2  (open).  A.  Hegardt,  ch.  engr. 

BIDS  DESIRED 

Cement,  Hand,  ele.— New  York,  N.  Y. — 
I'ntll  Jan.  16  by  H.  Bruckner,  pres.  Bronx 
Boro.,  furnishing  and  delivering.  750  tons 
asphaltic  cement.  5000  cu.yd.  asphalt  wear¬ 
ing  surface  sand.  25  tons  paving  pitch,  800 
tons  limestone  dust  or  other  suitable  in¬ 
organic  dust,  9600  cu.yd.  sand  grits.  2000 
cu.yd.  binder  stone.  2000  bags  Portland 
cement,  4500  cu.yd.  1|  In.  broken  trap  rook 
stone  and  2000  cu.yd.  broken  trap  rock 
stone  screenings,  forage,  10,000  gal.  bitu¬ 
minous  road  surfacing  malerials,  (for  hot 
use)  160.000  gal.  tar  road  oil  and  250,000 
gal.  asphalt  road  ol!. 


Portland  Cement.  Hand,  ete. — New  Yerk. 
N.  Y'. — Until  Jan.  16,  K.  L.  Dowling, 
rres.  Manhattan  Boprt.,  furnishing  and  de¬ 
livering  10,000  hags  Portland  cement.  10.- 
000  cu.yd.  asphaltic  wearing  surface  sand, 
grade  B.  200.000  gal.  refined  asphalt  ;  1600 
tons  limestone  dust ;  2500  cu.yd.  binder 
stone ;  40.000  gal.  gasoline ;  Sod.OOO  wood 
paving  blocks. 

Heating,  Plumbing,  ete.- .Sonyra,  N.  Y.— 
Until  Jan.  14,  by  P.  L.  I.,ang.  pres.  Bd. 
Mgrs..  Craig  Colony  for  Epileptics,  install¬ 
ing  heating,  plumbing,  draining  and  elec¬ 
tric  systems  In  dining  room  and  kitchen 
buildings ;  advertised  In  this  issue. 

Dam — lam  Angeles,  Cal. — Until  Feb.  3. 
by  Bd.  Supervs.  lats  Angeles  Uo.,  building 
concrete  masonry  arch  dam  23  ft  high, 
tiorthwest  Pa.sadena.  Involving  fioiio  vd. 
rock  excav.,  5000  yd.  earth  excav..  33.doo 
yd.  concrete  with  stones  emlieddcd,  300  ft. 
concrete  nutlet  tunnel;  120  ft.  concrete 
spillway,  concrete  arches  supi>nrt'.ng  road- 
vta.v  on  top.  etc.,  for  county  flood  control 
districts.  Almut  6300.000.  J  W  Ucagrtn. 
Court  House,  ch,  engr. 

Dump  Cars — Winnipeg,  Man. — Until  Jan. 
13.  by  Comrs.  Greater  Winnipeg  Diet..  Tri¬ 
bune  Bldg.,  for  18  6  cu.yd.  dum|>  cars.  12 
cars  mane  by  Canadian  Car  A  Foundry’ 
Co..  1916,  6  cars  made  by  Continental  Uar 
&  Equipment  Uo..  1917.  U.  1).  Waugh, 
chn.  ;  advertised  In  this  issue. 

PRICES  AND  CONTRACTS  AWARDED 

(Alndicates  award  of  contract) 

Coal  Trestle — Itingliamfon,  N.  Y. — State 
Hospital  Uomn..  Capitol,  Albany,  received 
bids  Dec.  18  building  steel  coal  trestle  at 
State  Hospital  here,  from  I^^high  Structural 
Steel  Co.,  Binghamton,  624.284  ;  E. 

Stephens  Co.  Albany.  632.400;  Bame  A 
Cardell.  176  W'arren  St..  Albany.  626.148. 
Noted  Dec.  12. 

'fflleatlng  and  Ventilating  Systems — New 
York,  N.  Y. — Bd.  Kduc.  let  contract  histall- 
Ing  systems  In  P.  S.  No.  32,  to  I*  ,1.  Uicc. 
103  Park  Ave.,  662.797. 

DSliaft — New  A'ork,  N.  \. — l’ul>  Serv 
Comn..  49  I,afayette  St.,  let  contract  com¬ 
pleting  shaft  No.  2  of  Route  No.  26. 
Queensboro  Subway  Rapid  Transit  U  K.,  on 
East  42nd  St.,  to  Rice  &  Carey,  2786  Baln- 
brldge  Ave.,  699,085.  Noted  Dec.  26. 

Repairing  Dorks — Jersey  Clt.v.  N.  J. — 
Pennsylvania  R.  R,.  Broad  .St,  Sta..  Phlla.. 
let  contract  repairing  docks  In  Greenville 
Terminal  Yards,  here,  to  A.  N.  Sitooner 
A  Son.  Pier  11.  North  River,  New  York 
City.  About  615.000. 

Stone — Mt.  Holly,  N.  J. — Bd.  Freeholders 
Burlington  ('o.  received  bids  for  broken 
stone  f.o.b.  quarry  for  year  of  1919  as 
follows:  (a)  2i  In.  stone,  (b)  1)  in.  stone, 

(c)  J  In.  stone,  (d)  )  In.  stone,  (e)  screen¬ 
ings.  from  Lambertvtile  .Stone  Quarrv  Co  . 
Lamhertville,  (a)  61. 10.  (b)  61.25.  (c)  61. 40. 

(d)  6160.  (e)  61.10;  Delaware  Hiver 

Quarry  A  Constr.  Co..  190  George  St..  New 
Brunswick,  (a)  61.20,  (b)  61. 25.  (c)  61.40. 
(d)  61.75.  (e)  60.90;  Birdslioro  Stone  Co.. 
I^and  Title  Bldg.,  Phlla..  Pa.,  (a)  61.20, 
(b)  61  30,  (c)  61  60.  (d)  61.80,  (e)  61.15 

A  Wharf— Old  Town,  Fla. — Seminole  Fer¬ 
tilizer  A  Dll  Co.,  1958  Herschell  .St..  Jack¬ 
sonville,  let  contract  building  80  x  300  ft. 
wharf  here,  to  H.  H.  Dickey,  Brunswick. 
Ga. 

ftTannel — Dearborn.  Mirh. — Ford  Motor 
Co.,  Highland  Park,  let  contract  building 
2000  ft.  tunnel  and  water  Intake,  (tunnel 
to  be  H  ml.  long  ultimately)  13  ft.  in¬ 
side  diameter,  concrete  segmental  blocks  18 
in.  thick  and  10  blocks  to  ring,  to  Hoag  & 
Dali,  510  Commercial  Bank  Bldg.,  Cleve¬ 
land,  O.  About  6500.000. 

ItFonndatlon — Chirago,  III. — See  “Indus¬ 
trial  Works”  under  Proposed  Work. 

DCoal  Chute,  ete.— Ht.  Loafs,  Mo,— Chi¬ 
cago,  Burlington  A  Quincy  R.R.,  547  Went 
Jackson  Bldg.,  let  contract  building  1  story 
coal  chute,  1  storv  engine  room  and  1  story. 
38  X  64  ft.  Ice  house,  brick  and  concrete, 
rein. -con.  flooring  and  concrete  foundation, 
at  220-228  Humboldt  St.,  to  E.  D.  Otto, 
Downers  Grove,  Hi.  About  618,000. 

Dl.^vee  Work— El  Centro,  Cal.- Imperial 
Irrigation  Dint,  let  contract  extending  and 
raising  Sals  Levee  for  distance  of  6|  mi., 
tu  L.  Little,  Calexico.  6124.800;  60.39  tmr 
cu.yd.  Work  Involves  820,000  cu.yd.  dry 
earth  excav.  Noted  Nov.  14. 

DRIver  Improvement — Atwood,  Oat.- 

Town  let  contract  improving  Maitland 
River,  to  O.  O.  Reid.  28  Eartscourt  Ave.. 
Toronto.  About  $81,600.  Noted  Oct.  81 
under  "Mitchell.'' 
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PROPOSALS 


Bids:  Jan.  14. 

Canal  Improvements 

STATK  OK  NEW  YOHK,  OFFICE  OF 
SUPERINTENDENT  OF  PUBLIC 
WORKS 

Albany,  N.  Y. 

SoaU-d  proponala  will  be  received  by  the 
undersigned  at  his  office  in  the  Capitol  at 
Albany,  N.  Y.,  until  twelve  o'clmk  noon  of 
Tuesday,  January  14  th,  1919,  at  which 
pi  Hce  and  hour  th(>y  will  bi*  publicly 
op*'ne»l  and  read,  for  improving  the  Cayu¬ 
ga  and  Seneca  <'anal  pursuant  to  the  pro¬ 
visions  of  Chapter  .191  of  the  I-aws  of  lt09, 
and  t'hapter  147  of  the  I,aws  of  1903.  and 
amendatory  laws,  ami  for  improving  the 
New  York  State  canals  pursuant  to  the 
provisions  of  Chapter  147  of  the  Laws  of 
1903.  and  of  the  acts  amendatory  thereof 
and  supplementary  thereto,  and  Chapter 
570  of  the  1.AW8  of  1915,  as  followa: 

— 1— 

CONTRACT  "T" 

Cayuga  and  Seneca  Canal — Section  1. 

For  extending  the  core  wall  and  other 
work  at  the  north  end  of  Dam  No.  S. 
Seneca  Falls. 

Sheets  1  and  2. 

— 2— 

CONTRACT  NO.  197. 

Erie  Canal — Section  No.  2. 

For  drilling  holes  in  the  sill  of  the  dam 
and  the  toe  of  the  river  wall  of  the  lock, 
near  Rotterdam,  and  making  necessary  re¬ 
pairs. 

Sheets  1  and  2. 

And  for  the  construction  of  Barge  canal 
terminals  pursuant  to  the  provisions  of 
Chapter  74C  of  the  Laws  of  1911,  and  of 
the  acts  amendatory  thereof,  as  follows : 

— S— 

TER.MINAL  CONTRACT  NO.  102. 

For  furnishing  and  installing  two  three- 
ton  electric  semiportal  revolving  Jib 
cranes  on  Pier  6,  East  river.  New  York 
aty. 

Contract  plans,  sheets  1  to  17  inclusive. 

Plans  may  be  seen  and  detailed  speclfl- 
catlons.  engineer's  estimate  of  quantities, 
proposal  blanks,  form  of  contract  and 
bonds  required  and  other  information  for 
proposers  may  be  had  at  the  office  of  the 
Superintendent  of  Public  Works  at  Albany, 
N.  Y.,  at  the  office  of  the  Assistant  Super¬ 
intendent  of  Public  Works  for  the  Middle 
Division  St  Syracuse,  N.  Y..  at  the  office 
of  the  Assistant  Superintendent  of  Public 
Works  for  the  'Western  Division  at 
Rochester,  N.  Y.,  and  at  the  canal  office, 
Spaulding's  Exchange.  Buffalo,  N.  Y. 

Copies  of  detailed  plans  or  drawings  may 
be  obtained  from  the  State  Engineer  and 
Surveyor  at  Albany,  N.  Y.,  upon  payment 
to  him  of  the  cost  of  producing  them. 

Monthly  estimates  will  be  paid  of  ninety 
per  centum  (90  per  cent.)  of  the  work  done 
at  the  contract  price.  Blvery  proposal  for 
said  work  must  be  accompanied  by  a 
money  deposit  In  the  form  of  a  draft  or 
certifled  check  upon  some  good  banking  in¬ 
stitution  In  the  city  of  Albany  or  New 
York,  issued  by  a  national  or  state  bank 
(or  trust  company  in  the  case  of  terminal 
«-ontract.  In  good  credit  within  the  state 
and  payable  at  sight  to  the  Superintendent 
of  Public  Works  for  live  per  centum  (6 
per  cent.)  of  the  amount  of  the  proposal. 


Price,  $3.60  an  inch — Copy  can  ba 
received  until  Wednesday,  10  a.m., 
for  issue  out  the  next  morning. 


The  publication  of  an  ad¬ 
vertisement  on  this  page 
is  an  official  notice  that 
bids  are  wanted  from 
other  than  local  bidders. 

It  is  also  a  guarantee  that 
maximum  competition  is  in¬ 
vited  because  Engineering 
News- Record  is  the  one  nation¬ 
ally  recognized  medium  for 
Proposal  advertising.  Its 
Searchlight  Section  is  read 
each  week  by  nearly  every 
worth-while  contractor  in  this 
country  who  bids  on  public 
work  outside  his  own  city. 


PROPOSALS 


The  person  whose  proposal  shall  be  ac¬ 
cepted  will  be  required  to  execute  a  con¬ 
tract  and  furnish  bonds  within  ten  days 
from  the  date  of  notice  of  award  deliven'd 
to  him  or  them  In  person  or  mailed  to  the 
address  given  in  the  proposal. 

Upon  execution  of  the  contract  and  ap¬ 
proval  of  bonds,  the  certifled  check  or  draft 
will  be  returned  to  the  proposer  unless  the 
same  shall  have  been  presented  for  collec¬ 
tion  prior  to  such  tim4,  in  which  case  the 
amount  of  the  deposit  will  be  refunded  by 
the  Superintendent  of  Public  Works. 

The  deposits  of  bidders  other  than  the 
one  to  whom  the  award  of  contract  shall 
be  made  will  be  returned  immediately  after 
the  award  has  been  made. 

The  bond  required  for  the  faithful  per¬ 
formance  of  each  contract  shall  be  in  such 
sum  as  shall  be  flxed  by  the  Superintendent 
of  Public  'Works,  which  sum  shall  not  be 
less  than  twenty  per  centum  (20  per  cent.) 
of  the  estimated  cost  of  the  work  according 
to  the  contract  price,  and  an  additional 
bond,  known  as  the  labor  bond,  in  the  sum 
of  ten  per  centum  (10  per  cent.)  of  the 
amount  of  the  estimated  cost  of  the  work 
according  to  the  contract  price,  will  be  re¬ 
quired  as  security  that  the  contractor  will 
pay  in  full  at  least  once  in  each  month  all 
laborers  employed  by  him  upon  the  work 
specifled  to  be  done  In  the  contract. 

In  the  event  that  more  than  one  surety 
company  Is  offered  as  surety  on  said  bonds 
co-insurance  only  will  be  accepted. 

Bach  proposal  must  be  addressed  to  the 
Superintendent  of  Public  Works.  Albany, 
N.  Y.,  and  must  be  endorsed  on  the  en¬ 
velope  with  the  name  of  the  construction 
for  which  the  proposal  is  made. 

Award,  if  made,  will  be  made  to  the  per¬ 
son  or  persons  whose  proposal  shall  he 
lowest  in  coat  to  the  state  for  doing  the 
work,  and  which  shall  comply  with  all  pro¬ 
visions  required  to  render  It  formal.  Be¬ 
fore  any  award  shall  be  made  the  lowest 
bidder  will  be  required  to  satisfy  the  Su¬ 
perintendent  of  Public  Works  of  his 
ability  to  provide  suitable  equipment  and 


materials  for  the  proper  performaii.  e  of 
I  the  work. 

I  The  right  is  reserved  to  reject  all  {no- 
j  posals  and  readvertlse  and  award  the  nn- 
trac't  In  the  regular  manner  in  the  Jiulg. 
ment  of  the  umiersigned,  tlie  Iniert;!.,  of 
the  state  will  be  enhanced  thereby. 

W.  W.  WOTHER.SPOO.V. 

Superintendent  of  I'ublic  Works. 

Dec.  13,  1918. 


Bids;  Jan.  14. 

Heating,  Plumbing,  etc. 

Sonyea,  N.  Y. 

Sealed  proposals  for  construction,  heat¬ 
ing.  plumbing  and  drainage  and  electric 
work  for  dining  room  and  kitchen  build¬ 
ings,  West  tlroup,  Craig  Colony  for  Kpilep- 
tlcs,  Sonyea.  N.  Y..  will  be  received  by  Hon. 
Percy  L.  l>ang,  president  of  the  Board  of 
Managers,  Craig  Colony  for  Epileptics, 
Sonyea.  N.  Y.,  until  2  o'clock  P.M  .  on 
Tuesday,  January  14.  1919,  when  they  will 
be  publicly  opened  and  read.  Proposals 
shall  be  enclosed  In  an  envelope  furni.shed 
by  the  State  Architect,  sealed  and  addres¬ 
sed.  and  shall  be  accompanied  by  a  certi¬ 
fied  check  in  the  sum  of  five  per  cent  (5%) 
of  the  amount  of  the  proposal.  The  con¬ 
tractors  to  ta-hom  the  awards  are  made  will 
be  required  to  furnish  surety  company 
bonds  in  the  sum  of  fifty  per  cent  (50c^) 
of  the  amount  of  contract  within  thirty 
(30)  days  after  official  notice  of  award 
of  contract  and  In  accordance  with  the 
terms  of  Rpecifleations  Nos.  2102,  3104, 
3106  and  3106.  The  right  is  reserved  to 
reject  any  or  all  bids.  Drawings  and 
specifications  and  blank  forms  of  proposal 
may  be  consulted  at  the  Craig  Colony  for 
Epileptics,  Sonyea,  N  Y.,  at  the  New  York 
Office  of  the  Department  of  Archlte,.vUre. 
1716  Tribune  Building,  and  at  the  Depart¬ 
ment  of  Architecture,  Capi'ol,  Albany,  N. 
Y.  Drawings  and  specifications  and  blank 
forms  of  proposal  may  be  obtained  at  the 
Department  of  Architecture,  Capitol,  Al¬ 
bany,  N.  Y.,  upon  reasonable  notice  to  and 
in  the  discretion  of  the  State  Architect, 
Lewis  F.  Plicher,  Capitol,  Albany,  N.  T. 

Dated:  December  24,  1918. 


Bids:  Jan.  13. 

Sale  of  Dump  Can 

GREATER  WINNIPEG  WATER 
DISTRICT 

Winnipeg,  Man.,  Can. 

j  Sealed  tenders  marked  "Tenders  for  sale 
of  Dump  Cars." 

Addressed  to  Commissioners,  Greater 
Winnipeg  District,  Tribune  Building.  Win. 
nipeg,  will  be  received  up  to  noon  on  Mon¬ 
day,  January  ISth.  1919. 

18  Six  Cubic  Yd.  Dump  Cars. 

12  Cara  made  by  Canadian  Car  ft  Foun¬ 
dry  company,  1916. 

6  cars  made  by  Continental  Car  ft 
Equipment  Company.  1917. 

Further  Information  may  be  obtained  at 
the  office  of  the  Commlsstoners. 

Highest  or  any  tender  not  necessarily 
accepted. 

R.  D.  WAUGH, 
(^airman  of  Commlsslonerf 
Dated  at  Winnipeg  December  27th.  191* 


settling  in  the  direction  of  normality, 
remains  at  or  near  the  peak. 

These  eleven  materials  are  treated 
further  in  Taole  II.  Here  are  listed 
the  average  prices  for  the  Spring  of 


Are  Prices  Too  High? 


What  may  be  expected  in  the  price  ing  and  contracting  profession  is  lots 
situation  next  Spring  certainly  cannot  of  work,  and  therefore  plenty  of  em- 
be  determined  by  guesswork.  There  ployment  for  labor,  in  the  Spring  of 
are  manufacturers  and  others  who  be-  this  year.  One  way  toward  bringing 
iieve  that  prices  of  construction  ma-  about  this  desired  condition  is  to  adjust 
terials  should  stay  at  the  present  levels,  prices  to  a  reasonable  level.  Now  we 
There  are  others  who  believe  prices  come  to  the  question:  What  is  a  rea- 
should  come  down,  but  that  they  will  sonable  price  schedule  for  the  Spring 
not  come  down  until  the  cost  of  labor  of  1919?  One  has  answered  in  this  way : 
drops.  The  reply  to  the  latter  is  that  Would  not  a  reasonable  schedule  for 


T.\BI.E  II  .SHOWINC  .WKHAGE  rHICE 
ADVANCE  AND  EXTK.tOKDINAUY 
I.NCREASE  IN  l.AST  HAI.F  OF  1918  j 


TABLE  1.  SPRING  PRICES  IN  NEW  YORK  FOR  THE  PAST  SIX  YEARS-THEIR  RISE 


MstorUI 

Portland  cciiient 
(p«‘r  bbl.  with 

ba«8) . 

C  o  III  m  o  n  hrii-k 
(per  M.) .... 
Criiahed  stoni-  }- 
in.  (p*^  cu.yd.t 
Sand,  p*T  <"u.y*l 
Gravpl,  }-in.  (p<  r 

ou.yd.) . 

Hollow  tilp  build 
inK,  6x12x12. 
per  block,  Perth 

Amboy . 

C-I.  Pip*’,  6-in., 
per  ton  . 
Beanm  and  ehaii- 
nela,  3  to  IS  in., 
per  100  lb 
Platee  (p<’r  I'JO 

.lb.) . 

Linaced  nil,  raw 
(tierital.).  .... 
Freinht,  New 
York  to  Pitta- 
burgh,  on  Hti’el 

General  a<lvance 
in  per  cent . 


Average 


.\vpraga. 


April,  191 S .  $1  22  $5  50  $0  90  .  $0  85  120  00  $190  $1.36  . 

May,  191$ .  1.22  5.75  1  05  85  20  50  1  90  1  32  . 

June,  1915 .  1.22  6  00  1  05  85  22  00  1  90  I  37  .  .  . 

Average .  $122  $5.75  $100  .  $0  85  $20  75  $1.90  $1.35 

April,  1916 .  $1.72  $8.50  $0  95  $0  40  $0  80  $30  50  $2  50  $2  50  $0  08| 

Nlay,  1916 .  1.72  7.25  .95  .40  85  .  2  50  2.65  .08 

June,  1916 .  1  72  8  00  .95  50  1.00  .  2  60  2  75  .081 

Average .  $1  75  $7  90  $0  95  $0  45  $0  90  .  $2.55  $2  65  $0  08| 

April.  1917 .  $2  12  $9  50  $120  $0  50  $125  $47  50  $3  7$  $5  00  $0  13 

3Iay.  1917 .  2  40  11  50  1  25  50  1.35  55  50  3  80  5  50  .13 

June.  1917 .  2  40  10  25  1  25  50  1  25  55  50  5  00  7  00  .13 

Average .  $2  40  $10  40  $125  $0  50  $130  $51  70  $4. 15  $5  80  $0  13 

April,  1918 .  $2  59  $10  25  $175  $125  $2  00  $55  35  $4  20  $4  45  $0  I4< 

May.  1918 .  2  59  10  00  1  7$  1  25  2  00  55  35  4  20  4  45  .14' 

June.  1918 .  2.59  10  25  1  7$  I  25  2  00  61  35  4  20  4  45  .14’ 

Average .  $2  59  $10  15  $1,75  $1  25  $2  00  $57  35  $4  20  $4  45  $0  14 

General  average..  1  85  7  80  1.30  60  I  15  35  00  2  80  2  86  IL 

January.  1919....  3  40  14  00  1  85  1  25  2  00  67  70  4  27  4  52  15' 

*  Theee  hollow-tile  quotations  f.o.b.  works,  Perth  Amboy.  N.  J. 


1914 — just  prior  to  the  European  War. 
These  are  compared  with  the  average 
of  the  Spring  prices  of  the  past  six 
years,  the  results  being  listed  in  the 
third  column.  Corresponding  quota¬ 
tions  on  Jan.  1,  1919,  are  compared 
with  the  average  prices  of  the  preced¬ 
ing  six  years,  showing  considerable  ad¬ 
vance.  Throughout  the  six  years  to 
July  1,  1918,  the  average  advance  of 
the  eleven  materials  was  50%  over 
the  schedule  on  June  1,  1914.  From 
June  1,  1918,  to  Jan.  1,  1919,  the 
average  advance  was  70%,  making  a 
it  is  unlikely  that  labor  can  be  made  the  the  Spring  of  1919  be  in  most  in-  total  average  price  increase  on  these 
cheaper  until  the  cost  of  living  lowers,  stances  the  average  Spring  prices  from  eleven  representative  construction  ma- 
All  this  is  simply  a  wheel  of  talk,  no  1913  to  1918  inclusive?  terials  of  120%. 

beginning  and  no  end.  Table  I  herewith  shows  the  range  This  heavy  price  appreciation  is  due 

To  reach  some  reliable  conclusions,  on  eleven  .  materials  in  New  York  in  a  large  part  to  the  increased  cost  of 
it  would  seem  that  the  first  thing  to  City.  Only  figures  for  April,  May  and  labor  and  freight — though  in  the  past 
do  is  to  study  the  past — on  which  all  June,  1913  to  1918,  with  the  Spring  six  years  freight  rates  increased  only 
prophecy  and  estimating  are  based.  In  average  prices  for  each  year,  are  given.  41%.  Fair  prices  must  and  will  be 
this  way,  it  may  be  learned  from  a  No  particular  comment  should  be  maintained,  but  prices  which  are  not 
mechanical  standpoint  whether  prices  necessary,  for  the  table  shows  very  fair  will  not  stimulate  construction 
of  construction  materials  ought  or  clearly  what  has  happened.  Every  work.  It  should  be  obvious  to  everyone 
ought  not  be  lowered.  price  climbed  more  or  less  steadily,  that  the  mere  fact  of  high  prices  does 

The  one  thing  above  all  others  that  descending  only  by  Government  regula-  not  necessarily  mean  prosperity.  It 
would  bring  prosperity  to  the  engineer-  tion,  and  now  with  general  conditions  may  even  mean  stagnation. 
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PROPOSALS 

For  PrupoHalH  Advertifted  See  Pafce  67 


WATER-WORKS 


Rida  See  Rnr 

(*1011#  Newa-Kecord 

Jati.  31  Potenu,  Okla . iH^c.  26 

A<lv.  19  and  26. 

.Ian  31  Hradentown,  Fla . Jan.  16 

Kfb  3  Maple  HeiKhta,  O . Jan.  16 


SEWERS 

Kel).  5  Portvue,  Pa . Jan.  16 


BRIDGES 


Jan.  22  Ft.  .Smith.  Ark . Jan.  2 

Adv.  Jan.  2  and  9. 

Jan.  27  Fallon.  Nev . Jan.  9 

Jan.  27  W'Inneucca.  Nev . Jan.  9 

Feb.  3  t'harlotte  HartK>r.  Fla . Jan.  2 


Adv.  I>eo.  19,  26,  Jan.  2  and  9. 


Blda  See  Knar- 

Close  News-Keeord 

Jan.  23  Post  Office  —  Rusaellvllle. 

Ark . Jan.  2 

Adv.  Jan.  2. 

Jan.  27  Extending  Pneumatic  Tube 
System,  etc. — Spec.  3668 — 
liampton  Roads,  Va . Jan.  16 

Jan.  27  Heatlna  Haiiaar — Spec.  3743 

— Anacostla.  I).  C . Jan.  16 

Jan.  27  Oas  Holder,  UemovlnK  Sys¬ 
tem,  etc. — Spec.  3594 — 

North  Ft.  Worth.  Tex . Jan.  16 

Jan.  28  ItiedKitifC — Key  West.  Fla. 

Adv  Jan.  2  and  9. 

Feb.  3  DredalnK  —  Spec.  3579  — 

Ft.  Rafayette.  N.  Y . Jan.  16 

Feb.  3  Kitchen  Kquipment — Spec. 

3730 — Chelsea.  Mass . Jan.  16 

Feb.  3  Water  Tower.  Pump  and 
Tank  House  K<{utpment — 

Spec.  3682  —  Philadelphia, 

Pa . Jan.  16 

Feb.  4  Rollers — Memphis,  Term . Jan.  9 

Adv.  Jan.  9. 

Feb.  4  Turbine.  Pumpset.  etc.  — 

Memphis.  Term . Jan.  9 

Adv.  Jan.  9 

Feb.  10 — Metal  and  Glass — Raltl- 

more.  Md.  — . Jan.  16 

Adv.  Jan.  16. 

Feb.  11  Bridice — Washlnifton,  D.  C..Jan.  16 
Adv.  Jan.  16. 

Mar.  1  Foundation  and  Rip  Rap — 

Baltimore,  Md . Jan.  16 

Adv.  Jan.  16. 

Mar.  1  Dredging — Superior.  WIs.  .Jan.  16 


O.,  Maple  Heights — Until  Feb.  3,  by  Vil¬ 
lage,  building  water  pipe  line  in  Dunham 
Ud.  and  Orchard  Ave.  About  $7500.  Work 
involves  2600  ft.  6  In.  steel  pipe.  U.  Hecker 
609  Lieader-News  Bldg.,  Cleveland,  engr 

PRirKH  ANI»  CONTBACTH  AWAKIIKM 
(trlndicates  award  of  contract) 

O.,  Toledo — City  received  bid  building' 
galleries,  floors,  railings,  lavatories  and  Iti- 
stalling  piping  at  Rway  Pumping  Sta..  frotn 
Spear  Moylan  &  Lasley,  Toledo,  $24,600. 

Mieh.,  Saginaw — City  received  only  bid 
Installing  2  electrically  driven  pumititiK 
units,  3  transformers  and  a(x;essories  for 
west  side  water  works  station,  from  Allis 
tThalmers  Mfg.  Co.,  West  Allis,  WIs.,  $5800 
Noted  Jan.  2. 

ttMIrh.,  Wyandotte— -City  let  contract 
building  Alter  plant  with  6.000.000  gal.  ca¬ 
pacity.  composed  of  six  Alter  units.  211  x 
24  ft.  of  1.000,000  gal.  capacity  each,  40  x 
66  ft.  and  37  x  73  ft.  brick  and  ste*-!  filter 
and  head  houses,  2  coagulation  basins.  64 
X  94  ft.  (‘ach.  Altered  water  reservoir  hav¬ 
ing  capacity  of  850,000  gal.,  usual  equip¬ 
ment  of  hydraulic  valves  and  controllers 
and  32  x  60  ft.  brick  addition  to  pumping 
station,  using  wood  piles  with  alternate  on 
reservoir,  to  Pitt  Constr.  Co..  Fulton  Rldg 
Pittsburg.  Pa.,  $195,486.  Noted  Jan.  9 

★N.  !>.,  Elgin — City  let  contract  for  pump¬ 
ing  machinery  and  wells  and  building  50.- 
000  gal.  steel  tank  on  100  ft.  steel  tower  to 
J.  Kennedy,  Fargo.  About  $30,000. 


STREETS  AND  ROADS 


Jan.  20  Miami.  Okla . Jan.  16 

Jan.  20  Oswego,  Kan . Jan.  2 

Jan.  21  Charleston,  S.  C . Jan.  9 

Adv.  Jan.  2  and  9. 

Jan.  24  Topeka,  Kan . Jan.  2 

Jan.  25  Relton,  Mo . Jan.  16 

Jan.  27  Ixiulsiana  . Jan.  16 

Jan.  27  .Nev.-ida  . Jan.  9 

Jan.  31  Ohio  . Jan.  16 

Feb.  3  Wichita,  Kan . Jan.  9 

Feb.  5  Indiana  . Jan.  9 

Feb.  10  Fayetteville.  W.  Va . Jan.  16 

Feb.  11  Moulton,  Ala . Jan.  16 


EXCAVATION  AND  DREDGING 

Jan.  21  K1  Centro.  Cal . Jau.  9 

Jan.  27  Madison,  S.  D . Jan.  9 

Feb.  3  Madlsonvllle,  Ky . Dec.  12 

Adv.  Dec.  5,  12  and  18. 


INDUSTRIAL  WORKS 


Jan.  28  New  York,  N.  Y . Jan.  9 

Mar.  4  Thlells.  N.  Y . Jan.  16 

Apr.  1  Sioux  City,  la . Jan.  16 


BUILDINGS 


Jan.  20  Hartford.  Conn . Jan.  9 

Jan.  23  Detroit,  Mich . Jan.  16 

Jan.  26  Asbury  Park.  N.  J . Jan.  9 

Jan.  30  Phoenix.  Arle . Jan.  2 

Jan.  30  Eagle.  Neb . Jan.  16 

Feb.  3  Melbourne,  Fla . Jan.  9 

Feb.  3  St.  Paul.  Minn . Oct.  31 

Mar.  15  Culver.  Ind . Dec.  26 


FEDERAL  GOVERNMENT  WORK 


Jan.  17  Post  Office — Franklin.  Pa... Dec.  5 
Jan.  17  Post  f)fflce — Cohoes,  N.  Y...Dec.  6 
Jan.  20  Heating  System — Spec.  3722 

— Rockaway,  N.  Y . Jan.  9 

Jan.  20  011  Storage  Buildings,  etc. — 

Spec  3714  —  Hampton 

Hoads.  Va . Jan.  9 

Jan.  20  Post  Oflice  —  Harrlsonville. 

Mo . Dec.  6 

Jan.  20  Post  Office-— Owego.  N.  Y-.-l'iec.  5 

Jan,  20  Post  Office — Sunbury,  Pa...  Dec.  5 

Jan.  20  Post  Office — Decatur.  Ala...  Dec.  6 

Ian.  20  Post  Office  —  Shelbyvllle. 

Ind . Dec.  26 

Jan.  20  Double  Quarters  for  Officers 
—  Spec.  3603  —  Newport. 

R.  I . Jan.  16 

Jan.  20  Additional  Buildings,  etc... 

Spec.  3745  —  Indlanhead.. 

Md . Jan.  16 

Jan.  20  Coal  Storage  and  Reclaim¬ 
ing  Building — Spec.  3714 — 

Norfolk.  Va . Jan.  16 

Jan.  23  Post  Office — Salem,  Va . Jan.  2 


MISCELLANEOUS 


Jan.  21  Oils  and  Greases — New  York, 

N.  Y . Jan.  16 

Jan.  24  Wharf — Esquimau,  B.  C...Jan.  16 
Jan.  24  Sheet  Steel  Rivets — la)S 

Angeles.  Cal . Jan.  2 

Feb,  3  Dam — l»s  Angeles,  Cal . Jan,  9 

Feb.  19  Gantry  Crane  —  Seattle, 

Wash . Jan.  2 

Adv.  Jan.  2  and  9. 


Where  name  of  offlrial  It  not  given, 
Inquiriro  should  be  addrrtted  to  t'lty 
t'lerk.  County  Clerk  or  rorrrtponding 
offirlkl. 


Waterworks 

PROPOHKI)  WORK 

Md.,  Baltimore—  Bd.  Awards  soon  lets 
contract  building  32  rein. -con.  and  terra 
cotta  Alter  operating  tables  for  Bake  Mon¬ 
tebello  Alters.  Contr.  No.  46.  About  $26.- 
000.  F.  W.  Lee.  city  engr.  Noted  Dec. 
19. 

Md..  Brunswick — F.  L.  Spltzer,  city  elk., 
rt-celves  bids  about  Feb.  111.  for  trenching 
and  laying  6  mi.  4-10  In.  wood  stave  pipe 
from  springs  In  London  Co..  Va..  gravity 
flow,  also  enlargement  and  Improvement 
of  reservoir.  About  $126,000.  Norton,  Bird 
&  Whitman,  1320  Munsey  Bldg.,  Balti¬ 
more.  engrs.  Noted  Nov.  28. 

Miss.,  Inverness — City  receives  bids  In 
March,  Improving  water-works  and  electric 
light  system.  Work  Includes  c.I.  and  gal¬ 
vanized  Iron  pipe,  valves,  hydrants,  oil  en¬ 
gines,  pumps,  reservoirs,  alternators,  etc. 
Former  bids  rejected.  X.  A.  Kramer.  Mag¬ 
nolia,  engr.  Noted  Dec.  19. 

O.,  Cleveland — Bd.  Pub.  Serv.  plans  to 
build  brick,  rein. -con.  and  steel  nitration 
plant,  rein. -con.  flooring  and  concrete 
foundation,  foot  East  49th  St.,  to  have 
daily  capacity  of  160,000,000  gal.  About 
$500,000.  F.  H.  Betz,  city  engr. 

Ill.,  East  Alton — Bd.  I.<ocal  Impvts.  had 
plans  prepared  by  Sheppard  &  Morgan, 
archts..  EdwardsvHle  Bank  Bldg.,  Ed- 
wardsvllle.  for  water-work  distribution  sys¬ 
tem.  About  $65,500. 

WIs.,  Milwaukee — City  plans  to  drill 
artesian  wells  In  various  sections  of  city. 
About  $50,000  appropriated  for  project.  G. 
Staal,  city  engr. 

la.,  Nhenandoah — City  plans  election  to 
vote  on  bonds  to  Improve  water- works. 

Okla..  Bristow — City  defeated  $15,000 
bonds  for  extending  water-works.  Noted 
l>ec.  26. 

Okla.,  Ollton — City  plans  election  In 
spring  to  vote  on  bonds  for  water-works 
system.  J.  Harris,  mayor. 

BIDN  BESIREB 

Fla.,  Bradenlown — Until  Jan.  31.  by  city, 
furnishing  steam-driven  air  compressor  and 
approved  air-lift  pump  for  7  in.  well.  L. 
L.  Hlne.  elk. 


Sewers 

PROPOHEI)  WORK 

Conn.,  New  Canaan — Town  Selectmen 
plan  to  replace  present  sewer  system  with 
a  modern  system. 

Conn.,  New  Haven — City  plans  to  sell 
$100,000  bonds  to  build  sewerage  system 
In  Westville  Dlst.  F.  L.  Lord,  city  engr. 

Ala.,  kheflleld — <Mly  plans  to  build  storm 
sewers  In  various  streets.  lJ-2  ml.  lotig 
R.  A.  Chapman,  city  engr. 

Miss.,  Passagoala — See  “Streets  anil 
Roads." 

O.,  East  Cleveland  (Cleveland  P.  O  )  — 
City  plans  to  build  1  ml.  concrete  sewer  in 
Marloes  Ave.  About  $13,000.  M.  Garnet, 
city  engr. 

Ind.,  Terre  Haute — City  plans  to  build 
sewers  In  various  streets,  Involving  1  mi. 
12-36  In.  concrete,  vltr.  or  segmental  block, 
pipe,  etc  About  $30,000  R.  A.  Koerner, 
city  engr. 

Midi.,  Pontlar — City  having  revised 
plans  prepari'd  by  H.  H.  Barnett,  engr  . 
City  Hall,  Installing  Imhoff  tanks,  also 
extensions  to  treat  sewage  and  prevent 
dumping  It  Into  Clinton  Hlver.  Alsiut 
$250,000. 

III.,  Staunton — Bd.  Local  Impvts.  plans 
to  build  sanitary  sewer  In  various  streei.s 
About  $110,000. 

Okla.,  Bristow — r,,ty  defeated  $20,fl0(i 
bonds  for  extending  sewerage  system. 
Noted  Dec.  26. 

Cal..  Santa  Barbara — See  “Streets  and 
Roads.” 

<)ae..  Verdun — Town  receives  bids  In  Feb¬ 
ruary,  building  sewers.  About  $57,000.  J. 
WIshart.  elk. 

Out.,  Barrie— Town  plans  to  build  sewer¬ 
age  system.  A.  W.  Smith,  clk. 

BIOS  DESIREB 

Pa.,  Portvue— (McKeesport  P.  O.) — Un¬ 
til  Feb.  6,  by  Borough  Council,  building 
sewerage  system.  O.  Kelly,  clk. 

PRICES  AND  CONTRACTS  AWAROEI* 
(tt’Indlcates  award  of  contract.) 

★N.  V„  Corona — M.  E.  Connolly,  pres. 
Queens  Boro.,  let  contract  building  sewef 
In  43rd  St.,  from  line  of  Flushing  Bay.  to 
A.  M.  Haxell.  26  Cortlandt  St..  New  York 
City.  About  $19,000. 

★  N.  Y.,  Syracuse — City  let  contract  build¬ 
ing  Sect.  A  of  17th  Ward  sewer  on  lom¬ 
bard  St.  from  Maple  St.  to  point  east,  to 
J.  Young,  509  Bastable  BIk.  About  $36.- 
985.  Noted  Sept.  26. 

■#0.,  Sandusky — City  let  contract  build¬ 
ing  sewer  and  12  In.  water  line  In  Syca¬ 
more  Ave.,  also  Lane  and  Wayne  Sts.,  to 
M.  J.  Callaghan,  Sandusky.  About  $20,022. 

4^AriE.,  Globe — City  let  contract  building 
sanitary  sewers  and  sewage-distmsal  plant, 
cement  pipe,  to  Clarke-Henry  Constr.  Co.. 
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<»owerh  (ContinliM) 

«  South  Sutter  St..  Stockton  Cal.,  about 
5?iosjiii  Project  conalBts  of  2  Imhoff 
knV  -  sludae  beds,  J  chlorlnator  houw- 
InJoiVme  15.000  cu.yd.  earth  excav.,  1000 
'".  v  i  nick  excav..  600  ft.  blah  fence.  93.- 
fi  '  (i-%  in.  pipe.  92.224  ft.  trenchlnit 
’*”1  Vi.rk  flllina.  4-12  ft.  cuts.  60  ft.  IS 
I"©  ft.  8  In.  pipe,  120  cu.yd..  con- 
in*t  V  70  cu.yd.  miiBonry  and  800  ft. 
f  in.  iM.e,  etc.  Noted  Dec.  2I 


Bridges 


PBOPOHKI*  WORK 


M»NH  .  Ho«.ton — .T.  H.  Brennan.  repreHen- 
tntive  of  Boston,  has  filed  bill  In  House  of 
l{ei)re.s.  iitatlves  for  appropriation  of  $1,000.- 
(MMi  to  build  bridge  over  Boston  llarlwr. 
b, tween  Boston  and  Hast  Boston,  as  me¬ 
morial  to  Massachusetts  soldiers  and 

eailors. 

t'onneetlcnt — See  “Streets  and  Roads.” 

N  C..  Badin — Comrs.  Stanly  Co.,  (Albe¬ 
marle).  iind  Montgomery  Co..  (Troy)  hiiy- 
inK  |)luns  prepared  for  bridge  over  Yadkin 
Ulver  near  here. 


r,a..  Hamilton — See  “Streets  and  Roads." 

Tenn.,  Centerville — Comrs.  Hickman  Co. 
plan  to  build  bridge  over  Beaverdaiii  t'reek. 
About  $10,000. 


o  Klvrla — I.S)raln  Co.  having  plans  pre¬ 
pared  for  bridge  In  Rochester  Twi).  About 
$10,000.  F.  P.  Crosse,  co.  cngr. 

111.,  Chlrago — See  "Buildings.” 


111.,  sterling — City  plans  to  build  bridge 
on  ist  Ave.  About  $160,000.  V.  N.  Tag- 
Bell,  Morrison,  engr. 


H  Ih.,  Beloit — City  receives  bids  In  spring 
building  reln.-con.  bridge  over  Rock  River, 
500  ft.  long,  64  ft.  wide.  B.  Wood,  elk. 


tVli*..  Oshkosh — City  having  plans  pre¬ 
pared  by  Scherzer  Rolling  Blft  Bridge  Co., 
6454  Everett  Ave.,  Chicago,  building  bridge 
over  Fix  River  on  Bight  St..  200  to  300  ft. 
long. 


Kan..  Lyndon — Osage  Co.  soon  lets  con¬ 
tract  building  90  ft.  rainbow  arch  bridge, 
18  ft.  wide. 


Kan.,  Topeka — Comrs.  Shawnee  Co.  re¬ 
ceive  bids  about  Feb  1,  building  4  bridges 
over  Deer  Stinson,  Tecum-seh  and  Whitson 
Creeks,  on  new  Fort  to  Fort  Highway  be¬ 
tween  Ft.  Riley  and  Ft.  Leavenworth. 


Neb.,  Linrain — Comrs.  I.sincaster  Co.  re¬ 
ceive  bids  in  March  building  90  ft.  reln.- 
con.  arch,  27  ft  wide,  pile  foundation,  on 
North  14th  St.  About  $18,000.  Work  In¬ 
volves  550  cu.yd.  reln.-con.,  11  tons  steel 
and  1200  lln.ft.  wooden  piling.  A.  H.  Kd- 
gi  en,  co.  engr. 


t  lali,  Tsigan — Comrs.  Cache  Co.  plan  to 
build  126  ft.  steel  bridge  with  approaches 
over  Blacksmith's  Fork  River  at  mouth  of 
Blacksmith’s  Fork  Canyon.  About  $10,000. 
T.  H.  Humpherys,  co.  engr. 


t'tah,  Nmithfleltl — Comrs.  Cache  Co.  (I.iO- 
gan)  plan  to  build  110  ft.  steel  bridge  on 
concrete  piers  and  125  ft.  steel  bridge  with 
approaches  over  Bear  River  here.  About 
$10,000  each.  T.  H.  Humpherys,  co.  engr. 

rtah,  Trenton — Comrs.  Cache  Co.  (Tx>- 
gan)  idan  to  build  100  ft.  steel  bridge  on 
concrete  plies  with  atiproaches  and  130  ft. 
steel  bridge  over  Bear  River  here.  About 
$10,000  each.  T.  H.  Humpherys,  co.  engr. 


BIDS  nKSIBED 

o..  Lisbon — Until  Jan.  31,  by  Comrs.  Co¬ 
lumbiana  Co.  building  concrete  bridge  In 
Madison  Twp.  About  $23,000. 


PRICES  AND  CONTRACTS  AWARDED 
(t^Indicates  award  of  contract) 

★N.  Trenton — Pennsylvania  R.R., 

Broad  St  Sta.,  Phlla.,  Pa.,  and  City,  let 
contract  extending  Passaic  St.  over  Dela¬ 
ware  and  Raritan  Canal  by  building  3  arch 
concrete  bridge.  40  ft.  long.  40  ft.  wide, 
also  (00  ft  concrete  wall  on  both  sides  of 
McMullen  Co.,  Finance  Bldg., 
Phll.1,  About  $50,000.  Noted  Dec.  12. 


Hiawatha — Brown  Co.  will  build 
ii  i<ridget  and  culverts  by  day  labor. 


Structural  Steel 

PROPOSED  WORK 
N.  J.,  Hayuiuie— See  "Miscellaneous.” 
PRICKS  AND  CONTRACTS  AWARDED 
(■h Indicates  award  of  contract.) 

4tPa.,  Phlla. — "Mbscellaiieous.” 

Reinforced  Concrete 

PROPOSED  WORK 

Md.,  Ilalllmure — S<H‘  "Industrial  Worka” 
Win.,  Iteloit — See  "Bridges." 

Neb..  Lincoln — See  "Bridges." 

Cnt,  OrennNide — See  "Excavation  and 

Dredging." 

P.  R.,  Snn  Juan — See  "Industrial  Works," 
PRICES  AND  CONTR.tCTS  AWARDED 
(^Indicates  award  of  contract.) 

•AN.  J.,  Trenton-— See  “Bridges." 

AMInn..  St.  Paul — See  "Indu.Htrlal  Works." 

Streets  and  Roads 


.\la.,  sheflield — City  Plans  to  pave  100,- 
000  s(|.yd.  of  str«*et8.  R.  A.  Chapman,  city 
engr, 

MUs.,  Paaeagonia — t'lty  rejected  bids  re¬ 
ceived  Dec.  18,  paving  and  building  sani¬ 
tary  storm  K'Wers  in  various  streets.  About 
$115,000.  Work  win  be  re-advertis^  later. 
Work  Involves  26.750  iMi.yd.  pavement, 
62,500  cu.yd.  excav..  curbs,  gutters,  etc.  X. 
A.  Kramer,  Magnolia,  engr.  Noted  Dec.  12. 

Tenneesee — State  Highway  Comn.,  Nash¬ 
ville.  i)lann  to  build  following  Federal  and 
county  aid  projects;  Hamilton  Co..  State 
Highway  No.  20,  concrete,  cost  $54,738  ; 
State  Highway  No.  7,  macadam.  $36,910; 
Franklin  Co,.  State  Highway  No.  7.  ma¬ 
cadam,  $121,474  ;  Bedford  and  Moore 
Counties,  State  Highway  No.  7.  gravel. 
$99,475  ;  Greene  Co.,  State  Highway  No.  2, 
macadam,  $38,322 ;  Washington  Co.,  State 
Highway  No,  2,  macadam.  $287,710;  Henrv 
Co..  State  Highway  No.  11,  chert,  $130, UUO'; 
Hawkins  Co.,  State  Highway  No.  1,  ma- 
(!adam,  $350.000 ;  Grainger  Co.,  State 
Highway  No.  1,  maeadam,  $65,000 ; 
Sullivan  Co..  State  Hlghwav  No.  1, 
macadam.  $25,000  ;  Carroll  Co.,  State  High¬ 
way  No,  3.  chert.  $120,000  ■  also  following 
state  aid  projtcts.  Coffee  Co..  State  High¬ 
way  No.  7.  chert,  $38,533  ;  Maury  Co., 
State  Highways  Nos.  1  and  10.  chert,  $31,- 
620;  Marlon  Co.,  State  Highway  No.  7, 
$25.00li ;  Unicoi  Co..  Flag  I’ond  Rd..  nut- 
cadam.  $25,000.  A.  M.  Nelson,  state  high¬ 
way  engr. 


PROPOSED  WORK 

Maine — State  Highway  Comn..  Augusta, 
plans  to  expend  $2,669,000  to  build  state 
and  state-aid  highways  and  bridges,  also 
$700,000  for  maintenance  of  other  high¬ 
ways.  P.  D.  Sargent,  ch.  engr. 

New  Hampshire — State  Highway  Comn., 
Concord,  bas  asked  legislature  for  apiiro- 
priatlon  for  road  work,  which  together  with 
Federal  aid  and  Increase  in  motor  vehicle 
fees  will  amount  to  $1,600,000.  About 
$900,000  will  l)e  exp''nd»‘d  for  construction 
and  $600,000  for  imiintenance.  F.  E.  Ev¬ 
erett.  comr. 

Mans.,  Boston — Comn.  Waterway  &  Pub. 
L.ands  applUnl  to  State  l.a!gl8lature  for  ai>- 
|>r(>priation  to  build  new  street  near  dry- 
dock  at  South  Boston  to  be  known  as  Dry 
Dock  Ave.,  cost,  $70,000;  also  to  extend 
Maverick  St.,  East  Boston  In  connection 
with  large  improvement  project,  $66,000. 

Mass.,  Drarnt — (Lowell  P.  O.) — A.  Col¬ 
burn,  senator,  asked  State  Legislature  to 
direct  State  Highway  Comn.,  Boston,  to 
improve  State  Ilighway  known  as  Black 
North  Route  from  Lowell  to  I.,awrence.  In 
Dracut  and  Methuen  Twps.  About  $20,000. 

Mass.,  tjuinry — A.  Whlton,  mayor,  asked 
State  I.,egislature  to  appropriate  $150,000 
to  complete  b'urnace  Brook  Parkway. 

Connertlrut — State  Highway  Comn., 
Hartford,  plans  to  expend  $2,500,000  to 
build  highways  and  bridges  and  $1,500,000 
for  maintenance  and  replacements.  Fed¬ 
eral  Government  will  appropriate  toward 
cost.  C.  J.  Bennett,  comr. 

N.  J.,  Jersey  rlly — City  plans  to  open, 
widen  and  improve  Merseles  St.  About  $12,- 
000.  C.  A.  Van  Keuren,  city  engr. 

Pa.,  Coatesville— City  receives  bids  In 
spring  for  paving  30,000  sq.yd.  About 
$100,000.  C.  A.  Niles,  city  engr.  Noted 
Jan.  2. 


O.,  East  Cleveland  (Cleveland  P.  O.)— • 
City  plans  to  pave  !>>«  Rd.  and  6th  Ave., 
brick,  wood  block  or  asphalt.  About  $22,000. 
Mr.  tlarnet,  city  engr. 

O.,  Euclid — City  receives  bids  In  autumn 
repaving  and  widening  2$  ml.  Euclid  Ave. 
from  Chardon  Rd.  to  county  line,  from  60 
to  100  ft.  About  $300,000.  W.  A.  Stlnch- 
comb,  city  engr. 

^  O.,  Martina  Ferry — rity  rt'Ceives  bids  in 

spring  piivlng  Seahright  Inline  from  7th 
to  8th  St.,  8th  St.  from  Seahright  Lane  to 
Park  St..  9th  St.  fnnn  Carlisle  to  Park 
Sts.,  Park  St.  from  Carlisle  to  9th  Sts. 
Colerain  Pike  from  1 0th  St.  to  city  limits, 
alley  from  hos|>ltal  to  Blackford  Aliev, 
alley  between  6th  and  6th  Sts.  from  Han¬ 
over  to  Walker  Sts.,  total  length.  1600  ft.. 
30  ft  wide.  About  $10,000.  C.  Lash,  Mar¬ 
tins  Ferry,  engr. 

Ind.  Terre  Haute— Vigo  Co.  plans  to 
pave  4  ml.  Maple  Ave.  and  North  26th  St., 
brick  block  on  4  In.  concrete  base.  It.  E. 
Gibbons,  co.  engr. 

Ind.,  Terre  Haute — Comrs.  Vigo  Co.  plan 
to  grade  IJ  mi.  I.Afayette  Ave.  Rd.  20  ft. 
wide,  brick  wearing  surface  and  grout 
filler  on  4  In.  concrete  base.  R.  B.  Gib¬ 
bons.  CO.  engr. 

Ind.,  Terre  Haute— Bd.  Pub.  Wks.  plans 
to  pave  and  curb  4  ml.  sidewalks,  concrete 
foundation.  About  $260,000.  R.  A.  Koer- 
ner,  city  engr. 

Mirh.,  Detroit — Bd.  Pub.  Wks.  having 
estimates  made  and  plans  prepared  for 
paving  and  curbing  1  ml.  Mt.  Elliott  St. 
from  Conant  Ave.  to  Lynch  St.,  30  ft. 
wide,  asphaltic  concrete.  C.  W.  Hubbell, 
city  engr. 

MIeh.,  Ferndale — (Royal  Oak  P.  O.)— 
Village  plans  to  lay  1  ml.  concrete  pave¬ 
ment  14  ft.  wide.  About  $20,000.  J. 
Graves.  R.  P.  D.,  No.  3,  Highland  Park, 
village  elk. 


Md.,  Baltimore — Park  Bd.  plana  to  build 
new  public  square  In  East  Baltimore  In 
addition  to  City  Spring  J.  V.  Kelly, 

Stockbridge,  secy. 

Md.,  Westminster — Comrs.  Carroll  Co.  re¬ 
ceive  bids  in  February  regrading  and  re¬ 
surfacing  7  ml.  Littlestown  Rd.,  16  ft.  wide, 
concrete  with  3  ft.  dirt  shoulders,  total 
cost.  $300.000 ;  also  rebuilding  4  mi.  New 
Windsor  Rd..  16  ft.  wide,  macadam,  cost. 
$50,000.  State  Highway  Comrs.,  Annapolis, 
will  also  regrade  and  resurface  4  ml.  Littles¬ 
town  Rd.  H.  S.  Shirley,  Towson,  and  E. 
Prlese,  4203  Connecticut  Ave.,  Baltimore, 
engrs. 

N,  r,,  Taylorsville— Comrs.  Alexander 
Co.  will  ask  State  Legislature,  Raleigh, 
for  permission  to  Issue  $50,000  bonds  to 
improve  roads. 

Oa.,  Hamilton — State  and  Federal  Gov¬ 
ernment  had  surveys  made  for  Improving 
20  ml.  of  Columbus-Atlanta  Highway,  in¬ 
cluding  bridges.  About  $100,000. 

Ala.,  Bessfitner — City  plans  to  Improve 
streets.  About  $12,000.  S.  R.  ^tson,  city 
engr. 


MIrh,,  Highland  Park — (Detroit  P.  O.) — 
City  having  estimates  made  paving  and 
curbing  Tyler  St.  from  Lincoln  to  Hermann 
Sts.,  asphalt  or  concrete.  About  $24,000. 
L.  C.  Whltslt,  city  engr. 

III.,  Kdwardsville— city  soon  lets  con¬ 
tract  for  paving  In  Brown  St.  Paving  DIst. 
C.  A.  Sheppard,  city  engr.  Noted  Apr.  11. 

WIsroBsIn — State  Highway  Comn.  Madi¬ 
son.  plans  to  drain  and  grade  8  mi.  Hurley- 
Ashland  Rd.,  Ashland  Co.,  cost  $39,000 ; 
4  mt.  Barron-Turt le  I.Ake  M.,  Barron  Co., 
$24,000 ;  grade,  drain  and  gravel  surface 
81  mi.  Ashland-Supertor  Rd.,  Bayfield  Co., 
$43,000 ;  grade,  drain  and  surface,  wttb 
clay  and  gravel  9  ml.  Frederlc-Webstej 
Rd..  Burnett  and  Polk  Counties,  $46,000. 
S.  P.  Hall,  Spooner,  engr. 

WIs..  Waakosha — Waukesha  Co.  plans  to 
giade.  drain  and  surface  roads  with  crushed 
gravel  or  stone.  About  $150,000  available. 

la.,  Daveaport — City  plans  to  grade  15 
streets  and  avenues,  cost,  $37,750 ;  also 
pave  80  streets  and  avenues,  12  mi.  long, 
60  ft.  wide.  R.  E.  Sowlatowsky,  city  engr. 
Noted  Nov.  21. 
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Stre<'tH  and  Iloadn  (Continued) 

la..  Ilavenport — City  pians  to  extend 
Klikwoo<i  Hlvd.  from  present  terminuH  at 
ItridKe  Ave.  to  Jersey  ItidKe  Rd.  It.  K. 
Sowistowaky,  city  enjrr. 

Minn..  Trary — City  r»*oelve«  bids  in  March 
ItaviiiK  25  biocks,  36  and  44  ft.  wide.  About 
»76.0ito  J.  V\'.  .ShafTer,  New  Y  .i  k  l.ife 
liidK  ,  Minneaisitta,  engr. 

Kan.,  Junrtti>n  f'liy — Comrs.  deary  t'o. 
re<-eive  bids  about  Mar.  1,  buiidlriK  12  mi. 
concrete  road,  IS  ft.  wide,  and  0.9  mi.  bri«‘k 
highway  About  $152,702.  B.  Boyle,  co. 
•  ngr.  Noted  I>ec.  19. 

Neb..  Lineoln — (Mty  pians  to  pave  25th 
^■l.  between  Washington  and  darfleld  .Sts. 
A.  Itobson,  city  engr. 

Neb..  Omaha — City  plans  to  pave  alout 
15  ml.  atreeta.  J.  A.  Bruce,  city  engr. 

Neb.,  Omaha — City  soon  lets  contract 
paving  in  Street  Impvt.  Dists.  No.  1772  and 
1773  asphalt  atone,  vitr.  brick,  vllr.  brick 
bliH-k.  art  stone,  macatlam,  creosoted  wood 
block,  asiihaltic  concrete  and  3  in.  wire- 
<-ut  brick  block.  J.  A.  Bruce,  city  engr. 

Wyoming-  Slate  Highway  Comn..  Chey¬ 
enne,  plans  to  build  roads  throughout  state. 
If  prttgram  submitted  to  la-gialature  is 
adopted  funds  available  fur  state  liigliway 
construction  and  maintenance  In  1919  will 
be  $450,000.  Federal  dovernmeiit  will  ap¬ 
propriate  $260,000  and  counties  $56<».000. 
Z  K.  Sevlson.  state  highway  engr. 

W'yo.,  ThermfMmlU — Town  iilans  to  lay 
20,000  s(|.yds.  or  ijavement.  J  B,  Ches- 
singluii,  town  engr. 

Mo..  Kennett — Hunklin  Co.  will  expend 
$150,000  lionds  to  liuild  concrete  roads  In 
Cotton  Hill  Twp.  C.  M.  Kdwards,  Malden, 
ally. 

Texas — State  Highway  Comn.,  Austin, 
plans  to  build  lilxall  Highway  through  Hunt 
Co.  About  $120,000. 


«lhio — tTntil  Jan.  31.  by  State  Highway 
('omn.,  t'olumbus.  building  roads  as  follows: 

Ashtabula  Co..  Sects.  •‘N,"  "d”  and  "P.” 
Cleveland- Buffalo  ltd.,  11.92  ml.,  mono¬ 
lithic  brick,  cost.  $421,419. 

Sect.  ••C,"  Youngstown-Conneaut  ltd., 
5  mi..  monolithic  brick  or  concrete. 
$121,062. 

Ashland  Co..  Sect.  Sacannah-Ver- 

million  ltd.,  4. OK  mi.,  monolithic  brick  or 
plain  concrete,  $105,712. 

Columbiana  Co..  Sect.  ‘■K.’’  (Meveland- 
Kast  l.ilveri><M)l  ltd.,  $22,537. 

Sect.  "Q.  Cleveland-Kast  l..lvert>o<tl  IW.. 
.98  ml.  brick,  $36,990. 

Guernsey  Co.,  Sect.  "S,"  Steubcnvllle- 

Cambridge  ltd.,  1.49  ml.,  bituminous 

macadam.  $24,101. 

Sect.  •■T."  Sleubenvllle-(”ambrldge  Rd.. 
2.04  mi.,  grading  and  bridges.  $21,939 

Sect.  "'A.”  McConnelsvIlle-Spencer  R<1.. 
1.36  ml.,  water-bound  macadam.  $22,353. 

Highland  ('o..  Sect.  '‘I.”  Mllford-Hllls- 

boro  Rd..  2.79  ml.,  concrete,  gravel  side 
drive  or  water-bound  macadam.  $49,259. 

Sect.  “K."  .Milford-Hlllsboro  IW..  4  63 
ml.,  bituminous  macadam,  water-bound 

macadam  or  concrete  with  gravel  side 
drives.  $87,260. 

S<-ct,  ■‘C-2."  Hlllsboro-Chllllcothe  Rd., 
.14  mi.,  water-bound  nuicadam.  bituminous 
macadam  or  concrete  with  gravel  side 
drives.  $16,032. 

Knox  Co..  Sect.  "I..."  Columbus- Wooster 
Rd..  1.99  ml.,  rein. -con.  or  semi-monolll  hie 
brick,  $68,023. 

Miami  ('o..  Sect.  “A."  Mllton-Carllsle  Rd.. 
.85  ml,  rein. -con.,  $20,610. 

Sect  "B-l."  Mllton-Carllsle  IW..  .26  mi. 
rein. -con.,  $6,272. 

Okla..  .Miami — Until  Jan.  20.  by  City,  for 
paving  various  streets  with  bitulithic. 
About  $800,000.  Hughes  Kng.  t’o..  304 
Bank  of  Commerce  Bldg.,  Tulsa,  engrs. 


PKK'Kg  AM>  CONTRACTS  AH'AKI>KI> 


TV*,,  Jasper — ('omrs.  Jasis-r  Co.  soon  lets 
contract  building  12.4  mi.  hard  surfaced 
road  with  drainage  structures  between 
Buna  and  Klrbyvllle  Twps.  C.  C.  Brow'n, 

«-o.  Judge. 

Tex..  Texarkana--<'ity  plans  to  pave  66 
blocks  with  brick,  concrete  and  asphalt. 

«»kla..  Oklahoma  -City  receives  bids 
alHiut  Feb  1,  paving  Park  PI.  from  Black- 
welder  to  Kentucky  Sts.  and  McKinley  Ave. 
from  lJnw<K>d  to  loth  Sts.  B.  M  Hari,  city 
engr 


(ttlndlcates  award  of  contract) 

N.  J..  Seeaurus — Tow'n  received  only  bid 
r>ec.  24,  grading  and  Improving  County  Ave., 
from  Clinton  Contg.  Co.,  306  ('harles  St., 
West  Hoboken.  Bid  was  276  per  cent  of 
engineer’s  €>stlmate.  Noted  Dec.  19. 

-t^VIrginla^ — State  Highway  Comn.,  Rich¬ 
mond.  let  contract  building  4.08  mi.  gravel 
road  between  Cabin  Point  and  Burrowsvllle. 
Surry  and  Prince  George  Counties,  to  J.  J. 
Pattershlll,  Virgillna.  About  $34,000.  Noted 
Dec.  26. 


«»re.,  Marslifleld  — City  having  surveys 
made  for  paving  Hway.  K.  K.  Burton,  city 
engr. 

California — St:tte  Highway  Comn..  Sac- 
lamento,  rjvelxed  no  .lids  grading  and  pav¬ 
ing  16  ml.  Tei-ate  Divide  Highway,  San 
Diego  Co.  Noted  Jan.  9. 

Cal.,  San  l»le*«e— A.  H.  Wright,  city  elk., 
receives  bids  In  February,  gntding  and  i>av- 
tng  concrete  highway  on  5  In.  concrete 
base  between  San  Diego  prol>er  and  lai 
Jolla,  2$  ml.  long.  20  ft.  pavement,  with  5 
ft.  beams  on  either  side.  (!.  t'romwell.  city 
••ngr 

Cal.,  Santa  Harbara — Clt.v  soon  lets  con¬ 
tract  grading  and  paving  Quarantlna  St. 
between  Victoria  and  Sola  Sts.,  5  In.  con¬ 
crete  pavement,  also  concrete  gutters,  con¬ 
crete  and  stone  curbs  and  6  In.  vltr.  pipe 
sewi-r  i-onnectlons.  A.  B  Cook,  city  engr 


Hilts  HKSIKKIt 

W,  Va..  Fayrttevllle—  I'ntil  Feb.  10.  by 
Ka.vette  Co.,  paving  32  ml.  Midland  Trail 
Rd.  on  James  River  and  Kanawha  Turn¬ 
pike.  Involving  160.OO0  cii.yd.  unclassitled 
material.  118.0OO  sipyd.  paving  and  4000 
yd.  ctincrete  and  stone  masonry.  J.  K. 
Mi-tlrath.  co.  engr 


Ala..  Moulton- -Until  Feb.  11.  b.v  Comrs 
laiwrence  Co.,  grading,  draining  and  sur¬ 
facing  7.38  ml.  Decatur  and  Sheffield  Rd.. 
<-hert  or  gravel.  Work  Involves  26,331  cu. 
yd.  earth  excav..  13.300  cu.yd.  surfacing. 
278  cu.yd.  concrete  and  526  lin.ft.  vltr.  pipe. 


laiiilKlann — I’ntll  Jan.  27.  by  State  High¬ 
way  Comn..  New  Orleans,  building  2.4  ml. 
Coiumbia-Rayvllle  Rd..  Caldwell  Parish, 
cost.  $10,624;  5  ml.  road  extension  in  Hast 
Baton  Rouge  Parish ;  8.59  ml.  road  be¬ 
tween  New  IlH'rla  and  Jeanerette  Twps,, 
llter'a  Parish;  5  42  mi.  Alexandria-Melvllle 
Rd..  .\voyelles  Parish.  $50,456.  Federal 
Government  will  appropriate  toward  extst. 
D.  Buie,  state  highwa.v  engr.  Noted  Sept. 

26. 


★  W.  Va..  WllllamNan — Comrs.  Mingo  Co. 
let  contract  building  5$  ml.  road  between 
here  and  Burch  Twp..  to  C.  S.  Waugh, 
Wythevllle,  Va.  AI>out  $77,200.  Work  in¬ 
volves  excav.  without  classification,  Tn- 
ciuding  all  clearing  and  grubbing,  removal 
of  structures,  obstruction,  etc.,  formation  of 
embankments,  subgrade  and  shoulders,  re- 
fllllng  around  concrete  and  masonry  struc¬ 
tures.  disposal  of  surplus  material  and  In¬ 
cidental  work,  at  $0.74  per  cu.yd,,  over¬ 
haul  after  1500  ft.  free  haul.  $0.02  t>er 
100  ft..  Class  .\  concrete  In  place,  per  plan 
complete,  $12,ii0  |>er  cu.yd..  Class  B  con¬ 
crete.  $10.00  per  cu.yd..  Class  C  concrete, 
$8.00  per  cu.yd.,  cement  rubble  masonry, 
$6.00  per  cu.yd.,  dry  rubble  masonry.  $4.50 
|xer  cu.yd.,  12  in.  vltr.  pipe  In  place.  $1.75 
l>er  lin.ft.,  15  in.  vitr.  pipe,  $2.00  per  lin.ft. 
and  18  in.  vltr  pipe.  $2.25  per  lin.ft. 

C_  Charleston — Sanitary  A  Drainage 
Comn.,  Charleston  Co.,  let  contract  building 
S.7  ml.  road  20  ft.  wide.  8  In.  center  and 
6  in.  sides,  to  Simons  &  Mayrant,  Broad 
St..  $3.13  per  sq.yd.  About  $136,000  Work 
involves  35,000-58,000  sq.yd.  concrete. 
.Voted  Jan.  9. 

trt'a..  Maeon — Ulty  let  contract  for  pav¬ 
ing  roads  during  1919.  to  T.  J.  Liowe,  Macon. 
About  $0.15}  per  sq.ft. 

tr.tla.,  .Vnninton — Calhoun  Co.  let  con¬ 
tract  repairing  and  improving  5  ml.  road, 
to  Nixon  Transfer  A  Coal  Co.  About 
$20,000. 

★«>.,  South  Kuelid — ('Ity  let  contract  lay¬ 
ing  bluestone  sidewalks  on  Belvoir  Blvd. 
from  Mayfield  Rd.  to  Cedar  Rd..  to  Kuelid 
Stone  A  Brick  Co.,  607  Electric  Bldg., 
$18,590. 

4tlnd..  Terre  Haute — Comrs.  Vigo  Co.  let 
contract  grading  1.1  ml.  Ft.  Harrison  Rd.. 
20  ft.  wide,  brick  wearing  surface  and  grout 
filler,  on  4  In.  concrete  base,  to  Dane  Bros., 
Rockville.  About  $37,600. 

i^MInn..  Waoeea — Comrs.  Waseca  Co.  let 
contract  grading  6  mi.  road,  to  J.  Brown, 
Madison  Dake. 


$15,000,000 
per  week 

fn  the  first  week  of 
April,  \9\4 — which  w.is 
in  the  Spring  just  prior 
to  the  European  War  - 
contracts  let  in  the  I'nit- 
ed  States  aggregated 

$14,000,000 

One  would  e.xpect  that 
the  figure  for  1918  would 
be  comparatively  small. 
Yet,  in  spite  of  World 
War,  high  prices  and  the 
embargo  on  all  except 
Government  work,  con¬ 
tracts  let  in  the  first 
week  of  last  April 
amounted  to 

$15,000,000 

Of  this  sum,  only  4^^ 
millions,  or  80  per  cent., 
were  for  Federal  Gov¬ 
ernment  work,  leaving 
$10,.‘)00,000  for  private, 
municipal  and  state  pro¬ 
jects. 

When  contracts  are 
being  let  at  the  rate  of 
14  or  1.*)  million  dollars 
worth  a  week,  right  in  the 
actual  construction  sea¬ 
son,  very  few  contractors 
should  have  cause  to 
grumble. 

We  believe  that  the 
coming  Spring  will  be 
an  unusually  prosperous 
season  for  contractors. 
And  we  expect  to  prove 
it  by  figures. 

Will  your  contract  be 
among  them? 

Be  prepared. 


January  16,  1919 


I'KICKS  .\M»  I'ONTKArT!*  \\VAKIH';i»  archt.,  SprtnKtleUl  Avf..  for  3  wtory,  3<t  \ 

.  .  HMi  ft..  Iirli-k  warrhoiiiM'  ami  atorr.  Atiout 

tl^lndlcates  award  of  oontraot)  $:;5,00<i 

>.  V..  .\lban.v — HarKr  fallal  Work — \V 
W.  Wothcratiooii,  aupf.  puli.  wka..  mi  lvcd 
hida  Jan.  7.  rxoavatiiiK  caiiul  ohanmd  In 
(Irnearr  Ulv«*r,  nrar  KImwood  lirldKf. 

fontr.  IHI,  from  Kmpiro  Ktitr  <’o..  t'liuroli 
Sf  .  New  S'ork  t'lly.  $l7t>.170;  W.  l>«-nl- 
Hon.  UoclioHtfr.  $IHH.3(Hl;  .\inor.  I’ipi-  &  >ld..  IlMltlniiirr  Hcaa  StrtI  t'orp.,  lliddlo 

Conatr.  t'o.,  112  North  Hroad  St..  I’liila  .  SI  .  rwrlvra  hid.s  in  Krlnuary  for  arvcral 
Pa..  $l!i2.!t<i0.  Work  Involvi'a  7t!.hno  »-u.yd.  1  story,  stool  ami  roin.-con.  additions  to 

oy.*-av.  and  75(M»  ou.yil.  rook  sisiil  protoo-  plant.  .Mxiut  II.Iii.oihi, 

til'll  ;  oomplotinif  oanal  frotn  oast  Ktiaril  ....  .  .  ,  . 

look  to  (Jonosoo  Uivor.  ami  work  in  iloiiosis'  ,  V!'"  >  'l•“l*•*■•'jo«»l•  <  ity  haxiiiK  jilans 

Valloy  Park,  t'onir  No.  IMS.  from  Mrown  pioparoil  l>y  J  .M.  i  arvor.  oiiKr  .  ..*  Oway.. 
&  l^iwo  fo..  Kostor  .»vo..  Sohonoolady.  ‘  f'"-  shipyard  to  i.iolmlo 

Mao.Arthur  Pros,  t'o..  12(1  Hway..  l«»'>'t‘k  dooks.  oto.  .Msmt  $3(10.- 

Now  York  City.  $43‘.1.37() ;  Mohawk  Drodao 

&  Dock  Co..  Inc..  Morklmor.  $441.23(1.  Work  Toiin..  Naslitlllo  -Naivo -Spill,  rs  <'o  . 
Involves  dfi.OOO  cu.yd.  oxcav..  hS.OOO  ft.  i;n  SooomI  Avo..  S,  plans  to  rohiiild  plant 

h  in.  shootlnK  and  hracliiK  (8.3(t(t  ou  yd.  r.-oontlv  d.  strov.  d  l.v  tiro  Ixiss  . . . 

formliiK  ombankmont.  l!l..'>(»(i  cu.yd.  loam 

surfacing.  drlvliiK  1  Kid  sq.ft,  stool  shoot  Trnn..  >ow|Mirl — I'naka  Tannina  Co. 
plllna.  furnishina  and  drivina  410d  s,|  It.  pijins  to  robuild  plant  rooontiv  dostrovo.l  bv 
stool  sheet  pllina.  t>'^>dd  cu.yd.  2nd  class  pre  lai.ss  b.lwoon  $3(((i.(i(id' and  $5(i(i.(i0(i. 
concrete.  KiHO  cu  yd.  Isl  class  rein. -con.. 

102  cu  .vd.  2nd  class  rein. -con..  10.7B0  cu.yd.  *>•,  Catawba  Catawba  Candy  t’o.  plans 
wash  wall.  2(i0  su..vd.  aroutod  cobblestone  to  build  addition  to  plant.  .Miout  $150. (Mid. 
pavlna.  38.5  cu.yd.  2nd  class  rip  rap.  140 
lin.ft.  wrouaht  iron  pipe  ralllna.  furnlshina 
and  placina  5200  lb.  motal  reinforcement, 
placlna  48.000  lbs.  metal  reinforcements ; 
placina  1  arch  ribs  In  foot  brldaes.  fi!l8(l 
sq.ft.  Portland  cement  sidewalks.  11.380 
sq.yd.  aravol  walks,  relayina  210  sq.yd 
sidewalks,  etc.  Noted  Dec.  12. 

'Al.a.,  I.ake  Cliarles — Dredalna — Hd 
Comrs.  Sulphur  I).  I>.  No.  3  let  contract 
for  dredalna.  to  laike  Arthur  Dredalna  t'o.. 

Sect.  1.  121.000  cu.yd..  at  $0,101  per  cu.yd.. 

Sect.  2.  170.000  cu.vd.  at  $0.16.  Sect.  3. 

209.000  cu.yd.  at  $0.18.  Noted  Dec.  26. 

l^.\rlz.  (iinbe — Kxcavatlon — See  "Sowers.” 

★  N.  N.,  Halifax — Dredalna — C’lty  let  con¬ 
tract  dredalna  and  bulldina  rvtalnlna  wall 
to  Standard  Constr.  Co..  Halifax.  About 
$16,826. 

l^Ont.,  WallaiMl — Canal — Dept.  Kys.  & 

Canals  let  contracts  completina  Welland 
Ship  Canal  as  follows;  Sect.  1  to  Dominion 
Dredalna  Co..  Dtd..  171  Klain  St..  Ottawa; 

Sect.  2.  Baldry.  Yerbauah  &  Hutchinson. 

Ltd..  14  Queen  St..  St.  Catharines;  Sect.  3. 

Doheny.  Quinlan  A  Robertson.  Montreal. 

Que.  :  Sect.  5.  Canadian  Dredalna  Co.,  Ltd.. 

Kina  St..  Midland.  Cost  plus  basis. 

III..  Chlraao — lllunilnatina  Klectrlcal 
_  ,  4  •  .  X  Ventllafina  Co..  154  Whitina  St.,  plans  to 

InnilRTrifll  lVni*KS  t>uild  4  story,  60  X  300  ft.  brick  and  rein.- 

lltuusiriai  TYUrKS  factory  rein. -con  floorina  and  con- 

INOI  STRIAL  WORK  {L^fte  foundation  on  Klston  Ave.  and  .Snow 

St.  Atiout  $100,000,  lycbenbaum,  Marx 
MasH.,  f'ampello  (Brockton  P.  O.) — A.  E.  &  Viaeant.  175  West  Jackson  St.,  archts. 


.Stro.  ts  and  Roads  (Continued) 

trkunsBH — .State  Hlahway  Comn..  Little 
p.Kk  let  contract  bulldina  18  ml.  arave 
I  I,  III '  in  Howard  Co.  and  340  lin.ft  .  stej'l 
hrulifos  concrete  culverts,  etc.,  to  HeaUv 
CoiiMr.  Co..  Grady.  $146,560. 

♦  Tex  I'Bleetlne — Comrs.  Anderson  Co. 
i.f  lontract  bulldina  Montalba  and  Corsl- 
,-.uia  Hiabways,  to  D.  La  Roe.  $20,000  and 
}.pi,'(iuo  resiiectively. 

♦  <  al..  Riverside— Rd.  Supervs.  l,  t  eon- 

1..  1.t  huildina  Indio  Coachella  Rd,,  Involv- 
imr  1033  cu.vd.  Class  "A”  concrete  iiavina. 
-4  eu  v<l  Class  ".X”  concrete  (ford),  543 
,‘uv,i  exeav.  and  4145  lin.ft.  shaplna  road- 

1.. ., j  to  Johnson  Shea  Co.,  Riverside.  $11.- 


Pb.,  .Xllieiis — ^Inaersoll-Rand  Mfa.  t'o  .  1  1 
Hway..  .New  X'ork  City,  soon  receives  bids 
bulldina  1  story.  1  12  x  240  ft.  brick  ami 
steel  machine  shop  here.  .Xtmut  $55,000. 
1 1.  .X.  Ke,.fe.  711  Soiiih  .Xiain  St.,  enar. 


t)..  Cleveland—  S.  H  W«'is.  archt..  1030 
Schotleld  Rida  .  receives  bids  in  sprina 
bulldina  2  story.  40  x  135  ft.  rein. -con., 
brick  and  steel  factory  at  1729  East  21st 
St.,  for  Rissinaer  Maaneto  Co..  lol3  Scho¬ 
field  Rida.  About  $40,000.  .Noted  Dct  10. 

III.,  Cliiraao — Rankers  .Supply  Co..  2251 
South  Park  .Xve..  havina  plans  prepared 
bulldina  1  and  2  story,  too  x  360  ft.  brick 
and  rein. -con.  print  ina  plant,  rein. -con. 
Hoorina  and  concrete  foundation  on  State 
St.  near  SOth  St  Alaiut  $110,000.  E  C. 
and  R.  M.  Shankland.  209  South  La  Salle 
St.,  enara. 

III.,  Chleaao  (ioldsmith  Rros.  Smeltina 
tb  Retinina  Co.,  29  East  Madison  St.,  plans 
to  build  plant  additions  on  125  x  150  ft. 
site  on  59th  and  Throop  Sts.  .X.  Wolters- 
dorf.  138  North  lat  Salle  St.,  archt. 


HI..  Clileaao-  VX^.  K.  Hall  PHntIna  Go.. 
466  XX'est  SuiM’rior  St.,  had  plans  prepared 
by  Graver  &  Dlnkelbera.  an;hts..  80  East 
Jackson  St.,  bulldina  7  story,  130  x  325  ft. 
brick,  concrete  ami  limber  addition  to 
printina  plant,  concrete  foundation,  on  Su¬ 
perior  and  KInasbury  Sts.  About  $8uo,(>oo. 
Noted  Nov.  ‘28 
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InduHtrlal  Works  (Continued) 

M*..  HU  IxMiia — City  plans  election  to 
vote  on  $22,000,000  bonds  to  build  series 
of  Krain  elevators  with  total  capacity  of 
1.500,000  bushels.  J.  A.  Hooke,  dir.  pub. 
utilities. 

Mo..  Sikeslon — City  plans  election  In 
April  to  vote  on  bond  issue  to  build  IlKht 
plant. 

Okla.,  Inola — Hlberty  Oil  &  Carbon  Co. 
plans  to  build  refinery.  Alwut  $250,000. 

Arls.,  Humboldt — See  ‘'Water-Works." 

UoNh..  Vardle.v — Ohio  Match  Co..  Wads¬ 
worth.  <)..  having  plans  prepared  by  Eng. 
1^^  of  t'ompany,  buildinK  60  x  120  ft. 
brick  factory  here.  About  $75,000  F.  A. 
Shore,  {..indelle  HIk.,  Spokane,  will  super¬ 
vise  construction. 

tire.,  Kusenr — A.  W.  Miller,  Napavlne, 
Wash.,  and  K.  B.  KlnKiruin.  Columbus, 
Mont.,  formed  company  with  $800,000  capi¬ 
tal  stock  to  build  and  op<-rate  sawmill  to 
have  daily  capacity  100,000  ft.  lumber. 

Cal.,  Freeno — Elsenby  Mfjr.  Co..  Kern  and 
AnKUH  Sts.,  plans  to  build  larfce  plant.  C. 
Eisenby.  pres. 

t'al.,  Han  Hieso — Musher  &  Co..  140 
Liberty  St..  New  York  City,  purchased  un¬ 
completed  plant  of  Nafl.  Sea  Food  Prod¬ 
uct  Co..  ftK)t  of  Juniper  St.,  and  plans  to 
build  176-ft.  winjr  and  u.se  same  as  fish 
cannery  and  olive  oil  packlnit  plant.  Cost 
including  eouipment  $150, <100.  J.  <1.  Buerkle, 
2920  San  HieKo  St.,  local  representative. 
Ncted  I)ec.  19. 

t'al..  Tulare — Carpenter  Cheese  Co.,  Sal- 
ida.  .soon  lets  contract  buildiiiK  60  x  200  ft. 
brick  or  hollow  tile  factory  here.  About 
$100,000.  Noted  Oct.  10. 

N.  F..  Ht.  Jnlin'H — Herald  PrintInK  Co, 
plans  to  rebuild  plant  recently  damaRed 
by  fire.  Ix>s8.  $50,000. 

t)ne.,  Montreal — Bram.son  Auto  Serv..  455 
Phillips  PI.,  soon  lets  contract  for  buildinR 
and  e<|UippinR.  AI>out  $50,000.  C.  Du- 
fort,  195  St.  Catherine  St..  E..  archt. 

()ue.,  Montreal — Pyrene  MfR.  Co.  of  Can¬ 
ada,  Ltd..  3  St.  Nicholas  St.,  soon  receives 
bids  buildiiiR  factory.  Aliout  $25,000. 
Noted  Jan.  2. 

Ont.,  Ft.  William — Parrish  &  Helmbecker 
plan  to  build  Rrain  elevator.  About 
$200,000. 

Man.,  Portace  la  Prairie — Woodward  & 
Co.  plan  to  rebuild  plant  destroyed  by  fire. 
Loss.  $400,000. 

Alta.,  North  F.dmontnn — Swift  Canadian 
Co.  plans  to  build  addition  to  plant.  About 
$500,000. 

II.  t'..  New  Westminster — New  West¬ 
minster  Co-operative  Assn,  plans  to  build 
cold-storaRe  plant.  About  $70,000. 

H.  r.,  Vanronver — Fraser  Valley  Milk 
Producers'  Assn..  Ltd.,  510  HastinRS  St., 
W.,  plans  to  build  milk-producinR  station. 
About  $200,000.  E.  O.  Sherwood,  secy. 

B.  C,,  Victoria — Hutchinson  Bros.  &  Co.. 
403  Bay  St.,  plans  to  build  foundry.  About 
$50,000.  D.  C.  Hutchinson,  mRr. 

P.  K.,  Han  Juan — Alloy  Vidal  Co.  had 
plans  prepared  by  J,  M.  Carver.  enRr.,  29 
Bway..  New  York  City,  for  three  3  story, 
100  X  150  ft.,  rein. -con.  warehouses,  rein.- 
con.  floorinR,  concrete  foundation,  also  for 
wood  and  concrete  docks.  About  $3,000,> 
000. 

IlIBH  nKHKlKH 

N.  Y..  Brooklyn — Until  Jan.  28,  by  Spen¬ 
cer  Realty  Co..  Bway.  and  Havermeyer  St., 
buildinR  1  story.  50  x  200  ft.,  steel  RaraRe 
on  Bedford  and  Myrtle  Aves.  About  $65,01)0. 
Shampan  &  Shampan,  772  Bway.,  archts. 

N.  Y..  Thiell— Until  Miir.  4.  by  F.  A. 
Viinderllp.  7  Wall  St.,  pres.  bd.  mRrs.,  Letch- 
worth  VillaRe.  buildinR  additional  ixiwer 
house.  installinR  equipment  and  under- 
Rround  pipinR  system.  About  $300,000. 
Plans  include  new  boilers.  pipinR,  feed 
water  heaters,  filters,  meters,  feed  pump 
steam  turbines,  valves,  etc.  L.  F.  Pilcher, 
Albany,  state  archt. 

la..  Hioux  City — Until  Apr.  1.  by  M. 
KinR.  pres.,  634  Davison  BldR.,  buildinR 
concrete  terminal  elevator  for  W'estern 
Terminal  Elevator  Co.  About  $450,000. 
Noted  Jan.  2. 

PRICKH  ANB  CONTK.4CTH  AWARDED 
(★Indicates  award  of  contract.) 

★  R.  I.,  Providence — Marine  BnR.  ft  Dry- 
dock  Co..  170  Westminster  St.,  will  build  1- 
story,  60  X  306  ft.  brick  and  timber  work¬ 
shop  and  office,  rein. -con.  fioorInR  and  con¬ 
clude  foundation  on  Allens  Ave.  work  will 
be  done  by  day  labor.  About  $85,000. 

★  R.  I.,  Prorldeneo— Swiss  CleaninR  Co., 
Elmwood  Ave.,  let  contract  buildinR  1 


story,  40  x  60  ft.  brick  and  timber  addi¬ 
tion,  rein. -con.  floorinR  and  concrete  foun¬ 
dation  and  extensive  alteration  work  In 
old  buildinR,  to  Williams  ft  Merchant,  Inc., 
86  Weyliosset  St.  About  $25,000. 

★  N.  Y..  Lour  Island  City — L.  Gold.  44 
Court  St.,  will  build  2-8tory,  100  x  160  ft., 
steel  and  brick  factory,  concrete  foundation, 
on  Nott  Ave.  About  $65,000.  Work  will 
be  done  by  day  labor. 

★  N.  Y..  Rochester — Lockner  CiRar  Co., 
28  Ave.  1).  let  contract  buildinR  2-Btory, 
40  X  100  ft.,  brick  and  mill  construction 
factory  on  St.  Paul  St.,  to  G.  Klrchner  ft 
Co..  Clifford  Ave.  About  $30,000.  percent- 
SLge  basis. 

★  N.  Y.,  ThleUs — See  "BulldlnRS." 

★  N.  J.,  Linden — MacGovern  ft  Co.,  114 
Liberty  St.,  New  York  City,  let  contract 
buildinR  l-story,  60  x  150  ft.,  steel  and 
brick  factory,  rein. -con.  floorinR,  concrete 
foundation,  to  H.  Wilhelm  ft  Sons,  803  East 
Jersey  St.,  Elizabeth.  About  $25,000. 
Noted  Nov.  7. 

★  N.  J.,  Newark — Essex  Fdry.  Co.,  Mur¬ 
ray  St.,  let  contract  buildinR  RaraRe  and 
office  buildinR,  to  Eustice  Bros.,  40  Clinton 
St.  About  $40,000. 

★O.,  Cleveland — Torbenson  Axle  Co.,  1116 
East  152nd  St.,  let  contract  buildinR  2- 
story,  100  x  140  ft.  brick,  rein. -con.  and 
steel  addition  to  factory,  rein. -con.  floorinR 
and  concrete  foundation,  to  S.  W.  Emerson 
Co..  1900  Euclid  Ave.  About  $75,000. 

★  III.,  ChlraRo — ('onion  Electric  Washer 
Co.,  312  North  May  St..  let  contract  bilild- 
inR  brick  and  rein.-con.  washinR  machine 
factory,  rein.-con.  floorinR  and  concrete 
foundation,  coverinR  75,000  sq.ft,  floor 
space  on  52nd  Ave.  and  West  19th  St.,  to 
F.  D.  Cha.se,  Inc.,  122  South  MichiRan  Ave. 
About  $250,000, 

★  III.,  Chlraxo— (Independent  Snuff  Co.. 
1800  North  Winchester  Ave.,  let  masonry 
contract  for  3-story,  60  x  100  ft.  brick  and 
timber  factory,  brick  foundation,  on  North 
Winchester  Ave.  and  BloominRdale  Rd.,  to 
W.  Polzin.  2700  West  22nd  PI.  Carpentry 
will  be  done  by  day  labor.  About  $35,000. 

★  WIh.,  Ft.  Atklneon — Better  Sox  Knlt- 
tlr.R  Co.  let  contract  buildinR  brick  addi¬ 
tion  to  plant,  to  C.  J.  Griffin,  WiRdale  Blk. 
About  $40,000. 

★  Minn.,  Ht.  Paul — OrlRRS,  Cooper  &  Co., 
3rd  St.  and  Bway.,  let  contract  buildinR  4- 
story,  120  x  240  ft.,  rein.-con.  factory,  on 
Fairview  and  University  Aves.,  to  Toltz 
EnR.  ('o.,  1419  Pioneer  BldR.  About  $300,- 
000.  Noted  Oct.  17. 


Buildings 

PROPOSED  WORK 

Mshs.,  Boston  —  Dormitory  —  Massachu¬ 
setts  ARricultural  ColIeRe  has  asked  State 
LeRisIature  to  appropriate  $150,000  to 
build  dormitory  at  colleRe. 

Mass.,  rambridRc — Hospital — A.  Quinn, 
mayor,  asked  State  LeRisIature  for  author¬ 
ity  to  borrow  $150,000  to  build  addition  to 
city  hospital. 

Mass.,  Foxboro— Hospital — State  Comn. 
Mental  Diseases,  State  House,  Boston,  soon 
receives  bids  buildinR  2  story,  60  x  130  ft. 
brick  and  timber  ward  buildinR.  concrete 
foundation.  About  $105,000.  Former  bids 
re.iected.  Address  M.  Kline,  86  State  House. 
Boston.  Noted  Dec.  19. 

Mass.,  Haverhill — W.  D.  Stearns,  prea 
Y.  M.  C.  A.,  75  Main  St.,  receives  bids  in 
sprinR  for  constructinR  buildinR.  About 
$150,000. 

.Mass.,  Lowell — Auditorium — City  applied 
to  State  Lt'Rislature  for  authority  to  build 
public  auditorium  as  memorial  to  soldiers 
and  sailors.  About  $1,000,000.  P.  D. 
Thompson,  mayor. 

Mass..  Medford — School — A.  York,  city 
solicitor,  asked  State  LeRisIature  to  appro¬ 
priate  $250,000  to  build  school. 

Conn.,  Ansonia — Dormitory — F.  A.  Coop¬ 
er,  archt.,  1024  Main  St.,  BridReport.  soon 
receives  bids  buildinR  2  story,  50  X  80  ft. 
brick,  steel  and  rein.-con.,  rein.-con.  floorinR 
and  concrete  foundation,  on  Central  St., 
for  Day  Nursery  Assn.,  Central  St.  About 
$50,000. 

Conn.,  Fairfield  —  School  —  St.  Thomas 
conRreRation.  Boston  Post  Rd.,  plans  to 
build  2  story,  62  x  96  ft.  brick,  concrete 
and  steel,  rein.-con.  floorinR  and  concrete 
foundation.  About  $65,000.  W.  J.  Blake, 
pastor.  W.  Schmidt.  1188  Main  St.,  BridRe¬ 
port,  archt. 


Conn.,  Hartford  —  Office  —  Connc.  ■  icm 
Genl.  Life  Insurance  Co.,  64  Pearl  St  haa 
plans  prepared  by  J.  G.  RoRers,  archt  tu 
East  22nd  St..  New  York  City,  for  .n  s 
and  6  story,  steel  and  brick  offices,  ;ftn. 
con.  floorinR,  concrete  foundation.  \ot..it 
Jan.  9. 

Conn.,  Manehester — Hotel — T.  C.  H  .rdie 
1088  Broad  St..  Hartford,  plans  to  hudd  a 
50  room  brick  and  rein.-con..  reiti  -con 
floorinR  and  concrete  foundation  on  .Maiti 
and  North  School  Sts.,  here.  About  $T.Y(iiio. 

Conn.,  Milford — Fire  House — Town  Kire 
Bd.  plans  to  build  2  story,  brick  and  rein- 
con.,  concrete  foundation,  on  Bway. 

Conn.,  New  Haven — HiRh  School — Bd 
Educ.  purchase  site  on  Whaley  Av.-.  and 
Fountain  St..  Westville  Dist.  and  plans  to 
build  hiRh  school.  About  $150,000. 

Conn.,  New  London — Theatre — H.  R 
Brewster,  archt..  116  Nassau  St.,  New  York 
City,  receives  bids  about  Feb.  15,  buildinr 
brick  and  concrete,  rein.-con.  floorinc  and 
concrete  foundation  on  Bank  St,,  for  r 
H.  DuRy  and  W.  F.  Murphy,  143  Bank  St 
About  $125,000. 

N,  Y.,  Brooklyn — Nurses’  Home — Dept. 
Pub.  Charities  havinR  plans  prepared  by 
F.  J.  Helmie,  archt.,  190  MontaRue  St.,  for 
4-stor>'.  60  X  100  ft.,  steel  and  brick,  con¬ 
crete  foundation  at  KlnRs  Co.  Hospital. 
Clarkson  St.  and  Alabama  Ave.  About 
$75,000. 

N.  Y.,  Brooklyn — School — Coney  Island 
Talmud  Torah,  Inc.,  2861  West  32nd  St., 
Coney  Island,  havinR  plans  prepared  by  B. 
W.  Dorfman,  archt.,  26  Court  St.,  for  3- 
story,  56  x  100  ft.,  steel  and  brick,  con¬ 
crete  foundation,  on  3l8t  St.  between  .Mer¬ 
maid  and  Neptune  Aves.  About  $50,000. 
M.  Friedman,  pres. 

N.  Y.,  Lonx  Inland  City — Schools — Bd. 
Educ.,  500  Park  Ave.,  New  York  Citv,  hav¬ 
inR  plana  prepared  by  C.  B.  J.  Snvder, 
archt..  Municipal  BldR.,  New  York  Clt.v',  for 
3-8tory,  106  x  108  ft.,  steel  and  brick,  on 
Colonial  Ave.  between  LivinRston  and  .Me¬ 
teor  Sts.  About  $200,000. 

N,  Y.,  New  York — Hospital — Beth  Israel 
Hospital,  70  Jefferson  St.,  havinR  plans  pre¬ 
pared  by  L.  Abramson,  archt.,  220  5th 
Ave.,  for  16-8tory,  176  x  200  ft.,  steel  and 
brick,  concrete  foundation,  16th  and  17th 
Sts.  and  LivinRston  PI.  About  $1,000,000. 

N,  Y.,  New  York — Hospital — Bronx  Hos¬ 
pital,  Fulton  Ave.  and  169th  St.,  had  plans 
prepared  buildinR  additions  and  alterinR 
four  4  story  brick  and  steel  buildinRs. 
About  $50,000.  L.  Abramson,  220  5th  Ave, 
archt 

N,  Y„  New  York — Office — Estate  of  H.  S. 
Clark,  19  Liberty  St.,  J.  M.  Knox,  owner, 
havinR  plans  prepared  by  A.  C.  Jackson, 
archt.,  25  Madison  Ave.,  for  4-8tory,  25  x 
100  ft,  brick  and  steel,  concrete  foundation, 
at  89  Maiden  Lane.  About  $50,000.  Natl. 
Surety  Co.,  115  Bway.,  lessee. 

N,  Y.,  New  York — Office  and  Loft — Berth 
Levi  &  Co.,  42  Bway.,  purchased  site  at 
35-37  Frankfort  St.,  and  plans  to  build 
60  X  100  ft.,  steel  and  brick,  concrete  foun¬ 
dation. 

N,  Y„  PouRhkeepsie — Hospital — Slate 
Hospital  plans  to  build  1-story,  35  x  350 
ft.,  frame  hospital,  concrete  foundation,  for 
tubercular  patients.  About  $95,000. 

N,  Y,,  Hyrarase — Hospital — Onondapa 
Hospital  Assn.,  c/o  H.  D.  Phoenix,  archt.. 
Union  BldR.,  had  plans  prepared  for  4- 
Btory  brick,  concrete  floorinR,  at  416  West 
OnondaRa  St.  About  $100,000. 

N,  Y,.  ITtira — Laboratory — State  Hospital 
Comn.,  Albany,  plans  to  build  2-story.  44 
X  60  ft.,  brick,  at  State  Hospital  here. 
About  $50,000. 

N.  J.,  Newark — Store — See  "Industrial 
Works." 

N.  J,,  Trenton — Assembly  Hall — State 
plans  to  build  on  site  adJoininR  state  house. 
About  $250,000.  F.  H.  Bent.  Bound  Briwk, 
archt. 

N,  J.,  Trenton — Hotel — L.  L.  Woodward, 
pres.  Chamber  of  Commerce,  and  associates, 
plan  to  build.  About  $1,000,000. 

N.  J..  Trenton — School — City  plans  to 
build  3  story  on  Bellevue  Ave.  About 
$200,000.  T.  A.  Klemann,  239  Bellevue 
Ave..  archt. 

N.  J,.  Union  Hill — School— Bd.  Educ.  had 
plans  prepared  bv  J.  LuRosch.  archt .  -i 
BerRenline  Ave.,  for  3-story,  106  x  192  ft., 
brick  and  concrete,  on  Hudson  Ave.  between 
1st  and  2nd  Sts.  About  $200,000  A.  Ueis- 
enberR,  pres. 
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IJuildinga  (Continued) 

|.*  iMiila. — Bank — Market  St.  Title  A 

-Trli-st’  Co..  52nd  and  Market  Sts.,  having 
n’aiis"  prepared  by  W.  L.  BliUie,  ai^hi.. 
Lit  Chestnut  St.,  for  2  story,  30  x  120  ft. 
i.riok  and  terra  cotta  addition.  About  $75,- 
A  Wilson,  pres.  Noted  July  26. 

l‘«  Phil*. — Store — L.  W.  Hirsh  Co., 
<1  i  Market  St.,  had  plans  prepared  by 
k"  k'  Hahn,  archt.,  1112  Chestnut  St,  re¬ 
ft, o.leling  5  story,  46  x  200  ft.  building  ad¬ 
joining 

its  own  use.  About  $260,000. 

Md  Baltimore — Church — C.  T.  Bagby, 
SIS  Fidelity  Bldg.,  and  associates,  plan  to 
r,  build  7th  Baptist  church.  North  Ave.  and 
St  I’aul  St.,  recently  destroyed  by  fire. 
Atoul  $85,000. 

Md..  Baltimore — Dance  Hall,  etc. — ^„A. 
1  vohon  c/o  Baldwin  Docomotlve  Wks., 
Broad  and  Spring  Garden  Sts..  Phila..  plana 
to  build  dance  hall,  skating  rink,  gym¬ 
nasium  and  natatorlum  on  North  and  Mary¬ 
land  Aves..  here.  Cost  between  $150,000 
and  $200,000. 

Md.,  Texas — Almshouse — Comrs.  Balti¬ 
more  Co.  (Towson)  plan  to  build  steel, 
concrete  and  brick  aimshouse  to  replace 
one  recently  destroyed  by  fire.  About  $100,- 
000.  W.  F.  Coughlan,  Towson,  pres. 

Md.  WeHtmlnster — Chapel  and  Dormi¬ 
tory — Western  Maryland  Theological  Sem¬ 
inary  plans  to  build  3  story.  48  x  105  ft., 
concrete  and  brick,  concrete  foundation. 
About  $50,000.  H.  Li.  Eaderdice,  pres. 

Vtt.,  Roanoke — Office — See  "Miscellane¬ 
ous.” 

N.  C.,  OaMtonla — Y.  M.  C.  A.  plans  to 
construct  building  here.  About  $100,000. 

N.  C.,  Statesville — Hotel — J.  S.  Hammond 
having  pians  prepared  by  W.  H.  Peeps, 
archt.,  222  Latta  Ave..  Chariotte.  building 
here.  Cost  between  $126,000  and  $150,000. 

S.  C.,  Columbia — Temple — Negro  Grand 
lx>dge,  Knights  of  Pythias,  plans  to  build 
here.  About  $50,000.  R.  S.  W'llkinson, 
Orangeburg,  chn. 

Ala.,  Bessemer — High  School — City  pur¬ 
chased  site  on  North  Side  and  plans  to 
build  high  school.  About  $160,000. 


O.,  Cleveland — Church — Christian  Scien¬ 
tists  of  Lakewood,  plan  to  build  2i-story. 
brick,  rein.-con.  and  steel,  on  Arthur  and 
Detroit  Aves.  About  $76,000. 


«»..  Cleveland — Club  House — W.  S.  Fer¬ 
guson  Co.,  archts.,  1900  Eluclld  Bldg.,  re¬ 
ceive  bids  about  Apr.  16.  building  3-8tory, 
80  X  130  ft.  brick  steel  and  rein.-con..  rein.- 
con.  flooring  and  concrete  foundation,  on 
79th  St.  and  Kuclid  Ave.  for  Woodmen  of 
the  World.  About  $200,000. 


(>.,  Cleveland  —  Exchange  —  Cleveland 
Telephone  Co..  West  3rd  St.  and  Champlain 
Ave.,  pians  to  build  brick,  rein.-con.  and 
steel. 

<>.,  Cleveland — Hospital — Bd.  Pub.  Wel¬ 
fare  plans  to  build  4-story,  brick,  rein.-con. 
and  steel  addition  to  hospital,  rein.-con. 
flooring,  on  Scranton  Rd.  and  Valentine 
St.  About  $300,000.  P.  H.  Betz,  604  City 
Hall,  archt. 


O..  Ita.vton  —  Salesroom  —  Frank  Hill 
Smith  Co.,  Inc.,  East  3rd  St.,  plans  to  build 
4-story.  60  x  200  ft.  rein.-con.,  concrete 
flooring  and  concrete  foundation  on  East 
3rd  St.  About  $50,000. 

O.,  Wellsvllle — Restaurant,  etc. — Amer. 
Sheet  &  Tin  Plate  Co..  30  Church  St.,  New 
York  City,  plans  to  build  80  x  120  ft.  res¬ 
taurant.  locker,  bath-rooms,  etc.,  on  Wells 
Ave.,  here.  B.  J.  Ross,  Wellsvllle,  genl. 
supt. 

Ind.,  Anderson — Bank  and  Office — Ander¬ 
son  Banking  Co.,  10th  and  Meridian  Sts., 
plans  to  build  4  or  6  story,  72  x  144  ft. 
About  $160,000. 

Ind.,  Sooth  Bend — Social  Center — Notre 
Dame  University  plans  to  build  here  for 
students.  About  $60,000. 

Mloji.,  Detroit  —  Auditorium  —  Council 
pa.ssed  resolution  instructing  Corporation 
Council  to  start  proceedings  to  condemn 
property  on  river  front  at  Jefferson  and 
Crane  Aves.  for  civic  auditorium. 

MIrh.,  Detroit — Church — St.  Hyacinth 
congregation,  McDougall  and  Frederick 
Aves.,  plans  to  build  l-story.  110  x  220  ft 
brick,  rock  foundation.  About  $226,000. 
L.  Brlelmaler  &  Sons,  111  Mason  St..  Mil¬ 
waukee,  Wls.,  archts. 


MIeh.,  Detroit — Commerce — Bd.  Com¬ 
merce,  Lafayette  Blvd.,  plans  to  build  4- 
story.  100  x  120  ft.  coirrete,  brick  and  st**el 
addition  on  Lafayette  Blvd.  and  W’ayiie  St. 
J.  J.  Crowley,  pres. 

Mich.,  Grand  Rapids — Grade  School — 
Bd.  Educ.  having  preliminary  sketches  made 
by  H.  H.  Turner,  archt.,  24  Division  St., 
for  brick  schcH)!.  About  $100,000.  H.  M. 
Morrill,  City  Hall,  secy. 

Mirh.,  Grand  Rapids — High  School — Bd. 
Educ.  having  plans  prepared  by  H.  Tur¬ 
ner,  archt.,  24  Division  St.,  building  Creston 
High  School  rein.-con.,  brick  and  steel. 
About  $350,000.  Noted  Dec.  19. 

Mirh..  Grand  Rapids — School — Bd.  Educ. 
having  preliminary  sketches  prepared  by 
H.  H.  Turner,  archt.,  24  Division  St.,  for 
addition.  About  $100,000.  H.  M.  Morrill, 
City  Hall.  secy. 

.Mirh.,  lianrork — Church  and  Parish 
House — First  Congregational  Church, 
Houghton,  had  plans  prepared  by  H.  T. 
Llebert,  archt.,  632  Ist  Natl.  Bank  Bldg., 
Milwaukee,  Wls.,  for  2-story.  40  x  100  ft., 
here.  About  $76,000.  G.  L.  Christensen, 
Houghton,  secy. 

III.,  Chicago — Chapel — University  of  Chi¬ 
cago,  134  South  La  Salle  St.,  had  plans 
prepared  by  B.  Goodhue,  archt.,  Boston, 
Mass.,  building  on  University  grounds. 
Cost  between  $1,600,000  and  $2,000,000. 

111.,  Chtrago — Church — Faith  Presbyteri¬ 
an  congregation,  914  Pine  Ave.,  Austin, 
had  plans  prepared  by  R.  W.  Ermeling, 
archt,  155  North  Clark  St.,  building  1 
story,  65  x  90  ft.  brick,  brick  foundation  on 
Pine  Ave.  and  Augusta  St.  About  50,000. 

HI.,  Chirago — Hospital — University  of 
Chicago,  134  South  lat.  Salle  St.,  plans  to 
build  laboratory  and  hospital  near  Cook 
Co.  Hospital  on  west  side,  also  hospital  on 
south  side,  cost  $400,000  each  ;  divinity  and 
administration  buildings,  $250,000  each.' 

111.,  Chirago— Station — R.  H.  Ashton,  re¬ 
gional  dir.  of  railroads,  after  conference 
with  City  Officials,  announced  that  plans 
have  been  completed  for  resumption  of  work 
on  new  Union  Station.  Work  which  will  be 
started  in  future  includes  building  viaducts 
over  railroad  yards  on  Harrison,  Polk  and 
Taylor  Sts.,  Canal  St.  from  Polk  to  Taylor 
Sts.  and  from  Harrison  to  Polk  Sts. ;  de¬ 
pression  of  railroad  tracks  between  12th 
and  Van  Buren  Sts.,  and  their  re-arrange¬ 
ment  to  provide  foundation  room  for  via¬ 
ducts;  elevation  of  Canal  St.  from  1 2th  to 
Taylor  Sts.;  1st  unit  of  proposed  Burling¬ 
ton  R.  R.  terminal ;  portion  12th  St.  via¬ 
duct.  Entire  project  Involves  expenditure 
of  about  $26,000,000  of  which  about  20% 
has  already  been  put  in  preliminary  work. 
About  $5,000,000  will  be  expended  during 
coming  year. 

111.,  Chirago — Theater — Postle  &  Fischer, 
archts.,  140  South  Dearborn  St.,  soon  re¬ 
ceives  bids  for  altering  and  improving  65 
X  190  ft.  building  at  55-59  West  Monroe 
St.,  Into  motion  picture  theater  for  H.  C. 
Moir,  Morri.son  Hotel. 

WU.,  Rirhland  Center — Bank — First  Natl. 
Bank  plans  to  build  brick  and  stone.  About 
$50,000. 

la..  Cedar  Rapids — Dormitory  and  Sci¬ 
ence  Hall — Coe  College,  1220-l8t  Ave., 
plans  to  build  on  Ist  Ave.  between  12th 
and  13th  Sts.  Cost  between  $500,000  and 
$600,000.  J.  A.  Marquis,  pres. 

la.,  Dnbaqoe — School — Bd.  Educ.  re¬ 
ceives  bids  about  June  1,  building  3  story. 
About  $466,000.  A.  Harris,  sunt.  R.  Royer, 
Flat  Iron  Bldg.,  Urbana,  arcnt. 

la.,  Mt.  Pleasant — High  School — Bd. 
Educ.  had  plans  prepared  by  G.  L.  Lock¬ 
hart,  archt.,  391  Endicott  Bldg.,  St.  Paul. 
Minn.,  remodeling  Y.  M.  C.  A.  building  into 
school.  About  $80,000.  Noted  Nov.  7. 

la..  MBHcatlne — Biological — City  having 
plans  prepared  building  new  biological 
building  to  replace  one  destroyed  by  fire. 
About  $60,000. 

la.,  Newton — Bank — First  Natl.  Bank  re¬ 
ceives  bids  In  spring  building  brick  and 
atone.  About  $60,000.  Proudfoot,  Bird  ft 
Rawson,  610  Hubbell  Bldg.,  Des  Moines, 
archts. 

la..  Waterloo— Church — First  Presbyter¬ 
ian  congregation.  102  Independence  Ave., 
having  sketches  prepared  by  C.  P.  Shockley, 
archt.,  719  Black  Bldg.  About  $75,000. 
J.  R.  Macartneu,  pastor. 


Minn.,  !.<>  Hneur — Church — St.  Ann’s 
congregation  having  plans  prepared  by  W. 
F.  Keefe,  archt.,  1192  I’ortland  Ave..  St. 
Paul,  building  1  story,  65  x  180  ft.  About 
$100,000. 

.Minn.,  MlnneapolU — Exchange— North¬ 
western  Telephone  Exch.  Co..  5th  St,  and 
3rd  Ave.,  S.,  soon  lets  contract  building  II 
story.  132  x  147  ft.,  rein.-con.  and  brick 
plant  on  3rd  Ave.  S..  between  4th  and  5th 
Sts.  Hewitt  ft  Brown,  716  4th  Ave.  S. 
archts. 

Minn.,  I’Ine  Island — High  School  —  Bd. 
Educ.  having  plans  jtrepared  by  Stebhins 
ft  Haxby,  archts.,  445  Auditorium  Bldg.. 
Minnea|>olis.  for  2  story,  60  x  106  ft.  rein.- 
con.  and  brick.  L.  L.  Cornwell,  elk. 

Minn.,  RoelieHter — Hotel— Kahler  Roberts 
Corp.  having  plans  prepared  by  F.  H.  El- 
lerbe,  archt.,  692  Endicott  Bldg.,  Mlnne- 
a|K>lis,  for  8  story.  60  x  140  ft. 

Minn..  St.  Paul — Pavilion — Minnesota 
Agricultural  Society.  State  Fair  Grounds, 
plans  to  build  rein.-con.  and  brick  live 
stock  pavilion.  About  $300,000.  T.  H.  Can- 
field,  secy,  and  mgr. 

.Minn.,  Sherhurn — Church — St.  Imke's  con¬ 
gregation  having  revised  plans  pre|>ared  by 
W'.  F.  Ke*-fe,  archt.,  1192  Portland  Ave., 
St.  Paul,  building  1  story,  60  x  160  ft. 
About  $50,000. 

Kan.,  Anth»n.v — High  School — W.  Mampe, 
archt.,  629  Sheldley  Bldg.,  Kansas  <Mty, 
Mo.,  rejected  bids  building  3-8tory.  71  x 
128  ft.  brick,  stone  or  terra  cotta,  rein.- 
con.  flooring,  for  Bd.  Educ.  Cost,  $85,000. 
About  $60,000  available,  election  soon  to 
vote  on  $35,000  additional  bonds  to  finance 
project.  Noted  Oct.  31. 

Neb.,  Kearney — Hospital — City  plans  to 
build  hospital.  At>out  $100,000. 

Neb.,  Lincoln — School — School  DIst.,  15th 
and  N  Sts.,  receives  bids  In  April  building 
2  story,  rein.-con.  and  brick,  rein  -con. 
flooring,  concrete  foundation,  on  33rd  and 
Vine  Sts.  About  $61,000.  Fisk  ft  Megin- 
nis.  Bankers  Idfe  Bldg.,  archts. 

Neb.,  Lincoln — School — School  Dlst.,  15th 
and  N  Sts.,  receives  bids  in  fall  building 
on  22nd  and  Lake  Sts.  About  $75.noo. 
Fisk  ft  Meginnis,  Bankers  Life  Bldg., 
archts. 

Mo..  Columbia — Gymnasium,  etc. — State 
University  apiilied  to  State  Legislature.  Jef¬ 
ferson  City,  for  appropriation  to  co'istruct 
gymnasium,  woman's  and  homo  economics 
buildings  and  power  house  here. 

Mo.,  Ht.  latuU — Bank — Third  Natl.  Bank, 
Bway.  and  tilive  St..  r«*ceives  bids  alsiut 
Feb.  1,  building  2  story,  41x127  ft,  rein.- 
con.  and  steel  annex,  rein.-con.  flooring, 
concrete  foundation.  .4bout  $100,060.  G 
Brueggeman,  902  3rd  Natl.  Bank  Bldg., 
archt. 

Tex.,  Galvewton — Bank — City  Natl.  Bank, 
2223  D  St.,  having  plans  prepared  by  Weir. 
Alfred  ft  Co.,  archts.,  Chicago,  building 
60  X  120  ft.  rein.-con.  and  brick  on  Market 
and  22nd  Sts.  About  $100,000. 

Tex.,  Wichita  Falls — Hotel — Chamber  of 
Commerce  plans  to  build  250  room.  About 
$600,000. 

Okla..  Garber — Hotel — L.  Moran  soon  lets 
contract  building  3  story.  76  x  116  ft., 
brick  and  stone.  About  $60,000.  R.  W. 
Shaw,  Beck  Bldg.,  Enid,  archt. 

N.  M.,  Silver  City — Bank  and  Hotel — 
Silver  City  Natl,  Bank  plans  to  build  4 
story. 

Aiix..  AJo — School — School  Trustees  AJo 
School  Dist.  No.  15  soon  let  contract  build¬ 
ing  2-8tory,  hollow  tile,  rein.-con.  flooring. 
About  $195,000.  Lescher  &  Kibbey,  Bank 
of  Arizona  Bldg.,  Phoenix,  archts. 

Aril.,  Phoenix  —  Courthouse  —  Bd. 
Suiiervs.  Maricopa  Co.  plan  election  to  vote 
on  $250,000  bonds  to  build  court  house. 

Cal.,  Ism  Angeles — School — Bd.  E<luc., 
731  Security  Bldg.,  having  plans  prepared 
by  Allison  ft  Allison,  archts.,  1405  Hiber¬ 
nian  Bldg.,  for  2-storv.  brick,  rein.-con. 
flooring,  concrete  foundation  on  East  7th 
St.  About  $90,000. 

Cal.,  Ocean  Park — Bath  House — Thomp¬ 
son  Co.  plans  to  build  on  ocean  front  and 
Jtaymond  Ave.  About  $50,000. 

N.  Halifax- Theatre — J.  J.  Allen, 

Richmond  and  Victoria  Sts.,  Toronto,  hav¬ 
ing  plans  prepared  for  brick  and  steel. 
About  $150,000. 
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liuildinKH  (Continued) 

•>.  B..  Mt.  John — ^Srhooli* — School  Bd. 

planM  to  build  2  xchuulH.  Alx>ut  (175, OUO. 
K  J.  L.«-avitt,  Hecy. 

N.  B.,  St.  John — The.-itre — Jule  and  J.  J. 
Allen,  Richmond  and  Victoria  StH..  Toron¬ 
to,  had  plana  prepared  huildltiK  here.  AlM>ut 
(125,000. 

.Man..  Brnndnn  —  Aayliim  —  Dept.  Puh. 
Wk.s.,  WinnipcK.  Man.,  plana  to  build  ad- 
ilitlon  to  aaylum  here.  About  (500,000. 

Sahk.,  Yorkton  —  t'ourt  Houae  —  Pept. 
I’ub.  Wka..  oitaua.  tint.,  plana  to  build 
lure.  Aix>Ut  (100.000. 

Alta..  Vermilion — Pormftory — School  of 
Akrlculture  plana  to  build  About  (150.000. 
R.  Rlakey,  I'arllament  KIdK.,  ICdmonton, 
archt. 

B.  New  We«tmlnKler — Y.  W.  C.  A. 

Columbia  St.,  plana  to  construct  building. 
About  (50,<i00.  J.  R.  (lllley,  mgr. 


Blits  BKSIKF.D 

^I/leh..  Betpol* — School — Cntll  Jan.  23. 
(change  of  date)  by  Hd.  Kduc.,  50  Bway., 
building  2  story.  102  x  223  ft.,  rein. -con., 
brick  and  steel,  rein. -con.  Iloora.  concrete 
foundation,  on  Knieraon  Ave.  south  of  Jef¬ 
ferson  Ave.  About  (275.000  Malcolmson 
He  Higginbotham,  IVnobacot  Bldg.,  archts. 
Noted  I><k:.  25 

Neb.,  F.agle — School — Cntll  Jan.  30.  by 
If.  K.  Krantx.  dir.  bd.  educ.  building  1 
story.  120  x  120  ft.  for  Hist.  No.  104.  About 
(85,000.  K.  Havia.  Security  Mutual  Life 
B'dg..  Lincoln,  archt 


rKICKS  AM)  rONTBACTS  AIVARDEl) 

(tiindicatea  award  of  (wntract) 

R.  1..  l*ro»ldenee — Olllce — See  “Indus¬ 
trial  Works." 

DCunn..  Bridgeport — Bank— City  Natl. 
Bank.  103  Wall  St.,  let  contract  for  alter¬ 
ing  and  building  addition  to  4  story,  steel 
and  marble  bank,  concrete  foundation,  on 
Main  and  Bank  Sts.,  to  T.  .f.  I’ardy  Constr. 
<'o..  15  Fairfield  Ave..  coat  plus  percentage 
basis.  Noted  June  27. 

tbConn..  Bridgeport  —  Bank  —  Newfleld 
Bank  &  Trust  Co.,  13B0  South  Main  St., 
Stratford,  let  contract  building  2  story.  50 
X  75  ft  brick,  steel,  marble  and  tile,  con¬ 
crete  foundation,  on  Stratford  Ave..  to 
Cas.'V  &  Hurley.  120  Pe(|uonnock  St.  About 
(50,000.  Noted  Aug  29. 

★  N.  Y..  Brooklyn — Theatre — H.  Weln- 
garten.  1901  Bway..  will  build  1-story.  120 
X  171  ft.,  steel  and  brick,  concrete  founda¬ 
tion.  on  Fulton  St.  and  Howard  Ave. 
About  (70,000.  Work  will  be  done  by  day 
labor  Noted  Jan.  2. 


♦  N.  V.,  BntTiilo  —  Store  —  Oppenheim 
Collins.  35  West  34th  St..  New  York  City, 
let  contract  altering  B  story,  steel  and  brick, 
on  Main  St.  here,  to  C.  A.  Cowan.  30  Kagt 
4  2nd  St..  New  York  City.  .Aboiit  (55,000. 

^Pu..  Phlla. — Fire  .and  Police  Stations — 
<'lt.v  let  general  contract  building  1  and 
2  story,  brick  and  stone  fire  and  police 
stations,  power  house  and  stables,  on  24th 
and  Ritter  Sts.,  to  F.  O.  Stewart,  1BI9  San- 
some  St..  $304,245  :  heating.  C.  K.  Monday 
&  Co.,  1318  Olive  St..  (33.800;  electrical 
work.  Fleet  ro  Constr  (”o..  Commercial 
Tru-st  Bldg.,  (12.950.  Noted  Jan.  2. 

41  Pa..  l*lllMburgh  —  .Store  —  Oppenheim 
Collins.  35  West  34th  St..  New  York  City, 
let  contract  altering  8  story,  steel  and 
I'fick.  on  Penn  Ave..  to  C.  A.  Cowan.  30 
Fast  42nd  St..  New  York  City.  Altout  (50.- 
ooO. 


'Dlia..  Lyons — Court  House — Comrs. 
Totimbs  Co.  let  contract  building  court 
house,  recently  destroyed  by  fire,  to  F.  H. 
Heffner.  Atlanta.  About  (50.000.  Noted 
Hec.  26. 


★  O..  Cleveland — Church — St.  Casimlr 
congregation.  8223  Sowinski  Ave..  let  i-on- 
iract  building  2-story  brick,  steel  and  reln  - 
con..  concr»‘te  flooring  on  Fast  82nd  St.  and 
Ihilaski  Ave..  to  C.  A.  Carson  Co.,  6408 
Kuclid  Ave.  About  (250.000. 

'DOhIo,  Cleveland — Hospital — Co-operative 
Hospital  Assn..  Kast  71st  St.  and  Car¬ 


negie  Ave.,  let  contract  building  6-story, 
159  X  206  ft.,  rein. -con.,  brick  and  steel, 
reln.-<a)n.  flo<irlng.  to  Western  Reserve 
Constr.  Co.,  c/o  owners.  About  (1.500,000. 

♦O.,  ColumboH — I.a>an  and  Offlee — Rail¬ 
road  Fmplo.vee8  Building  &  I.ioan  Assn,  let 
contract  building  2-8tory,  32  x  100  ft. 
brick  and  rein.-<a>n.,  concrete  foundation, 
on  Fast  Broad  St.,  to  F.  H.  1.4itham  t'o.. 
8  Fast  I.e>ng  St.  About  (80,000.  Noted 
May  9. 

II.Mo.,  St.  Louis — Business — A.  F.  See- 
sted,  care  of  Kansas  <!ily  Star,  Grand  Ave.. 
Kansas  (Mty,  let  contract  building  1  story. 
116x165  ft.  brick  and  stone  on  24th  aijd 
McGee  Sts.,  to  G.  F.  Bowling  &  Sons,  907 
Sharp  Bldg.,  Kansas  City.  About  (50,000. 

ttCallf.,  I.€H«  Angeles — Club^Auto  Club 
of  South  California,  1344  Figuero  St.,  let 
contract  building  2  story  brick  addition,  to 
c.  J.  Kuback  Co..  Merchants  Natl.  Bank 
Bldg  About  (50.000. 

★  N.  H.,  Halifax — Administration,  etc. — 
Hept.  Pub.  Wks.,  Ottawa.  Ont..  let  contrai’t 
constructing  administration  and  surgical 
buildings,  neurological  ward,  nurses’  home, 
officers'  ward  and  2  orthopaedic  active 
treatment  wards,  to  Rhodes.  Currie  Co.. 
Ltd..  Amherst,  N.  S.  About  (551,536. 

flOnt.,  Ft.  William — OHlc«> — Canadian 
Car  &  Fdry.  Co  let  contract,  to  E.  G.  Pen- 
nirnan,  Graham  &  Morn  BIk.  About  (50,000. 


Federal  Government  Work 

propohf:!)  work 

Mass.,  Boston — Piers — Bureau  Yards  & 
Hocks,  Navy  Hept.,  Wash.,  D.  C.,  plans  to 
liuild  Piers  4.  4a,  5  and  6;  Spec.  3755. 
About  (400.000. 

.Muss.,  Boston — Rep.alring  Wharf — Bu¬ 
reau  Yards  &  Hocks.  Navy  Hept.,  Wash., 
H  C.,  plans;  Spec.  3751.  About  (9600. 

Conn.,  New  Haven — Repairing  Yale  Boat 
House — Bureau  Yards  &  Docks.  Navy 
Hept.,  Wash..  D.  C.,  plans;  Spec.  3761. 
About  (4000. 

Conn.,  Norwalk — Improving  Channel — 
River  &  Harbor  Comn..  Wash.,  D.  C..  ap¬ 
propriated  (88.000  to  dredge  and  improve 
cliannel  and  harbor. 

N.  C.,  Fayetteville — Extending  and  He- 
veloping  Artillery  Camp— Constr.  Hlv..  War 
Dept..  Wash..  I).  C..  plans  to  extend  and 
permanently  develop  artillery  camp. 

N.  Y.,  New  York — Piping  and  Equipment 
— Bureau  Yards  &  Docks.  Navy  I)ept., 
Wash.,  I>.  C.,  plans  to  Install  In  power 
house;  Spec.  3759. 

N.  Y.,  Korkaway — Completing  Magazine 
Ituilding — Bureau  Yards  &  Hocks.  Navy 
Hept.,  Wash..  H.  C.,  plans  to  build;  Spec. 
3754.  Bids  will  be  received  at  local  navy 
yard. 

Pa.,  Ft.  Mifflin— Water  Pipe  Line— Bu¬ 
reau  Yards  &  Hocks.  Navy  Hept..  Wash.. 
H.  C..  plans  to  build ;  Spec.  3764.  About 
(70,000. 

Md..  Annapolis  —  Foundations  —  Bureau 
Yards  &  Hocks,  Nav.v  Hept.,  Wash.,  D.  C.. 
plans  to  build  foundations  for  steamship 
and  navigation  building;  Spec.  3760.  About 
(75.000. 

I).  C’.,  Wash. — Turbo  .Alternators — Bu¬ 
reau  Yards  &  Hocks.  Navy  Hept.,  Wash., 
plans  to  install  ;  Spec.  3757.  About  (16,000. 

<la.,  Columbus — Rifle  Corp.  Camp,  etc. — 
Constr.  Hlv.,  War  Hept.,  Wash.,  D.  C.,  plans 
to  establish  rifle,  machine  gun  training  and 
tank  corps  c:imp ;  cost  plus  percentage  basis 
will  run  into  millions. 

Fla.,  Key  West — Improving  Waterfront — 
Bureau  Yards  &  Hocks,  Navy  Hept..  Wash.. 
H.  C..  plans;  Spec.  3762.  About  (1.670,000. 

Fla.,  Pensorola — Concrete  Road — Bureau 
Yards  &  Hooks.  Navy  Hept..  Wash..  D.  C., 
plans  to  build  ;  Spec.  3758.  About  (10.450. 
Bids  will  be  received  at  local  navy  yard. 

Fla..  Fensarola — Fence  and  Gates — Bu¬ 
reau  Yards  &  Hocks.  Navy  Hept.,  Wash.. 
I  >,  C.,  plans  to  build ;  Spet;.  3756.  About 
(7000. 

Miss..  Gulfport— Toilet  and  laiboratory 
— Bureau  Yards  &  Docks,  Navy  Dept., 
Wash.,  D.  C.,  plans  to  build ;  Spec.  3763. 
About  (3500.  Bids  will  be  received  at 
local  navy  yard. 


Tenn..  Memphis  —  Boilers  —  Misslssi;. 
River  Comn.,  Ist*  and  2nd  Dists.,  Custom 
House,  rejected  all  bids  received  Oct.  t 
for  boilers  for  hydraulic  grader  No.  ig”" 
.Noted  Oct.  10. 

Tenn.,  Memphin  —  Turbines  —  Mlssissii'i,] 
River  Comn.,  1st  and  2nd  Dlst.,  Custooi 
House,  rejected  all  bids  received  Oct.  2! 
same  being  in  excess  of  appropriation. 

Ky..  West  Point — Extending  and  Develop¬ 
ing  Artillery  Camp — f'onstr.  Dlv.,  \\:ir 
Dept.,  Wash.,  I).  C.,  plans  to  extend  at  J 
permanently  develop  present  artillery  camp. 

III.,  Great  I.4kkrH — I’aint  and  Storaut- 
Building — Bureau  Yards  &  Docks,  Navy 
Hept.,  Wash.,  I).  C.,  plans  to  build;  Spec 
3753.  About  (12,000. 

Colo..  Denver — Drainage — Denver  Civic 
&  Commercial  Assn,  asked  Government  to 
proce«d  with  San  I^uls  Valley  draiiiai;.- 
project.  About  (20,000,000  may  be  ex¬ 
pended  for  project. 

Ore..  Klamath  Falls — Road — H.  M.  Shiiic 
of  Bureau  of  Indian  AfTalrs,  Wash.,  H.  r. 
and  W.  G.  West,  supt.  Klamath  Indian 
Reservation,  Klamath,  will  ask  U.  S.  Gov¬ 
ernment  to  appropriate  (25,000  to  build 
main  road  running  north  and  south  through 
Klamath  Indian  Reservation. 


BIDS  DESIRED 

Mass.,  Chelsea — Kitchen  Equipment — 
Until  F^eb.  3,  by  Bureau  Yards  &  Docks. 
Navy  Hept.,  Wash..  D.  C.  ;  Spec.  3730. 
About  (6500;  (10  deposit  required  for  plans 
and  spec.  Noted  Jan.  2. 

R.  I..  Newport — Houliie  Quarters  for  Of¬ 
ficers — Until  Jtin.  20.  t>y  Bureau  Yards  & 
Hocks,  Navy  Hept..  Wash.,  H.  C.  ;  Spec. 
3603.  About  (12.000.  Noted  Oct.  31. 

N.  Y.,  Buffalo — Metal  and  Glass — Until 
Fell.  10,  by  Lighthouse  Supt.,  furnishing 
metal  work  for  3rd  order  helical  bar  lan¬ 
tern,  including  plate  glass,  advertised  in 
this  issue. 

N.  Y.,  Ft.  Lafayette— Dredging — Until 
Feb.  3.  by  Bureau  Yards  &  Docks,  .Navy 
Hept..  VV'ash.,  H.  C.  ;  Spec.  3579.  Aliout 
«26.000  ;  (10  deposit  retjuired  for  plans  and 
B|>ec.  Former  bids  rejected.  Noted  Dec.  5. 

Fa.,  Phlla. — Water  Towers.  Rump  and 
Tank  House  Equipment — Until  F'eb.  3.  by 
Bureau  Yards  &  Hocks.  Navy  Dept..  Wash.. 
H.  C.,  building  and  installing  at  Grays 
Ferry  Rd. ;  Spec.  3682.  About  (17.000;  $lti 
d(  posit  required  for  plans  and  B|>ec.  Noted 
Nov.  28. 

.Md.,  Baltimore— Foundation  and  Rip  Rap 
— Until  Mar,  I.  by  Lightheuse  Supt.,  build¬ 
ing  concrete  foundation  and  placing  rip 
rap  at  Tangier  Sound  Light  Sta.,  Va. ;  ad¬ 
vertised  in  this  issue. 

Md.,  Indianhead — Additional  Buildings. 
€dc. — Until  Jan.  20.  by  Bureau  Yards  At 
Hocks,  Navy  Hept..  Wash.,  D.  C..  building 
additional  buildings  and  extensions  at  Na¬ 
val  I’roving  Ground;  Spec.  37t5;  (20  de¬ 
posit  required  for  plans  and  spec. 

D.  C.,  Anarostia — Heating  Hangar — Un¬ 
til  Jan.  27.  by  Bureau  Yards  &  Hocks.  Navy 
Hept..  Wash.,  I>.  C.  ;  Spec.  3748.  Aliout 
(12,000;  (10  deposit  required  for  plans 

and  spec. 

D.  C.,  Wash. — Bridge — Until  Feb.  11.  by 
by  Hist.  Comrs.,  Hist.  Bldg.,  building  con¬ 
crete  encased  steel  plate  girder  briilge  on 
South  Dakota  Ave.  over  tracks  of  Balti¬ 
more  &  Ghio  R.R.  L.  Brownlow,  conir.  . 
advertised  in  this  issue. 

Va.,  Hampton  RoadH — Extending  Pneu¬ 
matic  Tube  System,  etc. — Until  Jan.  27.  b.v 
Bureau  Yards  &  Hocks.  Navy  Dept..  Wash  . 
D.  C..  building  at  Naval  ()|)eratlng  B.isc , 
Spec  3668.  About  (30.000;  (10  deposit 
required  for  plans  and  spec.  Noted  Jan.  2. 

Va.,  Norfolk — Coal  Storage  and  Reclaim¬ 
ing  Building — Until  Jan.  20,  by  Bureau 
Y  ards  &  Docks,  Navy  Dept.,  Wash..  D.  C. ; 
Spec.  3714.  About  (20.000.  Noted  Dec.  12 

WIn.,  Superior — Dredging — Until  Mar.  1. 
by  F.  A.  Pope,  engr.  for  Duluth-Superior 
Harbor,  dredging  for  anchorage  basin  at 
Superior  entry  of  Duluth-Superior  Harbor 
About  (360,000  appropriated  for  project. 

Tex.,  North  Ft.  Worth — Gas  Holder^ 
Removing  System,  etc. — Until  Jan.  -i. 
(change  of  date)  by  Bureau  Yards  &  Ho<'ks. 
Navy  Hept..  Wash.,  D.  C.,  for  6  gas  holdei« 
and  CGj  removal  system;  Spec.  3594.  About 
(120.000;  (10  deposit  required  for  plats 
and  spec.  Noted  Jan.  9. 


J 


January 


Barney-Ahlors  Conutr.  Corp..  110  Wost  Government  to  Dispose  of 

40th  St.,  New  York  CWy.  (1)  $3^.450.  (46  Wo  •• 

days);  (2)  »27.34».  (6  days);  (3)  $3600.  TT  OlOCKs 

(30  days):  (4)  $15o0.  (15  daya)  ;  (5)  u-  j 

$4000;  dedurtinn  If  (iovernment  furnishes  1  lie  stocK  Of  machinery  and  entfinecr- 
transformer.  $4,000.  ing  materials  held  by  the  War  Depart- 

North  Atlantic  Kna.  ('’orp..  150  Nassau  ment  hut-  nr>4  In  netnul 
St.,  New  York  City,  (1)  $31,777,  (45  days);  J"®"*'  actual  possession  of 

(2)  $11,477,  (45  days);  (3)  $2494.  (35  troops,  IS  shown  by  a  report  of  the 
(4^*day8)^  <500,  (15  days);  (6)  $17,400.  Statistical  Division  to  Brii?.  Gen.  R.  E. 

n.  Hill.  1465  McPormlek  Ave..  Ozone  Wood,  director  of  purchase  and  stor- 
rark.  N.  Y.,  (1)  $34,619  (65  days);  (2)  affe.  This  report  covers  stock  at  dt- 

(4^'$97'6.^(l6*^days)^(6)%V7'444.\*65*da^8\!  ^amps  and  ports  and  in  transit 

Hennebique  (^onstr.  Oo..  1170  Uway.,  Dec.  1,  1918,  and  is  as  follows: 

New  York  ('lly.  (1)  $26,905,  (75  days); 

(2)  $22,855.  (75  days)  ;  (3)  $2300.  (28 
days);  (4)  $1150,  (14  days).  (5)  $4800, 

(75  days)  ;  $4000  additional  If  oil-switch 
panels  are  u.sed. 

.Nelman  &  l,uth.  33  West  42nd  St.,  New 
York  City.  (1)  $34,173,  (45  days),  for' 

huildinft.'i.  transformers,  30  days  additional  ; 

(2)  $26,395.  (45  days);  (3)  $1990,  (16 
days);  (4)  $988,  (10  days);  (5)  $4800. 

P.  Outhy.  Inc.,  926  Bway.,  New  York 
City.  (1)  $27,433.  (150  days);  (2)  $12,749, 

(45  days);  (3)  $2187.  (12  days);  (4)  $997, 

(10  days);  (6)  $11,500.  (150  days). 

H.  S.  Roberts  &  Co,.  1123  Bway.,  New 
York  City,  (1)  $29,200,  (76  days).  Noted 


il..  l•orlsnM»utll — Cranes — Bureau 
Yards  &  1'ock.s,  Navy  Oept..  Wash.,  D. 
0  let  contract  InstallinK  2  cranes  in  ma- 
rhine  shop  extension,  to  Cleveland  Crane 
rKnif  t  o  .  Wickllff.  O..  $31,326  (160  days). 
.Voted  I>ec.  5. 

*N.  II..  Portsmouth — Kxtenslon  to  Ma¬ 
chine  Shoi> — Bureau  Yards  &  Docks.  Navy 
prpt  Wash..  D.  C..  let  contract  buildinir 
citension  to  machine  shop  No.  80.  to  L,ev- 
crinK  &  Carrigue  Co..  552  West  23rd  St.. 
NVs^ork  City.  $122,906  (130  days).  Noted 

i..c.  12. 

*Ma>s.,  Ilinzham — Railroad  Track — Bu¬ 
reau  Vard.s  &  Docks.  Navy  Dept..  Wash.. 
Il  C.  let  contract  to  ('.  M.  la*ach.  P.  (). 
Box.  22X5.  Boston.  $76,186.  Noted  Dec.  19. 

Weymouth  (Boston  P.  O.) — 


.Article  Quantity 

Ia>oomotives,  Htnmlard-RaKe: 

Set  ui),  complete  1)9 

Knocker!  down,  complete  . .  1)5 

KniM-ked  dowrn,  incomplete .  i 

Spare  parU .  |00  tona 

laieomotives.  narrow'-gaae: 

60C.M  ateam  .  )| 

60  C  M  50  hp  .  I 

)6-in.  aage  eteam  .  I 

Cara,  Htandard-RUKe: 

Box,  eomph'tr-  .  853 

High  Rondola,  eompleu* .  200 

l.ow  Rondola,  eoiiiplete  .  500 

Flat  artillery,  complete .  12 

Tank,  roniplete  ...  .  87 

Dump,  eomplete  .  2 

Ralla.st,  rimiplete  .  152 

Refrigerator,  complete . .  )50 

Box,  ineomplete  .  |00 

High  gondola,  iiicomplete  ...  17 

Tank,  ineomplete  .  18 

Refrigerator  .  250 

Care,  narrow-gage'. 

Box.  complete  .  65 

Dump  (96 

Artillery  true.ks,  complete  ....  100 

Track  Material  and  Faatruiingn: 

Rails  . 

Spiktw  . 

Bolls . 

Angle  and  splice  bars  .  .  . 

Turnouts  and  switc.lu-s  . 

MUcellaneous  track  matr-rial 
Pipe  and  fittings  . 

Machinery; 

Hoisting  engines . 

Engines  . 

Ixrcomotive  cranes . 

Steam  shovels . 

Boilers  . 

Concrete  mixers  . 

Derricks  .  . 

Road  rollers . 

Saw  mills  . 

Gantry  cranes .  .  ),60l  tons 

General  machinery,  miscellaneous  6,488  tons 

Shapers .  ..  722  tons 

Miscellaneous: 

Miscellaneous  engineer  supplies. .  1,771  tons 

Miscellaneous  paint,  oils,  tur¬ 
pentine  and  painter  supplies.  .  942  tuns 

Miscellaneous  electrical  material.  772  tons 

Miscellaneous  roofing  paper  and 

felt  .  . 

Miscellaneous  wall  board . 

Miscellaneous  copper  wire  .  ... 

Miscellaneous  carniile  . 

Miscellaneous  floating  derrii'k . . . 

Steel  Products: 

Beams . 

Sheets,  corrugated . 

Barbed  wire . 

Plain  wire  . 

Angle  posts  . 

Screw  poets . 

Steel  sneltere  . 

Wire  netting  . 

Steel  tanks,  water,  gas . 

Steel  plates  . 

Steel  rope,  hydrants,  etc . 

Misiellaneous  . 

Wagon  Transportation: 

I.imber  and  caisson . 

Dump  . 

Tool  spring . 

Chess  . 

Ponton  . . 

Brown  type . 

Escort  . _ . 

Autos,  trucks,  trailers,  tractors.. 

Explosives . 

Lumber . 

It  is  also  announced  that  the  ma¬ 
chinery  of  the  Surplus  Stocks  Divi- 
sion  at  Washington  has  been  decentral¬ 
ized  as  far  as  possible  and  the  country 
has  been  divided  into  13  zones,  to  fa¬ 
cilitate  the  work  as  far  as  possible. 


♦  Mass.,  ..  -  -  -  .  — 

liri'dging — I’  S.  Kng.  Dllice,  Boston,  let  iiS.  V.,  South  nrnokl.vii — Locomotive 
(V'ntracl  dredging  at  F’ore  River,  to  Boston  House — Bureau  Yards  &  Docks,  Navy 

hredging  Co..  172  Condor  St.,  Boston,  $176,-  Dept..  Wash..  D.  C.,  let  contract  to  P. 

iHiO  Outhy,  Inc.,  926  Bway..  New  Y'ork  City, 

$23,374  (57  days).  Noted  Oct.  3. 

*X.  Y..  Brooklyn — Kitchen  Equipment — 

Bureau  Yards  &  Docks.  Navy  Dept..  Wash..  N.  V.,  Waterloo — Post  Offlee — J.  A.  Wet- 
I)  (' .  let  contract  installing  in  building  E.  more,  superv.  archt.,  treas,  dept..  Wash., 

.\urse.s'  Quarters,  to  A.  Peck  &  Co..  208  1).  C.,  received  bids  Jan.  8.  (a)  limestone 

Karidolph  St.,  Chicago.  $7724.  Noted  (b)  sandstone,  from  T.  H.  McHale.  Ca- 

liec.  12.  bill  Bldg..  .Syracuse,  (a)  $78,652  (h)  $78,- 

662  ;  Hangeley  Constr.  Co..  405  Lexington 
\.  V..  Fire  laland — Barracks — Tx>cal  Naw  Ave.,  New  York  City,  (a)  $75,480;  (5.  B. 

Yard  received  bids  building  at  U.  S.  Dickison,  Union  Bldg.,  Syracuse,  (a)  $71,- 

.Vaval  Ibidio  Sta.,  from  H.  S.  Roberts  Co..  700  (b)  $74,000  ;  Dreher  Constr.  Co..  Mar- 

1123  Bway.,  $44,500  (60  days)  (no  Are  pro-  quette  Bldg.,  Chicago,  (a)  $62,300;  Wills 

teftmn  included)  ;  J.  K.  Turton  Corp.,  101  FJgelhof  Co..  101  Park  Ave..  New  York  City 

I'ark  Ave.,  $54,468  (60  days)  (kitchen  (a)  $72,330.  Noted  Dec.  6. 

e<iuiiimeni  and  fire  protection  not  mclud- 

hI);  .Northeastern  (’'onstr.  Co..  225-5th  ■fkN,  J.,  Cape  May — Additional  Buildings 
■tve.  $57,703  (60  days).  All  contractors  of  — Bureau  Yards  &  Docks,  Navy  Dept., 

New  York  City.  Noted  Jan.  2.  Wash..  D.  C.,  let  contract  building  at  Na¬ 

val  Air  Sta..  to  Post  A  McCord.  101  Park 

★  X.  Y..  Ft.  I.ufayette — Lighting  System  Ave..  New  York  City,  $128,200  (136  days). 

— l!ur<au  Y'ards  &  Docks,  Navy  Dept.,  Noted  Jan.  9. 

Wash.,  I).  C„  let  contract  to  United  Elec¬ 
tric  Co..  101  Park  Ave.,  New  York  City,  -(kN.  4.,  Cape  May — Hospitals — Constr. 
14250.  Noted  Jan.  2.  DIv.,  War  Dei)t.,  Wash..  I).  C..  let  contract 

building  at  Hosi>ital  No.  11,  to  Caldwell 
*X.  Y.,  Inna  Inland — Quarters  for  Marine  Wingate,  New  York  City;  cost  plus  per- 
Offirers — Bureau  Yards  &  Docks,  Navy  centage. 

IVpt .  Wash.,  D,  C.,  let  contract  building 

at  .Naval  Ammunition  Depot,  to  Brooklyn  •gN.  4.,  Denmark — Roofing  for  Standpipe 
Impvt.  Corp.,  1607  45th  St.,  Brooklyn,  $13,-  — Bureau  Yards  &  Docks,  Navy  Dept  , 
936  (85  days).  Noted  Dec.  19.  Wash..  D.  C..  let  contract  to  C.  Meads  A 

Co..  38  Park  Row.  New  York  City,  $2717 
X.  V..  Xrw  York — Altering  Lobby — J.  A.  (60  days).  Noted  Dec.  12. 

Wctmorc,  superv.  archt..  treas.  dept..  Wash., 

n.  C..  received  bids  Jan.  10.  altering  lobby  N.  4.,  Vineland — Post  Offlee — J.  A.  Wet- 
in  post  office  here,  from  B.  Knopp.  431  more,  superv,  archt.,  treas.  dept..  Wash., 

West  41st  St.,  $5094  (30  days);  N.  B.  D.  C.,  received  bids  Jan.  10.  (1)  limestone 

.Smith,  417  East  34fh  St.,  $5780  (120  days);  (2)  sandstone,  from  T.  H.  Mitchell,  207 

I  Langner,  700  Trinity  Ave.,  $6878  (60  I>ake  St..  Sali.sbury,  Md.,  (1)  $78,880  (2) 
days)  Noted  Dec.  26.  $81,180;  F.  A.  Havens  Co.,  846  North  19th 

St..  Phlla.  (1)  $78,881  (2)  $79,781  ;  Range- 
★X.  Y.,  New  York — iDredglng — U.  S.  ley  Constr.  Co..  405  Lexington  Ave.,  New 
Knir  Office.  Whitehall  Bldg.,  New  York  York  City  (1)  $77,647.  Noted  Dec.  5. 

City,  let  contract  dredging  and  removing 

rwk  in  East  River,  to  K.  Bregmann,  New  N.  4.,  Woodbur.v — Post  Offlee — J.  A.  Wet- 
lork  City,  $280,170.  more,  superv.  archt..  treas.  dept..  Wash.. 

D.  C..  received  bids  Jan.  7.  work  complete. 
♦N-  V..  New  York — Electric  Traveling  from  T.  H.  Mitchell.  20'7  Lake  St..  $63,444; 
crane.s — Bureau  Yards  A  Docks.  Navy  J.  B,  Best,  Woodbury.  $69.800 ;  Biangeley 
Di-pt  Wash..  D.  C..  let  contract  installing  Constr.  Co.,  405  Lexln^on  Ave.,  New  York 
in  marhine  and  electric  shop,  to  Bedford  City,  $69,996.  Noted  Dec.  5. 
fdry  &  Machine  Co..  1107  6th  St.,  Bedford. 

Ind..  $17,781.  (180  days).  Noted  Dec.  12.  -(kPa..  Philo. — Coal  and  Ash  Handling 

Equipment — Bureau  Yards  A  Docks.  Navy 
V..  New  York — Fire  Alarm  and  Dept..  Wash.,  D.  C.,  let  contract  to  Work 
watchman’s  Signal  System — Bureau  Yards  Uo..  1767  Filbert  St..  $9436  (60  days). 

*  Pocks.  Navy  Dept..  Wash.,  D,  C..  let 

^tract  to  Hamilton  Elevator  Co..  Inc..  357  -fkPa..  Phlla. — Kitchen  and  Mess  Hall 

jra  St..  Brooklyn.  $6376  (60  days).  Noted  Equipment — Bureau  Yards  A  Docks.  Navy 
28-  Dept..  Wash.,  D.  C..  let  contract  Installing 

at  League  Island,  to  S.  B.  Sexton  Stove 

v  *?•  New  York — Flooring — Bureau  Mfg.  Co..  600  West  Conway  St.,  Baltimore, 
lards  &  Dorks.  Navy  Dept..  Wash..  D.  (^..  Md..  $19,947  (60  days).  .Voted  Jan.  2. 
for  wood  block  flooring  In 

f'Uildlng  No.  4.  to  Fleming,  O’Brien  A  Me-  Pa.,  State  College — Poet  Offlee — J.  A 
J***  Dfoad  St.,  New  York  City,  Wetmore.  superv.  archt.,  treae.  dept..  Wash., 
iD.cxiO  ((p,  days).  Noted  Dec.  6.  D.  (i.,  received  bids  J.an.  9  (limestone) 

from  Wills  Egelhof,  101  Park  Ave..  New 
f, ^ayrllle — Transformer  House  and  York  City,  $82,663,  Wills  Ludwlck  A  Co.. 
J’*’''<—I'Ocal  Navy  Yard  received  bids  34  South  17th  St..  Phlla..  $79.779 ;  J.  W. 
here.  (1)  work,  complete:  (2)  Cowper  Co..  Fidelity  Bldg.,  Buffalo,  N.  Y., 
ima.  ™'''‘  bonwe,  complete:  (3)  concrete  $110,490.  Noted  Dec.  5 
storage  tank;  (4)  gate 

p  T  ‘’ow'Plete  :  (5)  transformers  from  'ftMd.,  Annapolla  —  Storehouse — Bureau 
Vart,  ri..  Church  St,,  New  Yards  ft  Docks.  Navy  Dept..  Wash.,  D.  C,, 

G)  $34,648  ;  (2)  $14,647.60;  (8)  let  contratrt  building  at  Naval  Academy, 
(4)  $1023.76:  (5)  $16,614,  (66  to  J.  L.  Marshall.  McLachlen  Bldg..  Wash,. 

D.  C..  $80,868  (120  days)  Noted  Dec.  6. 


42,855  (ona 
3,5)9  tons 
1.875  tons 
1,908  tons 
4,374  tons 
2.378  tons 
9,444  tona 


69.138  rolls 
638  tons 
1.030  tons 
1,014  tons 
77  tons 
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Kfderal  Government  Work  (Continued) 


NHAFT — NKW  YORK,  N.  Y. 


★  Md..  Bultimorr — Hoepital — U.  S.  Gov¬ 
ernment  let  contract  building  additiona  to 
tT.  S.  General  lloapital  No.  7,  Kvergreen 
Junior,  Charles  St.  Ave.,  to  J.  H.  Miller, 
Inc.,  Kutaw  and  Franklin  Sts.  About  $500,- 
000.  Noted  Jan.  9. 

AMd.,  Indlanhead — Annex  to  Dispensary 
— Bureau  Yards  A  I>ack8,  Navy  Dept., 
Wash..  D.  C.,  let  contract,  to  De  Kimpo 
Constr.  Co..  Dispatch  Bldg..  Union  Hill, 

N.  J.,  $25,000  (150  days).  Noted  Jan.  2. 

A.Md.,  Indlanhesd — Freight  Station — 
Bureau  Yards  A  Docks.  Navy  Dept.,  Wash., 
I»  let  contract  to  De  Kimpe  Constr.  Co.. 
Iilspatch  Bldg..  Union  Hill.  N.  J.,  $12,900 
(100  days).  Noted  Dec.  19. 

•Alt.  C.,  Bellevue — Railroad — Bureau 
Yards  A  Docks.  Navy  Dept..  Wash.,  D.  C., 
let  contract,  to  Hyde  A  Baxter,  711  13th 
St.,  N.  W.,  Wash.,  $23,875  (40  days).  Noted 
Jan.  9. 

All.  Wash. — Barracks — Constr.  Dlv., 
^Var  Dept.,  Wash.,  let  contract  building 
baracks  for  officers  and  quarters  for  men, 
to  Weller  Constr.  Co.,  816-14th  St.  About 
$60,000. 

11.  C.,  Wash. — Bridge — Dist.  Comrs..  Dist. 
Bldg.,  received  bids  building  bridge  on  t'on- 
cord  Ave.  between  3rd  and  4th  Sts.,  from 
Deveral  Spencer  Co.,  514  Garrett  Bldg., 
Baltimore.  Md.,  $3.96  for  excav..  $3.75  for 
concrete  masonry;  Continental  Contg.  Co., 
66  KnickerlMicker  Bldg..  Baltimore,  Md., 
$4.75  for  excav..  $27  for  concrete  ma.sonry  ; 
i:.  O.  Gummel.  36  P  St..  N.  W..  $19.75  for 
excav..  $2.75  for  concrete  masonry.  Noted 
Jan.  2. 

All.  r..  Wash. — Chimneys — Bureau  Yards 
A  Docks.  Navy  Dept..  Wash.,  let  contract 
for  2  radial  block  cnlmneys,  to  M.  W.  Kel¬ 
logg  <'o..  90  West  St.,  New  York  City. 
$37,400  <120  days). 

AH.  4’.,  Wash. — Kxiierlmental  Labora¬ 
tory— Constr.  Div.,  War  Dept..  Wash.,  let 
contract  building  brick  and  hollow  tile,  at 
Amer.  University,  to  Weller  Constr.  Co., 
816-14th  St.  AI>out  $500,000  ;  cost  plus 
percentage  basis. 

All.  Wash. — Grease — Dist.  Comrs.. 

Dist.  Bldg,  let  contract  purchasing  grease 
removed  from  garbage  during  January, 
to  C.  E.  Woodworth.  Cincinnati,  O.  About 
$10,000. 

AVa.,  Alexandria — Electric.  Traveling 
Cranes — Bureau  Yards  A  Docks,  Navy 
Dept..  W'ash..  D.  C..  let  contract,  to  Man¬ 
ning.  Maxwell  A  Moore.  Inc..  119  West 
40th  St..  New  York  City,  $17,857  (76  days). 
Noted  Dec.  19. 

$  a..  Front  Royal — Post  Office — J.  A. 
Wetmore.  superv.  archt.,  treas.  dept..  Wash., 
D.  C..  received  bids  Jan.  10.  (limestone) 
from  O.  Gerlach.  Frostburg.  Md..  $44,700; 
It  K.  Stewart  A  Son,  Farmvllle,  $47,500; 
Wills  Egelhoff,  101  Park  Ave.,  New  York 
City,  $58,185.  Noted  Dec.  6. 

AVa.,  Norfolk — Kitchen  and  Diet  Equip¬ 
ment — Bureau  Yards  A  Docks,  Navy  Dept.. 
Wash..  D.  C.,  let  contract,  to  L.  Barth  A 
Son.  32  ("ooiier  So.,  New  York  City,  $18,248 
(40  days).  Noted  Jan.  9. 

Va.,  Petersburg — .\lterlng  Post  Office  and 
Custom  House  J.  A.  Wetmore,  superv. 
aicht.,  treas.  dept  ,  W'ash.,  D.  C.,  received 
bids  Jan.  13.  from  J.  L.  Robinson  Constr. 
Co.,  66  Knickerlwcker  Bldg,,  Baltimore, 
Md..  $7373 ;  R,  J.  Stewart  A  Son.  Farm- 
ville.  $8660  ;  W.  I*.  Thurston  Co..  Merchants 
Natl.  Bunk  Bldg.,  Richmond,  $8988.  Noted 
Jan.  2. 

Va.,  Yorktown — Administration  Building 
—Bureau  Yards  A  Docks.  Navy  Dept., 
Wash.,  D.  C..  received  bids  Jan.  6.  from 
Harrison  Constr.  Co..  Inc.,  308  Mechanics 
Bldg.,  Petersburg.  (1)  $420,000  (180  days), 

(2)  deduct  $700.  Not<‘d  Jan.  2. 

(la.  West  Point — Post  Office — J.  A.  Wet- 
moix*.  su|>erv.  archt.,  treas.  dept..  Wash., 
D.  C..  re<'elved  bids  Jan.  13  (work  com¬ 
plete)  (limestone)  from  A.  Blair,  11  South 
l>awrence  St..  Montgomery.  Ala.,  $52,900 ; 

O.  Becking,  Chattanooga.  Tenn.,  $54,722  ; 
R.  P.  Farnsworth.  Owensboro.  Ky.,  $55,- 
000.  Noted  Dec.  5. 

AFIa..  Key  West — Photographic  I^abora- 
tory — Bureau  Yards  A  Docks.  Navy  Dept., 
Wash..  D.  C.,  let  contract,  to  South  Florida 
Contg.  A  Eng.  Co.,  Eaton  and  Elizabeth 
Sts.,  $6650  (60  days).  Noted  Dec.  19. 

AFIa..  Miami — Septic  Tank — Bureau 
Yards  A  Docks.  Navy  Dept.,  Wash.,  D.  C.. 
let  contract  building  at  Naval  Air  Sta.,  to 
St.  John  Constr.  Co.,  Townley  Bldg.,  $12.- 
466  (100  days).  Noted  Jan.  2. 


Bids  were  received  by  Public  Service  Commission,  49  Lafayette  St  f  -  rr,- 
pleting  shaft  No.  2  of  Route  No.  26.  Queensboro  Rapid  Transit  RR.  on  E^t  42nil  • 

(A)  Rice  A  Ganey,  2786  Bainbridge  Ave.;  (B)  James  O’Leary,  929  Pc^ce  St  ivih.^ 
Manor;  (C)  Shailer  A  McCormick.  Ill  East  42st  St.;  (D)  Dennis  E.  Conners  t  ,  w'™ 
91st  St.,  $106,650;  (E)  Powers-Kennedy  Contg.  Corp.,  149  Bway.,  $109,990;  (Vi  War.i.i 
Constr.  Ck).,  Times  Bldg.,  $116,658;  (G)  Rodgers  A  Hagerty,  Inc.,  103  East  1  th 
$119,310;  (H)  P.  .McGovern  A  Co..  50  East  42nd  St., $120,766  ;  (I)  Snare  A  Tri.  <t  s 
West  40th  St,  $123,465;  (J)  Fraser,  Brace  A  Co..  1328  Bway.,  126,240;  rK)  Ii.nrv  P 
Fox  Constr.  Co.,  81  East  125th  St.  $130,790;  (L)  W.  J.  Dempsey,  103  1“:,  k  Up 
$137,425;  (M)  T.  J.  W'aters  Co..  271  West  125th  St.  $150,515;  (N)  John  E.  ki  I,ps  'V 
Willow  PI.,  Brooklyn,  $112,495  (Informal).  The  unit  bids  of  tha  lowest  3  biddi  rs 
as  follows: 


B 


(• 


600  ru.yd.  earth  cxesvation  ab<ive  M.ll.W 

1,450  cu.yd.  rook  ezravation  . 

1,800  ru.yd.  concrete  masonry  . 

50  ru.yd.  protective  concrete  mas<inry . 

5  cu.yd.  brick  masonry  . 

50  bbL  Portland  cement  grout  . 

10  eu.yd.  broken  stone  . . 

300  sq  yd.  waterproofing  —  3-ply . 

200  aq. yd.  waterproofing —6-ply 

Sewer  eonnection — Drawing  B-406  (lump  eiiiii) 

25  tons  riveted  8te<>l  . 

82  tons  steel  beama  anil  ahapes  . 

7  tons  steel  rods  and  bara  . 

2  tons  miacellaneoUB  iron  casting  . 

800  aq.ft.  steel  gratings  for  ventilation  . 

Supprirt  of  Queensboro  subway  (lump  aum)  .... 
Superetructure  Drawing  C- 501  (lump  sum) 

Extended  totals  . . 
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$105,575 


La.,  Alexandria — Post  Office  and  Court 
House — J.  A.  Wetmore,  superv.  archt.. 
Treas.  Dept.,  IVash..  D.  C..  received  bids 
Jan.  7,  extending  and  remodeling  post  office 
and  court  house,  work  complete,  from  W. 
O’Neil  A  Son.  Faribault,  Minn.,  $84,0«0 ; 
W.  D.  I»vell.  1415  Southeast  8th  St..  Min¬ 
neapolis.  Minn.,  $87,200;  A.  Blair.  11 
South  Lawrence  St..  Montgomery.  Ala., 
$88,071.  Noted  Dec.  6. 

ATenn.,  Memphis — Levee  W'ork — Mlssis- 
s'ppi  River  ('omn..  Custom  House.  Mem¬ 
phis.  let  (X)ntract  for  176.000  cu.yd.  levee 
embankment  in  Reelfoot  Levee  Dist.,  to  J. 
A  Burt,  Gunniston,  Miss.,  $71,760.  Noted 
Dec.  5. 


V.  M.,  San  Jnan — Lavatory  Annex«“8 — C. 
Sells,  comr.  Indian  affairs.  Wash.,  D.  C.,  re¬ 
ceived  bids  Jan.  2.  building  at  school  here, 
from  W.  D.  Lovell.  1415  Southeast  8th  St, 
Minneaimlis,  Minn.,  $13,400  (1‘20  davsi;  \V 
MacDonald  Constr.  Co.,  Odd  Fellows  HMg. 
St.  l»uis.  Mo.,  $12,785  (150  days).  Noted 
Itec.  12  under  “Wash.,  D.  C.” 

.\ri>.,  (ilobe — Post  Office  and  Court 
House — J.  A.  WVtmore,  superv  archt. 
treas.  dept..  Wash,,  D.  C.,  received  bids 
Jan.  13.  (limestone)  from  C.  K.  Coodhand. 
Chadron,  Neb.,  $106,000;  A.  Blair,  11  South 
Ijiwrence  St.,  Montgomery,  Ala.,  $122,.'tfit;; 
R.  E.  Campbell.  Salt  Lake  ('ity  i’tah. 
$127,844.  Noted  Dec.  6. 


O.,  Fremont — Post  Office — J.  A.  Wetmore. 
suiierv.  archt.,  Treas.  Dept.,  Wash.,  D.  C.. 
received  bids  Jan.  7,  (1)  limestone,  (2) 
sandstone,  from  W.  D.  Lovell,  1416  South¬ 
east  8th  St.,  Minneapolis.  Minn.,  (1)  $127.- 
800;  Pratt,  Unkefer  A  Co..  Minerva.  (1) 
$136,000,  (2)  $137,000;  Ohio  Bldg.  A  Constr. 
('o..  Burnet  St.  near  McMillan  St..  Mt.  Au¬ 
burn.  Cincinnati.  (1)  $166,900,  (2)  $167,- 
000.  Noted  Dec.  5. 

AHI..  Chlrngo — Repairing  and  Recover¬ 
ing  l>ome — J.  A.  Wetmore.  superv.  archt.. 
treas.  dept.,  W'ash..  D.  C.,  let  contract  re¬ 
pairing  and  recovering  dome  on  post  office 
nere.  to  W.  J.  Scown  Bldg.  Co..  36  'West 
Randolph  St..  $16,800  (90  days).  Noted 
Jan.  12. 

AMIrh.,  Detroit  —  Boilers  —  Lighthouse 
Supt.  let  contract  furnishing  2  Scotch  type 
marine  boilers  for  lighthouse  tender  “Am¬ 
aranth.”  to  Ijike  Erie  Boiler  W'ks..  254 
I'erry  St..  Buffalo.  N.  V.  About  $28,000. 
Noted  Dec.  12. 

W.VO.,  rod.v — Post  Offi(7e — J.  A.  Wetmore, 
superv.  archt..  treas.  dept..  Wash..  D.  C.. 
received  bids  from  J.  H.  Wiese.  City  Natl. 
Bank  Bldg.,  Omaha,  Neb..  $58,830 ;  C. 
Weitz  Sons,  713  Mulberry  St.,  Des  Moines, 
la.,  $65,594;  W.  D.  Ixrvell.  1415  .South 
East  8th  St.,  Minneapolis,  Minn.,  $63,300. 
Noted  D<^;.  o. 

.\rk.,  I'resrott — Post  Office — J.  A.  Wet¬ 
more.  superv.  archt..  treas.  dept..  Wash., 
D.  C..  received  bids  Jan.  8.  from  "W.  D. 
lA»velI.  1416  Southeast  8th  St.,  Minneap¬ 
olis,  Minn.,  $53,600.  Noted  Dec.  5. 

Tex.,  Orange— Post  Office— J.  A.  W'et- 
more,  superv.  archt..  treas.  dept..  Wash.,  D. 
C.,  received  bids  Jan.  9.  (limestone)  from 
W.  O’Neil  A  Son,  Faribault,  Minn..  $57.- 
313;  W'.  D.  Lovell.  1416  South  East  8th  St.. 
Minneapolis.  Minn.,  $58,650;  A.  Motschm.an, 
Chicago,  $61,800;  R.  P.  Farnsworth.  Ow¬ 
ensboro,  Ky.,  $62,000.  Noted  Dec.  S. 

Colo.,  Unrango — Post  Office  and  Court 
House — J.  A.  Wetmore.  superv.  archt.,  treas. 
dept..  Wash.,  D.  C.,  received  I  ids  Jan.  9, 
(1)  limestone  (2)  sandstone,  from  C.  B. 
Goodhand,  Chadron.  Neb..  (1)  $123,214; 

J.  H.  Wiese,  City  Natl.  Bank  Bldg..  Oma¬ 
ha.  Neb..  (1)  $1$1.616;  W.  D.  Lovell.  1415 
South  East  8th  St.,  Minneapolis.  Minn.,  (1) 
$161,000  (2)  $152,700;  C.  Welts  Sons,  713 
Mulberry  St.,  Des  Moines,  la.,  (1)  $165,300. 
Noted  Dec.  5. 


Cal.,  Mare  Island  (Vallejo  P.  O.) — Repair¬ 
ing  Radio  Station — Bureau  Yards  &  Itoi’k?. 
Navy  Dept.,  W'ash.,  D.  C.,  received  liitbs  for 
repairing  and  altering  radio  station  (a) 
)>ainting  i)ow«'rs.  (b)  replacing  jiresitit 
power  house  by  building  combination  oiier- 
ating  and  power  house,  (c)  building  vol¬ 
tage,  (f)  installing  concrete  cesspool  and 
sewerage  ejector  (work  complete)  fnnn 
C  J.  W.  Koenig.  620  Church  .St  ,  $13,7,53; 
A.  H.  Vogt.  185  Stevenson  St.,  114.773; 
Lange  A  Bergstrom,  207  Sharon  Rldg 
$16,654  ;  ail  contractors  of  San  I''ranvisvo 
Noted  Jan.  9. 

('si.,  San  Diego — Additional  Buildings— 
Bureau  Yards  A  Docks.  Navy  Deid.,  Wash., 
D,  C.,  rec;elved  bids  Jan.  13  biiildinv  9  ad¬ 
ditional  buildings  at  Naval  Air  Sta..  in¬ 
cluding  tile  and  stucco  barracks,  siiidvnis 
officer’s  quarters,  dispensary,  type  A  and  B 
married  officers  houses,  storehouse  and 
garage,  all  rein.-<»n.  foundation  and  floor¬ 
ing.  wood  roof  framing,  etc.  Noted  l>w 
19. 

(1)  net  price  and  time  for  work,  cohiplvle. 
In  accordance  with  drawings  and  siteciflva- 
tions. 

(2)  amount  to  bo  deducted  from  (1).  if  all 
work  specified  under  “heating”  is  omiltfd 

(3)  unit  price  per  cubic  yard  for  excavating 
in  addition  to  or  deduction  from  that  shown 
on  drawing. 

(4)  unit  price  per  cubic  yard  for  eononde 
foundations  In  place,  including  all  shoring, 
pumping  and  forms.  In  addition  to  or  de¬ 
duction  from  that  shown  on  drawings. 

(6)  unit  price  per  cubic  yard  for  bavkflil  In 
place,  puddled,  rammed  and  compacted,  in 
addition  to  or  deduction  from  that  shown 
on  the  drawings  from. 

H.  P.  Frledsted  Co.  327  So.  L>  Salle  St. 
Chicago.  (1)  $523,923  (230  days).  (21 

$9000,  (3)  $2.50,  (4)  $19.00,  (5)  $'J  50. 
Paschen  Bros.  Co..  Ill  West  Washington 
St.,  (1)  $679,000  (230  days).  (2)  H2.o<i('. 
(3)  $0.75.  (4)  $12,  (5)  $0.60. 

C.  E.  Carson  Co..  165  North  Clark  St.- 
Chicago.  (1)  $658,800  (229  days).  (2)  H''- 
000,  (3)  add  $2.00.  deduct  $1.50.  (4)  add 
$15.  deduct  $12.  (5)  $0.80. 


r«l.,  South  Sun  Fmnelseo  -Uepairln* 
Radio  Station — Mare  Island  Navy 
celved  bids  Jan.  8.  (a)  clipping  and  pai^w- 
Ing  towers  and  repairing  1  broken  toww. 
(b)  minor  repairs  to  operating  house,  t 
building  2  double  cottages  for  operat^^ 
(d)  building  4  room  (»ttage,  (e)  proDdin* 
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■  ral  Ck)vernment  Work  (Continued) 
wi-  ,ble  fiewer  «y8tem  and  connectinir  same 
t.i'  .  'IV  sewer,  (work  complete),  from  C.  J. 

KoeniK.  620  Church  St..  116.992  (60 

.1.  )  A  H.  Vogt,  186  Stevenson  St., 

fii'.ivi'  F.  Warden.  364  Sussex  St..  $18.7 
”.^1.  ah  contractors  of  San  Francisco. 
5>'t.t  d  Jan.  9. 

#l*iiniini»,  t’«M*o  Sola— Ciis  Holder— Bu* 
ifiiu  yards  &  l>ockB.  Navy  Dept..  Wash., 
It  c  let  contract,  to  K.  K.  Saxton,  care 
,jf  .\  \iil  Air  Sta.,  here.  $4350  (70  days). 

*1*.  K.,  San  Joan — Barracks — Bureau 

Yanis  &  Docks,  Nat^  Dept..  Wash..  D.  C.. 
l.-i  contract,  to  F.  B.  Rexach,  P.  O.  Box 
319,  $5900  (30  days). 


Mol^— San  Diego,  Cal. — City  having  plans 
prepared  building  mole  or  filled  pier  near 
present  city  pier.  Government  will  furnish 


BIDS  DKSIRRD 


Olio  and  <trea«e*^New  York,  N.  Y.— 


material  for  hlling  mole  when  harbor  te  **•  Hrennan.  (Ire  comr 


Miscellaneous 


I'KUPOHKD  WORK 


Steel  Tanks— Bayonne.  N.  3. — Standard 
Oil  (To.  of  Ba.vonne.  Constable  Hook,  plans 
to  build  8  steel  tanks  115  ft.  long,  on  con‘> 
Crete  foundation. 


Kiver  Terminal — Helena,  Ark. — Terminal 
Ooni.  plana  to  build  river  terminal.  About 
*1  <5.000.  S.  Straub,  chn. 


dredged.  About  1300.000.  Q.  Cromwell,  furnishing  and  delivering  lubricating  oils 


city  engr. 

Dorks — San  Juan,  P.  R. — See  “Industrial 
Works.” 


and  greases. 


Piping,  e4r.»— Thiella,  N.  Y. — See  “Indus¬ 
trial  Works." 


BARDK  t'.WAL,  WORK — .\I.BANV,  N.  Y. 


Bids  were  received  by  W.  W.  Wotherspoon,  supt.  pub.  wks..  Capitol,  Albany,  Jan  6th 
for  completing  canal  from  east  guard  lock  to  Genesee  Kiver  and  work  in  tlenesee  Valley 
Park.  Krie.  Oswego  and  Champlain  Canals.  Contr.  No.  192.  from  (A)  Brown  A  l»we 
Co..  Schnectady ;  (B)  MacArthur  Bros  Co..  120  Bw^ay.,  New  York  CItv ;  (C)  Mohawk 
Dock  &  Dredge  Co.,  Herkimer  :  (D)  .Tames  F.  1  eary  Constr.  Co..  Inc..  311  Cutler  Bldg. 
Rochester,  $452,864  ;  (E)  Patrick  McGovern,  .'io  East  42nd  St.,  New  York  City,  $478,991. 
The  unit  bids  of  the  lowest  3  bidders  were  as  follows; 


Develiiplng  Property — Bmintree,  Mass. — 

Comn.  Water-Works  &  Pub.  L,and8  asked 
Slate  Legislature  to  appropriate  $200,000 
to  ilevelop  property  at  and  nc*ar  Haywards 
Creek.  (Juinc.v  and  Braintree. 


Drv  Docks  and  Bulkheads — Tottenvillr, 
N.  I.,  N.  Y. — Transatlantic  Shipbuilding 
Corp,  95  Liberty  St..  New  Y'ork  City,  had 
nlaim  prepared  by  J.  M.  Carver,  engr..  29 


plaim  prepared  by  J.  M.  Carver,  engr..  29 
Bwav..  New  Y’ork  City,  for  large  wooden 
drv  docks  and  bulkheads.  About  $200,000. 


lioilrrs.  Piping,  etc. — Ptiea,  N.  Y. — State 
Hospital  Comn.,  Albany,  soon  receives  bids 
irstalling  in  Utica  State  Hospital.  About 
$75,000. 


Iiieliienitoi'— Newark.  N.  J. — City  plans 
to  issue  $260,000  bonds  to  build  incinerator. 
M.  R.  Sherraid,  city  engr. 


.\rrh  and  Grandstand — Pittsburgh,  Pa. — 

City  plans  to  build  on  Grant  St.  between 
5th  Ave.  and  Diamond  St.  About  $25,000. 
N.  S.  Sprague,  city  engr. 


Oil  storage  Tanks,  etc.— Roanoke,  Y’a.— 

Tex.as  Co.,  San  Jacinto  St.  and  Rusk  Ave., 


Houston,  Tex.,  plans  to  Install  oil  storage 
tank  system  and  build  office  building. 
Alwut  $60,000. 


86,000  cu.yd.  excavation . . . 

6S  M.ft.b.m.  sheeting  and  braring . 

3,600  ru  yd.  forming  embankment,  Ist  rlass . 

74.700  cu.yd.  forming  embankment,  2nd  rluHS 

19.500  cu.yd.  loam  surfacing . 

200  cu.yd.  lining . . 

1.100  sq.ft,  driving  steel  sheet-piling . . 

4.100  sq.ft,  furnishing  and  driving  steel  sheet -piling . 

6.500  cu.srd.  2nd  rlass  concrete  . 

I, 680  cu.yd.  Ist  rlass  reinforced  concrete . 

102  cu.yd.  2nd  class  reinforced  concrete . 

10,750  cu.yd.  wash  wall  . 

260  cu.yd.  cobblestone  paving,  grouted .  .  .  . 

385  cu.yd.  2nd  class  riprap  . 

20  lin.ft.  6-in.  vitrified  pip«-,  laid . 

40  lin.ft.  8-in.  vitrified  pipe,  laid . 

140  lin.ft.  wrought-iron  pipe-railing . 

5,200  lb.  furnishing  and  placing  metal  reinforcement  .... 

48,000  lb.  placing  metal  reinforceim  nt . 

Placing  arch  ribs  in  foot-bridges  (lump  sum) . 

650  lb.  metal  duct  .  . 

6,980  sq.ft.  Portland  cement  sidewalks  . 

I I, 360  sq.yd.  gravel  walks . 

210  sq.yd.  relaying  sidewalks . 

2.700  sq.yd.  asphalt  pavement . . 

17,530  sq.yd.  macadam  pavement . . 

5,950  sq.yd.  macadam  resurfacing . ^  . 

7.700  lin.ft.  temporary  wooden  fence . 

1,870  lin.ft.  chain  fence . . 

925  lin.ft.  concrete  balustrade  on  foot-bridges . 

950  sq.yd.  waterproofing,  one-ply .  . 

630  sq.yd.  waterproofing,  two-ply . 

60  acres  seeding  . 

Installing  operating  machinery  in  relief  culvert  (lunip  sum). 

16  setting  snubbing  posts .  . 

Coffer-dams,  pumps,  bailing  and  draining  (lump  sum) . 


Extended  totals. 


A 

H 

C 

$1  70 

$1  65 

$1  76 

90  00 

120  00 

100  00 

20 

20 

25 

.  15 

161 

.161 

85 

.  10 

30 

2  SO 

2  75 

2  75 

50 

1  25 

1  00 

2  45 

2  75 

2  50 

12  00 

13  25 

13  00 

25  00 

24  00 

24  00 

15  00 

19  00 

20  00 

3  60 

3  50 

3  50 

1  50 

1  60 

1  60 

4  00 

4  00 

4  00 

40 

40 

.40 

70 

70 

.70 

4  00 

4  00 

4  00 

08 

09 

.09 

03 

03 

03 

2.000  00 

3.000  00 

2,000  00 

20 

20 

20 

30 

30 

35 

30 

40 

40 

50 

75 

75 

4  75 

4  75 

4  75 

1  60 

1  80 

1  80 

60 

1  50 

1  50 

10 

10 

.  10 

50 

75 

.75 

8  00 

5  00 

5  00 

40 

50 

50 

60 

70 

70 

40  00 

75  00 

75  00 

170  ro 

120  00 

120  00 

2  50 

2  75 

2  75 

8,000  00 

11,500  00 

8,500  00 

$428,8^ 

T439^ 

1441,237 

Bulkheads,  ete.— ApaJaehleola,  Fla. — See 
“Industrial  Works.” 


SEWER— 1.0NO  181-ANn  CITY.  N.  Y. 


Dr.v  Dock— Pensacola,  Flu. — U.  S.  Gov¬ 
ernment  authorized  Bruce  Dry  Dock  Co., 
South  Coyle  St.,  to  build  6000  ton  dry 
dock  here.  The  Government  will  finance 
the  construction,  the  sum  to  be  repaid  by 
company  In  installments. 


Bids  Were  received  by  M.  R  Connolly,  president  of  (Jueens  Boro.,  constructing  com- 
led  sewer  and  appurtenances  In  Genessee  St.  from  Liberty  Ave.  to  North  (Jondult 


Pier  and  Freight  House — Cleveland,  O. — 

D.  &  C.  Naviration  Co.,  foot  East  9th  St., 
will  submit  plan  to  City  Council  for  pier 
and  freight  house,  on  lake  front.  About 
$350,000.  Bids  will  be  received  in  spring 
if  city  approves  plans. 


Dinea  sewer  ana  appurtenances  In  Genessee  Ht.  from  Liberty  Ave.  to  North  Conduit 
Ave.  and  storm  water  sewer  In  (Jenessee  St.  from  North  Conduit  to  South  Conduit  Aves  . 
4th  Ward,  from  (A)  James  Ferry  &  Son.  97  Louisiana  Ave.,  Brooklyn;  (B)  Aldene  Contg. 
Co..  2622  Bath  Ave.,  New  York  City ;  (C)  John  H.  Duncan,  Inc. ;  (D)  J.  L.  Slegretto 
&  Co..  $463,000;  (E)  IT.  8.  Drainage  &  Irrigation  Co..  17  Battery  PI..  New  York  City. 
$477,000;  (P)  Rodgers  &  Hagerty,  Inc.,  103  East  125th  St.,  New  York  City,  $485,000. 
The  unit  bids  of  the  lowest  3  bidders  were  as  follows:  , 


I.lghtlng  System— Springfield,  III. — City 
voted  $60,000  bonds  for  lighting  system  in 
business  and  downtown  sections.  W.  See¬ 
ley,  city  engr. 


Maehlnery — Oshkosh.  WIs. — Winnebago 
Co.  plans  to  spend  $6000  for  machinery, 
mostly  graders. 


Pork  —  Jefferson  rit.v.  Mo.  —  Missouri 
State  Game  &  Pish  Dept,  plans  to  Improve 
park.  About  $30,000.  T.  Birmingham, 
comr. 


Park,  ete. — St.  Louis,  Mo. — Park  Comrs. 
acijuired  140  acre  site  and  plan  to  build 
park  and  vacation  resort  to  Include  cottages, 
canoe  houses,  bathing  beaches  and  athletic 
fields.  N.  Cunllft.  City  Hall.  comr. 


Tunnel  —  Y’akima,  Wash.  —  Naches-Selah 
Irrigation  Diet,  voted  $75,000  bond  to  build 
34n<i  ft.  tunnel 


2,129  lin.ft.,  8  ft.,  3  in.  x  8  ft.,  6  in.  double  barrel  reinforced 

concrete  sewer .  . 

295  lin.ft.  8  z  8  ft.  double  barrel  reinforced  concrete  siphon 

sewer  . 

640  lin.ft.  24  in.  c.-i.  pipe  siphon  . . 

1 1  manholes  (complete)  . 

I  cleaning  shaft  (complete) . 

4  bssin  manholes  (complete) . 

7  inlets  (complete) . . 

50  lin.ft.  12-in.  vitrified  pipe  basin  connections 
100  lin.ft.  1 0-in.  vitrified  pipe  basin  connections 
144  6-in.  spurs  (24  in.  long)  on  concrete  sewrr 

I  grit  chamber  (complete) . 

I  up-stream  drop  chamber  (complete)  . 

I  down-stream  drop  chamber  (complete)  . 

I  transition  section  (complete)  .  . 

Underninning  northerly  48-in.  c.-i.  pipe  watermain  (complete) 

as  shown  on  plan .  . 

Underpinning  masonry  aqueduct  and  southerly  48-in.  c.-i. 

pipe  water  main  (complete),  as  shown  on  plan 
Underpinning  72-in.  steel  pipe  water  main  (complete),  as 

shown  on  plan  .  . -. 

18,400  cu.  yd.  earth  fill  for  sewer  embankment,  as  shown  on 

plan  .  . 

t,200  cu.yd.  cinder  fill  for  sewer  embankment,  as  shown  on 

plan . . 

19.5  lin.ft.  breast  wall  (8  ft.,  8  is.  high) 

ISO  lin.ft.  galvanised  pipe  rail . 

3,200  lin.ft.  wooden  fence . 

8,000  lin.ft.  piling . 


Tanks — Cmne,  Ore. — Standard  Oil  Co. 
plans  to  build  three  12  x  80  ft.  steel  tanks 
on  <-nncrete  foundation,  30  x  60  ft.  ware- 
nou.-e  and  10  x  20  ft.  pump  house  and 
om<'.',  all  to  be  fenced  with  pickets  12  ft. 
high. 


Tram-missiem  Line— Riverside,  Cal. — South- 
V~'L  Power  Co.  plans  to  expend 

Lso.ooo  during  1919  to  extend  transmission 
linf'.  ,  tc.  A.  B.  West,  mgr. 


8,000  lin.ft.  piling . 

40,000  ft.,  B.M.  timber  for  foundation . 

83,000  ft.,  B.M.  timber  for  sheeting  and  bracing  . 

1,500  Ib.  rtructural  steel  (bolts,  nuts  and  washers) .  . 

25  cu.yd.  Claas  “A”  concrete  (exclusive  of  concrete  shown  on 

2,Sm  Ib.  reinforcing  steel  (exclusive  of  steel  shown  on  plan) . . . 

20  cu.yd.  rock  excavation  . 

530 sq.yd.  of  cobble  stone  ipjtter  (cement  grouted  joints) . 

Underpinning  elevated  railroad  column,  together  with  per- 

iranent  foundation  _  .  . 

'  6  (i  n.ft.  6-in.  virtrified  pipe  house  eonueetion  drains . 


Extend-nl  totals 


$107  00 

$150  00 

$140  00 

150  00 

175  00 

165  00 

7  50 

300  00 

9  00 

100  00 

100  00 

125  00 

200  00 

500  00 

200  00 

150  00 

100  00 

200  00 

150  00 

30  00 

150  00 

1  75 

1  00 

3  00 

1  75 

1  00 

3  00 

1  00 

50 

2  00 

15,000  00 

4,000  00 

16,000  00 

7.000  00 

4,000  00 

4,478  00 

6.000  00 

4.000  00 

4,733  00 

11,000  00 

4.000  00 

10,689  00 

1,300  00 

700  00 

1,244  00 

17,000  00 

1.000  00 

20,000  00 

2.000  00 

1,000  00 

1,636  00 

40 

01 

50 

1  00 

01 

1  00 

15  00 

01 

12  00 

5  00 

01 

5  00 

50 

.01 

70 

30 

01 

70 

75  00 

90  00 

60  00 

35  00 

01 

60  00 

to 

05 

.  10 

15.00 

10  00 

15  00 

10 

05 

10 

5  00 

to  00 

1  00 

1.50 

1  00 

•50 

3,000  00 

.01 

4,291.00 

2  00 

.01 

2  00 

$363,820 

$421,000 

$447,000 

I 
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MiHoellanfiAUii  (Continued / 

Wharf— f^qnlmaJI,  H.  C.— ITntll  Jan.  24. 
by  I)rpt.  I'ub.  Wka..  Ottawa,  Ont.,  bulldinr 
dockyard  wharf  here.  11.  C.  I  trarochora, 
B«'cy. 


I'KICKH  ANI>  rONTRACTM  AWARDKD 
(AIndteatea  award  of  contract) 


Mtrartural  Staal,  Nrw  I'ork,  N.  Y. — I’ub. 
Serv.  Oomn.,  49  I.afayrttc  St,,  received 
loweat  I  blda  Jan.  7,  aupplyinir  and  erectliia 
ktructural  ateci  for  Sect.  4,  Route  R,  part  or 
1 4th  St. — Kaatern  Dint.  Rapid  Trannlt  R.  R., 
from  Terry  A  Tench.  Orand  t'entral  Ter- 


from  Terry  A  Tench.  (Jraiio  Central  Ter¬ 
minal.  tl.712,780;  Rodaera  A  Haaerty,  lUS 
Kant  1211th  St..  tI.72R.»»;  Snare  A  Trieat. 


R  Went  4Uth  St.,  $1,742.1100.  .Noted  Jan  2. 


Contracts  are  being 
let  at  the  rate  of  more 
than  $  1 ,000,000  a 
day.  In  the  first  nine 
days  of  this  year  the 
amount  of  new  work 
reached  $12,692,000 
divided  thus: 


Industrial  Work 

$4,610,000 
Federal  Government 

_  3,032.000 
Buildings  1 .390.000 
Excavation  and  Dredg¬ 
ing  797.000 

Streets  and  Roads 

757.000 

Sewers  4 1 4.000 

Water-Works  324.000 
Bridges  267,000 

Railways  143,000 


Miscellaneous  936,000 


So  much  for  jobs 
already  placed  and 
those  being  placed ; 
how  about  projects 
that  have  left  the 
possible  stage  and  en¬ 
tered  upon  the  certain? 
During  the  first  nine 
days  of  January,  bids 
were  invited  on  180 
jobs;  during  the  first 
16  days,  on  245  jobs. 


To  keep  posted, 
read  this  section. 


ACowl  and  A.h  IlnndllnK  Kqalpmniit— 
Ward.  Inland,  N.  V. — L.  F.  I’llchvr,  atate 
urcht.,  Albany,  let  ccintract  Inwtalling  coal 
and  aah  handllnir  iviulpmcnt  at  Manhattan 
State  HoMpItal,  here,  to  (llffnrd  Wood  Co., 
lludMon.  AlH)Ut  $4S,950.  I’lanM  Include 
conveyor,  coal  hoppera,  apron  feeder,  coal 
cruaher,  etc. 


APIer  —  Neatllr,  W  a.h.  —  Seattle 
Comn.  let  rantract  fur  aubatructui 
Smitha  Cova  Pier  to  Harrington  Peter 
Seattle.  $417,726;  ruck  rip  rap  wui 
Independent  Aauhalt  Co.,  2601  R.(i 
Ave.,  $118,626.  Work  Involvea  40  ton 
roi'k.  Noled  Oct.  81. 


A<'oal  Tre.tJe— Binghamton,  N,  V, — 1,. 

F  Pilcher,  atate  archt.,  Albany,  let  con¬ 
tract  building  ateel  coal  treatle  at  State 
lionpltal  here,  to  l.ehlgh  Structural  Steel 
('o..  foot  of  Allen  8t..  Allentown,  Pa.  About 
$24,284.  Noted  Jan.  ». 


4)1*11.  Breakwater — Ocean  City,  N.  J, — 

City  let  contract  building  pile  breakwater 
on  ocean  front.  In  aouthern  aectlon  of  city, 
to  j  Marta  Lumber  Co.,  9tli  and  Haven 
Sts..  $16,640. 


Bnlkheada— Warrenton,  Ore. — City  re¬ 
ceived  blda  building  bulkheada  on  Ski|i  non 
Waterway  Involving  6600  lln.ft.  2  In..  1150 
lln.ft.  3  In.  pile  bulkheada,  186,000  in  ft 
tilling,  6R0  N.  B.  N.  lumber  and  47,00(i  iim' 


AKIevated  Hallway.— Philadelphia,  Pa. — 
Dept,  of  City  Tranalt.  754  Hourae  Bldg.,  let 
oontraot  fumlahing  and  placing  ateel  frame 
work  and  rallinga,  concrete  tioora  and  para- 
peta,  aide  encloaurea.  etc.,  for  4  atatlon  plat- 
forma  with  connecting  paKaagea  between 
platforma  and  atatlon  bulldinga  of  Friink- 
ford  Klevated  Ry..  at  Orthoaox-Margaret 
Sta.  and  Ruan-Cnurch  Sta.,  together  with 
1  overpaaaage  bridge  and  atalra,  to  W. 
Steele  A  Sona,  16th  and  Arch  Sta.,  $98. 
Noted  Jan.  2. 


Iron,  etc.,  from  A.  Guthrie  Co..  Sh>'rl.K!k 
Bldg.,  Portland,  $86,940:  McKachern  I'o 
Kellogg  St..  Portland,  $96,240 ;  R.  \\  ,,|(el 


/arrenton.  $98,ilU.  Noted  Jan 


AKetalnlng  Wall— Halifax,  N.  H. 
"Kxcavatlon  A  Dredging.*' 


A  Jetty— New  Weatmliuiter,  B.  C. — Dept, 
of  Pub.  Wka.,  Ottawa.  Ont..  let  contract  re- 
pairing  Jetty,  to  Hodi^on  A  King,  626  IVn- 
der  St..  W.,  Vancouver.  About  $l,ouu,000. 
Noted  Nov.  7. 


NTKVCTL'KAL,  hTBKL— NBW  YORK,  N.  T. 


Blda  were  received  by  Public  Service  t'ommlaalon,  49  Lafayette  St.,  Jan.  7th  for 
aupply  and  erection  of  atructural  ateel  for  Sect.  6,  Route  8,  part  of  14th  St. — Fuatern 
Dlatrlct  Rapid  Tranalt  R.R,  from  (A>  Terry  A  Tench  Co.,  Grand  Central  Terminal;  (B) 
Rodgera  A  Hagerty,  103  Kaat  126th  St.;  (C)  Snare  A  lYleat  Co,^  8  Weat  40th  St.;  (U) 
$*uat  A  McCord,  101  Park  Ave.,  $1,778,042;  (K)  Underpinning  A  Foundation  Co.,  29  Kait 
Bway.,  $1,786,120;  (F)  Bethlehem  Steel  Bridge  t'urp..  Ill  Bway.,  $1,817,886;  ((]) 
McCIIntlc-Marahall  Co.  60  Church  St.,  $1,908,719.  The  unit  blda  of  the  loweat  3  bidders 
were  aa  followa: 


16,800  tons  riveted  steel  painted  and  erected . 

280  tons  steel  l>eains  and  shapes  painted  and  erected . 

12  tons  steel  beams  and  sliaiMe  furniahc<l  and  delivered . 

86  tons  steel  rods  and  bars  furnished  and  delivered  . 

10  tons  cast  iron  column  fenders  in  place  . 

1,660  lin  ft.  electric  (overhead  trolley)  It. Its . 

7  electric  ground  connections  to  K.H.  structure  . 


Kxteoded  totals. 


FILTRATION  PLANT— WYANUOTTB,  MICH. 


Blda  were  received  by  City,  Dec.  30,  constructing  filter  plant  with  6,000,000  gal.  dully 
capaclty  to  Include  filtered  water  reservoir,  etc.,  from  (A)  Pitt  ('onatr.  Co.,  Fulton 
Bldg.,  i*lttaburgh.  Pa.  (awarded  contract);  (B)  Rice  Conatr.  Co.,  Wyandotte;  (O)  The 
Bentley  A  Sona  ('o.,  201-81  Belmont  Ave.,  Cleveland,  O. ;  (D)  Mlnnlck-Glbbona  Co.,  5809 
Proapect  Ave.,  Cleveland.  O..  $268,400,  $262,408.  $240,608  ;  (E)  Walbridge-Aldinger  Co.. 
2366  Penobscot  Bldg.,  Detroit,  Mich.,  $263,266,  $264,916  ;  (F)  Kelley- Demareat  Co..  411 
American  Truat  Bldg.,  Cleveland.  O.,  $278,834,  $269,884,  $261,684.  'The  unit  blda  of  the 
loweat  8  bidders  were  aa  follows: 


6,260ru  yd  excavation  and  backfilling  .  $7.76 

),600cu  yd  embankments  ' .  60 

1 0.000  lin. ft.  concrete  piles  ...  . . 

820cu. yd.  concrete  in  Inundation  floora  .  14  00 

1,7  20  cu.yd.  concrete  in  walls,  beams,  columns .  1 7  OO 

620  cu. yd.  concrete  in  filter  boxes  and  tanks  .  19  00 

10  hbl.  additional  Portland  cement .  6  00 

26,00.0  lb.  steel  reinforcement  .  .04( 

Kiltered  water  reservoir  . .  I7,6W  00 

1 00  toiM  c.-i.  bell  and  spigot  pipe  .  7600 

26  tons  e.-i.  bell  and  spigot  specials  .  IM  00 

10  tons  c.-i  flanged  specials  .  260.00 


Hluice  gates  (lump  sum)  . 

Venturi  meters  (lump  sum) . 

I’loat  valve  (lump  sum)  . 

64  tons  filter  and  head  house  pipe 

99  tons  outside  piping  . 

Filter  house  valves  (lump  sum) 
Outside  valves  (lump  sum)  ...... 


Ventun  meters  (lump  sum)  .  600  TO 

6,000  lb.  miscellaneous  cast  iron  . . .  •  16 

600  lb.  wrought  iron  and  steel  .  • 

Screens  (lump  sum)  .  lo®  J® 

100  lin.ft  iron  pipe  rail  .  7  ®® 

6M  ft.b  m.  miscellaneous  wood  work  .  ,2? 

760  SI]. yd.  proved  walks  and  drives  . . .  ^2  26 


Steam  heating  (lump  sum) 


FWight  elevator  (lump  sum) 


16  wash  water  troughs 


6  filter  operating  tables  . 

Miscellaneous  gauges  (lump  sum) 

117  cu.yd.  filter  gravel  . 

196  cu  yd.  filter  sand  . 


Miscellanrous  wrought  iron  pipes  and  fittings  (lump  sum)  . 
Orifice  boxes’and  connections  (lump  sum) . 


1 1,000  lin  ft.  wood  piles  (alternate) . 


A 

B 

C 

$7  76 

$1  26 

$2  26 

60 

60 

1  26 

2  26 

2  06 

2  66 

14  00 

16  00 

16  60 

17  00 

26.00 

24  60 

19  00 

26  00 

22  60 

6  TO 

6  00 

6  60 

.0406 

06 

0  066 

17,600  00 

24,000  00 

27,900  00 

76  00 

76  00 

76  00 

160  00 

176  60 

168  00 

260.00 

196  60 

208  00 

6,600  00 

4,976  00 

6.210  00 

2,600  00 

1,860  TO 

1,760  00 

6,100  00 

2,460  00 

2,290  00 

6,600  00 

2,926  00 

2,976  00 

660  00 

600  00 

600  00 

60  TO 

67  TO 

40  00 

26  00 

66  00 

16  00 

600  TO 

440  00 

270  00 

400  00 

60  00 

100  00 

600  00 

110.00 

100  00 

600  00 

90  00 

270  00 

.16 

20 

106 

.16 

.60 

12 

100  00 

90  00 

60  00 

2  00 

2  00 

2  00 

100  00 

160  00 

600  00 

2  26 

6  00 

4  60 

17,000  00 

26,000.00 

21,000  00 

2,000  00 

6,600  00 

6,100  00 

4,000  00 

6,000  00 

6,000  00 

1,000  00 

2,000  00 

2,660  00 

1,600  00 

2.000  00 

2,060  00 

6,000  00 

6,600  00 

6.800  00 

1,200.00 

960  00 

1.0)6  00 

260  00 

266  00 

600  00 

1,200.00 

820  00 

560  00 

600.00 

800  00 

660  00 

800  00 

280  00 

690  00 

10  00 

12  80 

9  60 

10  00 

12  26 

11  60 

1.200  00 

700  00 

680  00 

600  00 

240  00 

690  00 

660  00 

660  00 

476  00 

6.000  00 

•7.000  00 

6,800  00 

16,000  00 

20,000  00 

21,809  00 

76 

1  10 

1  26 

$211,266 

$242,496 

$209,766 

$268,496 

•$196,486 

$260,096 

$.’  >),60> 

*lndioatca  award  of  contract. 
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P».,  KUwood — (.'onnoqueiK  HsinK  BrUlRe 
Co.  autiiorizt'ci  by  State  Water  Supply 
Comn.,  Harrisburg,  to  build  a  bridjce  aiToss 
Conno(iUf  iies.-iiiK  Creek  ul>out  2.5  ini.  above 
mouth  and  O.tt  mi.  easteriy  from  5th  St. 
bridKe. 

Fla..  Miami — Miami  Ocean  View  Co.  soon 
receives  bids  buildiiiR  720  ft.  concrete 
bridge.  22  ft.  wide,  to  connect  Star  Island 
witii  causeway. 

Tenn.,  Knoxtille — City  election  Mar.  11. 
to  vote  on  iionds  to  build  rein. -con.  viaduct 
over  Southern  Ky.  tracks  on  Oay  St. 
About  1150.000  available.  Southern  Uy. 
and  Knoxville  Uy.  &  Uight  Co.  will  appro¬ 
priate  toward  cost.  J.  B.  McCalla.  city 
engr. 

O.,  ColumbuH — Franklin  Co.  will  have 
revised  plans  prepared  for  bridge  over 
Scotia  River  on  Mound  St.  because  original 
plans  did  not  take  into  account  fact  that 
bridge  crossed  river  at  angle  of  45  degrees. 

Win.,  Janesville— City  soon  receives  bids 
building  349  ft.  bridge  over  Rock  River 
on  Jackson  St.  C.  V.  Kerch,  city  engr. 
Noted  Jan.  17,  1918. 

Kan.,  Lyons — Rice  Co.  having  plans  pre¬ 
pared  building  500  ft.  rein. -con.  bridge,  24 
ft.  roadway.  S.  Ainsworth,  co.  engr. 

Mont.,  Helena — See  “Streets  and  Roads.” 

-Mo.,  JelTerson  City — A.  Houck,  repre¬ 
sentative,  Madison  Hotel,  plans  to  intro¬ 
duce  bill  in  State  Legislature  to  build  14 
bridges  over  Little  River  Diversion  of  St. 
Francis  D.  D.  About  $500,000. 

Mo.,  Kansas  City — City  soon  receives 
bids  building  concrete  and  steel  viaduct 
ovtr  Kaw  River  on  23rd  St..  1600  ft.  long, 
00  ft.  roadway  with  approach  having  40 
ft.  roadway.  City,  street  railways  and  rail¬ 
roads  whose  tracks  viaduct  will  span,  will 
each  bear  one-third  of  cost.  Cltv  voted 
$250,000  bonds  for  project. 

Ore.,  St.  Helena^^olumbla  Co.  will  ex¬ 
pend  about  $40,978  of  General  Road  Fund 
on  bridge  work  during  year. 

Cal.,  San  Bernardino — Bd.  Supervs.  San 
Bernardino  Co.  pians  to  build  bridge  over 
Santa  Ana  River. 


Vlinn.,  SI.  Cloud— See  ‘industrial  Works. 
B.  C.,  Vanruuver — See  ‘industrial  Works. 


Sewers  (Continuea; 

Tex  Balia* — City  and  Dallas  Co.  plan  to 
l.iiilii  5300  ft.  sanitary  sewer  in  Liinca^er 
\  e  from  Ceder  Creek  outlet  to  County  De- 
i.ntion  Home.  Alwut  $11,686.  \\ork  in- 
\olves  5300  ft.  8  in.  vitr.  pi|)e.  335  cu  yd. 
'uiierete  and  1490  cu.yd.  rock  trenching. 
J.  F.  Witt,  Dallas,  engr. 

H  axil.  Simkane — City  had  plans  prepared 
l,v  A  l>  Butler,  city  engr.,  building  down 
.wii  intercepting  sewer  in  Main  Ave.  from 
I  iiieoln  to  Stevens  Sts.,  Stevens  St.  from 
Main  to  1st  Aves.,  1st  Ave.  from  Stevens 
lo  Howards  Sts..  Riverside  Ave.  from  Stev- 
.ns  to  Bernard  Sts.,  Bernard  St.  from  Riv¬ 
erside  to  Spr.igue  Aves.,  Washington  St. 
from  Riverside  to  Sprague  Aves.,  etc.  About 
$"50,000,  Work  Involves  5934  lin.ft.  33-63 
ill.  concrete  pipe,  etc.  Noted  Jan.  9. 

Cal.,  Newport  Beach — City  cancelled  con¬ 
tract  '  for  sewerage  system  let.  to  J.  D. 
Kneen  Contg.  Co.,  Santa  Monica.  Plans 
will  be  revised  and  new  bids  taken.  Noted 
.Sept  19. 

Cal..  Redwood  City — City  plans  to  Im- 

-  About  $36,000. 

_ _ _ sew- 

plant  and  macadam  road  to 
Work  involves  3400  lin. 
C.  E.  Dlmmlck,  city 


PRICKS  .\M)  CttNTRAt  TS  .\U.ARBKI> 

('^Indicates  award  of  contract) 

A  Fla.,  .Marianna- -See  “Bridges.” 


Reinforced  Concrete 


PROPBSKB  MURK 
Iji.,  New  Orleans — See  “Buildings.” 

Tenn.,  Knoxville — See  “Bridges.” 

Ind.,  South  Bend — See  “Buildings.” 

111.,  Chirago — Si'c  “Miscellaneous.” 

Kan.,  Lyonii — See  “Bridges.” 

Neb.,  Columbus — See  “Streets  &  Roads.” 
Neb.,  North  Platt« — See  “Streets  &  Roads. 
Neb.,  May  nr — See  “Streets  &  Roads.” 
Mo.,  St.  Louis — See  “Buildings.” 

Okla-,  Miami — See  “AVaterworks.” 

M'ash.,  Bremerton — See  “Buildings." 

Ore.,  Portland — St*e  “Buildings,” 

Cal.,  Sacramento — See  “Miscellaneous.” 
Cal.,  Sun  Jose — See  “Industrial  Works." 


iirove  sewerage  system.  -  . 

Plans  include  building  outfall  sewer, 
age  pumping  p'..  ‘  ^ 

pumping  stilt iog. 
ft  18  in.  vltr.  pipe, 
engf. 

BIBS  BKSIRKB 

Ill.,  Granite  City — Until  Feb.  8,  by  Bd. 
lyical  Impvts.,  building  18,000  lin.ft.  con¬ 
crete  sewer,  3i-6  ft.  diam.  E.  Hall,  1st 
Natl.  Bank  Bldg.,  engr. ;  advertised  in  this 
issue. 

Neb..  Lincoln — Until  Feb.  1.  by  city, 
building  48  in.  sewer,  rein.-con.,  brick  or 
segemental  block,  in  O  St.,  from  20th  to 
23rd  Sts. ;  also  36  in.  sewer  brick  or  sege¬ 
mental  block  in  H  St.  from  6th  to  6th 
.Sts.  Total  length  of  both  1608  ft.  About 
$10,460. 

PRICES  AND  CONTRACTS  AM'ARDED 
(AIndicates  award  of  contract.) 

N.  Y.,  Long  Island  City — M.  Connolly, 
pres.  Queens  Boro.,  received  bids  Jan.  15, 
building  sewer  in  80th  St.  from  Llbi'rty  to 
Atlantic  Aves.,  Atlantic  Ave.  from  80th  to 
76th  Sts..  76th  St.  from  Atlantic  to  93rd 
.Aves.,  93rd  Ave.  from  76th  St.  to  Elderts 
l.,ane,  Elderts  Lane  from  93rd  St.  to  Jamaica 
.Vve.,  78th  St.  from  Atlantic  to  Jamaica 
Aves.  and  Jamaica  Ave.  from  Elderts  Lane 
to  the  Crown,  Queens  and  Brooklyn 
Boroughs,  from  H.  J.  Mullen.  Fulton  St.. 

Brooklyn,  $209,068 ;  U.  S.  Drainage  &  Irri¬ 
gation  Co.,  17  Battery  PI.,  New  York  City, 

$293,630;  J.  Jennings  Co.,  3927  Ferris  Ave., 

•New  York  City.  $314,767. 

Sewers  in  Hobson  Ave.  from  Newtown 
Creek  to  Halie  Ave.,  Hobson  Ave.  from 
Halle  to  Jones  Aves..  Jones  Ave.  from  Clin¬ 
ton  Ave.  to  Laurel  Hill  Blvd.,  I^aurel  Hill 
Blvd.  from  Jones  to  Borden  Aves.,  Mont¬ 
gomery  Ave.  from  Columbine  to  Jones  Ave., 

Congress  Ave.  from  Laurel  Hill  Blvd.  to 
Montgomery  Ave.,  Tow'nsend  Ave.  from 
l>aurel  Hill  Blvd.  to  Hobson  Ave.,  Waters 
Ave.  from  Hobson  to  Clifton  Aves.,  Joy 
•Ave.  from  Montgomery  to  Clifton  Aves., 

Columbine  Ave.  from  Hobson  to  Clifton 
Aves.,  Clifton  Ave.  from  Water  to  Colum¬ 
bine  Aves.,  w‘ith  temporary  connection  to 
sewer  in  Columbine  Ave,,  from  Green  Contg. 

Co.,  734  Verona  Ave.,  $181,896;  F.  L.  Paino. 

67  Bay  47th  St..  Brooklyn,  $218,757  ;  Peace 
Broft:.  20  Main  St.,  Flushing,  $220,930. 

Sewers  In  Woodland  Ave.  from  Hunting- 
ton  St.  to  Beaufort  Ave.,  Beaufort  Ave. 
from  Boyd  to  Hatch  Aves.,  Walker  Ave. 
from  Beaufort  to  AVoodhaven  Aves.,  Wood- 
haven  Ave.  from  Walker  Ave.  to  Fulton 
St.,  from  A.  Paino,  2622  Bath  Ave.,  Brook¬ 
lyn.  $188,801 ;  Ajax  Drainage  Contg.  Corj).. 

60  Herkimer  St.,  Brooklyn,  $199,065;  E.  W. 

Fitzpatrick,  244  Jackson  Ave.,  $212,098. 

Bridges 

PROPOSED  WORK 

MaHx.,  Boston — Metropolitan  Park  Comn., 

18  Tremont  St.,  applied  to  State  L^gisla- 
I’fT?  appropriation  of  $170,000  to  build 
bridge  over  Neponset  River  from  here  to 
Quincy,  70  ft.  wide.  Total  cost,  $600,000. 

Ponn.  Stratford  (Bridgeport  P.  O.) — 

State  Highway  Comn.,  Hartford,  receives 
bids  In  spring  building  bridge  over  Housa- 
tonic  River  between  Stratford  and  Milford 
Twps..  Fairfield  and  New  Haven  Counties, 
to  replace  present  Washington  Bridge;  700 
It.  long,  60  ft.  wide,  concrete  and  steel,  6 
main  arches  and  2  approach  arches.  44  ft. 
from  curb  to  curb  and  2-8  ft.  sidewalks, 
double  trolley  tracks  In  center  of  bridge. 

About  $350,000.  Noted  Aug.  15. 

«  Elizabeth — Bd.  Freeholders  Union 

Co.  soon  receives  bids  building  lift  span  _  „  „  .  c  ..... 

'’ro'Ke  over  Elizabeth  River.  About  $10,-  Orleojui — .See  “Buildings. 

Wl*.,  MUwaakeo— See  "Buildings." 


PRH’K.S  .\ND  t'ONTR.VCTS  AMARDKI 
(★Indicates  award  of  contract) 

★  Pa.,  Hamburg — See  “Buildings.” 

★  Fla.,  Marianna — See  “Bridges." 

Cal.,  Los  Angeles — See  “Bridges.” 


Streets  and  Roads 


PRO  PUS  KD  MURK 

Massarhusetts — State  Highway  Comn., 
Boston,  has  been  requested  to  Improve 
roads  In  Westboro  Twp.,  from  Westboro 
to  North  Grafton,  cost.  $10,000;  Ware  Twp., 
from  Ware  to  West  Brookfield,  $7500  ; 
Belchertoivn  Twp.,  $7500;  Lunenburg  Twp., 
from  Shirley  to  Leominster,  $5000  ;  Great 
Barrington  Twp.,  from  Blandford  to  Great 
Barrington,  $26,000;  Milford  Twp.,  from 
PRICKS  AND  CONTRACTS  AWARDED  Hopklnton  to  Southborough,  $10,000 ;  Hol- 
,  ...  J,  ,  J  .  ...  land  and  Brunfield  Twps.,  $5000;  Wllliams- 

(★Indicates  award  of  contract)  tow’n  Twp.,  from  Williamstown  to  New 

★Fla.,  Marianna— State  Rd.  Dept..  Talla- 
hassee,  let  contract  building  1034  ft.  rein.- 

ixjn.  arch  bridge.  18  ft.  roadway,  consisting  •  Hubbardston  Twp.,  from  Gartner 

of  seven  110  ft.  concrete  arches  and  one  100  ^  ^^“***birdston  and  Rutland 

ft.  clear  bascule  lift  span  steel,  involving  iw’ps.,  $30,000.  ^ 

2279  cu.yd.  rein.-con.,  2837  cu.yd.  concrete.  Mass.,  Drsiham — A.  Wragg.  representa- 
210  tons  steel,  5000  cu.yd.  stone,  13,760  lin.  tlve,  petitioned  State  Legislature  to  au- 
ft.  wooden  piling  and  4800  ft.  concrete  pil-  thorize  Metrojiolltan  Park  Comn.  to  lay  out 
Ing,  to  Masters  &  Mullen  Constr.  Co.,  601  streets  and  complete  Dedham  I’arkway. 
Electric  Bldg.,  Cleveland,  O.,  for  bridge.  About  $25,000. 

and  to  Converse  Bridge  &  Steel  Co..  An-  Mass.,  Medford— City  applied  to  State 
derson  St.  Chattanooga.  Tenn.,  /or  B/l-  Legislature  for  authority  to  borrow  $10,- 
Cost  of  bridge  and  lift  complete,  $187,000.  pou  to  rebuild  Riverside  Ave.  and  $10,000 
Noted  Nov.  21.  for  Improving  Main,  Salem  and  High  Sts. 

★Ill.,  .Aurora— -Chicago,  BurUngton  &  Mass.,  Mobiirn — A.  Brown,  reprcsenta- 
Quincy  R.R.  54 1  A'est  Jackson  Blvd--  Chi-  tlve,  petitioned  State  l^-gislature  to  au- 
^g<^  w‘ill  build  viaduct  on  High  St.  here  thorize  Metroiiolitan  Park  Comn.  to  ac<|uir< 
by  day  ^bor.  About  $3,000,000.  A.  A\.  land  and  build  extension  to  Woburn  Park- 
Newton,  Chicago,  ch.  engr.  way  from  Wildwood  St..  Woburn  Twii.  to 

★Kan.,  Girard — Comrs.  Crawford  Co.  let  Fond  St.,  Winchester  Twp.  About  $25,000. 

over  N.  Y.,  Penn  Ton- Bd.  Supervs.  Yates  Co. 
Bittsburg,  to  include  2  requested  State  Highway  Comn.,  Albany, 
J-bbtments,  2  rein.-con.  piers  and  to  Improve  6  mi.  Crystal  Springs  Valley 
‘*^b‘  Kir^r  spans,  to  J.  jid.  from  Rapalee  bridge,  Barrington  Twp. 
Ncte^^J*an’  9^**®  House,  Topeka.  $18,965.  through  Barrington,  Tyrone  and  Wayne 

Cal.,  Eureka— State  Highway  Comn.,  New  Jersey — State  Highway  Comrs.. 
Foruin  Bldg.,  Sacramento,  received  bids  state  House,  Trenton,  plan  to  build  about 
Jivn.  13,  building  tim^r  bridge,  712  ft.  50  ml.  state  highways  during  year.  About 
long,  21  ft.  wide ;  with  concrete  trestle  jt.980.851  will  be  expended.  W.  O.  Thomp- 
approaches  at  Eureka  Slough,  Humboldt  engr 

Co.,  involving  3360  lin.ft.  excav.  and  back-  «  .  ^ 

filling,  902  cu.yd.  rein.-con.,  112  cu.yd.  con-  „ 

Crete,  101.9  tons  steel,  piles  and  deck  on  Comn.  appropriat«‘d  about  $231,000  to  Im- 
approaohee.  foifndations  for  draw  span.  Prove  both  ends  of  Boulevard, 
etc.,  from  Mercer  FYaser  Co.,  Eureka,  $62.-  N.  J.,  Newton — Bd.  Freeholders  Sussex 
850;  T.  Engelhart,  Eureka,  $64,500;  Dun-  Co.  plans  to  expend  about  $40,000  to  Im- 
canson,  Harrelson  Co.,  Chronicle  Bldg.,  San  prove  roads  throughout  county. 

Francisco,  $68,900.  Noted  Jan.  9.  N.  Durham — City  receives  bids  In 

★Cal.,  Ia>H  Angales — See  "Streets  and  spring  paving  1}  pii-  road.  H.  W.  Kueff- 

Roads.”  ner,  city  engr. 

Cal.,  Lott  Angeles — State  Highway  Comn.,  CharlMton  Sanitary  A  Dr^nage 

Forum  Bldg.,  Sacramento,  received  bids  rnin  in 

Jan.  13.  building  210  ft.  rein.-con.  bridge,  authorize  $1,000,000  bond  Issue  to  build  60 
21  ft.  wide,  over  Santa  Clara  River.  Los  '  fuad  In  county. 

Angeles  Co..  Involving  241  cu.yd.  Class  A  Go.,  Dublin — Comrs.  I.jiuren8  <^.  plan  to 

Portland  cement  concrete,  all  necessary  Issue  $600,000  bonds  for  building  roads  in 
excav.  and  backfilling,  etc.,  from  J.  P.  county. 

Hunter  and  R.  A  Wattson,  $8420  ;  H.  O.  Fla..  Miami  Beoeh— City  plans  to  Issue 
Grunwood  contractors  of  $50,000  bonds  for  repairing  and  paving 

Los  Angeles.  Noted  Jan.  9.  cross  streets. 

^  .  />.  «  Ala.,  Helmo — Bd.  Revenue  Dallas  Co.  soon 

SinictllPnl  receives  bids  resurfacing  Benton  Rd.  be- 

OLFULiuiai  tween  here  and  Safford,  about  51  ml.  long. 

PROPOSED  WORK  Vaughan,  Judge. 

Mlzs.,  Orenzdo — Bd.  Supervs.  Grenada 
Co.  receive  bids  In  February  building  roads 
In  Dlst.  No.  4.  M.  E.  Powell,  elk. 
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8t  ri'fts  and  Roads  (Continued) 

iM.,  Nnw  Iberia — City  plans  to  pave 
various  streets  Al>out  IlSu.OuO  available 
fur  work.  J.  B.  McUrary,  3rd  Natl.  Bunk 
Bldg.,  Atlanta,  Ua.,  eiigr. 

»».,  t'irrievllle— t'oinrs.  I’ickawav  Co.  and 
State  Highway  Comn.  Columbus,  receive 
bills  in  spring  grading  and  paving  Culum* 
bus-AVashington  C.  H.  Rd..  1.  C.  H.  No.  60. 
Darby  Twp.  Co  wen.  Stoneman  Bldg., 

Columbus,  state  highway  comr. 

o.,  rieveland— Comrs.  Cuyahoga  Co.  hav¬ 
ing  plans  prepared  by  W.  A.  Stinchcomb, 
CO.  engr.,  paving  and  widening  Lake  Shore 
Blvd.  from  Kuclid  Twp.  to  county  line, 
from  GO  ft.  to  100  ft.  About  $300,000. 

O.,  Koeky  Kiver — (’'omrs.  Cuyahoga  Co. 
(Cleveland)  plan  to  repave  West  I,nke  Rd., 
blthullthie  oonorete.  Aliout  $187,000.  W.  A.. 
Stinchuomb,  co.  engr. 

Mleh..  fireeiiville — Comrs.  Montcalm  Co. 
(Stanton)  had  istlmates  made  bv  F.  H. 
Rogers,  state  highway  engr.,  Lansing,  for 

2  mi.  concrete  road  from  here  west.  Eureka 
Twp.,  1 1  ft.  wide,  involving  16.500  sq.yd. 
concrete,  .\bout  $5O.O0(t. 

MIrli..  JarkMon — Bd.  Supervs.  Jackson  Co. 
plans  election  in  ,\pril  to  vole  on  $1,400,000 
bonds  to  pave  and  gravel  roads. 

MIeli.,  I'liiitiae — Oakland  Co.  Rd.  Comn. 
receives  bids  about  Mar.  1.  building  21  mi. 
concrete  roads  including  bridges  and  cul¬ 
verts.  About  $630,000.  1'.  M.  Law,  eng. 

Noted  Jan.  2. 

Mii-li.,  I’onlUr — Oakland  Co.  plans  to 
build  3  ml.  gravel  road  In  Commerce  Twp., 

3  mi.,  Brandon  Twp.,  IJ  mi..  Holly  Twp., 

also  1  mi.  Franklin  Ud..  4  mi.  Grand  River 
Rd.,  Lyon  Twp.,  4  mi.  Baldwin  Ave..  Orion 
Twp.,  4  ml.  Davidshurg  Ud..  Rose  Twp. 
About  $260,000.  1*.  M.  Law,  co.  engr. 

III.,  Belleville — St.  Clair  Co.  and  East 
Side  Levee  &  Sanitary  Dlst.  Bd..  East  St. 
Louis,  plan  to  build  hard  road  from  East 
St.  Louis  to  Wnice,  Madison  and  Granite 
City.  I).  O.  Thomas,  co.  supt.  highways. 

Wl*.,  Milwaukee — Comrs.  Milwaukee  Co. 
plan  to  build  3  boulevards  across  county 
along  Oklahoma  Ave.  and  Lake  and  35th 
Sts.  to  cover  30  mi.  roadway.  __ 

Minneeotu — State  Highway  Comn..  St 
Paul,  plans  to  pave  road  from  St.  I’aul  to 
Duluth  and  from  St.  Cloud  to  Fergus  Falls, 
gravel,  total  length  175  mi.  About  $450,000 
and  $400,000  respectively.  C.  M.  Babcock, 
rd.  engr. 

MInneHota — State  Highway  Comn.,  St. 
Paul,  receives  bids  in  March  paving  with 
gravel  4  mi.  Jefferson  Highway,  south  from 
St  Paul,  .\bout  llOO.OtiO.  C.  M.  Babcock, 
rd.  engr.  Noted  Jan.  17.  1918. 

Kan..  Lamed — Pawnee  Co.  had  urelimi- 
nary  surveys  made  for  paving  Santa  Fe 
TVtt'il  with  brick  on  concrete  b.i.se.  23  ml. 
long.  18  ft.  wide.  Black  &  Veatch,  507 
Intirsiale  Hldg.,  Kansas  City,  Mo.,  engrs. 
Noted  May  9. 

Kan.,  Lawrence — Douglas  Co.  had  nians 
prepared  for  18J  mi.  Fort  to  Fort  High¬ 
way.  18  ft.  wide,  concrete.  .Xbout  $445,000. 
L.  Duffee,  co.  engr.  Noted  Dec.  19. 

Kan..  I.indNborg — City  having  plans  pre¬ 
pared  for  2  mi.  brick  paving.  H.  A.  Row¬ 
land.  McPherson,  engr. 

Neb.,  (’oliiinbus — ('omrs.  Platte  Co.  (Co¬ 
lumbus)  and  Madison  Co.  (Madison)  re¬ 
ceives  bids  ill  March  building  48.1  ml. 
road  from  Norfolk  to  Columbus.  24  ft. 
wide.  Alxiut  $1114.455.  Work  involves 
212.031  cu.yd.  earth  exoav.,  16.795  yd. -ml. 
sand  clay  and  265  cu.yd.  rein. -con.  cul¬ 
verts. 

Neb.,  I.ineoln — Comrs.  I,ancaster  Co.  re¬ 
ceive  bids  In  March  building  4  mi.  O  St. 
from  west  county  line  4  mi.  east.  24  ft. 
wide.  About  $19,250;  cost  to  be  borne  "by 
county.  Stat*'  and  Federal  Government. 
Work  Involves  60,000  cu.yd.  earth  excav. 

Neb.,  Niirtli  Platte — Comrs.  Lincoln  Co. 
receive  bids  In  Marih  building  19.2  ml. 
road  from  North-Platte  to  Sutherland.  24 
ft.  wldu.  About  $43,028.  Work  Involves 
102,711  cu.yd.  earth  excav.,  124  cu.yd.  rein, 
con.  culverts. 

Neb.,  Wayne  —  Comrs.  Wayne  Co. 
(Wayne)  and  ('edar  Co.  (Hartington)  re¬ 
ceive  bids  in  March  building  38.2  mi.  road 
from  Wayne  to  ('oleridge,  24  ft.  wide. 
About  $106, bT6.  Work  Involves  232.531  cu. 
yd.  earth  excav.,  318  cu.yd  rein. -con.  and 
bituminous  concrete  culverts. 

Sonth  Dakota — State  Highway  Comn., 
Pierre,  plans  to  build  roads  throughout 
state.  Total  cost  $3,650,000.  State  will  ap- 

Sroprlate  $400,000  toward  cost.  Federal 
overnment  $600,000  and  counties  $2,750.- 
000.  F.  S.  Peck,  state  highway  engr. 

Montana — State  HIg’  way  Comn.,  Helena, 
completed  surveys  for  following  Federal- 
Aid  projects: 


Blaine  Co.,  Chlnook-Havre  Rd.,  5  ml. 
gravel  road  surfaced,  9  ft.  wide,  6  in.  thick. 
$19,447  :  Chinook-Havre  Rd..  3  ml.  gravel 
road  surfaced.  9  ft.  wide.  6  In.  thick.  $10.- 
472  ;  Chinixik-Havre  Rd..  Milk  River  Bridge, 
295  ft.  span,  $20,900;  Chinuok-Malta  Rd.. 

5  ml  gravel  road  surfaced.  9  ft.  wide.  6 
in.  thick.  $15,398  ;  Chinook-Malta  Rd..  6 
mi.  gravel  road  surfaced,  9  ft.  wide,  6  in. 
thick.  $22,000. 

Broadwater  and  Gallatin  Counties,  Three 
Forks-Helena  Rd..  3.75  ml.  earth  graded 
road  and  2-span  combination  bridge,  total 
length  280  ft.,  $21,686. 

Cat  bon  Co..  Billings-Cody  W’ay.  3  mi. 
gravel  road  surfaced.  16  ft.  wide,  8  in. 

thick,  $22,000 ;  Billings-Cody  Way,  Sec.  2, 
(Survey  not  made),  3  mi.  gravel  road  sur¬ 
faced.  16  ft.  wide,  8  in.  thick,  $22,000. 

Cascade  Co..  Sun  River  Rd..  18  ml.  of 
gravel  road  surfaced,  16  ft.  wide,  8  In. 

thick,  $77,933. 

Custer  Co.,  Tongue  River  Rd..  4  ml. 

gravel  road  surfaced,  16  ft.  wide.  8  in. 

thick  8500  cu.yd.  excav.,  $22.000 ;  Tongue 
River  Rd.,  Sec.  2,  4  mi.  gravel  road  sur¬ 
faced.  16  ft.  wide  and  8  in.  thick,  10.500 
cu.yd.  excav.,  $22,000. 

Fergus  «'o..  Grassrange-Roundup  Rd.. 
Sec.  1.  9.5  mi.  earth  graded  road.  $20,000  ; 
Grassrange-Roundup  Rd..  Sec.  2,  8  mi.  earth 
graded  road.  $20.000  ;  Grassrange-Roundup 
Rd..  Sec.  3,  7  mi.  earth  graded  road. 

$20,000. 

Madison  Co..  Virginia  City-Ennis  Rd..  10 
ml.  e.'irth  graded  road.  $22.800 ;  Cardwell- 
Harrison  Rd .  Sec.  1.  7.5  ml.  gravel  or 
sand-clay  construction.  $22,000 ;  Cardwell- 
Harrison  Rd..  Sec.  2.  7.5  ml.  gravel  or  sand- 
clay  construction.  $22,000. 

Meagher  ('o..  North  Fork  Rd.,  10.5  ml. 
earth  graded  road.  $24,090. 

Missoula  Co.,  Ronan  Project,  7  mi.  gravel 
road  surfaced.  9  ft.  wide,  6  in.  thick.  $19.- 
899  ;  St.  Ignatius  Project.  7  mi.  gravel  road 
surfaced.  9  ft.  wide,  6  In.  thick.  $19,925. 

Missoula  Co.,  Marshall  Grade,  0.5  mi. 
earth  grading,  $14,355. 

Mus.selshell  Co.,  Roundup-Farrall  Rd.,  5 
mi.  gravel  road  surfaced,  9  ft.  wide,  6  In. 
thick.  $21,658. 

Park  Co..  Yellowstone  Trail,  Carter 
Bridge.  270  ft.  span,  probable  three  90  ft, 
concrete  arches.  $33,210  ;  Yellowstone  Trail, 
3.6  ml.  gravel  road  surfaetd.  16  ft.  wide^ 

8  in.  thick.  11.000  cu.yd.  excav.,  $21,903; 
Yellowstone  Trail.  3.1  mi.  gravel  road  sur^ 
faced.  16  ft.  wide,  8  In.  thick,  8000  cu.yd. 
excav.,  $21,320. 

Ravalli  Co..  Bitter  Root  Project.  6  ml. 
gravel  road  surfaced,  9  ft.  wide.  6  in.  thick, 
$19,174;  Bell  Crossing  Bridge  over  Bitter 
Root  River,  240  ft.  span  with  approaches, 
$21,000. 

Wibaux  Co.,  Red  Trail.  3.4  mi.  gravel 
road  surfaced.  9  ft.  wide,  6  in.  thick.  $14.- 
000 ;  Red  Trail.  4.1  ml.  gravel  road  .sur¬ 
faced,  9  ft.  wide,  6  in.  thick.  $15,000;  Black 
Trail,  Sec.  1,  7  mi.  gravel  road  surfaced. 

9  ft.  wide,  6  in.  thick.  $22,000  ;  Black  Trail, 
Sec.  2.  7  mi.  gravel  road  surfaced,  9  ft. 
wide,  6  in.  thick,  $22,000. 

Yellowstone  Co..  Huntley  Bridge  Project, 
five  190  ft.  steel  spans,  $95,000;  earth 
graded  approaches.  $7500  ;  river  protection 
works.  $47,600 

5lontans — State  Highway  Comn.,  Helena, 
completed  plans  for  following  Federal-Aid 
projects : 

Blaine  Co..  Chinook-Malta  Rd.,  4.26  ml. 
gravel  road  surfaced.  9  ft.  wide,  6  In.  thick, 
$20,000. 

Broadwater  Co.,  Toston  Bridge,  three  175 
ft.  steel  spans,  16  ft.  roadway,  approaches 
include  4500  cu.yd.  of  earth.  $65,192. 

Park  Co.,  Yellowstone  Trail.  4.25  ml. 
gravel  road  surfaced.  16  ft.  wide,  8  In. 
thick.  7000  cu.yd.  excav.,  $19,800. 

Ros<‘bud  Co..  Yellowstone  Trail,  3.66  ml. 
gravel  road  surfaced,  16  ft.  wide.  8  In. 
thick,  15.000  cu.yd.  excav..  $22,000;  Forsyth- 
Ashland  Rd..  4  mi.  gravel  road  surfaced. 
16  ft.  wide,  8  In.  thick,  11,000  cu.yd.  excav., 
$20,000. 

Wibaux  Co..  Red  Trail,  Dawson  Co.  line 
east.  4.6  mi.  gravel  road  surfaced,  9  ft. 
wide.  6  in.  thick.  17,000  cu.yd.  excav.,  cost. 
$22,000 ;  Red  Trail.  City  of  Wibaux  east. 
5.1  mi.  gravel  road  surfaced.  9  ft.  wide. 

6  In.  thick.  14,000  cu.yd.  excav.,  $22,000. 

Montana — State  Highway  Comn.,  Helena, 
authorized  construction  work  on  following 
Federal- A  id  roads: 

Big  Horn  Co..  Hardin-Custer  Rd.,  2,02 
ml.  gravel  road  surfaced.  18  ft.  wide.  9  In. 
to  12  In.  thick,  about  4000  cu.yd.  excav., 
$12,532. 

Carbon  Co..  Black  and  White  Trail.  2.69 
ml.  gravel  road  surfaced.  10  ft.  wide.  6  In. 
thick,  about  19.000  cu.yd.  excav..  $17  551. 

Dawson  Co.,  Red  Trail,  east  of  Glendive. 

7  5  ml.  gravel  road  surfaced,  9  ft.  wide. 
6  in.  thick,  about  12.000  cu.yd.  excav.,  $21.- 
940 ;  Red  Trail,  west  of  Glendive,  9  ml. 
gravel  road  surfaced,  9  ft.  wide  and  6  In. 
thick,  about  9500  cu.yd.  excav.,  $21,368. 


Dough  Ud 


Montana — State  Highway  Comn.,  IMena 
applied  to  U.  S.  Government  for  aid  iij 
constructing  following  highways : 

Flathead  Co.,  Kalispell-Ovando  Rd.,  ',i  mi 
earth  graded  road,  $15,895. 

Powell  Co.,  Drummond-Ovando  Rd  ,  .S.c 
1,  5  mi.  road  surfaced  with  gravel, 

000 ;  Drummond-Ovando  Rd..  .Sec.  2.  5  nii 
road  surfaced  with  gravel,  $15,000. 

Sheridan  Co.  Culbertson-Medicine  Lake 
Rd.,  Sec.  1,  14.5  mi.  earth  graded 
$18,087  ;  Culbertson-Medicine  Lake  ltd' 
Sec.  2,  16.5  mi.  earth  graded  road.  $lT:ii:!' 

Yillowstone  Co..  Killings-Huntley  |>d 

4.5  ml.  road  surfaced  with  gravel.  $'ls.eM(i' 
Wordeii-Pompey’s  Pillar  Ril.,  5  mi  lo.ni 
surfaced  with  gravel,  $20,000. 

Mont.,  Bozeman — Gallatin  Co.  plans  to 
build  following  roads  during  year; 

2.75  ml.  gravel  road  on  Sour  Do’ 
near  Bozeman.  Cost,  $13,500. 

5  mi.  gravel  road,  Salesville  south  on 
Gallatin  Canyon  Rd.  $25,000. 

2  75  mi.  gravel  road  north  of  Belgrade _ 

Federal  aid  ha.s  been  asked  on  this  road 
through  State  Highway  Com.  $13.75n 

1  ml.  gravel  road  east  of  Belgrade.  $.5ii(io 

2  ml.  gravel  road  north  of  Belgrade- 
Federal  aid  has  been  asked  on  this  mad 
through  State  Highway  Com.  $10.uuo. 

6  mi.  grtivel  road  south  of  Manhattan- 
Federal  aid  has  been  asked  on  this  road 
through  State  Highway  Com.  $25,0(ni 

0.5  ml.  gravel  road  we.st  of  Logan.  $J5on 

3.5  ml.  gravel  road  south  of  Three  Forks 
$17,600. 

2  mi.  gravel  road  near  town  of  Willow 
Creek  $10,000. 

0.75  mi.  gravel  road  north  of  Willow 
Creek.  $3750. 

2  ml.  gravel  road  Bozeman-Salesville  Ud 

$10,000. 

1.5  mi.  east  of  Central  Park,  hard  sur¬ 
face  road.  $30,000. 

3  ml.  hard  surface  road  west  of  Central 
Park.  $60,000. 

1  ml.  hard  surface  road  east  of  Man¬ 
hattan.  $20,000. 

2.2  mi.  hard  surface  road  north  of  Three 
Forks.  $44,000. 

1  mi.  of  hard  surface  road  east  of  Willow 
Creek.  $20,000. 

Mo.,  Jefferson — A.  Gardner,  governor 
recommended  that  State  Legislature  re-ap- 
Dropriate  $1,218,215  to  State  Highwav 
Gomn.  to  complete  122  road  building  proj¬ 
ects  approved,  but  deferred  by  the  war. 

Ark.,  Hot  Springs — City  soon  lets  con¬ 
tract  for  5  mi.  cement  and  5  or  6  ml. 
macadam  paving  on  Arkadelphla  Highway, 
cost.  $150,000 ;  also  60  mi.  asphalt  paving 
on  Little  Rock  and  Hot  Springs  Highway. 
P.  A.  Steams,  comr. 

Tex.,  Mudisonville— Comrs.  Madison  Co, 
soon  let  contract  building  21  mi.  road,  J.  K. 
■Webb,  co.  Judge. 

Vtali — State  Highway  Comn.,  Salt  Lake 
City,  plans  to  build  Federal  Aid  Projects 
during  coming  year  as  follows: 

Project  2,  9.25  ml.  Ogden  Hooper  Uil . 
cost,  $61,340;  project  4.  63  mi.  Price  Kmery 
Rd„  $109,923  :  project  5,  35  mi.  Thomitson- 
Moab  Rd.,  $50,686;  project  6,  24  mi.  Moah- 
La  Sal  Junction  Rd.,  $34,755.  1.  R.  Brown¬ 

ing.  engr. 

Vt'ash.,  Seattle — Street  Com.  recommended 
paving  and  grading  Wilson  Ave.  through 
Rainier  Valley  Dist.  About  $233,620.  A.  H. 
Dimock,  city  engr. 

Wash.,  Spokane— Spokane  Co.  prepared 
plans  paving  and  Improving  4i  mi.  Sun¬ 
set  Blvd.  and  4}  ml.  Apple  Wav.  .Miotit 
$200,000.  Work  will  be  done  If  State 
T/egislature  appropriates  toward  cost.  A.  R. 
Scott.  CO.  engr. 

Wash.,  Yakima — Yakima  Co.  plans  to 
build  3J  ml.  road  from  Sunnyside  to  Out¬ 
look.  cost.  $80,000  and  3  ml.  road  from 
Parker  to  Pllands  bridge,  cost,  $60,000. 

Wash..  Yakima — Yakima  Co.  soon  re¬ 
ceives  bids  building  7i  ml.  road  to  Naehes. 
About  $225,000. 

Wash.,  Watervllle — Douglas  Co.  plans  to 
build  about  40  ml.  highway  during  year, 
including  grading  30  ml.  road,  cost.  $6000 
per  mi.  R.  L.  Richards,  co.  engr.,  prepar- 
hig  plans  for  7J  ml.  road  between  Farmer 
and  Winthrop.  County  and  State  work 
will  total  about  $250,000. 

Oregon — Rejiresentatlves  from  various 
counties  asked  State  Highway  Comn.,  Port¬ 
land.  to  Improve  roads  as  follows; 

Wheeler  Co.,  Fossil,  graveling  2  mi  John 
Dav  highway,  at  Service  Creek  Hill,  cost 
$33,000. 

Sherman  Co..  Moro.,  grading  10  ml.  high¬ 
way  from  Moro  to  Wasco,  $30,000 ;  county 
and  state  to  bear  i  of  cost. 

Multnomah  Co.,  Portland,  paving  road 
from  Canyon  to  Beaverton.  County  will 
complete  Canyon  Rd.  to  county  line. 

Tillamook  Co..  Tillamook,  hard  surfacing 
;road  between  Hebo  and  Sulphur  Springs 
arid  widening  same  7  ft. ;  i  of  cost  to  w 
1*01116  by  county. 
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Str.tts  and  Roads  (Continued) 

((recoil— State  Highway  Comn.,  Salem. 
«win  receives  bids  for  (a)  paving  from 
^illnoniah  Co.  line  at  Bertha  to  Hillsboro 
.and  Beverton  :  (b)  from  Josephine  Co.  line 
to  Grants  Pass;  (c)  from  Polk  Co.  line 
to  Corvallis:  (d)  grading  and  graveling 
rolumhia  River  Highway  across  Morrow 
Pn  (e)  grading  from  Stage  Coach  Pass, 
north  near  Glendale,  in  Douglas  Co., 
Vf )  from  Yoncolla  to  Drain  :  (g)  overhead 
,ro««inc  on  Douglas  Lane  Co.  lines  at  Di¬ 
vide'  (h)  at  Comstock,  at  Pass  Creek  Can¬ 
yon  ’  Highway  Comn.  will  pave  7.7  mi. 
road  from  Albany  to  Jefferson  in  Linn 
Po  and  lOi  mi.  in  Benton  Co.  from  Cor- 
vaiiis  to  Polk  Co.  Une  If  counties  will  do 
grading.  Noted  Dec.  26. 

0^(^,  .\storl* — A.  S.  Tee.  acting  city 
engr.  submitted  report  to  City  Council 
recommending  improvements  to  following 
Streets:  Kxchange  St.  from  17th  to  23rd 
Sts  to  portion  street  between  38th  and  43rd 
St.s  Commercial  St.  from  37th  to  43rd  Sts., 
branch  road  from  Columbia  Highway  to 
Astoria :  also  part  of  sewer  systems  In 
Nos.  9  and  10  and  outlet  to  Sewer  Dist. 

Ore..  Prlnevllle— Crook  Co.  having  sur- 
vejs  made  for  building  Crooked  River  Rd. 
.\bout  $190,000.  State  and  county  will  each 
bear  i  of  cost. 

Ore.,  St.  Helfms — Columbia  Co.  levied  10 
mill  road  tax  and  will  expend  about  $96,000 
on  road  work  in  county  during  year. 

CBlifornia — State  Highway  Comn.,  Sacra¬ 
mento,  will  ask  State  Legislature  to  appro¬ 
priate  $5,000,000  for  coast  highway  from 
Santa  Barbara  to  San  Diego,  concrete  base. 
A.  B.  Fletcher,  state  highway  engr.  , 

California — State  Highway  Comn.,  Forum 
Bldg.,  Sacramento,  soon  receives  bids  grad¬ 
ing  8  mi.  and  building  3  mi.  concrete  base 
roads  between  Oakdale  and  East  Co.  lines 
near  Nights  Ferry.  Stanislaus  Co. ;  also  con¬ 
crete  road  through  Rockland  Twp.  and  un¬ 
paved  gap  near  Penryn,  Placer  Co.  A.  B. 
Fletcher,  engr. 

Cal.,  Fresno — C.  Dillon,  city  elk.,  receives 
bid.s  about  March,  grading,  oiling  and 
curbing  1  ml.  Trinity  Ave.  C.  Murray, 
city  engr. 

Cal.,  Holtville  —  City  Trustees  plan  to 
form  2  paving  districts.  Dist.  No.  1  will 
encompass  portions  5th,  6th,  Palm.  Pine 
and  Holt  Sts.  and  involve  252,220  sii.ft. 
paving :  Dist.  No.  2,  portions  6th.  7th, 
Olive.  Pine,  Palm  and  Holt  Sts.  and  In¬ 
volve  244,800  sq.ft,  paving. 

Cal.,  Loa  Angelea — Los  Angeles  Co.  hav¬ 
ing  plans  prepared  by  F.  fl.  Joyner,  co. 
engr.,  building  22  ml.  highway  through 
Malibu  ranch  north  of  Santa  Monica. 
Proji'ct  includes  heavy  grading,  concrete 
head  walls,  building  c.  1.  culverts,  timber 
bridges,  et& 

Cal.,  Martines — City  plans  extensive  im¬ 
provements  to  various  streets. 

Cal.,  Santa  Ana — Bd.  Supervs.  Orange 
Co.  having  plans  prepared  by  E.  L.  Mc¬ 
Bride,  co.  surv.,  grading,  widening  and  pav¬ 
ing  3.65  mi.  Santa  Ana-Canyon  Rd.,  con¬ 
crete;  paving  1|  mi.  East  17th  St.  near 
Santa  Ana;  grading,  surfacing  and  oiling 
I  mi.  Magnolia  Ave.  west  of  Fullerton. 

Ont.,  IJatowel  —  Town  plans  to  extend 
pavements.  About  $15,000. 

BIDS  DESIRED 

N.  ¥.,  Albany— Until  Feb.  18.  by  W.  W. 
Wotherspoon,  supt.  pub.  wks.,  building  cer¬ 
tain  parts  of  approach  from  Court  St.  and 
South  Ave.  to  Barge  Canal  Terminal  at 
Rochester,  Contr.  67,  Involving  13,000  cu. 
yd.  excav.  12.650  cu.  yd.  forming  embank¬ 
ment.  42  cu.yd.  1-1  1:2:3  rein. -con.,  1340 
cu.yd.  Ist  class  rein. -con..  180  cu.yd.  2nd 
class  concrete  in  column  bases.  2285  cu.yd. 
2nd  class  concrete  except  as  provided  for  by 
previous  item  No.  6,  23,000  ft.  b.m.  timber 
in  temporary  cribs  and  fender.  143  cu.  yd. 
8t(ine  tilling  for  cribs,  294,000  lb.  metal  re¬ 
inforcement,  7000  lb.  c.  i.  drains  and  out¬ 
let  pipes.  126  lln.  ft.  pipe  railing.  1626  lb. 
metal  duct,  796  lln.  ft.  3  in.  fibre  duct.  120 
In  ft.  10  in.,  163  lln.  ft.  12  in.  and  168 
lin.  ft.  15  in.  vitr.  pipe  and  specials.  1675 
sq.  y6.  brick  pavement.  24,200  sq.  ft.  water¬ 
proofing  concrete,  167  lin.  ft.  drilling  holes 
In  existing  masonry,  600  lln.  ft.  pointing 
masonry,  etc.  About  $131,003. 

-V  Y..  New  York— Until  Jan.  29.  by  M. 
L.  Connolly,  pres.  Queens  Boro.,  regulating 
and  grading  roadway  and  setting  curb, 
regulating  and  grading  sidewalk  and  lay¬ 
ing  sidewalks  where  not  already  laid,  to- 
oHu  "'•fb  all  work  incidental  thereto,  in 
from  102nd  to  104th  Sts. ;  regu- 
wing,  jading,  curbing,  laying  sidewalks 
Hancock  St.  from  wyckoft  Ave. 
Ik- .  branch  of  Long  Island  R.R, 

Sheet  .isphalt  on  6  in.  concrete  base ;  regu- 
.^*A*"*’  cufbing  and  laying  side¬ 
walks  in  124th  St.  from  Metropolitan  to 


Jamaica  Aves.,  125th  St.  from  Jamaica  to 
89th  Aves.,  150th  St.,  from  Beaver  Rd.  to 
South  Rd.,  Barclay  Ave.  from  Parsons 
,  Bivd.  to  147th  St.,  Emerson  St.  from  Free¬ 
dom  Ave.  to  Oxford  Sf..  Delaware  Ave.  from 
Parsons  to  147th  Aves.,  153rd  St.  from 
Northern  Bivd.,  to  34th  Ave.,  Gates  Ave. 
from  Grandview  to  Forest  Aves..  Grove 
St.  from  Prospect  to  Forest  Aves..  Armand 
PI.  from  Walter  St.  to  point  southwest, 
102nd  St.  from  Jamaica  Ave.  to  Park  Lane, 
S.,  123rd  St.  from  point  north  of  85th  to 
89th  Aves. 

N.  J.,  Rumaon — Until  Feb.  20,  by  Boro. 
Council,  improving  Rumson  Rd.,  bituminous 
surface  on  concrete  foundation,  involving 
29,175.55  s<|.yd.  surface  pavement  and 

5203.8  cu.yd.  foundation.  G.  K.  Allen,  60 
Broad  St.,  Red  Bank,  engr. ;  advertised 
in  this  issue. 

W,  Va.,  Hamlin — Until  Feb.  20.  by  Lin¬ 
coln  Co.  hard  surfacing  portion  Hamlin- 
West  Hamlin  Rd.  from  Sta.  196  to  Sta. 
292  ;  Hamlin-Gritfithsville  Rd.  from  Main 
and  Lynn  Sta.  in  Hamlin  Twp..  extending 
6i  ml.  toward  Grifflthsvllle ;  Mud  River  Rd. 
from  Hamlin-West  Hamlin  Rd.  extending 
3  mi.  up  main  Mud  River,  14  ft.  wide; 
grading  portion  Mud  River  Rd.  from  end 
of  Adkins  &  Adkins  contract  extending  3 
mi.  to  east  end  Palermo  Bridge ;  Valley 
Fork  Rd.  from  OH  Field  Natl.  Bank  in 
Grifflthsvllle  Twp..  extending  3  ml.  up  Val¬ 
ley  Fork :  Alum  Creek-Grlffithsvllle  Rd. 
from  South  end  Alum  CVeek  Bridge  ex¬ 
tending  4  mi.  up  Fuquays  Creek  ;  Hamlin- 
Huntington  Rd.  from  Hamlin-West  Hamlin 
Rd.  extending  3  mi.  toward  Huntington 
to  intersection  of  Lincoln-Cabell  Co.  line; 
Guyan  River  Rd.  from  Hager  &  Hager  con¬ 
tract  at  mouth  of  Ten  Mile  Creek  extending 
3  mi.  to  Ranger.  A  F.  Black,  co.  elk. ;  ad¬ 
vertised  in  this  issue. 

W.  Va.,  Philippi — Until  Feb.  17,  by  Bar¬ 
bour  Co.,  building  3.2  ml.  Fairmont  and 
Beverly  Turnpike,  Federal  Aid  Project  No. 
16,  14  ft.  wide,  also  2.85  mi.  Junior  Rd.,' 
14  ft.  wide,  both  bituminous  macaidam. 
S.  F.  Hoffman,  elk. ;  advertised  in  this  issue. 

W.  Va.,  Ripley — Until  March  4,  by  Jack- 
son  Co.,  grading  and  draining  2  sections  of 
1  course  concrete  road,  1  ml.  each.  J.  S. 
Chase,  co.  rd.  engr. 

Indiana — By  Bd.  Co.  Comrs.  building 
roads  in  following  counties: 

Feb.  3— Warren  Co.,  Williamsport.  9588 
ft.  road.  Liberty  Twp. ;  6900  ft.  gravel  road. 
Pine  and  Adams  Twps. ;  6349  ft.  gravel 
road.  Pine  Twp.  W.  fl.  Stephens,  aud. 

Decatur  Co.,  Greensburg,  38,486  ft.  roads. 
Salt  Creek,  Fugit  and  Marion  Twps.  J.  C. 
Barbe,  aud. 

Orange  Co.,  Paoll,  6876  ft.  road.  North¬ 
east  and  Orleans  Twps.  P.  M.  Stephenson, 
aud. 

Ripley  Co.,  Versailles,  crushed  stone  road. 
Franklin  Twp.,  J.  F.  Lochard,  aud. 

Jennings  Co.,  Vernon,  crushed  stone  road, 
Campbell  Twp.  E.  Bemish,  aud. 

Feb.  4 — Montgomery  Co..  Crawfordsville, 
7233  ft.  gravel  and  crushed  limestone  road. 
Scott  Twp. ;  25,900  ft.  gravel  road.  Walnut 
and  Coal  Creek  Twps.  W.  F.  Batman,  aud. 

flamilton  Co.,  Noblesvllle,  4  roads, 
Noblesville,  Adams  and  Wayne  Twps.  fl.  O. 
Cottingham,  aud. 

Fountain  Co..  Covington,  gravel  and  stone 
road,  Troy,  Fulton,  Wabash.  Cain,  Shawnee, 
Mill  Creek,  Richland  and  Van  Buren  Tw]>s. 
H.  W.  Newlln,  aud. 

Carroll  Co.,  Delphi,  gravel  and  macad¬ 
amized  road.  Clay  Twp.  H.  D.  Gk)od.  aud. 

Clinton  Co.,  Frankfort,  brick  roads. 
Center  and  Jackson  Twps.  E.  Spray,  aud. 

Feb.  6 — De  Kalb  Co.,  Auburn,  2  concrete 
roads.  Union  Twp.  S.  P.  Nelson,  aud. 

Huntington  <3o.,  Huntington,  road  in 
Dallas  Twp.  O.  E.  Eviston,  aud. 

Feb.  11 — Pike  Co.,  Petersburg,  stone  and 
gravel  road.  Jefferson  Twp.  W.  F.  Risely, 
aud. 

Feb.  18 — Allen  Co..  Ft.  Wayne,  gravel 
road,  between  Milan  and  St.  Joseph  Twps. 
W.  Johnson,  aud. 

Is.,  Davenport — Until  Feb.  18.  by  Bd. 
Pub.  Wks.,  grading,  paving  and  curbing 
following  streets  and  alleys  with  asphaltic 
concrete,  brick  or  bltullthlc: 

Arlington  Ave.  from  south  line  Columbia 
Ave.  to  south  line  South  Ave.  Cost.  $800$. 

Alma  Ave.  from  north  line  6th  St.  to 
south  line  Taney  St.  $11,667. 

Ainsworth  St.  from  north  line  5th  St.  to 
south  line  Marshall  St.  $11,067. 

Belle  Ave.  from  north  line  Locust  St.  to 
south  line  Elm  St.  $12,716. 

Bowditch  St  from  west  line  Lincoln  Ave. 
to  east  line  LInwood  Ave.  $3601. 

Bridge  Ave.  from  north  line  High  St.  to 
north  fine  Nicholas  Ave.  $12,412. 

Clark  St.  from  north  line  Rockingham 
Rd.  to  south  line  Telegraph  Rd.  $32,975. 

Columbus  Ave.  from  north  line  Prospect 
Lane  to  south  line  Eddy  St.  $247$. 

Cedar  St.  from  north  line  $tb  St  to  sooth 
line  Telegraph  Rd.  $7241. 


Claussen  St.  from  east  line  Hancock  Ave. 
to  point  125  ft.  east.  $1524. 

('arey  Ave.  from  north  line  High  St.  to 
south  line  Henry  St.  $7374. 

IiaWe  St.  from  noi-th  line  Prairie  St.  to 
south  line  Locust  St.  $4952. 

Davie  St.  from  north  line  6th  St.  to 
south  line  7th  St.  $3663. 

Division  St.  from  north  line  South  Ave. 
to  south  line  Prairie  St.  $23,262. 

Eastern  Ave.  from  south  line  Kirkwood 
Bivd.  to  south  line  of  High  St.  $18,347. 

Elm  St.  from  east  line  Eastern  Ave.  to 
west  line  of  Jersey  Ridge  Rd.  $27,220. 

8th  St.  from  east  line  Grand  Ave. 
West  to  end  of  paving.  $2217. 

Elmwood  Ave.  from  north  line  Rocking¬ 
ham  Rd.  to  south  line  McKinley  Ave.  $8408. 

Eola  St.  from  north  line  Prairie  St.  to 
south  line  Locust  St.  $4095. 

Eddy  St.  from  east  line  Mississippi  Ave. 
to  east  line  Spring  St.  $14,640. 

Fair  Ave.  from  south  line  13th  St.  to 
south  line  31st  St.  $4029. 

Grand  Ave.  from  north  line  Henry  St. 
to  south  line  South  Ave.  $25,710. 

Gaines  St.  from  north  line  Locust  St.  to 
north  line  Lombard  SI.  $16,894. 

Grand  Court  from  east  line  Grand  Ave. 
to  west  line  of  Carey  Ave.,  and  Park  Court 
from  High  to  Henry  St.  $26,483. 

Grant  St.  from  east  line  Harrison  St.  to 
west  line  Main  St.  $1686. 

High  St.  from  east  line  Iowa  St.  to  west 
line  Farnam  St.  $6065. 

Hayes  St.  from  east  line  Harrison  St.  to 
west  line  Brady  St.  $13,169. 

Henry  St.  from  west  line  Bridge  Ave. 
to  west  line  Eastern  Ave.  $21,578. 

Howell  St.  from  north  line  Union  St.  to 
south  line  Locust  St.  $7315. 

Hancock  Ave.  from  west  line  Lincoln 
Ave.  to  west  line  Linwood  Ave.  $4513. 

Hildreth  St.  from  north  line  Eddy  St. 
to  south  line  Fulton  Ave.  $2554. 

Hancock  Ave.  from  east  line  Lincxdn 
Ave.  to  north  line  Rockingham  Rd.  $15,173. 

Harris  St.  from  north  line  5th  St.  to 
south  line  7th  St.  $4842. 

Koester  Ave.  from  east  line  Western  Ave. 
to  west  line  Scott  St.  $2295. 

Locust  St.  from  east  line  Carey  Ave.  to 
west  line  Eastern  Ave.  $28,230. 

Locust  St.  from  east  line  Eastern  Ave.  to 
east  line  Jersey  Ridge  Rd.  $30,984. 

Lombard  St.  from  west  line  Scott  St.  to 
east  line  Gaines  St.  $6535. 

Lombard  St.  from  west  line  Sturdevant 
St.  to  west  line  Marquette  St.  $26,456. 

Linwood  Ave.  from  north  line  Hancock 
Ave.  to  south  line  Telegraph  Rd.  $18,310. 

LeCIaire  St.  from  north  line  Central 
Park  Ave.  to  south  line  South  Ave.  $9954. 

McKinioy  Ave.  from  east  line  Clark  St. 
to  west  line  of  Lincoln  Ave.  $42,473. 

Myrtle  St.  from  north  line  Locust  St.  to 
south  line  of  High  St.  $7387. 

Mrytle  St.  from  north  line  9th  St.  to 
north  line  10th  St.  $3629. 

Norwood  Ave.  from  east  line  Western 
Ave.  to  west  line  Ripley  St.  $7457. 

Oak  St.  from  north  line  6th  St.  to  south 
line  Telegraph  Rd.  $4268. 

Park  Lane  from  west  line  Harrison  St. 
to  alley  west  of  Western  Ave.  $19,163. 

Prairie  St.  from  west  line  Howell  St.  to 
west  line  Division  St.  $10,892. 

Pleasant  St.  from  east  line  Mitchel  St. 
to  west  line  Myrtle  St.  $13,226. 

South  Ave.  from  west  line  Farnam  St.  to 
east  line  Arlington  Ave.  $17,254. 

Scott  St.  from  north  line  Locust  St.  to 
south  line  Lombard  St.  $12,342. 

Scott  St.  from  north  line  Norwood  Ave. 
to  south  line  Park  Lane.  $5036. 

2nd  St.  from  west  line  Lincoln  Ave. 
south  to  east  line  Elmwood  Ave.  $9377. 

6th  St.  from  west  line  Davie  St.  to  east 
line  Ainsworth  St.  $21,865. 

3rd  St.  from  east  line  Telegraph  Rd.  east 
to  end  of  paving.  $6900. 

12th  St.  from  west  line  Farnam  St.  to 
west  line  Grand  Ave.  $5192. 

Telegraph  Rd.  from  west  city  limits  Far¬ 
nam  St.  $3393. 

Telegraph  Rd.  from  west  city  limits  to 
3rd  St.  $68,131. 

Telegraph  Rd.  from  north  line  3rd  St.  to 
west  line  Davie  St.  $34,669. 

Taney  St.  from  east  line  Davie  St.  to 
west  line  Fillmore  St.  $22,279. 

Union  St.  from  west  line  of  Howell  St. 
to  west  line  Washington  St.  $26,219. 

Vine  St.  from  north  Une  9th  St  to  south 
line  10th  St.  $3923. 

Western  Ave.  from  north  line  Lombard 
St.  to  south  line  Park  Lane.  $11,898. 

Western  Ave.  from  north  line  6th  St.  to 
south  line  6th  St.  $4369. 

Grading,  repaving  and  curbing  with  as¬ 
phaltic  concrete,  bnck  or  bitulithic  follow¬ 
ing  streets  and  alleys: 

4th  St.  from  east  line  Warren  to  east  line 
Iowa  St  $57,250. 

Iowa  St.  from  north  line  2nd  St.  to 
south  line  4th  St.  $13,165. 
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14th  St.  from  eaat  line  Brady  St.  to  east 
line  Carey  Ave..  $46,656. 

Ilarrlaon  St.  from  south  line  Front  St. 
to  south  tine  2nd  St.,  $6714. 

Kirkwood  Blvd.  from  east  line  Brady  St. 
to  eaat  line  Orand  Ave.,  $27,100. 

2nd  St.  from  eaat  line  Warren  St.  to 
east  line  Fillmore  St.,  $40,177. 

3rd  St  from  ea.st  line  Warren  St.  to 
east  line  Fillmore  St.,  $47,667. 

IVrahinjf  Ave.  from  north  JIne  2pad  St.  to 
south  line  4th  St.,  $17,450. 

It.  Sawistawsky,  city  engr. 

Kan.,  Morten — Cntll  Peb.  t,  by  city 
paving  i  mi.  State  St.  from  Rock  laland 
Uy.  to  Chicago,  Burlington  &  Quincy  R. 
R.  tracks,  40  ft.  wide.  Work  involves  9418 
s<|.vd.  pavement.  2944  lln.ft.  24  in.  concrete 
curl>  and  gutter,  4000  cu.yd.  earth  exoav. 
and  26,000  lbs.  reinforcing  steel.  Bids  will 
l>e  received  on  vertical  fibre  brick,  5  In. 
concrete  base,  asphaltic  concrete,  5  in.  con¬ 
crete  l)a8e.  also  1  and  2  course  concrete,  6-8 
in.  thick.  O.  E.  Noble,  Manhattan,  engr. 

Mo.,  Hartvllle — Until  Feb.  5.  by  F.  G. 
Purtle,  elk.  Wright  Co.,  building,  improv¬ 
ing.  clearing,  grading'  and  surfacing  with 
gravel  road  between  Mountain  Grove  and 
Cedar  (Jap.  Noted  Nov.  7. 

Cal..  Santa  Barbara — Until  Feb.  3.  by 
Bd.  Supervs.,  Santa  Barbara  Co.,  grading, 
building  culverts,  and  retaining  end  walls 
under  railway  on  Los  Olivos-Zaca  Rd. 

1‘KICES  AND  CONTR.\CTS  .4W.\KI>KD 
(Vindicates  award  of  contract) 

★  W.  Va..  Plnevllle — Comrs.  Wyoming  Co. 
plan  to  grade  41  ml.  road.  18  ft.  wide,  in¬ 
volving  40.O00  cu.yd.  grading  and  build  3 
arch  bridges.  About  $70,000.  Work  will 
i)e  done  by  day  labor  under  supervision 
of  A.  B.  Shannon,  co.  rd.  engr. 

VTex.,  Dlrkens — Comrs.  Dickens  Co.  let 
contract  grading,  graveling  and  construct¬ 
ing  61  ml.  State  Highway  No.  18,  to  J.  T. 
Rose  &  Son,  McAdoo.  About  $36,000.  Noted 
Dec.  12. 

V.4rlB..  Turaon — Comrs.  Pima  Co.  will 
grade  and  build  timber  bridges,  corrugated 
iion  culverts,  concrete  wing  walls,  etc.  on 
road  from  A  jo  to  Gunsight.  cost.  $40,000; 
Tucson  to  Pinal.  $40,000 ;  Vail  to  Benson. 
$20,000 ;  Mt.  I.emmon  R<1..  $25,000.  Work 
wil  be  done  by  day  labor.  Address  H.  L. 
Hetch,  Schrader  Bidg.,  Tucson,  secy.  Noted 
June  27. 

Wash.,  Seattle — King  Co.  received  bids 
grading  and  graveling  3262  ft.  Boddy- 
Hindle  Rd..  20  ft.  wide,  including  5000 
cu.yd.  grading,  also  building  1600  ft.  trestle 
involving  6000  cu.yd.  excav..  173,000  ft. 
lumber  and  9000  lln.ft.  piling,  etc.,  from 
C.  C.  Snyder  Co.,  Pacific  BIk.,  $16,860; 
Anacortes  Pile  Driving  Co..  Anaoortes.  $16,- 
744  :  P.  H.  Palmer,  Seattle,  $17,689.  Noted 
Dec.  26. 

Oregon — State  Highway  Comn..  1301 
Yeon  Bldg.,  Portland,  received  bids  (1) 

I  laving  and  grading  1.4  mi.  Hood  River 
Hosier  Sect.  Columbia  Highway  Unit  1. 
involving  36,000  cu.yd.  excav.,  (a)  using 
gaL  No.  1  corrugated  iron  pipe,  (b) 
concrete  pipe,  (c)  either  pipe;  (2)  2.7 

ml.  Unit  2.  involving  92,000  cu.yd.  excav., 
(a)  concrete  pipe,  (b)  metal  pipe:  (3)  2.3 
ml.  Unit  3.  involving  138,027  cu.yd.  excav., 
200  ft.  tunnel,  (a)  concrete  pipe,  (b)  metal 
pipe;  (4)  7.36  mi.  Salem-Aurora  Sect.,  Unit 
1.  involving  69,000  sci.yd.  pavement,  (a) 
t.vpe  D,  (b)  type  G ;  (5)  10.65  ml.  Unit  2, 
involving  100,000  sq.yd.  pavement,  (a)  type 
D;  (6)  8  ml.  Arlington-Blalock  Sect.,  (a) 
metal  pipe,  (b)  concrete  pipe,  from  A.  D. 
Kern,  (la)  $38,700.  (lb)  $37,888,  (2a) 

$76,526,  (2b)  $75,548.  (3a)  $129,803,  (3b) 
$130,133  ;  O.  Hubef,  Sherlock  Bldg..  Port¬ 
land.  (Ic)  $33,852,  (3c)  $146,206.  (4a) 

$165,852.  (4b)  $169,392.  (&a)  $334,048;  H. 
J.  Hildeburn,  (la)  $48,527,  (lb)  $47,645. 
(2a)  $101,245.  (2b)  $101,649  :  A.  John.son 
(2a)  $92,781,  (2b)  $93,161:  Porter  ft  Con¬ 
ley.  (3a)  $169,630.  (3b)  $159,771  :  Blake 
Compton  Co.,  McMinnrille.  (4a)  $153,572  ; 
Oregon  Eng.  ft  Constr.  Co.,  Oregon  City. 
(4a)  $162,090.  (.5a)  1235.146  ;  Johnson 

Contg.  Co..  Lumber  Exch.  Bldg.,  Portland. 
(6a)  $120,238.  (6b)  $119,296;  Elliott  ft 

Scoggins.  McKay  Bldg.,  Portland.  (6a) 
$166,695.  (6b)  $16.5.926.  Noted  Jan.  9. 

Cal.,  Glendale — City  received  bids  grad¬ 
ing,  paving,  building  cement  curbs  and  side¬ 
walks.  etc.,  on  East  Bway.,  from  Glendale 
Ave.  to  Verdugo  Rd..  7400  ft.  long,  16|  ft. 
wide,  from  G.  R.  Curtis,  2440  East  26th  St.. 
Los  Angeles,  $43,794  ;  H.  E.  Cox.  Pasadena. 
$45,272:  P.  L.  Ferry,  Glendale.  $69,382. 
W’ork  involves  189,860  sq.ft.  6  in.  concrete 
pavement,  including  grading,  22,000  sq.ft, 
cement  sidewalks,  6810  lln.ft  cement  curbs, 
8500  ft.  surfacing  and  oiling.  926  ft.  2  in. 
pipe  conduits,  corrugated  iron  and  concrete 
culverts,  etc.  Noted  Jan.  2. 


ftCal.,  Lofc  Angeles — City  let  contract 
grading  and  oiling,  constructing  cement 
curbs  and  gutters  and  installing  storm 
drains  and  sewers  on  Pico  St.  and  West 
Blvd.,  al.HO  building  rein. -con.  bridge  over 
tracks  of  Pacific  Electric  Ry.,  to  M.  S. 
Cummings.  1302  West  22nd  St,  $27,777. 

Railways 

PROPOKKU  WORK 

Ohio — Columbus  Ry..  Light  ft  Power 
Co.,  14  North  High  St.,  Columbus,  plans 
to  improve  tracks  on  High  St.,  from 
Poplar  to  6th  Ave.,  Broad  St.,  from  An¬ 
son  to  Sandusky  Sts.,  3rd  St.  from 
Naghten  St.,  to  Livingston  Ave.,  Main  St., 
from  Allen  St.  to  Alum  Creek.  Goodale  St., 
from  High  to  Henry  St.  and  Livingston 
Ave.  from  High  St.  to  Parson  Ave. 

Wawhington — Great  Northern  Ry..  313 
Nicolett  St..  St.  Paul,  Minn.,  plans  to  lay 
30  mi.  standard  90  lb.  rails  on  Spokane 
Div. ;  10  mi.  east  and  20  mi.  west  of 
Siiokane,  cost,  $325,000;  also  lay  10  mi. 
tracks  in  Hillyard  yards,  cost.  $150,000; 
bloi'k  signal  system  on  Cascade  Div.  be¬ 
tween  Skykomish  and  Delta,  cost,  $166,000. 
A.  H.  Hogeland,  St.  Paul,  Minn.,  ch.  engx. 

Excavation  and  Dredging 

PROPOSED  WORK 

Mawi.,  Boston — Dredging — Comn.  Water¬ 
ways  ft  Pub.  Lands  applied  to  State  Leg¬ 
islature  for  appropriation  of  $200,000  to 
dredge  Boston  harbor. 

Mass.,  Boston — Dredging — Comn.  Water¬ 
ways  ft  Pub.  Lands  applied  to  State  Legis¬ 
lature  for  appropriation  of  $500,000  for 
dredging  and  filling  near  South  and  East 
Boston. 

O.,  Cleveland  —  (Channel  —  Cuyahoga  Co. 
receives  bid  in  spring  cutting  1900  ft. 
new  river  channel  from  Columbus  Rd.  to 
Central  viaduct.  120  ft.  deep.  About  $4,000,- 
000.  W.  A.  Stinchcomb,  co.  engr. 

IIL,  Kast  8t.  Louis — Canal — East  Side 
Levee  ft  Sanitary  Dist.  Bd.  will  expend 
$300,000  for  improvements  during  year,  to 
include  building  canal  along  foot  of  bluffs 
from  Alton  to  Prairie  du  Pont  to  relieve 
lowlands  of  flood  waters  from  watershed 
formed  by  bluffs,  also  w'ork  on  diversion 
of  Cahokia  Creek.  H.  S  Kramer,  pres. 

Neb.,  Columbus  —  Excavation  —  See 
"Streets  and  Roads.” 

Neb.,  Lincoln — Excavation — See  Streets 
and  Roads.” 

Neb.,  North  Platte  —  Excavation  —  Sea 
"Streets  and  Roads.” 

Neb.,  Wayne — Excavation — See  "Streets 
and  Roads.” 

Mo..  Jefferson  City — Levee — Dumm  ft  Ir¬ 
win  plan  to  build  6  ml.  levee  in  Cole  Co. 
About  $76,000.  J.  R,  Nolen.  Jefferson  City, 
engr. 

Aril.,  Phoenix — Canal — Salt  River  Valley 
Water  Users  Assn,  having  plans  prepared 
moving  1 1  ml.  Arizona  canal  }  ml.  to  pre¬ 
vent  breaks  during  floods.  About  $35,000. 

Ore.,  Gold  Hill — Gold  Hill  Irrigation 
Dist.  election  Feb.  11,  to  vote  on  $15,000 
for  completion  of  irrigation  system. 
Kramer  ft  Carter.  San  FYanclsco,  engrs. 

—  BIDS  DESIRED 

N,  Y.,  Albany — Barge  Canal  Work — Until 
Feb.  19.  by  W.  W.  Wotherapoon,  supt.  pub. 
wks.,  building  pile  dolphins  for  aids  to 
navigation  on  (Jayugra  and  Seneca  Lakes. 
Contr.  Q.  cost.  $6225  ;  driving  steel  sheet 
piling,  placing  concrete  lining  and  inci¬ 
dental  work  between  Rochester  and  Lock- 
|x»rt.  Contr.  200,  Involving  6300  cu.  yd. 
excav..  22,000  ft.  b.  m.  sheeting  and  brac¬ 
ing.  770  cu.  yd  forming  embankment,  furn¬ 
ishing  2300  sq.ft.  }  in.  steel  sheet  pil¬ 
ing,  77,000  sq.ft.  I  in.  steel  sheet  piling, 
driving,  79.300  sq.  ft.  steel  sheet  piling,  2900 
cu.  yd.  2nd  class  concrete,  500  cu.  yd  wash 
wall,  460  lb.  structural  steel,  1040  lb.  metal 
reinforcement,  removing  730  cu.  yd.  con¬ 
crete,  cofferdams,  pumping,  draining,  etc., 
cost,  $267,992  ;  providing  for  completion  of 
ctmerete  prism  lining  at  Cartersvllle  and 
building  stream  entrance  near  Knapps 
bridge.  Contr.  201,  cost  $48,455  ;  advertised 
in  this  issue. 

N.  Y.,  Buffalo— Barge  Canal  Work — 
Until  Feb.  18.  by  W'.  W.  Wotherspoon.  supt. 
pub.  wks.,  capitol,  Albany,  protecting 
shore  of  Erie  Basin  between  Lake  St. 
and  Slip  No.  1.  Buffalo  Contr.  69,  in¬ 
volving  160  cu.  yd.  excav.,  300  cu.  yd. 
cinder  backfill,  19,000  ft.  b.  m.  sawed 
lumber,  110  cu.  yd.  2nd  class  concrete.  100 
cu.  yd.  stone  fllling  in  cribs.  900  lb.  struc¬ 
tural  steel,  60  cu.  yd.  1st  class  rip  rap.  (XMt. 
$6780 ;  installing  electric,  writing,  lighting, 
power  and  battery  charging  equipment  for 
canal  terminal  at  Erie  Basin.  Buffalo. 
Contr.  107,  cost  $86  OtS ;  advertised  In  this 
issue. 


PRICES  AND  CONTRACTS  AW  AKPl.i, 
(^Indicates  award  of  contrai  t  ) 

★  N.  Y.,  Albany — Barge  Canal  \\-irks~ 
W.  W.  W^'otherspoon,  supt.  pub.  wk.s  u 
contract  drilling  holes  in  sill  of  d.im'and 
toe  of  river  wall  of  lock  near  Rotterdam 
to  J.  W.  Holler.  Ft.  Edward,  $27.7j0-  in 
stalling  two  3  ton  semi  portal  jib  cran-« 
on  Pier  6.  New  York  City.  Contr.  iu>  tn 
E.  F.  Terry  Mfg.  Co..  Grand  Central  Term 
inal.  New  York  City,  $41,081.  Xotw< 
Dec.  26. 

★  N.  Y..  Albany — Barge  Canal  Works— 
W.  W.  Wotherapoon,  supt.  pub.  wks.  in 
contract  completing  canal  from  east  guard 
lock  to  Genesee  River,  and  work  in  O.-nesee 
I’alley  Park,  Contr.,  192.  to  Brown  A:  Lm-f 
Foster  Ave.,  Schenectady,  $428,860.  N'otm 
Jan.  16. 


N.  Y..  Seneea  Falls — Barge  Canal  Work's— 
W.  W.  Wotherspoon,  supt.  pub.  wks..  capitol 
Albany,  received  bids  Jan.  14,  extendin,{  core 
wall  and  other  work  at  north  end  of  Dam 
No.  2,  Seneca  Fall^  Contr.  T,  from  Konnedv 
&  Scullen  Contg.  Co.,  Inc..  Cohoes.  $22.30l' 
Mohawk  Dredge  ft  Dock  Co.,  Inc.,  Herkimer 
$22,325  ;  C.  Kiehm,  Gardner  Bldg..  Utica 
$22,958.  W'ork  involves  870  cu.yd.  excav 
740  cu.  yd.  backflll,  21,400  ft.  b.  m.  shcetinc 
and  bracing,  120  cu.  yd.  2nd  class  concrete 
contingent  items  are  900  cu.  yd.  excav..  7fio 
cu.  yd.  back  All,  26,000  ft.  b.  m.  sheeting  and 
bracing,  120  cu.  yd.  2nd  class  concrete;  con¬ 
tingent  items  are  900  cu.  yd.  excav..  76«  cu 
yd.  back  All,  26,000  fL  b.  m.  sheeting  and 
bracing,  160  cu.  yd.  2nd  class  concrete 
furnishing,  installing  and  removing  plant 
for  drilling  and  grouting,  etc.  Noted  Dec 


Industrial  Works 


PROPOSED  WORK 

Mass.,  South  Boston  (Boston  P.  O.) — S 
A.  Woods  Machine  Co.,  27  Damreli  St..  Bos¬ 
ton,  plans  to  rebuild  plant  on  Dorche.ster 
Ave.  recently  destroyed  by  fire.  Loss, 
$600,000. 

R.  I.,  Providence — Page  &  Page,  archts., 
87  Weybosset  St.,  soon  receive  bids  for  al¬ 
tering  and  building  30  x  33  ft.  brick,  rein- 
con.  and  steel  addition  to  Barnaby  Bldg, 
rein. -con.  flooring  and  concrete  foundation, 
on  Union  St.  About  $60,000.  Owners  name 
withheld. 

N,  Y.,  Brooklj’n — Mollers  ft  Schum.m. 
Marcy  Ave..  having  plans  prepared  by  H 
Holder,  archt.,  242  Franklin  Ave..  for  2 
story,  steel  and  brick  addition  to  factorv. 
concrete  foundation,  on  Gerry  and  Waila- 
bout  Sts.  About  $80,000. 

N.  Y.,  Geneva — C.  C.  Davison  had  plans 
prepared  for  flour  mill  with  500  bbl.  daily 
capacity. 

N.  Y.,  New  York — T.  Demmerle.  1510 
Bryant  Ave.,  had  plans  prepared  by  W.  A 
Geison,  archt..  104  West  42nd  St.,  for  ! 
story,  78  x  94  ft.  brick  and  steel  garage, 
concrete  foundation,  on  181st  St.  and  David¬ 
son  Ave.  About  $30,000. 

N,  y..  West  Carthage — Local  Dairymen’s 
League  having  plans  prepared  for  2  stor> 
milk  condensary.  About  $25,000.  S.  Bal- 
com,  chn. 

Pa.,  Honesdale — Smith  &  Clark  Co.,  Tan¬ 
nery  and  Water  Sts.,  having  plans  pre- 

?ared  for  2  story  milk  condensary.  About 
76,000. 

N.  C.,  Durham — City  plans  election  to 
vote  on  $90,000  bonds  to  build  ice  plant 
H.  W.  Kueftner,  city  engr. 

O.,  Toledo— Modem  Glass  Co.  plans  to 
build  6  brick  and  steel  buildings  on  9  aerr 
site  on  Toledo  Terminal  Ry.  near  Dorr 
St.  crossing.  About  $250,000. 

Mich.,  Ba.y  City— -City  plans  to  build  addi¬ 
tion  to  electric  light  and  power  plant 
About  $126,000.  C.  L.  DeBates,  supt. 

Mich.,  Detroit — Morgan  ft  Wright  Tirr 
Co.,  foot  Bellevue  St.,  plans  to  build  • 
story,  140  x  216  ft.  brick  and  rein.-co" 
warehouse,  reln.-oon.  flooring  and  concrete 
foundation.  About  $760,000.  Lockw^ 
Greene  ft  Co.,  38  South  Dearborn  St.,  Chi¬ 
cago,  engrs. 

Mich..  Menominee— Llc^d  Mfg.  Co.  hay¬ 
ing  plans  prepared  by  D.  Hubert,  archt.. 
for  1  story,  100  x  800  ft.  brick  and  con¬ 
crete  factory  warehouse.  M.  B.  Lloju 
pres. 

lU..  Chicago — P.  E.  Erllnder  ft  Co.,  S2H 
Wentworth  Ave.,  soon  receives  bids  bu  lo- 
Ing  1  story,  76  x  160  ft.  brick  and  rein- 
con.  auto  service  building,  rein. -con.  floor¬ 
ing  and  concrete  foundation  on  43ra  n 
and  Wabash  Ave.  About  $26,000.  R.  R- 
Cenek,  106  South  La  Salle  St.,  archt 
in.,  Chicago — Llndstrom  ft  Hedbcrg. 
North  Dearborn  St,  plan  to  build  1  woty, 
100x  200  ft.  brick  ana  timber  garage.  wic« 
foundation,  on  East  7l8t  St  and  Jenrej 
Ave.  About  $80,000. 
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15  storage)  tanks.  14  ft.  diameter.  81  ft 
high,  to  Younglove  Constr.  Oo..  312  U.  U 
Bldg.  About  1150,000. 

'A'Kan.,  I'ralt — See  ‘'BuildinKs." 

'A'Ore.,  WUbridxe — Pacific  Coast  Steel  Co.. 
North  West  Bank  Bldg  .  Portiand,  let  con¬ 
tract  constructing  open  hearth  building, 
cost.  $41,000;  mill  building.  $40,000  and 
steel  mill.  $1,000,000,  to  Grant  Smith  & 
Co.,  St.  John  St.,  Portland. 

#Ont.,  liamllton — Canadian  Cotton  Co.. 
Jaipes  St..  N'..  let  contract  building  1  story 
addition  to  factory,  to  O.  K.  Mills.  614  King 
St.,  £.  About  $50,000.  Noted  Dec.  19. 

★  N.  S..  Sydney — Dominion  Iron  &  Steel 
Co.  let  contract  building  rein-con.,  brick 
and  steel  power  station,  rein. -con.  flooring, 
concrete  foundation  capable  of  developing 
1150  kw..  to  Foundation  Co.,  Ltd.,  224  St 
James  St,  Montreal,  Quo. 


liKlustrial  Works  (Continued)  BlliS  DESIRED 

III  chirago — Standard  Oil  Co.  of  In-  \.  V.,  Rrooklyn — Until  Feb.  18.  by  W.  W. 
Oian'i  910  South  Michigan  Ave.,  having  Wotherspoon.  supt.  pub.  wk.s..  Capitol, 
nil  ns ’prepared  by  Schlin*  &  Bailey,  archts.,  Albany,  building  Barge  Canal  Terminal 
{in»  Monadnock  Bldg.,  building  two  1  stpry,  freight  shed  at  Greenpoint.  Contr.  223.  In- 
""i"!*  I’O  ft.  brick  and  rein. -con.  distribut-  volving  594.500  Ib.  structural  steel.  450  ft. 
in?  stations!  rein.-con.  flooring  and  con-  8  in.,  300  sq.ft.  6  in.  and  2100  ft.  4  in. 
ereie  foundation,  one  on  71st  and  Halsted  terra  cotta  tile,  610  sq.  ft.  wood  flooring. 
Vis  and  other  on  Stonev  Island  and  Mar-  6048  sq.ft,  warehouse  doors.  9800  sq.ft, 
niieite  Rd  About  $40,000  each.  corrugated  metal  siding.  4900  sq.ft,  flashing. 

quGte  KU.  AUO  .  ■  ,  21.900  sq.  ft.  roof  covering.  810  lin.  ft.  gut- 

III.,  Chicago — Weir  &  Craig.  6316  Went-  tors.  240  lin.  ft.  corrugated  conductors.  250 
worth  Ave.,  having  plans  prepared  by  F.  nn.  ft,  4  in.  pipe  conductors,  etc.  About 
Lindquist,  archt.,  179  W'est  Washington  193,710. 

St  for  3  story.  100  x  125  ft.  brick  and 

timber  warehouse  on  63rd  St.  and  Went-  N.  V.,  Brooklyn — Until  Jan.  27,  by  W . 
worth  Ave  About  $75,000.  Higginson,  archt.,  21  Park  Row,  New  York 

worm  AW  „  ,  .  ,  City,  for  1  story.  50  x  55  ft.,  steel  and 

III.,  brick  power  house,  rein.-con.  flooring,  con- 

Wks.,  Union  Crete  foundation,  on  Classon  Ave.^  for 

plans  prepared  by  R  C.  Clar^k,  archt  .  care  j  Kayser,  45  East  17th  St.,  New  Y'ork 
of  company,  building  1  story.  240  x  5.0  ft.  |-,j|  .  Abom  $60,000. 

.steel  and  concrete  fertiliser  plant  here  on  <■  *  , 

State  St.  and  Chicago  Heights  Terminal  x  .V.,  New  York — Until  Feb.  3.  by  F.  G. 

Transfer  R.R.  About  $500,000.  Noted  Nov.  Frost,  archt.,  19  West  44th  St.,  for  6  story, 

28.  100  X  200  ft.,  garage  and  9  story,  75  x  100 

■■■  a„„>h  Ractnnvtiie  fPeorla  P  O ) _  Storage  building,  steel  and  brick,  rein.- 

Aniei:  Mniilig  C^  plans  ^to  rebuild  plant  con.  flooring,  excrete  foundation  on  36th 
^  ill.,  hv  fire  Loss  1750  000  ®od  3ith  Sts.,  between  2nd  and  3rd  Aves., 

^nres  ^  47&U.OOO.  ^  Altman  Co.,  6th  Ave.  and  34th  St 

H.  G.  Atwood,  pres.  $350,000.  Noted  Jan.  2. 

Ill,  Woodrlver — Tidewater  Oil  Co.,  Con- 

stable  Hook,  Bayonne,  N.  J.,  plans  to  N*  V..  New  York— Until  Jan.  28,  by  D.  M. 
Iiuild  oil  refinery  here  and  extend  pipe  Ach.  archt.,  1  Madison  Ave.,  building  - 
line  from  here  to  Tulsa,  Okla.  story,  125  x  200  ft.  brick  and  steel  factory 

and  garage  at  610-14  West  22nd  St.,  for 
Wl».,  Amery — Apple  River  Milling  Co.  A.  Louy,  611-19  W'est  2l8t  St.  About 
plans  to  rebuild  mills.  Loss,  $60,000.  $95,000. 

Wls.,  Appleton — Konz  &  Co.  plan  to  build  I'KICES  AND  CONTR.4CTS  AWARDED 
box  factory.  About  $30,000.  (•g-Indicates  award  of  contract) 

Wls.,  Milwaukee — Natl.  Oil  Products  _ g _ td - 

Go..  2io  Bway..  New  York  City,  plans  to  urownstoin  Co  ^’3  ‘sank  St^  ^et  contract 

build  plant  on  Keefe  and  Humboldt  Aves.,  wunSlne  4  storV  78  x  100  ft  brick  steel 
here.  About  $100,000.  __  anfeS^erttf  ^rain‘e^e^a?or.  /ein‘’-'cl,m- 

WU..  Sheboygan — Lake  Side  Craft  Shop  ing  and  concrete  foundation,  on  Water  St., 
plans  to  build  2  story.  70  x  100  ft.  addition  to  W'.  .A.  Smith  &  Son.  188  Cannon  St. 
to  factory  on  South  12th  St.  and  Kentucky  About  $60,000.  Noted  Jan.  16. 

>11  /-)  J  me  Bast  Buffalo— New  York  Central 

Wlj..  Two  Rivers— Aluminum  f^ds  Mfg.  r  r  _  Grand  Central  Terminal.  New  York 
Co..  Manitowoc,  purchased  60  X  300  ft.  lot  city,  let  contract  building  1  story,  50  x  160 

adjacent  to  worjts  here  and  plans  to  build  r  _  brick  and  steel  ice  house,  rein.-con. 

addition.  G.  v  its,  genl.  mgr.  flooring,  concrete  foundation,  to  J.  W.  Cow- 

Minn.,  Mllaea— Hanson  Bros,  plan  to  P®''-  Fidelity  .  Buffalo.  About  $66,000. 
build  1  story,  65  x  130  ft.  brick  garage.  V.,  York— M.  Groh’s  Sons.  238 

Minn.,  8t.  Cloud — Pan  Motor  Co.  had  West  28th  St.,  let  contract  building  10 
plans  prepared  for  1  story,  130  x  180  ft.  story,  76  x  100  ft.  brick  and  steel  cold  stor- 
steel  foundry.  «irc  warehouse,  rein.-con.  flooring,  concrete 

„  _  .  T  IT  T., _  r>._  c-  I  foundation,  to  Patterson  Bros..  215  West 

28th  St.,  cost  plus  basis,  about  $250,000. 
plans  to  build  75  x  100  ft.  garage  at  1032  Voted  nee  2fi 
Kansas  Ave.  here. 

Kan.,  Topeka — Whlteker  Bros..  1st  St.  Go  bifibi 

and  Kansas  Ave.,  plan  to  build  garage  on  1  its  rt^®®itiei^*'and'i^iek**fie** 

Kansas  Ave.  About  $30,000.  ?  story,  100  x  175  ft.,  steel  and  brick  fac- 

*  '  tory,  rein.-con.  flooring,  concrete  founda- 

.Mo.,  Yalley  Park — Universal  Glass  Co.  tion,  on  61st  St.  and  Amsterdam  Ave. 
of  Pennsylvania,  plans  to  remodel,  re-equlp  About  $200,000.  Work  will  be  done  by  day 
and  reopen  glass  plant  on  11  acre  site  :  also  labor. 

R  I?.u(rm.n.  Mercamu.  Tru«  BWg.,  Jt-  SrplJilt  Work  doJi  by  S2y 

Noted  Jan.  9. 

Tex..  McKinney — A.  E.  Boqer,  Dallas,  _ 

plans  to  build  refinery  here.  About  $500,000.  ^  ★P*-.  Pittsburgh- F.  E.  Koegler,  1320 

,  TT  c  x  .  T  Carson  St.,  let  contract  building  2  story, 

Okl^,  Tnlija--U.  S.  Compression  Inner  go  x  75  r  garage  on  14th  and  Carson  Sts., 
left’s. plans  prepared  building  60  x  to  P.  Auel,  93  South  24th  St.  About  $30,000. 
300  ft.  factory.  M.  C.  Hale,  pres. 

nasseii.  pres.  foundation  here.  About  $6,000,000. 

Colo.,  Greeley — Natl.  POod  Products  Co.  Work  will  be  done  by  day  labor.  Mine  will 
plans  to  build  200  x  200  ft.  dehydrating  also  be  developed. 

I  lan  ere.  ★Md.,  Westminster — B.  F.  Shrlver  Co.  let 

Arts.,  Humboldt — Humboldt  Impvt.  Co.  contract  building  1  story,  36  x  42  ft.  i>ower 
plans  to  build  water^works  and  electric  plant  and  1  story,  60  x  190  ft.  factory, 
light  plants.  About  $200,000.  rein.-con.  and  brick,  rein.-con..  rock  and 

Ws.h  a  concrete  foundation,  on  Main  St.,  to  J.  F 

Warehouse  Co..^9M  KU^a]»  St .  to  ^bout 

build  warehouse  and  350  ft.  extension  to 

present  wharf  at  terminal  on  Harbor  ★Va,,  Norfolk — Norfolk  &  Hampton  Road* 
Island.  About  $200,000  will  be  expended.  Dry  Dock  &  Ship  Repairing  Co.,  Bank  of 
„  o  ..m.  1.  ..  Commerce  Bldg.,  let  contract  building  shlp- 

tsi.,  Saersmento— See  Miscellaneous  .  building  plant  to  consist  of  several  1  story, 
Csl.,  Han  Jose— Salsinl  Packing  Co.  plans  rein.-con.,  steel  and  brick  buildings,  rein.- 
to  build  2  story  60  x  600  ft  rein -con  flooring,  concrete  foundation,  to  J 

addlt^n  to  fi^t7’packin*g  ®plLron  ^Lln^ln  Stewart  A  5o  30  Church  St.,  New  York 
and  Salvator  Sts.  About  $100,000.  City.  About  $7,000,000. 

•I*?"*"  Toronto — Dominion  Government, 

^‘‘awa.  soon  lets  contract  building  2  story.  Rockefeller  Bld^  let  contract  building  1 
<>0x150  ft.,  orthopedic  hosnital  About  ntory  166  x  240  ft.  factory,  brick,  steel  and 
$65,000.  R  C  Wrbght  archt  rein.-con..  reln.-eon.  flooring,  on  St.  Clair 

V..  wrigni.  arent.  ^  York.  Chicago  A  St  LouU 

Sask,,  Regina — International  Harvester  R.  R..  to  H.  Ferguson,  66  Beersford  Rd. 
Co.  plans  to  build  plant  on  6th  Ave.  and  About  $80,000. 

Broad  St.  About  $1,000,000.  „  .  _  .  , 

Ala-,  flionx  City— Marine  Terminal  Ele- 
-A?’  £.v  Vancouver — Foundation  Co..  Ltd.,  vator  Co..  Grain  Exch.,  let  contract  build- 
V,  B'ectric  Ry.  Chambers.  Winnipeg.  Ing  260,000  bu.  rein.-con.  and  brick  ter- 
t®  build  steel  shipyards  here,  minal  elevator,  rein.-con.  flooring,  concrete 
*'  HiPKins.  mgr.  foundation;  also  44  x  151  ft.  work  house  and 


Buildings 

PROPOSED  WORK 

Mass.,  Cambridge — Fire  House  and  Police 
Station — City  soon  receives  bids  remod¬ 
eling  and  building  brick,  steel  and  con¬ 
crete  addition  on  Central  Sq.  About  $85.- 
000.  C.  H.  Blackall,  20  Beacon  St.,  Boston, 
archt. 

Mass.,  Framingham  —  Dormitory  —  State 
Bd.  Educ.  applied  to  Legislature  for  ap¬ 
propriation  of  $161,000  to  build  dormitory 
for  State  Normal  School  here. 

Mass.,  New  Bedford — High  School — City 
applied  to  State  Legislature  for  authority 
to  reconstruct  old  high  school  on  Summer 
St.  A.  Ashley,  mayor. 

Ma«s..  New  Bedford — Hospital — A.  Ash¬ 
ley.  mayor,  applied  to  State  Legislature  for 
authority  to  borrow  $400,000  to  build  cllv 
hospital. 

Mas*.,  Hpringfleld— School — Bd.  Educ. 
having  plans  prepared  by  G.  C.  Gardner, 
archt.,  33  Lyman  St.,  building  brick  addi¬ 
tion  to  school  on  Chestnut  St.  About  $200.- 
000. 

Masii.,  IVatertown — (Middlesex  P.  O.) — 
Oiflee — Aetna  Mills  plans  to  build  brick 
and  concrete,  rein.-con.  flooring  and  con¬ 
crete  foundation.  About  $50,000. 

R,  I.,  Proridenre — Theater — J.  Bartley. 
Seekonk,  Mass.,  having  plans  prepared  by 
W.  R.  Walker  A  Son.  archts.,  17  Custom 
House  St.,  altering  and  building  addition  to 
Scenic  Theater  on  Matthewson  St.,  here. 

R.  I.,  Providenre— Library — City  plans  to 
build  addition  to  library  on  Fountain  and 
Empire  Sts.  Clarke  A  Howe,  1304  Turks 
Head  Bldg ,  archts. 

Conn.,  Bridgeport — Bank — West  Side 
Bank.  1418  State  SL,  plans  to  build  on 
State  St.  between  Hancock  and  Butler 
Aves.  About  $50,000.  W.  P.  Kirk,  pres. 

Conn.,  Bridgeport — Church  and  Parish — 
United  Congregational  Church.  Broad  and 
Gilbert  Sts.,  plans  to  build  brick,  concrete 
and  steel,  rein.-con.  flooring  and  concrete 
foundation,  210  ft.  high,  on  Broad,  John  and 
Bank  Sts.  About  $300,000.  W.  H.  Day. 
pastor.  C.  Gilbert,  244  Madison  Ave.,  New 
York  City,  archt. 

Conn..  Bridgeport— Club — I.  O.  O.  F., 
1089  Broad  St.,  plans  to  build  on  Golden 
Hill,  Harrison  and  Elm  Sts.  About  $150.- 
000. 

Conn.,  Bridgeport — Police  Station — Fire 
Comrs.  plan  to  build  on  Caroline  and  Arc¬ 
tic  Sts.  About  $76,000.  J.  C.  Stanley, 
pres. 

Conn.,  Wnterbnry — Hospital — Bd.  Health 

?lans  to  build  isolation  hospital.  About 
150,000. 

Conn.,  Wnterbnry— Hotel — Hotel  Elton. 
W'e.st  Main  and  Prospect  Sts.,  plans  to  alter 
and  build  addition.  About  $150,000.  W.  E. 
Hunt.  182  South  Main  Torrington, 

archt. 

Conn.,  Wethersfleld — Prison— State  Insti¬ 
tution,  Hartford,  plans  to  build  brick,  steel 
and  rein.-con.,  rein.-con.  flooring  and  con¬ 
crete  foundation  here.  About  $1,600,000. 
L.  W.  Robinson.  42  Church  St..  New  Haven, 
archt.  Noted  Jan.  2  under  “Hartford.” 

N.  T.,  Brooklyn — Synagogue — Brooklyn 
Synagogue,  1093  Sterling  PI.,  plans  to  build 
2  story,  80  x  100  ft,  brick  and  steel,  brick 
foundation.  About  $100,000. 

N.  Y.,  New  York — School— Bd.  Educ. 
soon  receives  bids  building  6  story.  $2  x  193 
ft.,  limestone,  steel,  brick  and  terra  outta. 
Crotona  Ave.  and  ISlst  St.  (Bronx  Boro.). 
About  $450,000.  C.  B.  J.  Snyder,  Municipal 
Bldg.,  archt.  Noted  Nov.  21. 
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N.  Y.,  New  Y'ork — School — Bd.  Kduc. 
soon  receives  bids  building  5  story,  60  x  142 
ft.,  brick  and  steel  addition,  concrete  foun¬ 
dation,  TYemont,  Bryant  and  Vyso  Aves. 
.\bout  6200,000.  C.  B.  J.  Snyder,  Mu-‘- 
<-i|ial  Bldg.,  archt.  Noted  Nov.  21. 

N.  New  York — School — Bd.  Kduc., 

.loo  Park  Ave..  soon  receives  bids  building 
I*.  S.  57,  5  story.  118  x  192  ft.,  brick  and 
steel,  concrete  foundation.  Crotona  Ave.  and 
181st  St.  (Bronx  Boro.)  About  $543,474.  C. 
B.  J.  Snyder,  Municipal  Bldg.,  archt.  Noted 

1  >ec.  5. 

N.  Y.,  New  Y'ork — School — Bd.  Bduc., 
500  Park  Ave.,  soon  receives  bids  building 
I*.  S.  130,  5  story,  98  x  157  ft.,  brick  and 
steel,  concrete  foundation.  Baxter  St.  About 
$506,592.  C.  B.  J.  Snyder,  Municipal  Bldg., 
archt.  Noted  I)ec.  6. 

N.  J.,  Jersey  City — Hospital— Jersey  City 
Hospital,  29  Duncan  Ave.,  having  pians  pre¬ 
pared  altering  and  building  additions  to 
hospital  on  Baldwin  Ave.  About  $600,000. 
J.  T.  Howland,  100  Sip  Ave.  archt. 

!*•.,  Harrisburg — High  School — Bd.  Kduc. 
having  plans  prepared  by  O.  H.  Lloyd, 
archt..  Telegraph  Bldg.,  for  2  story,  80  x 
145  ft.  brick.  About  $100,000. 

Pa.,  Lock  Haven — Temple — Masonic 
l»dge  purchased  site  on  Main  and  Grove 
Sts.  and  plans  to  build  temple.  About 
$100,000. 

Pa.,  Newcastle— Y.  M.  C.  A.,  West  Wash¬ 
ington  St.,  plans  to  construct  building. 
About  $100,000. 

Pa.,  Plilla. — Store — Roman  Auto  Co.,  203 
North  Broad  St.,  purchased  site  and  plans 
to  build  12  story  building  for  automobile 
and  airplane  salesrooms. 

Y’a.,  Charlottesville — Bank  and  Office — 
Natl.  Bank  of  Charlottesville  plans  to  build 
R.  T.  Minor,  Jr.,  vice  pres. 

La.,  New  Orleans — Club— Southern  Yacht 
Club,  West  Knd,  plans  to  build  new  con¬ 
crete  club  on  site  of  present  building.  About 
$200,000.  I’.  S.  Benedict,  commodore.  ^ 

La.,  New  Orleans — Theatre — Orpheum 
Circuit  having  plans  prepared  by  J.  Lans- 
burg,  archt..  ^n  Krancist-o,  Cal.,  for  1  story, 
150  X  200  ft.,  steel,  brick  foundation.  About 
$400,000.  Address  M.  Beck,  1564  Bway., 
New  Y'ork  City. 

t)„  CInrinnati — Hotel — Havlin  Hotel  Co., 
Mine  St.  and  Opera  PI.,  plans  to  remodel 
60  X  150  ft.  hotel.  H.  Hake,  Telephone 
Bldg.,  archt. 

O,  Cleveland — Market — W.  R.  Powell, 
archt.,  705  Rose  Bldg.,  receives  bids  about 
Mar.  15,  building  2-  and  6-story,  78  x  381 
ft.  brick,  steel  and  rein.-con.  market  house, 
rein. -con.  flooring  at  11826  Detroit  Ave. 
for  Lakewood  Market  House  Co.,  c/o  archt. 
.'Vhout  $200,000.  Noted  Jan.  2. 

O..  Cidumbua  —  Kxposition  —  Columbus 
Kxitosition  Bldg.  Co.  having  plans  re¬ 
checked  by  Richards.  McCarty  &  Bulford 
and  K.  L.  Packard,  archts.,  Hartman  Bldg., 
for  constructing  exposition  building  on  Rich 
and  Wall  Sts.  About  $500,000.  F.  I-ax- 
arus.  Jr.,  pres.  Rt-checking  of  plans  made 
necessary  oy  advanct^  cost  of  material  and 
al*or. 

O.,  Oberlln — High  School — Bd.  Kduc.  hav¬ 
ing  plans  prepared  by  F.  C.  Warner,  archt., 
767  Hippodrome  Annex,  Cleveland,  for  2- 
story,  75  x  180  ft.  brick,  rein.-con.  and 
teel.  rein. -con.  flooring  and  concrete  foun¬ 
dation.  About  $225,000. 

O.,  Westerville — Science  Hall — Otterbeln 
I'niversity  plans  to  build  3  story  on  campus 
of  University.  A  Cllppenger,  praa. 

O.,  West  Unity — School — Bd.  Kduc.  hav¬ 
ing  plans  prepared  hy  Howard  &  Merriam, 
archts.,  8  Kast  Broad  St.,  for  4  story. 
76  X  115  ft.  brick,  rein.-con.  flooring  and 
concrete  foundation.  About  $80,000. 

F  '.d..  South  Bend — Theater — J.  J.  Han- 
dels'-ian.  c/o  Inland  Steel  Co.,  having  plans 
prepared  b.v  C.  W.  and  G.  L  Rapp,  archts., 
69  West  Washington  St..  Chicago,  buii.  ng 

2  story,  140  x  160  ft.  steel  and  reln.-c«.ii 
moving  picture  theater,  rein.-con.  floorhig 
and  concrete  foundation  at  216  ^uth 
Michigan  St.  About  $300,000. 

Mirli.,  Detroit  —  Auditorium  —  P.  L. 
Brooke,  82  Melbourne  Ave.,  trustee  for  late 
YV.  W.  Hannan,  plana  to  build  auditorium 
on  Woodward  Ave.,  to  be  known  as  Hannan 
Memorial  Hall.  Building  will  be  be¬ 
queathed  to  city  when  completed.  About 
$2,500,000. 

Ynm,.  Detroit — Horoital — Grace  Hospital, 
Willis  and  John  R.  Sts.,  plans  to  build  in 
vicinity  of  Fairvlew.  About  $150,000.  W.  L. 
Babcock,  supt. 


III.,  Bloomington— Kxohange — Kinlock- 
Bloomington  Telephone  Co.  pians  to  build 
2  story,  45  x  120  ft.  on  Washington  and 
Prairie  Sts.  Cost  between  $50,000  and 
$75,000.  J.  T.  Lillard,  pres. 


Cal,,  Bakersfield — School — City  election 
Feb.  4,  to  vote  on  $125,000  bonds  to  bui  n 
Lincoln  School,  addition  to  Fremont  Scln.,.! 
and  install  heating  system  in  Franklin 
School. 


HI..  Kast  St.  Ixiiiis — Community — Natl. 
Catholic  War  Council  plans  to  build  com¬ 
munity  center.  About  $200,000.  D.  Mc- 
Glynn,  120  North  Main  St.,  chn.  J.  Ware, 
Wash.,  D.  C..  archt. 

HI.,  Moline— Store — J.  N.  Plerr,  1517  5th 
Ave.,  plans  to  rebuild  brick  on  15th  St. 
and  5th  Ave.  About  $80,000. 

WIs.,  Milwaukee— Bank — Wisconsin  Natl. 
Bank.  East  Water  and  Wisconsin  Sts.,  hav¬ 
ing  plans  prepared  by  Marshall  &  Fox. 
archts..  721  North  Michigan  Ave.,  Chi¬ 
cago,  for  3  story,  steel,  rein.-con.  floor¬ 
ing.  concrete  foundation,  on  East  Water 
and  Wisconsin  Sts.  About  $1,500,000. 
Noted  Jan.  2. 


Cal.,  Sacramento — Memorial  Hall — Citv 
election  Apr.  30  to  vote  on  $300,600  bonil< 
to  build  memorial  hall.  F.  C.  Miller,  citv 
engr. 

Cal.,  San  Marino— Library — H.  E.  Hunt¬ 
ington  having  plans  prepared  hy  M.  Hunt, 
archt.,  1017  Hibernian  Bldg.,  Los  Angele-; 
for  2  story,  160  x  200  ft.,  rein.-con.  and 
brick  with  three  wings,  each  150  ft.  lone, 
rein.-con.  flooring,  concrete  foundation,  on 
Oak  Knoll.  About  $100,000. 

Cal.,  Y'entura — Hospital — Ventura  Co. 
plans  election  to  vote  on  bond  issue  to 
build  county  hospital.  About  $200,000.  A 
C.  Martin,  archt.,  430  Higgins  Bldg.,  Los 
Angeles,  preparing  plans. 


WIs.,  Milwaukee — Hotel — O.  Brachman 
and  others  plan  to  build  8  story  on  Juneau 
Ave.  and  Astor  St.  About  $800,000. 

WIs.,  Two  Rivers — School — City  receives 
bids  in  spring  building  addition  to  school 
and  boiler  house.  About  $65,000.  Van 
Ryn  *  De  Gelleke,  Caswell  Blk.,  Milwaukee, 
arehts. 


t)ue.,  Montreal— Central  Y.  W.  C. 
lets  contract  in  spring  constructing  buihl- 
ing.  About  $150,000.  A.  T.  Thomson,  pres. 
Noted  Sept.  26. 

Man.,  Winnipeg  —  Orphanage  —  Jewish 
Children's  Aid  and  Orphanage  Society,  of 
Western  Canada.  1280  Main  St.,  purchased 
site  and  plans  to  build.  About  $55,000. 


Minn.,  Brainerd — Depot — Northern  Pa¬ 
cific  R.  R.,  Railroad  Bldg.,  St.  Paul,  re¬ 
ceives  bids  in  February  or  March  building 
2  story,  40  x  160  ft.,  rein.-con.  and  brick. 
About  $65,000.  O.  M.  Rognan,  Railroad 
Bldg.,  archt.  Noted  Oct.  24. 

Minn.,  Duluth — Hospital — City  plans  to 
build  3  stor.v,  rein.-con..  brick  and  steel, 
rein.-con.  flooring.  About  $600,000. 

Minn.,  Stillwater — School — Bd.  Educ.  re¬ 
ceives  bids  in  March  building  2  story,  60 
X  98  ft.,  rein.-con.  and  brick.  About  $50,000. 
W.  L.  Alban,  347  Endlcott  Bldg.,  St.  Paul, 
archt. 

Kan..  MrPherson — Hospital — McPherson 
Co.  plans  to  build.  Bond  for  $100,000  voted 
for  project.  A.  J.  Cedarholm.  co.  elk. 

Neb.,  HaHtingii — College — Hastings  Col¬ 
lege  plans  to  build.  Cost  between  $150,000 
and  $200,000.  A.  Crone,  pres. 

S.  D.,  Sioux  Falls — Schools — Bd.  Educ. 
having  preliminary  estimates  made  build¬ 
ing  high  and  grade  schools.  About  $500,000. 

N.  D.,  Jamestown — College — Jamestown 
College  plans  to  build.  About  $300,000.  B. 
H.  Kroeze,  pres. 

Mo.,  Fulton- Hospital  —  Calloway  Co. 
plans  to  build.  About  $75,000  appropriated 
for  site  and  hospital. 

Mo..  Jefferson  CIt.v  —  Theatre  —  W.  H. 
Mueller  plans  to  build  57  x  198  ft.  brick 
on  High  St.  About  $60,000. 

Mo.,  St.  Louis  —  College  —  Washington 
University,  Skinker  and  Lindell  Sts.,  re¬ 
ceives  bids  in  March  for  2  story,  150  x  200 
ft.  rein.-con.,  rein.-con.  flooring  and  con¬ 
crete  foundation  on  campus.  About  $300,- 
000.  F.  A.  Hall,  chancellor.  J.  F.  Jamie¬ 
son,  Security  Bldg.,  archt. 

Mo.,  St.  Louis — Court  House — H.  Kiel, 
mayor,  submitted  report  to  Bd.  Estimate 
&  Apportionment  recommending  that  2- 
story.  rein.-con.  addition  be  built  to  Mu¬ 
nicipal  Courts.  13th  and  Market  Sts.  About 
$150,000.  L.  R.  Bowen,  City  Hall,  engr. 

Mo.,  Y'alle.y  Park — Bank,  Hotel,  etc. — 
See  “Industrial  Works.” 

Mo.,  YVebster  Groves — (St.  LouiS  P.  O.) — 
Club — Algonquin  Golf  Club,  plans  to  re¬ 
build  clubhouse  on  Berry  and  Jackson  Rds. 
About  $100,000.  R.  A.  Nickerson,  secy.- 
treas. 


Alta.,  Edmonton— Sanitariums — Provin¬ 
cial  Government  plans  to  build  2  tuber¬ 
culosis  sanitariums.  About  $200,000. 

BIDS  DESIRED 

N.  Y.,  Brookbn— School— Until  Feb.  15. 
by  Q.  E.  Steinback,  archt.,  15  East  40th  St., 
New  York  City,  for  2  story,  68  x  100  ft., 
steel  and  brick  parochial  school,  concrete 
foundation,  on  Du  Pont  St.  between  Frank¬ 
lin  St.  and  Manhattan  Ave.  for  St.  Cyryl 
Methodius  congregation.  About  $90,000. 

N,  Y.,  Brooklyn — Theater — Until  Feb.  14. 
by  R.  T.  Short,  archt.,  370  Macon  St.,  for 
2  story,  80  x  180  ft.,  steel  and  brick,  con¬ 
crete  foundation,  on  Flatbush  and  Rogers 
Aves.,  for  Jewel  Bldg.  Co..  170  Bway..  New 
Y’ork  City.  About  $250,000.  W.  S.  Baker, 
pres. 

N.  y..  New  York — Hotel — Until  Apr.  2.  by 
Gronenberg  &  Leuebtag,  archts.  303-5th 
Ave.,  for  10  story,  100  x  100  ft.,  brick  and 
steel,  concrete  foundation,  on  43rd  St.  near 
8th  Ave.,  for  H.  Claman,  243  West  43rd  St. 
About  $200,000. 

N.  J..  Irvington— School — Until  Feb.  1. 
by  Bd.  Educ.,  altering  School  No.  6,  Madi¬ 
son  Ave.  About  $60,000. 

N,  J.,  West  New  York — School — Until 
Jan.  29,  by  Bd.  Educ.,  building  addition 
to  P.  S.  No.  6.  About  $50,000. 

Pa.,  Phila. — Fire  and  Police  Stations — 
Until  Jan.  28,  by  W.  Wilson,  dir.  dept, 
public  safety,  building  and  completing  fire 
and  police  stations,  boiler  house  and  stable 
at  east  side  of  24th  St.,  between  Ritner 
and  Wolf  Sts.  P.  H.  Johnson,  728  Presser 
Bldg.,  1713  Sansom  St.,  archt. 

O. ,  Norwood — School — Until  Feb.  24.  by 
Bd.  Educ.  and  H.  Hake,  archt..  Telephone 
Bldg.  Cincinnati,  building  2  story,  80x139 
ft.  on  Allison  St.  here.  About  $l50,000. 

Ind.,  Roekport — Court  House — ^Until  Mar. 
3,  by  Comrs.  Spencer  Co.  building  2  story, 
105  X  112  ft.,  rein.-con.  and  brick,  rein.-con. 
flooring,  concrete  foundation.  About  $175.- 
000.  E.  E.  Dunlap,  910  State  Life  Bldg., 
Indianapolis,  archt.  Noted  May  2. 

Mlrh.,  Detroit — Mercantile — Until  Jan.  24. 
by  Smith,  Hinchman  A  Qrylls,  archts.,  710 
Washington  Arcade,  altering  6  story  brick, 
rein.-con.  and  steel,  rein.-con.  flooring  on 
Woodward  Ave.,  for  Lewin-Neiman  Co.. 
183-5  Woodward  Ave.  About  $125,000. 


Tex.,  Ft.  YVorth — Office — YV.  Capps  re¬ 
ceives  bids  in  March  building  3  story  ad¬ 
dition  on  5th  and  Throckmorton  Sts.  Cost 
between  $75,000  and  $100,000.  Noted  Jan. 
2. 

Okla.,  Hooker — School — Bd.  Educ.  School 
Dept.  No.  23,  having  plans  prepared  by 
Mann  &  Jerow,  archts..  Hutchinson.  Kan., 
building  3  story.  54  x  74  ft.  brick  and  rein.- 
con.  .\bout  $50,000. 

YY'ash.,  Bremerton— Club— Navy  Y.  M. 
C.  A.  having  plans  prepared  by  F.  S.  Baker, 
archt..  Paclflc  Blk.,  Seattle,  for  5  story, 
56  X  90  ft.,  rein.-con..  Front  and  YVashing- 
ton  Sts.  About  $55,000. 

Ore.,  Portlond — Home,  Business  Head¬ 
quarters,  etc. — United  Artisans.  Beck  Bldg., 
plans  to  build  2  story.  60  x  100  ft.,  frame 
home,  and  38  x  58  ft.  brick  servants'  quar¬ 
ters  in  Columbia  Park,  cost,  $40.000 ;  also 
2  story  rein.-con.  building  for  business 
headquarters,  Srd  and  Columbia  Sts.,  cost. 
$60,000.  E.  Schacht,  Commonwealth  Bldg., 
archt. 


Mlrh.,  Portland — High  School — Until  Feb. 
5.  by  G.  L.  Crane,  secy.  Bd.  Educ..  building 
2  story,  74  x  140  ft.  brick  and  rein.-con., 
rein. -con.  flooring  and  concrete  foundation. 
About  $100,000.  T.  E.  White.  812  Citv 
Natl.  Bank  Bldg.,  Lansing,  archt.  Noted 
Nov.  28. 


Minn.,  Duluth — School — ^UnUl  Mar.  1.  by 
Id.  Educ.  building  3  story,  rein.-con.,  brick 
nd  steel,  rein. -con.  flooring,  concrete  and 
>ck  foundation  on  5th  Ave.,  E.  About 
60.000.  Croft  A  Boemer,  1201  Fidelity 
ildg.,  archts. 

Kan..  Hilkboro — College — ^Until  Jan.  27 
y  Tabor  College  building  8  story,  90  x  1 60 
t.  brick  and  stone,  rein.-con.  foundation, 
.bout  $100,000.  W.  Mampe,  559  Sheldley 
tldg.,  I^nsas  (jlty.  Mo.,  archt  Noted  Sept. 
9. 

Kan.,  Leavenworth — Community — Uni*' 
'eb.  3,  bv  Bd.  Educ.  building  2  story.  96  x 
SO  ft.  brick.  About  $90,000.  T.  W.  YY  il- 
amson  A  Co.,  418  Central  Bai  k  Bldg  . 
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n.iii, lines  (Continued)  D.  C.,  Wash. — Reclamation — U.  S.  Gov-  }93,333  ;  J.  A.  Munroe,  169  Washington  St, 

^  ^  -  TT  TT  .11  Cl  K  11  emment  appropriated  $100,000,000  to  Irri-  North  Attleboro,  (1)  $93,395  (2)  $96,395. 

\v>o.,  Lnsk--^ourt  House--UntU  hea  1^  gate,  drain  and  develop  swamp,  arid  wa.*»te  Noted  Dec.  6. 
l,v  ('omrs.  Niobrara  <^o.,  bulldlnK  MUrt  undeveloped  lands  to  provide  employ- 

hou.'^i-.  Cost  between  $60,000  and  ^6,000.  uient  and  farms  with  Improvements  and 
g  K.  McI>onald,  Kimball  Bldg.,  Casper,  .  equipment  for  honorably  discharged  sol- 
archt.  Noted  June  27.  diers,  sailors  and  marines.  Work  will  be  in 

PKU  KS  AND  CONTRACTS  AWARDED 

ixTnHieates  a\rard  of  contract)  ^  a,,  Norfolk'— Galvanizing  Plant  Bureau 

(^Indicates  awara  or  comracij  ^  Docks.  Navy  Dept..  Wash..  D.  C.. 

.eMass.,  Lowell — Bank — Merrlmac  River  plans  to  build  at  Navy  Yard;  Spec.  3772. 

Savings  Bank,  William  and  Central  Sts.,  About  $110,000. 

g,!.‘"‘'S,1tTo;6oO*‘ 

1-  Kitchen _ P"  T.  Tatne  Mo.,  JefferHon  City  —  Bank  Revetment, 

r rile  Colon V  tor  ^llemlcs  etc.— U.  S.  Eng.  Office,  Kansas  City,  plana 
pres.  bd.  ^  to  build  6000  lin.  ft.  concrete  bank  revet- 

42  V  S^ft  reln  -wn  8^^^^  mattress.  About  $72,000. 

flaring  concrete  involves  80.000  cu.  yd.  dry  earth 

n  =•  e^00^^bT''^Sr«■^ere^?.  Ito.o'ol) 

330;'  Curran  Swartout  &  Co..  Inc..  Inches-  briSh  *iftc ‘*^"\V^\ou'ifg  **en|^^ 

ter.  151.000.  Noted  Jan.  9.  under  Miscel-  «>nuw  orusn,  etc.  >v.  loung,  eiigr. 

laneous.”  Colo,,  Durango— Post  Office  and  Court 

*N.  Y..  Thlells— Attendants’  Home,  etc.  ^  'Vetmore.  «uperv.  archc  tr^. 

_ L  F.  Pilcher,  state  archt..  Albany,  let  ^  "i  *'*^’i^*k*^  ^  *^5" 

general  contract  completing  2-8tory,  38  x  A  ''ork  will  be  readvertised. 

39  ft.  attendants’  home,  and  l-story,  64  x  Noted  Jan.  16. 

83  ft.,  service  building,  steel  frame  with  Ore.,  Salem— Harbor  and  River  Improve- 
stone  exterior,  stone  foundaMonr  to  Jr.  rnents — House  Representatives,  W’ash.,  D. 

Keeltr  Bldg,  (^o.,  425  O-an^  St.,  $68,8^;  (-  voted  and  adopted  report  of  Harbor 
plumbing,  to  A.  J.  Eckert  Co.,  103  North  River  Impvts.  Com.  for  work  at  Coos 

Lake  Ave.,  $16,990;  both  contractors  of  gay,  cost.  $130,000;  Yaquima  Bay.  $100,- 
Albany.  ooo ;  Coquille  Harbor,  $64,000 ;  Ciatskanie 

N  J  Linden — School — Bd.  Educ.  re-  River,  $2000;  Columbia  and  Willamette 
ceived  lowest  bid  building  addition  to  P  Rivers  below  Portland  and  Vancauver 
S  .No  2  from  A.  N.  Crone.  37  Sherman  $464,000;  Columbia  River  Bar.  $130,000; 

Pi..  Jersey  City.  $54,897.  Upper  Willamette  River,  $27,000. 

kPa.,  Hamburg  —  Sanatorium — B  P.  ,  Cal.,  San  Diego — Barracks  —  Bureau 
Royer,  comr.  of  health,  let  contract  building  ^  ards  &  Docks.  Nav.v  Dept..  Wash..  D.  C.. 
four  1  story  buildings  and  two  2  story  receives  bids  In  February,  building  7  roin  - 
buildings  concrete,  at  Hamburg  Sanatorium  -con.  and  hollow  tile  barracks,  concrete  floor- 
for  Tuberculosis,  to  E.  Fay  &  Sons,  2  South  and  foundation,  consisting  of  barracks 

,\lole  St.,  Phlla.  About  $343,800.  A  2  story,  42  x  319  ft.,  with  1  story  41  x 

66  ft.  dormitory  wings,  1  story,  29  x  43  ft. 

O.Md..  Baltimore — Office  and  Store — Pub.  kitchen  wing,  barrack  C.  154  x  182  ft.,  ell 
Serv.  Bldg.  Co.,  Lexington  St.  Bldg.,  let  con-  shaped,  with  41  x  82  ft.  and  41  x  73  ft.  dor- 
tract  building  21  story,  steel  and  terra  mitory  wings,  14  ft.  connecting  arcade,  etc. 
cotta,  rein. -con.  flooring,  on  Lexington  and  About  $1,000,000.  Noted  Jan.  2. 

Liberty  Sta,  to  Cogswell-Koether  Co..  406  ,  _  •  —  „ 

Park  Ave.  About  $60,000.  Ual.,  Santa  Rosa — Sewer  and  W'ater  Sys¬ 

tems — Bureau  Yards  &  Docks,  Navy  Dept., 
ttKan.,  Pratt — School — Bd.  Educ.  let  con-  Wash.,  D.  C..  plans  to  install ;  Spec.  3770. 
tract  building  3  story,  86  x  200  ft.  brick  About  $16,000. 
and  rein. -con.  school,  to  W.  Foley,  Dodge 

City,  $167,087.  Noted  Jan.  9.  BIDS  DESIRED 

.\rli.,  AJo — School — Trustees  Arizona  Pa.,  PhUa— Emergency  Hospital  —  Until 
School  Diet.  No.  16  received  lowest  bid  build-  Feb.  23.  by  Bureau  Yards  &  Docks.  Navy 
iiig  2  story  hollow  tile,  rein. -con.  flooring.  Dept.,  Wash.,  D.  C.,  building  various  2 
from  Edwards  &  Wlldey  Co.,  Black  Bldg.,  story  tile  block,  stucco  finished  additions  to 
Los  Angeles,  Cal.,  $129,000.  ’  Noted  Jan.  16.  emergency  hospital  at  Grays  Ferry  Rd. 

,  _  ,  „  w  _  A  u  1  About  $500,000.  Plans  include  1  subsist- 

J  c  1  — i  building  including  passage  ways  to 

build  5  story,  100  *  100  ft.,  rein. -con.,  rein.-  t.vplcal  wards  Nos.  1  and  2,  1  nurses’  quar- 
TOn  flooring  concrete  foundation,  on  ^^nta  ters.  1  sick  officers’  quarters.  1  observation 
Clara  and  Market  Sts.  Work  will  be  done  ward  including  passage  way  to  Ward  No.  2. 
by  day  labor.  j  garage,  stable  and  chauffeur’s  quarters.  1 


N.  V..  Cohoes — Post  Office — J.  A.  Wet- 
more.  superv.  archt.,  treas.  dept.,  Wash., 
D.  C.,  received  bids  Jan.  17,  (1)  lime¬ 
stone  (2)  sandstone,  from  C.  P.  Boland. 
30  4th  St,  Tro.v,  (informal  bid)  $97,400;  E. 
Dlebltsch,  383  Madison  Ave.,  New  York 
City,  (1)  $99,721  (2)  $101,000;  A.  Panzieri 
Co..  5(t  Beaver  St.,  Albany.  (1)  $115,000  (2) 
$116,000.  Noted  Dec.  5. 

N.  Y.,  Long  Island — Post  Office — J.  A. 
Wetmore,  superv.  archt..  treas.  dept.. 
Wash.,  D.  C..  received  bids  Jan.  15,  (1) 
limestone  (2)  sandstone,  from  Connor  Bros. 
Co..  New  York  City,  (1)  $229,460  c!)  $233.- 
000:  E.  Diebltsch,  383  Madlso  i  .\ve..  New 
York  City.  (1)  $283,000  (2)  $234,000;  T  H 
McHale,  Cahill  Bldg.,  Syracuse,  (1)  $234.- 
000  (2)  $234,900.  Noted  Dec.  5. 

N.  Y.,  Oswego — Pop’  Office— J.  A.  Wet- 
more,  superv.  archt  .  treas.  dept.,  Wash.. 
D.  C.,  received  bids  J;'n.  20.  (1)  limestone. 
(2)  sandstone,  froiu  A  E.  Badg’ey,  Stone 
Opera  House  Blc',,r ,  Binghamton,  (1)  $49.- 
787,  (2)  $50,787;  H  P  Van  Ness.  Oswego, 
(1)  $56,872,  (2)  *56  872;  Schaefer  Constr. 
Co„  Peoples  Trust  Bldg .  Binghamton,  ( 1 ) 
$57,370,  (2)  $67,796.  Noted  Dec.  6. 

N.  Y.,  Ro<k»»«.v — Heating  System — Bu¬ 
reau  Y’ards  &  Docks.  Nav.v  D,  pt  .  Wash. 
D.  C.,  received  bids  Jan.  20,  Installing  heal¬ 
ing  systemn  in  hangars  C.  D  and  E,  con¬ 
sisting  of  co:npl**l  '  ht  ati“g  s  stuns,  1  story 
wood  fram,‘  addltlo-i,  concr  te  foundations 
and  flooring,  to  each  hangar  (work  com¬ 
plete),  at  Naval  Air  Sta..  from  .'.ustin 
Heating  Corji  ,  121  West  42nd  St..  New 
York  Cl’v.  $25,745  (*lme  as  spivllled)  ; 
Amer.  Filrv.  &  Furnace  Co  .  1008  Mutual 
Bldg.,  RIc’nnond  Va  $‘*5  315  <90  davs)  ; 
Glllis  ft  (lehiigen,  C37  West  Bway,  New 
York  City.  72ri.!i3f>  (  ;.t  da.vs).  Noted  Jan. 


anchorage  and  40  ft.  channel;  also  building  AN.  J.  N-w  Rmn-wlek — Barracks,  etc  — 
bulkhead;  advertised  In  this  issue.  '  Bureau  v-irds  ft  Docks  Navy  Dept..  Wash, 

Plm  Creatview _ Road _ Until  Jan  30  ’  c»>ulract  buildi  ’g  barracks  and 

bv  L  f.  BSuernffist.^lr,  bureau  pSC.'  rds.’.  av^'^New  York  ("^Uv' 

U.  S.  Dept.  Agriculture.  917  Bell  Bldg.,  ^ 

Montgomery,  Ala.,  clearing,  grubbing,  grad-  ♦e***- 

Ing  and  surfacing  with  sand  clay,  also  1*^.,  Franklin— Post  Office — J.  A.  Wet¬ 
building  timber  bridges  and  culverts,  on  mo.e.  sup»  rv  archt..  tre.as  dept  .  Wash.. 
27.92  ml.  Crestvlew-Camp  Walton  Rd.,  Natl.  t>  c.  received  bids  J->n  17,  (1)  limestone 
Forest  Rd.  Project.  Noted  Nov.  28.  (2)  sands’one,  from  W  J,  Brent.  506  Bd 

Tex,.  Ft.  Worth— Elevator,  etc— Until  Tnul  >  Bldg.  Norfolk.  V’l  .  C)  $96,373  (2) 
Feb.  12,  by  J.  A.  Wetmore,  superv.  archt.,  $94.97'’;  W  -tchesi  r  E  >t.  <'o..  116  Main 
treaa  dept..  Wash.,  D.  C.,  Installing  electric  St..  White  I’lalns,  N.  Y.  &  (1)  $99,670  (2) 
passenger  elavator  Jn  post  office  and  court  $100,870:  Wilis  Ludwirk  <*o.,  34  South  17th 
house  here;  advertia^  In  this  Issue.  f .*  •  Phlla.  (I)  $117,700  (2)  $121,000. 

Tex.,  Sabine  Pass — Jetty  Work— Until  ® 

Feb.  26.  by  U.  S.  Eng.  Office,  Dallas,  for  p,..  MrKeei  Roeks— Post  Office — J.  A 
jetty  work  here ;  advertised  In  thla  issue.  Wetmore.  superv.  archt.,  treas.  dept., 
Colo..  Denver — Portland  Cement — TTntil  Wash.  D.  (’.,  received  bids  Jan.  14  (work 
Feb.  l6,  by  U.  S.  Reel.  Serv..  Tnimway  «x>mplete)  usl-g  limestone,  from  Inland 
Bldg.,  Denver,  furnishing  50,000  bbl.  Port-  Constr.  Co..  Detroit,  Mich..  $76,626;  C.  S 
land  ce.ment  f.o.b.  cam  at  works  of  bidder;  Smith.  6501  Center  Ave,  Pittsburgh,  $77.- 
advertis,^  In  this  issue.  800;  Wil's  Ludwlck.  34  South  i7th  SI.. 

Phlla.,  $78,980.  Noted  I>ec.  6. 

PRICKS  AND  CONTRACTS  AWARDED  gunbury— Po.st  Offic— J.  A  Wet- 

(ftlndicates  award  of  contract!  more,  superv’.  archt..  treas,  dept.,  Wa.ih  .  D. 

(♦indicates  award  or  contract)  ^  received  bids  Jan.  20.  (1)  limestone. 

Mshh.,  Soiithbrldge' — Post  OR'.cr — J.  A.  (2)  sandstone,  from  A.  E.  Badglev.  S  one 
Wetmore,  superv.  archt.,  treas.  dept.,  OtKra  House,  Binghamton.  N.  Y..  (<)  $85.- 
Wash.,  D.  C..  received  bids  Jan.  14.  (1)  367;  Westchester  Eng.  Co..  116  Main  St., 

limestone  (2)  sandstone,  from  L.  Rockford  White  Plains.  N.  Y.,  (1)  $90  444;  W.  J. 
ft  Son.  Worcester,  (1)  $87,800  (2)  $39.000(  •  .  .1  6'C  Pd,  Trade  Bid  2.  Nor 'oik,  Va 

r.  M.  Leach,  P.  O.  Box  2285,  B-.stoii,  (1)  ’( ! )  $31,118,  (2)  $91,848.  Noltd  Dec.  5. 
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Federal  Government  Work  (Continued) 

Md.,  Indlanhead — Additional  Building 
etc. — Bureau  Yards  &  Docks.  Navy  Dept., 
Wash.,  D.  C.,  received  bids  Jan.  20.  for 
brick  and  steel  press  house,  accumulator 
house  Nos.  1  and  2,  machine  shop  exten* 
Sion,  etc.,  concrete  foundation,  at  Naval 
Provinar  Ground,  (1)  price  and  time,  work 
complete.  (2)  unit  price  per  cu.yd.  concrete, 
for  foundations  In  addition  to  or  less  than 
amount  shown  in  drawings ;  price  shall 
include  excavating,  flliing,  backfliiing  and 
ooncrete  work,  from  Levering  A  Garrlgues 
Co.,  552  West  23rd  St..  New  York  City,  (1) 
$74,895  (175  days),  (2)  add  $17  deduct 
$11;  AUHtin  Co..  1406  G  St..  Wash.,  D.  C,. 
(1)  $97,495  (150  days).  (2)  $15  per  cu. 
yd. ;  Boyle  Robertson  Ck>nstr.  Co.,  601 
Evans  Bldg.,  Wash.,  D.  C.,  (1)  $110,981 
(170  days),  (2)  add  $20  deduct  $16.50. 
Noted  Jan.  16. 

C.,  Wash. — Cranes — Bureau  Yards  ft 
Docks.  Navy  Dept.,  let  contract  installing 
two  20  ton  electric  traveling  cranes  in 
tool  shop  and  mi.scellaneous  shop  at  Navy 
Yard.  here,  to  Toledo  Bridge  ft  Crane  Co., 
Derr  St.  and  Lake  Shore  R.R.,  Toledo,  O., 
$24,000  (120  days).  Noted  Jan.  9. 

n.  C.„  Wash. — Hygienic  Laboratory — J.  A. 
Wetmore,  superv.  archt.,  treas.  dept..  Wash., 
D.  C.,  receive  bids  Jan.  14,  building  labora* 
tory  as  follows;  labor,  from  Boyle  Robert* 
son  Constr.  Co.,  Evans  Bldg.,  $94,870;  Natl. 
Contg.  ft  Eng.  Co.,  Wash.,  $96,422;  J.  L. 
Parsons.  Jr.,  Southern  Bldg.,  $114,234;  sand 
and  gravel,  from  Tidewater  Portland  Ce¬ 
ment  Co.,  Calvert  Bldg.,  Baltimore,  Md., 
$8673  ;  Columbia  Granite  ft  Dredging  Co., 
3036  K  St..  N.  W..  sand.  $1.14  per  ton. 
broken  stone,  different  sizes.  $1.60,  $2.25 
and  $3.40  per  ton ;  rooflng  materials,  from 
Khret  Rooflng  ft  Mfg.  Co.,  116  2nd  St., 
N.  W.,  pitch,  $20  per  ton  and  creosote  oil, 
$.40  per  gal. ;  Barrett  Co.,  36th  St.  and 
Grays  Ferry  Rd.,  Phila.,  coal  tar  pitdi, 
$30  per  ton,  creosote  oil,  $  431  per  gal. ; 
mill  work,  from  Lafayette  Mill  ft  Lumber 
Co.,  Lafayette  Ave.  and  Phila.,  Baltimore 
ft  Washington  R.R.,  Baltimore.  Md..  $10.- 
826 ;  T.  W.  Smith  Lumber  Co.,  Ist  and 
Indiana  Sts.,  $10,965;  Washington  Wood 
Working  Co..  200  12th  St..  N.  W..  $11,362; 
asphalt  rooflng  materials,  etc.,  from  Warren 
Chemical  ft  Mfg.  Co.,  17  Battery  PI.,  New 
York  City,  $46.16  per  ton;  Barber  Asphalt 
Paving  Co..  30th  and  Race  Sts.,  Phila., 
$81.60  per  ton  for  felt  rooflng.  $46.58  for 
asphalt,  $1.50  per  square  for  2  ply  prepared 
rooflng  and  $1.80  per  square  for  3  ply  pre¬ 
pared  rooflng;  brick,  from  Asher  Fireproof¬ 
ing  Co.,  Southern  Bldg.,  $23,189.  Noted 
Jad.  2. 

D.  C.,  Wash. — Sewers — Dist.  Comrs..  Dlst. 
Bldg.,  received  bids  Jan.  14,  building  sewer 
involving  140  lin.ft.  7x7  ft.  concrete  sewer 
and  1066  lin.ft.  6x6  ft.  concrete  sewer  (a) 
excav..  (b)  concrete  masonry  E,  (c)  sewer 
brick  masonry,  from  O.  Hyman.  2209  F  St.. 
N.  W.,  (a)  $4.  (b)  $12.  (c)  $20;  Continen¬ 
tal  Contg.  Co.,  66  Knickerbocker  Bldg., 
Baltimore.  Md..  (a)  $5.25.  (b)  $16.  (c)  $32; 
Aiello  Constr.  Co..  2701  Clairmont  St..  Bal¬ 
timore.  Md..  (a)  $4.25,  (b)  $13,  (c)  $35. 
Noted  Jan.  9. 

ftVa.,  Hampton  Roads — Fence  and  Gates 
— Bureau  Yards  ft  Docks,  Navy  Dept.. 
Wash..  D.  C.,  let  contract  building  at  Naval 
Training  Sta..  to  Cyclone  Fence  Co..  Wood¬ 
ward  Bldg.,  Wash.,  D.  C.,  $32,563  (90  days). 
Noted  Dec.  6. 

Va.,  Hampton  Roads — Oil  Storage  and 
Reclaim  Buildings,  etc. — Bureau  Yards  ft 
Docks.  Navy  Dept..  Wash..  D.  C.,  received 
bids  Jan  20,  building  oil  storage  and  re¬ 
claim  building  and  photographic  labora¬ 
tory,  wood  frame,  rein.-con.  flooring  and 
foundation,  at  Naval  Air  Sta.  (work  com¬ 
plete),  from  H.  S.  Roberts  ft  Co.,  1123 
Bway.,  New  York  City,  $2l.900  (90  days)  ; 
Newiwrt  Contg.  ft  Eng.  Co.,  Law  Bldg., 
Newport  News,  $26,500  (90  days) ;  Har¬ 
wood  ft  Moss,  307  Law  Bldg.,  Newport 
News,  $26,666  (90  days).  Noted  Jan.  9. 

ftVa.,  Norfolk — Radio  Buildings — Bureau 
Yards  ft  Docks,  Navy  Dept..  Wash..  D.  C., 
let  contract  constructing  2  radio  buildings, 
to  R.  R.  Richardson.  Bank  of  Commerce 
Bldg.,  $48,960  (100  days). 

Va,  Portsmenth — Altering  Post  Offlee — 
J.  A.  Wetmore,  superv.  archt.,  treas.  dept. 
Wash.,  D.  C.,  received  bids  Jan.  15.  from 
W.  Orohne  Cto..  JoUet  RL  $2740  (90  days)  ; 
W.  MacDonald  Constr.  Co.,  St.  Louis.  Mo. 
$3294  (100  days) ;  F.  M.  Weakly,  I^rts- 
mouth,  $3325  (60  days).  Noted  Dec.  26. 

-ftMlss,  Onlfport — Toilet  and  Laboratory 
— Local  Navy  Yard  let  contract  building 
here,  to  Cherrelly  ft  Fursden,  QuUport, 
$3500  (30  days).  Noted  Jan.  It. 


ftO,  Colambas — StoraM  Buildings — 
Constr.  Div.,  War  Dept,  Wash.,  D.  C.,  let 
contract  building  145  one  story,  66  x  100 
ft.  storage  bulldiius,  rein.-con.,  steel  and 
brick,  to  Hunkin  (^nkey  Co.,  601  Century 
Bldg.,  Cleveland.  About  $1,600,000. 

O.,  Kenton — Post  Office — J.  A.  Wetmore. 
superv.  archt.,  treas.  dept..  Wash.,  D.  C., 
received  bids  Jan.  15,  (1)  limestone  (2) 

sandstone,  from  Pratt  Unkefer  Co.,  Mi¬ 
nerva.  (1)  $85,800  (2)  $86  600  ;  W.  D.  Lovell. 
1415  Southeast  8th  St.,  Minneapolis,  Minn., 
(1)  $92,200;  Krahl  Constr.  Co..  360  North 
Clark  St..  Chicago,  (1)  $94,990  (2)  $84,593. 
Noted  Dm.  5. 

Ind.,  Shelby  Title — Post  Office — J.  A.  Wet¬ 
more,  supt-rv.  archt..  treas.  dept..  Wash., 
D.  C.,  received  bids  Jan.  20  (work  complete 
using  limestone),  from  Dunlap  ft  Co..  Co¬ 
lumbus.  $57,198  ;  W.  D.  Lovell.  1415  South¬ 
east  8th  St..  Minneapolis.  Minn.,  $58,800  ; 
H.  G.  Mitchell,  SMttsburg,  $59,300.  Noted 
Dec.  26. 

III.,  Derator — Post  Office — ^J.  A.  Wetmore. 
superv.  archt..  treas.  dept..  Wash.,  D.  C., 
received  bids  Jan  20  (work  complete  using 
limestone),  from  S.  A  Plato,  Marion,  Ind.. 
$55,370;  A.  Blair.  11  South  Ijtwrence  St.. 
Montgomery,  Ala.,  $55,750;  W.  D.  Lovell, 
1415  Southeast  8th  St.,  Minneapolis,  Minn., 
$58,188. 


la...  Cherokee— Post  Oflice — J.  A.  Wet¬ 
more,  superv.  archt..  treas.  dept.  Wash., 
D.  C.,  received  bids  Jan.  14,  (work  com¬ 
plete)  using  limestone,  from  J.  H.  Wiese. 
City  Natl.  Bank  Bldg.,  Omaha,  Neb.,  $63,- 
250 ;  C.  Weitz  Sons,  713  Mulberry  St.,  Des 
Moines.  $67,727 ;  E.  A.  Stelninger  Constr. 
Co..  Victoria  Bldg.,  St.  Louis,  Mo.,  $70,867. 
Noted  Dec.  5. 

Kan.,  Eldorado — Post  Office — J.  A.  Wet¬ 
more,  superv.  archt.,  treas.  dept..  Wash., 
D.  C.,  received  bids,  Jan.  16,  (limestone) 
from  Northern  Constr .  Co.,  Milwaukee. 
Wis.,  $62,779;  W.  D.  Ixtvell.  1415  South 
East  8th  St..  $66,800  ;  Michie  (Constr.  Co., 
Milwaukt^e,  Wis.,  $66,890.  Noted  Dec.  6. 

S.  T>.,  Bellefonrrlie — Post  Office — J.  A. 
Wetmore,  superv.  archt.,  treas.  dept.  Wash.. 
D.  C.,  received  bids  Jan.  15,  (1)  limestone 
(2)  sandstone,  from  C.  E.  Goodhand.  Chad- 
ron.  Neb.,  (1)  $67,650;  W.  D.  Lovell,  1415 
Southeast  8th  St.,  Minneapolis.  Minn.,  (1) 
$69,800  (2)  $70,800;  W  O’Neil  ft  Son, 

Faribault,  Minn.,  (1)  $71,439.  Noted  Dec.  5. 

Mo.,  HarrlsonvUle— Post  Office — J.  A. 
Wetmore,  superv.  archt..  treas.  dept..  Wash., 
D.  C.,  received  bids  Jan.  20  (limestone), 
from  W.  D.  Lovell,  1415  Southeast  8th 
St..  Minneapolis.  Minn.,  $62,800;  C.  Weitz, 
713  Mulberry  St.,  Des  Moines,  la.,  $69,921. 
Noted  Dec.  6. 

ftTox.,  i,alTe«ton — Shops  and  Industrial 
Buildings — Bureau  Yards  ft  Docks.  Navy 
Dept.,  Wash..  D.  C.,  let  contract  building  at 
Naval  Air  Sta..  to  Horton  ft  Horton.  Mc- 
King  and  Velasco  Sts.,  Houston,  $148,900 
(180  days).  Noted  Jan.  9. 

Okla.,  Shnwne<^— Post  Office— J.  A.  Wet¬ 
more,  superv.  archt.,  treas.  dept..  Wash.,  D. 
C..  received  bids,  Jan.  16,  (limestone), 
from  C.  E.  Goodhand,  Chadron,  Neb.,  $112.- 
750 ;  Algernon  Blair,  11  South  Lawrence 
St..  Montgomery,  Ala.,  $122,956 ;  C.  Weitz 
Sons.  713  Mulberry  St.,  Des  Moines,  la., 
$125,685.  Noted  Dec.  5 

rat..  Inglewood — Cottages  and  Sewer 
System — Bureau  Yards  ft  Docks.  Navy 
Dept.,  Wash.,  D.  C.,  received  bids  building 
2  double  cottages  and  one  4  room  cottage; 
also  sewer  system  to  connect  with  Los 
Angeles  City  sewer,  from  Darrell-C^ndley 
Co..  520  March  Strong  Bldg.,  San  Fran¬ 
cisco,  $19,795  (60  dayO  deduct  $1476  if 
commercial  plumbing  fixtures  are  used ; 
Walker-Slater  Co..  2314  Santa  Fe  Ave..  San 
Francisco,  $24,500;  Los  Angeles  Planing 
Mill,  1800  Industrial  St.,  Les  Angeles,  $24,- 
633  (60  days).  Noted  Jan.  9. 

ftCal.,  Mare  IsUnd— (Vallejo  P.  O.)— 
Electric  Storehouse — Bureau  Yards  ft  Docks, 
Navy  Dept.,  Wash.,  D.  C.,  let  contract,  to 
K.  E.  Parker,  261  Kearney  St.,  San  Fran¬ 
cisco,  1110,363  (136  days).  Noted  Oct  24. 

Cat,  flan  DIega — Additional  Buildings — 
Local  Navy  Yard  received  bids  Jan.  13  con¬ 
structing  9  additional  buildings  at  Naval 
Air  Sta.  (work  complete),  from  Lange  ft 
Bergstrom,  Sharon  Bldg.,  $431,180  (180 
days) :  Clinton  Constr.  Co.,  357  Pine  St., 
$448,490  (200  days) ;  Kier  Constr.  Co., 
$474,653  (230  da^) ;  all  contractors  of 
San  Francisco.  TTiese  bids  lower  than 
those  opened  at  same  time  at  Wash.,  D. 
C.  See  issue  of  Jan  16. 


Miscellaneous 


nxfrvomtmf  vt  vnik 


Bank  Preteetloo — Arlington,  Ma»z.— (Mid¬ 
dlesex  P.  O.) — A.  Bitzer,  representative 
applied  to  State  Legislature  for  appr^Dria-' 
tlon  of  $25,000  to  protect  banks  of  Mystic 
Lake  between  Arlington,  Winchester  and 
Medford  Twps.  Metropolitan  Park  Comn 
favors  appropriation. 


Bolklirad — Boston,  Mass. — Comn.  Water¬ 
ways  ft  Pub.  Lands  applied  to  State  l.«g- 
islature  for  appropriation  of  $137,000  to 
build  bulkhead  from  East  Boston  to  Gov¬ 
ernors  Island,  Boston  Harbor. 


-  - - pnniva,  mass.— ^urnn.  waterways 

ft  Pub.  Lands  applied  to  State  Legi.slature 
for  appropriation  of  $260,000  to  comulete 
Pier  1  at  East  Boston. 


River  and  Harbor  Improvements — itos- 
ton.  Mass. — Comn.  Waterways  &  Pnh 
Land.s  applied  to  State  Legislature  for  ao- 
proprlatlon  of  $750,000  to  develop.  Improve 
and  protect  rivers,  harbors,  tidewaters 
etc.  in  state. 


Tnnnel— Boston,  Mass. — Comn.  Water¬ 
ways  ft  Pub.  Lands  applied  to  State  Legis¬ 
lature  for  appropriation  of  $50,000  to  make 
8urve.vs  and  prepare  plans  estimating  cost 
of  building  tunnel  from  South  to  East  Bos¬ 
ton  under  Boston  i-arbor. 

Wharf — Boston,  Mass. — Comn.  Water¬ 
ways  ft  Pub  Lands  applied  to  State  Legi.si- 
lature  for  $420,000  appropriation  to  buiid 
wharf  along  bulkhead  at  East  Boston 


to  build  4760  lin.ft.  tunnel,  involving  30n 
lin.ft.  earth  excav.  and  4460  lin.ft.  rock 
excav.,  for  purpose  of  diverting  about  4 
sq.ml.  of  water  of  Burlington  Brook  into 
Whlgvllle  Brook  above  Whlgvllle  Reser¬ 
voir.  About  $360,000.  W.  H.  Hall,  city  engr 


Sand,  etc.- New  York.  N.  Y. — Dept,  of 
Highways  rejected  all  bids  received  Jan.  16, 
furnishing  and  delivering  40,000  gal.  gaso¬ 
line  and  10.000  cu.yd.  asphalt  wearing  sur¬ 
face  sand,  grade  “B.”  Noted  Jan.  9. 


Hand — New  York,  N.  T. — H.  Bruckner, 
pres.  Bronx  Boro.,  received  no  bids  Jan 
16.  furnishing  and  delivering  6000  cu  yd 
asphalt  wearing  surface  sand.  Noted 
Jan.  9. 

fltrortoral  Steel — New  York,  N.  Y. — Pub. 
Serv.  Comn.  49  Lafayette  St.,  rejected  all 
bids  received  Jan.  7,  supplying  and  erecting 
structural  steel  for  Sect.  6.  Route  8  of  14th 
St.-Eastern  Dlst.  Rapid  Transit  R.  R.  Work 
will  be  readvertised.  Noted  Jan.  16. 

Eliminating  Grade  Crosaingo— Syrarnse, 
N.  Y. — New  York  Central  R.R.,  Grand  Cen¬ 
tral  Terminal,  New  York  City,  had  surveys 
made  and  plans  prepared  for  eliminating 
grade  crossings  on  lines  of  West  Shore  R  R 
and  New  York  Central  R.  R.  as  they  pass 
through  city,  by  use  of  Old  Erie  and  Oswego 
Canal  beds.  Route  will  be  from  eastern  part 
of  city  to  North  Salina  St.  thence  to  west. 
O  W.  Kittredge,  New  York  City,  ch.  engr. 

Canal— Trenton,  N.  J. — Vf.  E.  Edge,  gov¬ 
ernor,  will  ask  Legislature  to  appropriate 
$1,000,000  for  right  of  way  for  proposed 
ship  canal  from  Bordentown  to  Perth  Am¬ 
boy.  When  right  of  way  is  assured  Gov¬ 
ernment  will  obtain  congressional  appropri¬ 
ation  for  waterway  to  complete  inland  route 
between  Phila-  and  New  York. 


Pier  '  Baltimore.  Md. — Standard  Oil  Co.. 
Pier  No.  2,  Pratt  and  Commerce  Sts.,  plans 
to  rebuild  and  improve  pieiR,  150  ft.  long, 
concrete  pile  construction,  3rd  and  O’Don¬ 
nell  Sts.  About  $100,000. 

Lageens  —  Riverside,  O.  —  North  End 
Impvt.  Assn  plans  to  reclaim  30  acres  *d- 
joining  Riverside  Park  now  covered  with 
water  and  build  system  of  lagoons;  also 
dredge  bay  to  allow  entrance  of  boats  with 
10  ft.  draft.  This  is  preliminary  work  in 
connection  with  improvement  of  Riverside 
Park.  W.  Hall,  pres. 

Electric  Lighting  Bqnlpment— Kindr, 
Mich. — Viliam  voted  $10,000  bonds  to  pur¬ 
chase  and  instaU  electric  lighting  equip¬ 
ment. 

Lighting  flysteme— L-^nslng,  Mich. — City 
authorized  $26,000  boi.dz  for  purcliasing 
and  installing  extensionc  to  present  boule¬ 
vard  lighting  systems.  J.  A.  Parsons,  city 
elk. 

Recreation  Center,  etc.— Chicago.  III.— 
Comr.  Pub.  Wks.,  406  City  Hall  receives 
bids  In  spring  building  recreation  center 
and  bathing  huush  on  TSth  St.  Project  In¬ 
cludes  1  and  2  story  rein.-con.  social  cen¬ 
ter  building  to  contain  gymnasium,  winter 
pool,  etc.  About  $660,000.  C.  W.  Kallal 
City  Hall  archt. 


i 

1 


Ins  heating  ayetem  in  dining  room  and 
kitchen  buiTdInga.  from  E5.  Towe.  32  Oak  St.. 
ItochealtT,  17200;  Austin  Heating  Co.,  New 
York  City,  $8875  ;  Murtaugh  &  Keddington, 
26  Plcaaant  St.,  itocheater.  $8887  ;  sanitary 
work,  from  Howe  &  Kasaett.  23  StiUson 
St..  ItociifSter,  $13,590;  G.  E  Ekig.  Cc.. 
417  Canal  St.,  New  York  Cltv,  $13,628  :  J. 
J.  Kenney  Co..  236  Weal  20th  St.,  New 
York  City,  $14,000.  Noted  Jan.  9. 

Mand,  etc.— Weraey  City,  N.  J. — Dept. 
Parka  Sc  Pub.  Impvts.  received  bids  fur- 
niahlng  and  delivering  sand,  lime,  cement, 
etc.,  from  E'.  Hall  Co..  Henderson  St.. 
Washburn  Bros.,  foot  Jeraev  Ave..  and  Eng. 
Supply  Sc  Erection  Co.,  22  Hudson  St.  Noted 
Dec.  26, 

Elertrimi  Applianc«e — Portland,  Ore, — 

X>ock  Coinn.  received  bids,  Dec.  30.  install* 
ing  at  Pier  No.  1.  St.  John’s  Terminal,  from 
Natl.  Electric  Co.,  Ry.  Elxch.  Bldg.,  $17,422; 
Jaggar-Sroufe  Co..  103  West  Park  St..  $20.- 
190;  Ne  i’age-McKenny  Sc  Co.,  388  Burn- 
aide  St..  $20,612. 

ttOam — .Montreal,  Qae, — Quebec  Streams 
Comn..  50  Notre  iJame  St.  K..  let  contract 
building  storage  dam,  to  Laurentian  Power 
Co..  Beaupre  About  $50,000.  Noted 


«in  Dept.  Agriculture.  Madison,  plans  to  fci.no,  lu. 
build  rein.-con.  addition  to  grand  stand  at 
SWte  Fair  Park.  About  $100,000.  C.  P.  £1-.  »2000 ; 

&rd.  Madison,  comr.  ?Oo‘'g'aT  a^sj 

pine  Line — Dallas.  To*. — Lone  Star  Gas  finery  Co., 
fn  Diana  to  build  pipe  line  from  west  Texas  $18,500;  W 
•as  fields  to  point  between  Dallas  and  Ft.  $19,800;  Sti 
Worth.  About  $4,000,000.  625.  Noted 

Prn-Iurk,  etc. — Helper,  Utah — City  plans  4IPortian< 
to  rebuild  penstock  and  intake  works  for  York,  N,  Y 
hydroelectric  plant  recently  destroyed  by  tract  furnis 
flood.  About  $10,000.  refined  aapl 

.  ^  Wall  St..  ; 

Wharf,  etc. — Seattle,  Wash. — See  “Indus-  cement,  to 
trial  Works.**  St.,  $8500  ; 

.  ^  ^  ,  r.  2500  cu.yd. 

Pry  Dock — Portland,  Ore. — Dock  Comn.  Trap  Rock 
appointed  H,  Burgard  and  F.  C.  Knapp  to  14750  resp< 
arra^nge  for  site  to  build  12,000  ton  timber  blocks,  to  A 
drv  dock  on  property  of  St.  Johns  Munic-  pi  314391 
ipal  Terminal.  About  $900,000  will  be  ex¬ 
pended  for  project.  J.  B.  Hegardt,  care 
oI  Dock  Com.,  engr. 

TntnHmission  Line— El  Centra.  Cal. — 

Southern  Sierras  Power  Co.,  Riverside,  soon 
receives  bids  building  30  mi.  line  between 
here  and  Calexico.  About  $35,000.  A.  B. 

West.  Riverside,  genl.  mgr. 

Power  Development,  etc. — Loo  Angeles. 

— Southern  California  Edison  Co..  301 
.South  Bway..  plans  to  expend  $20,000,000  to 
develop  150,000  additional  horse  power  In 
hydro-electric  plants,  building  transmission 
and  distribution  lines  throughout  southern 
California.  W.  Dennis,  ch.  engr. 

Subway,  etc.— Los  Angeles,  Cal. — Histor¬ 
ical  Society  of  Southwest,  Ave.  46  and 
.Marmion  Way,  having  plans  prepared  by 
Hunt  &  Burns,  archts..  701  Liiughlin  Bldg., 
for  100  ft.  concrete  subway,  76  ft.  concrete 
elevator  shaft  and  elevator  at  Southwest 
Museum.  About  $30,000. 

Garbage  Incinerator— Sacramento.  Cal. — 

City  election  Apr.  30.  to  vote  on  $143,000 
bonds  to  build  garbage  incinerator.  F.  C. 

Miller,  city  engr. 

Wharf  and  Warehouse^Saeramento.  Cal. 

— ('■ity  election  Apr.  30.  to  vote  on  $160.- 
000  bonds  to  build  rein.-con.  wharf  and 

warehouse.  K  C.  Miller,  city  engr.  CONTRACT  102 

HiDH  DFSIKFD  Bids  Were  received  by  W.  W.  Wotherspoon,  supt.  pub.  wks.,  Capitol.  Jan.  14th.  for 

*  furnishing  and  installing  two  3  ton  electric  semiportal  revolving  jib  cranes  on  Pier  6. 

Additional  Window  Uuards — Bedford  East  River,  New  \*ork  City,  from  (A)  E.  F.  Terry  Mfg.  Co..  Grand  Central  Terminal. 

Hills,  N.  Y. — Until  Feb.  14,  by  W.  G.  Bar-  New  V'ork  City  (awarded  contract).;  (B)  Lord  Electric  Co..  105  W’est  40th  St..  New 

rett,  pres.  bd.  mgrs..  New  York  State  Re-  York  City ;  (C)  Morrison  &  Davis,  Salem.  Mass.  (D)  W’ellman,  .Seaver.  Morgan  Co., 

formatory  for  Women,  Bedford  Hills,  build-  Cleveland.  Ohio,  $55,762  ;  (E)  Heyl  &  Peterson.  Inc.,  51  Water  St.,  Pittsburgh,  Pa., 

ing  additional  window  guards  for  2  cot-  $68,431.  The  unit  bids  of  the  lowest  3  bidders  were  as  follows: 

tages  of  farm  group ;  advertised  in  this 


BARGE  CANAL  WORK — .\1J1ANY,  N,  Y. 

CONTRACT  197 

Bids  were  received  by  W.  W.  Wotherspoon.  supt.  pub,  wks.,  Capitol  Jan  14th  for 
drilling  holes  in  sill  of  dam  and  toe  of  river  wall  of  lock  near  Rotterdam,  and  making 
necessary  reiialrs,  Erie,  Oswego  and  Champlain  Canals,  from  (A)  J.  W  Holler  E't  Ed¬ 
ward  ;  (B)  Stewart  Bros..  143  Bruce  St..  Schenectady;  (C)  American  Pipe  Sc  Constr  Co 
112  North  Broad  St.,  Phlla.,  Pa.;  (D)  Troy  Public  Works,  Utica,  $37,731  *1710  unit 

bids  of  the  lowest  3  bidders  were  as  follows ; 


200  lin.  ft.  drilling  l-in.  e^luratory  holes 

1 10  linft.  drilling  8-in.  filling  holes  show  11  on  plans . 

Diverting  danm  (lump  sum)  . 

Contingent  Itema 
500  linft.  drilling  3-in.  holes  .  ... 

300  lin. ft.  drilling  8-in.  filling  holes  not  shown  on  plans. 

600  cu.yd.  gravel  . 

600  eu.yd.  sand .  . 

2,600  bbl.  Portland  cement . 

600  eu.yd.  mixing  and  placing  concrete  . 

400  cu.yd.  mixing  and  placing  grout  . 

Extended  ti  tala . 


84,000  lb.  structural  steel  . ; .  . 

61,000  lb.  machinery . 

690  sq.ft,  galvanized  steel  plate 
0  3  M.ft.b.m.  sawed  lumber  . 
330  sq.ft,  asbestos  lumber 

5  cu.yd.  concrete  . 

157  sq.ft,  solid  metal  windows 

67  sq.ft,  steel  doors  . 

400  sq.ft,  ceiling  board . 

2,600  lb.  metal  duct  . 

2  electrical  equipments  .  . . . 
2  misceilaheous  accessories  .  . 
2  acceptance  tests  . . 

Extended  totals  . 


PBICES  AND  CONTBACTH  AWARDED 
(t^Indlcatea  award  of  contract) 

ItGarbags  Incinerator— Bridgeport,  Conn, 

— ('.  E'ischer  &  Co.,  Asylum  St.,  will  re¬ 
build  garbage  plant  recently  destroyed  by 
fire.  Work  will  be  done  by  day  labor. 
About  $35,000.  Noted  Jan.  9. 

Cement,  Itnnd,  etc. — New  York,  N.  Y.— 

H.  Bruckner,  pres.  Bronx  Boro.,  received 
bids  Jan.  16.  furnishing  and  delivering  75(i 
tons  a.sphaltic  cement,  from  Warner  Quin¬ 
lan  Asphalt  (Jo.,  79  Wall  St..  $16,853  ; 

Standard  Oil  Co.,  26  Bway.,  $23.260 ;  Texas 
Co.,  17  Battery  PI.,  $29,933 ;  26  tons  of  pav¬ 
ing  pitch,  from  Barrett  Co.,  17  Battery  PI.. 
♦500  ;  800  tons  limestone  dust  or  other  suit¬ 
able  inorganic  dust,  from  R.  M.  Soper,  39 
Portland  ,St.,  $7760;  New  York  Trap  Rock 
'orp.  101  Park  Ave.,  $7800;  9600  cu.yd. 
>;and  grits,  from  Amer.  Bldg.  Material  Co.. 
King-bridge  .$13,704  ;  Willard  Sand  & 
Gravel  Co..  110  East  23rd  St.  $16.625 ;  2000 
bagx  hinder  stone,  from  New  York  Trap 
Rbck  Corp.,  101  Park  Ave.,  $5200;  C.  Tomp¬ 
kins.  30  Church  St..  $4700 ;  2000  bags  Port- 
‘‘"o, cement,  from  J.  A.  McCarthy  Sc  Bros.. 
551  Exterior  St.,  $1760;  J.  P.  Dufb^  Co..  207 
Kast  lS8th  St..  $1780 ;  Q.  B.  Raymond.  293 
Borden  Ave..  Long  Island  City,  $1790 ;  4600 
o'fy'l  1|  In.  broken  trap  rock  stone  and 


CDNTRACT  T 

Bids  were  received  by  W.  W.  Wotherspoon,  supt.  pub.  wks.,  Capitol.  Jan.  14th.  for 
extending  core  wall  and  other  work  at  north  end  of  Dam  ,N'o.  2,  Seneca  Falls.  Cayuga 
and  Seneca  Canals,  from  (A)  Kenne<^  St  Scullen  Constr.  Co..  Cohoes;  IB)  Mohawk 
Dock  Sc  Dredge  Co.,  Inc.,  Herkimer;  (C)  Charles  Kiehm,  26  Gardner  Bldg.,  Utica;  (D) 
Bronk  &  Klmmey.  Hudson  Falls.  $25,915 ;  (E)  J.  A.  I.jiiiorle.  Box  28A.  Albany,  $27,317 ; 
(P)  Scott  Bros..  Rome.  $28,000;  (G)  Acker  Drilling  Co.,  .Scranton,  Pa..  $32,514.  The 
unit  bids  of  the  lowest  3  bidders  were  as  follows: 


870  cu.yd.  excavation  . 

740  cu.yd  backfill  . 

21.4  M.ft.b.m.  sheeting  and  brai-ing  . 

1 20  cu.yd.  2nd-claaa  concrete  . 

Contingent  Itema 

900  cu.yd.  excavation  . 

760  cu.yd.  backfill  . 

26  M.ft.b.m.  aheeting  and  bnu-ing  . 

1 50  cu.yd  2nd-clasa  concrete  . . 

I  Fumiahing,  installing  and  removing  plant  for  drilling 

and  grouting  dump  sum) . . 

1,900  lin.ft.  drilling  bolea . 

500  bbl.  Portland  cement  for  grout  .  . 

150  cu.yd.  land  for  grout . . 

200  cu.yd.  mixing  and  placing  grout  . 

Extended  totals .  . 
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Bids:  Feb.  18  &  19. 

Canal  Improvements 

STATE  OF  NEW  YORK 
OFFICE  OF  SUPERINTENDENT  OF 
PUBLIC  WORKS 

Albany,  N.  Y. 

Sealed  proposals  will  be  received  by  the 
undersigned  at  his  office  in  the  Capitol  at 
Albany.  N.  Y.,  until  twelve  o'clock  noon  of 
Tuesday.  February  18,  1919,  at  which  place 
and  hour  they  will  be  publicly  opened  and 
read,  for  the  improvement  of  the  State 
canais  as  authorized  by  Chapter  147  of  the 
Laws  of  1903  and  amendatory  laws,  and 
Chapter  391  of  the  Laws  of  1909  ;  and  for 
the  construction  of  Barge  canal  terminals 
pursuant  to  the  provisions  of  Chapter  746 
of  the  Laws  of  1911,  as  follows: 

TERMINAL  CONTRACT  NO.  67 
For  constructing  certain  parts  of  an  ap¬ 
proach  from  Court  Street  and  South  Avenue 
to  the  Barge  canal  terminal  at  Rochester. 
Contract  plans,  sheets  1  to  10  inclusive. 

TERillNAL  CONTRACT  NO.  69 
For  protecting  the  shore  of  Erie  Basin 
between  Lake  Street  and  Slip  No.  1,  at 
Buffalo. 

Contract  plans,  sheets  1  and  2. 

TERMINAL  CONTRACT  NO.  107 
For  installing  electric  wiring,  lighting, 
power  and  battery  charging  equipment  for 
the  canal  terminal  at  Erie  Basin,  Buffalo. 
Contract  plans,  sheets  1  to  10  Inclusive. 

TERMINAL  CONTRACT  NO.  223 
For  constructing  a  Barge  canal  terminal 
I'reight-shed  at  Greenpoint,  Brooklyn,  New 
Vork  City. 

Contract  plans,  sheets  1  to  11  Inclusive. 
And  until  twelve  o’clock  noon  of  Wed¬ 
nesday,  February  19,  1919,  for  the  follow¬ 
ing  pieces  of  work: 

CONTRACT  NO.  200 
Erie  Canal — Sections  9  and  10 
For  driving  steel  sheet  piling,  placing 
concrete  lining  and  incidental  work  be¬ 
tween  Rochester  and  Lockport. 

Sheets  1  to  5  inclusive. 

CONTRACT  NO.  201 
Erie  Canal — Section  9 
For  completing  the  concrete  prism  lining 
at  Cartersville  and  constructing  a  stream 
entrance  near  Knapp’s  bridge. 

Siieets  1  to  3  inclusive. 

CONTRACT  Q 

Cayuga  and  Seneca  Canal — Section  1 
For  constructing  pile  dolphins  for  aids 
to  navigation  on  Cayuga  and  Seneca  lakes. 
Sheets  1  to  6  inclusive. 

Plans  nnay  be  seen  and  detailed  speci¬ 
fications,  engineer’s  estimate  of  quantitie'^. 
proposal  blanks,  form  of  contract  and 
bonds  required  and  other  Information  for 
proposers  may  be  had  at  the  office  of  the 
Superintendent  of  Public  Works  at  Albany. 
N.  Y.,  at  the  office  of  the  Assistant  Super¬ 
intendent  of  Public  Works  for  the  Middle 
Division  at  Syracuse.  N.  T.,  at  the  office  of 
the  Assistant  Superintendent  of  Public 
Works  for  the  Western  Division  at  Roches¬ 
ter,  N.  Y.,  at  the  canal  office.  Spaulding’s 
Exchange,  Buffalo.  N.  Y.,  and  at  the  office 
of  the  State  Engineer  and  Surveyor. 

Copies  of  detailed  plans  or  drawings  may 
be  obtained  from  the  State  Ehigineer  and  ^ 


Official  Proposals 

Price,  $3.60  an  inch — Copy  can  b« 
received  until  Wednesday,  10  a.m., 
for  issue  out  the  next  morning. 


The  publication  of  an  ad* 
vertisement  on  this  page 
is  an  official  notice  that 
bids  are  wanted  from 
other  than  local  bidders. 

It  is  also  a  guarantee  that 
maximum  competition  is  in¬ 
vited  because  Engineering 
News-Record  is  the  one  nation¬ 
ally  recognized  medium  for 
Proposal  advertising.  Its 
Searchlight  Section  is  read 
each  week  by  nearly  every 
worth-while  contractor  in  this 
country  who  bids  on  public 
work  outside  his  own  city. 


PROPOSALS 


Surveyor  at  Albany,  N.  Y.,  upon  payment 
to  him  of  the  cost  of  producing  them. 

Monthly  estimates  will  be  paid  of  ninety 
per  centum  (90%)  of  the  work  dons  at  the 
contract  price.  Every  proposal  for  said 
work  must  be  accompanied  by  a  money 
deposit  in  the  form  of  a  draft  or  certified 
check  upon  some  good  ^banking  institution 
In  the  city  of  Albany  or  New  York,  issued 
by  a  national  or  state  bank  (or  trust  com¬ 
pany  in  the  case  of  terminal  contract)  in 
good  credit  within  the  state  and  payable 
at  sight  to  the  Superintendent  of  Public 
Works  for  five  per  ‘centum  (5%)  of  the 
amount  of  the  proposal. 

The  person  whose  proposal  shall  be  ac¬ 
cepted  will  be  required  to  execute  a  con¬ 
tract  and  furnish  bonds  within  ten  days 
from  the  date  of  notice  of  award  delivered 
to  him  or  them  in  person  or  mailed  to  the 
address  given  in  the  proposal. 

Upon  execution  of  the  contract  and  ap¬ 
proval  of  bonds,  the  certified  check  or  draft 
will  be  returned  to  the  proposer  unless  the 
same  shall  have  been  presented  for  col¬ 
lection  prior  to  such  time,  in  which  case 
the  amount  of  the  deposit  will  be  refunded 
by  the  Superintendent  of  Public  Works. 

The  deposits  of  bidders  other  than  the 
one  to  whom  the  award  of  contract  sha'l 
be  made  will  be  returned  Immediately  after 
the  award  has  been  made. 

’The  bond  required  for  the  faithful  per¬ 
formance  of  each  contract  shall  be  in  such 
sum  as  shall  be  fixed  by  the  Superintendent 
of  Public  Works,  which  sum  shall  not  be 
less  than  twenty  per  centum  (20%)  of  the 
estimated  cost  of  the  work  according  to  the 
contract  price,  and  an  additional  bond, 
known  as  the  labor  bond,  in  the  sum  of 
ten  per  centum  (10%)  of  the  amount  of 
the  estimated  cost  of  the  work  according 
to  the  contract  price,  will  be  required  as 
security  that  the  contractor  will  pay  in 
full  at  least  once  in  each  month  all  labor¬ 
ers  employed  by  him  upon  the  work  speci- 
^  fled  to  he  done  In  the  contract. 

I  In  the  event  that  more  than  one  surety 


PROPOSALS 


company  is  offered  as  surety  on  said  bonds 
co-insurance  only  will  be  accepted. 

Each  proposal  must  be  addressed  to  the 
Superintendent  of  Public  W’orks,  Albany, 
N.  Y.,  and  must  be  endorsed  on  the  en¬ 
velope  with  the  name  of  the  construction 
for  which  the  proposal  is  made. 

Award,  if  made,  wiii  be  made  to  the 
person  or  persons  whose  proposal  shall  be 
lowest  in  cost  to  the  State  for  doing  the 
work,  and  which  shall  comply  with  all 
provisions  required  to  render  it  formal.  Be¬ 
fore  any  award  shall  be  made  the  lowest 
bidder  wiii  be  required  to  satisfy  the  Su¬ 
perintendent  of  Public  Works  of  his  abil¬ 
ity  to  provide  suitable  equipment  and  ma¬ 
terials  for  the  proper  performance  of  the 
work. 

The  right  is  reserved  to  reject  all  pro¬ 
posals  and  readvertise  and  award  the  con¬ 
tract  in  the  regular  manner  if,  in  the 
judgment  of  the  undersigned,  the  interests 
of  the  State  will  be  enhanced  thereby. 

W.  W.  WOTHERSPOON. 

Superintendent  of  Public  Works. 

January  15,  1919. 


Bids:  Feb.  6. 

Sewerage  System  Improvement 

Syracuse,  N.  V. 

Sealed  proposals  for  contract  No.  27  for 
the  construction  of  Divisions  3,  4  and  5, 
Onondaga  creek  improvement  and  the  main 
intercepting  sewer,  will  be  received  until  2 
o’clock  P.M.,  February  6,  1919,  at  the  office 
of  the  Syracuse  Intercepting  Sewer  Board, 
104  City  Hall,  Syracuse,  N.  Y.  The  work 
embraces  approximately  2  miles  of  creek 
improvement  and  1.3  miles  of  intercepting 
sewer.  Proposals  may  be  made  under  three 
alternatives  which  cover  the  whole  or  pro¬ 
portions  of  the  work.  The  principal  items 
of  the  whole  work  are  111,500  cu.yd.  ex¬ 
cavation  and  18,000  cu.yd.  concrete.  This 
contract  is  to  continue  the  work  started 
under  a  contract  which  was  cancelled  on 
account  of  the  war.  The  Board  has  in  its 
possession  to  be  used  upon  the  new  con¬ 
tract  practically  all  of  the  reinforced  con¬ 
crete  pipe  which  has  been  manufactured 
for  the  sewer  and  its  lying  on  the  site 
thereof.  The  Board  also  has  cast  iron 
siphons,  a  traveling  concrete  mixer  and  4 
flat  cars  for  use  upon  the  n  w  contract 
Proposals  must  be  made  on  blanks  to  be 
furnished  upon  application  and  must  be 
accompanied  by  a  New  York  draft  or  cer- 
tlfled  check  for  $5,000  or  $10,000  for  each 
division  for  which  a  bid  is  submitted.  Draw¬ 
ings,  specifleations  and  form  of  proposals 
and  contract  are  on  flle  in  the  offices  of  the 
Board.  Copies  may  be  obtained  by  deposit¬ 
ing  $10  to  insure  their  return  in  acceptable 
condition  on  or  before  February  15.  1919. 

HARRY  J.  HAMLIN. 

Secretary. 


PROPOSALS  FOR  ’TURBINES,  PhMP 
SET.  FEED  WATER  HEATER.  AW 
ELECTRIC  LIGHT  PLANT.— Office  Ml^ 
sissippi  River  Commission,  1st  and  2nd 
Districts.  Custom  House.  Memphis.  Tenn 
Sealed  proposals  will  be  received  here  until 
11  a.m.,  Feb.  4.  1919.  and  then  opened,  for 
furnishing  turbines,  pump  set.  feed  water 
heater,  and  electric  light  plant,  for  hy¬ 
draulic  grader  No.  1820.  Further  informa¬ 
tion  on  application. 
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»ork«  (Continued) 

f»t.  P»«l — City  planii  to  build  wn- 
n  from  t'ayuKa  and  MIiwIbhIppI  Sib. 
".  and  Grove  St.  About  jliS.OOO. 
'Austin,  punch.  a«t.  O.  Clausaen, 
Kf. 

Toneka — City  plans  election  In  fall 
on  from  |15«,0(t0  to  JjJ!l»0.<'«0  bonds 


l(»  vole  on  from  1150,000  f*  Water.  113  Monuinent  Circle.  Indluiuipolls. 

to  build  city  well  north  of  nver  with  plie  bulldliur  water  iiurifleutlon  plant,  eonslHtliiK 
lull-  across  brick  yard  brldKc  and  to  i it y  iihemleal  laniHe.  filter  house.  Iioller  house 

w.ilt-r  plant,  aa  an  emergency  measun  plant  addition,  sedlinetilatlon 

uiiiil  permanent  Improvements  are  com-  basins  and  filtered  water  reservoir,  In- 
pleled.  volvltiK  15.000  eu.y«l.  exeav  tiliotl  eu  yd 

Casper — City  plans  election  In  full  ct  iicrele,  2300  cu  yil  loam,  furnished,  140 
In  vole  on  $1,600,000  bond  Issue  to  build  ttms  reInforeliiK  steel,  settliiK  31*  tons  e  I 
iH-w-  water-works  systetn,  to  include  reser-  pl|>e  and  72  Ion  gale  valves  and  sluice 
voir  and  distribution  system.  M.  li.  gates;  advertised  In  tbiB  Issue. 

Wheeler,  city  engr.  MaaC,  Caseade— Until  Keb.  3,  by  elly, 

Moat.,  Hardin — City  ^ans  to  extend  building  rein  -eon.  well,  14  x  14  ft  at  lop. 

water  works  system  to  Highland  J'nrk  ad-  jo  x  10  ft  bottom  and  36  to  38  ft  deep, 

dtlion  Al»oUt  $30. 006.  K.  t.  Klickinger.  also  14  x  14  pumphouse  About  $6000  II 

city  engr.  t*.  Walters.  Minot  Uldg  ,  Great  Falls,  engr 

Moat-  Wfc'*  --r^y  .'I"'''"?!'''!'',"  Okla..  Kliigllslirr-llntll  Keb  3.  by  city 

pand  by  W .  K.  Trtpie'lt,  tv  httensn.  tor  improving  water-works.  lionds  for 

sUirage  resctw-ulr  with  4«0, 000  /“'■  ‘•”1''“'  $S«.*00  have  hi-eii  sold  for  proJ<-et  Hluck 

Ity  Bonds  for  $23,0«0  voted  for  project.  ^  Vciitch.  607  Interstate  Bldg-  Kunsas  City. 
.Noted  Jan.  2.  Mo-  engrs. 

M»..  Kanssa  City — Fire  &  Water  Bd. 
purchased  8)  acre  site  on  76th  and  llolmca 

and  plans  to  build  10.000,000  gai.  PBICKH  AM>  CHNTKACTK  AH'AKItKPI 

reservoir.  (#Indlcalea  award  of  contnict  ) 

31a.,  Matwn — City  plans  to  Improve  wa¬ 
terworks  and  eloctxlc  llghlliig  systetna.  t^R.  I.,  Newport — t'lty  let  eontraet  hulld- 
Aiioni  $46  000.  reservoir,  to  Ueverall.  Speneer  Co.,  Bar- 

Ark-  ITj.  gmlth — City  plans  to  extend  and  *'^'**^  Hl<lg..  Baltimore,  Md-  $&!I,H3U. 

Improve  wstcrworks  system  to  Incltnle  build-  liN.  Y.,  Ctihoes — City  let  contract  build¬ 
ing  weir  Is  Poteau  River  and  reservoir  o-n  Ing  addition  to  pumping  jtlunt.  to  Ali>hii 
Crowe  mil.  Flectrlc  Constr  Co.,  102  Hatnilinn  St,.  Al- 

Tex-  Clseo— City  plans  to  Improve  water  bany.  About  $8000.  Noted  l>ec.  19. 
works  sjatetn.  About  $60,900.  Halim  Kniiga — Illinois  Central  Ti  n. 

Tex-  Hoaston— 15.  K.  Sands,  city  engr-  f.*','!’';'*'  Chlew.  III.,  let  c'»>"raot 

soon  receives  bids  Improving  water-works  » ’.sVinn  ^  *7** 

rrstem  Plans  include  7  deep  wells,  pumps.  Pl«  « t  here  with  canactty  "J.  •►I  '; 

nislor  sTwl  electric  generators.  About  $160.-  u'onn’  Todd 

09*.  l-'ormer  bids  rejected.  Noted  l>ec.  26.  Ave.,  Chicago.  About  $18,000.  ‘ 

Tex.,  VeriMui — City  having  plans  pre-  **“"*•"  "Excavation  & 

pared  ftor  Increasing  water  supply  and  has  ureaging. 

inslructod  A.  J.  Hoblnson.  city  engr.  to  get  |*Cint.,  Harrlefleld  (Kingston  P  O.) — 
rtfUmalea  for  concrete  tank  to  Increass  Dominion  Government.  Ottawa.  Ont  .  let 
capacity  of  water  supply  to  400,090  gal.  oontraot  for  water  supply  and  drainage 
Tex.,  WaxahachU^Sre  "StreeU  and  *y"'«tn  for  temporary  luirraeks.  to  Elliott 

Bros.,  77  Princess  St.,  Kingston.  Alx>ut 
w,  A.  *  *  $6980. 


PRIOKH  ANH  rONTRACTN  AWAKHKU 
('dlndlca.tes  award  of  contract) 

|*()ae.,  Oovefleld  (Quebec  P  O  ) — Domin¬ 
ion  Government,  Ottawa,  Ont.,  let  contraid 
building  sewerage  and  waterworks  systems 
for  tem|)orary  barracks  here,  to  M.  Doner- 

ran,  1254  Ht.  Valler  St.,  Quebec.  About 
24,600. 
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liridges  (Continued) 

N.  Y.,  Wiiterport — Carlton  Twp.  plans 
election  to  vote  on  $30,000  bonds  to  build 
sintrle  span  bridge  over  Oak  Orchard  Creek 
at  site  of  dam  of  Western  Xew  York  ITtil- 
Ity  Co.  who  will  appropriate  like  amount. 

4.,  Trenton — C<ty  plans  to  build  5  new 
stationary  bridges  over  Delaware  and  ltari> 
tan  caiuil.  at  Hermitage  Ave..  I’rospect, 
Calhoun.  I’assaic  and  West  Hanover  Sts. 
About  $300,000.  A.  Swan,  city  engr. 

I'B..  i*iltHburgh — De|)t.  I’ub.  Wks.  plans 
to  expend  $100,000  for  building  bridges 
during  1919.  N.  S.  Sprague,  ch.  engr. 

t>.,  Slinrunville  —  See  "Miscellaneous.” 
Cincinnati.  D. 

WIs..  Itlark  Kiver  FbIIh — Comrs.  Jack- 
son  Co.  having  plans  prepared  b.v  W.  C. 
Buetow.  div.  engr..  I>a  Crosse,  building  180 
ft.  concrete  culvert.  Irving  Twp.  Work  In¬ 
volves  238  yd.  concrete  and  14  tons  steel. 

Wls..  I>ad.vHinith — See  “Streets  &  Roads.” 

WIh..  Manitowor — City  had  plans  pre¬ 
pared  hv  U.  K.  I'itz  city  engr..  for  bascule 
bridg.  on  10th  St.,  21  ft.  wide.  About 
$9.S.0oO. 

tVIs..  Milwaukee — City  having  plans  pre¬ 
pared  for  bascule  bridge  on  State  St.  About 
$250,000.  I),  McKeith.  sujit.  dept,  bridges 

and  buildings. 

Kan.,  Topeka — City  receives  bids  in  Feb- 
ruar.v  building  190  ft  rein. -con.,  opeti 
spandrel,  solid  slab  arch  bridge  over  Shun- 
ganunga  River  on  8th  St..  20  ft.  roadway,  5 
ft.  sidewalks.  W.  K.  Baldry,  city  engr. 

Mont..  Itiglimber — St*e  "Streets  &  Roads.” 

Mo..  Marshall — See  "Streets  and  Roads  ” 

Mo.,  Ml.  laxiis — Bd.  Pub.  Serv.  soon  re¬ 
ceives  bids  building  rein-con.  bridge  on 
S<<uthwest  Ave.  Atsiut  $33.000.  Former 
bids  rejected.  L.  R.  Bowen,  city  engr. 
Noted  Oct.  3. 

Mo..  St.  I.oiiU — City  having  plans  pre¬ 
pared  building  bridge  on  Htli  SI.  About 
$300,000.  L.  R.  Bowen,  city  engr. 

I  tah,  Nall  I.nke  Cil.v — Cily  plans  to  build 
3  bridges  over  Jordan  River  and  Surplus 
Canal.  About  $40,0011.  S.  Q.  Cannon,  city 
engr 

tint..  Ottawa — Bd.  Control 'having  prellm- 
iiiar.v  plans  pre|>ared  for  450  ft.  rein.-con. 

I  ridge  50  ft.  wiile.  over  Itideau  River  at 
foot  of  Rideau  St.  to  replace  Cummings 
bridge.  A.  F.  McCallum.  City  Hall.  engr. 

Ont..  Ottawa — Bd.  Control  receives  bids 
in  spring  building,  400  ft.  rein.-con.  bridge, 
55  ft.  wide,  consisting  of  4  spans,  over 
Rideau  River  on  St.  I’atrick  St.  About 
$190,000.  A.  F.  McCallum.  City  Hall.  engr. 

Nask.,  Outlook — Bd.  Trade  plans  to  build 
trallic  bridge.  Alsiut  $500,000.  H.  O. 
Redden,  pres. 

n.  r.,  Victoria — Provincial  Government, 
Ottawa.  Ont..  plans  to  build  bridge  on  John¬ 
son  St.,  here.  About  $200,000. 

itIOS  DKNIKKO 

Oa.,  Oglethorpe — Pntll  Feb  11.  by  Comrs. 
Macon  Co.,  building  concrete  and  steel 
briilge  over  Flint  River,  between  Oglethorpe 
and  Montezuma  Twps. 

Kan.,  Oswego — I’niil  Feb.  3.  by  Comrs. 
Da  Bette  Co.  building  rein. con.  highway 
bridges,  involving  1792  lin.ft.  15  in..  fi06 
lin  ft.  18  in  .  498  lin.ft  24  in  ,  and  48  lin  ft. 
30  in.  concrete  pipe.  927.6  cu.yd.  rein  -con. 
and  7.74  ton  steel.  Al>out  $40,000.  W.  J. 
King,  CO.  engr 

Cal.,  Sarramento — See  “Streets  &  Roads.” 

PRICKS  AX1>  CONTR.\CTS  .\W.\KI)KI> 

(^Indicates  award  of  contract.) 

*MaMH..  Kraiiitree — Comrs.  Norfolk  Co. 
(Dt'dham)  let  steel  contract  building 
Scherrer  double  leaf  draw  for  highway 
over  Monaticciuot  Creek,  branch  of  Fore 
Kiver.  64  ft.  long.  50  ft.  wide,  to  Boston 
Bridge  Co..  Hast  Cambridge.  About  $53.- 
000.  Work  involves  1850  cu.  yd.  rein.-con.. 
130  tons  steel.  6600  ft.  earth  approae'.i  and 
All.  etc.  Noted  .Xur.  11. 

APa.,  Tbiiiesta — State  Comn.,  Harris¬ 
burg.  let  contract  building  concrete  bridge 
across  Tionesla  Creek  here,  to  Whittaker 
&  Diehl.  I’nion  Trust  Bldg..  Harrisburg. 
About  $64,965. 

AMInii..  Warren — Marshall  Co.  let  con¬ 
tract  building  5  steel  bridges.  1  rein.-con. 
culvert  and  lo  wooden  bridges,  to  Minneap¬ 
olis  Bridge  Co..  1035  Metroiiolitan  Rife 
Bldg.,  Minneaiiolis. 

AMont.,  Bozeman — Comrs.  Gallatin  Co. 
let  contract  building  Red  Bridge,  one  85 
ft.  steel  span,  16  ft  v  ' le.  2  concrete  abut¬ 
ments;  also  Axtell  Bridge,  one  140  ft.  steel 
span.  16  ft  wide.  1  concrete  abutment,  to 
Clifton  Applegate  Toole  Co  .  2  North  Cedar 
St.,  Anawnda.  $15,724 


♦  Tex..  Van  Horn — See  “Streets  and 
Hoads.” 

♦  Idaho,  f'ataldo — State  Highway  Comn.. 
Boise,  let  contract  building  bridge,  to  Se¬ 
curity  Bridge  Co..  502  North  32nd  St.,  Bill¬ 
ings.  Mont.,  $29,875. 


Structural  Steel 

PKOPONKB  WORK 
O.,  Clneinnati — See  "Miscellaneous.” 

WU.,  Black  Kiver  Falls — See  "Bridges." 

PRICKS  .\.\»  <'ONTK.\rTS  AMAKDKD 

t^lndicates  award  of  contract) 

♦  O.,  Cleveland — See  “Industrial  Works." 

Reinforced  Concrete 

PKOPONKO  WORK 

N.  Y.,  Butfalo — .See  “Industrial  Works.” 
I’a.,  JohiiNtown — S»o  "Miscellaneous.” 

Fla.,  Miami — See  “Industrial  Works.” 

O. ,  Clneinnati — See  “Miscellaneous.” 

Wb*.,  Itaraboo — See  “Streets  &  Roads.” 
Wl».,  Blark  River  Falls — Sec  “Bridges.” 

W  U.,  Klkhorn — See  “Miscellaneous.” 

<  al.,  Mmlesto — See  “M'lscellaneous.” 

Ont.,  Ottawa — See  “Bridges.” 

BIOS  DKNIKKD 

.Mont.,  Casrade — See  “Water- Works." 

PRICKS  AM>  CONTK.YCTN  .\WAKI>KD 

(♦Indicates  award  of  contract) 

♦  Pa.,  Tionewta — See  "Bridges.” 

♦Tex.,  Van  Horn — See  “Streets  &  Roads.” 


Streets  and  Roads 


MaHH.,  M’inthrop  (Boston  P.  O.) — C  D 
Bradbury  petitioned  State  Legislalur  t,, 
direct  Metropolitan  Park  Comn..  18  '.  i-.  - 
mont  St.,  to  take  over  and  improve  Bi  .i, dh 
St.  About  $20,000. 

N.  Y.,  Butfalo — City  had  plans  pri|i  -.d 
paving  25  streets,  involving  226.000  .>,.1  m| 
a.'^phalt  iiavemenl.  About  $900,000.  t;  H 
Norton,  city  engr. 

X.  Y..  Butfalo — City  having  plan.s  pr.-- 
pared  for  paving  20  streets  involving  .  u . 
000  sq.yd.  pavement.  About  $1.00ip.iiimi 
G.  H.  Norton,  city  engr. 

N.  J.,  Morristown — Bd.  Freeholders  Mor¬ 
ris  Co.,  plans  to  improve  and  widen  I’m.- 
Brook  Ave.  over  the  Meadows. 


N.  4.,  Paterson- -Bd.  Freeholders  plans  to 
improve  Hingwood  Ave..  I’ompton  l.iiko.-, 
Twp.,  from  old  borough  line  to  Pater-on 
Hamburg  Turnpike,  and  Black  Oak  Hnlr. 
Rd..  between  Paterson  and  Newark  Turn¬ 
pike.  G.  Fergu.son.  engr. 


Pa.,  Pittsburgh — Cit.v  plans  to  sulmiit 
$12,000,000  bond  is-sue  at  next  general  elee- 
tlon  to  be  used  as  follows:  Street  improve¬ 
ments.  $7,000,000;  stri'et  repaving.  $1(nni. 
000;  sewer  construction,  $1,400,000  iiorK 
Improvements.  $500.000 ;  bridges.  $50fl,(nm 
also  other  municipal  work.  N.  S.  Sprague 
ch.  engr.  dept.  pub.  w’ks. 


Pa..  PlttNbnrgh — Dept.  Pub.  Wks.  plans 
to  expend  $1,600,000  for  strr'ct  improvements 
during  1919.  N.  S.  Sprague,  ch.  engr. 

.Mar.vland — State  plans  to  expend  tibuut 
$174,000  from  Federal  Aid  fund.  $3,ooo.oini 
from  State  Rd.  fund  (from  bond  issue)  and 
$1,800,000  from  State  Aid  fund  for  new 
corustruction  during  year:  also  $1.40ii  tnni 
for  maintenance.  J.  N.  Mackall,  ch.  engr 


Virginia — State  Highway  Deitlt.,  Rich¬ 
mond.  has  following  anvturits  available  for 
construction  and  maintenance  of  roads  dur¬ 
ing  .vear;  $900,000  from  Fedenil  Aid  $1,- 
600,000  from  state  appropriations  for  state 
highway  s.vstem  (these  2  amounts  to  he 
exptmded  on  about  30  projects)  ;  $l,0OO.inni 
of  Joint  state  and  county  funds  to  be  ex¬ 
pended  on  county  highway  s.vstem.s  and 
about  $760,000  for  maintenance  of  slate 
highway  system.  G.  1*.  Coleman,  conir 


PRUPONKB  WORK 

MassarhuHettH  —  State  Legislature  peti¬ 
tioned  State  Highway  Comn.,  Boston,  to 
improve  highway  between  Goshen  and  Ash- 
fiefd  Twps..  I'ost  over  $10,000  ;  between 
Belchertown  and  Amherst  Twps.,  $40,000  ; 
build  and  improve  highway  from  center  of 
Plymouth  Twp.  to  center  of  Bourne  Twp., 
$20,000.  one  half  of  cost  to  be  borne  by 
state  and  other  half  by  Plymouth  and 
Barnstable  Twjis.  ;  highway  from  Milford 
Center  to  Urbridge  Center,  $17,000. 

MasHneliiiHettn  —  State  Legislature  peti¬ 
tioned  State  Highway  Comn..  Boston,  to 
build  highway  around  steep  hill  in  Leicester 
Twp.  to  form  detour  in  Boston-New  York 
auto  route,  cost  to  exceed  $10,000;  high¬ 
way  from  Junction  of  'Walnut  and  Cedar 
Sts..  Lynn  Twp.  through  Sangus  and  Wake¬ 
field  Twps. 

Mann.,  Melrone  (Boston  P.  O.) — H.  C. 
Woodill  petit(*»ncd  St«ite  Legislature  to 
direct  Metropolitan  Park  Comn.,  18  Tre- 
mont  St.,  to  build  and  maintain  Ixiulevard 
as  part  of  park  system  from  Bellevue  Ave. 
toward  Lynn  woc^s.  About  $50,000. 

Mann.,  Newton  (Boston  P.  O.) — A.  Childs, 
mayor,  petitioned  State  Legislature  to  di¬ 
rect  Xfetropolitan  Park  Comn.,  18  Tremont 
St.,  Boston,  to  build  parkway  or  lioulevard 
from  Maple  and  Jefferson  Sts.,  east  along 
bank  of  Charles  River  to  connect  with  park¬ 
way.  Cost  to  exceed  $10,000. 

Munn.,  ()iiinr.x-  (Boston  P.  O.) — Whlton. 
mayor,  petitioned  State  la-gislature  to  di¬ 
rect  Metroiiolitan  Park  Comn..  18  Tremont 
St..  Boston,  to  build  boulex-ard  from  Adams 
to  Hancock  Sts.  About  $50,000. 

Mann.,  Stoneliam  (Boston  P.  O.) — A. 
Newhall.  representative,  petitioned  State 
Ia>gislature  to  direct  Metropolitan  Park 
Comn..  18  Tremont  St.,  Boston,  to  acquire 
land  and  build  parkway  or  boulevard  from 
Main  St..  Stoneham  Twp.  to  Crystal  Lake. 
Wakefield  Twp.  and  from  lake  to  Quanna- 
iHiwitt  Parkway,  Wakefield  Twp.  About 
$20,000 

Mass..  M’akefleld — A.  Baxter,  represen¬ 
tative,  applied  to  State  Legislature  for  ap¬ 
propriation  of  $30,000  to  build  Water  St., 
from  here  to  Sangus  Twp. 

M  AHK.,  M'inrhester — City  plans  to  build 
■Woburn  Parkway  from  present  terminus 
to  Wildwood  Twp.,  bituminous  macadam. 
Cost  to  exceed  $25,000.  J.  R.  Rablin,  c/o 
Metropolitan  Park  Comn.,  18  Tremont  St.. 
Boston,  engr. 


N.  C.,  Spartanburg— Comrs.  Spart.-inliurg 
Co.  soon  receive  bids  building  2  hard  sur¬ 
faced  roads  leading  from  Spartanburg ;  l 
on  Appalachian  Highway  toward  Landrum 
and  other  on  Glenn  Springs  Rd.  .\bout 
$142,000  available  for  project. 

Fla..  Ft.  Lauderdale — City  plans  eb'Ction 
to  vote  on  $10,000  bonds  for  improving 
streets.  H.  C.  Davis,  city  engr. 

.\la.,  .Nheffleld — City  rec.eive8  bids  about 
Mar.  15  paving  100,000  sq.yd.  streets,  as¬ 
phalt.  hitbulithlc.  brick  or  concrete.  R  .V 
Chapman,  city  engr.  Noted  Jan.  16 

La.,  rnlfax — City  plans  to  pave  1  mi 
sidewalk.  , 

La..  Shreveport — Caddo  Parish  plans  to 
build  7  mi.  roads. 

La.  Vidalla — Concordia  Co.  plans  elec¬ 
tion  to  vote  on  $1,-)0.000  bonds  to  gravel 
main  roads.  Federal  Government  will  lie 
asked  to  appropriate  like  amount. 

O. ,  Cineinnati — Comrs.  Hamilton  Co 
plan  to  surface  Harri.son,  Springfield,  Read¬ 
ing  and  Glendale-Milford  Rds.  .\houi 
$800,000.  State  will  appropriate  $400.i'6u 
toward  cost.  W.  Boeh,  co.  surv. 

O.,  Cleveland — Comrs.  Cuyahoga  Co  re¬ 
ceive  bids  in  summer  grading,  paving  ;ind 
draining  4.75  ml.  Som  Centre  Rd.  from 
North  Woodland  Rd.  to  North’  Miles  Rd . 
brick.  16  ft.  wide,  cost,  $300  000;  3.08  mi 
Highland  Rd..  brick  or  concrete.  15  ft 
wide.  $150,000  ;  also  draining  and  paving 
2.67  mi.  Walling  Rd.  from  Broadview  Rd. 
to  Breckville  Twp..  concrete,  16  ft.  wide, 
$140,000.  W.  A.  Stinchcomb.  co.  engr. 

O.,  Cleveland — Comrs.  Cuyahoga  Co  re¬ 
ceive  bids  in  spring  repaving  5.13  mi. 
Dover  Center  Rd.  from  Butternut  Ridge 
to  AWst  I.,ake  Rd.,  in  Bay  Village,  Dover 
and  North  Olmstead  Twps..  15-20  ft.  wide, 
cost,  $300.000 :  3  ml.  Pleasant  Valley  Rd.. 
Middleburgh  Twp.,  25  ft.  wide,  $150,000 
W.  A.  Stinchcomb.  co.  engr. 

O..  Cleveland — Comrs.  Cuyahoga  Co. 
plan  to  pave,  grade  and  drain  1  ml.  Brook 
Park  Rd.,  Brooklyn  Heights  Twp..  brick  or 
macadam.  26  ft,  wide,  cost  $66,000;  6.i5 
mi.  Royalton.  Prospect  and  Bright  Rds.. 
in  Strongville  Twp.,  macadam.  10-20  ft. 
wide.  $300,000.  W,.  A.  Stinchcomb  co. 

ergr. 

O..  Cleveland — City  sold  $490,000  bonds 
to  pave,  curb,  grade  and  drain  100  strceW. 
total  length  200  ml.,  20-60  ft.  wide  R 
Hoffman,  city  engr. 
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.  ts  and  Roads  (Continued) 

(I  (  irveland — City  plans  to  Issue  $1,000,- 
iioiids  to  pave,  repave,  surface  and  lin- 
,,ni\e  :PMi  streets,  total  length  20n  mi.,  llo- 
1,M,  ft.  wide.  R.  Hoffman,  city  engr. 

o  Cleveland — City  receives  bids  in 
M  iiiig  opening,  widening,  txlending  and 
lupmving  Carnegie  Ave.  from  Hast  89th 
tri  Ktst  107th  Sts.,  total  length  2  im., 
I*. II  ft  wide.  About  $150,000.  R.  Hoffman, 
city  mgr. 

(I  Columbus — City  adopted  ordinance 
aii.noiriating  $100,000  for  widening  High 
.>;t  between  Spruce  St.  and  5th  Ave.  H. 
Maetzel,  City  engr. 

o  St.  Hernard — City  plans  to  curb  and 
(■utter  itoss  Ave.,  concrete,  cost  $7500;  also 
lesurface  several  other  streets  with  ma- 
e.idam  and  Tarvla  to  replace  old  macadam ; 
e<  .St  $25,000.  H.  Xunlist.  1113  Traction 
lildg..  Cincinnati,  engr. 

.Mieh.,  Detroit — Dept.  Pub.  W’ks.  soon  re¬ 
ceives  bids  paving  with  asphalt  on  6  in. 
concrete  foundation.  Berea  or  Medina 

'^Tuxedo  Ave.  from  12th  St.  to  lots  44-45 
Robert  Oakman  subdivision,  1  roadway  26 
ft  and  2  roadways  20  ft.  wide,  cost, 
$17,514  : 

Iosco  Ave.  from  Mackinaw  to  tlrand 
River  Ave.,  26  ft.  wide.  $12,013  ; 

Philadelphia  Ave.,  26  ft.  wide,  $19,404  ; 

Richton  Ave.  from  Oakman  Ave.  to  12th 
St  ,  24  ft.  wide,  $8336  ; 

St.  Aubin  Ave.  from  Newton  to  Euclid 
.\ves..  28  ft.  wide,  $21,691  ; 

Begole  .Vve.  from  Beechwood  to  Tirentan 
Aves.,  26  ft.  wide.  $31,152  ; 

.Medbury  Ave.  from  Frontenac  to  Bald¬ 
win  .Vves.,  26  ft.  wide,  $17,770; 

Medburv  Ave.  from  Van  Dyke  to  Fisher 
Aves.,  26  ft.  wide,  $28,210. 

.Mich.,  Detroit — H.  H.  Esselstvn.  comr. 
pub.  wks.,  soon  lets  contract  paving,  grad¬ 
ing  and  curbing.  Corbin  Ave.  from  Herman 
to  12th  Sts.,  24  ft.  wide,  involving  3431 
sq.vd.  asphalt,  6  hi.  concrete  base.  2439 
lin.ft.  Berea  or  Medina  curbing,  1609  cu.yd. 
earth  excav.,  70  cu.yd.  concrete,  under  and 
behind  curb.  192  lin.ft.  retaining  stone; 

■Army  St.  from  Beard  to  Green  .Sts..  26 
ft.  wide,  involving  2059  sq.yd.  asphalt  6 
in.  concrete  base.  1454  lin.ft.  Berea  or  Me¬ 
dina  curbing.  924  cu.yd.  earth  excav..  40 
cu.yd.  concrete  under  and  behind  curb.  26 
lin.ft.  retaining  stone; 

St.  Hedwig  Ave.  from  Lockwood  St.  to 
Junction  Ave.,  26  ft.  wide.  Involving  1755 
sq.yd.  asphalt,  6  in.  concrete  base,  1064 
lin.ft.  Berea  or  Medina  curbing.  910  cu.yd. 
earth  excav.,  33.  cu.yd.  concrete  under  and 
behind  curb,  180  lin.ft.  retaining  stone: 

Putnam  Ave.  from  Lawton  to  Maybury 
26  ft.  wide,  involving  1233  .sq.yd. 
asphalt,  6  in.  concrete  base.  866  lin.ft. 
Perea  or  Medina  curbing,  690  cu.yd.  earth 
excav..  25  cu.yd.  concrete  under  and  be¬ 
hind  curbs,  70  lin.ft.  retaining  stone : 

Greu.sel  Ave.  from  Otis  to  Kuiic  Sts.,  26 
ft  wide,  involving  1843  sq.yd.  a.sphalt.  6 
in.  concrete  ba.se.  1172  lin.ft.  Berea  or 
Medina  curbing.  995  cu.yd.  earth  excav., 
34  cu.yd.  concrete  under  and  behind  curb, 
104  lin.ft.  retaining  stone; 

IVendall  Ave.  from  Ferndale  to  Woodmere 
.\ves.,  26  ft.  wide.  Involving  4834  8(|.yd. 
a.sphalt.  6  in.  concrete  base.  3183  lin.ft. 

Berea  or  Medina  curbing,  2007  cu.yd.  earth 
excav.,  91  cu.yd.  concrete  under  and  behind 
urh,  227  lin.ft.  retaining  stone; 

Rathborne  St.  from  Springwells  to  I.«awn- 
dale  Sts.,  26  ft.  wide,  involving  4919  sq.yd. 
asphalt.  6  In.  concrete  base.  3323  lin.ft. 

Berea  or  Medina  curbing.  2443  cu.yd.  earth 
e.xcav..  92  cu.yd.  concrete  under  'and  be¬ 
hind  curb.  124  lin.ft.  retaining  stone.  C.  i 
\\  Hubbell,  city  engr. 

^  III..  Rorkford — City  plans  to  pave  7th 
bt.  from  Railroad  to  23rd  Aves..  cost  $89,- 
000;  iith  Ave.  from  14th  to  18th  Aves.. 
brick.  $23,000;  23rd  Ave.  from  Kishawau- 
kee  to  11th  Sts.,  cement.  $41.000 ;  Summit 
bt.„  from  Crosby  to  Rural  Sts.,  macadam. 
J^O.^O;  also  pave  6  blocks  of  alleys,  4  off 
•ih  St.  and  2  on  south  side,  concrete,  $12,- 
000.  S.  B.  Hand,  city  engr. 

Ill,,  Roek  Island — CltV  plans  to  pave  18th 
Aye.,  between  46th  and  46th-  Sts.,  10  ft. 
wide  with  16  ft.  roadway  on  each  side. 
Mphaltlc  concrete,  cost  $13,363.  W.  Trelch- 
ler.  city  engr 

tVIs.,  Balsam  lAke— Comrs.  Polk  Co.  plan 
to  (.rade  and  gravel  surface  13  ml.  Barron- 
St.  Prolx  Falls  Rd.  About  $64,000.  Fed- 
'-mi  (lovernment  will,  appropriate  toward 
cost.  S.  P.  UaJ],  Spooner,  engr. 

"J'-i  i**waboo— Town  Bd.  soon  lets  con- 
,/‘ci  building  Warner  Rd.  from  here  to 
I  evils  Lake,  concrete.  Work  Involves  21- 
303  cu.yd.  excav.,  2.7  acres  clearing  and 


grubliing.  30.683  sq.yd.  concrete  pavement, 
160  cu.yd.  concrete  culverts.  W.  Cahoon. 
elm. 

WIs.,  East  Kiid  —  Comrs.  Douglas  Co. 
(F7aat  End)  and  Washburn  Co.  (Shell 
Lake)  plan  to  grade  and  gravel  surface.  74 
ml.  Gordon-Minong  Rd.  About  $63,000.  Fed¬ 
eral  Government  will  appropriate  toward 
cost.  S.  P.  Hall,  Spooner,  engr. 

Wl».,  Hayward — Comrs.  Sawyer  Co.  plan 
to  grade  5  mi.  Radisson-t'oudery  Rd.  Pro¬ 
ject  includes  Iniilding  bridges.  S.  P.  Hall. 
SiKioner.  engr  About  $27,000.  Federal 
Government  will  appropriate  toward  cost. 

WIs..  KemiHliM  —  City  receives  bids  In 
Marcli  paving  65.000  sq.yd.  road,  brick, 
asphalt  and  concrete.  P.  J.  Hurtgen,  city 
engr. 

WIs..  laid.vHiiiith — Comrs.  Rusk  Co.  plan 
to  grade  7  mi.  Prentice-ljadysmith  Rd. 
I’roject  includes  building  bridges.  About 
$24,000,  Federal  Government  will  appropri¬ 
ate  toward  cost.  S.  P.  Hall,  Spooner,  engr. 

WIs..  .Shell  Lake — Comrs.  Washburn  Co. 
plan  to  grade  and  surface  with  clay-gravel 
6  mi.  Spooner-Rice  laike  Rd,  About  $25,600 
Federal  Government  will  appropriate  to¬ 
ward  cost.  S.  P.  Hall,  Spooner,  engr. 

Wls.,  Stoughton  —  City  pl.ans  to  pave 
North  Monroe  and  Hamilton  Sts.  also 
East  Main  St.  from  end  of  existing  paving 
to  city  limits,  concrete. 

WIs..  West  AIIIn — City  plana  to  pave 
National  Ave.  from  Allis  (’halmers  belt  line 
to  75th  Ave.  ;  26th  and  67th  Aves,  from 
National  to  Greenfield  Aves.  ;  68th  Ave. 
from  National  Ave.  to  south  and  north 
city  limits ;  Woodlawn  Ave.  from  Green¬ 
field  to  Lincoln  Aves. ;  60th  Ave.  from 
Grant  to  Pershing  Aves.  and  66th  and  67th 
Aves.  from  National  to  Greenfield  Aves. 
C.  G.  Arbert,  city  engr. 

la.,  Davenport — t.'ity  plans  to  pave  9 
alleys.  5600  ft.  long,  20  ft.  wide.  .About 
$11,100.  R.  E.  Sawistowsky,  city  engr. 

Minn.,  Hastings — Comrs.  Dakota  Co.  plan 
to  build  5  ml.  road  to  connect  with  city 
limits  of  St.  Paul.  R.  W.  Downs,  co.  aud. 

Minn..  Red  tVing — City  plans  to  pave 
Main  St.  from  B’way  to  Franklin  St. 
S.  T.  Irvine,  city  elk. 

Kan.,  Great  Bend — Barton  Co.  rejected 
bids  received  Jan.  3,  building  Federal  ,\id 
Project  No.  3.  on  Sante  Fe  Trail  as  fol¬ 
lows:  (1)  Sect.  A,  B,  C  and  D.  improving 
144,396  ft.  roadway  from  Sta.  0  to  Sta. 
1611,  20  ft.  wide,  (2)  Sect.  A,  building 
30,857  ft.  ro.ad  from  Sta.  0  to  Sta.  308,  (3) 
Sect.  B,  building  36,714  ft.  from  Sta.  308 
to  Sta.  667,  (4)  Sect.  C,  60,027  ft.  from 
Sta.  775  to  Sta.  1276  ;  (5)  Sect.  D,  27  798 
ft.  from  Sta.  1332  to  Sta.  1611;  (6)  part 
of  Sect.  A.  B.  C  and  D,  29,414  ft.  from 
Sta.  0  to  Sta.  61  and  from  Sta.  656  to 
Sta.  667.  monolithic  brick  with  6  ft.  earth 
shoulders.  Noted  Dec.  19. 

Xeb.,  (irand  Island — City  plans  to  pave 
7668  ft.  Koenig,  Lincoln  and  Cleburn  Sts.. 
36  ft.  wide,  sheet  asphalt  or  3  in.  fibre 
brick.  About  $100,000.  Work  involves 
31,500  sq.yd.  vertical  fibre  brick  or  as¬ 
phalt.  on  concrete  base,  and  16.000  lin.ft. 
concrete  curbing  and  guttering.  1.  R. 
Morearty,  Grand  Island,  engr. 

X'.  D.,  Fargo — City  having  plans  pre¬ 
pared  paving  several  miles  of  streets.  W. 
Stevenson,  city  engr. 

Montana — State  Legislature,  Helena,  pe¬ 
titioned  to  submit  $15,000,000  bond  issue 
at  next  general  election  to  be  used  for 
road  work  ;  funds  to  be  spent  through  State 
Highway  Dept. 

Mont.,  Bigtimber — Comrs.  Sweet  Grass 
Co.  will  hold  election  Mar.  17,  to  vote  on 
$100,000  bonds  to  Improve  roads  and 
bridges. 

Mo.,  lioonvllle — Cooper  Co.  voted  $100.- 
000  bonds  to  build  hard  surface  roads. 
State  and  Federal  Government  will  ap¬ 
propriate  like  amount. 

Mo.,  Carutheruvllle— City  plans  to  pave 
West  7th  and  8th  Sts.,  East  3rd.  5th.  7th, 
9th  and  12th  Sts.,  also  Beckwith.  Cotton. 
Highland.  Walker,  Bushey  and  Eastwood 
Aves.,  concrete.  F.  C.  Dwlgglns.  city  engr. 

Mo.,  Marshall — Saline  Co.  organixing 
Blackwater  Rd.  Diet,  and  plans  to  con¬ 
struct  10  ml.  road.  16  ft.  wide.  About  $160,- 
000.  E.  Crutcher.  Marshall,  engr. 

Mo.,  Marshall — Comrs.  Marshall  Special 
Rd.  Dist.  plan  to  build  8  mi.  rock  asphalt 


road.  16  ft,  wide  and  ono  125  ft.  span  <-on- 
crete  bridge.  .About  $150,000.  E.  Crutcher, 
Marshall,  engr. 

Mo.,  .Marshall — City  plans  to  hard  sur¬ 
face  9  mi.  Marshall-Sedalia  Rd.  belwt  i  ii 
southern  city  limits  and  Bettis  Co.  line. 

Mo..  St.  laiiiU — Bd.  I’ub.  Serv.  soon  re¬ 
ceives  bids  iiaving  4.84  mi.  stn-ets,  asphalt, 
brick  and  bituminous  macadam.  C  L. 
Talbert,  City  Hall,  dir.  stre«'ls  and  sewers. 

Mo..  St.  I.ouis  — Bd.  Bub.  Serv.  plans  to 
pave  tyiiittier  St.  from  Labadie  to  Ashland 
Sts..  .Natural  Bridge  St.  from  Salisbury  to 
Farrar  .Sts..  Natural  Bridge  St.  from 
Farrar  to  Grand  Sts..  7lh  St.  from  t'a.ss 
to  Howard  Sts.  and  Morgan  Ford  St  from 
Chippewa  to  Fyler  Sts,  W.  Horner, 

city  engr. 

Mo.,  St.  l.oiiiM — Bd  Bub.  Serv.  soon  re¬ 
ceives  bids  paving  3i>0  ft.  Bellerive  Bark 
Bridge  with  wood  blocks.  60  ft.  wide.  Alsjut 
$15,000.  L.  R,  Bowen,  city  engr. 

>lo.,  St.  I.oiiIm — City  re<’eives  bids  in 
spring  building  and  improving  Kingshigh- 
way  from  Easton  Ave.  to  Benrose  Bark 
and  Kingshighway  Northeast  from  Benro.so 
Bark  to  West  Florissant  .Ave.  About  $30.- 
000.  W.  W.  Horner,  city  engr. 

Mo..  Srdalla — City  plana  to  pave  7 
streets  involving  35,000  s«i.yd.  brick  .and 
4100  .sq.yd.  concrete  pavement.  About 
$95,877.  F.  T.  Learning,  city  engr. 

Tex.  Clfiro — City  Comrs.  plan  to  improve 
streets.  .About  $50,000. 

Tex.,  Dallas — City  plans  to  pave  .lefferson 
Ave,  from  (.^incaster  to  Polk  Sts.,  bitulithic. 
G.  D.  Falrtrace.  city  engr. 

Tex.,  Dallaa — City  plans  to  widen  and 
pave  South  I^imar  St.,  also  pave  Austin 
St.  from  Commerce  to  Young  Sts.  G.  1). 
Falrtrace.  city  engr. 

Tex.  Del  Rio — Comrs.  Valverdle  Co.  plan 
to  pave  7  mi.  Del  Rio-Canadian  Highway, 
tarvia.  About  $45,000. 

Tex..  Ft.  Worth — Comrs.  Tarrant  Co. 
plan  to  build  6  ml.  Ft.  Worth-Dallas  Pike, 
4  mi.  Denton  Rd..  14|  ml.  Meridan  Highway, 
10  ml.  Azie-Springtown  Rd.,  7  mi.  Weather¬ 
ford  R<1.,  14  mi.  Granbury  Rd.  and  6$  mi. 
L,ake  Worth  Dam  Rd. 

Tex.  Port  Lavara — Comrs.  Calhoun  Ca. 
plan  to  build  10  mi.  Mudshell  Highway. 
About  $120,000. 

Tex.  Sonora — Comrs.  Sutton  Co.  plan  to 
rebuild  San  Angelo-Sonora  Highway. 

Tex.,  Waxahaehie — City  election  Feb.  11. 
to  vote  on  $60,000  bonds  to  pave  streets  and 
extend  water  and  sewer  mains. 

Colorado — State  Highway  Comn.,  Denver, 
plans  election  to  vote  on  $20,000,000  bonds 
to  build  highways. 

Colorado — State  Highway  Comn.,  Den¬ 
ver.  soon  lets  contract  completing  10  ml. 
Fail  River  Rd.  In  Rocky  Mountain  Natl. 
Park,  I.Arlmer  and  Grand  counties.  About 
$60,000  available.  J.  E.  Maloney,  state 
highway  engr. 

Idaho,  Bonner*  Ferry — S.  E.  Henry, 
mayor,  soon  lets  contract  paving  12  blocks. 
About  $30,000. 

Vtah.  Salt  Lake  City — See  '‘Miscella¬ 
neous." 

rtah.  Salt  I.ake  City  —  City  plans  to 
pave  16  ml.  of  streets  and  lower  water 
mains,  cost.  $450,000;  curb,  gutter  and 
grade  city  streets  and  widen  and  lower 
water  mains.  $300,000 ;  Improve  sldewafks 
with  concrete.  $60,000,  S.  tj.  Cannon,  city 
engr. 

Washington  —  State  Highway  Comn., 
Olympia,  has  about  $12,000,000  available 
for  road  work  during  year  which  will  be 
expended  as  follows :  Natl.  Forest  Rds., 
$500,000,  Federal  Aid  ;  Federal  Aid  |)Ost 
roads  and  state  highways.  $2,000,000.  State 
Highway  Dept. ;  permanent  highways  and 
other  main  county  highways,  district  roads 
and  bond  roads.  $5,600,000,  county  ad¬ 
ministrations;  maintaining  2600  mi.  pri¬ 
mary  state  highways.  $760,000  ;  1260  ml.  per¬ 
manent  count.v  highways.  $260,000 ;  40,000 
mi.  tributary  (loc^)  district  roads.  $3,000,- 
000.  Work  of  maintenance  to  be  done 
under  county  administrations.  O.  F,  Cot- 
terlll,  ch.  engr. 

Oregon — State  Highway  Comn.,  Salem, 
has  following  sums  available  for  construc¬ 
tion  and  maintenance  of  roads  during  year ; 
$4,833,000  from  state  funds  and  $1,298,060 
from  Federal  funds.  Counties  will  spend 
approximately  $6,000,000  of  which  $1,000,- 
000  will  be  expended  under  direction  of  State 
Highway  Comn.  About  one-half  of  county 
funds  will  be  used  for  new  construction  ana 
balance  for  maintenance.  H.  Nunn,  engr. 
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Streets  and  ftnads  (Continued) 

('■lirornia — State  Hii^hway  Comn..  Forum 
liUlK..  Sacramento,  had  surveys  made  for 
imurovinK,  KfadinK.  draininK.  paving  and 
ItuildinK  hridaes  on  50  mi.  state  highway 
across  mountains  through  Coalinga.  Cost 
will  be  l>f)rne  by  State  and  Fresno.  Tulare. 
Kings  and  Monterey  Counties.  A.  B. 
I-  it  tcher.  engr. 

Cal..  Kl  Centro — City  plans  to  pave  i  ml. 
Hast  Main  St.,  bituminous  wearing  surface 
on  concrete  base.  About  525,000. 

Cal..  Kresno — Bd.  Supervs  Fresno  Co. 
a|i|iro|>riated  525,000  to  grade,  gravel  and 
inil»rove  7  mi,  road  from  Tramiullity  to 
San  .loa<|uin.  C.  Jensen,  co.  surv. 

Cal.,  Istn  Angeles — Bd.  Pub.  Wks.  re- 
ceivt  s  bids  in  February  paving,  grading, 
t  urbing.  guttering  and  draining  W  ashing- 
toa  St.  from  Arlington  St.  to  Vineyard 
Ave.,  5  in.  concrete  base  with  broken  stone 
and  asphalt  cement  binding  course,  asphalt 
wearing  surface,  cement  curbs,  vitr,  and 
granite  block  gutters  and  vitr.  pipe  sani¬ 
tary  sewer.s.  About  560,000.  A.  C.  Han- 
f.en,  city  engr. 

Cal.,  itaeranieiito — (Tity  Comn.  receives 
bids  in  March  paving  alleys  In  12th  and 
1 3th  Sts.  between  H  and  I  Sts.  and  between 
J  and  K  Sts.,  11th  and  12th  Sts.  between 
J  and  K  Sts.,  involving  2489  sq.yd.  5  in. 
asiihaltic  macadam;  in  13th  St.  between  R 
and  X  Sts..  16th  St.  between  X  and  Y  Sts., 
and  14th  St.  between  X  and  Y  Sts., 
1  i  in.  asphalt  on  4  In.  concrete  base,  in¬ 
volving  38,816  sq.yd.  asphalt.  180  sq.yd. 
granite  block  and  3080  cu.yd.  grading.  F. 

Miller,  city  engr. 

4'al.,  Nan  IHego— City  having  plana  pre¬ 
pared  paving  Imperial  Ave.  from  30th  St. 
through  Kncanto,  Lemon  drove  and  la*- 
Mesa  Sts..  40  ft.  wide.  5  in.  asphalt  ma¬ 
cadam.  G.  Cromwell,  city  engr. 

Cal..  Nan  Illego — Bd.  .Superva.  San  Diego 
Co.  plana  to  pave  roads  leading  to  Ti¬ 
juana,  Kscondido,  Julian  and  Riverside 
Twps.,  cost,  5108.582  ;  also  oil  and  grade 
same,  5148.779.  Funds  will  become  avail¬ 
able  about  July  1. 

tint..  Ottawa — City  plans  to  pave  RIgin 
St.,  coat  5135.000  ;  also  plana  to  expend 
$200,000  for  paving  various  other  streets 
and  560,000  for  building  sidewalks.  L.  Mc¬ 
Laren  Hunter,  engr. 

Out..  Narnia — City  voted  511.000  bonds 
to  pave  various  streets. 


BIItN  I>KN1KKI> 

W.  Va..  Mlddlebaurne — I'ntil  Feb.  24.  bv 
Comrs.  Tyler  Co.  building  1  mi.  Mlddle- 
bourne-Salem  Rd..  Federal  Aid  Project  No. 
18.  14  ft.  wide.  E.  J.  Smith,  elk.;  ad¬ 
vertised  in  this  issue. 

tia..  Atlanta — Until  Feb.  1.  by  city,  pav¬ 
ing  L^  St.,  cost,  5200.000.  South  Pryor  St.. 
$150,000  and  Pace's  Ferry  Rd..  5200.000. 
C  M.  Holland,  supt.  pub.  wks. 

MUs..  Clarksdale — Until  Feb.  3.  bv  Bd. 
Superva.  Coahoma  Co.,  furnishing  90.800 
tons  gravel,  f.o.b.  pita.  T.  S.  Aberholdt, 
preS. 

Kan.,  Oawegn — Until  Feb.  14.  by  Comrs. 
La  Bette  Co.,  grading  and  graveling  32nd 
St..  Federal  .\id  I’roject  No.  2,  in  Federal 
Rd.  Hist.  No.  5,  Labette  Twp..  53.640  ft. 
long.  26  ft.  wide,  involving  95.360  cu.yd. 
gravel.  41.328  cu.yd.  earth  excav.  and  1716 
ft.  15-30  In.  concrete  pipe  culverts.  About 
5200,000.  \V.  J.  King,  Oswego,  engr. 

Tex,  Nan  .4ntonio — Until  Feb.  3.  by  City 
Comrs.,  grading  and  surfacing  5500  ft. 
New  Braunfels  Ave.  from  Van  Ness  to 
Commerce  Sts.,  30  ft.  wide.  2  in.  bituminous, 
trap  rock,  rock  asphalt  or  bithulithic.  Work 
Involves  20,000  sq.yd.  pavement.  H.  Hel- 
land.  city  engr. 

Okla.,  Tulsa — Until  Feb.  17,  by  Comrs. 
Tulsa  <^o.,  building  state  roads  Miles  1  to 
6.  inclusive  of  Sect.  "Y”  and  Miles  1  to  2 
Inclusive  Sect.  “I.”  L.  Cline,  elk. ;  ad- 
\<rtised  in  this  issue. 

Idaho — Until  Feb.  10,  bv  State  Highway 
Comn..  Boise,  grading  and  graveling  4  mi. 
road  in  Albion  Twp..  Cassia  Co.  About 
$2.'>.000.  A.  H.  Weatherbee,  highway  engr. 

Oregon — Until  Feb.  4.  by  State  Highway 
Comn..  Yeon  Bldg..  Portland,  for  (a)  pav¬ 
ing  from  Multnomah  Co.  line  at  Bertha  to 
Hillsboro  and  Beverton  :  (b)  from  Josephine 
Co.  line  to  Grants  Pass;  (c)  from  Polk  Co. 
line  to  Corvallis:  (d)  grading  and  gravel¬ 
ing  Columbia  River  Highway  across  Mor¬ 
row  Co.,  (e)  grading  from  Stage  Coach 
Pass,  north,  near  Glendale,  in  Tlouglas  Co.. 
<f)  from  Yoncolla  to  Drain;  (g)  overhead 
crossing  on  Douglas  Lane  Co.  lines  at  Di¬ 
vide ;  (h)  at  Comstock,  at  Pass  Creek  Can¬ 
yon.  Highway  Comn.  will  pave  7.7  ml. 
road  from  Albany  to  Jefferson  in  Linn 


Co.,  and  10|  mi.  In  Benton  Co.  from  Cor¬ 
vallis  to  Polk  Co.  line  if  counties  will  do 
grading.  Noted  Jan.  23. 

('allfornis — Until  Feb.  17,  by  State 
Highway  t-omn..  Forum  Bldg.,  Sacramento, 
grading  15.2  mi.  and  paving  11.4  mi.  road 
12  ft.  wide  on  4  in.  base,  i)etween  Tecade 
Divide  and  easterly  boundary  of  San 
Diego  Co.  Work  Involves  66,000  cu.yd. 
excav..  11.140  cu  yd.  concrete  pavement,  390 
cu.yd.  concrete  culvert.  2949  ft.  18-30  In. 
corrugated  pipe.  etc.  A.  B.  Fletcher,  engr. 
Noted  Jan.  9. 

rallfornla — ITntll  Feb.  17,  by  State 
Highwa.v  Comn.,  Forum  Bldg..  Sacramento, 
building  concrete  road  through  Rockland 
Twp ,  Placer  Co.  and  gaps  in  pavement 
near  Penryn,  Involving  2970  cu.yd.  concrete 
pavement.  15  ft.  wide  on  4  In.  base.  32.000 
cu.yd.  excav.,  etc.  Altout  532,200.  A.  B. 
Fletcher,  engr.  Noted  Jan.  23. 


PKK'KN  AM)  CONTK.ACTN  AWARDED 
('^Indicates  award  of  contract) 

★  N,  J..  Neranrus — Uomrs.  Hudson  Co. 
(Jersey  City),  let  contract  grading  and 
improving  County  Ave.  from  Paterson 
Plank  Rd.  to  County  Ave..  to  Clinton 
Contg.  Co.,  306  Charles  St..  West  Hoboken, 
cost  plus  percentage.  Noted  Jan.  16. 

-gMd..  Baltimore — City  having  plans  pre¬ 
pared  by  O.  F.  Wleghardt.  city  highway 
engr..  repairing  2  mi.  road  from  city  to 
Curtis  Bay.  using  crushed  stone,  gravel, 
macadam  and  concrete;  also  6  ml.  North 
Point  Rd.  to  Sparrows  Point,  using  con¬ 
crete  and  probably  some  oyster  shell.  Cost 
between  515.000  and  520.000.  Work  will  be 
done  by  day  labor. 

Wis..  Baruboo — Sauk  Co.  received  bids 
building  concrete  road  from  T.  E.  Wes¬ 
ley.  tji  Crosse.  187.679;  J.  McDonnell. 
Duluth  Minn.,  590.619;  A.  Judvlne.  Bara- 
boo.  599.235. 

t^MInn.,  Madison  Lake — Waseca  Co.  let 
contract  wading  6  ml.  road,  to  J.  Brown. 
Madison  Lake. 

Kan.,  Topeka — Shawnee  Co.  received  only 
bid  building  9.85  ml.  Topeka  Lawrence  Co. 
Rd.  on  Fort  to  Fort  Highway.  18  ft.  road¬ 
way.  including  2  course  concrete,  6  in.  base 
on  2  In.  top  course,  from  J.  O.  Patterson 
Co.,  Kansas  City,  cost.  539.000  per  mile. 
Noted  Jan.  2. 

iiTrx.,  Nan  Antonio— Comrs.  Bexar  Co. 
plan  to  expend  5300.000  during  year  to 
grade  repair  and  build  various  roads. 
About  520,000  to  526.000  will  be  expended 
each  month.  Work  will  be  done  by  day 
labor. 

45Trx.,  Nan  Antonio — City  let  contract 
resurfacing  2220  ft.  East  Commerce  St. 
from  Alamo  to  Chestnut  Sts.,  23.4  ft.  wide 
to  Uvalde  Rock  Asphalt  Co.,  Swearingen 
Bldg.,  513.546.  Work  Involves  6560  sq.yd. 
asphalt  pavement. 

★Tex..  Van  Horn — Tulberson  Co.  let  con¬ 
tract  grading,  graveling  and  bridging  43 
ml.  road  on  State  Highway  No.  1,  to  W.  E. 
Hamilton,  Monahaus.  568,000. 

★Tex.,  Victoria — City  let  contract  paving 
19  blocks  of  streets  including  East  Santa 
Rosa.  Moody.  Forrest  and  Vine  Sts.,  and 
Goodwin  and  Stayton  Aves.,  to  Uvalde 
Rock  Asphalt  Co..  Swearingen  Bldg.,  San 
Antonio,  536.613. 

★  Wash.,  Seattle — King  Co.  let  contract 
grading  and  graveling  3262  ft.  Boddy- 
Hindle  Rd.,  20  ft.  wide,  also  building 
trestle  and  wharf,  to  C.  C.  Snyder  Co.. 
Pacific  Blk..  515.860.  Work  Involves  5000 
cu.yd.  earth  excav.,  173,000  ft.  b.  m.  lum¬ 
ber,  etc.  Noted  Jan.  23. 


Railways 

PKOPONKI)  WORK 

California — See  "Miscellaneous.” 


Excavation  and  Dredging 

PROPONED  WORK 

Mass..  Newton  (Boston  P.  O.) — Dredg¬ 
ing —  State  I>*glnlature  petitioned  to  au¬ 
thorise  Metropolitan  Park  Comn..  18  Tre- 
mont  St..  Boston,  to  expend  560.000  to 
dredge,  fill,  grade  and  improve  lands  of 
Metropolitan  Park  Dlst.  and  water  of 
Charles  River,  between  Moody  St.  dam 
in  Waltham  and  Newton  Lower  Falla,  to 
protect  publio  health  In  river  In  Newton. 
Waltham.  Weston  and  Wellesley. 

WIs..  Baraboo — Excavation — See  "Streets 
and  Roads.” 


Wle.,  Karine — Drainage— -Comrs.  U.i.  ne 
Co.  plan  to  build  15  mi.  Hoods  Creek  I>  ii 
I’lea.sant  Twp.  P.  J.  Myers.  1st  Natl  R.n.w 
Bldg.,  atty. 


am,,  - 1  v.uiiirs.  I’OWt-sh. 

iek  Co.  receive  bids  in  April  building  li  ■" 
mi.  Bear  Creek  Ditch.  Work  involve.^  2;ii" 
000  yd.  excav.  and  3  laterals,  2.3  nti 
involving  65,000  yds.  excav.  T.  L.  Bl mi.- 
OhKaloo.sa,  engr. 

Mo..  Nt.  I.ouis — Excavation — See  ‘Mis. 
cellaneous." 


D.  D.  plans  to  complete  project  across 
Naches  River  involving  1  ml.  ditch  voit 
525.000 :  digging  4  mi.  ditch  in  Granc.  r 
I>ist..  517.000;  2  ml.  canal  east  of  Sunny- 
side.  513,000.  J.  ().  Greenway,  engr. 

Cal..  Modesto— Irrigation — See  "Miscel¬ 
laneous." 


BIDN  DENIKED 


N.  Y.,  Nyraruse  —  Excavation  —  See 
"Sewers.” 

Ind.,  Nonth  Bend — Channel — Until  Fell 
15.  by  J.  F  Wagner.  531  Leland  ,Vve 
widening  channel  in  St.  Joseph's  River 
advertised  In  this  issue. 

III.,  Lewlstown — Levee — Until  Feb.  3,  bv 
Comrs.  Thompson  Drainage  and  Levee 
Dlst..  Fulton  Co.,  for  following  work. 

Sect.  1 — One  cement-stucco  pump  sta¬ 
tion.  expanded  metal  construction,  steel 
frame  and  roof  trusses,  steel  rein. -con 
foundation  and  sump,  equipped  with  3  low- 
lift  double  suction  centrifugal  pumps  with 
intake  and  discharge  pipes,  3  electric  mo¬ 
tors,  1  motor  exhauster,  switchboards,  me¬ 
ters.  electric  lighting  stove,  etc.,  complete 
in  place.  , 

Sect.  2 — 125  acres  heavy  clearing  and  40 
acres  light  clearing.  . 

Sect.  3 — 644,732  cu.yd.  Main  Levee.  8  ft. 
crown,  dragline  work,  261  stations,  muck 
ditch.  2  ft.  base.  3  ft.  top.  3  ft.  deep. 

Sect.  4 — 1.078.305  cu.yd.  Main  Levee.  8 
ft.  crown.  46.000  cu.yd.  auxiliary  levee.  8 
ft.  crown,  floating  dredgework  379  stations 
muck  ditch.  2  ft.  base,  3  ft.  top.  3  ft.  deep 

Sect.  6 — 363.719  cu.yd.  Ditch  No.  1,  19.959 
cu.yd.  Ditch  No.  2.  21,284  cu.yd.  Ditch  No 
3.  16,359  cu.yd.  Ditch  No.  4,  15.468  cu.yd. 
Ditch  No.  5,  77.740  cu.yd.  Ditch  No.  6. 
13.090  cu.yd.  Ditch  No.  7,  11,594  cu.yd. 
Ditch  No.  8,  245,410  cu.yd.  Ditch  No.  9. 
21.994  cu.yd.  Ditch  No.  10.  18.632  cu.yd. 
Ditch  No.  11.  floating  dredgework. 

Sect.  6 — 16,377  cu.yd.  Cooper's  Branch 
Diversion  Channel,  dragline  work. 

Minn.,  Nt.  -lames — Ditch — Until  Feh  10, 
by  A.  O.  Countryman,  co.  aud..  building 
27,000  ft.  6  to  18  in.  tile  ditches.  Judicial 
Ditch  No.  26.  About  510.000.  J.  A 
Krall,  engr.  Noted  Dec.  19. 

Cal.,  Narramenta  —  Excavation  —  See 
"Streets  &  Roads.” 


PRICES  AND  CONTRACTS  AWARDKI* 
(★Indicates  award  of  contract.) 

★N.  Y.,  Alban.v — Barge  Canal  Works — 
W.  W.  Wothersi>oon.  supt.  pub,  wks..  let 
contract  excavating  canal  channel  In  Gen¬ 
esee  River,  near  Elmwood  Ave.  bridge. 
Contr.  No.  191.  to  BJmplre  Eng.  Co.,  6 
Church  St..  New  York  City,  5176. 17'V 
Noted  Jan.  16. 

★  N.  Y.,  Nenera  Falls — Barge  Canal 
Works — W.  W.  Wotherspoon.  supt.  pub 
wks..  Capitol.  Albany,  let  contract  extend¬ 
ing  core  wall  and  other  work  at  north  end 
of  Dam  No.  2.  here.  Contr.  T.  to  Kennedy 
&  Scullen  Constr.  Co.,  Cohoes,  522,300. 
Noted  Jan.  23. 

★  Mo..  Kansas  CIt.v — Excavation — Fire  & 
Water  Bd.  let  contract  excavating  80,00(i 
cu.yd.  at  St.  John  and  Waba.sh  .\ve».. 
North  Terrace  Park  for  proposed  17.000  - 
000  gal.  rein. -con.  reservoir,  to  E  H. 
Bradbury,  Kansas  City.  About  551.200. 

★  Tex.,  Brownsville  — Oanal  —  Comrs 
Poplar  Creek,  Big  Muddy  Creek  and  Kail 
Creek.  D.  D.,  let  contracf  building  Poplar 
Creek  Canal  Involving  145,670  cu.yd. 
excav.  to  N.  C.  McGlmica  &  Co.,  Memiihl!*. 
Tenn.  ;  Big  Muddy  Creek  Canal  involving 
279.760  cu.yd.  excav.,  to  F.  M.  Horton.  140 
St-uth  Dearborn  St..  Chicago.  Ill., :  Kail 
Creek  Canal  Involving  119.790  cu.yd.  excay 
to  Indiana  Dredging  Co.,  Royal  Center.  Ind 

r«l.,  Los  Angeles — Reclamation — Harbor 
Comn.  received  bids  Jan.  16.  building  l<>ose 
rock  bulkhead.  60  ft.  wide  at  base,  -2 
high,  for  reclaiming  tide  lands  at  nan 
Pedro,  about  40,000  tons  rock  required.  (D 
furnishing  and  placing  atone.  (2)  ftirnisn- 
Ing  stone  only,  from  Russell-Greene-’^''**" 
Co.,  2644  (T'ompton  Ave.,  (1)  52.34 

ton :  Blv  Bros.  &  McOllllard  Stone 
7tl»  and'Utah  Sts.,  (2)  51.35. 
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Industrial  Works 


rR0P09£I>  WORK 

B.  I.,  rrovidencf — See  "Buildings.” 

Conn  llridgeport — Bd.  Health  &  Charl- 
axkfd  city  to  appropriate  *50.000  to 
build  hrick  and  reln.-<»n.  garage,  rein.-con. 
flooring  and  concrete  foundation  on  Wash¬ 
ington  Ave. 

(  oiin.,  iiriKtol — New  Departure  Mfg.  Co., 
ofiH  North  Main  St.  having  plans  prepared 
for  i  .'itory.  90  x  302  ft.  brick  hardening 
at.ni)  rein  -con.  flooring  and  concrete  foun- 
d  ition  on  North  Main  St.  About  *60,000. 


C  onn..  Hartford — Libby.  McNeil  &  Libby, 
oco  \«vlum  St.,  plan  to  build  3  story,  60  x 
IP  ft  ‘  rein.-con.  cold  storage  plant,  reln  - 
con  flooring  and  concrete  foundation,  on 
I-Mward.s  St.  About  *60.000.  P.  Larmon, 
C  O  Swift  &  Co.,  Union  Stock  Yards.  Chi¬ 
cago.  engr. 


.\  Y..  Albion — Bd.  Dlrs.  State  Home  of 
Refuge  for  Women,  applied  to  State  Leg¬ 
islature.  Albany,  for  appropriation  of  *30,- 
oon  to  build  cold  storage  and  ice  making 


plant. 


X.  Y.,  Brooklyn — Lurwall  Realty  Co..  49 
(Iraham  Ave..  had  plans  prepared  by  Sham- 
pan  &  Shampan.  archts.,  772  Bway.,  for 
l-story.  90  x  200  ft.,  steel  and  brick  garage, 
rein  -con.  flooring,  brick  foundation.  North 
1st  St.  near  Bedford  Ave.  About  *55,000. 


X.  Y’..  Brooklyn — Pennsylvania  Textile 
Co,  Madison  Ave.  and  26th  St.,  New  York 
City  had  plans  prepared  building  1  story, 
fiO  x  60  ft.,  steel  and  brick  textile  mill,  rein.- 
con  flooring,  concrete  foundation,  in  Oreen- 
polnt.  About  *36.000.  R.  O.  Cory,  39  Cort- 
landt  St..  New  York  City,  archt. 

X.  Y.,  Buffalo — Mayer  Clarkson  Co.,  463 
Ellicott  Sq..  plans  to  build  1  story,  100 
X  250  ft.  rein.-con.  and  steel  factory  on 
Delaware  Ave.  and  Erie  R.  R, 

X.  V.,  Central  Inlip — State  Hospital 
Comn..  .Albany,  applied  to  State  L<eglsla- 
ture.  for  appropriation  of  *80,000  for  addi¬ 
tion  to  storehouse  and  refrigerating  plant 
at  Central  Isllp  State  Hospital. 


.X.  Y’.,  Coney  Island  (Brooklyn  P.  O.) — 

M.  E.  Finnigan.  44  Court  St..  Brooklyn, 
having  plans  prepared  by  P.  J.  Oallager, 
archt..  75  Oriental  Bldg.,  for  1  stoi^.  60 
X  200  ft.,  steel  and  brick  garage.  Coney 
Island  and  Greenwood  Aves.  About  *36,000. 


X.  Y.,  Creedmore— State  Hospital  Comn., 
Albany,  applied  to  State  Legislature  for 
appropriation  of  *66,000  for  laundry  and 
equipment  and  *65,000  for  bakery,  at  Brook¬ 
lyn  State  Hospital,  here. 


X.  Y’..  Hudson — Cottage — Bd.  Dlrs.  New 
York  State  Training  School  for  Girls,  ap¬ 
plied  to  State  Legislature.  Albany,  for  ap¬ 
propriation  of  *62,000  to  build  cottage  con¬ 
taining  kitchen,  linen  ’rooms,  etc. 


N.  Y.,  Malone  —  Kirk-Maher  Co.,  West 
Main  St.,  plans  to  build  3-story,  41  x  66 
ft.,  .steel  and  ooncrete  factory.  About  *40,- 

000. 

X.  Y’.,  Newark — Bd.  Dirs.  New  York 
.State  Custodial  Asylum  for  Women  ap¬ 
plied  to  State  Legislature.  Albany,  for  ap¬ 
propriation  of  *70,000  for  laundry  and 
equipment  and  *60,000  for  storehouse,  cold 
storage  and  equipment. 


N.  Y.,  New  York — A.  C.  Merkle  Inc., 
233  Bway.,  having  plans  prepared  by  A.  B. 
Lucius,  archt.,  38  Park  Row,  for  altering 
and  building  4  story  addition  to  brick  and 
steel  factory,  rein.-con.  flooring,  concrete 
foundation.  West  and  Horatio  Sts.  About 
*145.000. 

X.  Y'.,  New  York — C.  Muller,  Rockaway 
Park,  had  plans  prepared  by  J.  T.  Powers, 
archt..  220  Larken  St.,  Rockaway  Park,  for 
4  story,  100  x  200  ft.,  rein.-con.,  steel  and 
nrick  garage,  rein.-con.  flooring,  ooncrete 
toundjulon.  on  Dykman  St.,  near  Sherman 
Ave,  here.  About  *100,000. 

X.  Y..  Roehester — State  Hospital  Comn., 
Albany,  applied  to  £tate  Legislature,  for 
appropriation  of  *72,000  to  build  addition 
to  power  plant  at  Rochester  State  Hospital. 

X-  Y.,  Thiells — See  “Buildings,” 

X.  Y.,  YYatertown — See  "Miscellaneous." 


^  Ave.,  receives  bids  about  Mar 
anrt"  V  3  story.  40  x  100  ft.,  concrete 
.warehouse  and  store,  rein.-con 
noorlng.  concrete  foundation,  at  167  Fern 
XotHl'jan”'l/^™'*'"'®  About  *26.00d 

J.  Mulholland  hav 
for  brick  ice  crean 
Plant  About  *60.000. 


8.  C.,  CharleHton — Eltwan  Fertilizer  Co. 
plans  to  rebuild  2  story  acid  chambers  on 
Cooper  River  recently  destroyed  by  Are. 
About  *125,000.  F.  Burludge,  pres. 

Fla.,  XliamI — J.  J.  Hamilton,  ch.  archt. 
for  Armour  &  Co..  208  South  La  Salle 
St.,  Chicago,  soon  lets  contract  building 
rein.-con.  refrigerating  plant  and  storage 
building  on  6th  St.  and  Ave.  B  here.  About 
*100,000.  Noted  Oct.  3. 

Mis*.,  Paseagouia — See  "Miscellaneous.” 

O.,  CInrinnati — tloodyear  Tire  &  Rubber 
Co..  Akron,  purchased  site  on  Gilbert  Ave. 
and  Elsinore  PI.  and  plans  to  build  6  story 
factory  and  warehouse. 

O.,  CInrinnati — Teasdale  Co.,  625  Walnut 
St.,  purchased  32,000  sq.ft,  site  on  Reading 
Rd.  and  McMillan  St.,  and  plans  to  build 
2  story  dry  cleaning  plant. 

O.,  Cleveland — (.'lover  Meadow  Creamery 
Co..  Crawford  Rd.  and  Hough  Ave.,  having 
plans  prepared  by  W.  G.  Caldwell,  archt., 
1206  Williamson  Bldg.,  building  2  story 
brick,  steel  and  rein.-con.  creamery  plant, 
rein.-con.  flooring,  at  1827  East  &5th  St. 
About  *60,000. 

O.,  Cleveland — Electric  Steel  &  Forge  Co.. 
East  61st  St.,  plans  to  build  1  story  60  x 
160  ft.  brick,  steel  and  rein.-con.  machine 
shop  and  warehouse,  rein.-con.  flooring  .and 
concrete  foundation,  on  Grant  Ave.  About 
*200.000.  A.  M.  Allen  Co.,  1900  Euclid 
Ave.,  archts. 

O.,  Cleveland — Sparks  Withington  Co.. 
622  Swetland  Bldg.,  plans  to  build  brick, 
steel  and  rein.-con.  factory,  rein.-con.  floor¬ 
ing,  on  Bast  162nd  St.  near  St.  Clair  Ave. 
About  *100,000. 

O.,  YVaHhington  C.  H. — Sunlight  Cream¬ 
eries  Co.  plans  to  build  6  story  cold  storage 
plant  and  sales  pavilion  on  12  acre  site. 

Ind.,  Sullivan — Mtitual  Truck  Co.  plans 
to  purchase  30  acre  site  near  here  and 
build  100  X  300  ft.  brick  and  steel  fac¬ 
tory.  R.  E.  Petrie,  pres. 

III.,  YYoodrlver — Standard  OH  Co.  of  In¬ 
diana,  910  South  Michigan  Ave.,  Chicago, 
plans  to  build  25  workmen’s  homes  and  ad¬ 
dition  to  refinery  here.  C.  B.  Manbeck, 
Woodriver,  genl.  mgr. 

Wl*.,  Appleton — Graef  Wire  Mfg.  Co., 
Neenah,  soon  lets  contract  building  four 
2  story,  brick  buildings  here.  About  *350,- 
000.  E.  Wettengel,  901  Washington  St., 
archt  Noted  Dec.  6. 

W'l*.,  La  Croflso — Tri-State  Ice  Cream  Co. 
receives  bids  in  March  building  2  story, 
60  X  60  ft.  factory.  About  *30,000.  Bent¬ 
ley  &  Merman,  210  Linker  Bldg.,  archts. 

Wi*.,  Milwankee— Globe  Seamless  Steel 
Tube  Co.,  Burnham  St.,  having  plans  pre¬ 
pared  by  Worden-AIlen  Eng.  Co.,  engrs., 
208  South  La  Salle  St.,  Chicago,  build¬ 
ing  1  story.  242  x  300  ft.,  brick  and  steel 
factory,  brick  foundation. 

YY'I*.,  Milwaukee— Janke  Shoe  Mfg.  Co. 
plans  to  build  3  story.  34  x  120  ft.  addition 
to  factory  at  762  32nd  St.  E.  C.  Janke, 
pres. 

YY’Is.,  OnalaHka — Onalaska  Pickle  &  Can¬ 
ning  Co.  having  plans  prepared  by  W.  E. 
Bennett,  archt.,  Batavian  Rank  Bldg.,  La 
Crosse,  building  3  story,  24  x  44  ft.,  con¬ 
crete  and  steel  factory,  here.  E.  Johnson, 
mgr. 

la.,  Cherokee — Beuttler  &  Arnold,  archts., 
610  Security  Bldg..  Sioux  City,  receives  bids 
in  February  building  2  story,  32  x  80  ft. 
rein.-con.  and  brick  storage  building,  rein.- 
con.  flooring,  concrete  and  brick  foundation, 
for  Sache  &  Bunn  Co.,  322  3rd  St.  About 
*30,000. 

la.,  Manley  —  Chicago.  Rock  Island  A 
Pacifle  Ry.,  La  Salle  St..  Chicago,  had 
plans  prepared  building  1  story.  32  x  64  ft. 
icing  station  and  storage  plant  here.  About 
*25,000.  C.  A.  Morse,  ch.  engr. 

N.  D.,  Marmarth — Chicago,  Milwaukee  A 
St.  Paul  R  R  plans  to  build  shops  and 
roundhouse  here.  C.  F.  Loweth,  Chicago, 
ch.  engr. 

Mont.,  Great  Falla — State  voted  *260,000 
bonds  to  build  grain  elevator  here. 

Mo.,  Armstrong — Liberty  Farmers  Club 
plans  to  build  ^ain  elevator.  About  *60,- 
000.  Address  J^  E.  Walkup,  c/o  owner. 

Mo.,  Kanaa*  City — H.  D.  l<ee  Mercantile 
Co.,  20th  and  Wyandotte  Sts.,  having  plans 
prepared  for  addition  to  9  story  building. 
About  *500.000. 

Mo..  8t.  Loui* — J.  M.  Hlrshsteln,  archt.. 
6777  De  Olvervllle  Ave.,  receives  bids  in 
March  building  10  story,  126  x  168  ft.  fac¬ 
tory  on  northeast  comer  Jefferson  and  Lo¬ 
cust  Sts.,  for  S.  Haas  Hat  Co.,  23rd  and 
Locust  Sts.  About  *250,000. 


Tex.,  lIouHton — Industrial  Transportation 
Co.,  Carter  Bldg.,  having  plans  prepared  by 
K  J.  Woemer,  archt.,  Sumpter  Bldg.,  Dal¬ 
las,  building  plant  here.  About  *1,000,000. 

Cnio.,  Denver — ('Itv  soon  receives  bids 
building  1  story.  73  x  265  ft.  rein.-con. 
garage  and  warehou.se.  l^arimer  and  13th 
Sts.,  for  Dept.  Parks  A  Impvts.  Cost  be¬ 
tween  *700,000  and  *800,000.  J.  B.  Hunter, 
city  engr. 

Wa*h..  Spokane — Centennial  Mill  Co.. 
North  817  Howard  St.,  having  preliminary 
sketches  prepared  for  flour  mill  and  grain 
elevator.  About  *800,000. 

YY'aeh.,  Spokane— Try-Blu  Biscuit  Co., 
RIvision  and  Railroad  Sts.,  having  plans 
prepared  by  L.  L.  Rand,  archt..  Realty 
Bldg.,  for  2  story.  70  x  70  ft.,  brick  addi¬ 
tion  to  factory. 

Cal..  RakerKileld — Southern  California 
Edison  Co.,  301  South  Bway..  I»s  Angeles, 
having  surveys  made  by  K.  F.  Prouse,  asst, 
engr.,  for  large  hydroelectric  plant  in  Kern 
River  Valley.  Plans  include  construction 
of  large  dam.  About  *10.000,000.  W.  Den¬ 
nis,  Los  Angeles,  ch.  engr. 

N.  8.  AntIgonUhe — Town  plans  to  re¬ 
build  electric  light  plant.  About  *40,000. 

N.  8.,  Halifax — D.  C.  Woods,  Sackville 
and  Market  Sts.,  soon  lets  contract  build¬ 
ing  2  story  garage.  About  *38,000.  W.  P. 
Leger,  Cragg  Bldg.,  archt. 

N.  B..  Maryflvillr — Nashwaak  Pulp  A 
Paper  Co.  plans  to  build  pulp  mill.  About 
*400,000.  N.  M.  Jones,  genl.  mgr. 

Ont..  Ft.  William — Canadian  Iron  Corp. 
hi'vlng  plans  prepared  for  remodeling  foun¬ 
dry.  About  *125,000.  P.  J.  Peake,  engr. 

Man.,  Portage  la  Prairie — Portage  Mill¬ 
ing  &  'Transfer  Co.  plans  to  rebuild  elevator 
recently  destroyed  by  Are.  Loss,  *110  000. 
C.  O.  Earhart,  mgr. 

Sank.,  Gravelboorg — S.  Chevrier  plans  to 
build  electric  light  plant.  About  *40,000. 

8a*k.,  Melfort — Saskatchewan  Coopera¬ 
tive  Creameries  having  plans  prepared  for 
creamery  and  cold  storage  plant.  About 
*60,000.  J.  Rutledgs,  mgr. 


BIOS  DE81BED 

N.  Y.,  Brooklyn — Until  Feb.  10.  by  H.  J. 
Nurick,  archt.,  957  Bway.,  building  2  story 
120  X  160  ft.,  brick  and  steel  warehouse, 
garage  and  workhouse,  rein.-con.  flooring, 
on  V'arick  Ave.,  Meserole  and  Montrose  Sts., 
for  J.  H.  Werbelovskys  Sons,  83  Meserole 
St.  About  *50,000. 

N.  T.,  Now  York— Until  Feb.  3.  by  R 
McNiell,  archt.,  139  Elast  42nd  St.,  build¬ 
ing  5-story,  50  x  300  ft.,  steel  and  brick 
factory,  rein.-con.  flooring,  concrete  founda¬ 
tion,  on  62nd  St.  and  12th  Ave.,  for  Kohler 
A  C^ampbell,  Inc.,  11th  Ave.  and  50th  St. 
About  *40,000. 

N,  Y.,  New  York— Until  Feb.  26,  by  A.  L. 
Kehoe  A  Co.,  archts.,  1  Beekman  St.,  build¬ 
ing  3  story,  100  x  111  ft.,  rein.-con.  and 
brick  laundry,  rein.-con.  flooring,  concrete 
foundation  99th  St.  between  1st  and  2nd 
Aves.,  for  Rapid  Laundry  Co.  About  *60,- 
000. 

Wi*.,  Mllwsakee  —  Prest-O-Lite  Co.,  30 
East  42nd  St.,  New  York  City,  is  receiving 
bids  for  1  story,  60  x  100  ft.,  brick  filling 
station,  619  Trowbridge  Ave.,  here.  About 
*66,000. 


PRICES  AND  CONTRACTS  AWARDED 
('fflndicates  award  of  contract) 

Msm.,  Worre*ter — E.  T.  Chapin,  archt., 
340  Main  St.,  received  lowest  bid  building 
1  story,  160  x  210  ft.  brick,  steel  and  rein.- 
con.  garage,  rein.-con.  flooring  and  concrete 
foundation,  on  Mechanic  St.  for  A.  H. 
Wheeler  Co.  Inc.,  from  Federal  Eng.  Co., 
618  I^ln  St.  About  *60,000.  Noted  Jan.  16. 

★N.  Y.,  Brooklyn — Seabiing  Warehouse 
Co.,  32  Court  St.,  will  build  1  story.  133  x 
161  ft.,  steel  and  brick  garage,  brick  foun¬ 
dation.  on  Hamlltom  Ave.  and  14th  St. 
About  *40,000.  Work  will  be  done  by  day 
labor. 

★  N.  Y..  New  York — S.  Stein.  120  Blast 
13th  St.,  will  build  4-8tory,  35  x  100  ft., 
steel  and  brick  garage,  rein.-con.  flooring, 
brick  foundation.  About  *30.000.  Work 
will  be  done  by  day  labor. 

4tN.  Y.,  West  Albany — New  York  Central 
R.  R..  I’nion  Depot.  Albany,  let  contract 
building  1  story.  80  x  376  ft.,  steel  and 
brick  roundhouse,  ooncrete  foundation,  here, 
to  M.  Kantrowitz,  20)  Market  St.,  Albany. 
About  *70.000.  , 
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AMd..  Iliiclilandtown  (Haltimore  I’.  O.) 
— I’otnp«*ian  Co.,  Ccm'H  t'ola  Bldft.,  Haiti- 
more.  let  eontract  building  1  and  3  story. 
Ifio  X  ft.,  concrete  and  brick  fa<’tory. 

Mtorane  and  otllce  building,  concrete  foun¬ 
dation.  11th  St.,  to  C.  H.  Pierce.  Phila.  ltd. 
and  11th  St..  Haltimore.  About  $50.0<l0. 

.Mone.>  I’oliit  (Oiimerlon  P.  O.)  — 
Mubbard  Fertilizer  Co.  802  Keyser  KldK., 
Haltimore.  Md..  let  contra<-t  bulidintr  1  and 
2  story.  ISO  x  192  ft.,  concrete  and  timber 
fertilizer  plant,  concrete  foundation,  hen-, 
to  W.  J.  tJregory,  501  Law  Hldj?  About 
$50,000. 

(^Ala.,  Calvert — Xatl.  IVeducllon  Corp., 
Hoston,  Mass.,  let  contract  building  (tlant 
iiere  to  consist  of  1  and  2  story,  steel  and 
concrete  buildiiiKS.  to  A.  11.  Little  <'o..  30 
t'harles  Itlver  Ud,.  Boston.  Mass.  About 
$200,000. 

★  »».,  Cleveland — (llobe  Machine  &  Stamp- 
iiiK  Co..  1250  West  "fith  St.,  let  contra<-t 
buildiliK  2  story.  60  x  135  ft.  brick  and 
concrete  factory  addition,  rein. -con.  lloorinK. 
to  Craltf-Curtis  Co.,  1013  (luardlati  HldK 
About  $40,000. 

★  t>.,  Cleveland — McKinney  Steel  Co., 
4001  Dille  Ave..  let  ixmtriu-t  buildiiiK  1 
story.  152  x  164  ft.  steel  furnace  addition 
on  St.  Clair  Ave.  and  New  York.  ChicaRo 
and  .St.  Ia)uis  UK.,  to  Amer.  HridKe  Co., 
327  (lUardian  HldK.  About  $75,000. 

AMIrli.,  Itetrolt — F.  Stearns  &  f'o..  .leffer- 
son  Ave.,  let  contract  buildiiiK  8  story.  lOti 
.X  110  ft.  steel  ami  rein. -con.  druK  plant, 
rein. -con.  lloorinK  and  concrete  foundation, 
on  Jefferson  Ave.  and  Bellevue  St.,  to 
Br.vant  &  Detwiler  (”o.,  2336-9  Dime  Bank 
BIiIk.  About  $13<t,000.  Noted  Jan.  2. 

(^U'Im.,  .Cptdeton — Simons  Cheese  Co.. 
Pacltlc  and  Morrison  Sts.,  let  contra<-t 
liuildinK  80  X  160  ft.  brick  and  mill  con¬ 
struction  warehouse,  to  t'.  It.  Meyers  & 
.Sons  ('o.,  Oshkosh. 

4^la.,  lies  .Moines  —  Advatice-Ilutuely 
Thresher  Co..  Vine  and  West  9th  Sts.,  let 
contract  buildinK  3  story.  lOO  x  132  ft. 
factory  and  warehouse,  to  A.  H.  Neumann 
&  Co.,  7th  and  Walnut  Sts.  About  $125,- 
000.  Noted  Dec.  12. 

AN.  S.,  Halifax — Dominion  ilovernment. 
Ottawa.  t)nt.,  let  contract  buildiiiK  power 
house  and  laundry  for  military  hospital  on 
Camp  Hill  here,  to  Khodes  Curry  Co.,  Ltd,, 
Amherst,  $210,565. 

4^t)ue..  Montreal— P.  Butler.  I’hlllips  S<|.. 
let  txmtract  buildiiiK  KaraKe.  to  AiiKlins. 
Ltd.,  65  V'lctoria  St.  About  $26,000. 

■All.  Vanrouver--L’Air  Liquide  So- 

ciete,  1  Krnest  St..  Montreal,  Que..  let  con¬ 
tract  buildiiiK  2  story,  76  x  86  ft.,  brick, 
steel  and  rein. -con.  factory,  on  5th  and 
Yukon  Sts.,  to  S.  J.  Newitt.  954  17th  St., 
W.,  Vancouver.  .About  $25,000. 


Buildings 

rROPOSKII  WORK 

N.  II.  Laconia — HIkI'  School — Bd.  Kduc. 
liavinK  plans  prepared  by  A.  H.  Dow.  101 
Tremont  St..  Boston.  buildiiiK  2  story,  80  x 
178  ft.  brick  and  concrete,  concrete  foun¬ 
dation.  Aliout  $15  000. 

MaiiH.,  New  Kedforil — School — Bd.  lOduc. 
siKiii  receives  bids  buildinK  2  story,  117  x 
15.i  ft.  brick,  steel  and  rein. -con.,  rein-con. 
lloorinK  and  concrete  foundation,  on  Kmery 
St.  .\rM)Ut  $185  000.  F.  C.  Brown.  Chap¬ 
man  HldK.,  archt.  Noted  Apr.  4. 

MaHH.,  Waltham  (Boston  P.  O.) — Hospi¬ 
tal — ('omrs.  Middlesex  Co..  (CambridKc). 
receive  bids  in  sprinK.  buildinK  2  story,  400 
X  400  ft.  brick,  rein.-i-on.  and  steel,  rock 
foundation  here.  About  $2tt0.000.  O.  W. 
Cutter.  683  Atlantic  Ave.,  Boston,  archt. 

R.  I.,  Providence — School — PaKe  &  PaRe. 
archts.  87  Weybosset  St.,  soon  receive  bids 
buildinK  3  story,  42  x  60  ft.  brick,  timber 
and  steel,  concrete  foundation,  on  Onus  St., 
for  Sons  of  Zion  Society,  89  Orms  St. 

Conn.,  Hrldaeport — Lalioratory — BridRe- 
IHirt  Hospital,  tlrant  St.,  plana  to  build 
patholoKical  laboratory  on  Mill  Hill  Ave. 
Alxiut  $50  000.  , 

Conn.  HrldKeport — Schools — Bd.  Kduc. 
plan.s  to  build  additions  to  schools  on 
(•rand  and  McKinlej  Sts.  .\bout  $575,000. 
K.  H.  Haven,  pres. 

C'onn.,  New  llritain — School — Slate  plans 
to  build  2  story.  64  x  110  ft.  brick,  timber, 
concrtde  and  steel,  rein. -con.  tliHiriiiK  and 
ixmcrete  foundation,  on  ('amp  St.  About 
$100,000.  ('.  D.  Hlne.  Hartford,  state  supt. 

fiavis  &  Brooks.  I^ewis  and  Gold  Sts.,  Hart¬ 
ford  archts. 


Ciinn.,  Waturbury — Theatre — S.  Z.  Poll, 
24  Church  St..  New  Haven,  plans  to  build 
1  story  brick  and  steel,  rein. -con.  lloorinK 
and  <-oncrete  foundation,  here.  .'Vbout  $500,- 
000.  T.  W.  laiiiili.  644  8th  -Vve.,  New  York 
City,  archt. 

Conn.,  Wnlcrvlllc  (Waterliury  P.  (1.)  — 
Church — St.  Paul  Kpiscopal  conRieKation. 
201  Hoyden  St.,  receives  liids  in  spriiiK 
liuiidiiiK  lirick.  timber,  steel  and  concrete, 
etnerete  tloorinR  and  foundation,  on  Man- 
ville  St.  and  Tiiomastoii  Ave.  About  $85  - 
000.  H  ('.  Senior,  chn.  W.  K.  GriKKs 
Kslate.  51  West  Main  .St..  eiiRr.  Noted 
.\uK.  29  under  Wali-rbury. 

Conn.,  Wlllimantir  —  Dormitory  —  Stale 
plans  to  liuild  3  story,  46  x  114  ft.  ami 
30  X  46  ft.  brick,  timber,  steel  and  concrete, 
reln.-i-on.  llooritiK  and  concrete  foundation, 
on  Valley  St..  About  $150,000.  C.  D.  Hlne. 
Hartford,  state  supt.  Davis  &  Brooks. 
I,ewis  and  Golil  Sts.,  Hartford,  archts. 

N.  Y..  .llbany — Stale  Otllce — Trustei's 
Pub  BldRs  applied  to  Slate  LeKisiature 
for  appropriation  of  $2.500.00tl  to  construct 
slate  ottlce  liuildiiiRS. 

X.  Y..  Ilatli  —  Barracks — Bd.  Dirs.  New 
York  Stale  Soldiers’  and  Sailors'  Home 
applied  to  State  LeKisiature.  Albany,  for 
ajiiiropriation  of  $l<ni.5.')0  to  rebuild  liar- 
racks  H  and  I. 

N.  Y..  IlInKliwniton — Hospital — Slate 
Hospital  Comn..  Alliany,  applied  to  State 
la-Rislature  for  appropriation  of  $15ii.ll00 
to  construct  buildinK  for  acute  patients 
and  $356,000  for  buildiiiK  for  cliroiiic 
patients 

X.  Y..  Ilrnnklyn — Hospital — WilliamsburK 
Hospital.  342  Bedford  Ave.,  havinR  plans 
prepared  by  Helmle  &  Corbett,  archts..  190 
MontaRue  St.,  for  7  story.  126  x  150  ft., 
steel  and  brick,  brick  foundation  on  South 
9th  St.  and  DriRRs  Ave.  About  $350,000. 

..X.  Y'.,  Central  Isllp — f'hronlc  Group, 

Kitchen,  etc. — State  Hospital  Comn.,  Al¬ 
bany.  applied  to  State  I..eKisIatun>,  for  ap- 
piopriation  of  $700,000  to  build  chronic 
Kroup.  $125,000  for  kitchen  and  dlniiiK-room 
buildinK  and  $200,000  for  buildinRs  for 
acute  patients,  at  Ontral  Isll])  State 
Hospital. 

X.  Y'.,  Cornell — School.  Laboratory,  etc.— 
Trustees  t'ornell  University,  aiiplled  to 
State  I.,eKisIuture.  Albany,  for  appropria¬ 
tion  of  $150,000  to  build  school,  lalxiratory, 
etc.,  here. 


liousinK  250  patients  to  cost.  $251' 
patients  $160,000;  100  patients. 
also  for  12  cottaRes,  $70,000. 


X.  \.,  Rome— Industrial,  Kmployi , 
etc. — Bd.  Dirs.  N«‘w  York  Stale  <  i~uni  !i 
Asylum,  applied  to  Stale  LcRislat  ■,  i| 
iiany.  for  apiiroprlation  of  $5o,ooii  |,  .  i.'i.ii,/ 
trial  liuildinK.  $50,000  for  employi.  l.uild 
liiK,  $275.tlOO  for  school  Rrouii  con  iiii;  (,f 
dormitories,  kitchen,  dininR  room,  - u,,,i 
$50,000  for  nursery  liuildiiiR. 


X.  Y'.,  Syraeuite — -Horticultural — IM  pir., 
Stale  Fair.  Syracuse,  apiilied  to  Si.c.  i„^. 
Lslature.  .Mbany,  for  appropriation  <,r 
000  to  construct  horticultural  Imiltlini: 

X.  Y'.,  Thlells — School.  .-Yssinililv  llaH 
etc. — Bd.  Dirs.  Letchworth  VillaRi  .  apiiliiii 
to  State  LeKisiature.  Alliany.  for  .iinirii- 
priation  of  $4tl.000  for  school;  DIii.cmmi  f„r 
assemlily  hall  ami  industrial  l>iiili|ir,t.- 
$360,000  for  8  cottaRes;  $70,000  for  ani-ndl 
ants’  home ;  $90.000  for  servici-  innidint 

and  $14<i.000  for  Rirls  Ri'oup  consistiiin  nf 
assemlily  liall  and  industrial  biiililiia:  K 
Vanderllp.  7  Wall  St..  New  York  »'ii,\.  prr- 

X.  Y’..  I'tlea — Hospital — State  ll.ispiia! 
(’omn..  Albany,  applied  to  .State  l.ecisla- 
ture  for  apiiropriation  of  $50.ooo  lo  eon- 
struct  industrial  liuildiiiK  at  Utica  Siatt 
Hospital. 


X.  4..  Newark — Fire  and  Police  Station. 
— t'lty  will  sell  $200,000  bonds  Fel,  fi,  to 
liulld  fire  and  police  stations.  M  l;  Sh.r- 
rard,  city  etiKr. 


X.  J.,  Newark — School — Bd.  Kdtu-,  re¬ 
ceives  bids  aliout  Apr.  1,  liuildiiiR  4-slorv, 
200  X  200  ft.  rein. -con.  and  lirick.  rein- 
con.  lloorinK.  concrete  foundation.  Su.<.sex 
.\ve.  and  1st  St.,  consistinR  of  laboratoriis 
and  power  plant,  etc.  About  $500,1100  j, 
H.  and  W.  Kly,  Mremans  BUIr..  arehts 

X.  4..  Xewark  —  Store  —  See  ’'Intltiiitrial 
Works." 


I'a .,  W  likes-  Hwrre — Theat  er— t  ’oinerford- 
De  Graff  Theatrical  Co.  Scranton,  plan.s  to 
build  (heater  on  Public  S(|.  here  .\liout 
$150,000.  F.  W.  Herman,  iiiRr. 


Md.,  Ilultimure — I.4ihoratory  or  Library— 
Trusteeo  John  Hopkins  University.  Hotnr- 
wood,  plan  to  build  either  chemiciil  laloira- 
tory  or  library  buildinK  on  Rround  here 
Aliout  $200,000  has  been  beiiueatheil  by  K 
O.  Mei-Renthaler  for  this  puriKise.  .Xtbiresf 
F.  J.  Goodnow,  Gilman  Hall,  pres,  of 
collcKe, 


N.  Y’.,  C'reedmore — Nurses’  Home — State. 
Hospital  ('omn.,  Albany,  applied  to  State 
LeKisiature  for  appropriation  of  $20(t.00() 
to  build  nurses’  hoipe  at  Brooklyn  State 
Hospital,  here. 

X.  Y’..  (iowanda — Hospital — State  Hos¬ 
pital  ('omn.,  Albany,  applied  to  State  LeRis- 
inture.  for  approifrlation  of  $175,000  to 
build  reception  liospital  at  Gowanda  State 
Hospital. 

N.  Y'.,  lludNon — Bd.  Dirs.  New  Y’ork 
Train iiiK  School  for  Girls,  applied  to  State 
LeKisiature.  Albany,  for  appropriation  of 
$48,000  to  build  2  story,  38  x  82  ft.  store¬ 
house  and  refriKeratiiiR  plant  here. 

X.  V.,  IluntInKton  Park  (HuntiiiRton  P. 
O.) — Museum — A.  Heckscher.  66  Kast  42nd 
St..  New  Y'ork  (^ity,  having  revised  plans 
prepareil  by  Maynlcke  &  Pranke,  archts., 
26  Kast  26th  St..  New  Y'ork  City,  for  1- 
story,  44  x  113  ft.  limestone  and  itvarble. 
About  $100,000. 

X.  Y’..  KinRH  Park — Hospital,  etc. — State 
Hospital  Comn.,  Albany,  applied  lo  State 
la'Rislature.  for  appropriation  of  $75,000 
to  construct  buildinK  for  tuberculosis  pa¬ 
tients;  $50,000  for  physicians’  buildinK', 
$60,000  for  assembly  hall;  $76,000  for  ad¬ 
ministration  buildinK  and  $200,000  for  re¬ 
ception  hospital;  at  KinRS  Park  State 
Hospital. 

X.  Y’.,  Yllddirtown — Hospital,  etc. — State 
Hospital  Comn..  Albany,  applied  to  State 
la'Rislature  for  appropriation  of  $100,000 
to  construct  huildinR  for  convalescent  pa¬ 
tients  and  $100,000  for  employees’  home, 
at  Middletown  State  Hospital. 

X.  Y'..  Xew  Y'ork — Office  and  Loft — Baker, 
('arver  &  Morrtll,  39  Water  St.,  purchased 
site  and  plans  to  build  9  story,  28  x  83  ft. 
at  37  Water  St. 

X.  Y’.,  PoDRlikeepsie — ('ottaRes — State 
Hospital  Comn..  Albany,  applied  to  State 
LeKisiature.  for  appropriation  of  $60,000 
for  2  cottaRes  at  Hudson  Ulver  State  Hos¬ 
pital  here. 

X.  Y’.,  Rorhenter — Hospitals — State  Hos- 
Idtal  ('omn..  Albanv,  applied  to  State  LeKis¬ 
iature  for  appropriation  to  construct  build- 
liiKS  at  Rochester  Stat-j  Hospital,  one  for 


Md.,  Italtimurr — School — S.  Liseb.  city 
ccuncilman,  introduced  ordinance  lo  api>ri)- 
priate  $200,000  bonds  for  public  school  on 
Orleans,  Baltimore.  Asiiuith  and  Kdcn  Sts 

(•a..  .Mllledzrv llle  —  Home  • —  Trustees 
GeorRia  State  Sanitorium  plan  to  luiild  3 
story,  brick  home  for  nurses.  About  $1»0,- 
000. 

lav..  I.ake  (TiarleH — Schools — t'ity  voted 
$200,000  bonds  to  build  and  repair  schools 
damaRed  by  storm.  Noted  Dec.  12. 

O.,  Hellairr — Temple — F.  F.  Fari.s.  archt. 
Schmulback  BldR.,  WheelinR.  V,i . 

receives  bids  in  February,  buildiiiK  4  f'tnt’i 
82  X  120  ft.  brick  for  United  Mine  Workers 
of  Sub  Dist.  No.  6  of  Ohio.  About  $llbi,llnn 
Noted  July  25. 

O.,  ('iiifiiinatl — School — Bd.  Kduc..  511 
West  Court  St.,  havinR  plans  prepareti  hy 
TletiiiR  &  Lee.  archts.,  4th  ,\’all.  Bank 
BldR.,  for  Harriet  Beecher  Stowe  ScIkmiI.  3 
story,  brick  home  for  nurses.  About  $inO.- 
000. 

O.,  (’Ineliinati — School — Bd.  Kduc.  511 
West  Court  St.,  plaqs  to  build  Sherinar. 
school  on  8th  and  9th  Sts.,  brick,  .\hiiut 
$260,000.  Garber  &  Woodward.  Union  Cen¬ 
tury  BldR.,  archts. 

O.,  Dayton — Church — Schenck  &  Williams 
Mutual  Home  BldR.,  soon  lets  contract 
buildiUR  brick,  stone  and  rein. -con .  rein- 
con.  flfKirinR  brick  foundation,  on  Salem 
Ave.,  for  Grace  Methodist  Eplscoiial  con- 
RreRation,  4th  and  Ludlow  Sts.  .Yhout 
$200,000.  Noted  May  2. 

O.,  London — Prison — Ohio  Pri.son  BMf 
Comn.,  Coiumbus.  plans  to  submit  estimate 
to  A.  Cox,  Rovernor,  for  new  pri.son  near 
here.  State  1.4‘KisIature  will  be  tusked  to 
appropriate  $350,000,  which  toRethcr  witn 
unexpended  balance  will  make  total  0 
$700,000. 

Mich.,  Iron  wood — Sanitarium — (lOKtbx 
Co.  havltiR  plana  prepared  by  C.  J  Ander¬ 
son.  archt..  Ironwood,  for  sanitarium 
About  $75,000. 

HI.,  .Alton — Home — Catholic  Orplianap 
plans  lo  build  addition.  .About  $80.ot0'.  J 
J.  Ryan.  Alton,  bishop. 


J 
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Tex..  DnIluM — t'hurch  —  First  MethoUlst 
oonKri'Kation  pliins  to  build  on  Koss  and 
■XorwPirlan  tiarwood  Sts.  About  $500,000.  A.  V.  Uane 
:i>  liuild  1  chn. 

rtah.  Salt  laike  City — Bathhous.' — t"ity 
Ilians  to  build  at  Warm  .SiirinRs  ,\bout 
$150,000.  S.  y.  ("annon.  city  rtiKr. 

I'tali,  Salt  l.nke  t  It.v  —  Memorial — City 
plans  to  build  soldiers'  and  sailors’  memo¬ 
rial  building  on  University  Campus.  About 
$300,000.  S.  y.  Cannon,  city  eiiKr. 

I'tali,  Salt  I.ake  t'lty — Zoo — City  plans  to 
build  at  Uiberty  Park.  ,\liout  $«5.000  ; 
al.so  $35,000  will  be  expended  for  iin- 
provoment.s  to  existing:  bulldltiK.  S.  Q- 
Cannon.  eity'enKr. 


BuildinKS  (Continued) 

U  i%.,  Kau  C'lalre- 

l.utlieran  conCTettatio 
'iory.  About  $60,000. 

ivis.  Janesville  -.School — Bd.  Kduc.  plans 
to  build.  About  $350,000. 

uis  Madison — School — Bd.  Kduc.  soon 
,is  contract  buildiiiK  2  story.  61  x  110  ft. 
Msiut  $SO.O00.  K.  U.  KroneiiberK.  18  North, 


Waiting  for  Prices 
To  Fall 


It  has  been  stated  by  many 
that  the  unprecedented  power 
of  the  labor  unions  will  main¬ 
tain  the  present  labor  sched¬ 
ules.  This  will  mean  that 
profits  must  be  cut  if  spring 
construction  is  not  to  be 
dangerously  small.  Hence, 
though  production  costs  are 
not  lowered,  many  manufac¬ 
turers  are  reducing  prices. 
These  executives  are  far¬ 
sighted  enough  to  realize  that 
the  only  way  by  which  pros¬ 
perity  may  be  attained  this 
year  is  to  make  the  price 
attractive.  They  prefer  to 
make  a  smaller  unit  profit  on 
a  large  volume  of  sales  rather 
than  allow  the  business  of  the 
country  to  stagnate. 

In  the  work  of  readjust¬ 
ment  there  are,  happily,  sev¬ 
eral  optimistic  features.  Cer¬ 
tain  commodities  that  were 
distinctly  war  necessities  and 
therefore  unquotable  for  gen¬ 
eral  use.  are  again  on  the 
market.  For  example,  not 
since  August.  1918,  has 
asphaltum  been  on  the  open 
market  in  New  York.  The 
Government  required  not 
only  the  product,  but  the 
tankers  as  well.  This  product 
is  again  available  for  general 
use  at  $35  a  ton  in  barrels  and 
$30  in  bulk.  Road  oils  are 
again  obtainable  by  con¬ 
tractors.  The  present  prices 
are  by  no  means  staple. 
Within  a  month  a  drop  is 
expected.  It  is  conceivable 
that  soon  the  price  of  asphalt 
products  will  be  about  what  it 
was  just  prior  to  the  war. 
This  is  hopieful,  and  anything 
that  is  hopieful  in  the  price 
situation  has  a  stabilizing 
effect. 

Another  cause  for  opti¬ 
mism  is  the  recent  drop  in  the 
price  of  cement  to  contractors. 
On  Jan.  18  it  declined  55c.  per 
barrel — from  $4  at  dock  in 
New  York,  in  cargo  lots  to 
contractors,  to  $3.45.  This 
decrease  is  not  due  to  lowered 
production  cost,  but  to  |a 
desire  to  stimulate  construc¬ 
tion.  Enlightened  men  are 
sacrificing  excessive  pro  ts, 
because  they  know  that  a 
slack  1919  may  cause  a  ruin¬ 
ous  1920. 


1  —  KxchiiiiKe  —  Cltlxens 
706  .North  8th  St.,  re- 
bruarv.  huihUriK  4  story, 

;k.  About  $70,000.  W  C. 
tario  St.  archt.  Noted 

WaNli.,  Walla  Walla  -Temple — Knights  of 
..  I’ythias  plan  to  build  3  story.  60  x  I30  ft., 

nd— Memorial  Tiall— ^Ity  „„  Bopliir  St.  .\bout  $50,000. 

re.  About  $80,000.  A.  (’. 

.  Bldg.,  Milwaukee,  archt.  Cal.,  I.ong  Heaeh  —  School  —  Bd.  Kduc. 

having  plans  prepared  by  Austin  &  .\ustln. 
IIIiiH'h — Chapel — Christian  archts.,  1135  Baker-ltetwiler  Bldg..  I.os 
Ians  prepared  by  .1.  C.  Angeles,  for  school  on  -American  Ave.  About 
05  West  Bway.,  building  $100,000. 

About  $50,000. 

Cal..  laing  Beach — Y.  M.  C.  A.  plans  cam- 

_  soon  palgn  to  raise  funds  to  construct  building: 

-y,  55  X  135  ft.  6th  and  American  Aves.  About  $300,000. 

itenipater,  secy.  il.  H.  Gossom.  secy. 

que..  Uaval  des  Kapldes — Club  House — 
c^em-  I.-aval  Sur  Ijic  Golf  Club  having  plans  pre- 
l»ck-  pared  by  G.  A.  Monette.  archt..  83  Craig 
I’aul,  ot.  W.,  Montreal,  for  club.  About  $50.0oo. 

Ont.,  ilrantford^ — ^School — City  vole«l 
$75,000  bonds  to  build  school.  A.  K.  Bun¬ 
nell.  City  Hall.  secy,  treas.  Noted  Get.  If. 

Ont..  laindon  —  Seminary  —  St.  Peter’s 
Cathealral  plans  to  build  on  Waterloo  St., 
N.  About  $300,000  available.  M.  K.  Fallon, 
bishop. 

Ont.,  Ottawa — Theater— J.  J.  Allen  Co., 
Hichmond  and  Victoria  .Sts.,  Toronto,  plans 
to  build  on  Bank  St.  here.  About  $250,000. 


Home  I 
.leiisen. 

2  story, 

la..  Waterloo — School — Bd.  Kduc. 
lets  contract  building  3  story 
.viH)Ut  $80,000.  .1.  K.  I‘e: 

.Noted  Jan.  3. 

la..  Waverly — Dormitory — V 
having  plans  prepared  by  C 
archt.,  391  Bndlcolt  Bldg., 
story,  rein.-con.  and  brick 


iiiary 
hart, 
for  3 

Minn.  .Aurora — High  School — Bd.  Kduc. 
receives  bids  in  spring  building  here.  C.  L. 

Pillshury  Co..  805  Metropolitan  Klfe  Bldg., 

Minneapolis,  engrs.  Noted  Dec.  5. 

Minn.,  Buluth  —  Church  —  Protest.ant 
Church  Trustees,  Morgan  I’ark.  having 
plans  prepared  by  tlerman  &  Jenssen, 
archts.,  Kxch.  Bldg.,  for  2-story,  rein.-con.. 
brick  and  steel,  rein.-con.  flooring,  concrete 
and  rock  foundation,  on  Commonwealth 
.\ve.  About  $100,000.  Ont.,  Toronto — Schools — Bd.  Educ.  plans 

to  build  Glen  Gove  and  Glenholnie  Ave. 
Minn.,  Buluth — Hospital — St.  T.ukes  Hos-  schools.  About  $160,000. 
nital  plans  to  bufld  4  story  addition  on  1st  ^  ,,  „  ,  . 

St  and  10th  Ave.,  K.,  rein.  con.  and  brick,  .-nJl’A 

rein.  con.  flooring,  concrete  and  rock  5®,  hall.  C.  M. 

foundation.  About  $100,000.  Stapf.  elk.  Noted  Nov.  38. 

«...  TT  ..  ...  Bins  BKSIKKU 

Minn.  St.  Paul — Hotel — Minor  Hotel  Co. 

receives  bids  In  March  building  15  story,  N,  Y.,  Brooklyn — Theater — Until  Feb.  19, 
100  X  100  ft.,  rein.-con.  and  brick,  4th  and  by  Cohn  Bros.,  archts.,  361  Stone  Ave.. 
Robert  Sts.  About  $500,000.  M.  Fitzpat-  building  l-story,  80  x  190  ft.,  steel  and 
rick,  17  West  9th  St.,  archt.  Noted  May  2.  brick,  brick  foundation,  Cleveland  St.  and 

Pitkin  Ave..  tor  Cleveland  Amusement  Co.. 
Minn.,  Trommald — School — City  plans  to  $45  Georgia  St. 

build.  About  $75,000.  v  .  u  ..  .  ...  e.  w 

N.  Y.,  New  Aork — Hospital — Until  Feb. 

Minn.,  Victoria— School— Bd.  F.duc.  had  P-  Abramson,  archt..  220  5th  Ave.. 

plans  prepared  by  Magney  &  Rusler,  **11 

archts.  and  engrs..  450  Builders  Exch.,  .^ve 

Minneapolis,  building  2  story,  here.  Ufonx  Hospital.  About  $50,000. 

Minn.  Wnubiin—School^lty  election  n  i;ntil  Feb.  6.  by  B.  S.  Coler,  comr.,  dept 
spring  to  vote  on  $60,000  bonds  to  build  pyj,  oharlties.  Municipal  Bldg.,  for  school 
2  s:ory.  65  X  130  ft.,  rein.-con.  and  brick.  chanel  nn  Randalls  Tsiand 

K  T.  Snyder.  933  Plymouth  Bldg..  Mlnneap-  cttaitel  on  Randalls  Island. 

oils,  archt.  I>.  Wash. — Office  and  Ix)ft — Until  Feb. 

5.  by  M,  Helster  &  Co.,  archts..  Union  Sav- 
Mlnn.,  Winnebago — School — Bd.  Kduc.  re-  Ings  Bank  Bldg.,  for  5  story,  68  x  100  ft. 
ceives  bids  in  spring  building  2  story,  74'  x  steel  and  brick,  concrete  foundation.  9th 
112  ft.,  rein.-con.  and  brick.  About  $50.-  St.  and  Mt.  Vernon  PI.,  for  International 
ono.  K.  T.  Snyder,  933  Plymouth  Bldg..  Assn,  of  Amer.  Machinists.  9th  St.  anti 
Minneapolis,  archt.  Mas.sachusetts  Ave.  Noted  Aug.  29. 

O. ,  Cinrlnnatl — School — Until  Feb.  24.  by 
Bd.  Kduc.,  511  West  Court  St.  building 
Hoffman  School.  3-story  brick.  Bloody  Run 
Blvd.  About  $250,000.  Hannaford  &  Son, 
Hulbert  Blk.  archts. 

O.,  Phllllpabnrg — School — Until  Feb.  21. 
by  R.  Davenport,  elk.,  bd.  educ.,  building  3 
story,  rein.-con.  and  brick,  rein.-con.  floftr- 
ing,  concrete  foundation.  About  $50,000. 
Noted  Sept.  12. 

'•■'■'•baH — Hospital — Trustees  J.  Minn..  Cloquet — High  School — Until  Mar. 
ritzgibbon  Estate  purchased  site  and  plan  1.  by  bd.  educ.  building  3  story,  65  x  19(i 
to  build  memorial  hospital.  About  $50,000.  ft.,  rein.-con.,  brick  and  steel,  rein.-con. 
J  R.  Hall,  chn.  flooring,  concrete  and  rock  foundation,  on 

Main  .St.  About  $140,000.  Croft  &  Boerner, 
Mo..  Nt.  I.siai» — Court  House — City  plans  tionsdale  Bldg.,  Duluth,  archts. 
i<>  issue  $2,000,000  bonds  to  build  on  Bway  Minn  \i  i 

iin.l  (  hestnut  St.  D.  R.  Bowen,  city  engr.  Ma*;'"l.-by  H""E‘*MltchVil.";;?y"''‘Sl~edSc ' 
Mo.,  8t.  I.oalH— Fire  House— Rd  Pub  hullding  3  story,  134  x  156  ft..  rein.-«-on. 


Kan.,  AsNsrla — High  School — Bd.  Educ. 
approved  preliminary  plans  for  2  story,  5» 
X  100  ft.  brick  and  rein.-con..  with  16  x 
60  ft.  extension  In  rear.  About  $50,000. 
W.  E.  Hulse  &  Co.,  Hutchinson,  archts. 

Mo.,  Jefferson  City — Dormitory — State 
Uegislature  asked  to  appropriate  $200,000 
to  build  dormitory  here.  Address  C.  E. 
Edwards,  Jefferson  City,  representative. 
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Buildings  (Continued) 

PRICKS  AM>  CONTRACTS  AWARDED 
(^Indicates  award  of  contract) 

AMaHH.,  Watertown  (Middlesex  P.  O.) — 
Offlc*" — Aetna  Miiis  iet  contract  buildinft  2 
story,  42  x  100  ft,  brick  and  rein. -con., 
rein-con.  tIoorinK  and  concrete  foundation, 
to  H.  Wales  Lines  Co..  134  State  St..  Meri¬ 
den.  Conn.  About  $75,000.  Noted  Jan.  23. 

★  N.  Y..  Ilrooklyn — School — Coney  Island 
Talmud  Tonih,  Inc..  2861  West  32nd  St.. 
Coney  Island,  will  build  3  story,  56  x  loo 
ft.,  steel  and  brick,  brick  foundation,  on 
3 1  St  St.  between  Mermaid  and  Neptune 
Avea..  Coney  Island.  About  $50,000.  Work 
will  be  done  by  day  labor.  Noted  Jan.  16. 

★  N.  Y..  ilrooklyn — Theatre — J.  SpeelberR. 
3o8  Shi  tlield  Ave..  will  build  2  story,  75  x 
200  ft.,  steel  and  brick,  rein. -con.  nooritiK. 
concrete  foundation,  at  381  Stone  Ave. 
Aliout  $75,000.  Work  will  be  done  by  day 
labor. 

★  N.  Y.,  RorheHter  —  Store  —  Oppenheim 
Collins,  35  West  34th  St.,  New  York  City, 
h  t  contract  building  8  story,  steel  and  brick 
addition  here,  concrete  foundation,  to  C.  A. 
Cowan.  30  Hast  42nd  St.,  New  York  City; 
cost  plus  percentage. 

WIh.,  Kenoslia — Schools — Bd.  Educ.  re¬ 
ceived  only  bid  building  two  2  story.  147  x 
182  ft.,  rein. -con.  and  brick,  from  Madsen 
&  Peterson,  802  Plymouth  Bldg.  Minnea|>- 
olis,  Minn.  About  $165,000. 

AColo.,  WindHor — High  School — Bd.  Educ. 
let  contract,  to  A.  llenver,  $70,885. 

Cal.,  latH  Angeles — School — Bd.  Educ., 
730  Security  Bldg.,  received  bids  Jan.  15, 
building  2  story,  125  x  160  ft.,  hollow  tile, 
concrete  foundation,  on  Soto  St.,  from  C. 
Karsel>oom.  1445  Dana  St.,  $52,600;  Pozzo 
Const  r.  Co.,  427  Macy  St.,  $53,057 ;  K.  K. 
Bradley,  527  East  Jefferson  St.,  $54,600. 

4^0nt.,  Ottawa — Office — Dominion  Govern¬ 
ment  let  contract  extending  office  building 
of  Dept,  of  Soldiers’  Civil  Re-Establish¬ 
ment.  to  Taylor  &  Lackey,  Ottawa.  About 
$55  OOO. 


Federal  Government  Work 

PRUrUSKD  WORK 

N'.  Y’.,  Rorkaway — Addition  to  Dispen¬ 
sary — Bureau  Yards  &  Docks.  Navy  Dept.. 
Wash..  D.  C..  plans ;  Spec.  3780.  About 
$20,000. 

Pa.,  Pt.  Mifflin — Fire  Protection  System 
— Bureau  Yards  &  Docks.  Navy  Dept*. 
Wash.,  D.  C.,  plans;  Spec.  3779.  About 
$20,000. 

Pa..  Phila. — Addition  to  Shipbuilding 
Slip — Bureau  Yards  &  Docks.  Navy  Dept.. 
Wash.,  D.  C.,  plans  to  build  addition  to 
shipbuilding  slip  283  ;  Spec.  3781.  About 
$325,000. 

Pa..  Phila. — Bridge  Cranes — Bureau 
Yards  &  IXicks.  Navy  Dept.,  Wash.,  D.  C.. 
plans  to  install  two  15  ton  E.  T.  bridge 
cranes;  Spec.  3777.  About  $70,000. 

Pa.,  Phila. — Temporary  Steel  Storage — 
Bureau  Yards  &  Docks.  Navy  Dept..  Wash.. 
D  C.,  plans;  Spec.  3776.  About  $160,000. 
Bids  will  be  received  at  local  yard. 

Md.,  Baltimore — Harbor  Improvement — 
I'.  S.  Bd.  Army  Engrs.  receives  bids  about 
Keb.  1.  improving  harbor  channels,  includ¬ 
ing  36-ft.  channel  In  Patapaco  River  and 
30-ft.  channels  in  Curtis  Bay  and  Spring 
Gardens  branches.  W’ork  involves  152,000 
cu.yd.  maintenance  dredging  in  Ft.  Mc¬ 
Henry  Sect..  171.000  cu.yd.  In  Ft.  McHenry. 
Brewlngton  angle,  312.000  cu.yd.  in  cut-off 
section.  226.000  cu.yd.  from  Brewlngton 
channel.  108.000  cu.yd.  from  Brewing- 
ton  cut-off  angle.  150.000  cu.yd.  from  cut-off 
Craighill  angle.  120.000  cu.yd.  from  York 
Spit  Sect..  1.124.000  cu.yd.  from  Curtis  Bay 
Sect,  and  2.800.000  cu.yd.  from  35  ft.  sect, 
of  branch  channel  in  southwestern  part  of 
Baltimore  harbor.  About  $675,432.  W*.  M, 

Black,  engr. 

Va.,  Y’orktown — Wood  Pier  and  Approach 
— Bureau  Yards  &  Docks.  Navy  Dept., 
Wash.,  D.  C..  rejected  bids  received  Dec. 
23,  building  at  Nav’y  Mine  Depot ;  Spec. 
3491.  Noted  Jan.  2. 

N.  C..  Monroe — Radio  Buildings.  Garage, 
etc. — Bureau  Yards  A  Docks.  Navy  Dept.. 
Wash .  D,  C..  rejected  bids  received  Dec. 
SO,  building  radio  buildings,  garage,  bar¬ 
racks  and  3  officers’  quarters  at  Southern 
Radio  Sta.  ;  Si>ec.  3683.  Work  will  be  re¬ 
advertised.  Nflted  Jan.  9. 

S.  r„  Paris  Island — Laundry — Bureau 
Yards  &  Docks.  Navy  Dept.,  Wash.,  D.  C.. 
plans  to  build,  here;  Spec.  3783.  About 
$41,000 


Minn.,  Dnlvth — Customhouse — J.  A.  Wet- 
more.  superv.  archt.,  treas.  dept..  Wash.. 
1).  C.,  plans  to  build  steel,  rein. -con.  apd 
brick  customhou.se.  brick,  rock  and  concrete 
foundation,  on  Ist  St.  and  5th  Ave.,  W. 
Aljout  $1,000,000. 

•Mo.,  St.  LouU — Developing  tVaterways — 
Natl.  Rivers  &  Harbors  Comn.  applied  to 
Congress  Wash..  D.  C..  for  appropriation 
of  $400,000,000  to  develop  navigable 
waterways.  Plans  include  improving 
Mississippi  River  and  tributaries  as  follows, 
12  ft.  channel  from  St.  Louis  to  New  Or¬ 
leans,  9  ft.  channel  from  St.  Louis  to  St. 
Paul,  9  ft.  channel  for  Ohio  and  Illinois 
Rivers  and  6  ft.  channel  for  Missouri  River, 
to  cost  about  $160,000,000. 

Tex.,  North  Ft.  Worth — Wells  and 
Pumps — Bureau  Yards  &  Docks.  Navy 
Dept.,  Wash..  D.  C.,  rejected  bids  received 
Jan.  6,  building  2  wells  and  installing 
pumps  at  Argon  production  plant ;  Spec. 
3677.  Work  will  be  readvertised.  Noted 
Jan.  9. 

Tex.,  s*n  .Antonio — Refrigerating  Plants 
— Constr.  Div..  War.  Dept..  Wash.,  D.  C.. 
authorized  enlargement  of  refrigerating 
plants  at  Camp  'iVavis  and  Ft.  Sam  Hous¬ 
ton  base  hospitals.  About  $10,000.  'Work 
will  be  done  under  supervision  of  Major  F. 
G.  Chamberlain,  Constr.  Quartermaster. 

Cnl.,  Snn  Franrlsro — Extension  to  Wharf 
— Bureau  Yards  &  Docks,  Navy  Dept.. 
'M’ash.,  D.  C.,  plans  to  build  extension  to 
Ix>ng  MTiarf.  here ;  Spea  3782.  About 
$19,000. 

BIDS  DESIRED 

N.  H.,  Portsmouth — Piping  and  Circulat¬ 
ing  System — Until  Feb.  l7.  by  Bureau 
Yards  &  Docks.  Navy  Dept.,  Wash.,  D.  C. : 
Spec.  3416.  About  $40,000. 

Mass.,  Boston — Steel  Stock  and  Storage 
Shed — Until  Feb.  10.  by  Bureau  Yards  & 
r-ocks.  Navy  Dept.,  Wash.,  D.  C.,  building 
here ;  Spec.  3736.  About  $80,000.  Noted 
Jan.  2 

N.  Y.,  Fire  Island — Barracks — Until  Mar. 
3.  by  Bureau  Yards  &  Docks,  Navy 
Dept.,  Wash.,  building  barracks  at  U.  S. 
naval  radio  sta.,  here;  Spec.  3728.  Noted 
Jan.  16 

N.  Y.,  New  York — Chimney  for  Boiler 
Plant — Until  Feb.  10,  by  Bureau  Yards 
&  Docks.  Navy  Dept.,  Wash.,  D.  C.,  build¬ 
ing  here ;  Spec.  3606.  About  $16,000.  Noted 
Oct.  31. 

N.  Y'.,  New  York — Coal  and  Ash  Handling 
Equipment — Until  Feb.  10,  by  Bureau 
Yards  &  Docks,  Navy  Dept.,  Wash.,  D.  C., 
installing  here ;  Spec.  3607.  About  $80,- 
000.  Noted  Oct.  31. 

N.  Y’.,  Word’s  Island — Laundry  Equip¬ 
ment — Until  Feb.  10,  by  Bureau  Yards  A 
Docks,  Navy  Dept.,  'Wash.,  D.  C.,  installing 
here ;  Spec.  3665.  About  $8600.  Notea* 
Nov.  21. 

N.  Y'.,  Words  Islond — Refrigerating  Plant 
Equipment — Until  Feb.  10,  install'ng ;  Spec. 
3749.  About  $30,000.  Noted  Jan.  9. 

Po.,  Ft.  Mifflin — Railroad  Extension — 
Until  Feb.  17.  by  Bureau  Yards  A  Docks, 
Navy  Dept.,  Wash.,  *>.  C.,  building;  Spec. 
3727.  About  $20.000 :  $16  deposit  required 
for  plans  and  spec.  Noted  Dec.  19. 

Po.,  Ft.  Mifflin — Tank  and  Tower — Until 
Feb.  5.  by  U.  S.  Engineer  Office.  Phila., 
building  steel  water  tank  and  tower,  here. 

Md..  Indianheod — Small  Boat  Basin  and 
Bulkhead — Until  Feb.  17.  by  Bureau  Yards 
A  Docks.  Navy  Dept.,  Wash..  D.  C. ;  Spec. 
3776.  About  $42,000. 

Y’o..  Hampton  Roods — Coal  and  Ash 
Handling  Equipment  —  Until  Feb.  10.  by 
Bureau  'Yards  A  Docks,  Navy  Dept.,  Wash., 
D.  C..  installing,  here ;  Spec.  3300.  About 
$60,000. 

Y'o.,  Hampton  Roods — Equipment,  etc.— 
Until  Feb.  17.  by  Bureau  Yards  A  Docks. 
Navy  Dept..  Wash.,  D.  C.,  installing  ma¬ 
chinery  equipment  and  piping  in  power 
plant:  Spec.  3328.  About  $125,000;  $10 
deposit  required  for  plans  and  spec. 

Y'o.,  Qnantiro— Tanks — Until  Feb.  10.  by 
Bureau  Y'ards  A  Docks.  Navy  Dept..  Wash.. 
D.  C..  installing  2  rein. -con.  tanks  in  marine 
corps  barracks;  Spec.  3628.  About  $4800. 
Noted  Nov.  14. 

Mo..  St.  Lonis — Surgical  Dressing  Room 
— Until  Feb.  20,  by  J.  A.  Wetmore,  superv. 
archt..  treas.  dept..  Wash..  D.  C.,  building 
surgical  dressing  room  in  U.  S.  Marine 
Hospital  here. 

Tex.,  Galveston — Hangars.  Pavement  and 
Beach — Until  Feb.  3,  by  Bureau  Yards  A 
Docks.  Navy  Dept.,  Wash.,  D.  C.,  install¬ 
ing  3  hangars,  etc. ;  Spec.  8432.  About 
$485,000.  Formtf  bids  rejected.  Noted 
Jan.  9. 


Col..  More  Island  (Vallejo  P.  O.)— Fu 
Oil  Storage  Plant — Until  Feb.  24.  by  Hu 
reau  Yards  A  Docks,  Navy  Dept.,  Wash 
D.  C. ;  Spec.  3631.  About  $400,000;  $: 
deposit  required  for  plans  and  spec.  Not>  i 
Nov.  7. 

PRICES  AND  CONTRACTS  AWARDi:i> 
(Alndicates  award  of  contract) 

AMohh.,  Chotam — Service  Connection.s— 
Bureau  Y'ards  A  Docks,  Navy  Dept.,  Wasli 
D.  C.,  let  contract  building  service  cornier, 
tions  to  buildings,  to  Hixon  Electric  ('o . 
246  Summer  St.,  Boston,  $12,835,  (60  days) 
AConn.,  New  London — High  Pressure  .\ir 
System — Bureau  Yards  A  Docks.  Wash  . 
D.  C.,  let  contract  building  at  Subniarinr 
Base,  to  Carroll  Electric  Co..  714  12th  St  . 
Wash..  D.  C..  $13,560.  (125  days).  Not..! 
Dec.  19. 

AN.  Y'.,  New  Y’ork — Altering  Post  Oflirr 
Lobby — J.  A.  Wetmore.  superv.  archt  . 
treas.  dept..  Wash.,  D.  C..  let  contract,  to  H 
Knopp  431  West  41st  St..  $5094.  Noteil 
Jan.  16. 

D.  C.,  WohIi. — Bridge — Dist.  Comrs.,  Dist 
Bldg.,  received  bids  building  bridge  on  Con¬ 
cord  Ave.,  between  3rd  and  4th  Sts.,  ( 1 ) 
excav. ;  (2)  masonry,  from  Continental 

Contg.  Co.,  Inc.,  66  Knickerbocker  Bldg  . 
Baltimore,  Md,  (1)  $3.15:  (2)  $21.25, 
C.  H.  Tompkins.  1883  3rd  St.,  (1)  $4;  (2) 
$18.50.  Former  bids  rejected.  Noted  Jan 


AD.  C.,  M’oHh.  —  Fuel  Yard  —  Bureau 
Mines,  Interior  Dept.,  let  general  contract 
building  2  story,  frame  and  concrete  fuel 
yard,  to  International  Contg.  Co.,  60  East 
42nd  St.,  New  Y’ork  City.  About  $200, UOn, 
concrete  foundation,  to  W.  F.  Bernizer  Co.. 
101  New  Y'ork  Ave..  N.  E. 

Y'a.,  Hampton  Roads — Extending  Pneu¬ 
matic  Tube  System,  etc. — Bureau  Y'ards  A 
I>ocks,  Navy  Dept.,  Wash.,  D.  C..  received 
bids  Jan.  27  building  pneumatic  tube  ex¬ 
tension  at  naval  operating  base,  (1)  ijet 
price  and  time  for  work,  complete,  in  ac¬ 
cordance  with  drawings  and  specification ; 
(2)  net  price  and  time  for  work  complete 
with  such  modifications  and  departures 
from  drawings  and  specifications  as  bid¬ 
der  may  desire  to  propose,  which,  however, 
shall  be  clearly  and  completely  described 
in  his  proposal  under  a  special  heading 
"Exceptions,”  from  Lamson  Co.,  100 
Boyleston  St.,  Boston,  Mass..  (1)  $32,991 
(90  days).  Standard  Carrier  Co..  51.Ea.st 
42nd  St.,  New  York  City,  (1)  $29,637^  (100 
days),  (2)  $27,241.  Noted  Jan.  16. 

AY'a.,  Portsmouth — Altering  Post  Office — 
J.  A.  Wetmore.  superv.  archt.,  treas.  dept.. 
Wash.,  D.  C.,  let  contract  to  W.  Grohne, 
Joliet  III.,  $2740.  Noted  Jan.  23. 

Y’a.,  Salem — Post  Office — J.  A.  Wetmore. 
superv.  archt.,  treas.  dept..  Wash.,  D.  C., 
received  bids  Jan.  23.  work  complete  using 
limestone,  from  A.  Blair,  11  South  Law¬ 
rence  St.,  Montgomery.  Ala..  $52.000 ;  R,  K 
Stewart.  Farmvllle.  Va..  $55,000  ;  W.  J 
Brent.  606  Bd.  Trade  Bldg.,  Norfolk,  $56  - 
335.  Noted  Jan.  2. 

Ark.,  RuRsellvIllr  —  Post  Office  — J.  A. 
■Wetmore,  superv.  archt..  treas.  dept.. 
Wash.,  D.  C.,  received  bids  Jan.  23.  work 
complete  using  limestone,  from  W.  D.  Lovell 
1416  Southeast  8th  St.,  Minneapolis.  Minn.. 
$64,700 ;  C.  Weitz  Sons,  713  Mulberry  St.. 
Des  Moines,  la..  $56,200 ;  W.  MacDonald 
Constr.  Co.,  St.  Louis,  Mo.,  $69,870.  Noted 
Jan.  2. 

Tex.,  North  Ft.  Worth — Gas  Holders. 
Removal  System,  Etc. — Bureau  Yards  & 
Docks,  Navy  Dept.,  Wash..  D.  C..  received 
bids  Jan.  27.  for  5  gas  holders  and  Co2 
removal  system:  (1)  net  price  and  time 
for  work  complete  In  accordance  with  draw¬ 
ings  and  specification,  (la)  net  price  and 
time  for  work  complete  in  accordance  with 
drawings  and  specifleations,  but  substitut¬ 
ing  single  lift  out.  telescopic  tanks  for 
double  lift  out.  telescopic  tanks  specified. 
(2)  amount  deducted  from  net  price  and 
time  for  work  complete,  as  required  in  (.11 
by  omitting  excavation  and  concrete  work 
and  housing  or  sheds,  steps  and  runway  as 
called  for  in  paragraphs  28-34  inclusive. 
32-45  inclusive,  62-72  inclusive,  respective¬ 
ly.  Special  attention  Is  called  to  para¬ 
graphs  36.  47,  and  76.  (2a)  alternate  pro¬ 
posal,  from  Pittsburgh  Des  Moines  Steel 
Co..  869  Munsey  Bldg.,  Wash..  D.  C.,  (l.a) 
$106,000  (150  days),  (2a)  $15,000  (150 
days).  Omaha  Structural  Steel  IVks.,  48th 
and  Leavenworth  St.,  Omaha.  Neb.,  (1) 
$121,000  (150  days).  (2)  $16,300  (150 
days).  Camden  Iron  YVTts..  Hadden  Ave. 
and  iJme  St..  Camden,  N.  J.,  (2)  $101,200 
(240  days)  for  2  single  light  gas  holders 
Instead  of  2  as  required  by  the  specifica¬ 
tion.  Noted  Jan.  16. 
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S.VND  AND  GRAVEL — Price  for  cargo  or  carload  lota  ia  aa  folloa-a.  per  cu.yd. : 


New  York  . 

Denver . 

Chicago . 

Kiiiuiaa  City . 

St  l.ouia* . 

S'altle . 

Dal'.a* . 

St  Paul  . 

San  Francisco  . 

Boston  . 

e«-  Orleans 

Cincinnati  . 

1.08  .\ng<  1<  8 
♦Fine  wliiti  sanil,  I 
per  yd.  Ji’tr  ton. 


- Gravel  ■ 

. - 1)  In. - ■  . — — J  In. - -  - - Sand- 


One  Yr. 

One  \'r. 

One  Yr. 

Current 

Ago 

Current 

.Ago 

Current 

Ago 

$2  00 

>2  00 

$2  00 

Si  13 

$1  25 

$1  -5 

1  55 

1  65 

1  55 

1  45 

1  lu 

1  0.) 

2  00 

1  50 

1  '0 

1  10 

1  0 

2  .50 

2  l> 

3  00 

2  6J 

1  oot 

60 

1  76 

1  II 

1  82 

1  II 

1  68 

1  II 

1  25 

80 

1  25 

80 

1  25 

1  CO 

2  00 

1  50 

2  00 

1  50 

I  .50 

1  35 

1  25 

1  bU 

1  > 

1  40 

60 

50 

1  ,1) 

1  OG 

1  20 

1  00 

1  20 

1  00 

2  7. 

1  50 

2  75 

1  bO 

1  25 

90 

2  82 

1  85 

1  95 

1  35 

1  65 

1  35J 

1  65 

1  35t 

1  65 

/  /  •) 

/  7< 

70 

i.ifie  hikI  Ottawn  pi  r  ton.  $6  tKiin  Kivir  sniid  is  $1  SO 


<;Rl'SHEI>  STt'NE — Price  for  cargo  or  carload  lota  ia  as  followa.  p<T  cu  yd.’ 

- 1}  In. - - ^ - ;  In. - 

Current  One  Year  .Ago  Current  One  S  ear  .Ago 


ft  nil  75 

$1  5> 

SI  11.1  1  85 

$1  7. 

Chicago . 

1  to 

1  50 

1  70 

1  50 

1  25 

1  35 

1  25 

1  35 

2  25 

1  59 

2  25 

1  46 

San  Francisco  . 

1  2U 

1  O'l 

1  20 

1.00 

Boston  . 

.  1  ’  * 

1  50 

1  73* 

1  60 

St.  Paul . 

.  .  115 

1  00 

1  25 

1  10 

Denver  . 

1  50 

1  55 

1  50 

.  1  70 

1  60 

1  80 

1  70 

^‘attle  . . 

rincfnnsti  . 

Los  Angeles 
•Per  ton 

1  50 

1  10 

1  50 

1  10 

1  50 

.  /  '0 

1  75 

1  iO 

1  75 

LIME— Warehouse  prices:  i 


orr  Ton 

Lump  per 
Finished 

300>Lb.  Rarn^l 

Kiiibihefi 

Common 

Common 

New  Y’ork 

$1/50 

$14  50 

$2  90 

$2.65 

Kariras  City 

22  80 

20  80 

2  ’5' 

2  70 

Chicago . 

18  00 

17.50 

1  80* 

1.  10* 

St.  Ix>uis . 

22  00 

16  00 

1  75 

Boston . . 

Dallas . 

22  20 

16  50 

18  20 

3  65 

3  35 

San  Francisco  . 

20  00 

2  40 

St.  Paul . 

25  011 

19  50 

1  97* 

1.93* 

Denver . 

Cincinnati.  .  . 

26  20 

14  20 

'0 

2  50* 

Seattle  ...  ... 

30.00 

2  80* 

M  951 

Los  Angeles . 

3  00* 

i>  so} 

*  200-lb.  barrels  t  Per  180-lb.  I  a'lel  t  I  er  ton 


NOTE — Refund  of  lOc.  per  barrel. 

NATURAL  CEMENT  —  Price  to  dealera  for  500  bbl.  or  over,  f.o.b.,  including 

bags: 


Cincinnati  (Utica)  . 

9t.  Paul  (Austin)  . . 

Boston  (Kosendale) . 

Kansas  City  (Ft .  .Scott) . 

New  Oilcans .  . 

lieturn  of  from  Oc.  to  1 5c.  allowetl  per  bag 


$1  80 
I  93 
I  65 
1.75 
3  52 


PORTLAND  CEMENT — These  prices  are  for  barrels  in  carload  lota,  including 
bags,  to  contractors: 


Current  One  Month  .Ago  One  Y’ear  Ago 


New  Y'ork 
Jersey  City 

Boston . 

Chicago 
Pittsburgh . 
Cleveland .... 

Detroit . 

Indianapolis 

Toledo . 

Milwaukee.  . . 

Duluth . 

Peoria . 

f 'edar  Rapids . 
Davenpiort.  . . 

St.  Louis . 

San  Francisco 
.New  Orleans 

St.  Paul . 

Denver . 

Kansas  City.  . 

Seattle . 

Dallas . 

I.oe  .Angeles . . 
Cincinnati . . . . 


%3.4'> 

$4  00 

$2  25 

3  62 

3  62 

2  16 

3  67 

3  67 

2  *7 

3  05 

3  05 

2  21 

3  15 

3  15 

2  31 

3  32 

3  32 

2  44 

3  28 

3  28 

2  40 

3  22 

3  22 

2  38 

3  22 

3  22 

2  40 

3. 16 

3  16 

2  33 

3.20 

3  20 

2  51 

3  16 

3  16 

2  33 

3  28 

3  28 

2  48 

3  24 

3.24 

2  40 

3  30 

3.;0 

:  45 

3.03 

3  48 

2  30 

3  77 

3  77 

3  00 

3  40 

3  40 

‘2  8C 

3  67 

3  67 

3  20 

3  30 

3  30 

2  44 

3  33 

3  33 

3  25 

2.93 

2  93 

2.60 

3.68 

A  68 

2  80 

2.80 

2  92 

NOTE  —  Bag  Refund  is  generally  25c.  eaeh;  exceptions:  Cincinnati.  9c.; 
Dallas,  lOc  ;  San  Francisco,  15c.' 


triangle  mesh — Price  per  100  sq.ft,  in  carload  lots: 


PLAIN  4-IN.  X  4-IN.  MESH 


Sectional  Area 

Style  .Square  Inches  Pitts- 
N  uniber  per  Ft.  Width  burgh 

New  Y'ork  Chicago 

St 

Ix>uis 

Dallas 

San 

Fran¬ 

cisco 

032 

0  032 

$0  96 

$1.09 

$1  02 

$1  03 

$1  13 

$22.36 

049 

0  049 

1  22 

1  40 

1  30 

t  32 

1  43 

1.78 

068 

0  068 

1  52 

1.73 

1  62 

1  64 

1  79 

8.16 

093 

0  093 

1  96 

2  23 

2.09 

2  M 

2  41 

8.77 

126 

0  126 

2.48 

2  82 

2  63 

2  67 

2  92 

3.60 

153 

0  153 

2  96 

3.38 

3  15 

3. 19 

3  48 

4  18 

ISO 

0  180 

3.39 

3.85 

3.60 

3.66 

3.99 

245 

0  245 

4.48 

5  10 

4.75 

4  83 

5  27 

287 

0  287 

5.18 

5.90 

5  50 

S  58 

6  10 

"7  31 

336 

0  336 

6  00 

6.83 

6.37 

6  47 

7  06 

395 

0  395 

0.90 

7.09 

7.40 

7.50 

0. 19 

PAAI.NG 


036 

0 

036 

$0 

74 

$0  84 

to  8) 

$0 

80 

$) 

80 

053 

0 

053 

04 

1  25 

1  25 

12 

12 

072 

0 

072 

35 

1  58 

1  53 

4o 

097 

0 

097 

74 

1  98 

1  96 

s! 

88 

019 

0 

049 

04 

1  25 

1.25 

12 

12 

067 

U 

067 

35 

1  51 

1  53 

4  . 

46 

089 

0 

089 

80 

1  98 

1  98 

68 

88 

Mwie 

in  16*,  20-. 

24-. 

28-. 

32-.  36-.  40-. 

44-,  4*-, 

,  52- 

and 

56-in. 

wid 

iO-.  200-  and 

1  300-ft 

.  lengtha. 

Galvanised  is  about  10^  higher. 

EXPANDED  ME'*'AL  LATH — Prices  in  carload  lota  per  100  yd.  for  painted 
are  as  follows: 

- New  York - 


Cur- 

One 

St 

San 

We^ht 

rent 

Year  Ago 

( 'hiraso 

I,ouis 

Francisco 

$»4  07 

$31  00 

$31  00 

$34  00 

$38  00 

$33  33 

26 

250 

35  23 

32  05 

32  00 

35  00 

40  00 

34  33 

25 

300 

36  SI 

33  15 

33.25 

42  50 

35  A3 

24 

340 

67  n 

34  25 

34  50 

37.00 

37  50 

11 

450 

40  48 

36  45 

.About  10%  additional  for  smaller  iiuantities. 

BARS.  CONCRETE  REINFORCING  —  The  following  quot.sti.iim  are  i  er 
too  lb.: 

ROLLED  FROM  BILLETS 

-Warehouse - 


Mill 


- New  York - 

Cur-  One  Month 


.S| 


San 


In 

Pittsburgh 

rent 

A 

Chicago 

I.OUIN 

Dallas 

Franrisf 

1  and  larger  $2  90 

$4  12 

$4 

li 

$.f 

S(  ,1 

$  90 

$5 

15 

1 . 

2  95 

4  18 

4 

18 

i 

j  irf# 

4  95 

5 

20 

3  00 

4  23  . 

4 

23 

4  07 

4  24 

5  00 

5 

25 

i . 

3  15 

4  38 

4 

38 

4 

4  .'9 

5  15 

5 

40 

3  40 

4  62 

4 

62 

4  «r 

i  4-' 

6  15 

5 

65 

Twisted  bar*  rut  to  length  take  extra  of  27ic  per  100  lb.  Extra  on  defoniH-d 
Iran,  uncut,  7)r. 

ROLLED  FRO.M  HAII-s 


•St. 

.St 

Chiraffo 

l/ouia 

Dallaa 

Chicago 

Ixmia 

DhIIii^ 

in.  and  larger  %-f 

li  80 

$4  90 

1  l-l  it 

13  O.’i 

13 

1  85 

4  95 

J  ,T  47 

6 

3  07 

3  90 

5  00 

1 

BRIflR — To  contractors  the 

price  per 

1000  in  cargo  or 

carload 

Iota  ia 

aa 

-Common  — 


One 

One  Year 

- Pav 

Current 

Month  Ago 

Ago 

Brick 

$15  06 

$14  00 

$io~oo 

No  Qu< 

12.00 

II  00 

8  00 

$3 1  00 

18.00 

18  00 

II  00 

28.00 

12.00* 

12  00' 

9  50 

12. oot 

12  00 

8  50 

16.07 

16  07 

10  50 

26  50 

12  00 

12  00 

10  00 

18  00 

16  75 

I3  25 

30  00: 

15  98 

15  98 

II  00 

10.25 

10  25 

8  35 

30  00 

14  00 

13  00 

II  00 

35  00 

15  00 

15  00 

IO  00 

40  00 

16  75 

16  75 

I3.50 

28.00 

14  00 

Bio  k 

New  York 

$33  #• 

St.  Louis,  selected .... 

St.  Louis,  salmon . 

Denver . 

Dallas . . 

.San  Francisco . 

Boston . (on  job) 

New  Orleans 

St.  Paul .  10.25  10  25  8  35  30  00  37.50 

Kansas  City 

Seattle . 

Cincinnati  . 

Los  .Angeles 

*  Hard  brick,  $16.  t  Salmon  is  $10.  f  Water-struck;  sand-struck  ia  $21. 
HOLLOW  TILE — Price  per  block  in  carload  lota  for  hollow  building  tile: 


»—  New  Y'ork  — ■ 
One 


Current 

4x12x12 .  $0  11925 

6x12x12 . 159 

8x12x12 . 

10x12x12 . 

12x12x12 . 


Year 

Ago 


Factory 

San  Perth 

St.  Fran-  Amboy, 

lA>uia  cisco  Dallas  N.  J 
$0  08  $0  1125  $0  1005 


095 

105 

15 

106 

$0  1512 

I2 

15 

201 

1944 

I4 

173 

300 

2263 

195 

208 

325 

2916 

4x12x12 

8x12x12 

12x12x12 

$0  101 

$0  20 

$0  29 

.056 

II 

162 

086 

165 

218 

0786 

15 

205 

.09 

.171 

30 

.074 

139 

M5 

.16 

22 

.32 

Boston  .  $0  I0| 

St.  Paul . 

Cincinnati . 

Kansas  City . 

Seattle . 

I.,os  Annies* . 

New  Orieans . 

*  F.o.b.  factory,  4,  8  and  10  inch. 

STRUCTURAL  MATERIAL — The  following  are  the  base  prices  f.o.b.  mill, 
Pittsburgh,  together  with  the  quotations  per  TOO  lb.  from  warehouses  at  the 
places  named: 

.Mill  New  York  San 

Pitts-  Cur-  I  Y’r.  St  Chi-  Fran- 
burgh  rent  Ago  Louis  cagn  cisco  Dallas 
Beams.  3tol5in  $?  m  $f  07  $4,191  $1  if  $I  07  $5  25  $7  «'• 

Channels,  3 to  1 5 in .  t.80  4. 07  4.19  J  Jf  4,07  5  25  7  ' 

Angles,  3 to 6 in.,  fin. thick .  t.80  4.07  4.19  4  14 

Tecs,  3in. andlainr .  8-80  4  tt  4.19  4  74 

PUtes .  .  3.00  4.87  4  44  4  74 

RIVETS-  -The  following  quotations  are  per  100  lb.: 

STRUCTURAL 


4  07 
4  07 

4  87 


5  25 
5  25 
5  SO 


7  M 
7  M 

7  18 


-w  arel 

fmae 

—New  York 

San 

Mill  Currant 

One 

Chi- 

St. 

Fran- 

•ittsburgh 

Yr.  Ago 

oaco 

laMiis 

ctaeo 

Dallaa 

$4.40  $0.50 

$7.0i0 

$5.57 

$4  74 

$6  70 

$7  00 

CONE  BEAD  BOILER 

4.30  000 

7  to 

5  67 

4  «4 

8  80 

7  10 

4.86  0  75 

7  25 

5  82 

4  99 

6  95 

7  75 

6.00  710 

7.60 

6  17 

5.84 

7  30 

7  61 

i  in  and  larger 

1  in.  and  larger 
I  and  H 
i  and  A 

Lengths  shorter  than  I  in.  take  an  extra  of  50c.  Lengths  between  I  in.  and  2  in 
take  an  extra  of  25c. 

PREPARED  ROOFINGS — Standard  pads  rubbered  surface,  eomplete 
with  nails  and  cement,  costs  per  square  aa  follows  in  New  York,  St.  Louis,  Chicogo 
and  San  Francisco: 

- 1-Ply -  - a-Ply - -  - S-Ply— 

e.l.  Ld.  c.l.  l.eL  e.l.  Let. 

No.  I  grade .  SI. *5  $160  $1.70  $1.95  $2.05  $2.30 

No.  2grade .  1  20  1  45  1  50  1.75  1.80  2  05 

Asbortos  asphalt-saturated  felt  4141b.  per  square)  easts  $5. 00  per  1 00  lb. 
Slate-surfaM  roofng  (red  and  green)  in  rolls  of  108  sq.ft,  costs  $2. 10  pec  roll 
ia  carload  lots  and  $2.  i5  for  smaller  quantities.  ■  ■ 

f%ingla.  red  and  green  slate  finish,  cost  $5.50  per  square  ia  rarloads,  $5i75  in 
smaller  quantities,  in  Philadelphia 


F'obruary  6,  1919  ENGINEERING 


CONSTRUCTION  MATERIALS 

SAND  AND  GRAVEL — Price  for  cargo  or  carload  lota  ia  aa  folloa-a.  per  cu.yd. ; 
- Gravel — - - 


— 1)1 

In. — —  . — : — J 

One  5  r. 

In. - - 

One  Yr. 

. - .Sa 

nd - - 

One  Yr. 

Current 

.Ago 

Current 

Ago 

Current 

Ago 

$2  00 

$2  00 

$2  00 

$2 

n 

$1  25 

$1  .5 

1  53 

1  65 

1  35 

1 

45 

1  lu 

1  Oil 

2  00 

1  50 

1 

fO 

1  10 

1  0 

2  .50 

2  li 

3  iO 

2 

6J 

1  OOt 

60 

1  76 

1  II 

1  82 

1 

1 1 

1  68 

1  II 

1  25 

80 

1  25 

80 

1  25 

1  CO 

2  00 

1  50 

2  00 

1 

50 

1  .50 

1  35 

1  25 

1  (jO 

1  1 

1 

40 

60 

50 

1  ill 

1  OG 

1  20 

1 

00 

1  20 

1  00 

2  7. 

1  50 

2  7j 

1 

60 

1  25 

VO 

2  82 

1  88 

1  95 

1  35 

1  65 

1  ASi 

1 

65 

1  35: 

1  65 

/  r> 

I  t> 

70 

and  (Ittawn  ix  r 

loll,  $6 

t  K  H  V 

i  Rii 

•1  r  siind 

is  $1  50 

.  I  25  BO  I  25  80  I  25  I  tO 

n,n„  2  00  I  so  2  00  I  so  1  so  I  JS 

i,  Paul  .  I  2S  I  00  I  5  I  40  60  SO 

San  Kranriaeo  .  I ,  <0  I  OG  I  20  1  00  *  20  I  00 

.  n,  I  so  2  7i  I  60  I  2i  VO 

e»'  Orleans  2  82  I  88  1  VS 

Cincinnati  .  I  I  6S  I  tS^  I  6S  I  SS:  I  6S 

I,oa  Angi  li «  II  ''  III  '0 

*Kine  wliiti  Hand,  1  n  ific  and  Otlaun  [x  r  Inn,  $6  tKau  liivi  r  sand  is  $1  SO 
per  yd.  JiAr  Ion. 

CRl'SHED  STC.NE — Price  for  cargo  or  carload  lots  is  as  follows.  p<  r  cu.yd  ; 

- - I)  In. - - !  In. - 

Current  One  Year  .Ago  Currmt  One  S  ear  .Ago 


Tl  «■.  1  75 

$1  55 

$/  nr,  1  85 

$1  7. 

Chicago  . . 

.  1  to 

1  50 

1  70 

1  SO 

1  25 

1  35 

1  25 

1  35 

Dallas 

.  .  2  25 

1  J9 

1  25 

1  46 

San  Francisco  . 

.  1  20 

1  O') 

1  20 

1  00 

Boston  .  .  . 

1  7  • 

1  50 

1  7>* 

1  60 

St.  Paul  . 

1  15 

1  00 

1  25 

1  10 

Denver  . 

1  50 

1  55 

1  50 

Kansas  City  . 

.  1  70 

1  60 

1  80 

1  70 

Rattle . 

Cincinnati . 

.  1  50 

1  10 

1  50 

1  10 

1  50 

1  75 

1  75 

Los  Angeles  . 

.  I  . 'll 

I/O 

LIME— Warehouse  prici-s: 


Hydratofl 

per  Ton 

Lump  per 
Kintsned 

300- Lb.  Barn- 

Kiniahed 

Common 

Common 

New  Y’ork . 

$  1  / .  50 

$14  50 

$2  90 

$2.65 

Kani-aa  City . 

22  80 

20  80 

2  35" 

2  70 

Chicago . 

_  18  00 

17,50 

1  80* 

1.  10* 

St.  Ixiuis . 

22  00 

16  00 

1  75 

Boston .  ... 

Dallas 

22  20 

16  50 

'  18.20 

3  65 

3  35 

San  Franciaco 

20  00 

2  40 

St.  Paul . 

25.00 

19  50 

1  97* 

1.93* 

Denver 

26  20 

2  50* 

Cincinnati . 

14  20 

*.  ^0 

Seattle  ...  . . . 

30. 00 

2  80* 

il  95t 

Loa  Angelea . 

*  200-lb.  harreU 

t  Per  180-lb.  1  a- 

el  t  I  er  ton 

3  00* 

2  30i 

NOTE — Refund  of  lOc.  per  barrel. 

NATURAL  CEMENT  —  Price  to  dealers  for  500  bbl.  or  over,  f.o.b.,  including 


Cincinnati  (Utica)  . .  $1.80 

8t.  Paul  (Austin)  .  I  93 

Boston  (Kosendale)  .  I  6S 

Kansas  City  (Ft.  Scott) . .  1.75 

New  Oileans .  . . .  .  3  S2 

Return  of  from  Vc,  to  I  Sc.  allowed  per  bag 

PORTLAND  CEMENT — These  prices  are  for  barrels  in  carload  lots,  including 
bags,  to  contractors: 

Current  One  Month  .Ago  One  Y'ear  Ago 

New  York  .  $.t.4.S  $4  00  $2  25 

Jersey  City .  3  62  3  62  2  16 

Boston .  3  67  3  67  2  ’7 

Chicago .  3  05  3  05  2  21 

PitUburgh .  3  15  3  15  2  31 

Cleveland .  3.32  3  32  2  44 

Detroit .  3  28  3  28  2  40 

IndUnapolis .  3.22  3  22  2  38 

Toledo .  3.22  3  22  2  40 

Milwaukee .  3  16  3  16  2  33 

Duluth .  3  20  3  20  2  51 

Peoria . 3  16  3  16  2  33 

Cedar  Rapids .  3.28  3  28  2  48 

Davenport .  3.24  3  24  2  40 

St.  Louis .  3  30  3.;0  145 

San  Francisco . S.03  3  48  2.30 

New  Orleans  .  3  77  3  77  3  00 

8‘  Psul .  3  40  3  40  2  8C 

Denver .  3  67  3  67  3  20 

KansasCity .  3  30  3  30  2  44 

Seattle .  3  33  3  33  3  25 

Dallas .  2.93  2  93  2.60 

I. ns  Angeles _ • .  S.5S  3  68 

Cincinnati .  2  80  2.80  2  92 


NOTE  —  Rag  Refund  ia  generally  25e.  each;  exceptions:  Cincinnati,  9c. 
Dallas,  I  Or.;  San  Francisco,  15c.’ 

triangle  mesh — I*rice  per  100  sq.ft,  in  carload  lots: 

PlJtIN  4-IN.  X  4-IN.  MESH 


Sectional  Area 
•Myle  Square  Inches  Pitts- 
N  umber  per  Ft.  Width  burgh 

New  York  Chicago 

St. 

I-ouia 

Dallas 

San 

Fran- 

ciaeo 

032 

0  032 

$0  96 

$1  09 

$1  02 

$1  03 

$1  13 

$21.36 

049 

0  049 

1  22 

1  40 

1  30 

1  32 

1  43 

1.72 

068 

0  068 

1  52 

1  73 

1  62 

1.64 

1.79 

2.15 

093 

0  093 

1  96 

2  23 

2  09 

2  11 

2  41 

2.77 

126 

0  126 

2  48 

2  82 

2  63 

2  67 

2  92 

S.60 

153 

0  153 

2  96 

3.38 

3  15 

3. 19 

3  48 

2  18 

180 

0  ISO 

3.39 

3.85 

3  60 

3.66 

3.99 

245 

0  245 

4  48 

5.10 

4  75 

4.83 

5  27 

287 

0  287 

5.18 

5  90 

5  50 

5  58 

6  10 

7  31 

536 

0  336 

6  00 

6.83 

6.37 

6  47 

7  06 

395 

0  395 

6  H 

7.  $9 

7.4$ 

7.50 

8  19 

036 

0  036 

$0  74 

$0  84 

$0  81 

$J  80 

$)  80 

053 

0  053 

1  04 

1  25 

1  25 

1  12 

1  12 

072 

0  072 

1  35 

1  58 

1  53 

1  -i 

1  43 

097 

0  097 

1  74 

1  98 

1  98 

1  8. 

1  88 

049 

0  049 

1  04 

1  25 

1  25 

1  12 

1  12 

067 

U  067 

1  35 

1  5) 

1  53 

1  4. 

1  46 

089 

0  089 

1  80 

1  98 

1  98 

1  88 

1  88 

Matle  in  1 6-,  20-.  24-,  28-,  32-,  36-,  40-,  44-,  48-,  52-  and  56-in  width  in  rolls 
I50-,  200-  and  300-fl.  lengths 
Galvanised  is  about  10%  higher. 

EXPANDED  ME'e'AL  LATH — Prices  in  carload  lots  per  100  yd.  for  painteil 
are  as  follows: 


('ur- 

One 

St 

San 

iage 

Weight 

rent 

Year  Ago 

Chirago 

Ixiuia 

Francisco 

Dalhia 

27 

233 

$54  07 

$31  00 

$31  00 

$34  00 

$38  00 

$33  33 

26 

250 

35  23 

32  05 

32  00 

35  00 

40  00 

34  33 

25 

300 

36  51 

33  15 

33.25 

42  50 

35  O 

24 

340 

37  73 

34  25 

34  SO 

iioo 

37  50 

42 

450 

40  48 

36  45 

About  10%  additional  for  smaller  iiuantitica. 

BARS.  CONCRETE  REINFORCING  —  The  following  <)uot.sii..ns  are  in 
100  lb  : 

ROLLED  FROM  BILLETS 
■ - New  York - 


.Mill 

Cur¬ 

One  Month 

!<l 

San 

111  Pittabiirah 

rent 

Ago 

Chicago 

l.fillia 

1  lallaa 

Franciac 

and  larger  $2  90 

$4  12 

$4  12 

8  (  .v: 

K( 

$  VU 

$5  15 

2  95 

4  18 

4  18 

1 

(  OU 

4  95 

5  20 

.  3  00 

4  23 

4  23 

1  "7 

)  12 

5  00 

5  25 

.  3  IS 

4  38 

4  38 

*  // 

1 

5  15 

5  40 

3  40 

4  62 

4  62 

1  «7 

)  *-' 

6  IS 

5  65 

Twisted  bars  rut  to  length  take  extra  of  27|c  per  100  lb  Extra  on  deforiiu  d 
liars,  uncut,  7|r. 

ROLLED  FRO.M  H.AII> 

•St.  .St. 


.St. 

Chicago  Ixiuis  Dallas  Chicago  Louis  Dalltis 

|in.  and  larger  KO  $4  90  i  $.1.?:'  $.7  0.3  $5  IS 

J .  ,t  IK'  S  85  4  95  1  .)  17  6  1s 

1 .  J  07  t  90  i  00  I 

BRKGR — To  contractors  the  price  per  1000  in  cargo  or  carload  lots  is  as 
follows: 

- Common - • 

One  One  Year - Paving-  — 

Current  Month  Ago  Ago  Brick  Hlo  k 

New  York  . .  $15.00  $1400  $10.00  No  Quotations 

Chicago  .  12.00  11  00  8  00  $31  00  $35  00 


St.  Louis,  selected .... 

St.  Louis,  salmon . 

Denver . 

Dallas  .  .  ._ . 

,San  Francisco . . 

Boston . (on  job) 

New  Grleans 

St.  Paul . 


Seattle .... 
Cincinnati 


One 

One  Year 

- Pav 

Current 

Month  Ago 

Ago 

Brick 

$15  00 

$14  00 

$10  00 

No  Qu 

13.00 

n  00 

8  00 

$31  00 

18.00 

IS  00 

II  00 

28  00 

12.00* 

12  00' 

9  50 

12,003 

12  00 

8.50 

16.07 

16  07 

10  50 

26  50 

12  00 

12  00 

10  00 

18  00 

16  75 

13  25 

.30  oo: 

15  98 

15  98 

II  00 

10  25 

10  25 

8  35 

30  00 

14  00 

13  00 

II  00 

35  00 

15  00 

15  00 

10  00 

40  00 

16  75 

16  75 

13.50 

12.00 

14  00 

*  Hard  brick,  $16.  t  Salmon  is  $10.  $  Water-struck;  sand-struck  is  $21. 

HOLLOW  TILE — Price  per  block  in  carload  lots  for  hollow  building  tile: 

New  York  — ■  Fac 


One 

San 

Perth 

Year 

Chi-  1 

St. 

Fran- 

Amboy, 

Current 

Ago 

caffo  Isouiff 

ciaeo  Dallas 

N.  J 

4x12x12 . 

.  $0  11925 

$0  07  $0  08 

$0  1125  80 

1005 

6x12x12 . 

.  159 

095 

105 

15 

106 

$0  1512 

8x12x12 . 

12 

15 

201 

1944 

10x12x12 . 

14 

173 

300 

2263 

12x12x12 . 

195 

208 

325 

2916 

4x12x12 

8x12x12 

12x12x12 

Boston  . 

$0  10) 

$0  20 

$0  29 

St.  Paul . 

.056 

II 

162 

Cincinnati . 

086 

165 

218 

Kansas  City. . . 

.  0786 

IS 

205 

Seattle . 

09 

*7$ 

30 

I.K1S  Annies*. . . 

.07* 

1-19 

345 

New  Orieami . . . 

.16 

22 

32 

*  F.o.b.  factory,  4,  8  and  10  inch. 

STRUCTURAL  MATERIAL — The  following  are  the  base  prices  f.o.b.  mill, 
Pittsburgh,  together  with  the  quotations  per  TOO  lb  from  warehouse*  at  the 
places  named: 

Mill  New  York  San 

Rtta-  Cur-  I  Yr.  St  Chi-  Fran- 


Mill  New  York  San 

Rtta-  Cur-  I  Yr.  St  Chi-  Fran- 

burgh  rent  Ago  Lo-jis  cagn  cisco  Dallas 

Beam8.3to  I5in  . t!  80  H.07  $4  191  $1  if  $1  07  $5  25  $7  18 

Channels.  3  to  1 5  in .  t.80  *.07  4  19}  t  I|  *,07  5  25  7  M 

Angles.  3to  6  in.  i  in.  thick .  t.80  *.07  4  19}  *  f*  *  07  5  25  7  M 

Tecs.  3  in.  and  larger .  t.8»  i  12  4  19)  *  f*  *  07  5  25  7  M 

PUtee .  a. 00  *  f7  4  44}  *  H  i  27  $  50  7  li 

RIVETS-  -The  following  quotations  are  per  100  lb.: 

STRUCTURAL 

• - W  arehouse - 

—New  York-  ,San 

Mill  Current  One  Citi-  St.  Fran- 

Pittsburgh  Yr.  Ago  oago  IxMiis  ciaeo  Dallas 

(in  andlarger  $*.*0  fi.M  $7.(W  $5.57  $1.7*  $6  70  $7  00 

CONE  READ  BOILER 

i  in.  and  larger  *  .50  6  6i  7  10  5  67  *  8*  8  80  7  10 

I  and  H  $  8-5  6.75  7  25  5  82  *  99  6  95  7  25 

)  and  A .  -5.00  7  li  7  60  6  17  5.22  7.30  7  63 

Lengths  shorter  than  I  in.  take  an  extra  of  50c.  Lengths  between  I  in.  and  2  in 
take  an  extra  of  25c. 

PREPARED  ROOFINGS — Standard  f^wde  rubbered  surface,  eonplrte 
with  naib  and  cement,  coats  per  square  as  follows  in  New  York,  St.  Louis,  Chicago 
and  San  Francisco: 

- I-Pbr -  - 2-Ply -  - J-Phr— 

c.l.  I.d.  c.l.  LcL  e.I.  Ld. 

No.  I  grade .  $1.35  $1.60  $1.70  $1.95  $2.05  $2.30 

No.  2grade .  1  20  1  45  1  50  1.75  1.80  2  05 

AsbMtos  asphalt-saturated  fdt(  14  lb.  per  square)  eosts$5.  OOper  100  lb. 
Slate-eurfaced  roofng  (red  and  green)  in  rdls  of  108  sq.ft,  coats  $2. 10  pe*  roll 
in  carload  lots  and  $2.  i5  lor  smaUer  quantities.  •  - 

Shingles,  red  and  green  slate  finish,  cost  $5.50  per  sqOare  in  rarloads,  $5i75  in 
smaller  quantities,  in  Philadelphia 
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ROOFING  MATERIALS— PricM  per  ton  f.o.b.  New  York  and  Ckicaso: 

Lew  Than 

Carload  Lota  Carload  Lots 
N.  y.  Chicaco  N.  Y.  Chicago 
Tarfelt(l4lb  j>er  square  ollOO  sq.ft.)...  M4  00  |S7  00  $45  00  SS8  00 

Tar  pitch  (in  40&Urbbl) .  7100  10  00  22  00  19  00 

Asphalt  pitch  (in  barrels) .  36.00  36.00  41.50  41.50 

Anhalt  Idh .  67  .50  67  50  72  00  72  00 

SHUTS — QuotatioM  are  ia  eaats  per  pound  in  rarious  cities  from  warehouse, 
alee  the  baas  quotatioa*  from  miU: 


Large 

MiU  Loi 

Sm 

-Now  York- 

IS  St. 

Fran- 

One 

Blue  Annealed 

Pittsburgh  Louis 

Chicago 

ciaco 

Current 

Yr  Ago 

No  10 . 

.  3  90 

S  01 

5.17 

6  55 

5.17 

5  441 

No  12 . 

.  3  95 

S  09 

5. St 

6  60 

8.88 

5.49) 

No  14 . 

.  4.00 

sn 

8.87 

6.70 

8.87 

5.541 

Black 

Nos.  18  and  20... 

.  4  .50 

5.8i 

6  OS 

7.30 

6.08 

6  24) 

Nos  22  and  24... 

.  4.55 

S  89 

6.07 

7.35 

6.07 

6  29l 

No  26 . 

.  4  60 

5  9i 

6  It 

7.40 

6. It 

6.431 

No.  28 . 

.  4.70 

6.04 

6. it 

7.50 

6.87 

6.53) 

Galvanised 

No  10 . 

....  5.05 

6.39 

6.57 

6.87 

6.69) 

.No  12 . 

.  5.15 

6.39 

6  67 

7  85 

6.68 

6.79) 

No.  14 . 

.  5.15 

6.39 

6.67 

8  00 

6.67 

6.79) 

Noe.  18  and  20... 

.  5.45 

6.59 

6.97 

8  15 

6.97 

7.09) 

Noe.  22  and  24... 

.  5.60 

•  6.44 

7  It 

8  30 

7. It 

7.241 

No  26 . 

.  5.75 

6.74 

7.87 

8  45 

7.87 

7.391 

No.  28 . 

.  6.05 

7.19 

7.57 

8  75 

7.87 

7.691 

LINSEED  OIL — These  prices  are  per  gaUon: 

- New  York - - 

-Cleveland - 

- Chicago — 

One 

One 

One 

Current 

Year  Ago 

Current 

Year  Ago  Current  Year  Ago 

Raw  ill  barrel... . 

...  $2.48 

$1.31 

%I  65 

$l.-35 

$2.66 

$1  32 

5-gal.  cans  . 

...  1  Ti 

1.41 

1.80 

1.50 

1.86 

1.45 

WHITE  AND  RED  LEAD  in  500-Ib.  lots  seU  as  foUows  in  cents  per  pound; 

Current 

1  Year  Ago 

Current  1  Yr.  Ago 

Dry 

and 

Dry 

and 

Dry 

In  OU 

Dry 

InOU 

In  OU 

In  Oil 

1 00-lb.  keg . 

25  and  50-Id.  kegs 

ts  00 

14.50 

12  25 

12.50 

13.00 

12  50 

is.ts 

14  75 

12.50 

12  75 

13.85 

12  25 

1 21-lb.  keg . 

ia.6o 

15.00 

12.75 

13  00 

13.50 

12.50 

14.25 

14.00 

15.00 

14.50 

l-lb.  cans . 

14.25 

14.50 

16.00 

14.50 

carload  lots; 

Lumber  Prices 

in  Yards  at  San  Francisco 

6*^  1 2  and 

10-16-18  and 

22  and 

14  Ft 

20  Ft. 

24  Ft. 

25  to  32  Ft. 

3x3  and  4  . . . 

. .  $26  M 

$26  so 

$27  so 

$29  so 

3x6  and  8  . . . 

..  27  00 

27  50 

28  50 

30  so 

4x4-6  and  8.  . 

..  28  SO 

29  so 

30  so 

32  so 

3x10  and  12  .. 

..  27  50 

28  so 

29  50 

31  so 

3x14... . 

..  28  00 

29  00 

30  00 

32  00 

4x10  and  12.. 

..  28  so 

29  SO 

30  50 

32  so 

4x14 . 

..  29  so 

30  50 

31.50 

33  SO 

24  Ft.  and  Under 

25  to  32  Ft. 

33  to  40  Ft. 

6x10  . 

$28  so 

$30  so 

$31  50 

6x14  . 

30  00 

32  00 

33  00 

8x10 . 

31  so 

33  SO 

34  so 

8x14 . 

33  00 

3S  00 

36  00 

Chlcato  and  St.  Louis — ^Yellow  Pine: 

• — Chicago — ■  . - St.  Louis— — ■ 

20  Ft.  22-  20  Ft.  22- 

and  Under  24  Ft.  and  Under  24 Ft. 


3slBto  18x18. 


.  $39.00 

$41  00 

$35  00 

$37.00 

.  42  00 

43  50 

38.50 

40.00 

.  44.00 

45.50 

40.00 

41.50 

.  48  50 

50  00 

45.00 

47.00 

.  52  00 

53  50 

48.00 

50.00 

56  00 

57.00 

52.00 

53.50 

62  00 

63.00 

- fl 

X  $-In.  X  20-Ft.  and  Undei^^ —  - 

20  Ft.  and  Under 

Y.P. 

Fir 

Hemlock 

Spruce 

Y.P. 

Fir 

Bnston . 

.$45  00 

$45  00 

$45  00 

$42  00 

$46  00 

$46  00 

(Tineianati  . . . 

..  37  00 

36.00 

41  00 

40  00 

Kansas  City.. 

..  39  00 

40  50 

40  50 

38  50 

45  60 

42  50 

Seattle . 

.  17.50 

17.50 

17.50 

17.50 

17.50 

17.50 

New  Orleans. 

.  48  M 

50  00 

St  Paul . 

52  00 

48  00 

48.00 

48.50 

Denver . 

.  43.00 

33  50 

48  00 

39.00 

Lua  Angelas. . 

Base 

price  Douglas  fir  is  $89 

l-In.  Rough,  10  In. 

X  16  Ft. 

Mn  T. 

and  Gr. 

and  Tnder 

10  In.  I 

I  16  Ft. 

Y.P. 

Fir 

Hemlock 

Y  P 

Fir 

fVwtnn . 

.  $50  00 

$45  00 

$;o  no 

$45  00 

Cincinnati . 

.  43.00 

49  00 

42  00 

38  00 

Kaiwas  City... 

.  46  00 

$54  75 

54  75 

53  50 

60  00 

Seattle . 

.  17  50 

17.50 

17  50 

17.50 

17.50 

New  Orleans.. 

.  54  M 

60.00 

St  Paul . 

.  62  50 

48  00 

43  00 

48.50 

Denver . 

.  43  25 

32  50 

32  50 

35.00 

31.00 

Ikm  Angelas .  Hase  price  hemlock  is  $28 

Dollaa— Yellow  Pine: 

2x4  to  2x12— 12.  14  and  16 . 

2x4  to  2x12— 10.  18  and  20 . 

2x4  to  2x12 — 22  and  24 . 

4x4.  4x6.  6x6.  8x8  and  3x8 . 

■xtO,  lOzIO  and  3x10 . 

82x12  and  3x12 . 


NAILS— The  following  quotations  are  per  keg  from  warehouse: 

MiU  San 

Pittsbtirgh  St.  Louis  Chicago  Francisco  I  >aUu 

Wire .  $3  50  $4.37  $4.37  $5  40  un 

Cut .  5  00  6  50  6.50  6.75 

MISCELLANEOUS 

FREIGHT  RATES — On  finished  steel  products  in  the  Pittsburgh  diat'irt 
including  plates,  structural  shapes,  merchant  steel,  bars,  pipe  fitting,  pla:-.  ana 
galvanised  wire  nails,  rivets,  spikes,  bolts,  flat  sheets  (exc^t  planisht^),  ('hrin^ 
etc.,  the  foUowing  freight  rates  are  effective  in  cents  per  100  lb.: 


LUMBER 

Sun  Francisco— Prices  of  rough  Douglas  fir.  No.  I  common,  in  more  than 


Boston .  $0.30  New  Orleans . $0  )8j 

Buffalo . 17  New  York . 27 

Chicago .  .27  Pacific  Coast  (aU  rail) .  I  2i* 

Cincinnati . 23  Philadelphia . 241 

Cleveland . 17  8t.  Louis .  ’2t 

Denver . 99  8t.  Paul  . 491 

Kansas  City . 59  ' 

Note — Add  3%  transportation  tax.  *  Minimum  carload,  80,000  lb. 

WATER  TREATMENT  CHEMICALS — Prices  per  pound  are  as  follows: 

New  York  Chicago 

Sulphate  of  alumina  (iron  free),  in  400-lb.  bbl .  $0.  03| 

Hypochlorite  of  lime  (bleaching  powder),  in  700-Ib.  drums.  .  03  O.Of, 

Soda  ash,  in  400-lb.  bbl .  .03  0.  i 

Liquid  chlorine  in  1 00-lb.  cylinders  Lime  is  quot^  separately  .12  12* 

Contractors*  Miscellaneous  Supplies 

STEEL  SHEET  PILING — The  following  price  is  base  per  100  lb.  f.o.b 
Pittsburgh,  with  a  comparison  of  a  month  and  a  year  ago: 

Current  One  Month  Ago  One  Year  Ago 

$4  to  $5  $4  to  $5  $4  to  $5 

WIRE  ROPE — Discounts  from  list  price  on  regular  grades  of  bright  and 
galvanized  are  as  foUows: 

New  York  and  St.  Louis 

Galvanised  iron  rigging .  +171^ 

Galvanised  cast  steel  rigging .  21% 

Bright  plow  steel .  30% 

Bright  cast  steel .  I7{% 

Bright  iron  and  iron  tiller .  Liet 

San  Francisco:  Galvanized.  -|-5%:  bright,  I2|%  off. 

Chicago:  Gaiv.,  +20%;  bright,  20%  off. 

MANILA  ROPE — For  rope  smaller  than  |-in.  the  price  is  }  to  2c.  extra;  while 
for  quantitiee  amounting  to  less  than  600  ft.  there  is  an  extra  charge  of  Ic.  The 
number  of  feet  per  pound  for  the  various  sizes  is  as  foUows;  |-in.,  8  ft.,  l-in.,  6: 
{-in.,  4);  l-in.,  3|;  If-in.,  2  ft.  10  in.;  If-in.,  2  ft.  4  in.  FoUowing  is  price  per 
pound  for  |-in.  and  larger,  in  1 200-ft.  coils; 


Boston . 

.  $0  24 

Denver . 

New  York . 

. 23 

Kansas  City. 

Cincinnati . 

. 24 

New  Orleans. 

Chicago . 

. 21) 

Los  Angeles.. 

St.  Paul . 

. 23 

Seattle . 

San  Francisco . 

. 22 

St.  Ivouis.  . . . 

EXPLOSIVES — Price  per  pound  of  dynamite  in  smaU  lots  and  price  per  25  lb. 
keg  for  black  powder. 


Low  Freeiing 
20% 

40% 
$0  29) 

Gelatin - 

60% 

$0.34 

80% 

Black 

Powder 

$2  40 

Boston . 

.  $0,231 

.26 

.31 

.35) 

'2  65 

Cincinnati . 

. 181 

.22 

.26 

2  35 

Kansas  City.... 

. 20{ 

.25 

.30 

.38) 

2.45 

New  Orleans  . . 

. 20) 

.26i 

.31 

.37f 

2.60 

Seattle . 

.25 

.3/ 

Chicago . 

. 18) 

.22 

.30 

.36 

2  35 

St  Paul . 

.25 

.30 

.... 

2.45 

St.  Louis . 

. 19 

.25; 

.30 

.36) 

Denver . 

. 17) 

.24 

.29 

.35 

2.45 

Dallas . 

. 21 

25 

.29 

.39 

Loe  .Angeles.  . . 

. SI 

.  QS 

■  34 

S  95 

POLES — Prioe  of  Western  red  cedar  poles  is  as  foUows: 

— New  York — . 


Over  24  ft. — Add  $1  for  each  additional  2  ft.  in  length  up  to  40  ft.  for  sises 
I2x  12  and  under;  for  sises  over  I2z  I2add$2.  For  merchantable  add  $2  to  sises 
10  X  10  and  under.  For  prime  add  $2  to  the  price  of  merchantable  for  aJI  sixes. 


One 

Chi- 

St 

Current 

Year  Ago 

cago 

Louis 

Denxer 

6-in. 

X  30-ft . 

.  $5  82 

$5.66 

$5  17 

$4  55 

$5  17 

7*10. 

X  30-ft . 

.  7  65 

7.45 

f  85 

6. 10 

6.85 

7-in. 

X  35-ft . 

.  II. 10 

10.80 

10.00 

8.95 

10  00 

8-in. 

X  30-ft . 

.  12.65 

12.30 

11.35 

10.10 

11.35 

7-in. 

X  40-ft . 

.  12  85 

12  50 

11.50 

10.20 

II  50 

8-in. 

X  45-ft . 

.  18  90 

18.40 

16.90 

15  .00 

16  90 

8-in. 

X  50-ft . 

.  22  65 

22.05 

20.30 

18.00 

20  30 

10c.  higher  freight  rates  on  account  of  double  loads. 

For  plain  pine  poles,  delivered  New  York,  the  price  is  as  follows; 

lO-in.  butts,  5-in.  tope,  length  20-30  ft .  $9  00 

12-in.  butts,  6-in.  to^,  length  30-40  ft . II  50 

12-in.  butts,  6-in.  tops,  length  41-50  ft .  12  50 

14-in.  butts,  6-in.  tope,  length  51-60  ft .  21  00 

14-in.  butts,  6-in.  to^,  length  61-71  ft .  23  50 

Dsllu 

6-in.  X  20-ft . .  $4  4; 

6-in.  X  30-ft . : .  7  10 

8-in.  X  30-ft .  «  45 

8-in.  X  35-ft .  10  38 

<H,D  MATERIAL — The  prices  following  are  per  gross  ton  paM  to  dealcrr  and 
producers  in  New  York.  In  Chicago  and  8t.  Louis  the  quotations  are  per  net 
ton  and  cover  delivery  at  the  buyer’s  works,  including  frei^t  transfer  charges: 


Stove  plate . 

No.  I  machinery  cast.. . 
Machine  shop  turnings. 
Cast  borings . 


Pitt^urgh  base,  $5.05  per  100  Ib. 


New  York 

Chicago 

St  Louis 

.  $74.50 

$77.00 

$7?.(« 

1450 

17.50 

1-1  00 

17.00 

9t  00 

go  00 

10.00 

8.50 

7. 10 

10.50 

11.50 

10.50 

14-60 

100  lb. 

16.50 

17.00 

San  Fkaneisoo 

Seattle 

Galv. 

Black 

Black 

tIO.50 

$8.50 

$8  55 

9  85 

7.8S 

6  25 

9.70 

7.7* 

8  30 

February  6,  1919 


Bids 

Close 

Feb.  14  Brooklyn,  X.  Y . 

Feb.  14  Malone.  N.  Y . 

Feb.  17  New  York.  N.  Y.  .  . 
Adv.  Feb.  6. 

Feb.  19  Brooklyn.  N.  Y . 

Feb.  19  Waterloo,  la . 

Feb.  21  PhillijisburK.  O . 

Feb.  24  Norwood.  O . 

Feb.  24  Cincinnati,  O . 

Mar.  1  Cloquet.  Minn . 

.Mar.  1  Mountain  Iron,  Minn 

Mar.  1  nuluth.  Minn . 

Mar.  1  Duluth.  Minn . 

Mar.  3  llookport.  111 . 

Mar.  16  Culver.  Ind . 

Apr.  2  New  York.  N,  Y.  ... 

Apr.  10  NewayKO.  Mich . 

Apr.  15  Newark,  N.  J . 


Bids  See  l-'nK. 

Close  News-Keoord 

Feb.  13  llefriKeration  Kquittment — 

Iroquis,  N.  V . Jan.  30 

Adv.  Jan.  30  and  Feb.  6 
Feb.  13  Road  thl,  .\si)halt,  etc., 

Montclair,  N  .1 . Jan.  30 

Feb.  14  Additional  Window  Cluards 

— Bfslford  Hills.  N.  Y . Jan,  23 

Adv.  Jan.  2.1 

Feb.  14  Pier — Philadelphia.  Pa . Jan.  23 

Adv.  J.Tn  23. 

Feb.  19  Oantry  Crrno  —  Se.attle, 

Wash . Jan.  2 

Adv.  Jail.  2  .and  9 

Feb.  19  I>am — Ixts  .\nKeles.  Cal . Feb.  6 

Feb.  21  Crushed  Rock — Visalia.  Cal.  Feb.  6 


PROPOSALS 


Proposals  Advertised  See  Pages 
80-83  inclusive 


WATER-WORKS 


See  Kna. 
News-Record 


Bi<i.« 

Close 

Feb  11  Poufthkeepsie.  N.  Y. 

Adv.  Feb.  6. 

Fell.  12  Baltimore.  Md.  ... 

Feb.  13  Delevan.  Wis . 

Feb,  IS  Jersey  City,  N.  J. 

Adv  Jan.  30  and 

Feb  21  Akron,  D.  . . 

Adv.  Feb.  6. 

Feb  25  blast  Chicago.  Ind 
Adv.  Jan.  30. 
Feb.  28  Clarksburg.  W.  Va. 
Adv.  Jan.  30. 

Mar.  7  Pembroke,  Ont . 


Where  name  of  offieial  la  not  riven, 
inquirkea  Hhould  he  addreNneil  to  City 
Clerk,  County  Clerk  or  rorrespondtnr 
oltirlal. 


Jan.  SO  FEDERAL  GOVERNMENT  WORK 


Feb.  10 — Meta]  and  Glas.s — Balti- 

.  more.  Md.  — . Jan.  16 

Adv.  Jan.  16. 

Feb.  10  Portland  Cement  —  Denver. 

Colo . Jan  23 

Feb.  10  Refrigerating  Plant  Equip¬ 
ment — Spec.  3749 — Ward's 

Island.  N.  Y . Jan  30 

Feb.  10  Steel  Stock  and  Storage 
Shed — Spec.  3736 — Boston, 

Mass . Jan.  30 

Feb.  10  Laundry  Equipment-Spec. 

3665_Ward’s  Island.  N.  Y.  Jan.  30 
Feb.  10  Chimney  for  Boiler  Plant — 

Spec.  3606  —  New  York. 

N.  Y . Jan.  30 

Feb.  10  Coal  and  Ash  Handling 
Equiiimeint  —  Spec.  3300 — 

Hampton  Roads,  Va . Jan.  30 

Feb.  10  Tanka — Spec.  3628— Quan-  . 

tico.  Va . Jan.  30 

Feb.  10  Coal  and  Ash  Handling 
Equipment  —  Spec.  3607  — 

New  York.  N.  Y . Jan.  30 

Feb.  10  Fence — Spec.  3789 — Alharles- 

ton,  W.  Va . Feb.  6 

Feb.  11  Bridge — Washington,  D.  C..Jan.  16 
Adv'.  Jan.  16. 

F'eb  12  Elevator,  etc.  —  Ft.  Worth. 

Tex . Jan.  23 

Adv.  Jan.  23. 

Feb.  15  Laboratory  —  Washington, 

D.  C . Jan.  23 

Adv.  Jan.  23, 

F'eb.  15  Roads — Great  F-alls,  Mont... Feb.  6 
F'eb.  16  Roads  —  White  Sulphur 

Springs,  Mont . Feb.  6 

F'eb.  15  I..aboratory  —  Washington. 

D  C . Feb.  6 

F'eb.  17  Piping  and  Circulating  Sys¬ 
tem— Spec.  3416  —  Ports¬ 
mouth,  N.  H . Jan.  30 

F'eb.  17  Crane  Runway — Spec.  3769 

— Philadelphia,  Pa . Feb.  6 

F'eb.  17  F'lectric  Elevator — Spec.  3731 

— New  York.  N.  Y . F'eb.  6 

F'eb.  17  Railroad  Flxtension — Spec. 

3727— Ft.  Mimin,  Pa . Jan.  30 

Feb.  17  Equipment,  etc.-— Spec.  3328 

Hampton  Roads.  Va . Jan.  30 

F'eb.  20  Surgical  Dressing  Room — 

St.  Louis,  Mo . Jan.  30 

Feb.  21  Dredging,  etc.  —  Norfolk. 

Va . Jan.  23 

Adv.  .Ian.  23. 

Feb.  21  Dredging — Norfolk,  Va.  ...Feb.  6 

Adv.  Feb.  6. 

Feb.  24  Addition  to  Dispensary — Spec. 

3780 — Rockaway.  N.  Y . Feb.  6 

Feb.  24  Piping  and  Flquipment — Spec. 

3759 — New  York,  N.  Y . Feb.  6 

F'eb.  24  Dredging — Spec.  3774 — Cha¬ 
tham.  Mass . Feb.  6 

Feb.  24  Wells  and  Pumps — Spec.  3677 

— North  Ft.  Worth,  Tex . Feb,  6 

Feb.  24  Fuel  Oil  Storage  Plant — 

Spec.  3631 — Mare  Island 

(Vallejo  P.  O.)  Cal . Jan.  30 

Feb.  26  .letty  Work — Sabine  Pass. 

Tex . Jan.  23 

Adv.  .Ian.  23. 

Mar.  1  Foundation  and  Rip  Rap— 

Baltimore.  Md . Jan.  16 

Adv.  Jan.  16. 

Mar.  1  Dredging — Superior.  Wis.  .Jan.  16 
Mar.  3  Barracks  —  Spec.  3728  — 

Fire  Island,  N.  Y . Jan.  30 

Mar.  3  Post  Office— Walden,  N.  Y..Feb.  6 


Waterworks 

PROrOSKIl  WORK 


SEWERS 


Feb.  7  Bayonne.  N.  J.  .  . 
Feb.  18  Wyandotte,  Mich. 
Feb.  19  Creedmore.  N.  Y. 
Feb.  25  St.  Louis.  Mo.  .  .  . 


Fla,  Pensarola — Council  sold  310.000 
bonds  to  extend  and  improve  waterworks 
system.  J.  O.  Walker,  city  clk. 


Mleh..  Highland  Park  (Detroit  P  O  )  — 
City  receives  bids  about  Mar.  1.  furnishing 
mis<-eIlaneous  hydraulic  valves  to  be  in¬ 
stalled  in  connection  with  filtration  plant. 
About  38,000.  L.  C.  Whltslt,  city  engr. 


BRIDGES 


Feb  11  Oglethorpe.  Ga. 
Feb.  17  1,08  Angeles,  Cal. 
Mar  3  Bisbee.  Arlz.  . . . 


III..  Rnekford — City  plans  to  expend 
360,000  to  build  waterwork  system.  S.  B. 
Hand,  city  engr. 


STREETS  AND  ROADS 


Win..  Waintau— City  Water  Comn.  hav¬ 
ing  plans  prepared  hv  W  G.  KlrohholTer, 
engr.,  31  Vroman  Blk..  Madison,  building 
filtration  plant,  air  lift  system  atid  two 
260,000  gal.  reservoirs. 


Feb  10  Fayetteville.  W.  Va . Jan.  16 

Adv.  Jan.  23,  30  and  Feb.  6. 

Feb.  10  Idaho  . Jan.  30 

Feb.  11  Indiana  . Tan.  23 

Feb.  11  Moulton,  Ala . Jan.  16 

Feb.  11  Ja.sper,  Tex . F'eb.  6 

Feb,  12  F't.  Meyers,  Fla . F'eb.  6 

Feb.  14  Oswego.  Kan . Jan.  30 

Feb.  14  Oswego.  Kan . Feb.  6 

Feb  17  rhilippi.  W.  Va . Jan.  23 

Adv.  Jan.  30  and  Feb.  6 

Feb.  17  California  . Jan.  30 

Feb.  17  Tulsa,  Okla,  . Jan.  30 

Adv.  Jan.  23,  30  and  Feb.  6. 

Feb.  17  St.  Paul.  Minn . Feb.  6 

Feb.  17  San  Diego.  Cal . F'eb.  6 

Feb.  18  Indiana  . Jan.  23 

Feb  18  Albany,  N.  Y . Jan.  23 

Adv.  Jan.  23. 

Feb  18  Clifton,  Ariz . Feb,  6 

Feb.  18  Santa  Ana.  Cal . F'eb.  6 

F.b  20  Hamlin,  W.  Va, . Jan.  23 

Feb  20  Rumson.  N.  J . Jan.  23 

Adv.  Jan.  23. 

Feb.  24  Middlebourne.  W.  Va . Jan.  30 

Adv.  Jan.  23,  30  and  Feb.  6. 

Mar.  3  Indianapolis,  Ind . Feb.  6 

Mar.  4  Rmley,  W.  Va . Jan.  23 

Mar.  4  Indianapolis,  Ind . Feb.  6 

Mar.  5  Alexandria,  Minn . Feb.  6 

Mar.  6  Fairmont,  W.  Va . Feb.  6 

Mar  31  Ixickport,  N.  Y . Feb.  6 


la..  Cedar  Rapida — City  having  plans 
preiKtred  building  6  In.  c.  1.  water  mains 
and  6-8  in.  sanitary  sewers.  .About  325,000. 
T.  F.  McCauley,  city  engr. 


Kan.,  Baxter  Mprlnga — ('Ity  plans  to  Im¬ 
prove  waterwork  system  to  include  well, 
reservoir  and  tower  tank. 


Kan.,  OHawatnmle — State  plans  to  repair 
and  build  concrete,  brick  and  steel  water- 
mains  and  sewers  at  state  hospital  here. 
About  3127,000.  R.  L.  (lamble,  Topeka, 
state  archt. 


Wyo.,  Rawlins — Commltte«-8  representing 
Rawlins  Bd.  Trade,  Union  Pacific  Ry.  and 
Rawlins  Townsite  Co.,  considering  bond 
issue  for  construction  of  water  system 
for  city.  An  offer  has  been  made  by  Bos- 
worth,  Chanute  A  Co..  Denver,  to  con¬ 
struct  plant  and  take  bonds  in  payment. 
Addre.ss  J.  C.  Gallips,  1707  California  St.. 
D<  nver. 


Mont.,  Ft.  Benton — City  defeated  335.000 
bonds  to  improve  water- works.  M,  L. 
Morris,  Great  Falls,  engr.  Noted  Jan.  9. 


EXCAVATION  AND  DREDGING 


Tex.,  rtsro — City  plans  to  Improve  wa^ 
ter-works  system.  About  350,000. 


Feb.  10  St.  James,  Minn . Jan.  30 

Feb.  15  SouthBend.  Ind . Jan.  30 

Adv.  Jan.  80  and  Peb.  6 

Feb  17  Tunica,  Miss . Feb.  6 

Feb.  18  Jonesboro,  Ark . F'ib.  6 

Feb  18  Albany.  N.  Y . .Tan.  23 

Adv.  Jan.  23,  30  ami  Feb.  6. 

Feb  19  Albany.  N.  Y . Jan.  2.3 

.  Adv.  Jan.  23,  30  and  Feb.  6. 

Mar  13  Tyler,  Minn . Feb,  6 


Tex.,  He  Uon — <7lty  retained  H.  E.  FJlrod 
Co.,  engrs..  Interurban  Bldg.,  Dallas,  to 
prepare,  plans  for  extension  to  water-works. 


Tex.,  HlUsboro — ('ity  plans  to  bore  arte¬ 
sian  well.  About  318,150.  F'.  C.  Metzger, 

city  engr. 


Tex.,  San  Angelci — City  plans  to  install 
modem  filtration  plant.  About  330,000, 


INDUSTRIAL  WORKS 


Okla.,  Marietta — City  plans  election  soon 
to  vote  on  bonds  to  Improve  water-works 
and  light  plant. 


Feb  18  Albany.  N.  Y _ 

Adv.  Jan.  23. 
Feb  21  Brooklyn.  N.  Y. 
Feb  25  New  York.  N.  Y. 
Mar  4  Thlells.  N.  Y.  . . 
Apr  1  Sioux  City,  la.  . 


Okla..  Pawhaaka — City  plans  election  to 
vote  on  3200.000  to  3300,000  bonds  to  in¬ 
stall  water  supply  system. 


MISCELLANEOUS 


Okla.,  Woodward — City  election  Peb.  14, 
to  vote  on  330.000  bonds  to  equip  water 
and  light  plant. 


BUILDINGS 


Feb.  11  Boilers  and  Piping,  etc.  — 

Utica.  N.  Y . Jan.  23 

Feb.  11  Asphalt.  etc.Brooklyn.  N.  Y.  F'eb.  6 
Peb.  12  Road  Machinery  —  Alma. 

Wis . Feb.  6 


Feb  10  New  York,  ; 
Feb  11  Lusk,  Wyo. 
•■•“b  13  Detroit,  Mi 


Saak..  Hsskatoon — City  plans  to  build  In¬ 
take  welt.  .About  336.000.  .A.  Lerlle  clk. 
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Halllmorr — Until  FVb.  12,  by  Bd. 
Aw’Hrdii,  furnlHhlnic  and  dellveriiijc  valv*** 
to  Water  Dept.  W.  K.  water  i  njcr. 

O.,  AkMn — Until  Keb.  21.  by  H  S  Monw. 
dir.  pub.  aerv..  Delaware  Blda.,  furnlahlna 
too  ton  8-16  In.  Claaa  “C."  170  ton* 

fi-12  In.  Clasa  "B"  pipe  and  15  ti>nM  ni>eclal 
cuxtlnKH;  advert Ixea  In  this  leaue 

Win..  Belavan— Until  Keb.  13.  by  Wa¬ 
ter  t'ojnn  renHjviiiK  |ireH*‘nt  watertank  on 
70  ft.  brick  low«r  and  bulldinK  atin  l  aup- 
|K«rt  and  W€>o<leii  tank.  W.  H.  Horton, 
plea. 

Neb..  Bayard — Until  Keb.  1«.  by  clt.v. 
bulldintr  extenalon  to  wruterworka.  Work 
Involvea  7640  lln  ft.  4  In..  165  lln.ft.  8  In. 
and  2800  lln  ft  6  In.  oliiaa  ‘•If  e  l  water 
inalna:  2810  lb.  c  I.  ap*Tlala.  11  tire  hydranta. 
thirteen  4  In.  a«"ven  0  In.  and  one  8  In. 
double  Kale  valvea  atid  laixea.  one  14  In. 
well  and  I  eetitrlfUKal  pump.  Selxer  & 
Klnley,  ScottablufT,  eiiKra 

rKIt'RM  AM>  4'ONTK.\<'T.>«  \\V.\KI»Rlt 

(#lndU'utea  award  of  eontract) 

*Md..  Baltlinorr — Bd.  Awarda  let  eon- 
tract  bulIdltiK  32  n-ln  -con.  and  terra  eotta 
flltir  op'  ralliiK  lablea  for  laike  Montebello 
flltera.  I’onir.  40.  lo  Amer.  Water  .Softi  lier 
<’o..  1011  Ubeater  St..  I'hlla.,  $23,600.  Noted 
Jan  IK. 

A  Mian..  BrmldJI — <'lty  let  contra*-!  In- 
atalllfiK  pumpliiK  ayalem  and  bulldliiK  two 
200,000  Kill.  reaerv«>lra.  to  lao'ne  &  Howler, 
t'belaea  Ave .  M<‘in|>bia,  Telin.  About 
$36,000. 


la..  Cedar  Kapida — See  •' Water-Worka." 

3llnii.,  Mlnneap«ill» — State  la-Klalatur*- 
authorised  $300, ooo  lainda  to  build  trunk 
a<-wera.  \V.  K.  Cappelln,  city  eiiKr. 

Kan.,  Ilanwatomlr — See  “Water  Worka." 

Myo..  Cheyenne-  K  W  tllnfeke.  city 
eiiKr..  auhmitled  n-iairl  to  t'lty  t'ounell  rw- 
onunendlnK  that  24  or  36  In.  aanitury  m-wer 
l>e  Inatalled  to  relieve  atrain  on  preaent 
a>atem.  e«>at  le-tween  $8000  and  $12,000,  or 
(tonatruct  6  ft.  a<-w<-r  under  Union  Pacific 
lly,  ahopa  to  creek  for  Imth  aanltary  and 
atorm  aeweraKe  pur|K>aea.  coal  la-twi-en 
$110,000  and  $175,000. 

Mont..  Great  Kalla — City  havliiK  plana 
prep.’ire*!  bv  M.  U.  Morris.  i-nKr.,  tlreat 
Falla.  bulldinK  South  Side  trunk  atorm 
aewer.  Al)oul  $235,000.  Noted  Apr.  18. 

Mont..  Havre — City  plana  to  build  aew- 
ape  dl8|K>aal  plant.  C.  W  SweurlnKen.  city 
« npr. 

Tex.,  I>e  IJon — City  retained  H.  K.  Klrod 
Co..  enKra.,  Interurban  KUIk..  Dallas,  to 
prepare  plana  for  aew<TaKe  system 

Tex..  I,are4lo — t'lty  plana  to  build  0000 
ft  18  In.  aew«-r  and  40,000  ft.  8  In.  laterala. 
About  $100,000.  K.  A.  Jones.  Interurban 
HUIk.,  Dallaa,  eiiKr. 

Tex.,  Kanser — t'ity  plana  to  build  aewer- 
UK*'  ayatem  anil  at-wape  dia|>oaal  plant. 

ttkla.,  Idabel — t'lty  havInK  preliminary 
plana  prepared  b.v  Benham  Kiik.  Co..  eiiKra., 
1300  t'oleord  HIdK.  Dklahoma,  bulldinK 
aeweraKe  ayatem  and  dia|M>aal  plant.  Bonds 
sold  for  project. 

Idaho.  Nampa — City  plana  to  build  aewer- 
ape  ayatem  in  aoutnern  section  of  city. 
Atamt  $50,000. 


Sewers 


1*K4>I*4)HK1>  WOHK 


l‘a.,  Ilaxlelun — C'lty  plans  to  build  aanl- 
lary  and  atorm  aewera  In  various  streets 
durlnp  year.  About  $10,000.  J.  Itouph. 
city  ••npr. 

I*a..  Srrantvn — t'lty  plana  to  build  ai-wera 
In  16th  and  22nd  wards,  about  $41,847; 
woik  Involves  2tl!l0  lln.ft.  8-10  and  15  In. 
pi|>e.  W.  M.  Schunk,  city  enpr. 

Kla.,  I'enaarola— -< 'ounell  sold  $20,000 
iHinda  to  extend  and  Improve  aewerape  atid 
dralnapi'  ayalem.  J.  D.  Walker,  city  elk. 
Noti-d  Oct.  24. 

O.,  Cleveland — t'lty  aoon  lets  contract 
bulldinK  aeWera  In  Bessemer.  I 'ha|M-lalde. 
Continental,  tlreenwlch,  UrlttliiK.  and  Meeoli 
Avea.  ICaat  97th.  129th.  135th  and  140th 
Sta.,lnvolvlnK  1200  ft.,  24  In.  reln.-«ron..  1300 
ft..  13  In.  vltr,  1600  ft.,  15  In.  aepmental 
bl(H-k  and  3400  ft.,  12  In.  tile  newer  pi|H>,  30 
iiuiiiholes  and  25  catch  baainn.  H.  Huff¬ 
man,  city  eiiKi'. 

«».,  Cleveland-  -City  aoon  leta  contract 
bulldinK  aewt-rs  In  Dove,  Dunlap,  Klllot,  and 
la>rensu  Avea..  Kant  106th.  lOKth,  108th. 
lS2nd.  1 35th  ami  139lh  Sts.,  Involvlnp  1000 
ft..  24  In.  rein. -con.,  2500  ft.  20  In.  vltr., 
1600  ft.  15  in.  aepmental  block  and  2000  ft. 
12  in.  tllo  sewer  idpe,  25  manholea  and  26 
catch  basins.  B  Hoffman,  city  enpr. 

<ievelund-  -  Bd.  Pub.  Serv.  reo-lves 
bids  altout  Mar.  1  bulldinp  sewape  disposal 
plant  In  West  58th  St.,  (westerly  site), 
comprlalnp  warae  bar  screens,  prlt  cham¬ 
bers,  2  ntory  tanks,  disinfection  equipment 
and  aludpe  disisiaal  facilities  for  barpinp 
sludpe  to  (lovernmeiit  dumpliip  prounds  in 
lake;  cost  $600,000.  Bd.  also  plana  to  build 
plant  In  Warner  IW..  (southerl.v  site)  In- 
volvlnp  »-om»'letlon  of  Interireptlnp  aewer. 
•xiat  $760,000;  one  in  Hast  140th  St.,  (east¬ 
erly  site),  partial  plant  to  comprise  coarse 
liar  siTeena.  prlt  «-hamt>era.  dlalnf**ctlon 
equipment  and  pumpinp  machinery  for  llft- 
Inp  |>ortlon  of  sewape  dlscharped  at  this 
site,  exist  $1,260,000.  K  H  Bets,  t’lty  Hall, 
archt. 


I,akewiM>d — City  havlnp  plans  pre- 
pan-d  bulldinp  concrete  sewer  in  Olive  St. 
from  Hilliard  to  Marparvit  Sts.  About  $17.- 
300.  E.  A.  Klsher,  city  enpr. 


!»..  I.akewood  -City  receives  bids  In  sprtnp 
bulldinp  Interceptinp  sewer  In  Webb  lUl.  to 
Ilockv  River.  About  $164,000.  E.  A.  Fisher, 
city  enpr. 


«».,  lainrnairr — City  receives  bids  in 
March  bulldinp  45  and  54  in.  sepmenUl 
block  or  concrete  aewer.  In  Storm  Water 
Sewer  DIst.  No.  16.  About  $23,989.  W  W. 
Uraf,  city  enpr 


111.,  MadiHon— -City  plans  to  build  East 
End  sewerape  svstem.  About  $39,000. 
Sheppard  &  Morpan.  Edwardsville.  enpr. 

111.,  Koekferd — City  plans  to  expend 
$27.29(t  to  build  sewers  In  various  streets. 
S.  B.  Hand,  city  enpr. 


Ore.,  Porllaiid — City  plans  to  build 
si-wers  In  East  82nd  St.  from  north  line 
of  East  Stark  St.  to  Burnside  St.,  Eitst  Ash 
and  East  Ankeny  Sla.  to  East  82nd  St., 
$4114;  Henry  Ave.  to  sewer  In  Milwaukee 
Kt.,  $2037  ;  Olenn  Ave.  to  East  Lincoln 
Rt.,  $3995  ;  Front  St.  to  ('oucha  addition. 
$3870;  Ellis  Ave.  to  Milwaukee  St..  $626 
Total  coat,  $10,645.  O  E.  Aurpaard.  city 
enpr 

I'sl.,  .Manteca — City  retrelvea  bids  about 
Feb.  10,  bulldinp  lateral  sewerape  ayalem. 
Involvlnp  19,247  ft.  6-8  In.  vltr.  sewer  pipe. 
48  mannolea  etc.  About  $22,000.  E.  >1. 
.L-ffrlea,  city  enpr. 

4  sl.,  San  I.iila  Oblapn — City  rewlves  bids 
In  March  bulldinp  storm  drain  and  ]>avinp 
Marsh  St.,  with  conen-te.  Former  to  *x)at 
$12,000.  W.  B.  Burch,  city  enpr. 

Ont..  Strathroy — City  plans  to  build 
sewers  and  pave  various  8tre<-tB.  About 
$35,000. 

Sakk.,  SaNkatonn— City  plana  to  build 
aewera  In  various  streets.  About  $34,950. 
A.  Is-alie,  Clk. 

BIBP  BENIKEB 

.N.  Y.,  Creedmnre — Hntll  Feb.  19.  by  Slate 
Hospital  Comn.,  Capitol.  Albany,  bulldinp 
sewape  dls|M>aal  (ilant  at  Brooklyn  State 
Hospital  here.  Plans  Include  Installation 
of  ImhofT  tanka,  six  10  In.  syphons,  dosinp 
chambers.  6  beds,  divertinp  manhole.  1000 
ft.  12  In.  vltr.  pipe.  etc.  About  $30,000. 

N.  J.,  Bayonne — Until  Feb.  7,  by  City 
t'omrs.,  bulldinp  sewer  In  Oak  St.,  from 
imint  east  of  inpham  to  Hobart  Avea.  Work 
Involves.  676  lln.ft.  12-ln.  vltr.  pipe  sewer, 
60  cu.yd.  excav.,  etc.  Alamt  $10,000.  W.  H. 
t'larkson,  city  enpr  Noted  Oct.  31. 

.Midi..  W,vniidoltr — Until  Feb.  18.  b.v  E. 
('  Bryan,  city  clk..  trenchinp,  backflllinp 
and  la.vtnp  aewer  pipes  in  western  sec¬ 
tion  of  city.  About  $155,000.  M.  L.  Brown 
&  Co.,  820  ('hamber  of  Commerce,  De¬ 
troit,  enpra. 

Neb..  Bayard — Until  Feb.  18.  b.v  city, 
bulldinp  main  aewer  Involvlnp  2798  lln.ft. 
15  In.  pi|>e  twenty  6  In.  Y's.  10  manholes  and 
6.73  cu.yd.  concrete;  lateral  aewer  involvlnp 
4418  lln  ft.  10  In.  and  15.935  lln.. ft.  8  in. 
pl|>e.  167  ft.  6  In.  Y’a  on  10  In.  aewer,  468 
lln.ft.  6  In.  Y's  on  8  in.  sewer.  51  manholes. 
6  (lush  tanks  and  388  lln.ft.  I  In.  water 
pipe  for  flush  tank  connections.  Seller  & 
Finley.  ScottablufT,  enpra. 

I'KirEN  AM»  rONTBArT.H  AWAKBKB 
('Alndlcates  award  of  contract) 

lamp  Island  City — M.  E.  Connolly, 
pres,  (jueena  Boro.,  let  contract  bulldinp 
aewera  In  Hobson  Ave.  from  Newtown 
Creek  to  Halle  Ave..  Hobson  Ave.  from 
Hall  to  Jones  Aves.,  Jones  Ave.  from  Clin¬ 
ton  Ave.  to  I.<aurel  Hill  Blvd.,  Laurel  Hill 
Blvd.  from  Jones  to  Borden  Aves.,  Mont- 
pomery  Ave.  from  Coluntblne  to  Jones  Ave.. 
t  onpress  Ave.  from  I.4iurel  Hill  Blvd.  to 


MontponuTy  Ave.,  Townsend  .\vi 
l,aurel  Hill  Blvd.  to  Hobson  Ave..  \ 
Ave.  from  Hobson  to  Clifton  Avi> 
Ave.  from  M<mtpomery  lo  ('llfion 
Columbino  Ave.  fmm  Hobson  to  < 
Ave.,  Clifton  Ave.  from  Water  lo  < 
bine  Avea..  with  temporary  <x>nrux'! 
sewer  In  Columbine  Ave..  to  (Jrei  n 
t'o..  734  Verona  Ave.,  Flushliip,  $| 
.Noted  Jan.  23. 
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ACal.,  Manteea — City  let  contrjici  lniild- 
Inp  trunk  line  s«-werupe  system,  Invoivlnx 
16.700  ft.  10-14  In,  sewer  pipe,  to  I’  .Mon. 
tapue.  About  $21,406.  Noted  Oct.  31 

At'al..  Naaper — City  let  contract  extend- 
inp  sewerape  ayatem  and  bulldinp  eottapr 
at  aewer  farm,  to  Frederickaon  A  Shannon 
('opy  Bldp.,  Frenao.  About  $11,01)0.  .Noted 
Dec.  26. 

Bridg^es 

l‘K4>IM>NKI>  M’OKK 

Mann.,  Freetown  (Asaonet  P.  O.) — State 
Is'Plalature.  Boston,  pcdltioned  to  improve 
and  reltulld  api>roacnea  ovir  Full  lUver 
bridpe  here.  (?oat  to  exceed  $10,000. 

K.  I.,  NarrapanHetl — I  W.  I’attenson 
ch.  enpr,.  State  Hd.  Pub.  Uds..  12  state 
Ilona*-,  Providence,  receives  bids  In  sprin* 
bulldinp  r<-ln.-con.  sinple  span,  lOo  ft.  tint 
arch  bridpe  over  I*ettai|Uumacotl  lliver 
lu-re  lo  reidace  present  wooden  l)riila<' 
About  $60,000  Noted  Mur.  28. 

Cnnn.,  New  Haven — City  plana  to  liulld 
200  ft.  com-rete  and  steel  bridpe  over  West 
River  on  Waahinpton  Ave.,  26  ft.  wide 
About  $300,000;  two-thlrda  of  coat  lo  be 
lM>rne  by  city  and  one-third  by  Orainc* 
Twp.  F.  L.  Ford,  city  enpr. 

N.  Y.,  Albany — State  Is-plalature  petl- 
tioned  to  aiipropriate  $23.0O0  to  build  Hall 
Farm  bridpe  .  $21,000  for  Baker  liridge, 
$23,000  for  Dlefendorf  or  Tharatt  bridpe. 
and  $26,000  to  build  Hillside  ('hanpe 
bridpe  ;  all  to  apan  Black  River  canal 

N.  Y..  Home — State  Ixipialuture.  Albany, 
|H>tltloned  to  appropriate  $18,000  to  build 
steel  bridpe  over  black  River  canal,  on 
Stun^’lx  .St.,  here. 

N.  J..  Paterson — Passaic  Co.  havlnp  i>lana 
pr«'|mred  by  (1.  Ferpuaiiii.  eo,  enpr..  for 
«roncr«‘le  bridpe  over  Puasale  River  at  IVn- 
ninpton  Park.  Aliout  $126,000. 

fin.,  Dublin — ('omra.  Laurena  Co  plan  to 
Itulld  «x»ncrete  bridpe  across  Oconee  River 
Alaiut  $150,000.  Ft'deral  (Jovernment  will 
appropriate  $76,000  toward  cost. 

4Ja..  4)iiltman — ('omra.  Brooks  Co.  soon  let 
contract  bulldinp  bridpe  and  roadway 
About  $60,000.  (iarrett  ft  Slack,  Montpom- 
er.v,  Ala.,  enpra. 

III.,  Koekford — City  plana  to  exis-nd  $16.- 
700  to  build  hriilpea.  8.  B.  Hand,  city 
enpr. 

III.,  Koekfurd — City  plana  to  build  me¬ 
morial  bridpe  ov*-r  Rock  River.  About  $200,- 
000.  S.  B.  Hand,  city  enpr. 

WIs.,  Ellsworth — ('omra.  Pierce  Co  had 
plans  prepared  bulldinp  Stewart  bridpe.  20 
ft.  rein. -con.  span.  18  ft.  roadw-ay.  River 
Falls  Tw-p. :  TeulM*rt  bridpe,  30  ft.  reln.- 
<on.  S|)an,  18  ft.  roadway:  Davidson  bridpe. 
26  ft.  I  beam  apan,  16  ft.  roadway;  Kaird 
bridpe.  18  ft.  rein. -con.  apan,  24  ft.  road¬ 
way;  Armbruster  bridpe.  14  ft.  rein -con. 
span.  24  ft.  roadway.  C.  F.  Kennil.  co. 
blphway  comr. 

WIs.,  La  Crosse — Sea  '‘Streets  and  Roads  ’’ 

M'Is.,  .Manitowoe — ('Ity  plans  to  build 
(iouble  leaf  bascule  bridpe,  400  ft.  openinp 
About  $60,000.  L.  K.  Pits,  city  enpr. 

WIs.,  Manitowoe — City  plana  to  move 
bridpe  and  build  new  pile  foundation  for 
same.  About  $10,000.  L.  K.  PItx,  city 
enpr. 

WIs.,  Menasha — City  plana  to  build  390  ft. 
rein. -con.  bridpe.  67  ft.  wide.  A.  E  Mc¬ 
Mahon,  city  enpr. 

Minn.,  MInnenpolls — State  l*eplsliiture 
authorised  1200,000  bond  Issue,  in  addition 
to  $162,00()  now  available,  to  rebuild 
Franklin  Ave.  bridpe;  also  $100,000  for 
bridpe  over  Nokomia  I,ake  on  Cedar  Ave. 
W.  F.  Chappelin,  city  enpr. 

Kan..  Lyndon — Oaape  Co.  receives  bid* 
about  Mar.  1,  bulldinp  90  ft.  rainbow  sreh 
bridpe.  18  ft.  roadway.  About  $14,000.  C. 
C.  James,  co.  enpr. 

Kan..  Oswepo — I*a  Bette  Co.  plans  to 
build  reln.-Mn.  hiphway  bridpe  between 
here  and  Chetopa  Twp..  involvlnp  640  cu.yd 
rein. -con.,  8.45  tons  steel,  384  ft.  3  in.  clay 
pipe,  1228  ft.  16-30  In.  concrete  pipe  and 
1800  cu.yd.  earth  approach  and  (111.  About 
$15,000.  W.  J.  Kinp,  CO.  enpr. 

Tex.,  VIotorta — Comrs.  Victoria  Co  plw 
to  build  bridpe  over  Arenoaa  Creek  Abots 
$10,000. 
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BridK'iS  (Continued) 

S|M.k*»ne — City  election  Mar.  4.  to 
V..I.  or.  $1*00.000  bonds  to  build  bridfre  over 
We^t  Waterway,  West  Spokane  St.  A.  I). 
Bull.  r.  city  enirr.  , 

Ore  Oregon  fit y— Claokania.s  Co.  plans 
I,  iviiild  brulKe  over  Willamette  Kiver  be- 
t»et  n  here  and  West  lAnn  Twp.  State  will 
appropriate  toward  cost.  , 

I  »!.,  San  Illeno— A.  H.  Wright,  city  elk., 
n-ceives  bids  building  steel  bridRe 
rein -con.  piers.  400  ft.  Ions,  45  ft. 
Wide  over  San  DieRo  Iliver.  About  $00,000 
apiiri'priated  for  project.  G.  Cromwell,  city 
enRr. 

(■»1  San  IHeRo — San  I'ieRo  &  Arizona 
Tlv  iH'titioned  City  Council  to  fix  Rrade  so 
nlan.s  could  be  prepared  for  steel  bridRe 
over  imiterial  Ave.  Cost  between  $12,000 
and  $15,000.  K.  J.  KallriRht.  ch.  eiiRr. 

due  St,  I'ampliUe — Municipal  Council 
nltns  to  build  176  ft.  steel  sivan  bridRe  with 
^  concrete  piers  over  Black  Uiver.  About 
$20,000.  J.  Moreau,  secy. 

Kills  IIKSIKKII 

Neb..  David  City — Until  Feb.  6.  by  Bd. 
Supervs.  Butler  ("o.,  buildinR  steel,  wood 
and  concrete  bridRes  durinp  year.  .M.  J. 
Bouse,  elk. 

Aril..  DouRlas — Until  Mar.  3,  by  Cochise 
Co  HiRhway  Comn.,  building  rein. -con. 
bridge  over  Silver  Creek  near  here.  J.  C. 
Kyan,  engr. 

fal..  Dom  Angeles — Until  Feb.  17.  by  A. 

M  Mcl’lierrin,  elk.  Los  Angeles  Co.,  build¬ 
ing  rein. -con.  bridge.  257  ft.  long.  8  ft.  wide, 
over  street  to  connect  buildings  at  county 
hospital.  About  $12,600.  W.  Davidson. 
Hall  of  Records,  engr. 

PRICKS  AND  CONTKACTS  AWARDKD 

((^Indicates  award  of  contract) 

itS.  J.,  Passaic — New  York  Belting  & 
Packing  Co..  Passaic  Ave.,  let  contract 
building  steel  and  concrete  bridge  here,  76 
ft.  long,  16  ft.  wide,  to  J.  W.  Ferguson, 
United  Bank  Bldg.,  Paterson.  About  $10,- 
000. 

-RKan.,  Topeka — Comrs.  Shawnee  Co.  let 
contract  building  4  rein. -con.  bridges  on 
new  Fort  to  Fort  Highway  between  Ft. 
Riley  and  Ft.  Lavenworth,  to  span  Deer, 
Stinson,  Tecumseh  and  Whitson  Creeks,  to 
F.  Luttjohann,  1122  West  2nd  St.,  $42,011. 
Noted  Jan.  16. 

DN'eb.,  Wayne — Comrs.  Wayne  Co.  let 
contracts  building  concrete  and  steel 
bridges  during  year,  to  Norfolk  Bridge  & 
Constr.  Co.,  Norfolk,  and  Standard  Bridge 
Co.,  1302  (i^ity  Natl.  Bank  Bldg.,  Omaha. 
Noted  Dec.  26. 

Structural  Steel 

PROPOSED  WORK 
Cal.,  San  Diego — See  "Bridges.” 

Reinforced  Concrete 

PROPOSED  WORK 
Conn.,  New  Haven — See  "Bridges.” 

Carthage — See  "Industrial  Work*." 
Md.,  Kaltimore — See  “Buildings.” 
tia.,  Dublin — See  "Bridges.” 

Win.,  Menasha — See  “Bridges." 

RIDS  DESIRED 
Minn..  Alexandria — .See  “Streets  &  Roads.” 
PRICKS  AND  CONTRACTS  AWARDED 
(-ttlndicates  award  of  contract.) 

♦N.  Y.,  New  York — See  “Miscellaneous.” 
★  N.  J.,  PaxHaio — See  “Bridges.” 

Streets  and  Roads 

PROPOSPID  WORK 

ManHaeboaetta — State  Ijegislature.  Bos¬ 
ton.  petitioned  to  complete  state  highway 
stween  Cummington  and  Adams  Twps., 
cost  $50.000 ;  improve  highway  between 
Holden  Twp.  and  Wachusett  Mountain, 
$10.(100 ;  highway  between  Middlefleld. 
tTicster  and  Worthington  Twps.,  $20,000. 

Max*.,  Ronton — State  Legislature  petl- 
Vpned  to  authorize  city  to  borrow  $10,000,- 
build  highway  from  junction  of  Eliot 
and  Tremont  Sts.,  northeasterly  across 
"a.'-hington  St.  and  Harrison  Ave.  to  ^d- 


ford  St.  and  relocate  and  widen  Bedford 
St.  from  Kingston  St.  to  Church  (ireeii.  8(t 
ft  wide.  K.  F.  Murphy,  city  engr. 

Maxx.,  Hroeklon — A.  MelaH)d,  mayor,  pe¬ 
titioned  State  l^egislature.  Boston,  for  au¬ 
thority  to  borrow  $400. (•(•(*  to  extend  ('entre 
St.  west  to  Warren  .\ve. 

Conneetlnit — State  Highway  Comn..  Hart- 
fi.rd.  plans  to  tiulld  state  road  from  Coven¬ 
try  Twi>.  to  State  institute  at  Manstleld 
Twp.  AlK)Ut  $100. POO. 

N.  V.,  ItiifTalu — Bd.  Supervs.  Erie  Co.  rec¬ 
ommend  construction  of  county  and  town 
mads  as  follows:  3  mi.  East  Concord- 
Springville  Rd.,  Concord  Twp..  3  ml.  L'tng- 
ford-New  Oregon  Rd..  North  Collins  Twp., 
1,8  mi.  Zoar  Rd..  Collins  Twp..  4.5  mi.  Ou¬ 
ter  St.  ('olden  Twp.,  3.8  mi.  Pontiac- 1  >erby 
R(i..  Evans  Twp..  4  6  mi.  Rjipids-Greiner  Rd., 
.New.stead  and  ('laremv  Twps..  2.8  mi.  Ar- 
mor-Duell’s  Corners  Rd..  East  Hamburg 
Twp.,  4,6  mi.  Getzville-Sworinsville  Rd.. 
Amherst  Twp..  3  mi.  Hunters  (’reek  Rd., 
Wales  Twp.,  4,6  mi.  East  Auiora-( Sritlins 
Mills  Rd..  Aurora  Twp..  3  mi.  Versalll<*8- 
Mile  Strip  Rd..  Brant  Twp..  1,3  mi.  ChalTee- 
Java  Rd..  Sardinia  Twp.,  4.8  nil.  Vermont 
Hill  Kd..  Holland  Twp.,  2.5  mi.  East  Am¬ 
herst  Rd..  Amherst  Twp..  2.8  mi.  New  On-- 
gon-Wyandale  Rd..  Concrete  Twp.,  mostly 
waterbound  macadam  excei)t  1  mi.  Dela¬ 
ware  Ave..  Tonawanda  Twp.,  ix)ncrete.  H! 
ft  wide  on  one  side  of  .street  only.  repla»‘- 
ing  lirick  pavement  between  ear  track  and 
euri>.  ('ost  will  lie  liorne  by  count.v  aiul 
townships. 

N.  Y.,  West  Point — State  Legislature, 
Albany,  petitioned  to  appropriate  sum  to 
build  road  from  West  Point.  Putnam  Co., 
through  Cold  Spring.  Kent  Cliffs  and 
Carmel  Twps. 

New  Jersey — State  Highway  ('omn.. 
State  House.  Trenton,  liad  surveys  made 
and  plans  prepared  for  improving  3.68  mi. 
Roebling-Bordentown  Sect.,  Itoute  14,  18 
ft.  concrete  (lavement,  3(*  ft.  graded,  in¬ 
volving  15,00(1  yd.  excav.  and  40,000  Sfi.yiJ,. 
concrete  (laving,  Burlington  Co. ;  5.87  mi. 
Egg  Harbor-Ell  wood  Sect..  Route  3,  White 
Horae  Pike.  18  ft..  30  ft.  graded,  involving 
13,000  cu.yd.  excav.,  62,000  sp.yd.  esmerete 
(laving.  27,000  s<(.yd.  gravel  shoulders ; 

.3.873  ml.  Ellwood-Da  Costa  Sect..  Route  3, 
White  Horse  Pike,  30  ft.  gradeil.  18  ft. 
(laved,  involving  13.000  cu.yd.  grading.  41.- 
00(1  sq.yd.  concret*'  (laving,  20,000  8»(.yd. 
gravel  shouhiers ;  3.6  mi.  Belcoville-Mays 
Landing  Sect..  Route  14,  30  h.  graded.  18 
ft,  (laved,  involving  5000  cu.yd.  grading,  37.- 
000  sq.yd.  concrete  (laving,  etc..  Atlantic 
Co. ;  3.575  mi.  Rio  Orande-WildwoiKl  .Junc¬ 
tion  Sect.,  Route  14.  Main  Shore  Rd.,  18 
ft.  (laved.  30  ft.  graded.  Involving  7(t00  cu. 
yd.  excav.,  38,000  sq.yd.  concrete  (laving. 
13,00(1  s((..vd.  gravel  shoulders:  2.1  mi.  WiUl- 
w<sid  Junction-('atie  May  Courthouse  Sect.. 
Route  14.  Main  Shore  Rd..  30  ft.  graiied. 
18  ft.  (laved,  involving  5000  cu.yd.  grading. 
22.000  sq.yd.  concrete  (laviiig.  8000  s<(.y(i. 
gravel  shoulders.  <'atie  Ma.v  Co.  ;  plans  have 
been  t>re(iar«‘d  for  4.418  ml.  Da  Costa-Ham- 
monton  Sect.,  Route  3,  near  Hammonton. 
30  ft.  graded.  18  ft.  (laved,  involving  23,- 
000  cu.yd.  exca\b.  47,000  s<|.yd.  <-oncrete 
paving  and  15,000  sq.yd.  gravel  shoulders. 
Atlantic  Co.;  5.15  mi.  Mullica  Hill-Mantua 
Sect.,  Route  6,  30  ft.  graded.  18  ft.  (laved, 
involving  35.000  yd.  grading.  64,000  ,Hq.yd. 
concrete  (laving.  Gloucester  Co.  W.  G. 
Thom(ison  Broad  St.  Bank  Bldg.,  Trenton. 

•  ngr. 

I’a.,  Du  Itolx — City  (lians  election  to  vote 
on  $76,000  bonds  to  rebuild  Boulevard. 

Pa.,  Hazleton — City  (ilans  to  pave  various 
streets  during  year.  Alaiut  $50,000.  J. 
Rough,  city  engr. 

Pa..  Srrnnion — City  plans  to  (lave  Tay- 
ler  Ave.  from  Olive  to  Gibson  Sts.  sheet 
asphalt  on  concrete  base,  about  $14,428; 
paving  Pine  St.  from  Webster  to  Tay¬ 
lor  Aves.,  sheet  asphalt  and  stone  blocks  on 
concrete  base,  $5680.  W.  A.  Schunk.  city 
engr. 

Va.,  Petersburg — City  plans  to  a(i(iro- 
priate  $50,000  to  pave  Halifax  St.  from 
present  (lavement  to  iiolnt  south  of  Jones 
St. ;  ITnion  St.  from  Washington  to  Halifax 
and  Fleet  Sts.  R.  D.  Budd.  city  engr. 

N.  r.,  Charlotte— C'lty  soon  lets  contract 
for  resurfacing  and  paving  various  streets. 
About  $56,000  available  for  work.  W.  E 
Vest,  city  engr. 

N.  C.,  Winston — Salem — City  plans  to 
pave  various  streets,  bitulithic  and  asphalt. 
Cost  between  $200,000  and  $300,000.  J. 
Firth,  city  engr. 

Om.,  Ilultninii — See  “Bridge*.” 

Fin.,  Ft.  Pierre — Comrs.  St.  Lucie  Co. 
plan  to  exiiend  $70,000  for  building  Dixie 
Highway,  north  of  St.  Lucie. 


Kin..  JarkxniM  Hie — (’tty  soon  lets  contract 
furnishing  all  iixitcrial  and  laying  about 
8246  s<(  yd.  vitr.  brick  pavement,  on  4  in 
txincrele  base,  with  cement  filler  and  4  x 
10  in.  concrete  curb  set  flush  with  brick, 
on  Talleyrand  .\ve.  from  Ih-er  (’reek  to 
city  limits.  F  M,  Edwitrtls.  eily  engr 

Kin.,  Milton  -  (’onirs.  Santa  Rosa  Co.  (ilaii 
to  issue  $80,(1(10  bonds  t«i  build  harti  sur¬ 
face  road  from  w-'st  sidt-  of  (Iskalotisa  line 
to  east  end  of  Black  Water  Itiver,  here.  .1 
F.  PtMire,  chn. 

Kin.,  Penxneitlii— ( ’ouncil  sold  $50,000 
iMinds  to  grade,  (tave  and  curli  various 
streets.  J.  (l.  Walker,  city  elk.  Ntiteil 
Aug.  15 

.Ain.,  (iiiiitrrxvillr-  Comrs  Marshall  ('o 
receive  bids  in  .\(iril  for  surfacing  ahtiut 
8  ml,  road  between  Gimtersvillt>  and  New 
Ho(ie,  ('ost  $3(1,000.  G.  ( lillireatli.  judge 

.MixxIsKiitiii — Stale  Migtiway  (%imii..  J,'ic|i- 
Hon.  has  announcetl  that  various  c  unties 
and  road  districts  of  Mississi(i(ii  wi  I  have 
a(i(ir<iximately  $3,(l(i(l,(l0it  availalile  for  road 
work  during  I'.llil.  Fwieral  aid  of  $5(10, OOti 
will  also  be  exii-nd'-d  X  .\  Kramer. 
Magnolia,  engr. 

.MiNx..  Kn.vette — <’omrs.  Jefferson  Co,  (ilan 
to  issue  $33(1,(1(10  bonds  to  iin(irove  1(1(1  mi 
road.  O.  S.  Gillis.  elk. 

Mlxx..  Is'xliiglon — Bd.  Siqtervs.  Holmes 
Co.  (>lan  to  issue  $75.(iii(i  bonils  to  Iniild 
roads  in  Dlst.  No.  5.  J.  H.  Fu<(ua,  elk. 

Lii..  Gretna — Jefferson  Parish  (lians  elei-- 
fion  to  vote  on  $125,000  bonds  to  build  anil 
imiirove  various  roads.  State  Higinvay 
ne()t.  will  a()iiro()riate  $5(l,llli(i  toward  work 
if  election  carries 

Teiin..  f'lnrkxvllle  -(’nnirs.  Montgomi'ry 
<’o.  ()lan  to  issue  $50.11(1(1  bonds  to  build 
roads.  J.  T.  Cunning'nam,  co.  judge. 

K.V.,  Koiilxvllle — City  ()lans  to  exin-nd 
$20(1,000  to  (mve  and  imiirove  various 
streets.  J.  Cljambers,  city  engr. 

(I.,<'levelunil  — <’ily  .soon  letscontract  grad¬ 
ing.  (laving  and  draining  .Aetna.  Deni.son. 
Flora,  Korman.  Poe.  Roehl,  Woodside.  East 
102nd,  l(i3rd.  104th.  128tli.  and  West  4tth. 
OOtli  and  91  St  Sts..  2  mi. long.  2.5-76  ft.  wide, 
involving  50. Odd  sq.yd.  6  in.  ixincrete.  40.- 
00(1  si(.yd.  brick  block.  80,000  w(.yd.  6  in. 
tx'lierete  base  and  35,00(1  ft.  Berea  stone 
curbing.  R.  Hoffman,  city  engr 

*1.,  latkeu'iMid — ('ity  (dans  to  (lave  Cara- 
bel  Ave.,  7400  yd.  long,  29  ft.  wide.  About 
$36,840.  E.  A.  Fisher,  city  engr. 

(I..  IjHkewiMMl  -I’it.v  receives  bids  in 

summer  (laving.  grading,  draining.  u()ening 
and  extending  Franklin  Ave.  E.  A.  Fisher, 
city  engr 

D.,  l.nkewiiiMl  -<’it.v  receives  bids  in 

s(iring  (laving  2415  yd.  Woodford  Ave..  25 

ft  wide,  I'ost,  $12,60(1:  2415  yd.  Shaw  Ave.. 

30  ft.  wide,  $12,60(1;  460(1  yd  Andmar  Ave.. 

30  ft.  wide.  $31,700;  180(1  yd.  Detroit  Ave., 

60  ft.  wide,  $14,500;  47,000  yd.  Madison 

Ave.,  40  ft.  wide,  $305,500  ;  82,000  yd 

(’lifloii  Blvd..  60  ft.  wide.  $473,000  ;  also 
(laving  and  grading  40(10  yd.  Chesterland 
and  Olive  Aves..  25  ft.  wide,  $19,000;  (lav¬ 
ing.  grading  and  draining  2870  8<].yd.  Mar¬ 
lowe  Ave.,  30  ft.  wide,  $18,350.  E.  A.  Fisher, 
city  engr. 

O.,  I.akrwnnd— City  receives  bids  In 

summer  (laving  4320  yd.  Bell  Ave.,  26  ft. 
wide,  exist  $36,500  ;  600  yd.  Morrison  Ave., 

45  ft.  wide,  $30,000.  E.  A.  Fisher,  city 
ensr. 

O.,  latkewiMid — -City  receix  *8  bids  in  sum¬ 
mer  (laving  Rio  and  IdlexxiaHl  Aves.,  2500 
yd.  long.  25  ft.  wide.  About  $13,350.  E. 

A.  Fisher,  city  engr. 

MIrh.,  Detriilt— Bd.  Pub.  Wks.  plans  to 
resurface  and  widen  10(10  ft.  (’ass  Ave. 
from  Grand  River  to  Michigan  Aves.,  from 
66  to  80  ft.  ;  100(1  ft.  Madison  Ave.  from 
Randol(ih  to  Antoine  Sts..  40  to  90  ft. ;  « 
30(1  ft.  Beaubien  St.  from  Madison  to  Gra¬ 
tiot  Aves.,  40  to  60  ft,  ;  300  ft.  WItherell 
St.  from  Montcalm  to  High  Sts.,  opened  to 
60  ft.  width.  H.  H.  Essi'Istyn,  comr. 

MIeh..  Detroit — Bd.  Pub.  Wks.  soon  re¬ 
ceives  bids  (laving  Ellsworth  Court  from 
I.,enox  to  Newixirt  Aves.,  30  ft.  wide,  cost 
$24..300  ;  Eastlawn  Ave.  from  Korte  to  Es¬ 
sex  Aves.,  26  ft.  wide.  $28,962  ;  Drexel  Ave. 
from  Korte  to  Essex  Aves..  26  ft.  wide, 
$23,876  :  Lenox  Ave.  from  Korte  to  Essex 
Aves.,  26  ft.  wide.  $21.573 ;  Piper  Blvd. 
from  Korte  to  Freud  Aves.,  26  ft.  wide. 
$42,911  ;  Newport  Ave.  from  Korte  to  E3b- 
sex  Aves.,  26  ft.  wide.  $30,660 ;  Blaine  Ave. 
from  Dexttr  Blvd.  to  Radford  St.,  26  ft. 
wide.  $16,866;  asphaltic  concrete  pavement 
on  8  in.  concrete  base.  Berea  or  Medina 
curbing.  H.  H.  Esselstyn.  comr. 
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Mirh.,  Itrirolt — H.  H.  KsselHtyn.  comr. 
pub.  wkx.  HCM)ii  letH  contract  pavltifc  Cilbcrt 
Ave.  fr»>m  north  line  Michifcan  Ave.  to  south 
line  Watmer  St..  26  ft  wide,  involvlnK  5642 
cu  yd.  earth  excav..  7702  lln.ft.  Ben  a  or 
Medina  curhina.  13,312  stpyd.  asphait,  6 
in.  concrete  l>aHe,  246  cu.yd  concrete  under 
and  behind  curb.  1625  iin.ft.  retainiiiK 
stone;  Anderson  Ave.  from  north  line 
Kerclieval  Ave.  to  soutli  line  Charlevoix 
Ave..  26  ft.  wide,  invuivin^  3i;to  cu  yd. 
earth  excav..  3236  Iin.ft.  Berea  or  Medina 
curldnK.  4044  sq.yd.  asphaltic  concrete,  6 
in  com-rete  base,  92  cu  .vd.  concrete  under 
and  behind  curb.  166  Iin.ft.  retainiliK  stone; 
Trenton  Ave.  from  north  line  Ferndale  to 
south  line  Woodmere  Aves..  26  ft.  wide, 
involvinft  17R1  cu.yd.  earth  excav.,  2734  lin. 
ft  Berea  or  Medina  curbiiiK.  4182  s(|..vd. 
asphaltic  concrete,  6  in.  concrete  base.  79 
cu.yd.  concrete  under  and  behind  curb. 
228  lln.ft.  relalninK  stone;  t>rcg:on  Ave. 
fio’n  present  pavement  to  east  line  Colfax 
Ave.,  26  ft.  wide,  involving  2041  cu..vd. 
earth  excav.  2056  iin.ft  Berea  or  Medina 
curbinir.  3053  sq.yd.  asphaltic  concrete.  6 
in.  concrete  l>ase,  57  cu.vd.  1‘oncrete  under 
and  behind  curb.  78  lln.ft.  retaininfc  stone; 
BetoSkey  Ave.  from  north  curb  Joy  to 
north  line  Oraham  Aves..  26  ft.  wide,  in¬ 
volving  1787  cu  yd.  earth  excav..  1965 
iin.ft.  Berea  or  Medina  curbinfc.  3038  sq. 
yd.  asphaltic  t-oncrete,  6  in.  concrete  base. 
57  cu.yd.  concrete  under  and  behind  curb, 
210  Iin.ft.  retaininK  stone;  Boxwood  Ave. 
from  north  line  Moor*  to  south  line  Tire- 
man  Axes..  26  ft.  xx'ide.  inx'oivinK  1080 
cu  yd.  earth  excav..  1  424  Iin.ft.  Berea  or 
Medina  curbing.  2178  sq  yd.  asphaltic  con¬ 
crete,  6  In.  concrete  base.  41  cu.yd.  con¬ 
crete  under  and  beiiind  curb,  108  lin.  ft. 
retaininK  stone  ;  White  St.  from  north  line 
Jefferson  Axe.  to  south  line  liarbaUKh  St., 
20  ft.  wide.  invoIx'inK  800  cu.yd.  earth  excax-., 
1564  lin  ft.  Berea  or  Medina  curbinK.  1866 
sq.yd.  asphaltic  concrete.  6  in.  concrete 
liase,  46  cu.yd.  concrete  under  and  behind 
curb.  156  lin  ft.  retaininK  stone;  Wilson 
Ave.  from  north  line  Virginia  Park  to 
south  line  Kuclid  Ave..  26  ft.  wide,  inx'olv- 
inK  754  cu.vd.  earth  excav..  674  Iin.ft. 
Berea  or  Medina  curbinK.  1058  sq.yd.  as¬ 
phaltic  concrete,  6  in.  concrete  base.  19 
cu.yd.  concrete  under  and  behind  curb, 
€5  Iin.ft.  retaininK  stone ;  Wilson  Ave. 
from  north  line  Bethune  to  south  line 
Paliister  Ax-es.,  26  fl.  wide.  involvinK  520 
cu.vd  earth  excav..  688  iin.ft.  Berea  or 
Medina  curbinK.  827  sq.yd.  asphaltic  con¬ 
crete.  6  in.  concrete  base,  16  cu.yd.  under 
and  behind  curb ;  Wil.son  Ave.  from  north 
line  Clairmont  to  south  line  Atkinson  Aves., 
26  ft.  xx-ide.  involvinK  &07  cu..x'd.  earth  ex¬ 
cav..  533  iin.ft.  Berea  or  Medina  curbinK. 
892  sq.yd.  asphaltic  concrete.  6  in.  concrete 
base,  17  cu.yd.  concrete  under  and  behind 
curb,  104  lln.ft.  retaininK  stone.  C.  F. 
Hubbel,  city  engr. 

.MIrh.,  4iranil  KapidH — City  plans  to  p.ax'e 
Grand  Ax’e.  from  Fulton  to  Fountain  Sts., 
sheet  asphalt  on  concrete  base,  cost  $8000  ; 
Geson  Alley  from  Leonard  to  t'rosby  Sts.. 
$4735  ;  Godfrey  Ave.  from  Hill  St.  to  city 
limits.  $7130;  Lincoln  Ax’e.  from  BridKe  to 
Walker  Sts.,  concrete,  $32,600 ;  Alabama 
Ax'e.  from  Ist  to  3rd  Sts.,  brick,  $10,380; 
repax-e  Island  Si.  from  Bllsworth  to  Ionia 
Sts.,  brick,  $8950 ;  Madison  St.  from  State 
to  WashinKton  Sts.,  sheet  asphalt  on  con¬ 
crete  base.  $5385  ;  Hilton  Ax'e.  from  Pres¬ 
cott  to  Franklin  Sts.,  brick  on  concrete 
base.  $21,660;  Terrance  Ax’e.  from  Wash- 
ir.Kton  to  State  Sts.,  asphalt  on  concrete 
base,  $3980  ;  College  Ax’e.  from  Carrier  St. 
to  Sweet  Ax’e..  $31,960;  Folton  St.  from 
Jefferson  to  Grand  KlX'er  Sts.,  concrete. 
$38,820.  C.  J.  WaKner,  city  « iiKr. 

III.,  K«ek  Island — 1''ity  having  plans  pre¬ 
pared  pax'InK  13th  St.  between  18th  and 
19th  Aves.  and  19th  Ave.  lietxx'een  12th  and 
13th  Sts.,  asphalt.  900  ft.  long.  60  ft.  wide. 
About  $11,000.  W.  Treichler,  city  engr. 

Wls..  Chilton — City  havinK  plans  prepartsl 
by  J.  Donahue.  onKr..  SheboyKan.  paving 
8000  ft.  Main  St..  30  to  40  ft.  wide.  Work 
Inx'oix’es  20.000-30.000  sq.yd.  8  in.  concrete 
pavement.  About  $60,000. 

WIh.,  Kaukauna — t'ity  having  plans  pre- 
iwred  by  A.  K.  McMahon,  engr..  Menasha, 
paving  10  bloi'ks  l.aiwe  St..  40  ft.  wide. 
About  $30,000.  Work  inx'olx'es  16.000  sq. 
yd.  asphalt  iiax'emeiit  on  5  in.  concrete  base. 

Wis..  LaCroHse — ('omrs.  I.ai  Crosse  Co. 
having  plans  prepared  for  road  and  bridge 
work.  About  $75,000  appropriated  for 
project. 

Minn.,  Minneapolis — Park  Bd.  plans  elec¬ 
tion  to  vote  on  $3,000,000  bonds  to  pave 
roads  in  narks.  \V.  F.  Cappelin,  city  engr. 


Minn..  MInneapoIlH — State  I^egislature  au- 
thorizeif  $400,000  bonds  for  paving  streets. 
W.  F.  CapiH-lin,  city  engr. 

Neb.,  LInrnIn — t'ity  soon  receix’es  bids 
paving  1340  ft.  Starr,  t'harles  and  33rd 
Sts..  DIst  No.  403.  25  ft.  wide,  asphaltic 
•concrete.  AIxout  $10,000.  Work  involves 
3400  s<i.yd.  asphaltic  concrete,  2900  lin.  ft., 
combined  concrete  curlting  and  guttering 
and  3400  s<|.yd  5  in.  concrete  base. 

Neb.,  TekumNeh — City  plans  to  pax’e  12 
blocks  in  business  sect.,  30-60  ft.  wide. 
About  $90,000. 

North  llakato — State  Highway  Comn., 
Bismarck,  plans  to  build  4.5  mi.  road  in 
Bottineau  Co.,  cost  $10,000;  10  mi.  road  in 
Oliver  Co.,  south  from  Center  t'ity.  $10,065  ; 
5  mi.  road  througli  La  Moure  City.  Iji 
Moure  Co..  $10,000.  W.  H.  itobinson,  Bis¬ 
marck.  engr. 

N.  !>.,  Wnh|>eton — Cit.x’  receives  bids  about 
Apr.  1,  paving  and  curbing  42.500  sq.yd. 
6th  and  8th  Sts.  L.  W.  Burdick,  city  engr. 

M»..  KansaN  rit,x- — Jackson  Co.  hax'ing 
tcntatix’e  plaus  prepared  by  O.  C.  Sheley, 
<■0.  highway  engr.,  for  highway  between 
here  and  Independence.  IJ  ml.  long.  100  ft. 
wide.  About  $18,750. 

Mo.,  Warsaw — Comrs.  Benton  Co.  plan  to 
build  22  mi.  road.  About  $20,000. 

Ark.,  I>e  Queen — Comrs.  Kd.  Dist.  Xo.  4. 
Seyier  Co.  sold  $100,000  bonds  to  build  road 
from  here  to  county  line. 

Tex.,  Albany — Comrs.  Shackelford  Co. 
had  plans  prepared  building  11.2  i«).  road. 
Cost  l)etxveen  $30,000  and  $40,000. 

Tex..  Oallax — City  plans  to  pax’e  section 
of  Jeffries  and  Wall  Sts.,  Forest,  Pennsyl¬ 
vania  and  Peabody  Ax-es.,  bitullthic.  G.  D. 
Fairtrace,  city  engr. 

Tex..  Ft.  Wurth — City  plans  to  pax-e  Cal¬ 
houn  St.  t'ost  between  $30,000  and  $40.- 
000.  F.  J.  Von  Zuben,  city  engr. 

Tex.,  tlonxales— ('omrs.  Gonzales  Co. 
soon  lets  contract  building  24  ml.  Houston- 
San  Antonio  Highway  from  Waelder  to 
Belmont. 

Tex.,  Granbury — Comrs.  Hood  Co.  plan 
•‘lection  to  x‘ote  on  bonds  to  build  10  ml. 
Highxvay  Xo.  25. 

Tex.,  Greenville— Comrs.  Hunt  Co.  plan 
election  to  x-ote  on  $112,303  bonds  to  build 
12.6  ml.  road  from  Fannin  Co.  line  south. 
J.  H.  Rush,  Greenville,  engr. 

Tex..  HouKton — City  and  Comrs.  Harris 
Co.  plan  to  rebuild  Camp  Ix>gan  Highxx-ay. 
About  $64,000.  E.  E.  Sands,  city  engr. 

Tex„  Weatherford— Parker  Co.  election 
Mar.  1.  to  x-ote  on  $400,000  bonds  to  build 
roads.  Xoted  Oct.  24. 

Tex.,  WealHeeford — City  election  Apr.  1 
to  x-ote  on  $60,000  bonds  to  pax-e  streets. 
E.  B.  Ferrell,  city,  elk. 

Colo.,  nenver — Cltv  receix-es  bids  about 
Mar.  1,  surfacing  with  smelter  slag,  loam 
.sand  and  grax-el,  30  blocks,  North  Denver 
Surfacing  Dist.  Xo.  4,  cost  $19,645  ;  build¬ 
ing  cement  side  xx-alks.  cross  walks,  culverts, 
etc.,  on  45  blocks.  South  Denver  Impx-t. 
Dist.  No.  15.  $53,934.  J.  H.  Hunter,  city 
engr. 

Colo..  Pueblo— t'ity  plans  to  expend 
$216,000  for  paving  x-arious  streets.  D.  P. 
Uaymon,  city  engr. 

Idaho.  Boise — City  plans  to  pax-e  24,500 
sq.x-d.  streets,  probably  bitullthic.  About 
$47,000.  C.  C.  Stex-enson,  city  engr. 

Idaho.  Caldwell — City  plans  to  pave  Kim¬ 
ball  Ave-  About  $50,000. 

Ore.,  Portland — Comrs.  Multnomah  Co. 
notlfleti  by  R.  C.  Holman,  chn.,  to  make 
surx-ey  of  hlghxx-ay  to  Oregon  Medical 
College  on  Maniuam  Hill. 

California — State  Highxxay  Comn.,  For¬ 
um  Bldg..  Sacramento,  soon  receix-es  bids 
grading  11  mi.  Hanford-Coallnga-San  Lucas 
Rd.,  18  ft.  xvide.  inx-olx-lng  6  in.  concrete 
pavement,  concrete  and  galx-anized  iron  cul- 
v-erts,  ettj.  A.  B.  Fletcher,  state  highway 
ei.gr.  Xoted  Jan.  30. 

Cal.,  San  Diego — City  receIx-es  bids  In 
spring  pax-ing  11,500  lln.ft.  Casa  and  Gar¬ 
net  Sts.  through  Pacific  Beach  to  Rose 
Canyon,  cost,  $44,000;  18,300  Iin.ft.  road 
from  Camp  Kearney  Rd.  to  Rose  Canyon, 
$72,000 ;  Park  Blvd.,  $27,000 ;  Jackdaw, 
Hunter  and  Ax-alon  Sts..  $23,000,  all  pave¬ 
ment  to  be  concrete,  5  in.  thick.  Q.  Crom¬ 
well.  city  engr. 


Cal.,  Han  Diego — ('itx-  soon  lets  n-Mra.-t 
pax-ing  Robinson  Ave.,  Indiana  St.  anil  i‘-,|.i- 
Blvd.  Work  Inx-olves  178.149  8<i.ft.  a-phali 
macadam  wearing  surface  on  4-in. 
base.  26.525  lin.  ft.  cement  concrei- 
walk,  6248  lin.  ft  cement  lioncreti-  rurb 
2441  cu.yd.  excav..  1387  cu.yd.  embanl.m, ni 
293  lin.  ft.  •mlverts.  445  lin.  ft.  xvater  imih-s 
etc.  G.  Cromwell,  city  engr. 

Cal.,  Santa  Barbara — Bd.  SuiH'rvs  .Santa 
Barbara  ('<».  soon  receives  bids  p:ivi[;l- 
mi.  Santa  Rita  Rd..  16  ft.  wide,  concri-te 
•)ii  5  in.  ixtncrele  base,  .\bout  $15,90. 

N.  B..  Fredericton — t'ity  plans  to  p;i\,.  va. 
rious  streets.  About  $290,900.  O.  iv-rkin* 


<|ue..  Sherbr«»oke— t'ity  plans  to  expend 
$199.9t>0  for  pavitig  x-arious  streets  K  0 
Gatien,  elk. 

Out.,  Carlton — Comrs.  Carlton  Co  re¬ 
ceive  bid.s  in  .spring  building  variou.s  roads 
About  $49,lt99.  Patterson  &  Byrne,  Tu 
Sjmrks  St..  Ottawa,  engr. 

Ont.,  ClieNterville — Toxx-n  plans  to  build  4 
ml.  concrete  sidewalks.  G.  Elliott,  clk. 

Ont.,  Ottaw-a — Dept,  of  Highways,  Toron¬ 
to.  .soon  receix-es  bids  building  54  tni  Ot¬ 
tawa- Pre8c*>tt  Mighxxay,  concrete  and  t.xr- 
macadam.  G.  Hogarth,  engrs. 

Ont.,  Hlralhro.v — See  “S»‘wer8.” 

Hash.,  SaHkatoon — City  plans  to  ixive 
various  8tr*s‘ts,  About  $202,420.  A.  I^eslie 
clk. 

BIDS  DKHIKKD 

N.  Y.,  lairkiKirl — I’titll  Mar.  31.  by  Bd 
Superx's.  Xiag.ira  t'o..  building  3.597  mi. 
Lockport  ltd.  Sts't.  2.  bituminous  niara- 
dam,  16  ft.  wide.  Wheatfield  and  t'ambria 
Twps..  3.097  ml.  Mapleton  Rd..  bituminous 
macadam.  16  ft.  xvide,  Petidleton  Twp, 
0.275  mi.  Sugar  St.,  Lewiston  Twp .  I..';-.’? 
mi.  Sugar  St.,  concrete,  16  ft.  wide.  Nia¬ 
gara  Fitlls  Twp.,  2.30  mi.  Old  Niagara  IW, 
concrete.  15  fl.  wide.  Lockport  City  and 
Twp..  1.39  mi.  (illltert  I'or-Grisxxold  IM, 
bituminous  macadam.  16  ft.  wide,  .kt,  linv- 
alton  Txvp.,  2.07  mi.  Stone  Rd..  bituminous 
macadam  14  ft.  wide.  Hart  land  Txvp..  2  26 
ml.  Sla.vton  Settlement  Rd.,  bituminous 
macadam,  12  ft.  xvide.  Uoyalton  Txvp  K  H 
Krull,  clk. 


W.  Va..  Fairmont — ITntll  Mar.  6,  Ity  M.x- 
rlon  Co.  building  6  mi.  improx-etl  roads  and 
streets.  Grant  Dist.  here.  A.  G.  Martin, 
CO.  clk. ;  advertised  in  this  issue. 

Fla.,  Ft.  Meyers— ITiit  II  Feb  12.  by 
Comrs,  Lee  Co.,  grading  portion  of  Ta- 
miami  Trail  Rd.  R.  G.  Collier,  chn. 

Indiana — By  Bd.  Co.  Comrs.  building 
roads  in  following  counties : 

Mar.  3,  W'arren  Co..  Wllliamspori.  gravel 
and  concrete  road  in  Pine.  Washington.  ,xnd 
Warren  Twps.  W.  H.  Stephens,  aud. 

Mar.  4.  Bartholomew  Co..  Columbus, 
ciushed  stone  roads  in  Rockcreek  and  Haw- 
creek  Twps.  A.  Hemlerson,  ami. 

Minn..  Alexandria— Until  Mar.  5,  by  V. 
Thomas,  aud.  Douglas  Co.,  building  16  mi. 
State  Rd.  Xo.  1.  Federal  Aid  Project  No. 
27.  Inx-olx'ing  144.543  cu.yd.  excav..  13,70# 
Iin.ft.  guard  rail,  1814  Iin.ft.  12-36  in. 
concrete  culverts,  leading  and  hauling  19.- 
001  cu.yd.  gravel  surfacing  materi.xl  and  !- 
W  46  X  24  ft.  rein. -con.  cuix-erts  ;  3  mi.  .Htate 
Aid  Job  Xo.  1904  involving  29.812  cu  yd 
excav.,  6460  Iin.ft.  guard  rail.  196  Iin.ft 
12-24  In.  concrete  cuix-erts  and  loiiding  ami 
hauling  3284  cu.yd.  gravel  surfacing  ma¬ 
terial.  Xoted  Jan.  9. 


Minn.,  Ht.  Pbu4— Until  Feb.  17.  by  Comrs. 
Ramsey  Co.,  paving  and  grading  »it|> 
clay  and  grax-el  1  ml.  Highwood  Rd. ;  1  mt. 
Dale  St.  from  Crosby  Rd.  north;  i  mi.  Frost 
Ax-e. ;  1  mi.  Hamline  Ax-e.  from  X’alentine 
to  Menomine  Sts. ;  1  ml.  Fairchild  .4ve. 
from  Dale  to  Rice  Sts. ;  J  ml.  Snelling  Ave, 
from  Robinson  Lake  Rd.  north ;  1 3  no- 
Anoka  Co.  Line  Rd.  from  Centerville  Kd 
xxest  to  1917  Improx-ement ;  13  ml-  Msysm 
St.  from  St.  Paul  and  Duluth  Rd.  ess* 
White  Bear  and  T-gike  Phalen  Rd. ;  U  '"*■ 
Labere  St.  from  Edgerton  St.  north  to  F-i*' 
Town  Lake  Rd.,  i  ml.  Newell  St.  from 
Dale  St.  east,  and  3  ml.  Oak  Dale  Ave. 


Kan..  Oswego— Until  Feb.  14.  by  Com» 
La  Bette  Co.  graveling  Kings  Trail 
Federal  Aid  Project  No.  2.  In  Federal  Rd- 
Dist.  No.  6.  48.460  ft.  long.  18  ft.  wide, 
involx-lng  50,002  cu.yd.  earth  excax-.. 
sq.yd.  grax-el  roadway.  About  $76.00#  xx. 
J.  King,  CO.  engr. 
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Sect.  •'K,"  Mil  ford- Hillsboro  Kd..  4.fi3  ml.  I;i.,  <'larl»n — HntliiaKe — ('onirs.  WrlKht 
fiom  J.  M.  Snouffer,  ('olumbua.  bituminous  (’o.  (I'larion)  ai\d  Hamilton  <’o.  (Webstir 
macadam,  $8i).14K,  waterlK>und  macadam.  City)  soon  let  coiitraet  buildini;  system  in 
y)t4.!t(>4.  I>.  I>.  No.  17S  and  Joint  l>lst  No.  223  iii- 

Sect.  ■■<'•-2.”  HilNlioro-l'hillioothe  volvittK  f*.  )i-3«  in.  tile.  K.  H.  Kyler, 

Olt  nil.,  from  Hardin  Ac  Maurer.  Sidney,  aud. 

Ia„  JefferHon — l>raiii — Conirs.  (Jreene  Co. 
soon  let  contract  buildiiiK  I  train  .No.  128.  in- 
volvin*?  114.080  ft.  6-42  in.  tile  and  46  ft 
sewer  pipe,  assorted  sizes.  S.  J  Melson. 
••tiitr 

ia..  Monona  —  l>rainaK<  Coinrs.  Onawa 
Co.  s<M>n  let  contract  repairing  cut-offs  of 
I-ittle  Sioux  Hiver  l».  1).  .No.  1  InvolvinK 
434.000  cu.yd.  excav.  on  4  4  mi  ditch;  ri- 
pairitiK  main  canal  of  1>.  I ).  No.  1.  involving 
O.'IO.OOO  ini.yd.  excav.  on  lO  mi.  ditch.  J.  A. 
Cra.v.  chn. 

4'olo.  sterlInK — I'lxcavat  ion — North  Ster¬ 
ling  Irriitation  Dist..  IxtKttn  t'o.  Iltink  HUIk.. 
plans  to  increase  capacity  of  6o  mi.  canal 
by  deepeiiinK  istrtion  3  ft.  K.  H.  Jones, 
dist.  etutr. 

Cal..  DIniiba — IrriRation — Alta  Irrigation 
PIst.  plans  to  build  about  106.000  sq.ft, 
(cement  lining  In  ditcln's.  cement  dro|>s.  etc. 
in  connection  with  irrlKation  system.  Work 
Involves  about  OoO  ft.  cement  pipe.  About 
130.000.  Address  K.  Sible.v,  supt. 

Cal.,  Kl  Centro — Canal — Dlrs  Imperial 
IrriKatlon  Dist.  ratified  contract  with  IT. 
S.  Keel.  Serv.  b.v  which  district  secures 
riKht  to  tiike  water  from  (Tolorado  Kiver 
at  l..itiruna  D.-tm.  For  this  privlleue  It  must 
pay  |1.60t».000  in  20  annual  itayments.  Con¬ 
tract  nsiuires  that  district  build  works  at 
l-aKuna  Dam  for  divertliiK  water,  enlarge 
present  Kovernment  canal  6  ml.  from  dam 
to  Sy|>hon  Drtjp.  also  build  new  40  mi.  canal 
within  ITnited  States  from  Svphon  Drop 
to  |H)int  north  of  Calexico,  etc.  (Tost  be¬ 
tween  I  'O.OOO.OOO  and  *26.000,000.  .Noted 
Jan.  16 

Kivrrside — Drainaffe — -West  River¬ 
side  I).  I>.  plans  election  to  vote  on  bond 
issue  to  drain  1100  acres  aloiiR  Santa  Ana 
River.  Address  O.  A.  Sarou.  Ulverside. 
atty. 

HiiiH  i>i-:siKi':i> 

H.  C.,  York — Ditches — I’ntll  Feb.  11.  by 
Comrs.  Turkey  Creek  D.  D.  .No.  1,  bulldinK 
26  mi.  open  ditches  in  York  anil  Chester 
nistrirt  of  Columbia — See  ‘•BulldinKS.”  Dountli's.  involvinir  861.860  cu.yd  W.  D. 
Wash.,  D.  C.  Alexander.  Charlotte,  N.  (T..  enirr.  .Noted 

Dec.  26. 

UaHhlnicton — City  of  S|K>kiine  plans  elec¬ 
tion  .Mar.  4,  to  vote  on  bond  i.ssue  to  im-  Mis*..  Tunira  —  Kxcavation  —  I’niil  Feb. 
prove  municipal  car  line.  A.  D.  Butler,  <'omrs.  Prichard  I).  It..  Tunica  Co., 

clt.v  eiiKT.  ’  for  540.000  yd.  floatintt  dredge  work  ami 

. .  25,000  cu.yd.  earth  embai.kment.  S.  J. 

4  allfornia — I.a  Jolla  Flectric  Line,  re-  Hou.ston,  pres.  t>.  V.’  Mashburn,  Clarks- 
cently  incoritorated  with  *250.000  capital  dale.  enrr. 

stock,  plans  to  purchase  part  of  abandoned  .  ,  ..  ...  ^  ^ 

riKht  of  way  of  I.4t  Jolla  Uy.  between  Ind.,  Oreenfirld — Drain — 1  ntil  Feb.  22.  by 
Bird  Rock  and  1.^1  Jolla  and  will  build  ^  Boon.  enKr..  Hancock  Co..  buildInK  <J. 
electric?  line  to  connect  with  .Mission  Beach  Parker  et  al  Drain.  Buck  Creek  Twp. 

electric  line.  Cost  about  *108. oOO,  of  which  "'ork  involves  500  ft.  8  In..  1300  ft.  10  in.. 
*54,000  will  be  paid  to  old  l.a  Jolla  line  2910  ft.  12  In..  5500  ft.  14  ft.  and  1717  ft. 
for  track.  K.  F.  Stable,  c/o  Chamber  of 

Commerce  I.a  Jolla  treas,  Stlles-IVitch-Cntil  Feb.  25.  by 

Saskateliewan— (  Ity  of  Saskatoon  plans  Comrs.  1st  D.  D.  of  Stiles  and  I.s*na  Twps  . 
to  extend  street  railway.  About  *46.000.  at  Court  House.  Oconto.  bulldinK  16  ml. 

open  ditch  involvinK  12.000  ft.  16-24  in.  tile. 

Excavation  and  Dredging  '  v.b  „v 

PKOPOSKI)  WORK  Motiona 

Co.  (Onawa),  buildiiiK  Upper  Willow  D.  D. 
MaMH.,  ((uliiry — Kxcavation — State  la'Kis-  No.  2.  Sects.  1  to  9,  invoiviiiK  620.786  cu. 
lature  pas.sed  bill  for  appropriation  of  *50.-  yd.  excav.  H.  B.  Owens,  aud.  Noted  Dec. 
000  to  deeiam  Neimnset  Kiver,  3  mi.  lonK  26. 
to  14  ft.  depth.  J.  N.  Cole,  chn.  waterways 
&  pub.  lands  comn. 

N.  \.,  Albany — BarKd  Canal  Terminals— 

State  I.«Kislature  petitioned  to  appropriate 
*950,000  to  build  oarKe  canal  terminals  at 
KinKston,  NewburKh.  PnuKhkeepsie  and 
Yonkers. 

N.  Y.,  KInKston — BarKe  Canal  Terminals 
— See  "Albany." 

N.  Y.,  Newburgh — BarKe  Canal  Terminals 
— See  "Albany.” 

N.  Y.,  PnuKhkeepsle'  Barge  Canal  Ter¬ 
minals — See  "Albany," 

N.  Y.,  Seneea  FhIIh — ^Barge  Canal  Ter¬ 
minal — State  Legislature,  Albany,  petitioned 
to  aiipropriate  *100,000  to  build  barge  canal 
terminal  here. 

N’.  Y’..  Waterloo — Barge  Canal  Terminal 
— State  I/egislature,  Albany,  petitioned  to 
appropriate  *100,000  to  build  barge  canal 
terminal  here. 

N.  Y.,  Yonkers — Barge  Canal  Terminals 
— See  "Albany.” 

_  _  _  _  Ob..  Boyston — Drainage — C.  A.  Oinn  soon 

boro  ltd..  2.79  ml.,  from  Brewer  A  Brewer  lets  contract  draining  Beaverdam  Creek. 

^ris.  ('hillicothe.  waterbound  macadam.  YVork  involves  160.000  cu.yd.  excav.  and 
*43.276  ;  T.  Vogelburg.  Ijondon,  bituminous  1200  cu.yd.  rock  excav.,  dipper  dredge. 

't'acadam,  *49  OOo.  About  *38.000. 


ri?-iiian*K,  fFipr. 

Trx  JosiM-r— Until  Feb.  11.  by  Comrs 
....M.r’co  buildiiiK  I"  mi.  hard  surfa(;ed 
l  from  Call  Junction  to  Buna.  Project 
oi.lKi.s  concrete  drainage  structures  and 
vlli  .  lay  culverts.  <1.  K.  Abney,  co.  engr 

\ri/..  rllfton— Until  Feb.  24.  by  A  L. 
T  .r( elk  Creeiilee  Co.,  building  Sis-ts. 
,  ,,,  6  and  part  of  7  Clifton-Springerville 

ltd 

I  Ssn  Diego — Until  Feb.  17  by  A.  H. 
vvright  'cltv  elk.,  grading  and  paving  ('ass 
and  Turquoise  Sts  and  lai  Jolla  Blvd..  18,- 
iir.  ft  long.  20  ft.  wid-.  5  ft.  graded  on 
(ilh.r  sidi-.  About  *79.600.  Work  in¬ 
volves  asiihaltic  oil-stone  screening  surface. 
.7  in  concrete  base,  etc. 

tat  Santa  .\n« — Until  Feb.  18  by  K.  L. 
Vegelv  citv  elk..  Improving  various  streets. 
Work  involves  570  cu.yd.  excav.  and  24,194 
sq.ft  class  "B"  concrete  pavement 

Cal.,  Santa  .Yna — Until  Feb.  18.  by  d-  M- 
B.tcks.  elk.  orange  Co.,  iiaving  1  ml.  Mln- 
inr  St  in  5th  Kd.  Dist..  concrete.  16  ft. 
Wirt..  About  *15,000.  E.  L.  McBride,  co. 


Knox  Co..  Sect.  "L."  Columbus- W<M)Ster 
Kd.,  1.99  mi.,  from  Kdwards  Ac  Krwln.  Sun- 
liury,  rein. -con.,  *58.200.  K.  S.  Blinn.  Mt. 
Vernon,  .semi-monolithic  bri(  k.  *68.023. 

Miami  Co..  M iltoii-CarllsIe  Kd.  from  Hu¬ 
ber.  West  Milton.  "A.”  *19.791,  B-1,  *6.142 
Noted  Jan.  16. 

HI..  KdwardHt  lllr — Cit.v  received  lowest 
bid  paving  Brown  St.  from  Yandalia  to 
laigan  Sts..  Aldrup  St.  fnun  Brown  to  Flll- 
iiKire  Sts.,  Wolf  St.  from  Brown  to  Buclian- 
an  Sts.  and  I  >ewey  Ave.  from  Brown  St. 
to  city  limits,  from  .1.  Kesl.  Kd wardsville. 
About  *23,680.  Noted  Jan.  16 

★  III.,  Mnlliie — City  let  contract  paving 
2r>lh  St.,  to  McCarthv  Impvt.  Co..  Daven- 
imrt.  la.  About  *40,000. 

★  Kan.,  Tiipeku — Shawnee  Co.  let  con¬ 
tract  Iiaving,  grading  and  building  cul- 

’4  194  verts  on  3.889  mi.  Sect.  A.  Federal  Aid 
Project  No.  4.  Topeka- I.atwrence  Kd.  on 
Fort  to  Fort  Highway,  18  ft.  roadway,  in¬ 
cluding  2  course  concrete,  6  in.  base  and  2 
In.  top  ci.urse.  involving  41.416  sq.yd.  <ron- 
(?r(  te,  940  lin.ft.  concrete  gutter.  20.577 
cu.yd.  etirth  excav..  663  cu.yd.  rock  excav., 
25,666  11)  reinforced  steel,  to  Cook  & 

O’Brien  Constr  (’o.,  Kansas  City,  Mo.,  cost 
*137.294;  5.966  mi.  Sect.  B.  involving 

63.157  sq.yd.  concrete,  56,933  cu.yd.  (Iry 
earth  ex<!av.,  4473  cu.yd  rock  excav..  36.- 
626  lb  reinforced  steel,  to  J,  t).  I’atterson  & 
Co.,  Kansas  ('Ity,  Mo.,  *230.931.  Noted 
Jan.  30. 

★Dkiw..  OklaliomH — C'lty  let  contriict  to 
Wc.stern  Paving  Co.,  518-19  Terminal  Bldg.. 
*16,903,  paving  12th  St.  from  Bway.  to  Ok¬ 
lahoma  .Vve.  ;  Olie  Ave.  from  17th  to  18th 
Sts.;  13tli  .St.  from  We.stern  Ave.  to  right 
of  way  of  Oklahoma  Ky. ;  part  of  block  on 
Classen  Blvd.  and  10th  St.  west  of  Hudson 
t.  fnim  Ja-  -'ve. 

;h  St.  from  ^  . 

."("irh^ner*:  RailwEys 


Minn.,  Alexandrln  —  Kxcavation  —  Sea 
"Streets  and  Roads.” 

Minn..  Tyler — Ditch — Until  Mar.  13,  by 
A.  L.  Swenson,  aud..  Lincoln  Co.  (Ivanhoe). 
building  Co.  Ditch  No.  46,  involving  14.885 
ft  6-22  In  tile..  About  *12.806.  O.  Thorn, 
engr. 

Kan.,  Oswego — Excavation — See  “Streets 
and  Roads.” 

Ark.,  loiieKboro — Ditch — Until  Feb.  18,  by 
A.  W.  Hall.  secy.  Comrs.  Cache  River  D. 
D.,  Craighead.  I..awrence  and  Jackson 
Counties,  building  22  ml.  main  ditch  and 
12  ml.  lateral,  involving  5,600.000  cu.yd. 
excav.  J.  R.  Rhyne,  Coming,  engr.  Noted 
Sept.  26. 

Tex..  4BMper — Drainage — See  “Streets  A 
Koads.” 


PRICKS  AND  rONTBAPTS  AWARDKD 
(★Indicates  award  of  contract) 

★Cal..  Undsay — Irrigation — Undsay — 
Strathmore  Irrigation  Dist.  let  contract  ex¬ 
cavating.  trimming  and  lining  lOS.OOO 
sq.yd.  (fitches  with  1  In.  cement,  to  W.  A 
Kraner.  Marsh  Strong  Bldg.,  Los  Angeles. 
*60  per  cu.yd.  for  ereav.  and  I.IOS  sq.  ft. 
for  trimming  and  lining.  Noted  Oct.  17. 
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Industrial  Works 

l*KOI*ONKI>  H<»KK 

Mm*.,  <'lielnr«- Whei'l  Co.,  <9 
KVilerul  Hi.,  huvIiiK  plMiia  pri-purrd  by  S. 
K  VlitI,  ftiicr..  (■/<>  owiK-r,  bulldliiK  1-Mlory 
foundry  to  n'plHov  on«  dt*Hlr«yMl  by  dr**. 

Mhkm.,  Kvrrfll — W,  T.  Idltlrndd.  ari-bt., 
9  IlKiniltoii  I’l ,  ItoHton,  mmn  rt^'rlvi'H  blda 
liuildlnir  ;!>Hlory,  65  x  l:.'S  ft  Itrlrk  iitid 
ooncrctf  fiictory,  ('oiicrett*  (looriiiK  ntid 
foundation  on  Ilouirvard  and  WInirr  Sta. 
for  Htandard  Kiivtloiw  St»Ml«*r  Mfa  t'o,. 
«Vo  urohltwd.  AIwut  $50,000. 

ritluflrd  \V  T  I.IttIHIi-ld.  iircht  , 
9  liiiinlllon  I'l.,  ItoMlon.  rtn'olvra  bIdH  in 
ajirlnir  bulldinir  S-Hlory,  100  x  220  ft  lirl<‘k 
and  fonrrol**  fafMiry.  r«*ln.-<*on  flimrinit 
and  conondi-  foundation,  for  .\1c0  111  vray- 
t'unimliiKH  I'o.,  (VO  architect  About 
$200,000 

Man*.,  H'orcMtrr'  -A  S  IlaiiHon.  K7.1 
Main  Ht..  had  idaim  prepared  liy  K  T. 
Chapin,  arehi  :I40  Main  St.,  for  2-atorv, 
64  X  III  ft.  brick  KaraKe  at  741  Main  St. 
About  $30,000. 

R.  I..  RlmwiMid  ( I'rovidence  P.  (l.)  — 
I'rovidenre  Modv  <’o..  32  I'^kIo  St..  Provi¬ 
dence,  reeelvcH  nlda  alaiul  .Mar.  I,  buildintr 
I  alory.  xo  x  20o  ft.  brick  and  mill  eon- 
ntructlon  factory  with  2  wIukh  on  Klmwood 
Ave.  h<>re.  About  $55,000. 

X,  Y.,  <’arlhaBe--Nall  Paper  Producia 
Co..  1769  Monlicomery  SI.,  San  Kranclaco. 
('al.,  plana  lo  build  2  alory,  concrete  and 
ateel  addition  to  mill  here.  About  $l.'i0,00. 

N.  V.,  New  York— W  II  Iluaay  «  Son. 
150  Wea*  .‘i5lh  St.,  haviiiK  plana  prepored 
by  <1.  Kelater.  archt,  56  Weal  45th  St.,  for 
4-atory.  42  x  9K  ft.  ateel  and  brick  ware- 
houae,  relti.-ci>n.  tloorliiK.  (Htncrete  founda¬ 
tion.  233-235  Weat  35th  Si  Alaml  $75,000 

N,  Y.,  U  wierinwn  -' Knowiton  Broa  .  139 
Mill  St.,  had  plana  prepared  bv  C.  Kalon. 
enKr..  Sherman  HIdK.,  for  brlcK  and  oon- 
rrelo  addition  to  plant.  About  $50,000. 

N.  Y.,  WiMiiiliaveti  -Amer  T<k>I  A  Oye 
Co..  la'Xlnirton  Ave.,  Hronklyn,  havInK 
plana  |>n'P«red  by  W.  T.  Md'arthy.  archt., 
16  Court  St..  Brooklyn.  bulldliiK  2  alory, 
50  X  95  ft.,  ateel  or  rein. -con.  and  brick 
factory,  rein. -con.  tltatrliiK,  concrete  foun¬ 
dation,  on  Atlantic  and  P'reedom  Avea..  here 
About  $25,000. 

Pa.,  flreen  Kidae  (Scranton  P.  O.) — Sua- 
(mehanna  Colllerb-a  Co..  Commercial  Triiat 
Bldir..  Phlla.,  hud  plana  itrepared  for  bulld- 
InK  central  )a,w’er  plant  here  with  hlah 
voltaKc  tranamlaalon  linen  to  other  colllerlea. 
About  $2,000,000. 

I*a.,  HollldayaburK—  Pennaylvunla  11  R., 

Broad  St.  Sta.,  Phlla.,  plana  to  build  ex- 
tenalon  lo  eiiKlne  holiae.  here  .Xliout 
$50,000.  A.  C.  Shund.  oh.  enxr. 

l‘a.,  B<iiie«daie  lloneadale  ('onaolldated 
Heat.  Uliflit  4i  Power  Co..  Il0-7th  .St.,  plana 
to  build  electric  |»ower  plant  AlM>ut  $50,- 
000 

Pa.,  Phlla. — W.  T.  Clark  and  S  CrulKhead, 
1635  .North  Broad  St.  havliiK  plana  pre- 
imred  for  I  alory.  103  x  194  ft  KaraKe  at 
I736-174X  North  Broatii.St. 

Pa..  Seranton-  -Maloney  Oil  MfK  Co.. 
141  Merldan  St.,  huvIliK  plana  prepared  by 
J  J.  Howley.  archt..  Trader’a  Bank  BldK . 
for  8  atory  90  x  100  ft.  brick  and  concrete 
aervicc  atatlon  on  WaahlnKton  Ave.  and 
MullM«rr.v  St 

Md..  Baltimore  See  "BulldlnKa  " 

Md..  Sparrowa  l*olnl — Bethlehem  Steel 
t'orp..  Bethlehem.  I*a  .  idana  ex|M*ndlture  of 
$20,000,000  duritiR  1919  to  complete  com¬ 
mercial  ateel  plant  J  .N  StrluKlcy.  In 
oliurin*  of  con.at ruction. 

Tenn.,  Cenleryllle  —  Standard  Oround 
llot'k  Phoaphate  A  Kertlllxer  Co.  recelvea 
blda  in  aprinK  bulldliiK  mill  conatructlon 
f»<rtlllxer  plant.  Aliout  $40,000  A.  H. 
OrlK^by,  PrcB 

Tenn..  Meniphia — Memphla  PacklnK  Corp  . 
('entral  State  .Natl.  Bank  BUIk  .  plana  to 
build  and  etjulp  modern  paokliiK  houae 
About  $1,000,000  T.  Newaon.  prea 

«.,  Cleveland — Century  Realty  Co..  209 
Wllllamaon  BldK-,  plana  to  build  4  alory, 
60  X  104  ft.  brick  ateel  and  rein. -(ton.  manu- 
facturinK  plant,  rein. -con.  floorinK  and  con¬ 
crete  foundation  on  ICaat  17th  St.  and 
Payne  Ave.  About  $50,000. 

O. ,  Cleveland — H.  M.  Mome  ft  Co.,  archta., 
418  Cltliena  BldK  ,  aoon  recelvea  blda  bulld- 


•iiK  3  atory,  no  x  160  ft  brick,  ateel,  and 
rein. -con.  factory,  rein. -con  tloortiiK  on 
Weal  lUMh  St  and  ,\ew  York  Central  It  It., 
for  lletlex  iKolllon  (*o.,  1706  Payne  St. 
Alaiut  $65,000 

<1.,  Toledo  Toledo  lly,  ft  l,IKht  Co., 
Smith  and  Baker  BUIk.  plana  lo  laeue 
$3,200,000  iMinda  for  acuulalllon,  conal ruc¬ 
tion,  exienalon  and  e<|UlpplnK  of  additional 
pro|H*rty  ;  alao  for  Improvenieiiia  and  ex- 
leiialona  to  exIatliiK  IlKht  and  |H>wer  plania 
•None  of  money  to  be  ralaed  by  lhea<'  bonda 
la  to  Ih-  a|H-nt  u|H>n  atreel  rallwaya  prop¬ 
erty,  K.  It  Coutea,  prea  and  Keiil  mar. 

MIeli.,  Itriroli — .1  (!.  Kaailer  Co.,  archta., 
523  Chamber  of  Commerce,  recelvea  blda 
about  Kelt  15,  bulldliiK  3-Klory,  53  x  156 
ft  brick  anil  rein  -con  bakery,  rein  -eon. 
lloorliiK  and  eoncrete  foundation  on  3lat 
and  Herbert  Sta.,  for  Polonia  liakliiK  Co, 
420  301  h  St  .Vbout  $100,0)10.  Noted 

Sept.  26 

Mil'll.,  XliiakeaiMi — Br  It  nawIck-Ba  Ike-1  'ol- 
lelider  I'o  .  l,Kketoii  Ave.,  plana  lo  build  ud- 
dllloii  lo  factor.!.  About  $200,000. 

\YU..  lireen  lla.t  --Conrudaon  .Machine 
Tool  Co,,  recently  Ineoriioraled  with  $300,- 
000  capital  alock.  acipilred  12  acre  alle  and 
plana  to  build  plant  lo  Ineliide  maehine 
aliop.  experimental  ahop.  draft Iiik  riMini.  of- 
(Ice  and  wurehouae  and  ahlppiiiK  bulldliiK. 
C.  A  Conradaon.  cli.  eiiKr  and  iiiKr 

Ml*.,  Menaalia — laikealde  Paper  Co  had 
plana  pri'pared  for  additlona  lo  Ha  plant 
Coat  IncludlliK  ei|Ulpnienl,  $Htl,000 

Mia.,  Milwaukee-  .Xnier.  .\ulomohlle  ('o., 
167  Wlaconain  St.,  inirchaaed  alte  at  Proa- 
iieet  .\ve.  and  Ivanhoe  PI  and  plana  lo 
liullil  KaraK<‘.  aervice  atatlon  and  machine 
ahop  .\liout  $45,000.  .\  K  Itaffauf,  mar. 

Mia.,  Muiiauu — Marathon  Shoe  Co.  plana 
to  build  3  alory  brick  and  (xiiu>rete  factory 
About  $30,1100  S.  J.  Pentb-r,  aecy,  and 
niKr 

Minn.,  Mlnnea|N>lla--Bd.  ('Iiuritlea  ft  Cor- 
nH-llona  plana  election  lo  vote  on  $344,000 
iMuida  to  build  work-houae.  W.  K.  Chap- 
iwlln.  city  eiiKr. 

Kan.,  To|>eka — State  plana  lo  build 
brick,  concrete  and  ateel  addition  lo 
prlntliiK  plant  here  About  $40,000.  R 
L.  tlumble,  aliite  archt. 

Myn.,  .Manvllle-  Town  Kranted  franchlae 
to  K  P  Bacon.  Caaper.  lo  build  and  oiair- 
ute  IlKht.  heat  and  laiwer  ayatein  here. 

M  .VO.,  TliernnipulU — Town  adopted  rv'Ho- 
lutlon  lo  nuike  aiipllcatlon  lo  WyomliiK  Pub. 
Serv  Co.  for  Iranaferable  franchlae  for 
bulldliiK  municipal  IIkIiI  and  laiwer  a.vatem. 
Tlila  action  taken  In  connection  with  a|>- 
pllcatlon  lo  WyomliiK-Pub  Serv.  Co.  by 
Hot  ,SprinKH  IdKht  ft  Power  t'o  for  increaae 
In  ratea,  whieli  waa  opiNiaed  by  town  on 
Kt'ounda  of  laatr  aervice 

Mo.,  ('liealertleld  -1...  B  Kauai,  prea.. 
t'heatertleld  Cooiierallve  Crain  ,\aan  .  re- 
(9'lvea  blda  about  Mandi  litilldlnK  Kfaln  ele¬ 
vator  with  70,000  bu  capacity.  Aliout 
$30,000 

3I»..  KanNHx  ('lly — Kanaiia  City  RiKht  ft 
Power  Co..  15011  Crand  Ave..  plana  to  ex¬ 
pend  $5,500,000  for  Iniprovementa.  11. 
Blackwell,  vice  prea. 

Mo.,  SprInKfleld-  -Cnlled  Iron  Wka.,  Mill 
and  Proapect  Sta.,  plana  lo  build  brick  ma¬ 
chine  ahop  on  .Natl.  Blvd.  About  $30,000. 
C  11.  Cole,  Kanaaa  City,  prea. 

Mo.,  Nt.  laiiiU  -Khair  Shine  I*alnt  ft  Var- 
nlah  MfK  *'o.  27(4  olive  St.,  recelvea  blda 
alHiiit  March  bulldliiK  addition  to  factory. 
About  $30,000.  C  K.  .McKinley,  prea. 

Ark..  Aalidown-  -United  Oil  Milla.  Hope. 
■  liana  to  build  mill  conatructlon  iilani  here 
to  re|)laee  one  ri>cently  deatniyed  by  Are, 
•Xliout  $50,000.  W.  Y.  Koaler,  Sr..  Hope, 
|irea. 

Tex.,  Ilallaa  Wyatt  Metal  ft  Boiler  Wka.. 
1817  Coomba  ,St.,  purchaai'd  155  x  500  ft 
alte  and  (ilana  to  build  an  addition  to  ita 
(ilant.  Alaiut  $25,000.  XV.  J.  Wyatt,  prea. 

N.  K..  HI.  Jolin'a — Imiierial  Oil  Co..  56 
Cbureh  Si.,  Toronto.  C»nt.,  plana  to  build 
addition  to  plant  here  About  $50,000 

tint.,  (ialt. — RIveralde  Silk  Milla,  Water 
St.  .N.,  purchaaed  alte  on  Melville  St.,  and 
■liana  to  build  factory.  .Xbout  $60,000. 

«»nt.,  Port  ('olborne — Oomlnlon  Oovern- 
inent.  Ottawa,  plana  to  build  addition  to 

fra  In  elevator  here,  to  have  capacity  of 
,000,000  bu. 

BIBS  PKRIKKU 

N.  Y..  Brooklyn — Until  Feb.  21,  by  P.  H. 
Kimball,  archt..  71  Bway.,  New  York  City, 
butldlHK  1 -atory,  75  x  200  ft.,  brick  anil 


ateel  KiiraKe,  rein. -con.  floorinK.  co- 
roundutlon,  69th  St.  and  Kt.  Il.ui'iuon 
Pkway.,  for  Munlcliial  Auto  tiarnKi'  < 
I'ourt  St.  Alaiut  $35,000. 

N.  Y..  lainK  l>Unil  City— ITntil  K.  h 
by  liuchnutn  ft  Kahn,  archta.,  56  We.- 
ht.,  .New  York  City,  InilldInK  2  aloi\.  I’no 
X  200  ft.,  ateel  and  hrick  factory,  rein 
ItourliiK,  eoncrele  folindallon,  .IoIium,,, 
Sliwcrl  and  Varlek  Avea.  and  laniK  l-i.ini] 
UK  here  for  KtiKlandcr  StirliiK  Be<i  r,, 
H6-3Mh  SI.,  Brooklyn.  Noted  Jan.  2  uiulvr 
■Brooklyn.” 


PKICKH  AN1»  I’tlNTRAC’TS  AM'Alitu.p 
(ftindleutea  award  of  (Hintract) 

ftN.  Y.,  Brooklya — Ilockwood  ft  Cn ,  m 
WaahlnKton  Ave  ,  lei  contract  alterliiK  .mil 
hulldliiK  3  alory,  loo  x  2ihi  ft.,  alei  l  .mil 
hrick  addition,  rein. -con.  ttoorlnK,  eiiiiii'ri,. 
foundation,  21-35  Waverly  .\ve..  In  U  j. 
and  tl.  II  il'Sh<‘a.  29  Bway.,  .New  Snrk 

City.  About  $63,000 

ftN,  Y.,  llrtMikl.di  -Silencer  lleall>  Co 
Bway.,  and  llavermeyer  .St.,  will  Innia  i’ 
aU.ry.  50  x  2tiii  fl  .  ateel  and  hrlek  Kar.ixi 
rein. -con.  lloorInK.  hl  ick  fouiidat  Ion.  Itiil 
ford  and  Myrtle  .\ve.  .\hout  $il5.iiim  Work 
will  he  done  liy  d  ly  labor.  Noted  .Inn  It. 

'ftN,  Y.,  Itiiirabi  I  lonner-Union  Cnki- 

t'orti.,  Abbey  ltd.,  let  eontraet  IiiiIIiIiiik 

plant  ennalalliiK  of  hrlek  and  ateel  |i\ 
■troduct  enke  liulldInK.  coat,  $liMl,(nm,  inn 
Crete  mial  bin,  $1011,1100;  machine  Nlmp 
$17,000;  etc..  In  II  J.  Ko^uiera  Co, 

Ibl.  Total  coat  of  ■ilani  will  amount  to 
uptiroxlmately  $5,000,000. 

ftN.  Y.,  l-.\ oiiavlllr  -Moyer  ft  Pratt  lit 
(ainiraci  improvliiK  plant.  In  W  Charlehoia 
641  Mill  SI.,  Walerlown.  Alaiut  $7o.iiiiii 

ftN.  Y.,  New  York — A.  C  Merkle.  Ino. 
233  Bway.,  will  hulld  4  atory.  hrlek  inul 
ateel  faetnr.v.  rein. -con.  tlonrliiK.  cimenl. 
fmmdullon,  517  Weal  St.  Alaiut  $  I  t.'i.t'iin 
Work  will  be  done  by  day  labor.  .Noiiil 
Jun.  30. 

AYw.,  Norfiilk  I.  PiiHa,  foul  of  Waior 
St.,  Portamuulb.  let  contract  bulliliiiK  I 
Hlory,  HI  X  115  fl.  brick  Ice  and  eolil 
aloritKe  ■iliint,  Crawford  St.,  luJ.H  llairis 
About  $30,000. 

Clevelwnd  — Bd.  Pub.  Serv,  let  con- 
tract  bulldliiK  I  atory,  I  (15  x  I  33  ft .  Iirlek  aiul 
(Hiiicrele  KariiKc,  rein. -con.  llooriiiK.  eon- 
crido  foundation,  on  Kaal  3rd  St.  ami  Si 
Clair  Ave.,  to  (i.  A.  Kulherford  Co  l;e.':' 
Kant  16lli  St.  About  $50,000. 

ft4l.,  (  Irveluiid  - -('lover  Meadow  Cie.mi 
er.v  Co.,  1637  Kiiat  65th  St.,  let  eeMlnnl 
hulldiiiK  2  alory  hrick  ateel  and  rein  -eon 
creamery  ■ilaiit,  rein. -eon.  llooriiiK.  eoneiiii' 
foundation,  (u  Bolton  A  Prall  Co.,  Kill  t'o 
lumhiu  BUIk.  AImiuI  $60,000.  Noted  .l.m 
30. 

ftM'la.,  Mllwaiik(M> — A.  B  and  It.  S|H'- 
clally  t'o..  3300  Fond  du  l-ac  Ave.  lei  I'oii- 
tl'iiel  hulldlllK  2  alorv,  66  x  100  ft,  tiriek 
and  (xmereto  addition  to  ■>tant,  to  .1  .Men. 
1014  Center  St, 

'ftMo.,  Nt.  lamia — YuilK  ft  Mueller  ItakiiiK 
(\i..  1913  North  Prairie  Ave,.  let  eoninni 
bulldliiK  3  atory,  54  x  115  ft  hrick  baUer.c 
to  Harimaii  ft  Schuerinniin,  Odd  l''ilUiu)i 
BldK.  Alaiut  $40,000. 


Buildings 

PKOPIINKU  M'tlKK 

N,  II.,  latronla — Hotel— Kaal  i-rn  IlnM 
Co.,  c/o  K.  C.  Wataon.  archt.,  3il  Klin  Si. 
(llouceater.  Maaa..  had  plana  ■ii't|inrivl 
liulldInK  4-8tory,  40  x  160  ft.  frame  imil 
Rtucco  on  laike  Shore  Ave.,  here. 

Maaa.,  Belelirriown — l>ormltor.v-  I'eiii- 
monwealth  of  Maaaachuwdta  reeelM'S  I'i'li' 
ill  nprliiK  liulldInK  home  for  fechle-inindeil. 
here,  2-Hiory,  75  x  90  ft.  brick  and  rein- 
con.,  rein. -con.  floorinK  and  cntienb' 
foundation.  About  $100,000,  AddreK*  t. 
M.  Kline,  36  State  Houae.  Boaien  ihf 
mental  diaeaaes  .  Kendall,  Taylor  A  t.‘' 
94  Federal  St.,  Boaton,  archta. 

.Maaa.,  Hoalon — HolUlital — Comn  .Mental 
Dlaeaaea  apiilled  to  State  LeKlaluiure  for 
appropriation  to  build  kitchen  and  tlininii 
room  In  weat  Krou|).  Boaton  State  Mnhpltnl 
coat.  $100,000.  kitchen  and  dIninK  l■»K»nl. 
eaat  Kroup,  $110,000;  home  for  iiuiaon  in 
eaat  Krroup.  $80,000. 


Pen  jary  6,  1919 


K  N  G  I  N  K  E  R  I  N  G  N  K  W  S  -  H  K  C  O  R  D 


HiiiM'nKM  (Continued) 

Hoalon  —  tlOHpIlul  —  lielll  iHrui'l 
n„  i.iliil  TowniK-ntI  81.,  iiliiiin  I«  l»ullU. 
Xl.uut  J  150.000. 

M,,.,  ,  ItoHlon — Temple,  eto. — City  hurl 
III  II  pri  piirerJ  hy  K  C.  Hn>wn,  un  ht  .  !» 
Pirk  8t  for  memorUl  llherty  leniple  lt> 
t  <>f  r'lvli!  .iurlltorluiii.  iiiUHruiti  unri 
l-iiliiTiiiiirle  of  imllonil.  Ahout  M. 000. 000 


Mu->  Ne*»  Belford — HoM|)ltHl — f'lty  ro- 
nUi.t  hlrlH  In  MprIiiK  hUllillliK  hrlrk. 
i  rt-ii  aiirl  Hteel  hoMpItuI  irroup.  n  lii -fon. 
(ioorlinc  iind  fonorete  founrlutlon  on  .Ml 
l«l,  iKiint.  Myrtle.  Viin  Hiireii  anti  Jf^Teraon 
SiH  rl.-iiiH  Include  ward  uiitl  opi'riitlnir 
liullillnicM.  iRuntIry  and  |a>wer  hnuae  Alxnil 
fl'iniM.O  H  T.  norrleii.  154  Kiilr  Ht  .  fhn 
ixiinii  .1  8.  McIntyre.  21!  Clirford  lllriK  . 

ari'ht 


Mitiiii..  North  Rradln*  -Utmpllal.  etc 
TniHtii-M  of  lIoHpllaiN  for  I'onauinptlveM 
nil'll  pellllon  In  Htate  la‘KlHlnture,  Hoaton. 
fur  aiilliorlly  to  expeinl  $K2.II1H  III  hullrl 
ni'W  hoapital  at  Norni  Itearllnir  Hanitorluni. 
IIK  I  Mi  for  niiraea’  ilorinltory  and  chaiad 
and  $.*>000  for  raillal  brick  c.hrniney. 

Mann..  I'lymouth — Memorial — CMly  voted 
1250  000  bonda  to  liullil  memorial  to  com- 
nn-MKirale  lundlnK  of  I'llirrima  anil  aervleea 
of  aona  In  other  wara. 


.Man*..  Kullanil  — Himplliil — Central  New 
KtiKlaiid  .Sanllorlum  recelvea  blda  about 
Mar  I  bulldinii  S-alory,  40  x  00  ft  uilmln- 
iHiriiilon  bulldliiK  and  two  3-Mlory  35  x 
too  ft  ward  bulldltiKa.  hollow  tile  and 
Htiiceo  conat ruction,  rein. -con.  lloorliiK  and 
eoncrete  foundation  About  3250.000,  K. 
K.  SlercuN,  0  I’ark  8t..  Hoaton,  archt  It. 
T.  Crane,  aupt. 


H.  I..  Pawtucket — Church  and  Pariah 
Hnuae — Notre  Dame  conirreiratlon  reoelvea 
blilN  In  aprlnic  bulldliiK  hrick  church  and 
pariah  houae.  About  1300.000. 

K.  I..  I'awlocket — Church — SI.  lOilwarda 
ConKreiratlon  idana  to  build  About  3100.- 
000 

K.  I..  Pawtucket. — Club  Houae — H.  I’.  O.  K., 
14  .Sehool  HI.,  plana  to  build  About  350,- 
000. 


K.  I..  I'awlucket — Club  Houae — KniKbla 
of  CnIumbUN  recidvea  blda  about  Mar.  15. 
bulldliiK  clubhouae  and  home  About  3K0,- 
000  M  J.  OalluKher,  chn. 

K.  I.,  Prinldcnce  —  Auditorium  —  City 
plana  lo  build  larite  memorial  auditorium. 

It.  I.,  Providence — Dormitory — Hrown 
fniverally,  Collene,  HI.,  recelvea  blda  In 
aprliiK  liulldlnK  dormitory  on  ('uahliiK  St. 
lur  I'embroke  ('olleKc  About  3130,000. 


atory  brick,  concrete  and  aleel,  rein  -con 
lloorlnir  and  coiii'rele  foundation.  Alioiit 
300,000.  W  II  IteddlliK.  paator  Hrown 
<r  Huren,  105  t'hurch  Hi..  New  Haven, 
archta. 

Conn.,  H’nlllnxrord  —  Armory  Stale 
la*Klalal lire.  Hartford,  apiiroprialed  3--5,- 
000  lo  build  new  alale  armory  here 

Conn.,  \4alllnxford  Oltice  It  Wallaci* 
A  Hona  Mfir  Co,  tjuinniplac  .St.,  plan  to 
build  About  350,000  \V  l‘  Crabtree. 
272  Main  HI  ,  New  Hrltaln,  archt 

N,  Albany — Hchiad — ltd.  Kduc  I'oloiile 

Tw  p.,  aoon  recelvi-a  blda  bulldliiK  2-alory, 
till  X  05  ft  ,  concrete  and  lirick,  concrete 
foundallun.  Htop  2K,  Hcheiiectady  lid  .Maiut 
350,000  K.  H  .New  niann.  Hlo|i  21.  .Scln  nei'- 
lady  Itil  ,  arclil 

N.  V.,  Ilrooklyn — I’arlab  Houae  —  Ht. 
Harlholomewa  I'roleatant  Mplacoiial  coiiKre- 
Kullon.  1227  I’acitbi  Ht.,  havliiK  preliminary 
aketchea  prepared  by  .M  .Moniroae  A  Hona. 
archta,  53.1  Hedford  .\ve,,  for  aleel.  Iirick 
and  atone  pariah  Iioiihc.  Iirick  foundation, 
I'nclhc  Hi  and  Hedford  .\ve  K  .M  Town- 
ley,  rector 

\,  \ .,  Ilrooklyn — Hchoola  ltd  bid  lie  , 
500  I’ark  .\ve..  NVw  York  City,  aoon  re¬ 
celvea  blda  bulldliiK  l‘  S.  100,  4  alory,  100 
X  144  ft..  Weat  lat  HI..  Coney  laland,  coal, 
3200. 500.  H  KO,  4  alory,  100  x  144  ft  . 

Weat  10th  Ht  ,  Coney  Inland.  3310,230;  1*. 
H  20,  5  alory,  1  IN  x  102  ft..  Henry  and 
Harrlaon  Hla.,  3543,474  ;  I’  H  IN2.  5  atory, 
I  IN  X  102  ft.  Dumont  Avc  ami  Wyona  Ht., 
all  brick  and  concrete  conat  met  Ion,  con¬ 
crete  foundation.  Noted  Dec.  5 

N.  V..  Korent  IIIIIb — Hchool- -  ltd  Kduc., 
500  I’ark  Ave.,  New  York  City,  havliiK 
idana  prepared  by  l'.  H.  .1.  Snyder,  archt., 
Mtinicipal  HIiIk.,  for  2-alory,  105  x  ION  ft., 
aleel  and  brick,  concrete  foundation,  here 
Alaiut  3200.000 

N.  \ MIddleluwii  Memorial — City  re- 
celvIiiK  competitive  plana  for  brick,  aleel 
and  ixincrete  memorial  bulldliiK  .\bo4it 
3200.000 

N.  Y.,  New  York — Armor.v- -Stale  Ia*Kia- 
laliire,  Alhany.  indltloned  to  appropriate 
flioo.ooo  lo  build  armory  In  (Jueena  Itoro 

N.  Y.,  New  York — Dlllce — .1  J.  Aalor,  Ixni- 
don.  lOiiKbind  haa  hail  tentative  idana  pre¬ 
pared  by  C  bl.  ItirKe.  archt.,  2H  Weal  34lh 
Ht..  for  31  alory.  (1(1  x  ON  ft  .  at  N.I2  Wall 
Ht  About  31.5(10,000 

N.  V.,  New  York — Theatre — H  b'  Keith, 
15(14  Hway.,  had  plana  prepared  by  W.  H 
Mcbllfatrlck,  archt.,  701  7th  Ave,  for  3- 
alor.v,  200  X  22N  ft.,  aleel  and  brick,  con¬ 
crete  foundation,  Kordham  ltd.  and  Valen¬ 
tine  Ave.,  Bronx.  About  3300,000. 


K.  I.,  Providence — HiKb  School — Hd 
blibic  recelvea  blila  In  aprltiK  bulblliiK  3 
Hinrv.  170  x  300  ft.  brick,  rein. -con.  llooriiiK 
and  concrete  foundation,  on  Fond.  Winter 
and  .SprliiK  Hla.  and  Motdcalm  Court  About 
34110.000 

t'liiiii.,  Ilrldceirort-  Hank — North  Knd 
Hunk  A  Truat  Co.,  plana  to  build  brick  and 
niiirlde  on  Main  Ht.  and  Wheeler  Ave.  Ad- 
drcHH  .1  'T.  L.  Hubbard,  1115  Main  Ht. 

Ciinii.,  Ilarlford  —  Auditorium  —  D  H. 
Hlllyer,  ION  (Hllett  St.,  plana  lo  build  aiidl- 
tnrbmi  on  Triidty  HI.,  to  be  known  an 
llUHliiiell  Memorial.  About  3500,000. 

4'onii,,  Hartford — Dftice — Aetna  I-lfe  In- 
aiininee  Co..  (150  Main  Ht..  purchaaed  alte 
on  .lowell.  Hlcka  and  Trumbull  Hta.  and 
plana  to  build  larae  olHce  biiildlnK.  prob¬ 
ably  30  atorlea  hiKh. 

( lino.,  Hartford — Hchiad — Hd,  blduc.  ap¬ 
propriated  3260,000  to  build  addition  to 
iN'oriheaat  Hchool  on  Weat  land  Ht. 

Conn.,  Middletown.—  Iloapltala  —  State 
pinna  to  conat  met  2  tuberculoaia  hoapltala 
and  liulldlnK  for  acutely  inaane  at  South 
b'arina  here  About  3125,000  and  3176,000 
rerpeetively 

t  oiin.,  NnuKWliirk  —  Armory  —  State 
Li'Klalaiure,  Hartford,  petitioned  to  appro- 
jirPiie  360,000  to  build  new  atate  armory 

t  onn..  New  Haven  —  Armory  —  State 
U'KiHlature,  Hartford,  petitioned  to  ap- 
priijirlate  1600,000  to  build  new  state 
arinnry  here. 

Conn,,  New  iMdon — Schoola — Bd.  lOduc. 
pinna  to  laetl?  3500,000  bonds  to  build  new 
■chuule. 

Conn.,  Norfolk — Home — Comm.  Fairfield 
Co  (BrIdKeMrt),  plan  to  build  2-Btory, 
brl<  'i  addition  on  Weetfleld  Ave.  here. 
Ab<,.it  350.000. 

Conn.,  Vnionvllle  —  School  —  St.  Marys 
roiiifri-Katlon  soon  receive*  blda  bulldinr  2- 


N.  J.,  Newark — Memorial — Hd  Mduc  had 
tentative  iilaiia  prepared  hy  .1.  H.  and  W 
C  Kl.v,  archta..  b'lremcn'a  HIiIk.,  for  4  atory, 
3(m  X  tlim  ft.,  on  Hrimd  Ht.  and  ('Union 
Avc  Alimit  3l.(i()d.iHMl 

N.  4.,  Hoiilh  Hranae — Memorial — South 
OraiiRc  .Service  Mennulal  Corp.  plana  cain- 
PhIkii  to  I'M  lac  315(1,00(1  to  hulhl  2  atory. 
Iirick  and  Ilmcalone,  South  OranKc  Ave.  and 
Valley  St.  bl  Stout,  till  Uulaton  Ave.,  archt. 

N.  J.,  Vernnn — lloMpItal — Hd.  Freehold- 
era  blaaex  Co..  (Newark)  aiMin  recelvea 
hida  on  revlaed  plana  for  rein. -con.  ateel 
and  hrick,  tuhercutOMla  hoapital,  reln.-i-on. 
tloorliiK,  concreie  foundation,  on  Kairvlew 
Ave  ,1.  Hreeii.  blaaex  HldK.,  Newark,  archt. 

!•».,  .Mt.  Carmel — Church — Ht.  Joseph’s 
eoiiKreKUl  loll  plana  to  build  About  350,000 
M.  Mayer,  paator. 

I‘a.,  I'almerton — Hi’hool — Bd.  bldue.  hav- 
InK  plana  preimreil  by  ('.  H.  Lloyd, 
urchl.,  TeleKraph  HldK.,  HarrlaburR,  build- 
InK  KTitile  school.  Alaiut  3100,000. 

I'u.,  Fhlla.-  Hank — KenalriKton  Truat  Co.. 
Kenalnictou  and  Alb-Kheny  Avea.,  plana  to 
build  l-atory,  54  x  7N  ft.  and  15  x  64  ft.  ad¬ 
ditions.  Ahout  360,000.  Heacock  A  Hokan- 
aon,  Bailey  BldK.,  archta. 

Pa.,  Phils. — Store— I,.  W.  Hlrach  Co..  928 
Mark  It  Ht..  .toon  lets  contract  remoilelllnK 
6-atory,  46  x  200  ft.  bulldInK  adJolnInK  pres¬ 
ent  store  Into  addition  for  its  own  use. 
About  3260,000.  F.  FI.  Hahn,  112  ('heat nut 
St.,  archt.  Noted  Jan.  16. 

P*..  PltlHburah  —  Church  —  Kaat  Pkid 
Christian  Church  had  plans  prepared  by  B. 
Janssen,  archt..  Century  Bloc.,  for  church 
on  Shady  Ave.  and  Howe  St.  About  3150.- 
000. 

Md.,  Aberdeen — Bank — Smith  A  May, 
archta.,  1138  Calvert  Bids..  Baltimore,  re- 
nelvA  bids  about  Mar.  16.  buildinK  I  story, 
50  X  76  ft.,  concrete,  ateel  and  brick,  con¬ 
crete  foundation,  for  lat  Natl.  Bank,  here 
About  360.000. 


Mil.,  lialtlmiire  Hank— .HealMtiird  Hank 
Hark  Ave.  and  Fayette  .Hi.,  receives  IiIiIh 
about  Mar.  1,  allerliiK  5  aliiry.  eonerete  and 
aleel  bank.  Ahout  36u.<pni  U  L  Harris 
2027  Kennedy  .\\e,  areht. 

Md..  Halllninre  Terminal  I'nited  Ilya  A 
blleelric  Co.,  Contliienlul  HIiIk.,  pureliaaed 
alte  on  blaHterii  Ave  and  I5lli  Ht  .  blast  Hal 
llmore,  and  plans  to  Inilld  steel  and  eoii- 
erete  (lasseiiKer  li  rmliial  and  earhousi 
Cost  Is-lween  3150.000  and  3200,1100  J  K 
I'rull,  Keid  niKi' 

.Md.,  Ilundalk  — (  Haltimori’  F  O) — Hiimi- 
■  less  bl  I,  I’aliiier.  .Ir.  orilil  ,  513  .North 
Charles  Hi  .  Haltliiioie,  receives  liids  ahout 
.Mur  I,  liulUlliiK  2-stury,  200  x  too  ft 
rein  -eon  and  iirlek.  Iirlek  .  and  eonerel,. 
foundiition  liere,  for  l.llierly  HousIiik  ('•• 
330  .North  Cluirles  Hi  .  Haltimore  .Mmui 
3110,000 


|i.  4.,  Mash.— Terminal  Htatlon.  etc. — 
M’lisliliiKlon  Hall Imore  A  AnmiiMills  Fllecirle 
Hy  .  ION  .North  l-llierly  HI  .  Tlalllmore.  .Md 
plans  to  liulld  slallon  on  .New  York  Ave 
I2lh.  M  and  lltli  His.,  lure.  Flans  Includi 
waltliiK  omi  liaKHaKe  moms,  doiitile  tracks 
for  "dead'’  ears  and  sloKle  track  enteriliK 
and  leavIliK  terminal  .1  .1.  Doyle.  Halil 

more,  Md.,  Kent  iiiKr 

l-a.,  Balnn  Kouae  Y  M  C  A  reeelxes 
bids  ulioiit  F'eb  20  I'onslmelliiK  2  slorx 
hrick  hullilliiK  .\lioul  375  (100  Hhattiiek 
A  Hussey,  10  Houdi  Ixi  Halle  HI.,  ChIcaKo 

111.,  urchis  .Noted  Auk  N 

l,a.,  HhrevriMirl — ('hurch — lIlKhtand  Avi 
Haiitist  coiiKreKatlon  plans  to  build,  steel 
and  rein. -eon.,  tiriek  fueliiK.  on  Olive  and 
Ntepheiis  His  Cost  to  t  ween  375.000  and 
3100,000  C  F  Itimey,  1333  JeimlliKS  Ave. 
paator 

Tenn.,  ChaltsiiooKa  —  Auditorium  and 
Hidusil — City  plans  lo  build  auditorium  anil 
sclnsd  Ahnul  3(100.000  J  M  Faytie 
si-cy.  Itnunce  dept. 

Teiin.,  .Meniphls—  Auditorium — Shelby  Co 
ond  City  plan  to  liulld  auditorium  here 
About  31.000,000  T  C  Aaherofi,  mayor 

Tenn.,  MeniphU  —  Hoapital  —  .Methodist 
liospllul.  Hank  Commerce  A  Trade  HldK. 

aoon  . . Ives  bids  hiilldlriK  on  Mallory  Ave 

About  3500,(100.  Adilress  T.  H  KIiik.  secy 

41.,  Iruiilon  Klore  and  Theater — K  I, 
Fackard,  areht.,  ilayden  HldK,  ('olumhiia. 
soon  leei-lvi'H  bids  liulldlnK  store  and  mov 
iiiK  ideiure  tlieuter  for  it.  A  .MartliiK.  hi-n 
.\l)out  3100,1100. 

*».,  Handiisky — Hotel  —  i|  D  Htevena  A 
Co.,  urc.hts.,  »10  Houlh  .MIehiKan  Ave,  re¬ 
ceives  bids  In  sprliiK  liulldlnK  6-Hlory.  75 
X  130  ft  hriek,  eonerete,  aleel  and  rein- 
eon..  rein. -con  llisirliiK.  concrete  founda¬ 
tion  for  D.  Dlmatead  c/o  architect.  Alxiiil 
3200,000  Noti-d  Jail  it 

MIeh.,  Helrult — (’lull  Houae — KellowcrafI 
Athleili’  Club,  1602  WiKidward  Ave,  hav- 
ItiK  plana  prep.ired  for  club  houae  near  City 
Hall  to  include  200  liednnmm,  uHaemhly 
riMim.  dlnltiK  rooms.  swImmlriK  pool  anil 
Kymmislum  F  K  ilolmea,  pres 

.MIeh.,  <irand  Kapids — Church — F'ountaln 
St.  Haiillst  Churcli  purchased  alte  on  Ful¬ 
ton  Ht.  and  Lafayette  Ave.,  and  plana  to 
hulld  new  church.  Coat  between  3400,000 
and  3500.000. 

MIeh.,  i'llKrIm—  (HouKhton  F  O  )— Home 
-  (Jood  W'lll  Farm  Aaan.  plana  to  rebuild 
hcnui  recently  deatroyed  by  Are,  About 
350,000. 

111.,  ClileaKO — Hotel  and  Hatha — W  VV’ 
AhlachliiKer.  archt.,  133  Weal  WashliiKlon 
St,,  recelvea  lilda  alsiul  Apr.  1,  liulldlnK 
1 2-alory.  80  x  170  ft.  brick  and  rein, -con., 
rein. -con.  floorlnx  and  concrete  founda¬ 
tion  at  110-416  Wabash  Ave.  for  Kercher 
Motel  Co.,  505  South  Wabaah  Ave.  Alsiut 
31,200.000.  Noted  Jan.  9. 

III.,  ChlraKo — Office  and  Store* — Marshall 
A  Fox.  721  .North  MichiKan  Ave.,  aisin 
receives  bids  buildinc  3-Btory,  47  x  70 
ft.  at  700  .North  MichiKan  Ave  About 
375.00U.  Noted  Apr.  11. 

III.,  Hireator — Store  and  Office — D.  C. 
Murray,  309  Kaat  Main  Ht.,  aoon  recelvea 
bids  buildiiiK  5-story,  60  x  142  ft.  brick 
and  rein  -con.,  concrete  foundation.  About 
3175,000.  O.  C.  NImmona  A  Co.,  120  South 
MlchlRan  Ave.,  Chicaco,  archta. 

Wla-  KeMsh* — Theater — Paccini  Amuse¬ 
ment  Co  plana  to  build  on  Main  and  South 
Sta.  About  3200.000. 

Wia.,  KesMlta — Theater — Paccini  Amuae- 
ment  Co.  plana  to  build  2  atory  on  Klls- 
abeth  and  Grove  Sts.  About  3100.000. 
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BuildinKH  (C'ontinued) 

Wi»..  I.it  I'roHUf — Hotel — Linker  Realty 
t'o.  .s<M)n  receives  bids  buildinK  4-story.  20 
X  152  ft.  addition  on  4th  St.  between  Main 
and  pearl  Sts.  About  I50.0O0  Parkin¬ 

son  &  Uockendorff.  Crosse,  arclits. 

Uls.,  Marshfield — School — City  soon  lets 
contract  buildinK  2  story.  60  x  125  ft.,  rein  - 
<x>ii.  and  brick.  Alx)Ut  $60,000.  Childs  & 
Smith.  64  Van  Buren  St.,  t^hlcago.  archts. 

Win.,  .Milwaukee  —  School —  Bd.  Educ. 
so<,n  receives  bid.s  building  2-slory.  170  x 
175  ft.,  rein. -con.,  brick  and  steel,  concrete 
foundation,  on  Oreenbush  Ave.  About 

$160,000.  Van  Kyn  &  I)e  tJelleke.  114 

Grand  Ave..  archts. 

WIk..  Milwaukee  —  School  —  Bd  Educ. 
receives  bids  In  summer  building  3-story, 
‘.*6  X  200  ft.,  rein. -con.,  brick  and  steel, 
concrete  foundation  on  Grand  Ave.  About 
$240,000.  Van  Kyn  &  l>e  Gelleke.  114 

Grand  Ave.,  archts.  Noted  June  6  . 

ia.,  Ilubuque — Pomiltory — Perkins.  Fel¬ 
lows  &  Hamilton,  archts..  814  Tower  Court. 
t'hicaKo.  preparinK  preliminary  plans  for 
2-atory.  50  x  100  ft.  brick  and  limber.  Al>out 
$65,000.  Owners  name  withheld. 

la..  Kt.  llodKe — Hiffh  School — City  elec¬ 
tion  Feb.  26.  to  vote  on  $660.(»00  bonds  to 
build  hifth  school. 

Minn.,  f'hiraKo  City  —  School  —  Con.soli- 
dated  School  Hist.  Bd.  Educ.  r**ceive8  bids 
about  Feb.  11.  buildinK  2  story,  60  x  100 
ft.,  rein. -con.  and  brick.  G.  L.  Lockhart. 
.391  Bndiixjtt  BldK-.  St.  I’aul.  archt. 

.Minn.,  Iiuluth — (Church — Second  Presby¬ 
terian  coiiKreKatlon  plans  to  build  2  story. 
76  X  120  ft.,  rein. -con.,  brick  and  steel, 
rein. -con.  tloorinR.  concrete  and  rock  foun¬ 
dation.  on  2nd  St.  About  $75,000. 

Minn..  Mlnnenpoll*(— Auditorium,  etc. — 
Civic  &  Commercial  Assn,  will  apply  to 
State  LoKlsiature  for  authority  to  build 
auditorium  and  municipai  buildinK.  About 
$3,500,000.  W.  F.  Cappelin.  city  cnKr. 

.Minn.,  .Minneapolis  —  Library  —  Library 
Bd.  plans  election  to  vote  on  $1,000,000 
bonds  to  build.  W.  F.  Cappelin.  city  engp-. 

Minn.,  MinneaiMtlls — Market — City  voted 
$2,500,000  bonds  to  build.  W.  F.  Cappelin. 
city  cnKr. 

Minn.,  .Minneapolis — School— Ifd.  Educ. 
plans  election  to  vote  on  $4,750,000  bonds 
to  build  schools.  W.  F.  Cappelin.  cit.v  enKr. 

.Minn.,  St.  Paul — Hospital  —  Northern 
Pacific  Mutual  Benefit  Assn..  203  R.  R 
BI<1k..  receives  bids  in  March  buildinK  4- 
slor.v,  brick  hospital  and  power  itlant.  Simp¬ 
son  and  hklmund  Sts.  About  $300,000.  L. 
Bassindale.  321  Capital  Bank  BldK..  archt. 

Kan..  llodKe  4'lt.v — Auditorium — City 
election  .\|>r.  1.  to  vote  on  $90,000  bonds  to 
build  auditorium. 

Kan..  Emporia — School — State  plans  to 
build  normal  school  here,  brick,  steel  and 
concrete.  About  $85,000.  U.  L.  Gamble. 
Topeka,  state  archt. 

Kan.,  LansinK — Home — State  plans  to 
build  women’s  detention  home  here,  brick, 
steel  and  concrete.  About  $100,000.  R. 
L.  Gamble.  Tofieka,  state  archt. 

Kan.,  lairned — Hositital — State  plans  to 
build  brick,  steel  and  concrete  hospital  here. 
AI>out  $126,000.  R  L.  Gamble.  Topeka, 
stats  archt. 

Kan.,  laiwrenre — University — State  plans 
to  build  brick,  stone  and  st««l  university 
here.  About  $200,000.  R.  L.  Gamble.  To- 
l>eka,  state  archt. 

Kan.,  Manhattan — ColleKe — State  plans 
to  build  aKTicultural  colleKC  here,  brick. 
tx)ncrete  and  steel.  About  $165,000.  R 
L.  tlamble.  Topeka,  state  archt. 

Kan.,  Norton — Hospital — State  plans  to 
construct  farme  buildinKS.  concrete  founda¬ 
tion  also  1  brick  buildinK  for  State  Hos¬ 
pital  here.  About  $160,000.  R.  L.  Gamble, 
Topeka,  state  archt. 

Kan.,  Quindaro  (Kansas  City  P.  O.) — 
ITnIversity — State  plans  to  build  Western 
University  here,  brick,  steel  and  concrete. 
About  $86,000.  H.  L.  Gamble.  Topeka, 
state  archt. 

Kan..  KoHedale — School — State  plans  to 
build  medical  school  here,  brick,  concrete 
and  steel.  About  $125,000.  R.  I,.  Gamble, 
ToiH'ka,  state  archt. 


Kan.,  Topeka — Institute — State  plana  to 
build  industrial  and  educational  institution 
here,  brick,  concrete  and  steel.  About 
$90,000.  R.  L.  Gamble,  state  archt. 

Kan.,  Topeka — S<‘hool — State  plans  to 
build  boys’  industrial  school  here,  brick, 
concrete  and  steel.  About  $90.0ii0.  R.  L. 
Gamble,  state  archt. 

Kan.,  Wiehita  —  Academy  —  .Sisters  of 
Blessed  VlrKin  plan  to  build  addition  to 
Mt.  Carmel  ,\c;idemv  at  4000  West  PouKlas 
St.  About  $150,000. 

Neb.,  Beatrice — Institution — State  LckIs- 
lature,  Lincoln,  itetitioned  to  appropriate 
$75,000  to  build  and  eouip  diniiiK  room, 
bakery.  refriKeratinK  and  veKetable  rooms 
also  $15,000  for  addition  to  hospital. 

Neb.,  I.inroln — Hospital — State  LeRi-sla- 
ture  petitioned  to  appropriate  $75,000  to 
construct  and  equip  kitchen,  dininK  room 
and  dormitory  for  Hospital  for  Insane  here. 

Neb.,  Norfolk — Hospital — State  LeRlsla- 
ture.  Lincoln.  |>etitioned  to  appropriate 
$75,000  to  build  and  equip  kitchen,  dininK 
room  and  dormitory ;  $35,000  for  addition 
to  i)ower  hou.se  and  smoke  slack  and  $80,- 
000  for  chapel  and  a.s8embly  hall. 

Mont..  I,ewl«town  —  Auditorium  —  City 
plans  to  build.  About  $100,000.  A.  C. 
Birkland.  city  enffr. 

.Mo..  Coliimbiu  —  Hospitai  —  Bf>one  Co. 
plans  election  to  vote  on  $100,000  bonds  to 
build  county  hospital  here. 

Mo.,  Klorlsnant — Academy — Sisters  of 
I.rf)retto  plan  to  rebuild  Loretto  Academy 
here,  recently  destroyed  by  tire.  About 
$50,000.  Address  Mother  General.  Loretto. 
Ky. 

Ark.,  BlythevUIe — Auditorium — Blythe- 
ville  Auditorium  C^o.,  Chamber  of  Com¬ 
merce,  plans  to  build  75  x  140  ft.  brick. 
Aliout  $50,000. 

Ark.,  Little  Koek — ^Temple — B’Nal  Israel 
conKreKatlon.  5th  St.  and  Bway..  plans  to 
build.  About  $100,000.  Address  H.  I,a8ker. 
707  West  Capitol  Ave. 

Tex.,  Ft.  Worth — Bank — Ft.  Worth  Natl. 
Bank,  514  Main  St.,  plans  to  remodel  and 
enlarKe  bank.  About  $76,000. 

Tex.,  Hooston  —  School  —  City  having 
plans  prepared  by  M.  J.  Sullivan,  archt.. 
207  City  Hall.  buildinK  Houston  HeiKhts 
School,  at  Blvd.  and  20th  St.,  3  story,  66  x 
200  ft.,  rein,  con.,  brick  and  stone,  rein.  con. 
tloorinK-  About  $100,000. 

Tex.,  Seminole  —  Courthous*'  —  Comrs. 
Gaines  Co.  plan  to  build.  About  $75,000. 

Okla..  .MoAlester — School — City  election 
Feb.  11,  to  vote  on  ,$250,000  bonds  to 
build  school  W.  G.  Masterson,  supt. 

tikla.,  Paiilsi  $  afley — HiKh  School — Bd. 
Educ.  havinK  plans  prepared  by  J.  Hicks, 
archt.,  19 J  West  Main  St.,  Oklahoma.  build¬ 
inK  2-8tor>',  72  X  112  ft.,  rein. -con.  and 
brick.  About  $56,000.  Noted  Dec.  27. 

Colo.,  Denver — Hospitai — St.  l.uke’s  Hos¬ 
pital  Assn.,  East  19th  and  Pearl  Sts., 
plans  to  build  addition  to  hospital.  Cost 
between  $60,000  and  $75,000. 

Colo..  Edaewater — Sanitarium — EvanKel- 
ical  Lutheran  Sanitarium  Assn.,  Arvada  St., 
soon  receives  bids  buildinK  3  story  brick 
and  rein. -con.  sanitarium  on  West  38th 
Ave.  About  $160,000.  W.  N.  Bowman,  916 
Central  SavinKs  Bank  BldK-.  archt. 

Idaho,  Lewiston — Administration — State 
larKislature.  Boise,  appropriated  $150,000  to 
reconstruct  administration  buildinK  at  State 
School  here. 

W’ash.,  Seattle — Church — First  Christian 
conKreKatlon  havinK  plans  prepared  by  R. 
O.  Orr,  archt.,  1301  Van  Nuys  BldK.,  Los 
AnKeles.  Cal.,  buildinK  on  Harvard  Ave. 
and  SprinK  St.  About  $100,000. 

Ore.,  Portland — Hospital — Comrs.  Multno¬ 
mah  Co.,  plan  to  build  county  hospital 
on  Kfounds  of  OreKon  Medical  ColleKe. 
About  $200,000. 

Cal..  BakerHfleld — ^Hotel — F.  W'.  TeKeler 
:ind  associates  plan  to  build  6  story  brick 
or  concrete.  About  $500,000. 

Cal.,  BakerNfleld — LodKe — B.  P.  O.  E.  No. 
266.  purchased  site  and  havinK  plans  pre¬ 
pared  for  lodKc.  probably  brick.  Cost  be¬ 
tween  $100,000  and  $150,000. 

Cal.,  tJlendale— Church  and  School  Group 
— Holy  Family  conKreKatlon  considerinK 
preliminary  plans  for  ^oup  of  buildinKs 
consistinK  of  church,  school,  parish  house, 
KUild  hall.  etc..  larKer  buildinKS  of  brick, 
others  of  frame  construction,  rein. -con. 
tloorinK.  concrete  foundation.  Louise  St.  and 
Lomita  Ave.  About  $100,000.  H.  M.  Doll, 
South  Ijouise  St.,  member  bldK.  com. 


Cal.,  •  Santa  Barbara — Courthou  -Hd 
Supervs.  Santa  Barbara  Co.  plans  i  is.suh 
$500,000  bonds  to  build  courthou.s- 

Cal..  Taft — Hotel — W.  L  Adkis-.  and 
associates  plan  to  build  4  story.  7.'  \  V’l 
ft.,  brick  or  concrete  on  Center  St  MM>m 
$60,000. 

Ont.,  latndon — School — St.  Peter’n  ■  .ith*-- 
dral  havinK  plans  prepared  for  l.i.idmK 
school  for  junior  boys.  About  $100.iii><i  \i 
F.  Fallon,  pastor. 

tint.,  Ottawa-— Hospital — Bd.  Conti-d  rec 
ommended  that  City  Council  authorize 
$100,000  debentures  to  build  exten.sion  to 
Royal  Ottawa  Sanatorium  on  Carline  .\ve 
A.  F.  McCallum.  City  Hall,  city  enKi 

Ont.,  Ottawa — Hospital — Salvation  .\rniv 
20  Albert  St..  Toronto,  receives  hois  iri 
spriiiK  buildinK  hospital  here  on  W.-lline- 
ton  St.  A.  Millar.  20  Albert  St.,  'I’oronto 
archt.  About  $56,000.  Noted  Dec.  19. 

Ont.,  Toronto — Clubhouse — Y.  M.  H  a 
plans  campaiKn  to  raise  $300,000  to  con¬ 
struct  here.  L.  Frankel.  504  Jart  i.s  St 
and  L.  GelberK.  153  McCaul  St.,  interested! 

SaHk..  Saskatoon  —  School  —  Provincial 
Government  havinK  plans  prepared  for  nor¬ 
mal  school  on  University  campus  to  be 
known  as  Teachers’  ColleKe.  About  $300- 
000  Noted  Nov.  28. 


BUIS  IIESIKEII 

N.  Y..  .Malone — Armory — Until  Feb  H 
by  J.  A.  Coffey,  secy,  state  bd.  armory 
comrs.,  168  State  St.,  Albany,  buildinK  addi¬ 
tion  to  state  armory;  advertised  in  this 
issue. 

N.  Y.,  New  York — Schools — Until  Keb 
17,  by  C.  B.  J.  Snyder,  archt..  bd.  educ 
Municipal  BldK.,  buildinK  P.  B.  6,  5  story, 
60  3t  142  ft.,  brick  and  steel,  concrete  foun! 
dation,  Tremont  and  Bryant  Aves..  Bronx 
cost,  $200,000;  P.  S.  57.  5  story.  118  x  192 
ft.,  steel  and  brick,  concrete  foundation, 
Crotona  Ave.  and  181st  St.,  Bronx.  $543.- 
474.  Noted  Jan.  23. 

N.  J..  Newark — Restaurant  and  Oance 
Hall — Until  Apr.  16,  by  N.  Myers,  archt., 
7  Nelson  PI..  remodelinK  exl-stiiiK  buildinK, 
and  constructinK  1  story.  25  x  95  ft.,  rein- 
con..  and  steel  addition  rein. -con.  tloorinK. 
187  Market  St.,  for  Hook  Kook  Investment 
Co.,  care  of  Feist  &  Feist.  238  Broad  St. 
About  $60,000. 

MIfli..  Detroit — School — Until  Feb.  13, 
(chanKe  of  date)  by  Bd  Educ..  50  Bway.. 
buildinK  2-8tory,  102  x  223  ft.  brick,  steel 
and  rein. -con.,  rein. -con.  floorinK  and  con¬ 
crete  foundation  on  Emerson  Ave.  south 
of  Jefferson  Ave.  About  $275,000.  .Mal- 
colmson  &  HiKKlnbotham,  404  Moffat  BldK, 
archts.  Noted  Jan.  16. 

III.,  CliiraKO — Library — Holabird  &  Roche, 
archts.,  104  South  MichiKan  Ave..  receiv- 
inK  bids  for  constructinK  John  Crerar  Li¬ 
brary.  MichiKan  Ave.  and  Randolph  St., 
to  be  13-story.  81  x  127  ft.  library  and 
office  buildinK.  .steel  and  tile  arch  con¬ 
struction.  concrete  caisson  foundation  (al¬ 
ternative),  flat  slab  concrete  tloorinK;  al.so 
5-8tory.  81  x  81  ft.  library  and  otiice  build¬ 
inK  (ultimately  13-8tories),  same  construc¬ 
tion  and  alternative  as  above.  Estimated 
cost,  former,  $1,000,000;  latter,  $500,000. 
Address  John  Crerar  Library  Bd..  Marshall 
Field  BldK. 

MIeh..  Newa.vKO — Court — Until  Apr.  10. 
by  NewayKO  Co.  BldK.  Com.,  for  2  story. 
64  x  93  ft.  brick,  rein. -con.  and  steel,  con¬ 
crete  foundation.  About  $50,000.  J.  0. 
Peter.sen,  Traverse  City,  archt. 

Ia.,  Waterloo — School — Until  Feb.  19.  by 
Bd.  Educ.  buildinK  3  story,  56  x  125  ft., 
rein. -con.  and  brick.  About  $80,000.  J  (1. 
Ralston,  L.  and  J.  Bank  BldK.,  archt.  Noted 
Jan.  30. 

Minn..  Duluth — Club  Ylouse — iTntil  Mar. 
1.  by  M.  N.  Willis,  archt..  Wolvin  BldK, 
buildinK  2  story,  100  x  140  ft.,  brick  and 
steel,  rein. -con.  floorinK,  concrete  and  rook 
foundation,  on  East  Superior  St.  for  North¬ 
land  Country  Club.  About  $76,000. 

Neb..  Barnestown — HiKh  School — Cntil 
Feb.  10,  by  Bd.  Educ.,  buildinK  2  story. 
75  X  124  ft.,  brick  and  stone.  About  $50,- 
000.  F.  Malicky,  secy.  Noted  Sept  26. 


PRICKS  AND  CONTRACTS  AWAKUKD 
('fkindicates  aw'ard  of  contract) 

'fkConn.,  Hartford — Hotels — Johnson  A 
Webster  Co.,  327  Trumbull  St.,  will  build 
two  6-Btory,  40  x  126  ft.  brick  apartment 
hotels,  rein.-con.  floorinK  and  concrete 
foundation,  on  WaahlnKton  and  Park  St* 
Work  will  be  done  by  day  labor,  .\bout 
$160,000. 
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tiona  for  river  and  harbor  improvements 
as  foliows:  $29,720  for  Pawtucket.  H.  I.: 
$88,000  for  Hackensack  Uiver,  N.  J. : 
$550,000  for  passes  in  Mississippi  lUver ; 
$975,000  for  ship  channel,  Houston,  Tex. ; 
$30,000  for  ChlcaKO  and  Calumet  Rivers, 
Illinois;  $61,000  for  St.  Joseph,  SauKatuck 
and  other  MichiKan  projects;  $156,000  for 
Sacramento.  Feather  and  San  Joaquin 
Rivers,  Cal.;  $47,000  for  Coos  Bay 
Ore.;  $41,000  for  Columbia  River;  $27,000 
for  Willamette  River ;  $33,000  for  Ana- 

cortes  Harbor;  $126,000  for  Hilo.  Hawaii 
Harbor;  $100,000  for  additional  surve.vs  as 
follows:  Miami  and  Krle  Canal.  Ohio,  and 
other  routes  between  Lake  Krle  and  Ohio 
River  with  view  of  obtaining  12  ft.  chan¬ 
nel  ;  Morro  B,iy.  Cal.,  including  entrjinc*- 
channel ;  also  Yaquina  River.  Ore.,  from 
New|K)rt  to  Toledo. 

Va.,  .\lexandria — Cranes — Bureau  Yards 
&  Docks.  Navy  Dept.,  Wash.,  D.  ('..  jdans 
to  install  6  additional  cranes  here.  S|m-c. 
3794.  About  $10,800. 

Va.,  Hampton  Koads — Orandstand  and 
Bleachers — Bureau  Yards  *  Docks.  Navy 
Dept.,  Wash..  D.  C..  plans  to  build  here; 
Spec.  3795.  About  $64,500. 

V'a.,  NewiMirt  News — SewaRe  DiS|)osal 
Plant — Const r.  Div.,  War  De|>t..  Wash.,  D. 

C. ,  plans  to  build  sewaRe  disposal  plant  iii- 
cludinR  installation  of  septic  tank,  etc.,  at 
Camp  Alexander.  About  $20,0ti0. 

Va..  Norfolk — Forced  Induced  Draft 
Fans— Bureau  Yards  &  Docks.  Navy  Dept., 
Wash.,  D.  C..  plans  to  install  here ;  Spae. 
3793.  About  $35,000. 

fla.,  HrunHwIrk — Additional  BuildlnRs — 
Bureau  Yards  &  Docks,  Nav.v  Dept.,  Wash.. 

D.  C„  plans  to  build  here;  Spec.  3792.  About 
$76,000. 

Fla.,  Penwarola — Electrlc.al  Equipment — 
Bureau  Yards  &  Docks,  Navy  Dejtt.,  W:ish., 
D.  C..  plans  to  install ;  Spec.  3785.  Alsiut 
$30,000. 

lai..  New  Orleans — Paint  Shop  and  Stor- 
aRe  BuildinR — Bureau  Yards  &  Docks. 
Navy  Dept.,  Wash..  D.  C..  plans  to  build  ; 
Spec.  3784.  Bids  will  be  received  at  local 
Navy  Yard. 

O.,  Fremont — Post  Office — J.  A.  W'etmore. 
superv.  archt..  treas.  dept.,  W’ash..  D. 
rejected  all  bids  received  Jan.  7.  same  beinR 
in  excess  of  appropriation.  Noted  Jan.  16. 

Tex.,  Ft.  Sam  lloiiNlon — Road  Work — 
Constr.  Div..  W:ir  Dept..  Wash.,  D.  C..  plans 
to  pave,  curb  and  Rrade  roads  About  $14,- 
000. 

Ariz.,  NoRaleH — latundry — Constr.  Div.. 
War  Dept.,  Wash.,  D.  C.,  plans  to  build  at 
Camp  S.  D.  Little.  About  $37,500. 

Cal.,  Mare  Island — Structural  Shop — Bu¬ 
reau  Yards  &  Docks.  Navy  r>ept..  Wash.. 
D.  C.,  soon  receives  bids  huildinR  steel  and 
terra  cotta  structural  shop,  concrete  or 
wood  pile  foundation;  S|>ec.  3691.  About 
$1,450,000.  Noted  Nov.  28. 

Cal..  San  lIleRo — Flood  LiRhtinR  Sys¬ 
tem — Bureau  Yards  &  Docks.  Navy  Dept., 
W'^ash.,  D.  C.,  plans  to  install  in  fuel  depot ; 
Spe<\  3787.  .Vbout  $3000.  Bids  will  be 
received  at  local  Navy  Yard. 

Cal.,  San  IIleRo— Casoline  Storage  and 
Suppl.v  System — Bureau  Yartls  &  Docks, 
Navy  Dept.,  Wash.,  D.  C..  plans  to  build ; 
Spec.,  3791.  About  $12,000. 


I*a..  I'liila. — Crane  Runway — Until  Fell 
17,  by  Bureau  Yards  &  Docks,  Navy  DepL. 
Wash..  D.  t'..  building  addition  to  crane 
runway  at  shipbuildinR  slips  2  and  3  . 
S|>ec.  3769.  About  $125,000;  $10  deimsit 
required  for  plans  and  spec.  Noted  Jan.  23. 

■Md..  Indlanliead — Small  Boat  Basin,  etc. 
— I'ntil  Feb.  10,  (change  of  date)  by  Bti- 
nau  Yards  &  llocks.  Navy  Dept..  Wash  . 
D.  building  small  boat  basin  and  bulk¬ 
head.  involving  timber  piping,  sheet  piling 
and  concrete  work,  etc.;  S|H‘c.  3776,  About 
$42,000.  Noted  Jan.  30. 

I».  C.,  WskIi. — latboratory — Until  Feb.  15. 
by  U.  S.  Constr.  Quartermaster,  War  Col¬ 
lege,  Wash.  Barrack.s.  building  photo¬ 
graphic  laboratory  at  Army  War  College 
This  Item  incorri>ctly  noted  in  our  issue 
of  Jan.  23. 

Va.,  Norfolk  -Dredging — Until  Feb.  21, 
by  U.  S.  Kng.  utlic<'.  t'ustoni  House,  Nor¬ 
folk,  dredging  inland  Waterway  from  here 
to  Beaufort  Inlet,  N.  ;  advertised  in  this 
i.ssue. 

W.  \  a..  Charleston — Fence — Until  Feb 
10.  by  Bureau  Yards  &  Docks,  Navy  Dept  . 
Wash.,  D.  C..  building  here;  Spec.  3789 
About  $25,000;  $10  deposit  required  for 

plans  and  s|hh’. 

O.,  Ctneliinatl — Lock — Until  Mar.  29  ;  by 
U  S.  Eng.  Office,  Customhouse.  Cincinnati, 
building  lock  and  abutment  for  Dam  No. 
30,  Ohio  River  near  tSrecnup,  Ky. 

.Mont.,  (ireat  Falls — Roads — Until  Fel>. 
15.  by  DIst.  Engr,,  Bureau  I’ub.  Rds..  U. 
S.  Dept,  of  Agriculture.  413  Montana  Bldg., 
Missoula,  building  18.9  mi.  Belt  Creek  Natl. 
Forest  Rd..  Ca.scade  Co.,  involving  79.000 
cu.yd.  earth  excavs.  10,000  cu.yd.  ns-k 
excav.,  30  acres  clearing  and  grubl>ing.  also 
building  ten  8-4<l  ft.  s|>an  bridges,  etc  L. 
I.  Hewes,  202  Bway.-Yamhill  Bldg.,  I’ort- 
land.  Ore.,  dist.  engr. 

Mont.,  White  Sulidiur  Kprings — Roads — 
Until  Feb.  15,  by  Dist.  Eng.,  Bureau  I’ub. 
Rds.,  I’.  S.  Dept,  of  Agriculture,  413  .Mon¬ 
tana  Bldg.,  Mi.ssoula,  building  Sect.  1  Sheen 
Creek  Natl.  Forest  Rd.,  5  mi.  long,  involv¬ 
ing  360,000  cu.yd.  earth  excav.,  1600  cu.yd 
rock  excav.,  18  acres  clearing  and  grubldng 
Sect.  2.  5.3  mi.  long,  involving  28.000  cu.yd 
earth  ex«'av..  1000  cu.yd.  rock  excav.,  1  log 
truss  bridge,  10  acres  clearing  and  grub¬ 
bing,  etc.  L.  1.  Hewes.  202  Bway.-Yamhill 
Bldg.,  Portland.  Ore.,  dist.  engr. 

Tex..  North  Ft.  Worth — ^W'ells  and  Pumiis 
— ttntil  Feb.  24.  by  Bur«'au  Yards  *  Itocks. 
Navy  Dept.,  Wash.,  D.  C..  installing  here  ; 
Spec.  3577.  About  $35  000;  $10  deposit  re- 
<iuired  for  plans  and  spec.  Noted  Jan  3o. 


FuildaiRs  (Continued) 

.iS  v  New  York — Bank — Franklin 

Trust  (’o,"  4 6  Wall  SL,  let  contract  alter¬ 
ing  i-^torv  brick  and  steel,  Madison  Ave. 
Lwi  loth  St.,  to  C.  T.  Willis.  Inc.,  286  6th 
About  $75,000. 

ON  Y..  New  York — College — New  York 
Acadeinv  of  Medicine,  17  West  43rd  St.,  let 
wntract  building  6  sto^.  25  *  lO® J*  •, 
addition  concrete  foundation.  16  West  43rd 
St  to  M.  Eidlitx.  30  Kast  42nd  St.  About 
$17,"i.000;  cost  plus  percentage. 

*!•«  Wilson — Homes — Carnegie  Steel 
t’o  Carnegie  Bldg.,  Pittsburgh,  let  contract 
hiiiiding  20  superintendent’s  homes  here,  to 
Wellon  Stuart  Co..  Oliver  Bldg..  Pittsburgh, 
AlMiut  $160,000. 

ttlll.,  .\uror« — Bank — Second  Natl.  Bank 
contract  building  6-Btory,  brick  and  steel, 
•rete  foundation,  to  Hogg.son  Bros.,  486 
New  York  City.  About  $100,000. 


let 
com- 
51  h  Ave. 

DWls..  Kenosha — School — Bd.  Kduc.  let 
cintract  building  2-story,  140  x  180  ft. 
brick  and  timber,  brick  foundation,  to  Mad- 
sei.  &  Peterson,  802  Plymouth  Bldg., 
Mdineaiiolis.  Minn.  About  $200,000.  Noted 
Jan.  30. 

itSrb..  Eagle — School — Bd.  Kduc.  let  con¬ 
tract  building  1-story,  120  x  120  ft.  for 
Dist.  No.  104,  to  H.  Ohlsen  &  Son.  David 
City,  $75,191.  Noted  Jan.  16. 

-kTex.,  College  Station — Administration, 
etc  .•Vgricultural  &  Mechanical  College  of 
Texas  let  contract  building  60  x  100  ft. 
administration  building  and  65  x  130  ft. 
physics  building,  rein.-con.  and  brick,  to  J.  E. 
Johnson,  Waco.  $90,000  and  $70,000  re8p«-c- 
tively.  Noted  Jan.  2. 

-kOkla.,  Heavener — School — Bd.  Kduc. 
let  contract  building  l-story,  50  x  225  ft., 
brick  and  stone,  to  Oreen  Constr.  Co.,  Mi¬ 
ami.  About  $50,000.  Noted  Sept.  26. 

kOkla.,  Okmulgee— Office — N.  M.  Kimb- 
ley  let  contract  building  6-story.  60  x  100 
ft.  rein.-con.,  brick  and  stone,  to  E.  L.  Winn 
('onstr.  Co..  106  Exch.  Bldg.,  Kanstis  City, 
Mo.  About  $130,000  Noted  Dec.  12. 

O.triz,,  AJo — School — Bd.  Educ.  let  cen- 
tract  building  2  story,  here,  to  Edwards  & 
Wildey.  Black  Bldg.,  Los  Angeles,  Cal., 
$113,315.  Noted  Jan.  23. 

eCul.,  lais  Angeles — School — Bd.  Educ., 
730  Security  Bldg.,  let  contract  building  2 
story.  125  x  160  ft.,  hollow  tile,  concrete 
foundation,  on  Soto  St.,  to  C.  Kar.selMxjm, 
1445  Dana  St.,  $53,890.  Noted  Jan.  30. 

4)(lnt.,  Toronto — Hospital — Dept.  Pub. 
Wks..  Ottawa,  let  contract  building  officers' 
hospital  in  connection  with  Military  Ortho¬ 
pedic  Hospital,  here,  to  Dickie  Constr.  Co., 
llyrie  Bldg.,  cost  $58,112.  Noted  Dec.  26. 

tl.Vlta.,  Fonoka — Hospital — Dept.  Pub. 
Wks.,  Ottjiwa,  Ont.,  let  contract  building 
ho.spital  here,  to  T.  Jamieson  &  McKenzie, 
Calgary.  About  $144,000. 


I’RICEH  AN1»  rONTRACTg  AWAKIIKD 

(■lUndicates  award  of  contract) 

MaHS..  ('helHea — Kitchen  Equipment — 
Bureau  Yards  &  Docks.  Navy  Dept..  Wash.. 
I>  C.,  received  bids  Feb.  3.  installing  In 
IT.  S.  Naval  Hospital  R»>servatlon.  (1>  price 
and  time,  (work  ('orrqtlete),  (2)  price  and 
time,  (work  complete),  omitting  all  refrig¬ 
erators.  (3)  pric"*  ami  time,  for  all  refrig¬ 
erators.  exclusive  of  all  other  equipment, 
from  Morandi  Proctor  Co.,  86  Wa.shington 
St..  Boston,  (1)  $5464  (50  days)  ;  (2) 

$4184;  (3)  $980;  Ro<l  Iron  Range  Co.,  6 
Portland  St..  (1)  $5636  (60  days);  (2» 

$4586  (60  days);  (3)  $1050;  L.  Barth  & 
Son.  32  Cooper  Sq..  New  York  City,  (1) 
$6085  (30  days);  (2)  $4419;  (3)  $1666. 

Noted  Jan.  16. 

★  N.  Y..  Owego — Post  Office — J.  A.  Wet- 
more.  superv.  archt.,  Treas.  Dept..  Wash.. 
D  C.,  let  contract,  to  A.  E.  Badgley,  Stone 
Opera  House.  Binghamton,  $49,787  (12 

months).  Noted  Jan.  23. 

Pa..  Phlla. — Emergency  Hospital — Bureau 
Yards  &  l>o<?ka.  Navy  Dept.,  Wash..  D.  C.. 
received  bids  Feb.  3,  building  addition  to 
emergency  hospital  at  U.  3,  Naval  Hospital 
Reservation.  (Jrays  Ferry  Rd.,  (1)  net  price 
and  time  for  entire  work,  complete,  in  ac¬ 
cordance  with  drawings  and  Ki>eclfloation. 
(including  all  service  lines  as  specified)  but 
not  including  building  for  garage,  stable 
and  chauffeurs’  quarters,  greenhouse,  and 
shed  as  specIfitKl  under  ’•Carpentry,"  (2)  net 

firice  and  time  for  work  complete  as  out- 
Ined  under  (1)  based  on  using  slate  for 
roofing  as  specified  under  alternative  A.  in 
lieu  of  roofing  specified.  (3)  amount  and 
time  deducted  from  net  price  and  time 
under  (1)  in  accordance  with  drawings 
and  sptK-iflcations  if  nurses’  quarters  be 
omitted,  (4)  amount  and  time  deducted 
from  net  price  under  (2)  if  nurses’  quarters 
be  omitted,  baaed  on  using  slate  for  roofing 
as  outlined  in  (2),  (5)  amount  and  time 
deducted  from  net  price  under  (1)  In  ac¬ 
cordance  with  drawings  and  specifications. 
If  officers’  quarters  be  omitted.  (6)  anmunt 


Federal  Government  Work 


PROPOSED  WORK 

MasH..  Wakefleld — Post  Office — J.  A.  Wet- 
more.  superv.  archt.,  treas.  dept..  Wash., 
n.  C..  plans  to  build  2  story.  About 
$100,000. 

K.  I.,  Newport  —  Boat  House  —  Bureau 
Yards  &  Docks,  Navy  Dept.,  Wash,,  D.C., 
plans  to  build  ;  Spee  3786.  About  $83,000. 

N.  Y..  Ft.  Lafayette — Dredging — Bureau 
Yards  &  Docks,  Navy  Dept.,  Wash.,  D.  C., 
received  no  bids  Feb.  3.  dredging  here ; 
Spec.  3579.  Noted  Jan.  16. 

Y.  J.  Hoboken — Warehouse — Constr.  Div.. 
War  i)ept..  Wash..  D.  C.  ])lans  to  build 
wooden  warehouse.  About  $66,000. 

I’u.,  Parkview  Sta. — Altering  Hospital — 
Constr.  Div.,  War  Dept.,  Wash.,  D.  C..  plans 
to  alter  attic  of  fJeneral  Hospital  No.  24 
and  install  heating  and  lighting  systems  In 
attic  of  middle  building.  About  $10,250. 

I'.-..  Phlla. — Barracks.  Mess  Hall,  etc. — 
<  onstr  Div.,  War  Dept..  Wash.,  D.  C., 
plans  to  build  seven  1  story  barrack  huild- 
•tigs,  mess  hall,  lavatory  building,  all  frame 
construction.  About  $20,000. 

j'a.,  Phlla. — Forced  Induced  Draft  Fans 
— Itinvau  Y’ards  A  Docks,  Navy  Dept.. 

plans  to  install  here ;  Spec. 
3.93.  About  $15,000. 

V  -l^ianhead  —  Incinerator  —  Bureau 

Yards  A  Docks.  Navy  Dept.,  Wash.,  D.  C.. 

Plans  to  build;  Spec.  8790.  About  $7000. 

!>•  C.,  Wash. — River  and  Harbor  Im¬ 
provements — Congress  approved  appropria- 


Mass.,  Chatham — A»redglng — Unttl  Feb. 
24.  by  Bureau  Y’ards  A  Docks,  Navy  Dept., 
Wash.,  D.  C..  dredging  at  Naval  Air  Sta. 
here;  Spec.  3774.  About  $40,000;  $10  de- 
pcsit  required  for  plans  and  spec.  Noted 
Jan.  23. 

N.  Y.,  New  Y'ork — Electric  Elevator — 
Until  Feb.  17.  by  Bureau  Yards  A  Docks. 
Navy  Dept..  YVnsh.,  D.  C..  Installing  in 
light  machine  snd  electric  shop  here.  Spec. 
3731.  About  $30,000;  $1.0  deposit  re<juired 
for  plans  and  sp«'c. 

N.  Y’.,  New  York — Piping  and  Equipment 
— Until  Feb.  24,  by  Bureau  Y’ards  A  Docks. 
Nav.v  Dept.,  Wash..  D.  C..  Installing  in 
power  house  here :  Spec.  3759.  About  $70,- 
('00;  $10  detioslt  required  for  plans  and 
s|>ec.  Noted  Jan.  16. 

N.  Y’..  Rorkaway — Addition  to  Dispen¬ 
sary — Until  Feb.  24.  by  Bureau  Yards  A 
Docks,  Navy  Dept.,  Wash..  D.  C. ;  Spec. 
3780.  About  $25,000;  $10  deposit  required 
for  plans  and  spec.  Noted  Jan.  30. 

N.  T..  Waldeo — Port  Office — Until  Mar.  3. 
by  J.  A  .Wet  more,  superv.  archt..  treas. 
dept..  Wash..  D.  C. 
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Federal  Oovemment  Work  (Continued) 

and  time  deducted  from  net  price  and  time 
under  (2)  if  offleers'  quarter*  be  omitted, 
baaed  on  usinK  slate  for  ronflnfr  as  outlined 
in  (2).  (7)  amount  and  time  added  to  net 
price  and  time  under  (1)  if  buildinK  for 
fraraffe.  stable  and  chauffeurs’  quarters  be 
included,  (8)  amount  and  time  added  to  net 
price  and  time  under  (1)  if  ureenhouso. 
demolition  of  present  Breenhouse,  and  con¬ 
struction  of  shed  as  s|)ecifled  under  "Car¬ 
pentry"  l>e  included,  from 

Dawson  Constr.  Co.  810  Cnion  Trust 
BldB..  Wash..  D.  C..  (1)  $227,120,  (120 

days);  (2)  $232,120.  (120  days);  (3)  $86.- 
000,  (15  days);  (4)  $87,500,  (15  days); 

(5)  $42,000.  (10  days);  (6)  $42,600,  (10 

days);  (7)  $27,250,  (8)  $20,800,  (10  days). 

Mellody  &  KeatiriK,  1322  !la»'e  St.,  I’hila., 
I’a..  (1)  $243,062.  (135  da.vs)  ;  (2)  $248,862, 
(135  days);  (3)  $98,810;  (4)  $100,610;  (5) 
$46,159;  (6)  $47,009;  (7)  $29,849;  (8) 

$22,595,  (5  days). 

F.  W.  Mark  Constr.  ('o..  1701  Finance 
BIdK.  I’hila.  Pa..  (1)  $254,900.  (  150  days); 
(2)  $260,600;  (3)  $96,900.  (10  days);  (4) 
$98,600.  (10  days);  (6)  $47,000.  (10  days); 

(6)  $47. 700.  (10  days);  (7)  $28,450.  (120 

da.vs);  (8)  $17,260,  (120  days).  Noted 

Jan.  23. 

I’a..  I’hiladelphia — Water  Tower.  Pump, 
Tank  House,  etc. — Bureau  Yards  &  Docks. 
Navy  Dept.,  Wash..  I).  C.,  received  bids 
Feb.  3,  buildinB  water  towers,  iiump  and 
tank  house  and  installlnR  equipment,  at 
L'.  S.  Naval  Hospital.  (Jrays  Ferry  Rd.. 
(1)  price  and  time,  (work  complete),  (2) 
l»rice  and  time  to  be  added  to  (1)  if  slate 
is  used  instead  of  ready  to  lay  rooflnK. 
from  M.  H,  McCloskv,  Jr.  1620  Thompson 
St..  (1)  $16,292  (90  days),  (2)  $275;  Mel¬ 
ody  &  KeatlnB,  1322  Race  St..  (1)  $16,373 
(90  davs),  (2)  $245;  W.  St«*el  &  Sons  Co.. 
1600  Arch  St..  (1)  $17,661  (90  da.vs).  (2) 
$325.  Noted  Jan.  16. 

#Pa..  Siinbory — Post  Office — J.  A.  Wet- 
more.  superv.  archt.,  treas.  dept..  Wash.,  D. 
(’.,  let  contract  to  A.  K.  Badjcley.  Stone 
Opera  House,  Blnfchamton.  N.  Y.,  $85,367 
(16  months)  Nott'd  Jan.  23. 

I),  r..  Anaeontia — HeatinK  HanKar — Bu¬ 
reau  Yards  &  Itocks.  Navy  Dept.,  Wash., 
D.  C.,  rec^elved  bids  Jan.  27.  heatinft  hanftar 
at  Naval  Air  Sta.,  (work  complete)  from 
L..  K.  Breunlnirer.  Colorado  Bldft..  $10,625 
(76  davs)  ;  S.  A.  Greftory,  1349  Kenyon  St.. 
$10,977  (90  days);  J.  K.  Granl>ery.  $10,984  ; 
all  contractors  of  W'ash.  Noted  Jan.  16. 

I>.  M’aHli. — Mechanical  Kqulpment — J. 

.\.  Wetmore.  superv.  archt..  treas.  dept., 
W  ish.,  D.  C..  received  bids  install  inK  equlp- 
mi-nt  in  hygienic  laboratory  here,  from  J. 
K.  Granbury,  W’ash..  $54,984  ;  Standard 
Kng.  (’o.,  2129  I  St..  N  W.,  $64.ff00.  Noted 
Tan.  2. 

West  Point — Post  Office — J.  A. 
(V'-tmore,  superv.  archt..  treas.  dept..  Wash., 
C.,  let  contract,  to  A.  Blair.  11  South 
•lajwrence  St..  Montgomery,  Ala.,  $52,900. 
(Voted  Jan.  16. 

Kin.,  Key  Went — Dredging — II.  S.  Eng. 
OflW.  Jacksonville,  received  bids  Jan.  28. 
dredging  In  Key  West  Harbor,  involving 
171,926  cu.yd.  dredging,  from  Bowers 
Southern  Dredging  Co.,  16th  St.  and  River. 
Miami.  $1.38  per  cu.yd.;  M.  J.  Dady  Eng. 
&  Contg.  Co..  360  Fiilton  St..  Brooklyn.  N. 
Y..  $2.60  per  cu.yd. ;  P.  S.  Ross,  Inc,,  277 
W:ishington  St.,  Jersey  City,  N.  J. ;  $4.15 
pe"  cu.yd.  Noted  Jan.  2. 

(^Fln..  Pennnonlo — Extension  to  Steam 
I(i  le — Bureau  Yards  &  Docks,  Navy  Dept., 
Wush'^  D.  Cl..  let  (sontract  installing  steam 
lire  in  barracks  and  mess  hall,  to  C.  A. 
Brrn.  26  West  Garden  St..  $14,889  (90 

days).  Noted  Nov.  14. 

tfla..  Pennneola — FVnee  and  Gates — Bu- 
rei.u  Yards  &  I'locks.  Navy  Dept.,  Wash.. 
D.  C..  received  bids  building  around  am¬ 
mo  nit  ion  depot.  Naval  Air  Sta.. 

<1)  net  price  and  time,  work  complete. 
In  accordance  with  the  drawings  and  specl- 
fict.tion. 

(2)  unit  price  i»er  linear  foot  In  addi- 
tiot  or  deduction  for  fence  complete,  with 
|K)its.  rails.  Iron  arms,  wire  fabric  and 
barbed  wire. 

13)  unit  price  in  addition  or  deduction 
for  each  18  ft.  gate,  from 

f'vcione  Fence  Co..  715  Woodward  Bldg., 
W’ash..  D.  C..  (1)  $7183.20,  (120  days); 

(2)  $2.20:  (3)  $108;  alternate  bid,  (1) 
$68  28  60,  (120  days):  (2)  $2.06;  (8)  $108; 
alt* mate  bid,  (1)  $6$7$ ;  (2)  $2;  (3)  $108. 

Anchor  Post  Iron  Wks.,  166  Bway.,  New 
York  City,  (1)  $7800;  (2)  $2.  (120  days); 

(3)  $1.3(>,  (120  days)  ;  alternate  bid.  (1) 
t70V(7;  (2)  $2.09;  (8)  $136 


Wayne  Iron  Wks.,  818  Commercial  Bldg., 
Phlla.  (1)  $8300,  (160  days);  (2)  $2.60; 
(3)  $140.  Noted  Jan.  16. 

ABa.,  New  Orirann — Nurses’ Quarters,  etc. 
— J.  A.  Wetmore.  superv.  archt.,  treas. 
dept..  Wash.,  D.  C..  let  contract  building 
nurses’  quarters  and  extension  to  and 
changes  in  mess  hall  and  kitchen,  to  R.  P. 
Farnsworth  A  Co..  Owensboro.  Ky.,  $19,800 
(120  days)  ;  outside  service  connections  and 
work  in  iiower  house  and  laundry,  to  H. 
W.  Bond  &  Bro.,  1019  Constantinople  St., 
$2200  (120  days). 

Alnd.,  Nlielbyvillr — Post  Office — J.  A.  Wet- 
niqre.  superv.  archt..  treas.  dept..  Wash..  D. 

C. .  let  contract,  to  Dunlap  &  Co..  Colum¬ 
bus,  $57,198  (12  months).  Noted  Jan.  23. 

★  Tex.,  Ft.  Worth — Gas  Holder,  etc. — Bu¬ 
reau  Yards  &  Docks,  Navy  Dept..  Wash.. 

D.  C..  let  contract  building  gas  holder  and 
installing  C.  O.  2  removal  system,  to  Pitts¬ 
burgh  Des  Moines  Steel  Co..  959  Munsey 
Bldg..  Wash..  1).  C..  $89,700  (160  days). 
Noted  Jan.  30 

Tex.,  (ialvcNton — Hangars.  Pavement  and 
Beach — Bureau  Yards  &  Docks.  Navy  Dept., 
Wash.,  D.  C..  received  bids  Feb.  3,  building 
at  Naval  Air  Sta.,  (1)  net  price  and  time 
for  work  complete  in  accordance  with 
drawings  and  specification.  (2)  this  Item 
shall  be  omitted  according  to  addendum  No. 
4.  (3)  net  price  and  time  to  be  added  to 

or  deducted  from  net  price  for  work  com¬ 
plete.  as  required  in  (1)  using  asbestos-cov¬ 
ered  metal  for  walls  in  lieu  of  asbestos 
shingles  over  sheathing.  Asbestos  covered 
metal  will  be  as  specified  in  paragraph 
106.  and  will  be  secured  direct  to  studs  and 
girts.  Under  this  item  interior  sheathing 
of  walls  will  also  be  omitted  except  In 
offices  and  toilet.  (4)  net  price  to  be  added 
to  or  deducted  from  net  price  for  work 
compute  as  required  in  (1)  for  each  pile 
in  excess  of  or  less  than  number  shown  on 
drawing,  based  on  length  of  30  ft.  from 
point  to  cutoff.  (5)  net  price  to  be  added 
to  or  deducted  from  net  price  for  work 
complete  as  required  in  (1)  and  (4)  for 
each  linear  foot  of  pile  In  excess  of  or  less 
than  length  specified  above,  from 

Dawson  Constr.  Co..  810  Union  Trust 
Bldg.,  Wash.,  D.  C.,  (1)  $315,120,  (120 

days);  (3)  deduct  $500;  (4)  add  $13.  de¬ 
duct  $8;  (5)  add  $.50,  deduct  $.20. 


Horton  &  Horton.  McKinney  St,,  Hou.s- 
ton.  (1)  $327,160,  (160  days);  (3)  t:,r,  . 
000;  (4)  $12;  (6)  $.40. 

Pas<'hen  Bros..  Ill  West  Washingtu:.  .St 
Chicago,  (1)  $391,000,  (160  days);  (ji' 

add  $28,000.  (ISO  days);  (4)  $15;  (5)  {  So 
Noted  Jan.  30. 

★Cal..  Wan  KranelMOo — Extension  n, 
\\’1iarf — Bureau  Yards  &  Docks.  Xnw 
Dept..  Wash.,  D.  C.,  let  contract  bunamif 
extension  to  wharf,  to  Healy  T;hliitg 
Constr.  Co.,  Market  and  Main  Sts.. 

(20  days).  Noted  Jan.  30. 

Miscellaneous 

i’KOl’OWKI)  WORK 

Ferry  Improvement  —  Hoston.  Ma«s. _ 

State  Legislature  petitioned  to  appropriate 
$500,000  to  imjtrove  East  Boston  ferry 
service,  to  include  slips,  apfiroaches  and  city 
ferry  boats. 

River  Improvement— Chelsea,  Musx 

State  (legislature  petitioned  to  authorize 
Comn.  Waterways  &  Pub.  Bands  to  improve 
Mystic  River  from  innavigable  jKiint 
through  Chelsea  Creek  to  sea.  also  estab¬ 
lish  river  shipping  and  docking  facilities 
on  same.  Cost  to  exceed  $10,000. 

Cliimne.v — North  Reading,  .Munh. — See 
"Buildings.’’ 

l>ork — Uulney,  Mass. — A.  W’hiton.  ma.vor, 
appointed  committee  to  investigate  and’ re¬ 
port  on  feasibility  of  building  (julncy  dock. 
Cost  between  $50,000  and  $200,000. 

Wliurves,  ete. — New  larndon.  Conn. — Cite 
plans  to  sell  $1,000,000  bonds  to  buMd 
wharves  and  dockage  facilities  for  harbor 
liere.  G.  K.  Crandall,  city  engr. 

Clearing  Channel,  Ete. — Albany,  N.  V. — 
State  Begislature,  Albany,  petitioned  tO'  ap¬ 
propriate  $15,000  to  clear  channel  and  pro¬ 
tect  bank  of  Griffin  creek,  between  junction 
of  said  creek  with  Old  Genesee  Valley  canal 
and  point  2000  ft.  easterly  up  stream. 

Piteh,  Road  Oil,  etc.— New  York,  N.  Y. — 
H.  Bruckner,  pres.  Bronx  Boro.,  rejected 
all  bids  receive'  Jan.  16,  furnishing  and 
delivering  26  tons  paving  pitch.  800  tons 
limestone  dust,  etc.,  10,000  gal.  bitUTninou.s 
road  surfacing  material  and  150,000  gal. 
tar  road  oil.  Noted  Jan.  9. 


8EWKR.S — LONG  IWBAN’U  CITY,  N.  Y. 

Bids  were  received  by  M.  E.  Connolly,  president  of  Queens  Boro.,  Jan.  1 .1,  constructing 
sewers  and  appurtenances  in  80th  St.,  from  Liberty  to  Atlantic  Aves.,  N.  S. ;  Atlanlk- 
Ave.  from  80th  to  76th  Sts.  ;  76th  St.  from  Atlantic  Ave.  to  Pratt  PI.  ;  93rd  Ave.  from 
76th  St.  to  Elderts  Lane ;  Elderts  Lane  from  93rd  to  Jamaica  Aves.  ;  78th  St.  from 
Atlantic  Ave.,  N.  S..  to  Jamaica  Ave.  and  in  Jamaica  Ave.  from  Elderts  Lane  to  the 
Crown.  Brooklyn  and  Queens  Boros.,  from  (A)  H.  J.  Mullen,  Fulton  St.,  Brooklyn;  (B) 
U.  S.  Drainage  &  Irrigation  Co.,  17  Battery  PI.,  New  York  City;  (C)  J.  Jennings  Co.. 
8927  Ferris  Ave.,  New  York  City.  The  unit  bids  were  as  follows: 


2(428  lin.ft.  7  ft.  3  in.  reinforced  concrete  sewer  .  . . 

871  lin.ft.  5-ft.  reinforced  concrete  sewer  . 

72)  lin.ft.  4  ft.  6  in.  reinforced  concrete  sewer  . 

962  lin.ft.  4  ft.  J  in.  reinforced  concrete  sewer . 

929  lin.ft.  4-ft.  reinforced  concrete  sewer  . 

809  lin.ft.  )  ft.  9  in.  plain  concrete  sewer  . 

564  lin.ft.  3  ft.  plain  concrete  sewer . 

874  lin.ft.  18-in.  vitrified  pipe  sewer . 

243  lin.ft.  15-in.  vitrified  pipe  sewer  . 

732  lin  ft.  12-in.  vitrified  pipe  sewer  .  . 

61  manholes,  complete . . 

57  basin  manholes,  complete . 

88  inlets,  complete  .  .  . _ . . 

1,570  lin.ft.  12-in.  vitrified  pipe  basin  connections . 

1,460  lin.ft.  lO-in.  vitrified  pipe  basin  connections . 

489  six-inch  spurs  ( 24  in.  long)  on  concrete  sewers  . 

2  eight-inch  spurs  (24  in.  loivi.nn  concrete  sewers  . 

64  six-inch  spurs  on  18-in.  vitrified  pipe  sewers  . 

20  six-inch  spurs  on  15-in.  vitrified  pipe  sewers . 

56  six-inch,  spurs  on  12-in.  vitrified  pipe  sewers . 

3.696  lin.ft.  6-in.  vitrified  pipe  house  connection  drains . 

32  lin.ft.  8-in.  vitrified  pipe  house  connection  drains . 

I  junction  chamlwr  at  Hudson  8t.  and  Beaufort  Ave..  complete 

(lump  sum)  . 

I  junction  chamber  at  Rockaway  Blvd.  and  .Ytlantic  Ave.  (north 

side),  complete  (lump  sum)  .  ... 

I  junction  chamber  st  Snediker  Ave.  and  Atlantic  Ave.  (north 

side),  complete  (lump  sum) .  . 

I  junction  chamber  at  Ixitt  Ave.  and  Atlantic  .Ave.  (north  side), 

complete  (lump  sum) . 

1  junction  chamber  at  I.ott  .Ave.  and  Pratt  PI.,  complete  (lump 

sum)  .  .... 

I  junction  chamber  at  ESiierts  I.ane  and  Pratt  PI.,  complete 
(lump  sum) 

20  cu.yd.  Class  ’’.A’’  concrete  (exclusive  of  i-oncrete  shown  on 

Z.Sw  lb.  reinforcement  steel  (exclusive  of  steel  shosm  on  plan) . . . 

20,000  ft  .b.m.  timber  for  sheeting  and  bracing . 

10  cu.yd.  rock  excavation  . 

20,000  cu.yd.  of  displaced  material  for  fill  for  sewer  embankment. 
1,500  cu.yd.  excavation  for  sewer  embankment . 

Extended  totals  ...  . 


A 

B 

C 

$35  00 

$54  80 

$75  00 

19  00 

26.50 

40  00 

17.00 

20  00 

35  00 

17.00 

20.00 

35  00 

17.00 

18  00 

30  00 

18  00 

18.00 

25  00 

13  00 

15  00 

15  00 

4  10 

6  00 

4  23 

3  30 

4  00 

3  90 

3.00 

3  50 

3  26 

100  00 

125  00 

2  25 

no  00 

200  00 

1  60 

60  00 

135.00 

80  00 

2.00 

2  50 

2  42 

2.00 

2  30 

1  15 

1  00 

50 

65 

1.00 

1  00 

65 

3  50 

6  00 

01 

2  50 

.  5.00 

01 

2  00 

3  50 

01 

1  00 

1  50 

2  75 

1  00 

2  00 

2  91 

600  00 

810  00 

1,000  00 

2,500  00 

4,000  00 

3,000  00 

600  00 

870  00 

1,000  00 

600  00 

700  00 

700  00 

600.00 

800  00 

800  00 

600  00 

650  00 

800  00 

12  00 

20  00 

18  00 

.05 

10 

08 

01 

30  00 

65  00 

.01 

12  00 

01 

01 

.40 

50 

.01 

40 

1  00 

$209,068* 

$29).6)0t 

$314,757 

•  Type  "A.”  Sewer  Department  Standard, 
t  Type  ’’B.’’  (Precast  'Type  "B"  on  first  7  items), 
t  Biff  on  ’’.A"  and  ’’B." 
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were  received  by  M.  E.  Connolly,  president  of  Queens  Boro.,  Jan.  15,  construct- 
inir  -iiwers  and  appurtenances  In  Woodland  Ave.  from  Huntinirton  St.  to  Beaufort  Aves. ; 
K.-aiiforl  Ave.  from  Boyd  to  Hatch  Aves. ;  Walker  Ave.  from  Beaufort  to  Woodhaven 
Ave-  Woodhaven  Ave.  from  Walker  Ave.  to  Fulton  St..  4th  Ward.  Queens  Boro.,  from 
,  \.  I’nino.  2622  Bath  Ave.,  Brooklyn:  (B)  Ajax  Drainafre  Contg.  Corp.,  60  Herkimer 

St.  Brooklyn:  (C)  El.  W.  E’itzpatriek,  244  J.aekson  Ave.  The  unit  bids  were  as  follows: 

1  151  liii.ft.  bit.  1  in.  reinforotsi  eoiim'te  wwer . 

|'0I7  liii  ft.  5  ft.  9  in.  reinfom-d  concrete  sewer . 

1650  III!  ft.  5  ft.  3  in.  reinforer-d  concrete  wwer.  .  . . 

427  liii  ft.  2  ft.  3  in.  plain  eonerete  wwer 

791  lin  ft.  12-in.  vitrified  pip«‘ wwer . 

39  iimnholes.  eomplete. . . . 

45  iia.'iii  nianholea,  complete . 

«)3  iiili  ts,  eomplete.  ............... 

1125  lin.ft.  l2-in.  vitnned  pipe  Iwiain  eonneetioiis 
945  lin  ft.  lO-in.  vitrified  pipe  basin  eonneetions 
’33  b-in.  -purs  (24-in.  Iona)  on  eonerete  sew<  is 
58  6-in.  spurs  on  12-in.  vitrifiiil  pipe  wwen 

2  8-in.  spurs  (24  in.  long)  on  eonende  wwers 

2.290  lin.ft.  6-in.  vitrifi«“d  piw  houw  eonneetion  ihuins . 

32  lin.ft.  6-in.  vitrified  pipe  tiouw  eonnwtion  drains.  ., . 

30  vertical  feet  risers  for  nouw  eonneetion  drains . 

I  junction  ehamber  at  Woodland  and  Beaufort  Ave*.  (lump  sum) 

I  junction  ehamber  at  Beaufort  and  Walker  Aves.  (lump  sum) . 

10  cu.yd.  Class  "A"  concrete  (exclusive  of  coneri'te  shown  on 

)oi)  Ih  reinforcing  steel  (l•xeluBive  of  steel  show  n  on  plan) .  . 

5,000  ft. b  in.  timlxT  for  sheeting  and  braeing . 

I  Oeu  .vd.  rock  excavation  . 


Extended  totals . 

*  T.vjie  Sewer  l>™artment  Standard, 
t  Tym-  “B"  (Precast  Type  "B”  on  first  four  it 
t  Bid  on  "A"  anil“B”. 


A 

B 

C 

$50  00 

$48  00 

$53  45 

40  00 

50  00 

43  10 

40  00 

40  00 

47  50 

10  00 

10  00 

9  10 

4  00 

3  50 

4  45 

100  00 

90  00 

90  00 

100  00 

125  00 

no  00 

72  00 

40  00 

75  00 

01 

1  50 

3  00 

01 

.75 

2  00 

01 

50 

50 

01 

1  50 

2  00 

01 

50 

3  00 

1  00 

I  50 

1  50 

1  00 

1  50 

2  00 

S  00 

3  00 

2  00 

1,000  00 

1,200  00 

1,100  00 

1,000  00 

1,100  00 

900  00 

01 

15  00 

16  00 

01 

10 

08 

100  00 

80  00 

80  00 

01 

01 

»  01 

$188,800* 

$199,0651 

$212.0981 

Bids  were  received  by  M.  E.  Connolly,  president  of  Queens  Boro..  Jan.  15,  constructing 
sewers  and  appurtenances  in  Hobson  Ave.  from  Newtown  Creek  to  Halle  Ave.  ;  Hobson 
Ave  from  Halle  to  Jones  Aves.  ;  Jones  Ave.  from  Clinton  Ave.  to  I.4iurel  Hill  Blvd.  ; 
Baurel  Hill  Blvd.  from  Jones  to  Borden  Aves. ;  Montgomery  Ave.  from  Columbine  to 
Jones  Aves.  ;  Congress  Ave.  from  Laurel  Hill  Blvd.  to  Montgomery  Ave. ;  Townsend  Ave. 
from  l,aurel  Hill  Blvd.  to  Hobson  Aves.  ;  Waters  Ave.  from  Hobson  to  Clifton  Aves. ; 
Joy  Ave.  from  Montgomery  to  Clifton  Aves. ;  Columbine  Ave.  from  Hobson  to  Clifton 
Aves. :  Clifton  Ave.  from  W’ater  to  Columbine  Aves.  with  temporary  connection  to  sewer 
in  ('olumbine  Ave.,  2nd  Ward,  Queens  Boro.,  from  (A)  Green  t2ontg.  t'o..  734  Verona 
Ave.  Flushing,  (awarded  contract);  (B)  F.  L.  Paino,  67  Bav  47th  St.,  Brooklyn;  (C) 
Pi-aco  Bros.,  20  Main  St,  Flushing.  The  unit  bids  were  as  follows: 


855  lin.ft.  5  ft.  6  in.  minforeed  concrete  aewer 

1,566  lin.ft.  3  B.  9  in.  plain  concrete  newer . 

1,097  lin.ft.  3  ft.  3  in.  plain  concreti*  wwer . 

596  lin.ft.  18-in.  vitrified  pipe  wwer . 

1,533  lin.ft.  15-in.  vitrified  pipe  wwer.  . 

2,440  lin  ft.  12-in.  vitrified  pipe  sewer . 

56  iiianholes,  complete- . 

35  basin  manholt*,  complete . 

46  inlets,  eomplete . . .  . 

960  lin  ft.  12-in.  vitrified  pipe  basin  connections . 

7t0Iin.H.  lO-in.  vitrified  pipe  basin  eonneetions . . 

100  six-inch  spurs  (24  in.  iMig)  on  concrete  wwers . 

17  six-ineh  spurs  on  18-in.  vitrified  pipe  sewers . 

81  six-inch  spurs  on  IS-in.  vitrified  pipe  wwera . 

1 58  six-ineh  spurs  on  1 2-in.  vitrified  pipe  wwers . 

1.854  lin  ft.  6-in.  vitrified  pipe  houw  connection  drains . 

no  vertical  feet  riwrs  (or  houw  eonneetions . 

I  drop  chamber  at  Hobimn  and  Halle  Aves.  (lump  sum) . 

I  drop  chamber  at  Hobson  and  Caswl  Aves  (lump  sum) . 

I  drop  chamber  at  Hobson  and  Columbine  Aves.  (lump  sum)... 
I  junction  chamber  at  Hotwon  and  Jones  Aves.  (lump  sum).. 

I  rham)ier  at  Laurel  Hill  Blvd.  and  Jom*  Ave.  (lump  sum). . 

I  chamber  at  Laurel  Hill  Blvd.  north  of  Congress  Ave.  (lump 

sum)  . 

15,400  lin.ft.  piles . . 

I7.0C0  ft.b.m.  timber  for  foundation . 

2,100  lb.  stnietural  steel  (bolts,  nuts,  washers,  etc.).. 

25  cu.yd.  Class  “A”  concrete  (exclusive  of  conereti-  shown  on 

plsn) . 

1,(100  Ih.  reinforcement  steel  (exclusive  of  stei-l  shown  on  plan) . . . 

60,000  ft.b.m.  timber  for  sheeting  and  bracing . . 

10  cu.yd.  rock  excavation . . 


Kxtended  totals . 

•  T>T)e  “A,”  Sewer  Dgyartment  Standard, 
t  T>'pe  “B”  (Precast  Type  “B"  on  first  3  items). 


A 

B 

C 

$66  00 

$80  00 

$80  00 

26  00 

35  00 

33  00 

21  00 

29  00 

30  00 

5  90 

8  00 

7  00 

5  00 

6  00 

5  50 

4  50 

5  00 

4  50 

150  00 

100  00 

125  00 

130  00 

100  00 

125  00 

60  00 

50  00 

75  00 

2  00 

2  00 

4  00 

1  50 

2  00 

2  00 

2  00 

1  00 

1  00 

2  40 

10  00 

3  00 

1  75 

10  00 

2  00 

1  20 

10  00 

2  00 

1  10 

2  00 

1  75 

1  00 

2  00 

2  00 

2,500  00 

2,000  00 

3,000  00 

2,500  00 

2,000  00 

1,500  00 

2,500  OO 

2,000  00 

1,810  00 

600  00 

2,000  00 

1,300  00 

600  00 

1,000  00 

700  00 

600  00 

1,000  00 

800  00 

30 

15 

50 

70  00 

60  00 

60.00 

20 

10 

.10 

II  00 

18  00 

18  00 

09 

10 

10 

55  00 

60  00 

60  00 

12  00 

15  00 

15  00 

$181,896* 

$218,757$ 

$220,930$ 

r  I  MIC 

tBido 


on  “A”  and  "B." 


Stadinm — New  Tork,  N.  V. — Dept.  Parks. 
Bronx  Boro.,  had  plans  prepared  by  A. 
0.  Waldreaon.  archt.,  building  reinforced- 
concrete  stadium  on  24lst  St.  and  Bway., 
Bronx  Boro.  About  $1,000,000. 

Creek  Improvement — Watkins.  N.  Y. — 
State  I^egislature,  Albany,  petitioned  to  ap¬ 
propriate  $15,000  to  Improve  channel  aiid 
banks  of  Glen  or  Mill  Creek  here. 

Tanks — Baltimore,  Md. — (Canton)  Stand¬ 
ard  Oil  Co..  Pier  2,  Pratt  St.,  having  plana 
prepared  building  3  or  more  oil  storage 
tank.s  here.  Cost  between  $75,000  and 
JlM.onn, _ T.  Goodwillle,  genl.  mgr. 

Bock  and  Warehouse— Fayetteville,  N.  C. 
— ^ity  receives  bids  In  spring,  building  on 
Oais-  Fear  River.  About  $75,000.  J.  A. 
Strange,  city  engr. 

Floating  Dry  Dock — Green  Bay,  WIs. — C. 
Hartman,  114  South  Oakland  Ave.,  receives 
b'fl.s  about  Feb.  21,  building  reln.-con.  float¬ 
ing  dry  dock  for  tugs  and  smaller  vessels. 
About  $400,000.  K.  Early,  Chicago,  engr. 

I.akeshore  Protection— Roaosha,  WIs. — 
Comm.  Kenosha  Co.  (Kenosha)  and  Ra- 
cin-  t'o.  (Racine)  plan  to  build  lakeahoro 


protection.  About  $125,000.  Work  In¬ 
volves  4100  ft.  breakwater,  2  rows  tight 
piling  with  stone  filling  and  16  ft.  piles. 
P.  Hurtgen.  Kenosha,  engr. 

Zoo.  etc. — 8t.  Louts.  Mo. — Zoological  Bu., 
Park  Dept,  plans  to  build  concrete  bear 
and  wolf  pits,  animal  hospital  and  bakery 
and  bridge  over  Wells  Drive  In  Forest  Park. 
About  $80,000.  N.  CunlKT,  comr. 

Paviliun— Denver,  Colo. — Natl.  Jewish 
Hospital  Assn.,  East  Colfax  and  Jackson 
Sts.,  plans  to  build  pavilion  for  tubercu¬ 
lar  children,  on  East  Colfax  and  Pox  Sts. 
About  $50,000.  S.  Simon,  supt. 

Harbor  Improvements— Gray*  Harbor. 
B'ash. — City  of  Aberdeen  plans  to  improve 
Grays  Harbor  port  facilities,  both  Inner 
harbor  and  outer  bar.  Plana  include  dredg¬ 
ing  bar  to  provide  30-40  ft.  of  water.  Im¬ 
provement  of  inner  harbor,  dredge  for  bar 
and  Inner  harbor,  and  public  dock.  Grays 
Harbor  Port  Comn.  has  about  $100,000 
available  for  inner  harbor  improvements ; 
Federal  Government  will  appropriate  $95,- 
000  for  bar  Improvement  and  $750,000  for 
dredge  for  outer  harbor. 
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stadium — Portland.  Ore. — Oregon  Stock 
Riilsers  having  preliminary  iilans  preparexi 
by  L.  1.  Thompson,  archt.,  91  North  10th 
St  About  $26(r(>0O. 

Pier — Vaneouver,  B.  C. — Canadian  l*a- 
clflc  Ry.,  Wlnnlpi-g.  Man,,  having  plans  pre¬ 
pared  for  100  ft.  concrete  pier  here.  1000 
ft.  long  and  300  ft.  wide,  with  flU  of 
approximately  Soo.ono  cu.yd.  About  $1,- 
500,000.  J.  O.  Sullivan,  ch.  engr. 

Harbor  ImprovenicntN — Gndrrirh,  4>nt. — 
IX minion  Government,  Ottawa,  voted  $50.- 
000  bonda  for  improving  harlHir  here. 

Swimming  l‘nolM — Dttaws,  Dal. — Hd.  Con¬ 
trol  ri'commended  that  t:ity  Council  engage 
architect  to  prepare  plans  and  submit  es¬ 
timate  of  cost  of  liuilding  2  swimming 
pools,  one  at  King  Edward  Ave.,  and  York 
St.,  and  other  at  Plouffe  Park.  A.  K 
McCallum.  City  Mall.  engr. 

Subway — Begina,  Sask. — City  having 
plans  prepared  for  building  subway  on 
Hamilton  St.  About  $70,000. 

Incinerator — Saskatoon,  Sank. — Ctt.v  plans 
to  build.  About  $30,000. 

BIDS  DFSIKKI* 

Asphalt,  etc.,  Brooklyn,  N,  Y. — Until  Kcb 

11,  by  E.  Riegelmann.  l>oro.  pres.,  furnishing 
and  delivering  240,000  gal.  reflned  asplialt 
in  liquid  form,  60  Ions  reflned  as|>halt  in 
containing  packages.  50,000  asphalt  paving 
blocks.  24  In.  deep.  40.000  grade  1  granite 
paving  blocks.  40,000  wood  paving  lilocks. 
6000  bbl.  Portland  cement,  1500  tons  lime¬ 
stone  or  other  suitable  Inorganic  dust. 
10,000  sq.ft,  bluestone  flagging,  2  in.  thick. 
800  cu.yd.  paving  gravel,  250  tona  paving 
pitch,  7000  cu.yd.  asphalt  sand.  4000  cu  yd. 
paving  sand.  3000  cu.yd.  binder  stone.  3000 
cu.yd.  11  in.  broken  atone  for  concrete,  etc. 

Bead  Machinery- Alms.  Wl«. — Until  Feb. 

12,  by  city  for  1  tractor.  15-30  bp.,  one  8 
ft.  grader,  2  horse  graders,  drag  scraper, 
road  drags  and  road  plows. 

Dam — Ia>s  Angeles,  C'al — Until  Feb.  19 
(change  of  date)  by  Bd.  Supervs..  lx>s 
Angeles  Co.,  building  concrete  masonry 
arch  dam.  120  ft.  high,  northwest  of  Pasa¬ 
dena.  Involving  6000  yd.  rock  excav..  5000 
yd.  earth  excav.,  33.000  yd.  concrete  with 
stones  embedded.  300  ft.  concrete  outlet 
tunnel,  120  ft.  concrete  spillway,  concrete 
arches  supixirting  roadway  on  top.  etc.  for 
county  flood  control  districta.  About  $300.- 
000.  J.  \V.  Reagan,  ch.  engr.  Noted  Jan  9. 

Crushed  Bork — Visalia,  CaL — ITntll  Feb. 
21.  by  Bd.  Supervs.  Tulare  Co.,  furnishing 
crushed  rock  for  Springville  Worth  Rd. 

I’KICKS  AND  CONTKACTM  .\W.\KDKD 
('A'Tndicates  award  of  contract) 

-f^Klertrle  Generating  Caparlt.v — Bruok- 
lyn,  N.  Y. — E.  Rlegelman.  boro.  pres.,  let 
contract  reserving  and  furnishing  eleetrlc 
generating  capacity,  etc.,  during  year,  to 
F2dison  F21ectrlc  &  Illuminating  Co.,  Pearl 
St.  About  $47,400. 

4tKleetrlp  Generating  Capaelty — New 
Vurk,  N.  Y. — F.  L  flowing,  boro.  pres.,  let 
contract  reserving  and  furnishing  electric 
generating  capacity  for  use  of  high  pressure 
Are  service  pumping  statio.i  for  year,  to 
New  York  F'dison  Co.,  130  East  15th  St. 
About  $48,600. 

'A’Ceal  Bln.  etc. — Ilniralu,  N.  Y.-  -See  '‘In¬ 
dustrial  Works.” 

‘gCement,  Hand,  ete.- New  York,  N.  Y.— 

H.  Bruckner,  pres.  Bronx  Boro.,  let  con¬ 

tract  furnishing  and  delivering  750  tons 
asphaltic  cement,  to  Warner  (Juinlan  As¬ 
phalt  Co..  79  Wall  St..  $1686;  9600  cu^d. 
sand  grits,  to  Amer.  Bldg.  &  Material  (Jo.. 
Kingsbridge,  $13,704  ;  3000  bags  binder 

stone,  to  A.  Tompkins,  $4700;  2000  bags 
Portland  cement,  to  J.  A.  McCarty  &  Bros,, 
651  Exterior  St..  $1750;  4600  cu.  yd.  1  In. 
broken  trap  rock  stone  and  2000  cu.yd. 
broken  trap  rock  screenings,  to  New  York 
Trap  Rock  Co..  101  Park  Ave.,  $17,420; 
250,000  gal.  asphaltic  road  oil,  to  Attantk- 
Refinery  Co.,  3144  Passyunk  Ave.,  Pblla., 
Pa.,  $18,600.  Noted  Jan.  9. 

I.,ereea— Blythe,  Cal, — Palo  Verde  Joint 

I. a?vee  Dlst.  let  contract  (1)  building  4  mi. 
earth  levee  retjulring  dragline  dredger 
equipment  and  Involving  about  180,000 
cu.yd.  dredging,  to  P.  B.  EJngh,  $.20  per 
cu.yd.'  (2)  similar  work  and  same  yardage 
as  (1)  6  ml.  southeast  of  here,  to  Palo 
Verde  Mutual  Water  Co.,  $.20  per  cu.yd. ; 
(3)  building  cut-off  canal  across  Palo  Verde 
bend.  2$  ml.  long,  involving  40.000  cu.yd. 
dredging,  requiring  teams,  fresnoa  and 
scrapers  or  dredger  or  excavator,  to  J.  C. 
Donovan,  780  Lyon  St.,  Los  Angeles,  $.65 
per  cu.yd. 

4^Foaadatloa  —  Halifax.  N.  H..— Navy 
I.«ague  of  Canada  let  contract  building 
foundation  for  home  here,  to  F'oundatlon 
Grading  Co.,  85  Almon  St.  About  $13,000. 
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Bids:  Fvb.  18  /c  19. 

Canal  Improvements 

STATE  OF  NF:W  YORK 

OFFICE  OP  supp:ri.vtf:xdent  op 

RCBLIC  WORKS 

Albany,  X.  Y. 

Sealod  ))ro|»<).sals  will  be  received  by  the 
undersigned  at  his  otilce  in  the  Capitol  at 
Albany,  X.  Y.,  until  twelve  o’clock  noon  of 
Tue.sday,  Pebruary  18,  1919,  at  which  place 
and  hour  they  will  be  publicly  opened  and 
read,  for  the  Improvement  of  tlie  State 
canals  as  authorized  by  Chapter  It?  of  the 
Laws  of  1903  and  amendatory  laws,  end 
Chapter  391  of  the  Laws  of  1909;  and  for 
the  construction  of  Barge  canal  terminals 
pursuant  to  the  provisions  of  Chapter  716 
of  the  Laws  of  1911,  as  follows; 

TERMINAL  CONTRACT  NO.  57 
Por  constructing  certain  parts  of  an  ap¬ 
proach  from  Court  Street  and  South  Avenue 
to  the  Barge  canal  terminal  at  Rochester. 
Contract  plans,  sheets  1  to  10  inclusive. 

TERMINAL  CONTRACT  NO.  69 
Por  protecting  the  shore  of  Erie  Basin 
between  I.,ake  Street  and  Slip  No.  1.  at 
Buffalo. 

Contract  plans,  sheets  1  and  2. 

TERMINAL  CONTRACT  NO.  107 
Por  installing  electric  wiring,  lighting, 
power  and  battery  charging  equipment  for 
the  canal  terminal  at  Erie  Basin,  Buffalo. 
Contract  plans,  sheets  1  to  10  inclusive. 

TERMl.VAL  CONTRACT  NO.  223 
For  constructing  a  Barge  canal  terminal 
freight-shed  at  Oreenpoint,  Brooklyn,  New 
York  City. 

Contract  plans,  sheets  1  to  11  inclusive. 
And  until  twelve  o'clock  noon  of  Wed¬ 
nesday,  February  19.  1919.  for  the  follow¬ 
ing  pieces  of  work : 

CONTRACT  NO.  200 
Erie  Canal — Sections  9  and  10 
For  driving  steel  sheet  piling,  placing 
concrete  lining  and  incidental  work  be¬ 
tween  Rochester  and  Lockport. 

Sheets  1  to  5  inclusive. 

CONTRACT  NO.  201 
Erie  Canal — Section  9 
Por  completing  the  concrete  prism  lining 
at  Cartersville  and  constructing  a  stream 
entrance  near  Knapp’s  bridge. 

Sheets  1  to  3  inclusive. 

CONTRACT  Q 

Cayuga  and  Seneca  Canal — Section  1 
For  constructing  pile  dolphins  for  aids 
to  navigation  on  Cayuga  and  Seneca  lakes. 
Sheets  1  to  6  Inclusive. 

Plana  may  be  seen  and  detailed  specl- 
floations,  engineer’s  estimate  of  quantities, 
proposal  blanks,  form  of  contract  and 
Irands  required  and  other  information  for 
proposers  may  be  had  at  the  office  of  the 
Superintendent  of  Public  Works  at  Albany, 
N.  Y.,  at  the  office  of  the  Assistant  Super¬ 
intendent  of  Public  Works  for  the  Middle 
Division  at  Syracuse.  N.  Y.,  at  the  office  of 
the  Assistant  Superintendent  of  Public 
Works  for  the  Western  Division  at  Roches¬ 
ter,  N.  Y.,  at  the  canal  office,  Spaulding’s 
E.cchange,  Buffalo,  N.  Y.,  and  at  the  office 
of  the  State  Engineer  and  Surveyor. 

Copies  of  detailed  plans  or  drawings  may 
be  obtained  from  the  State  Engineer  and 


Price,  $3.60  an  inch — Copy  can  b« 
received  until  Tuesday,  10  a.m., 
for  issue  out  Thursday. 

The  publication  of  an  ad¬ 
vertisement  on  this  page 
is  an  official  notice  that 
bids  are  wanted  from 
other  than  local  bidders. 

It  is  also  a  guarantee  that 
maximum  competition  is  in¬ 
vited  because  Engineering 
News-Record  is  the  one  nation¬ 
ally  recognized  medium  for 
Proposal  advertising.  Its 
Searchlight  Section  is  read 
each  week  by  nearly  every 
worth-while  contractor  in  this 
country  who  bids  on  public 
work  outside  his  own  city. 


OFFICIAL  PROPOSALS 

Surveyor  at  Albany,  N.  Y..  ui)oi»  payment 
to  him  of  the  cost  of  producing  them. 

Monthly  estimates  will  be  paid  of  ninety 
per  centum  (90'lf)  of  the  work  done  at  the 
contract  price.  Every  proiKisal  for  said 
work  must  be  accompanied  by  a  money 
deposit  in  the  form  of  a  draft  or  certified 
check  upon  some  good  banking  institution 
in  the  city  of  Albany  or  New  York,  issued 
by  a  national  or  state  bank  (or  trust  c^jm- 
pany  in  the  case  of  terminal  contract)  in 
good  credit  within  the  state  and  payable 
at  sight  to  the  Superintendent  of  Public 
Works  for  five  per  centum  (5%)  of  the. 
amount  of  the  proposal. 

The  per.son  whose  i)ro|)osal  shall  be  ac¬ 
cepted  will  be  re(iuired  to  execute  a  con¬ 
tract  and  furnish  bonds  within  ten  days 
from  the  date  of  notice  of  award  delivered 
to  him  or  them  in  person  or  mailed  to  the 
address  given  in  the  proiKtsal. 

I’pon  execution  of  the  contract  an<l  ap- 
l)roval  of  iKinds.  the  certified  check  or  draft 
will  be  returned  to  the  projioser  unless  the 
same  shall  have  been  presented  for  col¬ 
lection  prior  to  such  time,  in  which  case 
the  amount  of  the  deposit  will  be  refunded 
by  the  Superintendent  of  Public  'Works. 

The  deiwsits  of  bidders  other  than  the 
one  to  whom  the  award  of  contract  shall 
be  made  will  be  returned  immediately  after 
the  award  has  been  made. 

The  bond  required  for  the  faithful  per¬ 
formance  of  each  contract  shall  be  in  such 
sum  as  shall  be  fixed  by  the  Superintendent 
of  Public  Works,  which  sum  shall  not  be 
less  than  twenty  per  centum  (20%)  of  the 
estimated  cost  of  the  work  according  to  the 
contract  price,  and  an  additional  bond, 
known  as  the  labor  bond,  in  the  sum  of 
ten  per  centum  (10%)  of  the  amount  of 
the  estimated  cost  of  the  work  according 
to  the  contract  price.  w'M  be  required  as 
security  that  the  con‘  otor  will  pay  In 
full  at  least  once  In  eaci'  -onth  all  labor¬ 
ers  employed  by  him  upon  the  work  speci¬ 
fied  to  be  done  in  the  contract. 

In  the  event  that  more  than  one  surety 
company  la  offered  as  surety  on  said  bonds 
co-insurance  only  will  be  accepted. 

Each  proposal  must  be  addressed  to  the 
Superintendent  of  Public  Works,  Albany, 


OFFICIAL  PROPOSALS 

N.  Y.,  and  must  be  endorsed  on  the  ~pnl 
velope  with  the  nane  of  the  ooiislnictlon 
for  which  the  proixjsal  is  made. 

.Vward,  if  made,  will  be  mad.-  ti. 
per.son  or  iiersons  whose  proposal  sh;ill  !«. 
lowest  in  cost  to  the  Slate  for  doiiii;  the 
work,  and  which  shall  comply  with  all 
provisions  required  to  render  it  formal  He- 
fore  any  award  shall  be  made  the  lowest 
bidder  will  be  required  to  satisfy  the  Su¬ 
perintendent  of  Public  Works  of  his  ahil- 
ity  to  provide  suitable  equipment  and  ma¬ 
terials  for  the  proper  performance  of  the 
work. 

The  right  i.s  reserved  to  reject  all  pro¬ 
posals  and  readvertise  and  award  llie  con¬ 
tract  in  the  regular  manner  if,  in  the 
judgment  of  the  undersigned,  the  interests 
of  the  .Slate  will  be  enhanced  thereby. 

W.  W.  WOTIIERSPOO.X. 

Superintendent  of  Public  Works. 

January  15,  1919. 

Bids ;  Feb.  18 


Water  Main 

Jersey  City,  N.  J 

.Sealeii  proposals  will  be  rei-cived  by  the 
Board  of  Comnilssioners  of  Jersey  City. 
X.  J.,  Tu<*sday,  February  18,  1919.  at  2 
I*.M..  in  the  Assembly  Chamber,  City  Hall, 
Jersey  City,  for  the  construction  of  a 
water  main  under  the  Hackensack  and 
Passaic  Rivers,  in  accordance  with  plans 
and  specifications,  and  addenda  thcn'lo. 
on  file  in  the  office  of  the  City  Clerk  of 
Jersey  City,  for  public  Inspection. 

Blank  forms  of  hid,  showing  estimate 
of  quantities  and  agreements  of  sureties, 
must  bt*  obtained  at  the  office  of  the  Con¬ 
sulting  Engineer,  Ltiurence  A.  Ball,  Hoorn 
23.  Cit.v  Hiill,  Jer-sey  City.  A  deposit  of 
$25  must  accompany  each  applii'ation  for 
copy  of  Ilians  and  s|H'cifications.  which 
dejKjsit  will  be  refunded  when  plans  and 
s|)e«'ifications  are  returned  to  the  Consult¬ 
ing  Engitieer  in  good  condition. 

Proiwisals  must  be  Inclosed  in  sealed  en- 
velojies.  endorsed  "Proposal  for  Water  Main 
I'nder  Hiickensack  and  Pas.salc  Kivers." 
directed  to  this  board,  and  handed  to  the 
Cit.v  C’lerk  in  open  meeting  when  called 
for  in  the  order  of  business  relating  to 
sealed  proposals. 

The  bonds  required  to  be  furnished  on 
projMisals  (and  a  possible  subsi-quent  con¬ 
tract)  are  those  of  some  surety  company 
authorized  to  do  business  in  the  State  of 


New  Jersey. 

The  Board  reserves  the  right  to  reject 
any  or  all  proiiosals  if  it  is  considered  (or 
the  best  interests  of  the  city  so  to  do. 
By  order  of  the  Board  of  Commissioner* 


of  Jersey  City. 

Dated;  City  Clerk’s  Office. 

FRANK  A.  DOLAN,  City  Clerk. 
Jersey  City,  January  24,  1919. 


PROPO.’^AL  FOR  DREDGING.— F  S 
Engineer  Office,  Custom  House.  XorfoW. 
Va.  Sealed  proposals  will  be  received  hei^ 
until  12  o’clock  noon.  February  21,  P**’’ 
and  then  opened,  for  dredging  In  the  in¬ 
land  Waterway  from  Norfolk.  \  a.,  to 
Beaufort  Inlet,  N.  C.  Further  information 

on  application. _ _ _ 

Propoitals  for  Jetty  'Work — U.  S- 
glneer  Office,  Dallas,  Tex. — ^aled  Ptl’P®*'?? 
will  be  received  here  until  11  a.  m..  rea  -»• 
1913,  and  then  opened,  for  jetty  work  » 
Sabine  Pass,  Tex.  Further  Information  o» 
application. 


February  13,  1919 


Ave.  from  Wrex  Lane  Ave.  to  Williamson 
St. ;  I  ml.  In  alley  west  of  Woodland  Ave 
frcm  Maryland  to  Emerald  Aves. ;  IJ  ml.  In 
Grace  St. ;  1|  ml.  In  first  alley  north  ol 
Mound  St.  and  14  other*  streets  and  alleys  ; 
J  ml.  In  alley  north  of  Howard  Ave.  to 
Itosethorn  Ave. :  8  mi.  3rd.  Ave.  relief  sewer. 
Mt.  Pleasant  Branch.  H.  Maetzel,  city  engr. 

Minn.,  St.  Paal— Until  Feb.  17.  by  Purch 
Dept.,  bulldinft  sewer  In  Svndkiite  Ave 
from  Stanford  Ave.  to  St.  riair  St.,  and 
NoswelJ  Ave.,  from  Keston  Ave.  to  St. 
Anthoriy  Park.  Work  Involves  thr«'e  man¬ 
holes,  483  lln.ft.  12  In.  and  L*0»  lin.ft.  9  In 
concrete  pipe.  O.  Claus.sen,  city  en^. 


rein. -con.  pavement,  800  sq.yd.  12  In.  stone 
riprap  pavement,  180  cu.yd.  reln.-con.  core¬ 
wall,  (9)  3000  sq.ft,  wood  sheet  piling;  1 
reln.-con.  spillway,  complete  Including  fiume 
through  dam,  control  valves,  screens  and 
piping;  (10)  clearing  reservoir  site  of  all 
timber;  (11)  alternate  bids  as  per  Item  (1) 
using  10  In.  wood  pipe  for  SO  ft.  head  and 
Class  No.  100  universal  pipe.  Benham  Eng. 
Co.,  Colcord  Bldg.,  Oklahoma,  engrs. 

Ont.,  Ottawa — Until  Feb.  20,  by  Bd.  Con¬ 
trol  laying  3500  ft.  3-6  in.  c.i.  pipe.  13.100 
ft.  6-24  in.  vltr.  clay  pipe,  thirty-three  3-12 
in.  stop  valves,  quarter  bends  and  Junctions, 
etc.  A.  F.  McCallum.  City  Hall,  engr. 

Oat.,  Pembroke — Until  Mar.  7,  by  town, 
for  furnishing  and  installing  1  water  works 
pumping  unit  comprising  turbine  pump  of 
2000  gal.  capacity  against  330  ft.  head.  aQd 
steam  turbine  or  gasoline  engine,  direct 
connected  to  pump.  W.  J.  Moore,  town 
engr. 


lioh  Detroit— Water,  Bd..  submitted 
to  City  Council  for  completing  fll- 
ion  plant,  cost  $5,326,000;  building 
MUiPPlng  boiler  house,  $439,600;  bulld- 
Booster  station  to  increase  volume  of 
?ent  intake  and  supply  filtration  plant, 
>  000  •  installing  23  ml.  main  pipe  lines, 
'o6  000  and  130  ml.  distributing  lines 


PRICES  A.\D  CONTR.\CTS  .\W.\RDED 
(^Indicates  award  of  contract) 

★  N.  Y.,  I.ong  Inland  City — M.  Connolly, 
pres.  Queens  Boro.,  let  iMutract  building 
Sewers  In  80th  St.  from  Libertv  to  Atlantic 
.tves..  Atlantic  .\ve.  from  80th  to  76th  Sts., 
76th  St.  from  Atlantic  to  93rd  Aves.,  93rd 
Ave,  from  76th  to  Elderts  I.,ane,  Klderts 
l..ane  from  93rd  to  Jamaica  Aves.,  78th  St 
from  Atlantic  to  Jamaica  Aves.,  and  Ja¬ 
maica  Ave.  from  Elderts  L.ane  to  the  crown. 
Queens  and  Brooklyn  Boroughs,  to  H.  J 
Mullen  Contg.  Co.,  Inc.,  Fulton  St.,  Brook¬ 
lyn.  $209,068.  Noted  Jan.  23. 

N.  V.,  Syrarnse — Intercepting  Sew'er  Bd. 
received  bids  Feb.  6,  building  Div.  3,  4  and 
5  of  Onondaga  Creek  improvement  and 
main  intercepting  sewer,  from  J.  Young. 
Bastable  Blk.,  $543,327 :  I.  M.  Luddington 
Sons,  Power  Bldg.,  Rochester,  $543,402. 
Plans  include  2  mi.  creek  improvement  and 
1.3  ml.  intercepting  sewer  and  involves 
111.500  cu.yd.  excav.  and  18,000  cu.yd.  con¬ 
crete.  Noted  Jan.  30. 

IrS.  !>.,  Forman — Sargent  Co.  let  contract 
laying  drains,  to  Great  Northern  Bridge 
Co.,  Wahpeton.  About  $15,000. 


PRICKS  .4ND  COXTR.4CTS  AWARDED 
('^Indicates  award  of  contract.) 

(^Mlnn.,  Hallork — Village  let  contract 
building  60,000  gal.  steel  water  tank,  to 
lies  Moines  Bridge  &  Iron  Co.,  Tuttle  St. 
between  9th  and  10th  Sts.,  Drs  Moines,  la.. 
$6500.  Noted  Jan.  2. 


priated  $10,000  to  improve  water  system, 
abio  steam  heating  and  electric  light  plants 
at  State  Hospital  here. 

N.  D.,  Minot — City  soon  receives  bids 
building  3,000,000  gal.  concrete  reservoir 
About  $116,000.  E.  J.  Thomas,  city  engr. 

Noted  Oct.  31. 

Trx.,  Mission — See  “Sewers.” 

Oklo.,  Ada — City  defeated  $85,000  bonds 
for  improvements  to  water-works.  W.  B. 

Jones,  elk.  Noted  Jan.  2.  PROPOSED  WORK 

Okla..  Walters — City  election  Peb.  14  Conn.,  Bridgeport — Sewer  Bd.  receives 
to  vote  on  $45,000  bonds  to  extend  water,  bids  in  spring  building  storm  and  sanitary 
sewer  and  light  systems.  A.  H.  Japp,  city  sewers  in  various  streets,  cost  $100.000 ; 
atty.  storm  sewer  in  Black  Rock  Sect.,  $71,800. 

Colo..  Denver — City  plans  to  build  7000  J.  A.  McElroy,  city  engr. 
ft.  16  in.  c.  i.  water  main  on  16th  Ave.  from  Conn.,  Bridgeport — City  receives  bids  In 
Bellaire  St.  to  Monaco  St.  Pkway,  cost  spring  building  sanitary  sewer  in  Wood  and 
$53,000  ;  repair  5500  ft.  40  in.  wood  stave  Hillside  Aves.,  cost  $15,500;  Island  Brook 
pipe  between  Kasstler  Station  and  Willard  Ave.  and  River  St..  $25,000;  combined 
fllters,  $15,000.  B.  Lowther,  ch.  engr.,  sewer  in  East  Washington  Ave.,  $6300; 
water  system.  Spring  St.,  $25,000 ;  storm  sewer  In  Rail- 

Ont  Ottawa — Bd.  Control  receives  bids  road  Court  extension.  $18,000  and  sanitary 
about  Mar.  15  for  purchasing  and  installing  intercepting  sewer  in  Bay  St..  $17,100.  J. 
water  meters.  About  $40,000.  A.  P.  Me-  A.  McElroy,  city  engr. 

Callum,  Ottawa,  engr.  N,  Y.,  Utiea — City  plans  to  build  sewers 

in  various  streets.  About  $30,000.  J. 

BIDS  DESIRED  Klmper,  city  engr. 

O.,  Niles — City  plans  to  build  sewers  In 
N.  Y.,  New  York — Until  Peb.  20.  by  N.  Fast  Side  Sewer  Dist.  No.  4.  H.  Turner, 

J.  Hayes,  oomr.  water  supply,  gas  and  city  engr. 

electricity,  furnishing,  delivering,  un-  o.,  Warren — City  plans  to  build  sewers 
loading,  stacking  and  storing  c.  i.  valve  in  Northwest  Dl.st.  About  $20,000.  C.  H. 

box  castings,  valves  and  hydrants.  Ijawrence,  city  engr. 

N.  J.,  Bayonne — Until  Peb.  21,  by  Bd.  MIeh..  River  Rouge — Ford  Motor  Co.. 

Comrs.,  furnishing  and  laying  about  3100  Highland  Park,  plans  to  build  6  mi.  sani- 
ft.  new  30  in.  water  pipe  upon  pile  and  tary  sewer  sy-stem.  Work  Involves  16  and 
timber  foundation  on  east  and  west  banks  >h.  concrete  crocks,  also  8  and  12  in. 
of  Hacken.sack  River,  double  30  in.  c.l.  pipe  yitr.  crocte.  Bids  will  soon  be  received 

with  flexible  joints  in  trench  to  be  dredged  l^r  material ;  installation  of  sewers  to  be 

under  Hackensack  River,  valves,  connec-  done  by  day  labor.  S.  D.  Bullock,  constr. 
tions,  etc.,  taking  up  and  relaying  330  ft.  supt. 

30  in.  c.i.  water  pipe  now  located  on  old  WU..  Kenosha — City  plans  to  build  sewer 
right  of  way  on  east  and  west  sides  of  outlet.  About  $10,000. 

Hacken.sack  River  and  thoroughly  cloning  Tex.,  Mission — City  plans  to  build  sewer- 
and  repainting  same  inside  and  out  and  re-  waterworks  systems.  About 

moving  and  relaying  same  on  new  right  of  ."5  aqq 

way  parallel  with  new  30  in.  line,  furnish-  ‘  j 

ing  and  laying  900  ft.  18  in.  c.l.  water  pipe  J*****'-,, — Bd.  Pub.  WIm.  rej^ed 
with  valves  and  appurtenances.  760  ft.  12  building  sew-age  disposal  Pl^C  Ben¬ 
in.  and  700  ft.  4  in.  c.l.  water  pipe  to  be  ham  Eng.  f^o..  Colcord  Bldg.,  Oklahoma, 

of  Class  B.  Amer.  Water  Works  Standard,  engrs.  Noted  Sept.  30. 

“"J*  <*•••“•.  Portland— city  soon  lets  contract 

tons  30  in.  flexible  Joint  c.l.  pipe,  520  tons  building  sewers  in  Harris  St.  and  Bills  Ave. 

tons"i8  in.*’iA  pipe  30  tons  12  ?n  c^Tpipe  Aurgaard.  city  engr.  Noted  Feb.  6 

lOoToO  cu‘?d.‘’in  HMkeisaL’lifverf  iflicinl  engr.."reTOmmendedWt  $7^826*  b^"ippro^  Upfhur  *5o“buad“ngT^^lS^n  a’ATh  bridge 
1000  cu.yd.  conorete,  furnishing  ivalveq.  priated  to  replace  240  culverts  in  pajjd  ojir  Buckhannon  RRer  at  Oure  Mill  Noted 

hydrants,  meters,  etc.  M.  R.  Sherrerd.  2o  streets  with  concrete  structures  1-5  ft.  wide,  over  BucKnannon  Kiver  at  tJurs  Miu.  Noted 

Clinton  St..  Newark,  consult,  engr. ;  adver-  Cal.,  I-os  Angeles — Bd.  Pub.  Wks.  re- 

tised  in  this  issue.  ceives  bids  in  March  building  cement  or  Tenn.,  Sneedvllle— Until  Feb.  25,  by  Comrs. 

Md  Brunswirk _ Until  Peb  19  bv  E  L  '"itr.  pipe  sewers,  manholes,  flush  tanks,  etc.,  Hancock  Co.  Pike  Rd.,  building  160  ft. 

Harrison  mavor  furnishing  and  laving  1"  Wilmington  Harbor  Hist.  About  $160,-  single  span  steel  bridge,  12  ft.  wide,  over 

■-’O.uoO  ft.  4-10  In.  wood  stave  pipe  and  •’*'0.  W.  T.  Knowlton.  sewer  engr.  Noted  Powells  River  at  mouth  of  Mulberry  Creek. 

3-10  in.  C.L  pipe,  including  construction  Oct-  24.  H.  B.  Jarnagin,  chn. 

of  river  crossing  and  appurtenant  work.  Cal..  Ksn  Bernardino — City  soon  receives 

Norton,  Bird  &  Whitman.  1320  Munsey  bids  building  6  and  8  in.  sewers  in  D  PRICER  AND  CONTRACTR  AWARDED 

Bldg..  Baltimore,  engrs.;  advertised  in  this  St  from  19th  St.  to  Highland  Ave.;  P  St.  ,  ...  j,  .  j  v 

•sKUf  from  13th  to  14th  Sts.  and  14th  St.  from  (★Indicates  award  of  contract) 

Okla.  Wewoka _ Until  Feb  19  bv  city  D  to  B  Sts.  C.  E.  Johnson,  city  engr.  ★Pa..  New  Castle — Lawrence  Co.  let  con- 


Sewers 


Bridges 


PROPOSED  WORK 

Conn.,  Bridgeport — City  receives  bids  In 
spring  building  concrete  culvert  on  Arcadia 
St.,  cost  $5500  ;  Capitol  Ave..  $7500  ;  Cleve¬ 
land  Ave.,  $5000.  J.  A.  McElroy,  city  engr. 

Conn.,  New  Haven — J.  J,  Lane,  dir.  pub. 
wks..  City  Hall,  receives  bids  in  spring 
repairing  ( nd  building  Neck  Bridge,  on 
State  St.,  lost  $20,000 ;  Middletown  Ave. 
Bridge,  $80.000 ;  Bamesville  Bridge.  $60,- 
000 ;  Washington  Avey  Bridge,  $60,000 . 
Mill  River  Bridge,  Grand  AVe.,  $70,000; 
Whalley  Ave.  Bridge,  $50.000 ;  West  River 
tide  gates  on  Congress  Ave.,  $40,000  and 
Orange  St.  Bridge  over  Mill  River,  $40,000 
P.  L  Ford,  city  engr. 

N.  J.,  Lodi — Bd.  Freeholders  Bergen  Co.. 
Hackensack,  .soon  receives  bids  building 
steel  and  concrete  bridge  here.  About 
$20,000. 

Fla.,  Arcadia — See  "Streets  &  Roads.” 

O. ,  Columbaa — City  and  Pennsylvania 
R  R.  soon  receive  bids  building  concrete 
viaduct  over  Pennsylvania  trucks  on  Cleve¬ 
land  Ave.  About  $300,000.  Braun,  Flem¬ 
ing,  Knollman  &  Prior,  233  South  High  St., 
archts.  Cost  to  be  borne  by  city  and  rail¬ 
road. 

Cal.,  Merced — See  "Streets  &  Roads." 
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llritliC)'*  (Continued) 

*Nev.,  Fallon — iMatn  Highway  Comn., 
Htate  rrIntiiiK  OfTU-e  lildK-.  < 'union  City, 
lot  ctiiitraci  bulldinir  K'  ft.  rein  -con. 
iflrdtT  lirIdKo  over  Truckee-Camoii  Canal 
near  hero,  involvliiic  176  vu.vd.  ext:av..  604 
lln.rt.  i-oiuTete  iiilea,  126  cu.yd.  ClaMa  "A” 
(■<•1101^10  and  202  lln.ft.  Iron  pipe  railing 
and  162  rt.  n'ln.-eon.  trentle  over  Caraon 
Itlver,  near  here.  InvolviiiK  2fl  eu.yd.  excav.. 
H2I  lln.ft.  retn.-i'on  pllen,  62.6  eu.yd.  Olaiia 
".V"  preeaat  oonerete,  134.2  eu.yd.  Clana  "A” 
■  Iiiierete  ami  324  lln.ft.  Iron  pipe  rallliiK.  to 
I'aiTotl  a  ThoiiipHon,  M24  Houth  4lh  Ht.,  V\’.. 
S.ili  laike  City,  Utah.  Aliout  |64M3  and 
III.IIK  reaiHH’tlvely.  Noleil  Jan  9 
ANrv..  H  Inneueea — State  lIlKhway  Coinn., 
Stale  PrlntiiiK  Oltlee  Kldx..  Caraon  City, 
let  euniraet  huildliiK  137  ft.  rein. •eon. 
iiiHih*  over  Huintiolt  Klver.  to  I'arrotl  & 
’I'honipaon.  624  South  4th  St.,  W..  Salt 
l.ake  City,  Utah.  About  tiu.883.  Work 
involvea  20  cy.yd.  exeav.,  1000  lln  ft  eon- 
t  relo  pilea,  46.7  eu.yd.  Claaa  "A"  preeaat 
i-onerete,  107  cu.yd  Claaa  ".V'  eonerete, 
2MN  ft  iron  pi|a-  ralliiiK:,  etc.  Noted  Jan.  9. 

t^dre.,  Koarbura — iHiUKlua  t'o.  will  liulhl 
140  ft.  approai  h  to  north  aide  of  Wlnehea- 
ler  hrldKe  IMana  Inelude  loueriiiK  icrade 
on  eouniy  road  from  river  to  KoIhuKeii 
raneh  Work  will  la*  done  by  day  lalair 
under  HUpervlalon  of  .M.  Uermond,  road* 
tnaaler 


Structural  Steel 

FKK  KN  .\M>  t'dNTKACTN  .%WAKI>KI> 

(Alinlleute  award  of  (*onlraet) 

#Fn..  A'rw  Caalle — See  "llrldicea  *’ 


Reinforced  Concrete 

I'KdIMISKIt  W4IKK 

N.  V.,  New  %ork — See  "Induatrlal  Work*." 
N.  J..  Ilolioketi — See  "MlaeelluileoUH.” 

N.  J.,  latdl-  -.See  "BrldKea." 

Cal..  4|ulnr.« — See  "KulldliiKH.'' 

HIIIN  lIFNIKKII 

Y..  Buffalo — .See  "Induatrlul  Worka." 
PRICKS  A.M>  CON'TK.ACTS  .\WAKDKU 
(t^lndU'utea  award  of  contract) 
ffNev.,  Fallon— See  "UrldFea.” 
ffNev.,  Wlnneurra — See  *'BrldireB'’ 


Streets  and  Roads 

PKtllMISKII  H'OKK 

Maas.,  Medford  (Bouton  1*.  O.) — City 

plana  to  build  Chardon  Kd.,  hN’ana  and  ('ove 
Sta..  Clolden  Ave.  and  Jaekaon  Kd.  bltu- 
inlnouH  niai'udam.  40  ft.  wide.  .\l>out  876.- 
000.  K.  K.  CTharnock,  city  enitr. 

N.  Y.,  Utlea — City  plana  to  pave  and  re- 
aurfaoe  varloua  atreeta.  About  $200,000. 
J.  KImper,  city  enitr. 

N.  J..  Beltidere  -Bd.  Freeholders  Warren 
('o.  aoon  rei'elvea  blda  improvlliK  Sect.  S  Of 
Hope-Buttsville  Kd 

N.  J.,  liarkenaark — Bd.  Freeholdera  Ber- 
iren  Co.,  a<ion  recelvea  blda  pavlnic  Willow 
Ave  ,  rein. -con.,  coat.  $80,0<i0 ;  i’ateraon 
IMank  Kd.  from  Hackenaack  hridite  to  Carl- 
atudt,  Kranite  block,  $120,000;  Bergen  Turn¬ 
pike.  $120,000 

N.  J.,  Jeraey  City — Hudann  ('o.  Blvd. 
('omra.  revive  Idda  in  March  reaurfaeing 
iludaon  <'o.  Blvd.,  between  Central  K.lt 
Iraeka  and  Coinmunipaw  Ave.,  hitumlnoua 
i-tmcrete  surface  on  atonea  or  macadam 
foundation  Alanit  $100,000.  T.  J  Waaaer, 
CO  engr  Noted  Sept  26 

N.  J.  Idiidea — Clt.v  aoon  recelvea  blda 
Imiiroving  Wu<ida  Ave  .About  $16,000. 

N.  J.,  I’ateraon — Bd  Freeholdera  Faaaalc 
Co.  soon  nvelvea  hida  building  (Ireenwood 
Lake  Kd..  Barclay  St  Hill,  Van  Houten 
St.  ;  alao  Main  Kd.  from  IJttle  Falla  Twp. 
to  Pateraon  city  line  O.  Ferguaon.  I’ater¬ 
aon.  engr 

N.  J.,  Weehawkea — Hudaon  Co.  Blvd. 
('oniii..  Jersey  t.’lty,  will  receive  blda  in 
February  reiiM>vlng  portion  of  floor  ayatein 
of  roadway  and  sidewalk  of  Park  Ave. 
bridge  over  New  Jersey  Junction  and  Krie 
R.R  tracka.  .Alaiut  $10,000. 

Pa.,  Jahnalowa — Superv.  Upper  Yoder 
Twp.,  will  aoon  receive  new  blda  Improving 
Mill  t'reek  Kd..  Involving  $6,700  cu.yd. 
excav.,  19.960  cu  yd.  All  and  62.611  aq.yd. 
imvement.  Former  bids  rejected.  Noted 
L>e<*  19 


Md.,  Baltimore — Bd.  Awards  s<M>n  re- 
celveu  bidu  reaurfaeing  and  curbing  8 
bltaika  Boone  St  fnim  North  Ave.  to  22nd 
St.,  3  blocka  HomewoiMi  Ave.  from  North 
Ave.  to  22nd  St..  1  block  Oakhlll  Ave.  from 
North  Ave.  to  20th  SI..  I  block  Cecil  Ave. 
from  North  Ave.  to  20th  St..  2  blocka  Ken¬ 
nedy  Ave.  from  NYirth  Ave.  to  22nd  St.,  0 
blo<d(H  20th  St.  from  St.  Paul  to  Kennedy 
Ave.,  9  blocka  2lat  St.  from  Oak  to  Home- 
wood  Avea.,  6  blocka  (lulifurd  Ave.  from 
.North  Ave.  to  24th  St.,  8  blocka  flak  St. 
from  21at  to  24th  St..  2  bha-ka  Park  Ave. 
from  North  Ave.  to  Keaervolr  St..  2  bhK'ka 
Park  Ave.  from  Newington  .\ve  to  1-ake 
I>r.,  2  blocks  Newington  Ave.  from  Brook¬ 
field  to  Park  Avea.,  3  bliH'ka  Brotiklleld  Ave. 
from  Callow  Ave.  to  Whltehs’k  St.,  2  blotSca 
Bolton  SI.  from  .North  Ave.  to  Keaervolr 
St.,  3  blocks  la-nnox  St.  from  Brookfleld  to 
•Ml.  Koyal  Avea.,  I  block  Itucatel  St.  from 
Linden  to  Brookfleld  Avea.,  I  block  Ueaer- 
volr  St.  from  Brookfleld  to  Callow  Avea., 
sheet  asphalt  over  cohbtea ;  6  blocka  Mary¬ 
land  Ave.  from  North  Ave.  to  26tli  St.,  re¬ 
dressed  granite  blocka  on  concrete  base,  66 
ft.  wide,  4U  ft.  from  curb  to  curb ;  ala<i 
tearing  out  cobbles  and  retdacing  thi-m  with 
sheet  asphalt,  in  McCulloh  St.  from  North 
.•\ve.  to  Cloverdale  Ibl.,  Powers  SI.  from 
«  healnut  to  Kim  Avea.;  23r»l  St.  from  St. 
Paul  to  Barclay  Sta.  and  from  (Ireenmount 
Ave.  to  Starr  I.<ane.  About  $226,tMl(l.  J. 
M  McCummInga.  engr.  com  for  opening 
streets. 

Md.,  Cumberland — City  iduna  to  pave 
various  streets.  Alaiut  $35,000  available 
for  project.  K.  L.  Kiser,  city  engr. 

\  a.,  Cldnruleague  Island  Chllleoteague 
Toll  Kd.  A  Bridge  Co.  plana  to  build  12.000 
ft.  road  on  nuirah  meadow  also  connectlna 
bridges  About  $100,000  L.  Jester,  secy, 
bd.  dlra. 

N,  C,,  Danbury — Stokea  Co.,  Peters  Creek 
Twp.,  voted  $30,000  bonds  to  Improve  roads 

Fla.,  .\rradia-  -He  Soto  Co.,  Mcf'all 
.S|H-elal  Koad  Bridge  I  Hat  .,  plans  to  lasue 
$.16,000  lionda  to  build  roads  and  bridges. 
A  L.  Huraiit,  ulk. 

Fla.,  Jaeksunvllle— Coinra.  Duval  Co. 
soon  let  contract  building  I  ml.  John  An¬ 
derson  Highway,  brick  on  sand  base.  Kills 
Curtis  and  Kooker,  Kealty  Bldg.,  eiigrs 

Fla.,  JarkuonvIUe — ('omrs.  Duval  Co. 
aoon  let  contract  laying  5000  su  yd.  brick 
paving  and  10,000  lln.  ft.  concrete  curb¬ 
ing  on  St.  Augustine  Kd.  from  end  of  brick 
road  to  Bayard  Co.  Noted  May  23. 

Ala.,  Taurumbla — City  plans  to  build  2 
to  21  ml.  road,  60  ft.  wide,  concrete  or 
asphalt.  H.  O.  Ferree.^engr. 

Mlaa..  ('larkadalr-'-Bd.  Supervs.  Coahoma 
Co.,  recelvea  bids  about  Mar.  1  grading  and 
surfacing  22  mi.  concrete  roads.  9  ft.  wide 
with  earth  shoulders.  L.  W  Maahhurn, 
Clarkadale.  engr. 

MUs.,  (Irreavllle — Washington  Co.  High¬ 
way  ('ommisalon  aoon  rec-dvea  blda  building 
about  100  mi.  concrete  and  hard  surfaced 
roads  W  K.  Wilson,  asst.  engr. 

La.,  New  Iberia— Iberia  Parish  plans 
election  Feb.  27  to  vote  o.n  $60,000  lionda 
to  build  mads  in  2nd  Ward ;  $80,000  for 
roads  Srd  Ward,  and  $47,000  for  roads  6th 
Ward. 

La.,  New  Iberia — Rd.  Dist.  No.  6  Iberia 
Pariah  plans  to  issue  $36,000  bonds  for 
building  roads;  Dial.  No.  4  will  Issue  $60,- 
000  bonds  for  same  purpose.  A.  A.  Theriot, 
pres,  iiollce  Jury. 

rievelaad— Comrs.  Cuyahoga  Co.  re¬ 
ceive  blda  in  spring  paving  9  ml.  McCracken 
Kd.  from  Bedftird  to  l.a-e  Kd.  16-25  ft.  wide, 
water  liound  macadam,  cost  $31,000  ;grHd- 
Ing.  draining  and  paving  1.18  ml.  I^ee  Rd 
from  Miles  Ave.  to  Kaat  View  Village,  16- 
30  ft.  wide,  $70,000.  W.  A.  Stinchoomh.  co 
engr 

D.,  Kust  Liverpool — City  plans  to  Issue 
$60,000  bonds  to  reimve  4th  6th  and  6th 
Sts.,  alao  St.  (''Inlr  Ave.  and  Bway  J.  K 
Kelly,  city  engr. 

Ind..  Terra  Haatc— Comrs.  Vigo  Co.  plan 
to  grade  and  pave  |  mi.  College  Ave.,  20 
ft.  wide,  monolithic  brick,  on  4  In.  con¬ 
crete  base.  R.  K.  Oibbona,  co.  engr. 

MIrh..  Detroit — Bd.  Kduc.  plans  to  Im¬ 
prove  and  grade  site  of  Nordstrom  High 
School  on  Fort  and  Waterman  Sta.  and 
pave  walks,  terrace,  etc.  of  St.  Michaels 
Junior  High  School.  About  $50,381. 

Mleb..  Detroit — ('itv  plans  to  improve 
Grand  River  Ave.  and  Northwestern  Field. 
About  $12,220.  H.  H.  Elsselstyn,  comr. 
pub.  wka. 

MIeh.,  Detroit — City  soon  lets  contract 
paving  following  streets ;  Cardoni  Ave.  from 


north  line  Ilolbnaik  to  south  line  Lvnn  .vvi> 
26  ft.  wide;  Willett  Ave,,  from  west  Im,. 
LIvernola  Ave.  to  weat  line  of  B.  &  W  div 
26  ft.  wide;  Kllery  St.  from  norili  in,,, 
llariter  to  south  line  Milwaukee  .\ve 
ft.  wide;  Kanter  St.,  from  east  line  .Meraii 
St.  to  'vest  line  Mt.  Klllott  Avu.,  26  ft  wide 
Howard  St.  from  west  line  Junetim, 
to  east  line  Cavalry  .\ve..  24  ft  w nl.  an 
aaplialt  on  6  m.  concrete  buHe,  lii  ri.a 
.Medina  curbing.  Work  involve.s  li7i: 
cu  yd.  excav.,  13. 748. 9  lln.ft.  curbing.  ’;;i  . 
ii79.8  sq.yd.  asphaltic  iNivIng,  397.3  iii'yo 
concrete  behind  curb.  1232.7  lln  ft  rt  tn'in- 
Ing  stone  and  21,080  su.yd.  6  in  eoiuTeie 
base.  C.  W.  Hubbell,  Cfty  Hull,  engr 
.MIrh..  Itetrult — Dept.  Parks  &  BUiD 
mitted  plans  to  City  Council  for  resurrai  Ine 
Belle  Isle  and  Palmer  Park  Blvds  .Xlmut 
$300,000  W.  T.  Dust,  comr 

MIrh.,  ilamtraiiirk — Village  plaii.s  t,, 
widen  and  repave  1$  ml.  Joseph  I'aiiihau 
Ave.,  asphalt  on  concrete  base,  Berea  or 
Motlena  curbing.  (1.  Jerome,  1331  .Majes¬ 
tic  Bldg.,  Detroit,  engr 

MIrh.,  Haiill  ate.  Marle^ — t'lty  plans  to 
pave  (Tarrie  .St  from  Kimball  to  .Inhnsna 
Sts.,  bituminous  macadam,  cost  jmuii; 
Dawson  .St.  from  Bingham  Ave.  to  .folm^ 
son  St.,  $11,000;  Hast  Spruce  .St  from 
Magnxlne  to  Johnson  Sts.,  $21,000,  Arling¬ 
ton  St.,  from  Ashnum  to  Douglas  Sts.  hrhk 
on  roncrete  hasr*,  $16,000;  Oak  St.,  liru  k  im 
concrete  bas<‘.  $11,000;  Algonquin  Ibl,  liiiu- 
mlnous  macuilam,  $28,000  ;  also  resurfacInK 
KIdge  and  Maple  Sts.,  from  Magazine  n, 
Jolmsun  Sta..  $14,500  and  $14. out)  re.spee- 
tlvely  ;  repairing  ShuHowa  Kd.,  $.1ooo 

IllinoU— State  Highway  Comn.  Spring- 
Held,  plans  to  build  following  roads;  Stalf 
aid  route  north  of  Jacksonville,  Morgan  Co. 
16  ft.  wide,  concrete,  cost,  $18,0OO;  4700  ft 
Sect.  'F"  and  4000  ft.  Sect.  “G."  slate-uld 
ruada.  Hurcau  Co..  16  ft.  wide,  concrete.  In¬ 
volving  4316  I'U.yd.  grading.  12,427  cu.yd 
7  in.  paving  and  111  cu.yd.  concrete  in  cul¬ 
verts,  $36,000;  7300  ft.  Polo- Freeport  IM . 
Ggli  Co..  10-16  ft.  wide,  i-oncrcle,  involving 
1471!  cu.yil  grading.  11,800  sq.yd.  7  in  pav¬ 
ing  and  13  cu  yd.  concrete  In  culverts,  427.- 
000;  5300  ft  Route  1.  Free|)ort-\\'lscon.sin 
Kd..  Slejihensoii  (’o.,  state  aid.  lo  ft.  wide, 
brick,  with  3  ft.  macadam  shoulders.  In¬ 
volving  3500  cu.yd  grading,  5890  sq.yd 
hrick  block,  3633  H(|.yd.  macadam  shouhlers 
and  61  I'U.vd.  concrete  In  culverts,  $23.imui. 
10,000  ft  Jollet-Plainfleld  Rd..  Will  t'o.  IS 
ft.  wide,  involving  3600  cu.yd.  grading,  .’u,- 
300  sq.yd.  7  In.  paving  and  75  cu  yd  con¬ 
crete  In  culverts,  $44,000  H  K.  Bilger,  rd 
engr. 

III.,  Murpli.VHb«ro — City  plans  lo  exiiend 
between  $60,000  and  $100,000  for  paving 
various  streets.  R.  A.  Kollo,  city  cogr. 


III.,  Dak  Park — City  plans  '.o  exjiend 
$600,000  on  paving  and  other  Improvement* 
W.  F.  Sargent,  comr.  pub  wkfl. 

WU..  Kikhorn — ('’omrs,  Walworth  Co  re¬ 
ceive  bids  In  spring  building  6  mi.  lIlKh- 
way  No.  20,  concrete. 

WU.,  Grand  Rapids — <^lty  plans  to  pave 
various  streets.  Work  Involves  25.000  sq  yd 
pavement.  A.  T.  TbOlPPaou.  city  ongT. 

Wls.,  Oshkosh — City  plans  to  pave  5200 
sq.yd  Otter  St..  5800  yd  lOlh  SI.,  from 
Brown  to  Rosalia  Sts..  4000  yd.  .Marion  St 
from  Main  to  Ohio  Sts.  and  Jackson  to 
Wisconsin  Sts.  O.  Randall,  city  engr 

la..  Cedar  Rapids — ('Ity  plans  lo  build 
3  ml.  sidewalks,  5  ft.  wide.  T  F  Mc¬ 
Cauley.  city  engr. 

la.,  riinton— Clinton  Co  receives  bids 
about  Mar.  1.  grading  18  mi.  Lincoln  High¬ 
way.  M.  Sorensen,  engr. 


Nebraska — State  Highway  Comn.,  Lin¬ 
coln,  plans  to  build  Federal  .Md  roads  In 
following  counties; 

Washington  and  Burt  Counties,  26,3  ml 
W’aahington-Burt  Rd..  24  ft.  wide.  Involving 
131,000  cu.yd.  exoav.,  160  cu.yd  concrete 
culverts,  co.st  $66,332. 

Buffalo  Co.,  16  6  ml.  Kearney-Pleasanton 
Rd..  24  ft.  wide,  118,600  cu.yd.  excav  .  960 
cu.yd.  sand  clay  topping.  $38,566 

(7uster  Co.,  35  ml.  LItchflald-Broken  Bow 
Hd..  24  ft.  wide.  188,400  cu.yd.  excav.,  8546 
eu.yd.  sand-clay  topping,  $74,874. 

Lancaster  and  Gage  Counties.  17.95  ml 
Lincohi-Beatrice  Ud.,  24  ft.  wide,  204.8-6 
cu.vd.  excav.,  180  cu.yd.  concrete  culverts. 

Dodge  and  Saunders  Counties,  33.67  mi 
Fremont-Ceresco  Rd.,  24  ft.  wide,  100.000 
cu  yd  excav.,  840  cu.yd.  concrete  culverts. 
$50,050. 

Seward.  York  and  Hamilton  Counties. 
50.86  ml.  Seward-Aurora  Rd..  24  ft.  wide. 
220.000  cu.yd.  exoav.,  300  cu.yd.  concrete 
culverts,  $103,007.  .  „ 

Otoe  and  Cass  Counties.  27.66  ml. 
brsuika  Clty-Plsttsmouth  Rd..  24  ft.  wide. 
126,000  cu.yd,  excav.,  270  cu.yd.  concrete 
culverts.  $57,760 
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Dodire  Co.,  6.94  ml.  Fremont-Amea  Ud., 
■>1  ft  wide,  16.667  cu.yd.  excav.,  33  tu.yd. 
wmr.te  eulverts,  66,767  aq.yd.  ooncreta 

I, u villa  $140,000. 

^  Box  Butte  and  Sheridan  Countlea,  14  83 
mi  Alliance-Antloch  ltd.,  24  ft.  wide,  72,- 
'00  cuyd.  excav.,  17  cu.yd.  concrete  cul¬ 
verts  11,600  cu.yd.  aand-clay  topplnic  and 
S760  eu.yd.  gravel.  $71,763. 

Sioux  and  Dawes  Countlea,  40.8  ml.  Har- 
rlmiii-Whltney  ltd.  24  ft.  wide.  124,700  cu  yd. 
3xc.av  300  cu.yd.  concrete  culverts,  $66,720. 

lioukliis  Co..  27  ml.  Itouglus  (7o.-lAncoln 
ltd  ’4  ft  wide,  115,000  cu.yd.  excav.,  $45,- 


f'hoteau  Co.,  6|  ml.  Hlghwood  ltd.,  |5il0n  Mo.,  I‘ala«l — 
I'hlllllis  t*o.,  12  ml.  Musselshell  ltd  sravei  surface  I 

$12,000;  10  ml.  Suco-Whitewuter  ltd.,  --  - 

$10,000  ;  8  ml.  I todson-Zortman  ltd.,  $8000, 
lo  ml.  Malta-Zurtman  ltd.,  $10,000;  10  ml 
Malta-Canada  ltd.,  $10,000;  10  ml.  Talt 

Creek  ltd.,  $10,000;  19  ml.  Dodaon-t^aldwell 
ltd.,  $19,000;  8  ml.  I).  H.  S.  ltd  ,  $8000;  12 
ml.  Zurtnian-I’ower  I'lant  ltd.,  $12,000, 

7  ml.  .Sun  I’ralrle-Leedy  ltd.,  $7000;  16 

ml.  Haco'tlreve  ltd.,  $16,000;  2  ml  Saco- 
Oenevleve  ltd.,  $2000;  4  ml.  Dodson-Zurt- 
iiuin  ltd.,  $4000;  2  ml.  I>ud8un  It.  F.  D.  No. 

1,  $2000  ;  surfai-lnir  2  ml.  llodsun  It.  F.  L> 

No.  2,  $6000.  1*.  1).  Fratt,  engr. 

Mont.,  Butte — City  plans  to  Improve  va¬ 
rious  streets  to  Include  24,000  sq.yd.  pave¬ 
ment.  W.  II.  Kills,  city  engr. 

Mo.,  Renton — Scott  Co.  plans  to  gravel 
surface  7  ml.  I’oplar  Bluff-Calro  ltd.,  16  ft 
wide.  About  $39,263. 

Mo.,  Bethany — Harrison  Co.  plans  to 
pave  9.6  mi.  Jefferson  Highway,  concrete, 

9  ft  widu  with  macadam  ahouldera.  About 
$141,669. 

Mo.,  BlllingM — Hillings  Special  ltd.  DIst., 

Christian  Co.,  plans  to  build  2.9  ml.  Suring- 
'24*"fr'wlde  sY  oob  Vu  yd.  excav.,  fleld-Aurora  ltd.,  chert  macadam,  16  ft 

. .  wide.  About  $18,264. 

Mo.,  Built  ar — Springfield  Special  ltd 
DIst.,  Polk  t7o.,  plans  to  gravel  surface  13.5 
ml.  .Spriiigfleld-Holivur  ltd,  9  ft.  wide 
Atiout  $42,316 

Mo.,  f'urulherHvllle — Pemiscot  Co.  plans 
to  build  10.6  ml.  Caruthersville-Kennett  Itit., 
graded  earth,  20  ft.  wide.  About  $24,750. 

Mo..  Centertille— Ileynolds  Co.  |>luns  lo 
build  .12  ml.  Jefferson  City-Poplar  Bluff  ltd. 
and  16  ml.  St.  laiuls-Poplar  Bluff  ltd.,  grad¬ 
ed  earth  and  gravel,  20  ft.  wide,  $64,000  and 
$37,500  respectively. 

--  Mu.,  Charleston — Mississippi  Co.  plans  to 

-  -  ...  -  ^.OiiO  Kravel  surface  24  ml.  Cairo- Poplar  Bluff 

190  cu.yd.  concrete  culverts.  Ud  ,  16  ft.  wide.  About  $241,075. 

Mo.,  Columbln — Harg  Special  ltd.  DIst., 

Boone  Co.  plans  to  gravel  surface  6  ml. 

Natl.  Old  Trails  Ud..  14  ft.  wide  About 
$12,235. 

Mo.,  KIdun — Kldon  Siiecial  Ud  DIst.,  Mil¬ 
ler  Co.,  plans  to  build  16  mi.  Tuscuinbla- 
Versallies  ltd.,  graded  earth,  20  ft.  wide. 

About  $10,000. 

Mo.,  Hrrriivllle — Wayne  Co.  plans  to  build 
16  ml.  (tads’  Hlll-Leeper  ltd.,  graded  earth. 

20  ft.  wide.  About  $20,480. 

.Mo.,  BarrUonvIlle — ('ass  Co.  plans  to  im¬ 
prove  8  ml.  .Southern  Highway  from  Pleas¬ 
ant  Hill  Two.  through  .Straburg  to  Johnson 
Co.  line.  About  $64,000. 

.Mo.,  Hartville — Wright  Co.  plans  to  build 
**  —  Uxark  Highway,  graded  earth,  24 
«.  About  $32,000. 

HilUboro — Jefferson  Co.  plans  to 
■ — e  9.4  ml.  Kings  Trace  Hlgh- 
,.  -  't  :  cost  $47,630;  9  ml.  De 

Soto-Farmington  Ud.,  16  ft.  wide.  $81,012; 
slug  surfacu  2.7  ml.  Kings  Trace  Highway. 

18  ft.  wide,  $22,771. 

Mo.,  Huntsville — Uandolph  Co  plans  to 
build  8  ml.  Hannibal-Kansas  City  Ud.. 
graded  earth,  24  ft.  wide.  About  $12,000. 

Mo.,  Iberia — Iberia  Special  Ud  DIst., 

Miller  Co.,  plana  to  build  12  ml.  Tuscumbla- 
Waynesvllle  Ud.,  graded  earth,  20  ft.  wide 
AlKtut  $10,400. 

Mo.,  Joplin — Joplin  Spt'clal  Ud.  DIst.. 

Jasper  Co.,  plans  to  pave  6.3  ml.  Joplln-Carl 
Junction  Ud.,  concrete,  18  ft.  wide.  About 
$125,000. 

.Mo.,  l,ebanon — latcKsle  Co.  plans  to  build 
40  ml.  St.  laiuls-SprIngfleld  Ud.,  graded 
earth,  24  ft.  wide.  About  $40,000. 

Mo.,  I.lberty — Clay  Co.  plans  to  pave  22.5 
ml.  Jefferson  Highway,  bituminous  mac¬ 
adam,  16  ft.  wide.  About  $366,157. 

Me.,  Marshall — Comrs.  Marshall  Spl.  Rd. 

DIst.,  Saline  Co.,  plan  to  pave  8  mi.  Natl. 

Old  Trails  Ud.  asphalt  macadam,  16  ft. 
wide.  About  $144,000. 

Mo.,  Mexiro— Audrian  Co.  plans  to  build 
16.6  ml.  North  State  Highway,  graded 
'  24  ft.  wide.  About  $26,000. 

Mo.,  Mlllersbnrg — Comrs.  Mlllersburg 
Special  Rd.  DIst.,  Callaway  Co.,  plan  to 
gravel  surface  7.6  ml.  Natl.  Old  Trails  Rd.. 

9  ft.  wide.  About  $46,700. 

Mo.,  MontleeUo— Lewis  Co.  plans  to  build 
26  ml.  Canton-Kdina  Rd.,  graded  earth,  24 
ft.  wide.  About  $12,000. 

Mo..  New  Madrid — New  Madrid  Co.  plans 
to  gravel  surface  19.5  ml.^lngshlghway  Rd., 

16  ft.  wide,  cost  $129,173;  20  ml.  Malden- 
New  Madrid  Rd.,  9  ft  wide,  $80,300. 

2  sectio'ns  Hinsdale-  Mo.,  Palmyra— Marlon  Co.  plans  to  gravel 

OlaKgow-Opheim  surface  21  ml.  Hannibal-Rt.  Joseph  Ud.,  16 
ft.  wide.  About  $168,000 


Palosl — Washington  Co.  plans  to 

-  12  5  ml.  Potosl-De  Soto  Ud.. 

16  ft  wide.  About  $41,500. 

Mo.,  Bulla- — Phelps  ('o.  plans  to  build  34 
ml  St.  latuls-Sprlngtleld  ltd ,  graded  earth 
and  gravel.  24  ft.  wide  About  $62,700 

Mo..  Nedslla — Pettis  Co  plana  to  build 
16  ml.  Sedalla  and  Windsor  Uds.,  graded 
earth  and  gravel,  16  ft  wide.  About 
$22,000. 

Mo.,  Van  Burea — Carter  Co.  plans  to 
gravel  surface  30  mi.  Jefferson  City  North 
South  ltd  ,  16  ft.  wide.  About  $60,000 

Mo.,  Vemallles — Morgan  t'o,  plans  to 
build  10  ml.  Versullles-TIpton  Ud ,  gruvi  1 
surface,  9  ft.  wide.  AI>out  $21,000 

Mo.,  tVarrenuburg — Capital  Highway  Ud  . 
Johnson  Co.,  plans  to  build  18  tnl  la'etoti- 
Warrensburg  ltd  ,  graded  earth.  24  ft  wide 
About  $14,400. 

•Mo.,  Wesiplaina — Howell  Co.  plans  to 
build  30  mi.  South  Missouri  Cross  .Statt 
Highway,  graded  earth  Alaiut  $30.0o0 

.%rk.,  HarrUburg  —  ( 'otiirs  Poinsett  t''o. 
receive  tilils  alioul  Mar  19,  building  17 
ml.  graded  earth  I'oiids  with  nei-essar> 
drainage  slruetures  in  Ud.  Impvt.  DIst.  No 
2,  22  fl.  wide,  involving  96.800  cu.yd  grad¬ 
ing,  118  cu  yd  concrete  culverts,  1250  ft. 
18  and  24  In  corrugated  pipes,  2  acres, 
clearing  and  26  acres  cleuriiig  and  grilb- 
bltig  About  $50,000  Morgan  Kng.  Co  . 
Ooodwyn  Institute,  Memphis,  Teiiii.,  engrs 
Noted  Sept.  5. 

.%rk.,  Harrisburg  —  Poinsett  Co  had  pluiif 
prepared  by  Morgan  Kng  ('o.,  engrs  , 
lioodwyn  Institute.  Memphis.  Tenii.,  grad¬ 
ing  and  bulldii'g  1 1  mi.  road  In  Trumann- 
Murked  Tree  Ud  DIst.,  9  ft.  concrete.  13 
ft.  ('Hrth,  involving  69,300  no  yd  6  In.  con- 
ciete,  97.200  cu.yd.  grading,  190  cu.yil.  con¬ 
crete  culverts  1500  ft  18  and  24  In  cor¬ 
rugated  pl|MS,  36  acres  clearing  and  16 
acies  clearing  and  grubbing. 

Teg.,  Anahuar — (7omrH.  Chambers  Co 
plan  to  build  30  mi  road.  About  $90,000 

Tex.,  Ballinger— Comrs.  Uunnels  Co.  plan 
to  Issue  $26,000  bunds  to  build  road  through 
Winters  Twp.  O.  L.  Parish,  co.  Judge. 

Tex.,  f'enterville— ( 'umrn.  la-on  Co.  plan 
to  build  Kast  Branch  Kxall  Highway,  ('ost, 
$146,000;  about  $70,000  available.  Federal 
Oovernment  will  apprui>rlate  toward  c'osl. 

Tex.,  I>alla« — City  plans  to  hard-aurface 
20  ml.  highway  on  Turtle  Creek  Blvd  O 
D.  Fairtrace,  city  engr. 

Tex.,  Wirhtta  Kails — City  election  Feb 
16  to  vote  on  $76,000  Ixmds  to  improve 
streets.  L.  C.  Hinckley,  city  engr. 

Okla.,  Uklahuma  —  ('ity  plans  to  pave 
Kaat  Ueno  St.  from  present  pavement  to 
Mlssourl-Kansas-Texas  Uy.  tracks;  also 
41st  St.  from  Classen  Blvd  to  Military 
Ave.,  asphaltic  concrete.  B  M.  Hart,  city 
engr. 

Idaho,  Twin  Kails — Twin  F'ails  Highway 
DIst.  plans  to  issue  between  $1,000,000  and 
$1,600,000  bonds  to  hard  surface  main 
highways  W.  L.  Johnson.  Twin  Falls, 
engr. 

Arls.,  Phoenix — Comrs.  Maricopa  Co  plan 
election  to  vote  on  $2,000,000  lionils  to  liullil 
highways.  K.  S.  Hackett,  Phoenix,  comr 

Ora.,  Eugene — Lane  Cu.  appropriated 
$120,000  to  hulld  branch  of  McKenxIe  Ulver 
Ud.  from  (.'ascade  Mt.  summit  to  Blue 
Ulver;  $30,000  has  been  appropriated  to 
build  other  branch  of  McKciisle  Ud.  from 
Cascade  Mt.  summit  to  Three  Sisters  Mts 

Ore.,  Pendleton — Umatilla  ('o.  petitioned 
to  Improve  6|  ml.  gravel  road  from  Milton 
Twp.  to  power  plant  on  South  Fork  Ulver 

Ore.,  Pendleton — Umatilla  Co.  iilans 
election  to  vote  on  31,060,000  bonefs  to 
build  and  improve  rnatls. 

Ore.,  Portland — City  soon  lets  contract 
grading  sidewalks  and  curbs  on  Kast  8th. 
Kaat  44th,  Kast  46th.  Kast  Davis,  Uich- 
mond  and  Kills  Aves.,  Hasnam  Class  "A" 
<x>ncrete.  O.  L.  Aurgaard,  city  engr. 

CnI.,  Cnlnsn  —  Bd.  Supervs.  Colusa  Co. 
plans  to  build  115  ml.  roads  throughout 
county.  J.  B.  DeJarnatt.  chn.  good  roads 
(H>m. 

Cal„  Lns  Angeles — Bd.  Supervs.,  Los 
Angeles  plans  to  build  10  mi.  mountain 
road  through  San  Oabriel  canyon,  Aiuna 
Twp.,  R  H.  Charlton,  superv.  Los  Angelas 
Forest  Reserve,  FederkI  Bldg.,  has  aoout 
$127,000  of  Oovernment  fund  available,  but 
county  must  provide  tike  sum.  F  H.  Jones, 
Hall  of  Recorda.  (x>.  rd.  engr. 

CaL.  Martlaes — City  retained  P.  Farley, 
engr.,  to  prepare  plans  for  Improving  va¬ 
rious  streets,  mostly  concrete  pavement 
About  $200,000.  Noted  Jan.  22 


Frontier  Co.,  12  ml.  Curtls-Stockvllle  Rd., 

■>4  ft,  wide,  64,000  cu.yd.  excav.,  260  cu.yd. 

Concrete  culverts.  $30,000 

Dixon  Co.,  17  ml.  Allen-Ponca  Rd.,  24  ft. 
wide,  60,000  cu  yd  excav.,  200  cu.yd.  con- 
nlo  culverts,  $26,070. 

Holt  and  Boyd  Counties.  41.8  ml.  O  Neill- 
Butte  Ud.,  24  ft.  wide.  190.000  cu.yd.  excav.. 

JOO  cu.yd,  concrete  culverts,  $83,876. 

Polk  and  Butler  Counties.  24  ml  Osceola- 
Davld  City  Ud .  24  ft.  wide,  164.043  cu.yd 
-xcav..  276  cu.yd.  concrete  culverts.  8178 
HO  yd  concrete  paving,  16  ft.  wide,  $66,678 

t^olfax  and  Platte  Counties.  16.6  ml 
Schuyler-Coiumhus  Ud.,_  24  ft.  wide,  Sf 
.-u.yd.  excav.,  120 
$20  000. 

Furnas  Co.,  32.6  mi.  Cambrldge-Oxford 
Rd,  24  ft.  wide,  66,000  cu.yd.  excav.,  300 
cu.yd.  concrete  culverts,  $34,283. 

Gage  and  Jefferson  Counties,  31.1  ml. 

Beatrice-Falrbury  Rd.,  24  ft.  wide,  140, 65o 
cu  yd  excav.,  300  cu.yd.  concrete  culverts. 

$63,982. 

Franklin  and  Harlan  Counties.  23.6  mi 
Bloomlngton-Orleans  Ud.,  24  ft.  wide,  90.- 
000  cu.yd.  excav..  260  cu.yd.  concrete  cul¬ 
verts.  $42,644. 

Sherman  Co..  25.3  ml.  Uockvllle-Loup  City 
Rd.  24  ft.  wide,  40,000  cu.yd.  excav.,  270 
cuyd.  (Ktncrele  culverts,  $26,114.  O.  K. 

Johnson,  state  engr. 

H.  U.,  Huron — City  plans  to  pave  Nebras- 
ka  St  from  3rd  to  9th  Sts,,  and  lat  St.  from  32  ml. 

Kansas  to  Wisconsin  Sts.  O.  A.  Ricker,  ft.  wide, 
city  engr.  Mo,,  hnisnc 

North  Dakota — State  HIghwav  Comrs.  gravel  surface  . 
Bismarck,  soon  receive  bids  building  10  3  way.  16  ft.  wide, 

ml  State  Aid  Project  No.  3372  from  Center  - - - 

Twp  south,  Oliver  Co.,  cost  $10,066  ;  4.6  ml. 

Slate  Aid  Project  No.  0682  including  bridge 
over  Mouse  Ulver.  Bottineau  Co.,  $10,000. 

W.  11.  Robinson,  state  highway  engr. 

N.  D.,  HUroarrk — Comrs.  Burleigh  Co. 
having  plans  prepared  building  12  ml. 

River  Rd,  north  from  Bismarck.  About 
$38,028,  W.  H.  Robinson,  state  highway 
eiiKT.  Federal  Oovernment  will  appropriate 
toward  cost. 

N.  I).,  Kargo — Comrs.  Cass  Co.  plan  to 
hulld  5  mi.  hard  surface  road  from  here 
along  Red  Trail  to  new  million  dollar  pack¬ 
ing  plant,  probably  concrete.  About  $40,- 
000  W  B.  Stevenson,  co.  engr. 

N.  H.,  Kogby — Comrs.  Plertje  Co.  plan  to 
hulld  21.6  ml.  road  south  of  Balta  Twp. 

.Msiut  $46,235.  W.  H.  Robinson,  Bismarck, 
state  highway  engr. 

Montana — State  Highway  Comn.,  Helena, 
plans  to  build  State-Aid  roads  as  follows; 

'•ranite  Co.,  reshaping  10  ml.,  cost  $26.- 

uofl 

Flathead  Co.,  building  45  ml.  road  In 
eaiine<-tl()n  with  Belton-Otacler  Park  Proj¬ 
ect,  $55,000. 

I’hillips  Co.,  grading  and  gravel  sur-  _ 

oo'o''*  ”  Flats  Project,  $10.-  earth, 

Valley  Co .  grading  7  ml.  road,'  Glasgow 
I'mject,  $20.0o7» 

Lincoln  Co.,  grading  and  gravel  surfacing 
9  ml  road,  Libby  Project,  $10,000. 

( arter  and  Fallon  (Tountles.  grading  40 
ml  road,  Baker-RIkalaka  Project.  $25,000. 

It  sradlng  and  gravel  surfacing 

Trail  east  of  Miles  City, 

$15,000  p  D.  Pratt,  engr. 

State  Highway  Comn.,  Helena. 

■Ji"*  Government  for  aid  In 

••onsirucilng  following  highways: 

TtV*  Kradlnj;  2  sections 


72 


ENGINEERING  NEWS-RECORD 


Vol.  82,  No. 


Streets  and  Roads  (Continued) 

CsL,  Merced — Merced  Co.  sold  $1,250,000 
bonds  for  arading  and  paving  county  high¬ 
ways  with  concrete  also  building  bridges 
and  culverts.  Noted  Nov.  21. 

Cal.,  Han  Bernardino — City  having  plans 
prepared  paving  3rd  St.  from  K  St.  to  Ar¬ 
rowhead  Ave.,  6  in.  concrete  pavement.  6th 
St.  from  I  St.  to  Mt.  Vernon  Ave..  5  in. 
concrete  pavement.  Arrowhead  Ave.  from 
16th  St.  to  north  city  limits,  H  St.  from 
8th  to  9th  Sts.,  K  St.  from  3rd  to  4th  Sts., 
10th  St.  from  A  to  B  Sts..  4  in.  concrete 
pavement.  Plans  include  building  cement 
curbs,  cement  sidewalks  and  installing  sew- 
er.s,  etc.  C.  E.  Johnson,  city  engr. 

Ont.,  Bucke— Town  receives  bids  In  spring 
liuilding  various  roads.  About  $18,000. 
R.  Matheson,  Haileybury,  engr. 

Ont.,  (iuelph — Wellington  Co.  plana  to 
issue  $25,000  bonds  to  build  and  repair 
t'ounty  Road  No.  13. 

Ont.,  L’Crlglnal — Russell  and  Prescott 
Counties  will  rei'eive  bids  in  spring  building 
various  roads  during  year.  Aliout  $200,000. 
K.  H.  Senecal,  elk. 

Ont..  Ottawa — Bd.  Control  receives  bids 
m  March  repaving  approach  to  Bank  St. 
Bnbwuv.  .\lKifit  $35,000.  A.  K.  Mc<7allum, 
etty  l^all.  engr. 

•■t-  Owen  Sound — Orey  Co.  plans  to 
expand  $96,000  for  building  various  roads. 

9mt-  Renfrew — Renfrew  Co.  receives  bids 
tn  apring  building  various  roads  in  county. 
About  $29,000 

Bills  IlKSIKKIl 

Pa..  Phllu. — ITntll  Feb.  18.  by  Dept.  Pub. 
Wks.,  Clt.v  Hall,  for  following  street  Im¬ 
provements:  S<-heduIe  ‘'.X."  tepaving  over 
ojxmlngs  in  asi»halt  paved  streets  on  ce¬ 
ment  concrete  base ;  Schedule  ‘‘B.”  repaving 
over  o|>enings  in  granite,  vitr.  and  wood 
block  paved  streets  on  cement  concrete  base. 
Si-hedule  "C,"  building  portion  of  Parkway 
from  Cherry  St.  to  east  of  18th  St.  and  all 
work  incidental  thereto. 

Virginia — Until  Peb.  17.  by  State  High- 
wa.v  ('omn.,  Richmond,  building  31  ml. 
Richmond-Petersburg  Turnpike  from  Ches- 
tertteld  city  limits  to  Palling  Creek.  Ches¬ 
terfield  Co.,  concrete.  16  ft.  wide,  $69,000; 
.31  ml.  soli  road  from  Ridgeway,  to  North 
Carolina  line,  Henry  Co.,  20  ft.  wide.  $33.- 
000;  81  ml.  gravel  road  from  Pranklln  to 
Courtland,  South  Hampton  Co..  $67,900. 
K.  L.  von  Gemmlngen,  engr. 

Ua..  Shreveport — Until  Mar.  1.  by  Caddo 
Parish  Police  Jury,  for  resurfacing  16  ml. 
gravel  highway.  Altout  $12,000.  Noted 
Jan.  30. 

O.,  Columhue — Until  Peb.  26.  by  O.  E. 
Borden,  dir.  pub.  serv.,  grading,  draining, 
curbing.  |>avlng  and  laying  water  mains  In 
Main  St.  from  Allen  Ave.  to  Alum  Creek. 
10.040  ft.  long.  64  ft.  wide;  4th  St.  from 
Naghten  St.  to  L.iving8ton  Ave.,  6066  ft. 
long,  44  ft.  wide ;  Carpenter  St.  from  Co¬ 
lumbus  to  Schiller  St..  660  ft.  long.  24  ft. 
wide;  also  grading,  draining,  curbing  and 
repaving  1  mi.  Broad  St.  from  Ansin  to 
Sandusky  St.,  22  ft.  wide  all  asphalt; 
grading,  draining  and  paving  Gilbert  St. 
from  Columbus  to  Schiller  St..  650  ft.  long. 
24  ft.  wide,  asphalt  or  brick.  H.  A.  Maetsel, 
city  engr.  Alwut  $780,000. 

Minn.,  Marshall — Until  Mar.  3.  by  city 
for  16.982  sq.yd.  rein.  con.  pavement  80  ft. 
wide.  About  $16,000.  I-.  P.  Wolff.  Guar¬ 

dian  Life  Bldg.,  St.  Paul,  engr. 

Minn..  Rt.  Paul— Until  Peb.  17.  by  city, 
grading  and  Improving  120  ft.  north  side 
East  4th  St.  from  Johnson  Pkway ;  Semi¬ 
nary  St.  from  Ljexington  to  Chatsworth 
Sts. ;  Sue  St.  from  Goodrich  to  Princeton 
Sts. ;  1.01  Crosse  St.  from  White  Bear  to 
Haxe]  Sts. ;  I.,awson  St.  from  Dale  to  Kent 
Sts. ;  Loeb  St.  from  Lawson  to  Cook  Sts. ; 
Hammond  Ave.  from  Nebraska  to  Hoyt 
Aves.  H.  W.  Austin,  purch.  agt.  Noted 
Jan.  2. 

Kan.,  Oswego — Until  Peb.  24,  by  E.  A. 
Milliken.  elk.  Labette  Co.,  building  19.3  ml. 
Sect.  A  and  B.  Pederal  .\ld  Project  No.  2, 
18  ft.  wide,  involving  90.379  sq.yd.  earth 
shoulders.  54.322  cu.yd.  earth  excav.,  86,- 
985  cu.yd.  earth  borrow.  181.524  cu.yd. 
giayel  iwyement.  176  6  cu.yd.  Class  “A" 
concrete.  762  cu  yd.  Class  "C”  concrete. 
15.138  lb.  reinforcing  steel  and  3008  lin.ft. 
16-30  in.  concrete  pipe.  W.  J.  King.  co. 
engr. 

Mo.,  St.  I.,onia — Until  Mar.  4.  by  Bd.  Pub. 
Serv.,  paving  Winnebago  St.  from  Gravels 
to  Oak  Hill  Aves..  cost  $19  400 ;  Bln^ara 
Ave.  from  Oravois  Ave.  to  Morgan  I^rd 
Rd..  $31,300;  Phillips  Ave.  from  Gravoia 
to  Oak  Hill  Aves..  $12,260;  Dock  St.  from 
Hail  St.  to  point  east  of  2nd  St.,  all  brick. 
$6100 ;  Clarence  Ave.  from  Ashland  to  Nat¬ 


ural  Bridge  Aves.,  $12,100;  Kossuth 
Ave.  from  Obear  to  Prairie  Aves.,  $14,050 ; 
Bingham  Ave.  from  Grand  Ave.  to  west 
line  of  Cleveland  subdivision,  $30,100 ; 
Kings  Highway  from  Easton  to  St.  Louis 
Aves.,  $132,950;  Kings  Highway  from  St. 

I. s<uis  to  Natural  Bridge  Aves.,  $72.800 ; 
Kossuth  Ave.  from  Grand  to  Obear  Aves., 
all  asphalt,  $6950 ;  Union  Blvd.  from  Del- 
mar  to  Page  Blvds.,  $79,150;  Lucas  Ave. 
from  11th  to  High  Sts.,  $6750;  McPherson 
Ave.  from  center  line  Walton  Ave.  to 
Euclid  Ave.,  all  wood  block,  $6800;  Ken- 
nerly  Ave.  from  Clara  to  Goodfellow  Aves., 
$22,800 ;  Ruskin  Ave.  from  West  Plorissant 
to  Thekla  Aves.,  all  bitullthic,  $25,900  ; 
Cupples  PI.  from  Euclid  Ave.  eastwardly 
for  distance  of  410  ft.,  $7050;  Allemania 
St.  from  Helvetia  St.  to  Grand  Ave.,  $7700  ; 
Juniata  St.  from  Louisiana  to  Arkansas 
A3es.,  $6600;  I^afayette  Ave.  from  west  line 
of  Shaw’s  Vaiideventer  Ave.  addition  to 
Vandeventer  Ave.,  all  bituminous  macadam. 
$4300;  19th  St.  from  Newhouse  Ave.  to 
Angelica  St.,  bituminous  macadam  with 
telford  base  and  concrete  curb,  $6800 ;  also 
resurfacing  Newstead  Ave..  from  Olive  St. 
to  Page  Blvd.,  asphalt,  $32,900.  W.  W 
Horner,  city  engr.  Noted  Jan.  30. 

Cal..  Los  .tngeles — Until  Peb.  24,  by  Bd. 
Supervs.  Lon  Angeles  Co.,  for  grading  and 
building  concrete  and  corrugated  culverts 
in  Lakeshore  Dr.  northwest  of  Pasadena. 
About  $12,000. 

Cal..  Santa  Barbara — Until  Feb.  20,  by 
S.  B.  Taggert.  city  elk.,  paving  Alameda. 
l*adre  and  Serra  Sts.  with  5  in.  concrete 
pavement.  A.  B.  Cook,  city  engr. 

PKiCEH  AND  CONTRACTS  AWARDED 
(^Indicates  award  of  contract) 

★  N.  Y.,  Northport — Village  let  contract 
for  18,400  s«t.yd.  cement  concrete  pavement, 
to  C.  D.  Schiemmer,  Isllp,  $46,448. 

gMiHN.,  Clarksdale — Bd.  Superv.  Coahoma 
Co.  let  contract  grading  and  graveling  38 
ml.  road,  9  ft.  wide,  earth  shoulders,  to 
McTIgue  &  Hughey  Co..  Memphis.  Tenn. 
About  $6000  per  ml.  Work  Involves  90.000 
cu.yd.  grading  and  90.800  tons  gravel.  Noted 
Jan.  30.  '4 

4)LoulHlana — State  Highway  Comn.,  New 
Orleans,  let  contract  building  5  mi.  Jeffer¬ 
son  Highway  in  .Avoyelles  Parish,  to  A.  M. 
Wilkes.  Alexandria.  About  $35,644.  Noted 
Jan.  16. 

f^Ohlo — .State  Highway  Comn.,  Columbus, 
let  contract  building  roads  as  follows; 

Ashtabula  Co.,  Sect.  *‘N,"  “O"  and  ''P," 
Cleveland  -  Buffalo  Rd..  monolithic  brick. 

II. 92  mi.  to  P.  P.  tSttgerald,  Ashtabula. 
$421,419. 

Guernsey  Co..  Sect.  “A,”  McConnelsville- 
Spencer  Rd.,  1.36  ml.  waterbound  macadam, 
to  O.  C.  Shafer,  Caldwell,  $22,169. 

Highland  Co..  Sect,  "r’  and  "K.”  Milford- 
Hillsboro  Rd.,  2.79  and  4.63  ml.,  bituminous 
macadam,  to  J,  M.  Snouffer,  Columbus.  $49.- 
087  and  $84,964  respectively.  Noted  Feb.  6. 

★Tex.,  Cisco — City  let  contract  improv¬ 
ing  various  streets,  involving  40.000  sq.yd. 
pavement,  to  Municipal  Paving  Co.,  2111 
Elm  St.,  Dallas.  About  $54,000.  Noted 
Jan.  30. 

★Tex.,  Galveston — Comrs.  Galveston  Co. 
let  contract  furnishing  and  placing  8600 
cu.yd.  shell  and  scarifying  5.6  mi.  Dickin- 
son-League  City  Rd..  16  ft.  wide,  to  J.  C 
Kelso.  2622  P  St.,  $2.12  per  cu.yd.  for  shell 
and  $126.00  per  mi.  for  scarifying. 

★Oklo..  Oklahoma — City  let  contract  pav¬ 
ing  Park  PI.  from  Blackwelder  to  Ken¬ 
tucky  Sts.,  McKinley  Ave.  from  Linwood 
to  10th  Sts.,  and  11th  St.  from  McKinley 
Ave.  to  Kentucky  St.,  to  ’Western  Paving 
Co.,  518-19  Terminal  Bldg.,  $71,416. 

★Nevada — State  Highway  Comn.,  State 
Printing  Office  Bldg.,  Carwjn  City,  let  con¬ 
tract  building  4.16  mi.  road  between  Bulk¬ 
head  and  Hudson  Aurora  Rd.,  Route  3, 
Lyon  Co.,  (grading  and  structure  only)  to 
Niedt  &  (Savin,  Reno.  About  $24,815.  Noted 
Jan.  9. 

★  .4rix..  Mesa — Cny  let  contract  building 
McDonald  St.,  to  Southwestern  Contg.  Co., 
13th  Ave.  and  Lincoln  St.,  Phoenix.  Work 
Involves  12,333  sq  yd.  4  in.  concrete  pave¬ 
ment  with  bitullthic  surface,  at  $2.84  per 
sq.vd..  3223  lin.ft.  combination  cement  curb 
and  gutter.  $1.30  per  lin.ft..  495  lin.ft.  cement 
curb,  $.96  per  lin.ft.,  636  lin.ft.,  valley 
gutter.  $1.20  per  lin.ft.,  948  lin.ft..  14  In. 
concrete  pipe.  $1.96  per  lin.ft.,  466  lin.ft., 
12  in.  concrete  pipe,  $1.76  per  lin.ft,  2206 
lin.ft.,  4  in.  vitr.  pipe.  $.46  per  lin.ft.  and  2 
storm  water  manholes,  $400. 

Cal.,  San  DIege— City  received  only  bid 
paving  Park  Blvd..  involving  178,140  sq.ft. 
4  in.  concrete  pavement  with  11  in.  asphalt 
surface.  5248  lin.ft.  cement  curb  and  26,625 
sq.ft,  cement  sidewalks,  from  G.  R.  Daley. 
McNeece  Bldg.,  $58,889.  Noted  Peb.  6. 


Railways 

PROPOSED  WORK 

MaHHoehusettK — State.  Legislature.  Bos- 
ton,  petitioned  to  authorise  incoriM)ration  of 
Metroi>olltan  Belt  Line  R.  R.  to  build  lieli 
line  railroad  around  Boston  to  be  owned 
and  controlled  by  state. 

Connertirat — Waterbury  &  Mllldale  Tram¬ 
way  Co..  Merldan  ltd.,  Waterbury.  plans  to 
extend  lines  to  coniustt  with  lines  of  ('on- 
necticut  Co.  at  Dickerman  Corner.s  .Mjn. 
dale'  Twp. 

.MlNsouri — Chicago.  Burlington  &  Ouinev 
R.R.,  647  West  Jackson  Blvd.,  t'hieago 
plans  to  build  38  mi.  line  from  Mexkf)  to 
Carrollton.  A.  W.  Newton,  ch.  engr 

Oregon — See  "Miseellaiieous’’  under 
toria. 

Oregon — .A.  Paddock.  Klamatb  Kails 
and  W,  Strahorn.  516  Prescott  St  ,  l‘i,rt^ 
land,  plan  to  build  7  mi.  spur  from  l>.irarv 
to  Bonanza  to  be  known  as  Straliurn  U  H 


Excavation  and  Dredf^in^ 

PROPOSED  WORK 

.MnsM.,  I.s>well — Excavation — State  l.egi.'). 
lature,  Boston,  petitioned  to  lower  liale^ 
Brook  level  and  Improve  meadows  in  and 
near  here.  About  $172. GUO. 

I*a.,  Johnstown — Excavation — See  "Streets 
and  Itoads." 

Pn..  New  Castle — Excjivatlon — City  ijlami 
to  widen  Neshannock  Creek  and  buiid  wall 
About  $100,000.  C.  E.  Brown,  elk. 

Fla.,  Hastings — Drainage — Hastings  ]) 
D.  plans  to  widen  and  deepen  l)ee|)  tYeek 
from  river  to  Yelvington  and  Roy,  involvine 
22,400  acres. 

Ml«a..  Carrollton — Excavation — I’atai'o- 
cowa  Creek  l>.  I).,  .\valon.  soon  receives 
bids  for  excavating  drainage  channels.  Sti 
ft.  base  in  Carroll  and  Grenada  Counties 
IVork  Invloves  461.600  cu.yd.  dragline  ex¬ 
cavation  and  6  acres  clearing.  Morgan 
Eng.  Co..  Cioodwyn  Institute,  Memphis 
Tenn.,  engrs.  .\bout  $70,000.  E  Cile.s. 
secy. 

Mo.,  Poplar  Bluff — Excavation — Inter 
River  D.  D.  of  Missouri,  Butler  ('o.,  receives 
bids  In  spring  for  206  ml.  open  ditcli,  U’- 
55  ft.  wide  at  base,  8-10.6  ft.  deep.  Works 
Involves  S.OhO.OOO  cu.yd.  fioating  dredge 
work  or  dry  land  machine  work.  IT  nil 
levee  embankment,  etc.  Morgan  Eng  Co 
tJoodwyn  Institute,  Memphis,  Tenn  .  engrs 

Ore..  Astoria — Dredging — See  "Miscel¬ 
laneous.” 

Cal.,  iloitvtile — Drainage — Imiterial  Water 
Co..  No.  7  plans  to  build  adequate  drainage 
s.vstem.  TOst  $49,731  ;  drainage  work  to 
meet  immediate  needs.  $28,035;  building 
concrete  outfall  drain  to  Alamo  River,  cost. 
$8850 ;  drains  in  siiturated  areas  will  tie 
built  with  dredger  and  dragline  ei|Uipnieiii 
others  with  Fresno  scrapers  and  teams 
J.  C.  Allison,  A’an  Nuys  Bldg.,  Los  Angeles 
engr. 

BID8  DESIRED 

.Miss.,  Ilollandale — Excavation — See  "Mis¬ 
cellaneous.” 


PRICES  A.ND  CONTR.ACTH  AIVAKPK.P 
(★Indicates  award  of  contract) 

★la.,  Jefferson — Drain — Comrs.  Cireeni 
Co,  let  contract  for  labor  for  building  drain 
No.  128.  involving  114,080  ft.  6-42  in.  lih 
and  46  ft.  sewer  pipe,  to  W.  Coudon.  Jeffir 
son,  $43,670 ;  material,  to  Jefferson  Cenieni 
&  Product  Co.,  Jefferson,  $66,364.  Noted 
Peb.  6. 

Industrial  Works 

PROPOSED  WORK 

Mass.,  Worcester — M.  Barsky,  21  Oreen 
St.,  plans  to  build  1  story,  200  x  280  ft 
machine  shop.  About  $50,000. 

B.  I.,  ProTidenre — Maine  Creamery  Co- 
69  Bway.,  plans  to  alter  present  creamery 
and  build  1  story,  35  x  150  ft,  and  30  x 
60  ft.  brick  and  timber  additions,  rein. -con 
flooring  and  concrete  foundation  on  Bath 
St.  to  be  used  for  garage,  stable.  otlW 
etc.  About  $46,000.  B.  S.  D.  Martin.  84 
Weybosset  St.,  archt. 

N.  Y,.  Buffalo— A.  L.  Vincent,  c/o  H  C 
Lincoln,  archt.,  IS  West  Eagle  St.,  hai 
plans  prepared  altering  and  converting 
building  at  253  Cnilcott  St.,  into  garage 
About  $36,000. 

N.  T„  MasaeM — Aluminum  Co.  of  Amer¬ 
ica  plans  extensive  Improvements  and  au¬ 
ditions  to  present  plant. 
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It.iliisti  ..il  WorkK  (Continued) 

^  New  Yiirk  —  Korowitz-Matzothn 
I’l,  ,(Tl  Ka.xl  4th  St..  havinK  prellmlnarv 
plaiiH  |ii.|iared  by  J.  Klsher.  nrcht,,  25  Ave. 

V  fur  -’J-sfory.  70  x  150  ft.,  rein. -eon. 
anii  warehou.-^e.  rein. -eon.  (loorinK. 

foundation,  foot  Kaat  3rd  .St 
aIk.iii  «r.,'..o(io. 

N.  1..  Ne«  York — I’ictoriai  lleview  Co.. 
Ui't  30th  St..  |i'an.>(  to  build  iL’-atory. 
itiT  X  I  IT  fi..  brick  and  .steel  printing  plant. 
Tih  .txe  and  39th  St  .\bout  $1,000,000. 

\ roiittlikerpale — Korn  &  Stein.  10 
N'lirih  <'tierry  St.,  havinft  plans  prepared 
liv  I>  Cariienter.  arclil..  4.'!  Market  .St,,  for 
.V.storv  .'to  X  90  ft.,  brick  factory.  About 

5.1(1  IHICI 

\.  J..  Ila.vonne  — Southern  Cotton  Oil  Co.. 
IRii  Ka.st  -T’nd  St.,  plans  to  build  liarrel 
factorv  lo  replace  one  destroyed  by  fire. 
.\lHiul  IT.I.OOO. 

>.  J.,  Hoboken — See  "Miscellaneous  ” 

I'a..  I'lilla. — H.  C.  Derby.  423  Fairmont 
.\M-,  .soon  lets  contract  huildiiiK  2-Htory. 
211  X  ft.  steel,  brick  itnd  rein. -con.  addition 
to  packing  plant,  rein. -con.  (ioorlriK.  eon- 
(’r,ti'  foundation.  About  $30,000.  a  K. 
Hump  119  .Mllville  Ave,  Boston,  enur 
I’u..  IMilla. — Miller-North  Broad  St. 
.SioraKc  Co..  2709-21  North  Broad  St., 
plan.s  to  liuild  B-story,  54  x  138  ft.  ator- 
HUi-  vvareiiouse  at  5301-03  Germantown  Ave 

.Mmill  $1110.000 

H  .  4  a..  Iluiitinalaii-  -.1.  B.  Stevenson. 
Ifitll  Fifth  Ave..  plana  to  build  2-story. 

•ill  X  IBo  ft.  aaraore  Meaner  &  Handloser. 
117  Hobinson  I’richard  Bldt;.,  archts. 

s.  ('..  Koek  Hill — .Vnderson  Motor  Co. 
pliins  to  build  Karate,  .\bout  $75,000 

nil’ll.,  ttelrult — Dept.  Motor  Trucks  plans 
In  build  itaraKe  at  western  yards  on  19th 
SI  and  .Michifcan  Ave.  About  $75,000. 

Mil’ll.,  Detroit— .1.  G.  Kastler,  archt.,  523 
riiamliir  of  Commerce  BIiIk..  pri’iiarine 
plans  for  2-8lory,  50  x  18o  ft  brick  coti- 
( ii’le  and  steel  Baraire.  rein  -con.  lloorliiK 
aini  concrete  foundation  on  t'hene  St.  and 
Fast  Crarid  Blvd.  Owners  name  withheld. 

Mirh..  Detroit — Smith.  Hinchman  &  Grylls, 
ari’hls ,  710  AVashlnirton  Arcade,  soon  let 
I'oiiiract  buildinK-  2-stoi’y,  40  x  115  ft.  and 
40  X  130  ft.  brick,  steel  and  rein. -con.  fac- 
lor.v.  rein. -con.  and  plank  (loorinK.  concrete 
foundation,  on  IMne  and  6th  Sts,,  for  Mon- 
Hii’  Sheet  .Metal  &  UootlnR  Co..  563  Myrtle 

III.,  t'hii’iiiro — Bankers  Supply  Co..  2251 
.''outh  Dark  Ave..  soon  receives  bids  'build- 
uiK  1  story  100  x  370  ft.  brick  and  timber 

ne,rr"5'9th"T''‘-.VlK>J;*V,1^^.Vr.  Tl 

Vot'd’^a,:-  IB.’’’ 

111.,  ^  ChlrsKa — IIk.  Klectric  V'entilat- 

i"*?  V  V-i  n  ,."'•’*'••'11  S'’.  purchased 

x  1333  (t.  site  on  Crawford  Ave.  and 
.eoiK,.  SI.  and  plans  to  build  plant.  First 
unit  to  cost  about  $250,000. 

111..  riili’MKo — KrasberK  Mfn.  Co  53B 
Ijake  .Shore  Drive,  purchased  20,000  ”  sq.ft 

to  build  I  story  brick  and  concrete  plant 
.lackln  St  ;  an  28  Kast 

111..  (liieaKo — Ohio  Mati’h  C,,  Wartu 

Krie  Bldjc..  Cleveland.  O..  archt. 

111.,  niienffo — Senic  Co.,  Pavtoii  St 

and  CrTl’f-'’a  \  «  slte’on  Jllver^V 

o.am' ’^:i'f,,^"?%5orooo.‘'‘"'’ 

.Stm  k’‘  ’v!.'?H  Union 

Ut  warehouse  on  Front  and  i 

\ernon  Sts.  Aliout  $160,000. 

Ksser.  archt..  82  , 

mte  f  T.nH  floorInB.  con-  ! 

Am  b .r  n^^“A '“."  k®".  -National  1 

tor  R  A.  Johnston  Co.,  270  Florida  St.  i 

Paper  Box  I 

'■oncri’ti.  floorinB. 

mundatlon  on  South  o-a 


I’,.'  ‘'“V  Tire  &  Uepair 

vi?  :  *'/  •  !’'ons  to  build  brick  and 

.'.‘i  =*''•'  Pl.vniouth  Sts 

il^  1?1  Steele.  502  Cnited 

,  Hunk  HIdK..  archt 

la.,  .-iloux  Clt.x— See  •  HuilditlBS  " 

Minn.,  T.»ler — .See  "Wati’r-Works  ” 

•>.r  “i""  — .'oekson  < 'omiiresHor  Co. 

r..ii  '  ''♦■'■'•bee  St.,  soott  receives  hlds 

bul bliiiB  I -story  plant  on  Alameda  Ave 
and  «  herokee  St.  Ahoul  $225,000  Mont- 
ijcj  l‘'^*‘'>cli  Ji  Fr«.wen.  Chamiter  ('ommcfce 
BIdK..  arclits. 

-.1*  "i?"  ‘•.'■••••I.v— Ilackett  &  AValters  Co..  708 
.  h  St.,  plans  to  huild  37  x  115  ft  modern 
plant  on  7th  St. 

’.''b.o.'lucfMne — Centnil  MlUinB  Co. 
pliins  to  build  Hour  mill.  .\hout  $35.00U. 
Ore.,  Astoria — See  ‘'Miscellaneous.” 

build  distrlbutinK  plant.  About  $200,000. 

plans  election  to  vote 
on  $140,000  bonds  to  build  Kas  plant.  Ks- 
tlmates  have  been  made  and  plans  are 
beInK  prepared  by  Olmsted  &  Glllelen  and 
nil  cnicrs..  1112  HollinRsworth 

BldK..  Bos  AliKeles. 

Cal.,  Sneraniento — B.  Carstensen.  35th 
.mil  .5th  Ave.,  purchased  site  on  U  St 

I.Tom*'*?’  ****  '  plans  to 

.1  ti  "’“•'ufooturinB  and  colil  sloruKe 
plant.  Aliout  $225. ooo 

Ont.  Oshawa— F  .McCulloURh.  Uitson 
huild  2  story  factory.  Alsxut 

♦  00, 000. 

IIIDS  DKSIKKit 

w.mio'"  PackinB  Co..  723 

William  St..  IS  recelvinB  bids  for  6  story. 

A  «  Ji?  ’  ^•“*0  -‘-■on.  addition  to  plant. 
A.  Hobb,  purch.  ast. 

.  *1':’  ♦'•'*l'"''?~Ken.scliien  &  .McLaren, 

firchts..  Old  (.oiony  BldB*  receivinir  hlds 
buildinK  4  story  25  x  50  ft ’ai^S  86  x  1 4.5  fi  , 
nricK  and  rein. -con.  jiackinR  plant  rein  - 
o”?  «>ncrete  foundation  at 

7UAA  *  IllinoiH  FackinK  (^o. 

formal  Ave.  About  $175,000.  Noted 


'•onm  ie  fn,  oVo.r  J?'"  ‘'O"  floorinB. 
•Muski’in.  ”!!  South  Pierce  and 

*  Sim"'  fl‘^‘Ven«^St*  *226  000.  SchneUky 
3,,  >’■>  Wells  St.,  archts.  Noted  May 

‘"'1  (’.^A, ”'■»»» 


I'RIOF.S  .\M)  CONTR.\CTN  .ttVARDKD 

(^Indicates  award  of  contract.) 

P.™'jdenre — Kevere  Rublier  Co., 
K’/ *  in  k’  •.  contract  bulldiiiK  1  story, 
5_  X  .10  ft  brick  and  concrete  Iwiler  house 
rein  -con.  floorinB  and  concrete  foundation, 
on  Hemi.iok  St.,  to  Cruise  &  Smiley  Constr. 
$D»’00]^“  ^’“wtucket.  .Vlsiut 

'  ork— H.  Blrd.sal.  182  West 
St.,  let  contract  buildinK  2-story.  71  x  100 
ft.,  steel  and  brick  BaraRe.  rein.-con.  floor- 
iriB,  brick  foundation,  at  221-225  Thompson 
$4(i  0*00  **  *  Mack,  31  Liberty  St.  About 

AN.  Y.,  New  York — M.  A.  Schumaii  36 
Kast  1 2th  St  .  will  build  1-story,  100  x'l85 
ft.,  steel  and  brick  RaraRe.  rein.-con  floor¬ 
inB,  concrete  foundation.  99th  St  near  1st 
Ave  About  $35,000.  Work  will  be  done 
by  day  labor. 

,,  ★Pf-  IMillu. — W.  Sellers  Co..  16th  and 

5?®v  loa"  d‘""  'i***  buildinK  5-storv. 

.5 2  X  108  ft.,  rein.-con..  brick  and  steel  ma¬ 
chine  shop,  to  Barclay,  White  &  Co  1713 
.Sansom  St.  About  $100.00u.  .Noted  Dec.  26. 

APs.,  ResdInB — W.  I,  Luden  Co  216 

eieu  iVi?""  *®  *’“**‘*  4-8tory.  100  x 
VT  ^  buildlnif,  wooden  floorinic,  on 

North  8th  St.  About  $76,000.  Work  will 
be  done  by  day  lal>or. 

Travis  Glass  Co.  let 
rantract  buildinK  1-story,  100  x  200  ft  fac¬ 
tory,  to  H.  L.  Dixon.  Rosstyn  Ud. 

Alll.,  Oranlte  Olty — Natl.  RnamellnB  A 
SlampinK  t  o  let  steel  contract  for  1 -story. 

‘u^lnc  plant,  to  Stupp  Bros. 
BrldRe  A  Iron  Co..  Frisco  BldR.,  St  I.iOUis 
Mo.  About  $50,000,  Brick  work  to  be 
done  by  day  labor.  Noted  Aur.  29. 

Wire  A  MfR.  Co.. 
501  hast  forest  Ave..  Neenah.  let  con¬ 
tract  bui  dinR  brick  and  mill  construction 
plant  to  include  I  story.  110  x  150  ft.  ma- 
chlne  shop.  30  X  40  ft.  boiler  room  and  2 
story  50  x  100  ft.  warehouse,  to  Aiipleton 
f  onstr.  <  0..  Appleton.  About  $50,000.  Not¬ 
ed  Aur.  1 


Buildings 

PROPOMKU  WORK 


.Hass.,  rambridre — Hospital — City  had 
pl^ns  prepared  by  K  T.  I*  Graham,  archt.. 
30  Beacon  St..  Boston.  buildinK  2  story  on 
CamhrldRe  Ave.  About  $100,000  N^oted 
Jan  16. 


1  *’'*'r*P*‘«‘~"'J'heatn — J.  Bonctakis. 

St  .  plans  to  alter  and  build 
>  to  existliiB  iHiildiiiR  on  Center 

ti  .St.,  to  tH-  us.’d  as  motion  picture  theatre 
.XtKiut  $10lt.tl00 

.XImnh..  SiirlnKflebl  .Sebool— Bd  Kduc 
plans  to  t>uil<l  12  room  addition  to  Homer 
St  school.  AlH>ut  $l2».noo. 

R.  I..  l*rfM  idener  —  T.ibrarv — City  haviiiK 
-  'I'io'i’*  i"’*?"'':;'  ''lark.  &  Howe,  archts, 

■  Heads  BldR.  for  3  story  on 

boon  am  and  I’.mpire  .Sis  About  $400  000 
J  .Noted  Jan.  23. 

I  I'onn.,  Derby— IliKh  .School— Bd  I.Min’ 

vtK.ru  K-ou.doo"’"'" 

t'oiin..  Ilarlford — .Xiiditorium — D.  B  llill- 

bvSlelm/'ifc' V-*  f  plans  prepared 

*  vH  ’'  Jr,,  o,*  '  n''''*'"’  archts  .  19o  .MonlaKUe 

TrimlV  Sl^  1,'  auditorium  on 

irmiix  ht  to  be  kjiown  as  Kusbnell  M.’- 
morlai.  About  $.50o'noo  .Noted  Feb  6 

'  t’oiin.,  I,lt«’blleld  -Church,  etc. — Kpisoopal 
I  «onKreKation  i.lans  to  huild  stone  church 
I  and  brick  parish  house  .\liout  $lf.0,(nMi 

Hrif all,— Sch.sds— State  LeR- 
aialure,  Harlforii,  petitioned  to  apttronriate 
»*ch«o'ts*’ h*"r  0tX"^n:,nnal 

Hartford*^'  '  •''*<'r‘'’'s  State  Bd  Kdue  . 

F*a"'\v  n*’’*  'Hamden)— Church— 

odlid  l'\Ti  "amden  Plains  .Metli- 

^  \  iM'iscopal  conRieKalion  receives  bids 
^®‘'  57  X  116  ft.,  brick  and 
con<  rete.  TOnerete  foundation  on  Mix  well 

rbMren"^.  "■  U., Ole  185 

tdturch  St.,  archt.  .Noli’d  Sept.  26 

|..,or2"  tj"l?J*‘'''.""’’''~-'r'nory— .Stale  la^Rls- 
P‘"""ned  to  approprilile 
$400,000  to  liuild  state  armory  here 

‘  BoAalo — l.aboratory — I'niversitv 

Hn^aln-  24  HiRh  St..  eonsideritiR  plan's 
1^50  lalsiralory  on  Main  St  .U.out 

$150,000  available. 

i.iinA  X"*  "‘■•“•School — Bd.  Kduc.  plans  to 
build  3  new  schools. 

Lnlttd  Hotels  Co..  Buffalo,  plans  to  build  6 
fn^toU  ®®''‘'re'V  and  brick  hotel  on  W'ash- 
.S^'^About  Tsoo^."!""''  ®"  ‘’®®‘>“'* 

N.  4.,  Trenton— Theatre— Hlldinrer  En- 

ir'^hr.na  736  Kast  Hanover  sf,  plans 

to  build  on  fTast  State  St.  About  $150,000 

,  — Restaurant — CTieri  Tnc  r'n 

ti,  *'^ir"^^®®'  J5th  and  Chestnut  Sta,  plans 
to  alter  and  build  4-storv  addition  to 
$6oSo^‘‘"'c'’*K"i^^  ‘J’-atniil  .St  About 
St"  archt  1876  Sansom 

,1  — Bank — Citizens  Natl 

aUeV*'’  ei*l2rin'J‘''i  ",7a'.  •  >’'•"•  *'* 

storv  ^»5  «  «o  buildinK  and  construct  2- 

addltion  Veil,  ^k"  ’*”‘7  concrete 

on,,"  A  rw'  *.***'* ween  $.5,000  and  $100.- 
000.  A.  D.  Graham,  pres. 

Md.,  Halllmore— Church — .Seventh  Bai,- 
sf*  *'^'®rth  Ave.  and  St.  Paul 

St.,  having  plans  prepared  by  C.  N  fYlz 
archt;,  1633  Munsey  BldR..  for  50  x  150  ft 
marble.  About  $100,000  C.  H  PlnchtUk 
pastor.  Noted  Jan.  16.  mcnnecK. 

-Vl^d..  lialtimore — School — Bd.  Estimates 
Pont^r  */!**  •**"Shase  of  block  bounded  by 
••’'••nhlln  Rd  .  laifayette 
schw,l  *Co«d"h“l*“  .7"*'  7’''*b"  *o  bU'W 

'"«o‘"’'Add?e«  * 

ChUuk  “"‘7  School- 

on  FlltaJT^.?  ‘^"fretcatlon  purchased  site 
on  Kutaw  PI.  and  4'haunoev  I^n*»  amt 

M^el"  cJneret'i"e  “r  marble  Snd 

w  KuTaH^*^T;„,iJf;rR“*p^^^^^^ 

fymberland — ’l.abor  Temole _ Alls. 

40  x^ioo“ft"  Sser*""  *  "‘"'y- 

crefe  founaitflS  i".®"  ’’IT*®’*-  •"‘7  «>"- 

dlm™^  h^n  '  ""J*  '"‘‘'“‘7**  auditorium. 

«  ?6'‘«"ooo“*°7  V^"tist^”se;r'~'  ***• 

foundation.  1  at  north  end  of 
"“**  *  ®?..7”  7  on  Antletam  St.  and  1  at 
Halfway.  About  $200,000.  A  K  Klink. 
hart.  27  West  WashinRton  St.,  archt. 

tow?"  **“'^way — Schools — See  "Hagers- 

-  X.*"  T**.-  •'••'■y’* — Court  House — Plevs- 

ants  Co.  election  Mar.  11.  to  vote  '«ti 
1150.000  bonds  to  build  new  court  houso. 
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MillldliiKM  (('ontiiiUf<l) 

N.  Aydrn — Admlnixtratlon  and  I>orml- 
(ory — Truateea  h'ri'e  Will  Uaptlat  Heminary 
plaiiH  to  iHHUi-  ISO.UOO  bonda  to  <-onatrurt 
adtnlnlHtratlon  bulldlnK  and  dormitory. 

H.  V.,  Tlmmunat  lllr — Bank — IV'Ople'a 
Hank  plans  to  build  on  Main  8t.  Al>out 
$65,1100.  J.  B.  Danabury,  prea. 

Gm.,  Atlanta- -Muaoum — City  election  Mar. 
5  to  vote  on  $100,000  t>onds  to  balld  In 
Grant  I’ark.  II.  L.  Collier,  city  enitr. 

Ala.,  Mobile-  -Blbrary — City  plana  t<»  build 
library  About  $100,000. 

O. ,  Cleveland — Theater  and  Ottice — B.  F 
Keith  Theater  Co.,  Hlp|K)drome  BIdK..  plana 
to  build  brick,  ateel  and  rein. -con.,  reln.- 
con.  tioorinir  and  concrete  foundation.  J. 
li.  Itoyal,  mKr. 

t>.,  f'ulumbuM — Schools — Bd.  Kduc.  plana 
to  vote  on  $1,500,000  bun<la  to  construct  111 
to  1,'i  elementary  achoola. 

Mleh..  Betriilt — St'htMila — Bd.  KdUC.  plana 
to  build  new  achoola  un<l  addltlona  and  Im¬ 
provements  to  exIatliiK  bulldlnKs.  all  In¬ 
cluded  In  IHIO  budKet  aa  followa: 

HItrh  S<‘hool,  Boston  Blvd.  and  12th  St., 
ciiat  $l,ooo,tKIU,  completliiK  Nordatrom  HIkH 
8<-hool,  Fort  and  Waterman  Hla.,  $750,000. 

.Addition  to  l»nKfellow  School.  Indlandale 
and  12th  Sta.,  $120,000. 

.Addition  to  Moore  School,  AlKer  and  Cam- 
eix)n  Avea.,  $200,000. 

.Addition  to  Farrand  School,  Harper  .Ave. 
and  John  R.  St.,  $130,000. 

New  a«-hool.  For«-8t  Ave.  and  Antoine  St., 

$200,000. 

New  school,  Brooklyn  Ave.  and  Ix>cU8t 
St..  $200,000. 

Addition  to  Dwyer  School.  Caiilff  and 
Uosedale  Court.  $20o.000. 

.Addition  to  A.  D.  Holmes  School.  $120,000. 

Addition  to  T’hlllp  School,  $120,000. 

New  ik'hool,  Fenkell  Ave.,  $80,000. 

.Addition  to  t'aiiron  School,  Maple  and 
Ulopelle  ,Sta..  $20,000 

New  a<’honl  In  lieu  of  present  Ternano 
.Sc  hool.  $80,000. 

.New  schtsil  In  lieu  of  present  Kverett 
.School  Fort  and  Hastintra  Sts.,  $240,000. 

New  school  In  lieu  of  Burton  and  Clay 
Schools.  Pitcher  St.  and  Casa  Ave.,  $200,000. 

New  school  on  Ferry  and  Josei)h  Canipau 
Axes.,  $160,000. 

New  s«'hool  ill  lieu  of  Irvlna  S<'hool.  Wil¬ 
lis  and  Woodward  .Av«*a.,  $280,000. 

New  school  In  lieu  of  liOKan  School.  Cllp- 
|M  rt  and  Michigan  Avea.,  $200,000. 

.Addition  to  Nichols  School,  Burns  and 
Goethe  Avea.,  $160,000. 

New  a<-ho<d,  iMilwaukee  Ave.  K..  and 
Blvd..  $160,000. 

New*  school,  .Adelaide  and  .Antoine  Sts., 
$240,000. 

New  si’hiMil,  Canfield  and  Mt.  Klllott 
Avea.,  $160,000. 

Addition  to  Condon  Junior  HlKh  School. 
A’lnewcsid  Ave.  and  Grand  Blvd.,  $130,000. 

Addition  to  Joyce  Junior  lIlRh  School, 
S.vlvester  and  Senei’a  Aves.,  $76,000. 

Auditorium  and  Rymnasium  In  Field 
S<  hmil.  Field  and  .Aaties  .Avea.,  $80,000. 

.Auditorium  and  Rymnaaium  In  Kills 
SehiKil.  Junction  and  Itich  .Aves..  $70,000. 

New  achnnl.  O.  P.  Ixidd  .Athletic  Field. 

$20,000. 

New  school.  OoIdberR  .Athletic  Field,  on 
12th  and  Piuuette  Sta..  $20,000. 

()|s>n  .Air  school,  Wnternian  and  l,afay- 
ette  .Aves..  $25,000. 

0|>en  Air  school,  Bruokl.vn  Ave.  and  Lo¬ 
cust  St..  $25,000. 

0|ien  Air  school,  Martin  and  MichlRan 
Aves.,  $25,000. 

Open  Air  school,  Davison  and  Joseph 
Camimu  Aves.,  $25,000. 

Op»‘n  Air  school  In  vlclnlt.v  of  Maybee 
School.  $26.000 ;  also  developliiR  and 
equIppinR  4th  floor  laboratory  of  Central 
HIrIi  School.  Cass  and  AVarren  Aves..  $49.- 

III.,  ClileaRti — Rank  and  Office — H.  L. 
.N«‘wlu)u.se.  archt.,  4630  Prairie  Ave..  re- 
i'elves  bids  almut  May  1.  bulldinR  3  story. 
66  .X  120  ft.  brick  and  concrete,  concrete 
foundation  on  12th  St.  and  Kedsie  .Ave. 
for  Indet>endence  State  Bank,  1216  South 
Kedsie  Ave.  About  $125,000. 

III.,  rhleaso— Hotel— W  L.  Park.  120 
South  MIchlRan  Blvd.,  plans  to  build  8 
story  apartment  hotel  on  (3rd  St.  and  South 
.Shore  Drive.  About  $1,000,000. 

WIs..  Janeaxllle — Hlyh  .School — City  plans 
to  build  school  to  Include  Rymnasium  and 
auditorium.  About  $500,000. 

AA’Is.,  Superior — School — City  receives  blda 
In  sprlnR  bulldinR  2  story.  117  x  165  ft. 
About  $126,000  F.  K.  Johnson,  Wisconsin 
BldR.,  an’ht. 


lo.,  Sioux  City — Home— Comrs.  Wood¬ 
bury  Co.  havinR  plans  prepared  by  W. 
Steele,  archt.,  502  Cnited  Bank  BldR.,  build- 
liiR  2  story.  60  X  180  ft.,  rein. -con.,  brick 
and  steel,  rein. -con.  fUsirlnR,  ("oncrete  foun¬ 
dation.  on  Bronson  lid.  About  $100,000. 

Is.,  slout  <'ll.v — Olllce — ShoborR  Motor 
Co.,  610  Pierce  St.,  plans  to  build  4  story, 
76  X  160  ft.  brick,  stone  and  rein. -con. 
office  and  Rar.iRe  on  14th  and  Pierce  Sts. 
At>out  $60,000 

Minn,,  Cloquet  —  Fire  Hall — City  soon  lets 
('onfract  bulldinR  2  story,  50  x  100  ft. 
Holstead  &  Sullivan.  410  Palladio  BldR., 
Duluth,  archts. 

Minn.,  Ituliilh — School — Bd.  Kduc.,  I.s)nB- 
dale  BldR.,  receives  bids  about  Mar.  15. 
bulldinR  I -story.  76  x  175  ft.  reln.-con., 
steel  and  brick,  rein. -con.  fioorltiR,  concrete 
and  brick  foundation,  on  Minnesota  Ave. 
Alwiut  $70,000.  C.  A.  Bronson,  elk.  Croft 
He  Boerner,  Lonsdale  BldR.,  archts. 

Alinn.,  Greenbush — School — Schiail  Dlst. 
No.  66.  Iloseau  Co.,  receives  bids  about  Mar. 
15.  bulldinR  2-Htory.  75  xj  10<i  ft.  stone  and 
brick.  About  $56,000. 

Alinn.,  Vlrclnin — City  Hall  and  Public 
Auditorium-  ?*ity  plans  to  build  3-story, 
reln.-con.  and  brick.  Alwut  $200,000.  A 
E.  Bickford,  city  elk. 

S.  !>..  Huron — Church — Methodist  Eplsco- 
|ial  conRreRutioii  plans  to  build  on  site 
of  old  church.  About  $75,000. 

N.  I>.,  Illsmarek — Memorial — State  plans 
to  build  lllierty  memorial  bulldinR  on  Capi¬ 
tol  Grounds.  AI>out  $200,000. 

MonL,  Columbus — Court  House — Stillwa¬ 
ter  Co.  had  plans  prepared  for  3-slory, 
brick  court  house.  Klection  soon  to  vote 
on  $100,000  bonds  for  project.  N.  W. 
Dedrick,  Babcock-SelvIdRe  BldR.,  ■BillInRs, 
archt. 

Mont.,  Hardin — HIrIi  School — Bd.  Kduc. 
voted  $100,000  bonds  to  build  hlRh  school. 
W.  Dedrick.  Babcock-SelvIdRe  BldR.,  Blll- 
InRS,  archt. 

Mo.,  St,  Louis— Bank — Federal  Heserve 
Hunk,  Bway.  and  Pine  St.,  purchased  site 
on  4th  and  Locust  Sts.  and  plans  to  build 
72  X  160  ft.  bunk.  Address  I>.  C.  BIrrs, 
c/o  owner. 

Mo.,  St.  Louis — Office  and  Store — Provi¬ 
dent  Realty  &  Investment  Co.,  Central 
Natl.  Bank  BldR.,  havtiiR  preliminary 
sketches  prepared  by  T.  P.  Barnett  Co., 
archts..  Central  .Natl.  Bank  BldR.,  for  6- 
Btory,  lOO  X  106  ft.,  on  I.Aclede  and  Kuclid 
Aves.  T.  P.  Barnett,  pres. 

Mo.,  St.  Louis  —  Store  —  P.  McCarthy, 
enRr.  c/o  Grand  Leader,  soon  receives 
bids  tearlnR  down  present  bulldinR  and 
constructinR  8-story,  90  x  166  ft.  deiwrl- 
nient  store  on  northeast  comer  7th  and 
AVashinRton  Ave..  for  St  lx,  Baer  &  Fuller 
Drj'Roods  Co.  Almut  $1,000,000. 

Tex..  San  .Alarrus — Administration,  etc. — 
Trustees  San  Marcus  Baptist  Academy 
plan  to  construct  administration  bulldinR  to 
Include  class  rooms,  auditorium,  library, 
lulM>raturies,  etc.  About  $100,000. 

Okla..  rhlekasha — Courthouse  and  Jail — 
Grady  Co.  plans  election  to  vote  on  $250.- 
000  bonds  to  build  courthouse  and  jail. 
R.  S.  Cox,  CO.  elk. 

Okla.,  nrumrlRht  —  HlRh  School  —  Bd. 
Kduc.  havinR  plans  prepared  by  Stewart 
&  Lambert,  archts.,  1213  State  Bank  BldR., 
for  l-story,  brick  and  stone.  About  $236,- 
000.  D.  Frye,  pres. 


Okla.,  Yale — HlRh  and  Ward  Schools — 
Bd.  Kduc.  havinR  plans  prepared  by  Ton- 
Inl  &  Bramblet.  archts.,  417  Terminal 
BldR.,  Oklahoma,  for  brick  and  stone.  Almut 
$75,000  and  $260,000  respectively.  J.  U. 
Joy,  elk. 

rolo..  Center — School — Bd.  Ed.  receives 
bids  about  Feb.  16,  bulldinR  2  story,  60 
X  276  ft.  brick  and  concrete,  reln.-con.  fioor- 
iiiR,  concrete  and  brick  foundation.  About 
$82,000  Montjoy.  French  A  Frewen,  Cham¬ 
ber  Commerce  BldR.,  Denver,  archts. 

Colo.,  Ordway — School — Bd.  Kd.  receives 
bids  about  Feb.  15.  bulldinR  brick  and  con¬ 
crete  cottaRe  school,  reln.-con.  floorInR,  con- 
ciete  and  brick  foundation.  About  $80,000. 
Montjoy.  French  &  Frewen,  Chamber  Com¬ 
merce  BldR.,  Denver,  archts. 

Arts..  Alorenel — Schools — School  Trustees 
plan  election  Feb.  24  to  vote  on  $150,000 
bonds  to  build  2  Rrade  schools  and  addi¬ 
tion  to  .Manual  TralninR  School.  Address 
J.  O.  HodRso.i, 


Ore.,  Salem — Penitentiary — Stale  I  ,.gj^ 
lature  petitioned  to  appropriate  .*1,’ 

build  penitentiary  Rroup. 

Cal..  Fairfield — Hospital — Solano  t'o  hav- 
liiR  idans  prepared  by  C.  K.  I’errv  Jr" 
archt.,  1209  Sutter  St..  Vallejo,  for  I  itorv 
100  X  300  ft.,  brick  and  frame.  Alioni 
$100,000.  ' 

Cal.,  ((iilnry — I'ourthouse  and  Jail— 
Plumas  Co.  hivvinR  plana  (trepared  hv  r, 
C.  Sellon  A  Co.,  archts.,  loos  8fh  \ve 
Sacramento,  for  S-story,  reln.-con  \l«iii 
$100,000. 

Gnt.,  Ottawa — Theatre — Is>ew  Ciriuii 
432  St.  Catherine  St..  W..  .Montreal  re. 
ceives  bids  in  s|>rinR  bulldinR  tare  on 
Queen  St.  between  O’tTonor  and  Bank  Six 
AlKtut  $250,000. 

Ont.,  AA'indHor — School — City  plans  el(H'. 
tion  to  vote  on  $110,000  debentures  to  build 
school  on  Kast  Side. 

B.  C.,  South  A'aiiroiiver — HlRh  School 
City  plans  to  build  12-room  hlRh  school 
About  $150,000.  A.  Gillespie,  cotnr 


BIBS  BKKIKKII 

N.  Y.,  Far  Kockaway — Theater — timti 
Feb.  16,  by  T.  W.  lAtmb,  archt.,  644-8ili 
Ave.,  New  York  City,  bulldinR  1  ator\  4i 
X  260  ft.,  steel  and  brick,  concrete  roiimla- 
tlon,  on  Central  Ave.,  here,  for  Far  Kocka¬ 
way  .Strand  Theater  Co.,  47th  St  and 
Bway.,  New  York  City.  About  $lnO,oiin. 

N.  Y.,  lltlea — laiborato^,  etc. —  I'lml 
Mar.  4.  by  State  Hospital  Comn.,  Albany 
buildliiR  2  story.  44  x  60  ft.,  reln.-con..  stcei 
and  brick  laboratory  and  mortuary,  reln.- 
con.  fioorinR,  concrete  foundation,  at  .Htate 
Institution  here.  About  $60,000.  F  b 
IMlcher.  Capitol.  Albany,  archt.  .Noted 
Jan.  16. 

N.  Y.,  AA'urds  Island — DinltiR  Room — tin- 
til  Mar.  4.  by  State  Hospital  Comn.,  Albany, 
bulldinR  3  story,  22  x  114  ft.,  brick,  steel 
and  reln.-con.,  reln.-con.  flooriiiR,  concrete 
foundation,  at  State  Hospital  here,  .\boui 
$100,000.  F.  1,.  Pilcher,  Capitol.  Albany 
state  archt. 

O. ,  Cleveland — School — ITntll  Feb.  2t.  by 
W.  R.  McCormack,  archt.,  Kast  6th  Si  anil 
Rockwell  Ave.,  bulldinR  1  story  brick,  steel 
and  reln.-con.  school,  reln.-con.  floorliiR  and 
concrete  foundation,  on  Kast  146th  St.  ts'ar 
Kinsman  Rd,  About  $200,000.  Noted  Apr 
25. 

III..  Clileaxo — Grade  School — Until  Feb 
19,  by  Bd.  Kduc.  butldliiR  3  story.  loO  x  160 
ft  brick  and  steel  addition,  rein -con.  or 
asphalt  fioorinR  and  concrete  foundation  on 
Sacramento  St.  and  39tli  PI.  About  $275.- 
000.  A.  F.  Hussander,  7  South  Dearborn 
St.,  archt.  Noted  D*‘C.  12. 

Minn.,  Cloquet — School — Until  Mar  1,  by 

K.  W.  Sitoor,  aecy.  bd.  educ.,  buiblitiK  2- 
story,  62  x  80  ft.  reln.-con.,  steel  and  brick, 
reln.-con.  fioorinR,  concrete  foundation,  on 
Main  St.  About  $50,000,  Kelly  A  Sliefelick. 
Alworth  BldR.,  archt. 

Minn.,  Bululh — School — Until  Mar.  15.  by 
r*.  A.  Bronson,  secy.  bd.  educ.,  Duisdalc 
BldR.,  for  2-story,  55  x  75  ft.  rein. -con 
and  brick  addition  to  school  on  7th  St..  K.. 
reln.-con.  fioorinR,  concrete  and  rock 
foundation.  About  $70,000.  Croft  A 
Boerner,  Ixtnsdale  BldR.,  archt. 

Minn,,  MaRnolla— School— TTntll  Fel>  20 
by  Bd.  Kduc.,  Consolidated  Dlst  -No.  5, 
Rock  Co.,  bulldinR  here.  F.  B.  PeltenRlII. 
elk.  G.  Pass  A  ^n.  Mankato,  archts 

.M«.,  St.  Louis — Bank — Until  Feb.  25,  by 

L.  HaeRer,  archt,,  3844  Utah  ,St..  for  2- 
story,  60  X  100  ft.  brick  and  concrete,  on 
Grand  and  Hartford  Aves.,  for  Tower  Grow 
Bank.  Grand  and  Juniata  Aves.  About 
160,000. 

Ont.,  London— Office — Until  Feb  20.  by 
M'att  A  Blackwell,  archts..  Bank  of  To¬ 
ronto  BldR.,  constructinR  stone  and  steel 
for  Huron  A  Krle  MortRaRe  Corp  .Vlout 
$70,000. 


PRICES  AND  CONTRACTS  AH  AKI»KI» 
(Alndicatea  award  of  contract) 

AN,  J..  IJnden— School— Bd.  Kduc  let 
contract  bulldinR  2-8tory,  50  x  too  ft., 
brick  and  stone  addition  to  P.  S  No^  *■ 
Wood  Ave.,  to  A.  W.  Crone  A  Son.  S""  t/"- 
tral  Ave.,  Jersey  City.  About  $60,000. 
Noted  Jan.  23. 


f'eliriiary 


Hunrhitll  I’Mrk  -Oklitlioniit,  Okla.— 

hitiiiit  HHN«'liall  riuli  haviiiK  plana  pr«‘|>ar<it 
by  U  Hailf.v.  an-ht..  Ill"  S<»ulh  llobinaon 
St..  Oklahoma,  for  park  and  itrand 

stand  to  scat  about  inoo  iicople.  .\t>out 

I'Jtt.iniO. 

*<  rnb-  KMilroad — KUsstaff.  .\r1t. — F.  Mc- 
I’abe  s«'fur»-d  least*  from  Federal  Oovem- 
nn-nt  and  plans  t<*  build  14  mi  aoenic  rail¬ 
road  from  bere  to  to|)  of  San  Franclaco 
Mountain. 

Kill  and  Hiilkhead — .%Hlarla.  Ore. — Sani¬ 
tary  *  Keel,  t'omn  will  consider  i)as«aKe  of 
resolutloiiH  for  construction  of  sand  All. 
cost.  1200.0011.  and  bulkheull.  1200.000.  In 
:ird  Heel.  I  list 


foundutlon  consintinK  ‘>f  barracks  2- 
story.  12  X  310  ft.  wltb  1-story.  II  x  fill  ft. 
dormitory  winas.  l-story.  20  x  43  ft  kitch¬ 
en  wlna.  b.-irrack  t\  154  x  102  ft.  ell  shaped, 
with  41  X  112  ft.  and  41  x  73  ft.  dormitory 
wInKs.  14  ft.  ronnectlna  arcade,  etc.;  Spt*c. 
3733.  About  Jt. 350.000  .Voted  .Ian  23 


Buil'liiiKS  tt'ontlnued) 

Cu  rldlu. — Fire  and  I'ollce  Stations,  etc., 
iviit  I’ubllc  Safety,  received  bids  .Ian.  2« 

huil.linir  and  -*1‘ 

.X  ys  ft.  and  40  x  1  - 
iHilii'  statUin  and  stable  on 

tier  Sts.,  from  F.  <3.  . . 

Saa-oin  St..  $289,000 
;  berry  St..  $290,000. 

tt  Cleveland — Hall — City  received  bids 
liuilciiiiK  concrete  and  steel  public  hall.  95 
ft  hiirh  on  Hast  «th  St.  and  Hakealde  Ave.. 
from  t’l.-veland  Fireproof  tTonstr.  t'o..  II  IB 
Vnisfeld  HIdk.  $80,285;  Kelly-Dernarest 
i  ('o..  Atner.  Trust  BldR.,  $83,150. 

*t>kla.,  Oklahoma — Schools.  etc. —  Bd. 

l  iliic  let  cotdract.  to  Idslc  DunnliiK  Constr. 
('ll  017  t’olcord  Bldtr..  Oklahoma.  huildInK 
s'lnrv  t:o  X  110  ft.,  rein. -con.  and  brick, 
isiid  and  Walker  Sts..  (Sist  $60,000;  2 

iitorv  30  X  85  ft.,  rein. -con.  and  brick  ad- 
(litiiiti  to  Oulbertson  School.  F.ast  12th  St.. 
l••s(l(to  2  story.  60  x  70  ft.,  reln.-con.  and 
brii'k  administration  bulldlnu.  3rd  and 


,  .  _  Jl-story, 

103  ft.  fire  housiv 
;;n  24th  and  Itlt- 
Stewart  «  t'o..  1610 
W.  Unker  Fo..  831 

Note<l  Jan.  23.  PKIt  Ks  AM*  C»NTK.%<’T.x  .\W.%KI»KI» 

(4^ Indicates  award  of  contract) 

*4'ann..  New  Haven — Tle|ialrln*C  Yale 
Boat  House — Bureau  Yards  Ijocks.  Navy 
l>ept..  Wash.,  1>.  let  contract,  to  I^arkln 
*  t'arey  Fo..  166  Brewery  St..  $3297  1 30 
days).  Noted  Jan.  16. 

★  N.  A’.,  .Mnniauk — ('’ompletion  of  Build- 

liiR — Bureau  Yanis  &  Hocks.  Navy  Hept.. 
Wash..  I*.  (?.,  let  contract  completlnK  bulld- 
ln»f  under  t'ontr.  .No.  2075.  to  Wllllams- 
tlerstle  KnK.  t’o..  108  Bwav..  New  York 

flty.  $10,231  (30  days). 

★  1*11..  riiila. — Water  Tower  Pump  and 
Tank  House — Bureau  Yards  &  Hocks.  Navy 
Hept.,  Wash.,  H.  (^.,  let  contract  buil(lin|t  at 
tliays  Ferry  ltd.,  to  ,1.  .Mct'loskey.  Jr..  1620 

'hornlx — School — Trustees  Phoenix  Thompson  St..  $15,567  (00  days).  Noted 
ist.  holdliiK  bids  received  Jan.  30.  Feb.  ti. 

J-story.  80  X  120  ft.,  brick  school, 
foundation,  under  advisement  for 
same  beinK  In  excess  of  appro- 
.Voted  Jan.  2. 


Port  Iniprov  ements— .Astoria,  tire. —  Port 
of  Astoria  plans  to  sell  $750.<ino  Ismds  for 
various  Improvements  at  iiort  including  I 
nd.  belt  line  extension.  buildInK  exisirt  and 
ImiKirt  iiier  and  warehouse,  dredirina  Skip- 
anon  lllver  to  dei*th  of  20  ft..  provldlnK 
space  for  25  mi.  side  tracks  at  isirt  ter¬ 
minals.  enlarKlmr  irnwer  idants  for  ally, 
etc. 

Coal  Hunkers  —  Portland,  Ore.  —  W’est 
Coast  (*nal  &  Hock  ('<>..  ri'cently  Incor¬ 
porated.  (ilans  to  build  south  of  Itarrlman 
bridge.  A.  H.  Kdelfsen,  301  t)ak  St.,  mKr 

Ham— N’e  weastle,  N.  B. — Town  Council 
plans  to  build  power  dam  with  fishway,  on 
Sevoffle  Klver.  About  $50,000  Bocker  & 
McKechnie,  Havidson  Bldk..  Halifax,  N  S., 
enars. 

Pipe — Ottawa,  Ont. —  Bd.  Control  receivi-s 
bids  In  March,  furnishinir  cement,  tile,  iron 
and  lead  plia-  and  brass  fittinKs.  About 
$100,000,  A.  F.  Mc<?allum.  City  Hall.  enar. 


★  I*.  4'..  .Aiiaeosliu  --lleatina  Hanicar — 

Bureau  Yards  &  Hocks.  Navy  He|*t..  Wash., 
H.  C.,  let  (Xjntract  hcatina  hangar  at  Naval 
Air  Sta.,  to  I,.  K.  Breuninger,  Colorado 
Bldg..  Wash.,  H.  C..  $10,625  (75  days). 


Federal  Government  Work 

PROPOHKH  WORK 

Mass.,  Ilingham — Hfilcers’  (Juarters — Bu¬ 
reau  Yards  &  Hocks.  Navy  l*ept..  Wash. 
I*  c..  plans  to  build  2  ortlcers*^  quarters 
Spec.  38111.  About  $24,000. 


★  KIw.,  Key  Weal — Hredging — II.  S.  Kng. 
oltlce.  Jacksonville,  let  contract  dredging 
in  Key  West  Harbor,  involving  174,926  cu. 
yd.  to  Bowers  .Southern  Herdging  Co., 
914  Amer.  Natl.  Insurance  Bldg..  (5al- 
veston,  Tex..  $1.38  per  cu.yd.  Noted  Feb.  6. 

★  Fla.,  Pensiiridii  —  Fence  and  (lales  — 
Bureau  Yards  and  Hocks.  Navy  Hept^. 
Wash.,  H.  C..  let  contract  building  around 
ammunition  depot,  .Naval  Air  Sta.,  to  tly- 
clone  Fence  Co.,  715  Woodwaril  Bldg.. 
Wash.,  H,  C..  $6829.  .Noted  Feb.  6. 


Weigh  Mewles  and  lloosea — Ottawa,  Ont, 

— Bd.  Control  receives  bids  In  spring  for 
building,  altering  and  Improving  weigh 
scales  and  houses.  About  $20,000.  A.  F. 
McCallum.  engr. 

Muehinery — Owen  Hound.  Ont. — flrey  Co, 
authorized  expenditure  of  $24,000  for  road 
machlm^y. 

niHS  HKHIRKH 

(iasoline — New  York.  N.  Y. — Pntll  Feb. 
19.  by  F.  H.  I>owllng.  pres.  Manhattan 
Boro.,  furnishing  and  delivering  40.000  gal. 
gasoline. 

Truek.  Traetor.  ete. — New  A’ork.  N.  V. 

— Until  Feb.  1 8,  by  C.  D.  V’an  .Name.  pres. 
Klchmond  Boro.,  furnishing  and  delivering 
2|  ton  automobile  truck.  3  ton  automobile 
tractor,  and  a  semi-trailer. 

Oiling — Hallimore.  Aid. — ITntll  Feb.  20,  by 
State  lids.  Comn.,  601  (larrett  Bldg.,  oil¬ 
ing  37.95  ml.  road.  Horchester,  Somerset. 
W'IcomIco  and  Worcester  Counties.  Involv¬ 
ing  69.103  gal.  oil;  81.61  ml.  road  Cecil, 
Kent.  Queen  Annes.  Talbot  and  ('arollne 
(’oiintles.  involving  165.796  gal.  oil;  53.3  ml. 
road  Montgomery,  Heorge  and  Charles 
Counties.  Involving  169.188  gal.  oil;  117.33 
ml.  road  Baltimore.  Ilarford  and  Anne 
Arundel  Counties,  involving  299,376  gal. 
oil.:  147.89  ml.  road,  ('arroll.  Frederick. 
Howard.  Montgomery  and  Baltimore  Coun¬ 
ties.  Involving  3(10.939  gal.  oil  iin(l  161.65  ml. 
nmd.  (larrett.  Allegheny,  Washington  and 
Frederick  t'ountics,  involving  326,262  gal. 
oil ;  advertised  in  this  Issue. 


K.  I..  Newport — Hospital — Bureau  Yards 
★  Hsks,  ,Navy  I»ept..  Wash.,  H.  C..  plans 
(1)  build  emergency  hospital.  About 
$500,009. 


I*»..  Phils.  —  Wood  BhK'k  Floor  — 
Itureau  Yards  A  Hocks,  Navy  Hept..  Wash.. 
I*.  (',  plans  to  build  In  8mlth(>ry  extension; 
Sp<-c  .3802.  About  $17,000.  Bids  will  be 
received  at  local  navy  yard. 

\  s..  Norfolk — Timber  Wharf — Bureau 
lard.s  K  lH>cks.  Navy  Hept.,  Wash.,  H.  C.. 
plans  to  build  here;  Spec.  3801.  About 
(.55.000. 

III.,  Rock  Island — Steel  Building — IT.  S. 
'iovernment  plans  to  construct  three  I  story 
240  X  500  ft.  steel  buildings  at  Hock  Island 
.Vrscnal, 


Miscellaneous 


PROPOHKH  WORK 

Park — llridgrport.  <'»nn. — City  appro¬ 
priated  $10,000  to  develop  Beechwood  Park 
to  Include  new  trees,  shrublM-ry,  flowers, 
etc.  J.  A.  McKlroy,  city  engr. 

Retaining  AVall  —  Tonawanda.  N.  Y. — 
.State  Hcglslature,  Albany,  petitioned  to  ap¬ 
propriate  $25,500  to  build  retaining  wall 
over  canalized  Kllicott  Creek  here. 


Hry  Hoek,  etc. — Hoboken,  N.  4. — W.  and 
A.  Fletcher  Co..  1301  Hudson  St.,  plans  to 
build  large  floating  dry  dock  and  50  x  160 
ft.  concrete  and  steel  plate  shop.  About 
$1,600,000. 


Tex..  .North  Ft.  Worth — Argon  I’roduc- 
lioii  Plant — Bureau  A’ards  &  l>ock8.  Navy 
l•eIll..  Wash,  1).  C.,  plans  to  fully  develop 
orgun  production  plant.  Plans  includt^  con¬ 
struction  of  buildings,  water  system,  etc. ; 

.SpM!  3800.  Aliout  $2,000,000.  „  ..  ,, 

Hall — New  t  astle.  Pa. — See  "Kxcavatlon 
and  Hredging." 

HIHH  HKHIRKH 

Waterfront  Development— Hnllimorc,  Aid. 
I’a.,  FI.  .Alllllln  — Hallroad  Extension — ITn-  — (.'ity  Harbor  Bd.  petitioned  Congress  to 
111  Mar.  10  (change  of  date)  by  Bureau  Increase  appropriation  for  improving  .Spring 
I’ards  &  Hocks.  .Navy  Hept.,  Wash.,  H,  (?. ;  (Jardens  channel  of  Patapsen  HIver  from 
Spec.  3727.  About  $CO,000 ;  $10  deposit  re-  $200,000  to  $700,000;  also  enlarging  an- 
uuired  for  plans  and  spec.  Noted  Jan.  3(1.  choruge  in  Patapsco  Hlver  opposite  Ft. 

McHenry. 

l*a..  Phlla. — Hredging — TTntll  Mar.  11.  by 

I  S.  Kng,  OHUa*.  Wlther8|s>on  Bldg.,  dredg-  Hllp  and  Pier — Tampn,  Fin. — City  plans  to 
ing  in  Helaware  Hlver,  Philadelphia  Har-  build  on  west  side  of  estuary.  AI>out  $180.- 
rK)r  and  .New  Castle.  Heedy.  Baker  and  000  available.  H.  H.  Martin,  city  engr. 
histon  Highthouse  ranges;  advertised  In 

Mils  Issue.  Noted  Feb.  13.  Klevatnr  Kquipment — Kingsport,  Tcnn.— 

City  plans  to  install  elevator  equipment  for 
'Id.,  Haltlmore — Hospital — Until  Mar.  3.  raising  crushed  stone,  slag.  coal.  etc.,  from 
••.v  J  ■).  Wetmore,  HUTHTV.  archt..  treas.  hoppers  under  railway  tracks  to  elevated 
dipt.  Wash..  H.  C..  building  hospital  unit  loading  bins,  sutllclenlly  (H]Uip|ied  for  op- 
sjieeial  hospital  unit  B-1.  attendents  reating  4  bins  of  50  cu.yd.  capacity.  W.  H. 
MUHriers.  extensions  and  alterations  to  Pouder.  city  mgr. 
kilelu  n  and  mess  hall,  etc.,  at  U.  S.  Hospital 

O'’!’*'-  Tunnels — Hetrolt.  Allrli. — City  (Council  In¬ 

structed  Coriwratlon  Counsel  to  |>repare 
W.  As.,  'larthisburg — Post  Otfici* — t’ntll  proper  legislation  to  enable  city  and  Kcorsc 
Fill  27.  by  J  A.  Wetmore.  superv.  archt..  Twp.  to  build  tunnels  at  West  Jefferson 
irias  de|(i„  Wash..  H.  C.,  building  here.  Ave.  and  at  Fort  St.  under  Hlver  Houge. 

About  $3,000,000.  C.  W.  Huhbell.  city  engr 

II  "’“kprton — School  and  Assembly 

M!iII  I'litil  .Mar.  7,  by  C.  Sells,  comr.  Hiibwny— Fargo,  N,  H. — Northern  Pa- 
\e  I  "  Wash.,  D.  C.,  building  at  clflo  H.v.  had  plans  preimred  building  (x>n- 

naliiicton  .SeluKd  here.  Crete  subway  under  tracks  on  loth  St. 

Alsnit  $20,000.  H.  K.  Stevens,  St.  Paul, 
,,  Hbiproek — I.,avator>’  Annexes —  Minn.,  ch.  engr. 

fair  ■  Wash'^’  ITotertl.m  Hike— Red  laalge.  Alont.— 

a  H!  **  state  HighW!(y  Comn..  Helena,  appllfsl  to 

at  San  Juan  School  here.  i'  «  (Government  for  aid  In  constructing 


Pnmplng  IlonNe  nnd  Hum — liollnndnle. 
.AHmh. — rntll  Apr.  8,  by  Black  Bayou  D.  D., 
Washington  (^o.  (Creeiiville)  building  1- 
story.  pumping  plant  house,  foundations  for 
machinery,  and  concrete  flam  In  by  pass 
channel,  near  here.  Work  Involves  100  cu. 
yd.  concrete  In  dam.  3.5  tons  steel,  30.000 
ft.  B.  M.  (Martinez  Ty|>e)  sheet  piling. 
3000  cu.yd.  excav..  and  8000  ft.  B.  M.  tim¬ 
ber  for  building  and  screen  In  by  itass.  etc. 
AIkjuI  $17,000.  Morgan  Kng.  Co.,  flooflwyn 
Institute.  Memphis,  Tenn..  engrs. 

PRICKH  .%NH  f'ONTR.tCTH  AWARDED 
(★Indicates  award  of  contract) 

★Hhret  Hteel  Rivets,  ete.— -I.os  Angeles, 
t'ni. — J.  P.  Vrooman,  secy.  dept,  pub  wks., 
646  South  Olive  St.,  let  contract  furnishing 
sheet  steel  rivets  and  pipe  sections  for  pen¬ 
stock  for  powerhouse  No.  2.  San  Francls- 
qulto  canyon,  to  AA'estern  Pipe  4k  Steel  Co,, 


t.Vment  in  New  York 

On  Jan.  18  the  New  A'ork  (^ment  price 
to  contractors,  for  1000-bbI.  lots,  at  dock, 
dropped  from  $4  to  $3.46.  including  bags,  as 
noted  In  our  Issue  of  Jan.  30.  This  deciino 
was  purely  local,  even  the  Jersey  City  price 
r«-maining  unchanged. 
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nids:  J  Vb.  18  &  19.  i 

Canal  Improvements 

.ST.\TK  op  NKW  YoUK 
OKKICK  t»K  aiM'KKIN’TKXDKNT  OK 
I’lTHLTC  WoUKS  — 

Alliuny,  N.  Y. 

|iro|iosat.s  will  be  received  by  the  | 
iindersiKiU'd  at  hi8  ollice  In  the  Capitol  at 
Albany,  N.  Y.,  until  twelve  o'clock  noon  of 
Tuesday.  Kebiuary  18.  l!*l!t.  at  which  place 
Mild  hour  they  will  be  publicly  opened  and 
read,  for  the  iniprovenieiit  of  the  State 
i'anals  aa  authorised  by  Chapter  147  of  the 
l.aws  of  1903  and  amendatory  laws,  and 
Chapter  391  of  the  l..awa  of  1909;  and  for  | 
the  construction  of  ItarKc  canal  terminals  ' 
pursuant  to  the  pnivisions  of  Chapter  746  j 
of  the  latws  of  1911.  as  follows:  j 

TKU.MI.N'AI.,  CO.NTItACT  NO.  67  j 

For  constriicliiiK  certain  parts  of  an  ap¬ 
proach  from  Court  Street  and  South  Avenue  ■ 
to  the  ItarKc  canal  lerminal  at  llochester.  ! 
Contract  plans,  sheets  1  to  10  inclusive.  | 

TKU.MI.N'AI..  CO.NTItACT  NO.  69  j 

For  protiH’tiiiK  the  shore  of  Krle  Basin  j 
between  latke  Street  and  Slip  No.  1.  at 
Buffalo 

Contract  plans,  shei  ts  1  and  2. 

TKKMl.NAI.,  CO.NTUACT  NO.  107 
For  InstallinK  electric  wiriiiK.  lifthtinR. 
|K)wer  and  battery  chai'KinR  etiuipment  for  | 
the  canal  terminal  at  Krle  Basin.  Buffalo. 
Contract  plans,  sheets  I  to  10  Inclusive. 

TKUMI.NAl.  CONTUACT  NO.  223  ! 

For  const ru<;<iiiK  a  Biii'Ke  canal  terminal 
frelRht-sheif  fet  Oreenpoiiit.  Brooklyn.  New 
York  City. 

Contract  plans,  sheets  1  to  11  Inclusive.  ' 
And  until  twelve  o'clock  noon  of  Wed-  > 
nesday.  February  19.  1919.  for  the  follow-  i 
inR  pieces  of  work; 

CONTUACT  NO.  200 
Erie  Canal — Sections  9  and  10 
For  drivinR  steel  sheet  pilhiR.  placinR 
concrete  liniiiR  and  Incidental  work  be-  ' 

tween  Uochester  and  la>ckt>ort.  i 

Sheets  1  to  5  Inclusive.  | 

CONTUACT  NO.  201  I 

Krle  Canal — Section  9  ! 

For  completinR  the  concrete  prism  lininR 
at  Cartersvllle  and  constructliiR  a  stream 
entrance  near  Knapp's  bridRe 
Sheets  1  to  8  Inclusive. 

CONTUACT  Q 

CayuRa  and  Siuiisui  Canal — Section  1 
For  constructlnR  idle  dolphins  for  aids 
to  iiaviRatlon  on  CayuRa  and  Seneca  takes. 
Sherds  1  to  6  inclusive 
Plans  may  be  seen  and  detailed  speci¬ 
fications.  enRineer's  estimate  of  ipiantities. 
proposal  blanks,  form  of  contract  and 
lionds  required  and  other  Information  for 
proposers  may  be  had  at  the  ntllce  of  the 
.''uperintendent  of  Public  Works  al  .Mbany, 
N.  Y..  at  the  ollice  of  the  .Vssistant  Super¬ 
intendent  of  Public  Works  for  the  Middle 
Oivlslon  at  Syracuse.  N  Y  .  at  the  ottice  of 
the  Assistant  Superintendent  of  Public 
Works  for  the  Western  Division  at  Uoches¬ 
ter.  N.  Y..  at  the  canal  office.  SpaiildinR's 
KxchanRe.  Buffalo.  N.  Y  .  and  a  I  the  otHce 
of  the  State  KnRineer  and  Surveyor. 

Copies  of  detailed  plans  or  drawlnas  may 
be  obtalnrvl  from  the  State  KtiRineer  and 


i’rice,  $;j.G0  an  inch — Copy  can  b« 
received  until  Wednesday,  10  a.ni., 
for  issue  out  the  next  morninR. 

The  publication  of  an  ad¬ 
vertisement  on  this  page 
is  an  official  notice  that 
bids  are  wanted  from 
other  than  local  bidders. 

It  is  also  a  guarantee  that 
maximum  competition  is  in¬ 
vited  because  Engineering 
News- Record  is  the  one  nation¬ 
ally  recognized  medium  for 
Proposal  advertising.  Its 
Searchlight  Section  is  read 
each  week  by  nearly  every 
worth-while  contractor  in  this 
country  who  bids  on  public 
work  outside  his  own  city. 
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Surveyor  at  Albany,  N.  Y..  uinm  payment 
to  him  of  the  coat  of  produciuR  them. 

Monthly  estimates  will  be  paid  of  ninety 
per  centum  (90%)  of  the  work  done  at  the 
contract  price.  Every  pro|)Osal  for  sahl 
work  must  be  accompanied  by  a  ‘money 
deiKiait  in  the  form  of  a  draft  or  certified 
check  ui>on  some  Rood  bankiiiR  institution 
In  the  city  of  Albany  or  New  York.  Issued 
by  a  national  or  state  bank  (or  trust  com¬ 
pany  in  the  case  of  terminal  contract)  In 
Rood  credit  within  the  state  and  payable 
al  siRht  to  the  Superintendent  of  Public 
Works  for  five  per  centum  iHr,  )  of  the 
amount  of  the  propo.sal. 

The  person  whose  pro|>o.sal  shall  be  ac¬ 
cepted  will  he  required  to  execute  a  con¬ 
tract  and  furnish  lamds  within  ten  days 
from  the  date  of  notice  of  award  delivered 
to  him  or  them  In  |)erson  or  mailed  to  the 
addre.ss  Riven  In  the  proi>osal. 

t^pon  execution  of  the  contract  and  ap¬ 
proval  of  bonds,  the  certified  check  or  draft 
will  li«-  returned  to  the  proposer  unless  the 
same  shall  have  been  presented  for  I'ol- 
le<-lion  prior  to  such  time,  in  which  case 
the  amount  of  the  dei>oslt  will  be  refunded 
by  the  Su|)erlnlendent  of  Public  Works. 

The  de]>osits  of  bidders  other  than  the 
one  to  whom  the  award  of  contract  shall 
be  made  will  l)e  returned  Immediately  after 
the  award  has  been  made. 

The  iKuid  re<iulred  for  the  faithful  per¬ 
formance  of  each  contract  shall  be  in  such 
sum  ns  shall  be  fix*'d  by  the  Superintendent 
of  Public  Works,  which  sum  shall  not  be 
less  than  twenty  p«“r  centum  (20";)  of  the 
estimated  cost  of  the  work  aci-ordliiR  to  the 
contract  price,  and  an  additional  lK>nd. 
known  as  the  labor  bond,  in  the  sum  of 
ten  per  centum  (10% )  of  the  amount  of 
the  estlm.-sted  «H>st  of  the  work  accordiiiR 
to  the  «-onlract  price,  will  l>e  required  as 
seeuriiy  that  the  contractor  will  pay  in 
full  al  least  once  in  each  month  all  labor¬ 
ers  employed  by  him  uiion  the  work  siH>ci- 
fled  to  be  done  In  the  contract. 

In  the  evtml  that  more  than  one  surel.v 
company  is  offered  as  surety  on  said  bond'< 
co-insurance  only  will  lie  accepted 

Each  proposal  must  be  addressed  to  the 
.Siiiu-rintendent  of  Public  Works.  .Mbany. 
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.\.  V..  and  must  be  endor.sed  on  tin  en- 
\elope  with  the  narye  of  the  constructloii 
for  which  the  pro|)osal  Is  made. 

Award,  if  made,  will  be  maile  to  |||,. 
l>ersoii  or  persons  whose  proistsal  shall  h,. 
lowest  in  cost  to  the  Slate  for  doinj;  tii,. 
work,  and  which  shall  comply  with  all 
provisions  required  to  rend*T  it  formal,  lie- 
foi'e  any  award  shall  be  made  the  lowe.sl 
bidder  will  be  rei|uired  to  satisfy  thi'  .Su- 
perinletulent  of  Public  Works  of  his  .ahil- 
ily  to  provide  suitable  e<(uipmeiit  and  ma¬ 
terials  for  the  proper  performance  of  the 
work. 

The  rlRht  Is  reserved  to  reject  all  pro- 
IMi.sals  and  readvertlse  and  award  the  con¬ 
tract  in  the  reRular  manner  If,  in  the 
judRinent  of  the  undersiRiied.  the  interests 
of  the  State  will  be  enhanced  thereby 
W.  W.  VVOTIIKUSPOON. 

Superintendent  of  Public  Works 
.lanuary  15.  1919. 


Bids:  Feb.  18 

Water  Main 

Jersey  Pity,  N.  J. 

Sealed  proposals  will  be  received  by  the 
Board  of  Commissioners  of  Jersey  City. 
N.  J..  Tuesday.  February  18,  1919.  at  2 
I’.M..  In  the  A.ssembly  Chamber.  City  Hall. 
Jersey  City,  for  the  construction  of  a 
water  main  under  the  Hiickensack  and 
Passaic  Hlvers,  in  iiccordance  with  plana 
and  specifications,  and  addenda  thereto, 
on  file  In  the  ollice  of  the  City  Clerk  of 
Jersey  City,  for  public  insp*H'tion. 

Blank  forms  of  bid.  showinR  estimate 
of  <iuantities  and  aRreements  of  sureties, 
must  be  obtained  at  the  ottice  of  the  Con- 
sultiiiR  KnRineer,  laiurence  A.  Ball.  Room 
23.  City  Hall.  Jersey  City.  A  deposit  c' 
$25  must  aci*ompany  each  application  for 
copy  of  plans  and  siH-cIflcations,  which 
deposit  w’ill  be  refunded  when  plans  and 
s|>ecifications  are  returned  to  the  Consull- 
inR  KnRineer  in  Rood  condition. 

Proposals  must  be  Inclosed  in  sealed  en¬ 
velopes,  endorsed  “Proposal  for  Water  Main 
ITnder  Hackensack  and  Passaic  Hlvers." 
directed  to  this  Imard,  and  handed  to  the 
City  Clerk  it)  open  ineetinR  when  called 
for  In  the  order  of  business  relatinR  to 
sealed  pro))osals. 

The  bonds  required  to  be  furnished  on 
proposals  (and  a  possible  substMuent  con¬ 
tract  )  are  those  of  some  surety  company 
authorized  to  do  business  In  the  State  of 
New  Jersey. 

The  Board  reserves  the  riRhl  to  reje  ■ 
any  or  all  proimsals  if  it  la  considered  for 
the  best  Interests  of  the  city  so  to  do. 

By  order  of  the  Board  of  Commissioner* 
of  Jersey  City. 

Dated:  City  Clerk’s  Ottice. 

FRANK  A.  DOLAN.  City  Clerk 

Jersey  City.  January  24.  1919. 

PROPOSAL  FOR  DREDOINO.— P.  S 
KnRineer  Offlt-e.  Custom  House.  Norfolk. 
Va.  Sealed  proimsals  will  be  rec-elve<l  he^ 
until  12  o'clock  noon.  February  21.  191"- 
and  then  openeil.  for  dredRinR  In  tln‘  In¬ 
land  Waterway  from  Norfolk.  Va..  to 
lie.'iufort  Inlet.  N.  C.  Further  Information 
on  aptill<~atlon.  _ _ _ _ 

Proposals  for  Jettv  Work — IT.  S.  Kn- 
Rineer  Ottice,  Dallas.  Tex. — Sealed 
will  be  received  here  until  11a.  m..  Felj  Z®- 
1919.  and  then  opened,  for  Jetty  work  ai 
Sabine  Pass.  Tex.  Further  information  on 
application. 


having  prelim-  Ave.  to  Mitchell  St.,  thence  east  on  Mitchell 
ermine  best  lo-  St.  to  60th  Ave.  Work  Involves  5501  ft 
10-42  in.  plp«‘.  215  ft.  12  In.  and  644  ft.  lo 
In.  latersln.  13  manholes  and  34  catchbasins. 
K.  U.  Orbert,  city  hall,  engr. 

Is.,  .\lalvern — ("ity  receives  bids  about 
Apr.  1.  installing  16,000-18.000  ft.  8  and 
10  in.  sanitary  sewers.  Archer  A  Stevens, 
609  New  Knglaiid  Bldg.,  Kansas  City,  Mo., 
engrs. 

la..  Iowa  t'lty — City  having  plans  pre- 

i)ared  for  trunk  sewer  along  west  bank  of 
owa  River.  About  $20,000.  C.  T.  Day, 
Iowa  City,  engr.  Noted  Dec.  19. 

.Mont.,  Haker — See  "Water-works.” 

Tex..  Benton — City  election  Mar.  4  lo 
vote  on  $100,000  bonds  to  extend  sewers. 

Okla.,  .\da — City  defeated  $10,000  bond 
issue  to  extend  sewers.  Benham  Kng.  t'o.. 
Colcord  Bldg.,  Oklahoma,  engrs.  Noted 
Jan.  2. 

Okla..  Cement — City  voted  $25,000  bonds 
to  build  sewerage  system. 

Idaho,  Nampa — tMty  plans  to  build  8 — 15 
in.  mains  and  submains  in  85  blocks  of 
streets  in  North  and  South  side  of  city, 

_ _  1800  ft.  15  In.  vltr.  pipe  trunkline  mains, 

R.  W.  Pratt,  Hippodrome  also  700,000  gal.  disposal  plant.  Work  In- 
O.,  engr.  volves  flush  tanks,  manholes  and  pump  to 

handle  200,000  gal.  per  min.  L.  R.  Cook, 
'ONTBACT8  AWARUKB  Cltjt  Hall.  engr.  Noted  Feb.  6. 

award  of  contract)  Okla.,  Knid — See  "W'ater- Works.” 

ikeepsle — State  Hospital  Arts.,  Phoenix — City  will  ask  State  Legis- 
Ibany,  received  bids.  Feb.  lature  to  enact  law  permitting  tile  drainage 
te  crib  in  Hudson  River,  system  to  be  substituted  for  proposed  pump- 
1,  installing  new  Alter,  ing  drainage  system ;  $100,000  bonds  have 
ain  and  reservoir  at  Hud-  been  sold  for  project.  I,.  B.  Hitchcock, 
flospital  here,  from  C.  R,  city  engr. 

^  s  s  7  ft  K  * 

fOant  126th  St  868  000-  Wash.,  Spakane — City  postponed  project 
SniBMsal  Co  37*’H2it  »»nilding  down  town  intercepting  sewer  in 
^  Ail  Sntracto^  of  •'^'e.  from  Lincoln  to  Stevens  Sts., 

1  jVn  Stevens  St.  from  Main  to  1st  Aves..  1st  Ave. 

^  .  »  from  Stevens  to  Howards  Sts.,  Riverside 

ights— Village  let  contrart  Ave.  from  Stevens  to  Bernard  Sts.,  Ber- 
ipe  line  in  Dunham  Rd.  nar  St.  from  Riverside  to  Sprague  Aves.. 
•.,  to  W.  B.  Smith.  10933  Washington  St.  from  Riverside  to  Sprague 
veland;  $5381.  Work  in-  Aves..  etc.  About  $250,000.  D.  Butler. 
6  in.  steel  pipe.  Noted  city  engr.  Noted  Jan.  23. 

Ore.,  Hlllsbero  —  City  plans  to  install 
t— j-lty  1^  contract  fur-  sewerage  and  drainage  systems  in  north- 
I  48  m.  c.l.  water  pipe,  to  ern  and  eastern  sections  of  city. 

Mpe  Co..  122  South  Michi- 

ro,  $61.60  per  ton  ;  also  6  Ont.,  Himrae— See  "Streets  A  Roads.” 

“inson^tr*‘^$-^”5'*e^?i'  *•  'aaraaver— City  pUns  to  build 

rkinson  sts..  $-6.5  each.  fo„o^.ing,  aewers:  Beach  Ave.  extension. 

cost  $25,000 ;  25th  Ave.  lateral  sewer, 
t — City  let  contract  fur-  $6720;  outfall  sewer  for  serving  Hastings. 
)  6  in.  c.i.  pii^  and  1000  Pender,  Carrall  and  Columbia  Sts.,  $5120; 
pe,  to  J.  B.  Clow  A  Son,  St.  Georges  St.,  from  lath  to  16th  Aves.. 
idge,  Chicago,  $61.60  jter  $1660  ;  Raymour  Ave.  sewer  from  Clark  Dr. 
23.  to  Union  St.,  $140,000;  branch  sewer  in 

St.,  Hastings  Townslte,  to  relieve 
;?i  between  Renfrew  and  Slo<»n  Sts.,  as 

e  in'*'X**  Hastings  St.,  $103,000;  diversion  of 

MoJli  anA  ■  *'<?..  sewage  from  I'ommerciai  Dr.  at  Powell  St. 

at «  connect  with  Clark  Dr.  interceptor,  $28.- 

le  by  day  Ubor.  000  P_  Fellowea.  city  engr. 

-  BIDS  BKHIRKD 

>CWd*8 

Mirh.,  Itetrelt — Until  >Vb.  27.  by  J.  A. 
Martin,  comr.  dept,  purchases  A  supplies. 
’08KI>  WORK  Real  l-h<tate  Kxch.  Bldg.,  furnishing  and 

_ _ s,_,„  Tj,.-  delivering  f.o.b.  cars  on  sidings  to  be 

rluild  ^^^Serage'^iy«®em  sewei’XckS  ISs'^d^Y^s^Si 

ten  $300,000  and  $600,000.  Var^uVsiies  «na  Y  s  of 

tveo — See  “Miscellaneous.”  «  .  u  •  ™  ^ 

Cal.,  Heal  Beaeb — Until  Feb.  27.  by  A. 
•Town  having  preliminary  Dyson,  city  elk.,  building  sewerage  system, 
istalling  sewerage  system,  involving  49,000  ft.  6-18  in.  pipe,  76  man. 

Imhoff  tank.  3  pumps,  etc.  Ateut 
Ave  Cost^  bl-  *  Oillelen.  1112  Hollings- 

nd  *^^5  000^'^*  worth  Bldg.,  Los  Angeles,  engrs. 

I — See  "Buildings.”  Ont.,  Hamiltaa — See  “Miscellaneous.” 


ks  (Continued)  B.  C..  Vaaeoaver — Clt' 

Inary  surveys  made  to  a 
ivattsvlUe — Washington  Suburban  cation  for  providing  w 
i)lst  having  plans  prepared  by  R.  Seymour  Valley  for  sup 
■  engr..  324  North  Charles  St.,  water-works  system.  Abf 
for  impounding  waters  of  Fellowes,  city  engr. 

Little  Patuxent  and  Middle 
Illvers  to  develop  water  supply.  BIUH  BKHIRKD 

lf?rng''“^nduit''’‘aml  -»•.  -""'y  Clty-Umil  Mar.  26.  by  city. 

aJuJerv  bv  graHty  flow  to  both  furnishing  and  laying  39,690  ft.  72  in.  riv- 

zones  of  Steel  pipe  line  between  Boonton  Res- 

**  ^jiuref  Two  Camp  «rvoir  and  west  entrance  of  Watchung  Tun- 

nek  About  $1,500,000.  C.  Potfs.  30  Church 
ieluX  S^MtsvllW  RWe^^^^  St..  New  York  City,  consultg.  engr. 

,d  Mt  Rainer  and  Bladensburg  O.,  Akron  —  Until  Feb.  28.  by  H.  S. 
bout  $2  600,000.  Morse,  dir.  pub.  serv.,  Delaware  Bldg.. 

furnishing  2  horixontal  steam  turbine 
lyersville— Company  will  be  or-  driven,  direct  connected,  centrifugal  boiler 
here  to  build  water  systerm  to  water  pumps,  normal  capacity  66  to 

itandpipe  with  40.C00  gal.  daily  75  g.p.m.  against  total  head  462  ft. ;  steam 
Address  Mayor.  to  be  supplied  at  approximately  175  lb. 

K„,„._Clty  election  about  Mar.  1  .hV."  J.T***”  • 

™  $40,000  bonds  to  build  water  and  adtertlsed  in  this  issue. 

systems,  to  Include  66,000  gal.  Mich..  Wyandotte — Until  Mar.  18,  by  E. 
i  and  1000  gal.  pump  and  motor.  C.  Bryan,  city  elk.,  furnishing  and  iiistall- 
Bradley,  St.  Cloud,  engrs.  ing  2  low  lift  motor  driven  centrifugal 

.  pumping  units  (one  2100  gal.  per  minute 

Baker — City  having  prellinlnary  and  other  4200  gal.)  ;  also  ror  steam  driven 


system  and  make  other  improvements  to 
property.  S.  J.  Jones,  Carroll  Exch.  Bank 
BldK.,  pres. 

Okla..  Ada — ('‘Ity  plans  election  soon  to 
vote  on  $85,000  bonds  to  extend  water¬ 
works.  Former  election  defeated.  Benham 
Eng.  Co..  1300  Colcord  Bldg.,  Oklahoma, 
engr.  Noted  Feb.  13, 

Okla.,  Altua — City  had  plans  prepared  by 
Benham  Eng.  Co.,  engrs.,  1300  Colcord 
Bldg.,  Okla’.ioma,  for  extensions  to  water 
.vystem.  including  construction  of  storage 
reservoir  and  main  by-pass  dams  with  6 
mi.  earth  canal.  About  $100,000. 

Okla.,  Camegie— City  defeated  $12,000 
bonds  to  improve  and  extend  water-works. 
Noted  Jan.  30. 

Okla..  reaaeat — City  voted  $20,000  bonds 
to  build  water-works. 

Okla.,  Raid — City  plans  election  to  vote 
on  $360,000  bonds  to  build  water  and  sewer 
systems.  Black  A  Veatch,  607  Interstate 
Bldg.,  Kansas  City,  Mo.,  engrs. 

Okla.,  Uuthrle — City  having  preliminary 

?lans  prepared  by  Black  A  Veatch,  engrs.. 
07  Interstate  Bldg.,  Kansas  City,  Mo., 
building  complete  water-works  system. 
About  $250,000  available  for  project. 

Okla-  Henrietta — City  having  plans  and 
surveys  made  by  Bums  A  McDonnell, 
engrs..  400  Interstate  Bldg.,  Kansas  City, 
Mo.,  for  improving  water-works  system. 
About  $250,000. 

OkU..  MndtU  City  having  plans  pre¬ 
pared  by  Benham  Elng.  Co.,  engrs.,  Colcord 
Bldg.,  Oklahoma,  for  Improvements  to 
water-works.  Bonds  for  $60,000  voted  for 
project. 

Okla.,  Paala  Valley — City  having  plans 
prepared  for  extension  to  water-works  and 
sewerage  system.  About  $25,000.  W.  E. 
Moore.  1006  Campbell  Bldg.,  Oklahoma, 
engr. 

Oku..  Perry — City  plans  to  expend  $100,- 
000  to  improve  water-works  and  electric 
light  plant. 

Oku.,  Peteaa — City  rejected  bids  build¬ 
ing  water-works  system.  Work  will  be 
readvertised.  About  $96,000.  A.  W.  Lind¬ 
sey.  elk.  Noted  Dec.  20. 

.  ®H»..  Tosla  —  City  soon  receives  bids 
building  160  ft.  rein. -con.  stack,  also  In¬ 
stalling  boilers  and  12.000.000  gal.  pump 
and  new  water  supply  intake  system.  R. 
b.  Cuvian,  comr.  water-works. 

Colo..  Oenver  — -  See  “Excavation  and 
Dredging." 

Yloreae* — Town  voted  $60,000 
nonds  for  water-works  system  and  $20,000 
tor  electric  power  plant.  Noted  Jan.  30. 


PRICKS  .4M>  CONTRACTS  AWARDED 
(A Indicates  award  of  contract) 

A.N.  Syrarase — .Syracuse  Intercepting 

•Sewer  Bd.  let  contract  building  DIvs.  3.  4 
and  5  of  Onondagra  Creek  Impvt.  and  main 
intercepting  sewer,  to  J.  Young,  Bastable 
Blk.,  $543,327.  Project  Includes  2  mi.  creek 
improvement  and  1.3  ml.  intercepting  sewer 
and  involves  111,500  cu.yd.  excav.  and  18.- 
000  cu.yd.  concrete.  Noted  Feb.  13. 

O.,  Akrea — Dept.  Pub.  Serv.  received  bids 
building  main  trunk  sewer  in  Sewer  Dist. 
No.  4  ;  lowest .U. were  F.  A.  Downs  Constr. 
Co;,  VKr.  segmental  block,  $180,943;  mono¬ 
lithic  concrete.  $185,901  ;  rein.-con.  pipe, 
$187,772  ;  brick  pipe.  $189,112;  Donnellv, 
McKeon  A  Stevens,  vltr.  segmental  block, 
$182,172  ;  brick,  $208,442:  W.  McDowell  A 
Sons  Co..  \itr.  segmental  block,  $185,284  ; 
brick,  8193.987. 
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Sewern  (Continued) 


BIDH  DESIRED 


O.,  Sharon — Set-  "Uailwaya.” 


MIrh.,  Eopd  (Wyandotte  P.  O.) — O.  K. 
Molino,  village  elk.,  received  bida  Feb.  6 
extending  sewerage  ayetem  and  replacing 
preaent  outlet,  from  O.  R.  Cooke,  Penobacot 
Bldg.,  Detroit.  1101,887  ;  T.  C.  Brooks  & 
Son.  Jackaon,  1110,386;  O.  Pontarellt, 
Chicago,  3114,449.  Work  involves  trench¬ 
ing,  laying  pipe  and  backfllllng  complete 
sewerage  system,  involving  2022  ft.  24 — 33 
In.  concrete  pipe,  49,663  ft.  8 — 22  In.  vltr. 
pi|>e  and  400  ft.  12  in.  concrete  outlet  pipe 
to  replace  present  outlet.  154  manholes.  212 
catch  basins.  7  lamp  holes.  290  ft.  c.  1.  pipe. 
Noted  Jan.  30. 


Bridges 

PROPOSED  WORK 

Masa,,  Springfield  —  Springfield  Special 
Bridge  Comn^  will  soon  submit  plans  for 
bridge  over  (Jonnecticut  River  to  connect 
Springfield  and  West  Springfield.  About 
32.000.000  :  cost  to  be  borne  by  city,  Hamp¬ 
den  <JO.  and  West  Springfield  Twp. 

N.  J..  Newark — Essex  Co.  (Newark)  and 
Hudson  Co.  (Jersey  City)  plan  to  paint 
bridges  over  Passaic  and  Hackensack 
Rivers.  About  340,000.  F.  A.  Reimer,  engr. 

N.  J..  Newark — Essex  Co.,  (Newark),  and 
Hudson  Co..  (Jersey  City),  plan  joint  ajipro- 
priation  for  preliminary  surveys,  estimates, 
etc.,  for  construction  of  bridge  over  Newark 
Ba.v  between  here  and  Bayonne.  F.  P. 
Reimer,  co.  engr.  of  former  county  and  J. 
J  Wasser,  engr.  of  latter. 


Conn^  New  Canaan — Until  Feb.  28,  by 
C.  J.  Bennett,  comr.  state  highway  dmt., 
building  3  span  rein.-oon.  T  beam  bridge 
over  Blackberry  River  on  (^naan-lAike- 
vUie  Rd. 

Conn,,  Thomaeton — Until  Feb.  28,  by  C. 
J.  Bennett,  comr.,  state  highway  dept., 
Hartford,  building  rein. -con.  T  beam  bridge 
over  Naugatuck  River  on  Morris  Rd. 

W.  Va.,  Eewlabnrg — Until  Mar.  4,  by 
Greenbrier  Co.,  building  concrete  bridge 
over  Wades  Creek,  on  James  River  and 
Kanawha  Pike,  1  ml.  east  of  White  Sul¬ 
phur  Springs.  F.  K.  Rader,  co.  engr. ; 
advertised  in  this  issue. 

N.  D.,  Grand  Forks — Until  Feb.  26,  by  H. 
Anderson,  aud.  Grand  Forks  Co.,  building 
several  wood,  steel,  and  concrete  bridges 
during  1919.  About  340,000. 


UL,  Chlragu — See  “Buildings." 

Okla.,  Tulsa — See  "Waterworks." 

Cal.,  I.o«  Angeles — See  "Bulldiiig.s  •• 

BIDS  desired 
Cal.,  Eureka — See  “Bridges.” 
tai.,  Qulnry — S»*e  “Buildings." 

PRICES  AM)  CONTKAfTS  AIV  AKPKD 
(ftlndicates  award  of  contract) 

★  N.  V.,  New  York — See  “industrial  Works' 

★  N.  4.,  Elixabeth — See  "Industrial  \V oiks  " 

^Md.,  Canton  (Baltimore  P.  o.) — See  “Mi„. 
cellaneous."  ^ 

Streets  and  Roads 


Okla..  Ifoldenvillr — Until  March  5th.  by 
Hughes  Co.,  building  bridges  in  Dustin 
Twp.  W.  L.  Bartlett,  co.  cik. 

Cal.,  Eureka — Until  Feb.  24,  by  State 
Highway  Comn.,  Forum  Bldg.,  Sacramento, 
building  timber  drawbridge,  712  ft.  long, 
21  ft.  wide,  with  concrete  trestle  ap¬ 
proaches,  including  movable  span,  tower 
and  fenders  complete,  etc.,  over  Eureka 
Slough,  Humboldt  Co.  Work  Involves  902 
cu.yd.  rein.-<x)n.  for  trestle  d«K:k.  112  cu.yd. 
concrete  in  abutments,  101.9  tons  steel,  3360 
lin.ft.  concreie  piling,  etc.  A.  B.  Fletcher, 
engr.  .Noted  Jan.  23. 


MasH.,  Huoton — City  had  plans  inen.iici 
widening  Centre  St.  from  South  to  Sprini; 
Sts.,  grading  and  laying  asphalt  and  bituim- 
nous  pavement,  concrete  base,  63U0  ft  lone 
80  ft.  wide.  About  3250,000.  A.  F  Hates' 
engr  highway  division. 


Mumh.,  .Medford  (Bo.ston  P.  O.) — State 
l^egislature,  Boston,  petitioned  to  authonze 
Metropolitan  Park  Comn.,  18  Treinont  St 
Boston,  to  build  road  to  connect  .Middlestx 
Falks  Parkway  and  Mystic  Valley  Parkway 
in  .Medford  and  Winchester  Twps.  Cost  to 
exceed  310,000. 


N.  J.,  Newark — Essex  Co.,  (Newark),  and 
Morris  Co..  (Morristown),  having  plans  pre- 
pa  r<-d  rebuilding  Columitus  and  Hanover 
C<w»k  bridges  over  Passaic  River.  About- 
370, into.  F.  P.  Reimer.  Court  Hou.se.  New¬ 
ark.  CO.  engr. 

Md..  f'umkrrland — Comrs.  Allegany  Co., 
plan  to  build  2  steel  span  bridges,  con¬ 
crete  sub-structure,  on  2  road  crossings  over 
Town  Creek  Altout  312.000.  D.  P.  La 
Fevre.  3rd  National  Bank  Bldg.,  engr. 

tv.  t  a..  I'arkersburg — Comrs.  Wood  Co. 
(Parkersburg),  and  Pleasant  Co.  (St. 
Marys),  plan  to  build  66  ft.  concrete  bridge 
over  BiiH  Creek  between  2  counties.  Cost 
Wtween  320.000  and  340,000.  J.  W.  Alex- 
Ander,  Parkersburg,  engr. 

O. ,  khuron — See  "Rjiilways.” 

Vtis..  Dshkosh — City  having  plans  pre¬ 
pared  hy  C.  E.  Parsons,  engr.,  Jefferson, 
Ituilding  concrete  span  bridge  over  Fox 
River  on  Washington  St.  About  3100,000. 

VVIh.,  Reedobiiry — t'ity  plans  to  build  2 
span.  rein. -cun.  bridge.  About  325,000.  H 
E.  French.  City  Hall.  Baraboo.  engr. 

tVIs..  Superior — Comrs.  Douglas  Co.  re¬ 
ceive  bids  in  May  for  following  concrete 
bridges ;  Hanson  Bridge  over  American 
River,  five  20  ft.  rein. -con.  spans,  cost, 
318.000;  Little  Amnicon  Brioge  on  Uncon 
St.,  one  24  ft.  rein. -con  span.  36000;  pile 
bent  bridge  and  several  wooden  bridges 
over  ravines  and  timber  trestles.  313.ooo. 

la..  Ft.  Dodge — City  plana  to  build  con¬ 
crete  viaduct  over  Des  Moines  River  W.  O. 
Tang,  clly  elk 


Ont.,  Ottawa — Until  Apr.  16.  by  Dept. 
Pub.  Wks..  building  steel  highw.'iy  bridge 
over  Ottawa  River,  between  Ottawa  and 
Hull.  Que..  234  ft.  long,  41  ft.' wide,  having 
double  track  car  line  with  7  ft.  sidewalk 
on  each  side.  Work  involves  about  looo 
cu.yd.  concrete,  250  tons  steel  and  400  cu. 
yd.  stone.  About  3160,000.  D.  Laphew. 
engr. 


PRICES  AND  CONTRACTS  AWARDED 
(4)Indicate8  award  of  contract) 

APa.,  LareyvUlr — Supt.  Pub.  Grounds  & 
Bldgs.,  Harrisburg,  let  contract  building 
bridge  here,  to  Whitaker  &  Diehl,  Union 
Trust  Bldg.,  Harrisburg.  Work  involves 

1  new'  pier,  facing  pier  No.  2  and  abut¬ 
ments,  ripraping  new  pier  and  also  Piers 

2  and  3.  new  bridge  seats  to  be  placed 
on  new’  pier  and  abutments,  etc. ;  pier  is 
25  ft.  to  foundation  and  involves  850  cu.yd. 
rein. -con.  and  12}  tons  steel.  About 
336.716. 

■kPa..  Sellnsgruve — Snyder  Co.  (Middle- 
burg),  let  contract  building  190  ft.  bridge 
over  Penn’s  Creek,  near  here.  18  ft.  wide, 
consisting  of  two  82  ft.  spans,  solid  bar- 
lel  arch  with  special  precast  rail,  involving 
1300  cu.yd.  rein,  con.,  25  tons  steel.  lOOO 
cu.yd.  nil  and  3  cofferdams,  to  WTiittaker 
&  Diehl.  Union  Trust  Bldg.,  Harrisburg. 
About  332.895. 

★  Ky..  l.ool»vlIIe— Comrs.  Jefferson  Co.  let 
contract  building  steel  frame  w’lth  ert-o- 
soted  wood  block  floor  bridge  over  Salt 
River  to  Capitol  Constr.  Co.,  Ruggery  Bldg., 
Columbus,  O.  About  338,000. 


Mmm.,  Norton — State  I.egislature.  Bos¬ 
ton.  petitioned  to  authorize  .State  illKhway 
('onin.,  to  complete  4  mi.  of  .Main  St.  in 
Norton  and  Easton  Twps..  to  join  state 
road  going  through  Stoughton  and  Brock¬ 
ton  Twps. 

Mass.,  Revere  (Boston  P.  O.) — State 
Legislature.  Boston,  itetitioiied  to  direct 
Metropolitan*  Park  Comn.,  18  Treinont 
St,  Boston,  to  acquire  lands  to  extend 
Wlnthrop  P'kway  to  junction  of  Rcv.re 
St  and  Sewall  Ave.,  Revere  and  Win- 
throp  Twps.,  Wlnthrop  Twp.  to  construct 
seawall  and  roadway  over  land  now  owned 
by  state  at  same  point  and  to  exiieml 
3310,000  for  same.  A.  Walsworth.  mayor 

MasH.,  galem — Comrs.  Essex  Co.  .-ipplied 
to  State  Legislature.  Boston,  for  authority 
to  build  highway  from  Turk's  Head  Inn. 
Rockland,  (Plymouth  Co.)  over  .Mar.-ih-'s 
to  Atlantic  Rd..  Gloucester.  Cost  to  exceed 
310,000. 

Conn.,  Milford — City  plans  to  Ituild  Beach 
Rd  from  railroad  station  to  Walnut  Beach 
concrete,  10,000  ft.  long.  About  340.UOO. 

Conn.,  New  Haven — City  plans  to  issue 
3300,000  bonds  to  construct  i>ermanenl 
pavements  on  various  streets.  F  L  Ford, 
city  engr. 

Conn.,  New  Haven — City  soon  le(s  con¬ 
tract  Improving  various  streets,  involvinR 
33,000  sq.ft,  tar  and  cement  sidewalks. 
2800  sq.ft,  driveways,  15  cu.yd.  concrete 
coping.  11,000  sq.ft  sidewalk  (top  dre.-^.'^i 
and  1100  sq.ft,  driveway  (top  dress  )  !•' 

L.  Ford,  city  engr. 


la.,  Iowa  City — Hardin  Co.  having  jdans 
prepared  by  B.  Gardener,  engr..  building 
rein.  con.  bridge  over  Elk  Run.  C.  Boyhin. 
aud. 

Mont.,  Butte — City  plans  to  build  90  ft. 
rein, -con.  bridge.  26  ft.  wide,  over  Sliver 
Bow  Creek  Aitout  310.000.  W.  H.  Ellis, 
city  engr. 

Idaho,  Nampa  Ferry — State  Highway 
Comn..  Boise,  soon  receives  bids  butiding 
steel  bridge  over  Snake  River  in  Canyon 
Co.  About  366.000 

Ore.,  Hood  River — Hood  River  Co.  having 
Burx'eys  made  building  bridge  1 50  ft.  long 
over  Indian  Creek  on  Brooksifie  Dr.,  ami  one 
260  ft.  long  over  Rail  Creek,  East  Barrett 
Diet.,  also  widening  Neal  Creek  Rd.  Total 
cost.  316.000.  A.  Crublshand,  oo.  engr. 

Ore.,  The  Dalleo— Se.'  “.Streets  &  Roads.” 

B.  C„  Femie — Dept.  Pub  Wks..  Vic¬ 
toria.  soon  lets  contract  Ituilding  250  ft. 
wooden  highway  bridge.  16  ft.  wide,  over 
Klk  River  consisting  of  3  pile  foundations, 
and  3  timber  piers  to  carry  one  119  ft.  and 
one  102  ft.  Howe  truss  simns.  and  In- 
vjlvea  2000  Itn.ft.  wooden  piling.  83.000  ft. 
B.  M.  flr,  and  7  tons  Iron  ctistings.  About 
315.000.  A.  K.  Forman.  Victoria,  engr. 


OWis..  OshkoHli — City  let  contract  build¬ 
ing  bascule  bridge  over  Fox  River,  on 
Light  St.,  200  to  300  ft.  long,  to  Scherser 
Rolling  lift  Bridge  Co.,  6464  Everett  Ave., 
Chicago.  About  3200,000.  Noted  Jan.  16. 

'dMinn.,  Dnlsth — Comrs.  St.  Louis  Co.  let 
contract  building  30  steel  bridges.  I-beam 
ty|>e,  22  ft.  span,  16  ft.  roadway,  to  Wausau 
Iron  ft  Bridge  Co.,  Wausau.  Wls. 


Structural  Steel 

PROPOSED  WORK 
o..  shurttii — See  "Railways.” 

PRICES  AND  CONTRACTS  AWARDED 
tdliidirates  award  of  contract) 

*N.  Y..  New  York — See  "Industrial  Works.” 


Reinforced  Concrete 

PROI'OSED  WORK 

Md,,  Cumberland — See  “Industrial  Works.” 
S.  C.,  CliarleatoB — See  “Industrial  Works.” 


Conn.,  Waterbur.v — City  plan.-t  to  i.-<!<Uf 
3500,000  bonds  to  pave  various  streets.  R 
A.  Cairns,  city  engr. 

N.  V.,  Jordan — Village  plans  to  builii  i 
mi.  larvla  macadam  street.  16  ft.  win.- 
Atsiut  $17,600.  C.  L.  Meech,  pr«-s. 


N.  Y..  Oswego — City  plans  to  issue 
00(1  bonds  to  Improve  Mitchell  St  Rd  . 
Brl.lge  and  Erie  Sts.  J.  F.  Flanigan,  city 
engr. 


New  Jersey — State  Hlgliway  Hepi- 
State  House.  Trenton,  appropriated  L-J-' 
000  for  ro;id  work  In  Middlesex  Co.,  $150.- 
000  for  work  In  Morris  Co.  and  3"5.000  for 
w-ork  in  Monmouth  Co.  W.  <».  Thoinit- 
son,  engr. 


N.  J.,  Hridgetnn — Comrs.  Cumherland  «  o 
reteive  bids  in  March,  grading  and  surfa.' 
Ing  with  gravel.  2.3  ml.  Port 
ricetown  Rd..  30  ft.  wide.  Involving 
cu.vd.  gravel  and  8500  eu.yd.  sand  ano 
loam.  About  $26,000.  W.  M.  Sharp.  fOP" 

N,  J..  Burlington— Burlington  <'’<>  JP 
grade  and  pave  3}  ml.  Hurlington-T- lorence 
Rd..  18  ft.  wide.  About  136.000  Work 
Involves  16.870  sq.yd  waterbound  macad¬ 
am.  6  In.  deep  and  2600  cu.yd  excav  J 
la  gan.  Mt.  liolly,  engr. 


A 
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Sireets  and  Roads  (Continued) 


V  j  .  Hoboken — City  havlnK  revised 


"to'’ Ht^r '*Sta.  1  Uh  St.  from  Clinton 
r.  MSdiwn  Sts..  14th  St.  from  Madison 
lo  Jackson  Sts.  About  jl 00,000.  J.  O. 
Whittemore,  city  engr. 


V  J  I>on«  Brnnrh — City  soon  receives 
i.Kix"  naving  Ocean  Ave.,  probably  brick. 
K  K.  Throckmorton,  city  engr. 


V  J  Nework — Rd.  Com.  will  ask  Bd. 
Kreeholdera  hlssex  Co.  to  Issue  1605.000 
l.oiids  to  Improve  roads.  !•.  A.  Relmer.  co. 
engr. 


\  J  Newark — Bd.  Comrs.  considering 
i.iving  ’cilnton  Ave.  from  West  Newark 
, ranch  of  Pennsylvania  R.  R.  to  Chadwick 
We  Springfield  Ave.  from  Morris  Ave. 

eilv  line.  South  St.  from  Pacific  St.  to 
New  .fersev  R  R  Ave.,  South  Orange  Ave. 
from  Springfield  Ave.  to  South  9th  St..  Wil¬ 
son  Ave  from  Ferry  to  I^ondon  Sts.,  Sus¬ 
sex  Ave  from  High  to  Summit  Sts.  M.  It 
Sherrard.  city  engr. 


N.  J.,  Newark — City  plans  to  open  jmr- 
lion  of  Haynes  Ave.  from  Meadow  Rd.. 
northerly,  to  Hast  Peddle  St.  M.  R.  Sher¬ 
rard,  city  engr. 

N  4.  Trenton — Mercer  Co.  (Trenton), 
and  Monmouth  Co.  (Freehold),  having  sur- 
vevs  made  by  H.  F.  Harris,  engr..  Trenton, 
and  (1.  I>.  Cooper,  engr..  Red  Bank,  for 
regrading  and  surfacing  with  gravel,  41 
mi.  Old  York  Rd.  from  Allentown  to 
Meightstown.  30  ft.  wide. 


Md..  Baltimore — Bd.  Awards  soon  re- 
leives  bids  repaving,  recurblng  and  re¬ 
grading  6260  ft.  I.4invfile  St.  from  Payson 
St  to  Druid  Hill  Ave..  750  ft.  Payson  St. 
frr'in  I..anvale  to  Mosher  Sts..  790  ft.  I^a- 
favette  Ave.  from  Fulton  Ave.  to  Payson 
St!.  690  ft.  Kdmondson  Ave.  from  Fre- 
ii'ont  to  Clinton  Aves.,  660  ft.  Brune  St. 
fn.m  Franklin  to  Harlem  Aves.,  1520  ft. 
Clinton  .Ave.  from  Franklin  to  Myrtle  Aves.. 
146."i  ft.  Argyle  Ave.  from  I.4invale  to  Sew¬ 
ell  Sts..  785  ft.  McKiderry  St.  from  Milton 
lo  hinwood  Aves.,  1200  ft.  McKiderry  St. 
from  VVolfe  lo  Chester  Sts..  1180  ft.  Mad¬ 
ison  St.  from  Patterson  Park  Ave.  to 
Luzerne  St..  1700  ft.  Colllngton  Ave.  from 
.Ashland  Ave.  to  Biddle  St..  1700  ft.  Tatke- 
ttood  Ave.  from  Baltimore  to  Monument 
Sts..  650  ft.  Jefferson  St.  from  Milton  to 
larkewood  Aves.,  650  ft.  Orleans  St.  from 
.Milton  to  l^ikewood  Aves.,  2250  ft.  Randall 
St.  from  Hanover  to  Covington  Sts..  680 
ft.  William  St.  from  Clement  to  Randall 
Sts.,  740  ft.  Battery  Ave.  from  (fittings  to 
Kandall  Sts..  1460  ft,  Covington  St.  from 
Fort  Ave.  to  Wells  St..  530  ft.  Covington 
St  from  Oittings  to  Falsum  Sts..  430  ft. 
Clement  St.  from  Light  to  Williams  Sts.. 
960  ft.  Orindall  St.  from  William  to  Cov- 
irglon  Sts.,  1163  ft.  Clement  St.  from  River¬ 
side  .Ave.  to  Key  Highway.  350  ft.  Poultney 
St.  from  Light  to  Patapsco  Sts.,  325  ft. 
Barclay  St  from  Chase  to  Biddle  Sts.,  1190 
ft  Forrest  St  from  Monument  to  Kager 
Sts.,  325  ft.  Forrest  St.  from  Chase  to 
Biddle  Sts,.  970  ft.  Ashland  Ave.  from  Mc- 
Kim  to  Aisquith  Sts.,  1515  ft.  Somerset 
St  from  Madison  to  Biddle  Sts..  40  ft. 
wide,  sheet  asphalt  on  6  In,  concrete  base 
with  armored  concrete  curbing ;  also  3000 
ft.  Jordan  Alley,  from  Biddle  St.  to  North 
Ave.,  1520  ft.  Camel  Alley  from  Madison 
to  Cathedral  Sts..  220  ft.  Brexton  St.  from 
Kager  to  Cathedral  Sts..  15-20  ft.  wide 
cement  and  concrete.  R.  K.  (^ompton.  ch 
engr. 


'•d-.  Baltimore — City  having  plans  pre¬ 
pared  by  Carrere  &  Hastings,  consultins 
engrs..  52  Vanderbilt  Ave.,  New  York  City 
extending  North  Howard  St.  4  blocks  tc 
Ml  Royal  .Sta..  1600  ft,  long.  66  ft.  wide 
ft.  from  curb  to  curb.  Plans  includ( 
grading,  concrete  curbing  and  paving  wltl 
sheet  asphalt  on  concrete  foundation. 


.Ave.s..  Ruskin  Ave.  from  Pennsylvania 
Ave.  to  Kvergreen  Terrace.  Avalon  Ave. 
from  Parkwood  Ave.  to  Kvergreen  Ter¬ 
race.  Kdgemont  Ave.  from  Parkwood  Ave. 
to  Kvergreen  Terrace.  Clifton  Ave.  fr(»m 
Pennsylvania  Ave.  to  Francis  St..  Falls  Rd. 
from  36th  St.  to  point  600  ft.  south.  Well¬ 
ington  Ave.  from  Chestnut  St.  to  Kim  Ave.. 
34th  St.  from  Chestnut  St.  to  Cedar  Ave,, 
35th  St.  from  Chestnut  St.  to  Kim  Ave.. 
Barclay  St.  from  North  Ave.  to  25th  St., 
sheet  asphalt  over  cobbles.  J.  M.  Mc- 
Cummlngs,  engr. 

Aid..  Baltimore — City  Paving  Comn.  hav¬ 
ing  plans  prepared  by  R.  K.  t'omiHon.  ch. 
engr..  repaving  laincaster  St.  from  Presi¬ 
dent  St,  to  Bway..  Dock  St.  from  Block 
to  Caroline  Sts.,  Point  St.  from  PhlliXJt 
to  Docks  Sts..  Falrmount  Ave.  from  Wolfe 
to  Lakewood  Sts.,  brick  or  re-cut  granite 
blocks ;  Columbia  Ave.  from  (Ireeiie  to 
Fremont  Sts.,  Lexington  St.  from  (lutlford 
to  Calvert  Sts..  Charles  St.  from  Read  to 
Chase  Sts..  Bway.  from  Fleet  to  Thames 
Sts,.  Madison  Ave.  from  Orchard  to  North 
Aves..  Winder  St.  from  Hanover  to  Light 
Sts..  Light  St.  from  t.'ross  to  Wells  Sts.. 
Pratt  St,  from  I’arkln  to  Carey  Sts..  Kx- 
eter  St.  from  Lombard  St.  to  Kastern  Ave.. 
Stiles  St,  from  Kast  Falls  to  Central  Aves. 
and  Little  Gough  St.  from  Central  Ave. 
to  Granby  St.,  sheet  asphalt  on  6  in,  con¬ 
crete  base. 

.Aid.,  Cumberland — Comrs.  Allegany  ('o. 
receive  bids  In  March  or  April,  paving  and 
grading  4  mi.  Cresaptown  Rd.  from  here  to 
Cre.saiitown.  20  ft.  wide  with  5  ft.  dirt 
shoulders,  concrete  pavement  on  concrete 
base,  topping  8  in.  center.  6  in.  edges.  About 
$175,000.  Cost  to  be  borne  by  county  with 
state  aid.  D.  I’.  I.aFevre.  3rd  Natl,  Bank 
Bldg.,  engr. 

Aid.,  Frederick — Comrs,  Frederick  Co. 
soon  let  contract  rebuilding  1.99  mi.  Har¬ 
mony  Rd.  between  Middletown  and  Har¬ 
mony.  14  ft.  wide,  with  5  ft.  dirt  shoulders, 
macadam  or  concrete  pavement  on  con¬ 
crete  base.  About  $50,000.  J.  N.  Mackell. 
601  Garrett  Bldg.,  Baltimore,  engr. 

W.  Vu..  Bluefleld — City  plans  to  pave 
Price  St.  from  Bluefield  Ave.  to  Rogers  St., 
concrete.  B.  G.  Scott,  city  engr. 

AV.  Va..  Clarksburg — Harrison  Co.  plans 
to  pave  Northwestern  Turnpike  from  Wolf 
Summit  to  Ten  Mile  Dist.  line.  Clarksburg- 
Fairmont  Pike,  Clarksburg  Western  Pike 
and  Johnson  Fork  Rd..  total  length  9|  mi.. 
20  ft,  wide  G.  M.  Harbert,  co.  engr. 

W.  Va.,  .Alartlnsliurg — City  soon  receives 
bids  paving  about  20  blocks  with  asphalt 
iiiac.adam.  Cost  $70,000.  O.  Sparrow,  engr. 

AV.  Va.,  Alorgantown — Monongalia  Co., 
('ass  Dlst..  will  vote  Mar.  29.  on  $300.0OO 
bonds  for  road  improvements.  W.  S. 
Downs,  co.  engr. 

N.  C.,  Kast  Hpcncer — City  plans  to  issue 
$50,000  bonds  for  Improving  streets  and 
.schools. 

S.  C.,  Spartanburg — Comrs.  Spartanburg 
Co.  soon  let  contract  paving  2  mi.  Appal¬ 
achian  Highway.  1.9  ml.  Cedar  Springs  Rd.. 
asphaltic  copcrete,  brick  or  (xtncrete ;  also 
grading  and  top  soiling  9.5  ml.  Blackstone 
Rd,,  7  mi.  Buncombe  Rd.  and  3  mi.  Wood¬ 
ruff  Bridge  Rd.  P.  F.  Patton,  co.  highway 
engr. 

Ala..  Attalla — t'ity  plans  to  build  11  mi. 
pavement  on  sections  of  3rd.  4th  and  5th 
Sta. 

AIIkh.,  AleadviUe — Franklin  Co.  plans  to 
issue  $100,000  bonds  to  build  roads. 

AIUh.,  .AIosh  Point — City  plans  to  repair 
or  rebuild  4  ml.  hard  surfaced  streets.  C. 
M,  Farley,  elk. 

AIIhm..  Senatobin — Tate  Co.  plans  to  issue 
$150,000  bonds  to  build  60  mi.  gravel  roads. 


J,.  Md..  Baltimore — ('Ity  Comrs.  for  Openlni 
bts.  plan  to  extend  Mosher  St.  from  Pay 
son  .St.  to  Owvnns  Falls  Pkway.,  432i 
ft  long.  40  ft.  wide.  Including  grading,  ar 
moied  concrete  curbing  and  sheet  asphal 
paxement  on  6  In.  concrete  base;  projec 
ai.M.  involves  lowering  bed  of  Pennsylvanli 
”  (Baltimore  &  Potomac  Dlv, 

■iiui  building  overhead  crossing.  City  wll 
railroad  between  $15.00 
i C'ookse.v,  city  engr. 
'■  it  SInnickson.  supt.  railroad.  Baltimor 


La.,  .Abbeville — Police  Jury  Vermillion 
Pariah  plans  election  to  vote  on  $300,000 
bonds  to  build  gravel  roads  in  8th  Ward. 

Ky..  La  Orange — Oldham  Co.  soon  lets 
contract  grading  and  ditching  2|"ml.  road. 
12  ft.  wide,  water  bound  macadam.  About 
$18,000.  P.  Neal.  I.A  Orange,  engr 

Ky.,  Lonlnrllle — ('omrs.  Jefferson  Co.  plan 
to  build  3  ml.  road.  16  ft.  wide,  rock  as¬ 
phalt  and  macadam.  About  $36,000.  M. 
Deane,  co.  engr. 


Md.,  Baltimore — City  Comn.  for  Openinf 
V.J!  resurface  Woodbrook  Ave 

Fulton  to  North  Aves..  Druid  Hll 
Fulton  to  North  Aves..  ^ancif 
- 1.  from  Fiilton  to  North  Aves.,  Lynbrool 
•  ''c.  from  Pennsylvania  to  Woodhrool 


Ky.,  Shelbyville — City  receives  bids  In 
spring  paving  about  1000  ft.  Main  St.  from 
6th  to  8th  Sts.,  36  ft.  wide,  reln.-(3on..  in¬ 
volving  3600  sq.yd.  concrete  8  in.  In  center 
and  6  in.  at  curb,  excavating  present  maca¬ 
dam  street,  etc.  C'ost.  $12,00(1. 


(>.,  Bellairr — City  plans  to  curb,  pave 
and  build  sidewalks  on  6000  ft.  West  23rd 
St.  20  ft.  wide,  crushed  slag.  .About  $21.- 
000,  W.  J.  McClain,  engr. 

(>.,  Cincinnati — Comrs.  Hamilton  Co.  plan 
lo  repair  Cleves  and  Warsaw  Pike;  Hill¬ 
side  Ave.,  Asbury  Rd..  Blue  Rock  Pike. 
I'nion  Cemetery  Kd..  Hamilton-t'leves  Pike. 
Princeton  Pike,  ('amargo  Pike  and  Spring- 
dale  Rd.,  brick  and  macadam.  About  $60,- 
000 

O.,  ColunibuH — City  plans  to  grade,  drain, 
curb  and  pave  I  mi.  High  St.  from  Oak¬ 
land  Ave.  to  northern  cor|>oration  limits, 
asphalt.  60  ft.  wide,  and  1  mi.  Bellevue 
Ave.  from  Hawkes  to  Glenwood  Ave..  32 
ft.  wide,  asphalt  or  brick  H.  A.  Maetxel. 
cit.v  engr 

B.,  ColunibuH — City  plana  to  pave  ('best- 
nut  St.  from  High  to  4th  Sts.,  Klmwood 
Ave.  from  Donaldson  St.  to  Livingston  Ave.. 
Stanley  Ave.  from  Parsons  Ave,  to  22nd 
St.,  and  alley  north  of  Bryden  Rd.  from 
Fairwood  .Ave.  to  Rhoades  St.  H.  Maetxel. 
cit.T  engr. 

O..  A'an  AA’ert — Comrs,  Van  Wert  ('o.  plan 
to  build  3  ml.  road  between  Van  Wert  and 
Delphos  on  route  of  Lincoln  Highway. 
About  $300,000. 

Ind..  Ftanavllle — City  having  plans  pre¬ 
pared  by  J.  D.  Saunders,  city  engr.,  for  im¬ 
proving  Bray  Ave.  from  Lincoin  Ave.  to 
Williams  St.  ;  Adams  Ave.  from  Grand  to 
Kentucky  Aves.  :  Willard  Ave.  from  Black¬ 
ford  to  Powell  .Aves.  ;  7lh  St.  from  Locust 
to  Gum  Sts 


Ind.,  Indianapolis — Comrs.  Marion  ('o. 
plan  to  grade  and  pave  2.74  ml.  Hensley 
Rd..  Franklin  Twp..  14  ft.  wide,  involving 
22,504  sq.yd.  waterhound  macadam  and  11,- 
000  cu.yd.  earth  excav.  About  $31,610; 
also  3  mi.  Brookville  Rd.,  2.58  ml.  Kngllsh 
Ave.,  0.75  mi.  Southeastern  Ave.,  1  ml. 
I’rospe<-t  St..  3  ml,  30th  St.  and  3  ml.. 
Keystone  Ave.,  concrete  or  brick.  J.  Grif¬ 
fith,  CO.  engr. 

Ind..  IndlanapoliH — Marion  Co.  plans  to 
grade,  pave  and  bridge  7  ml.  .Allisonvllle 
Pike  (3  sections)  ;  2.35  ml.  Michigan  Rd.. 
south  of  here ;  2.25  mi.  38th  St.  K.  all 
brick  or  concrete ;  grade,  pave  and  con¬ 
struct  culverts  on  1.12  ml.  Churchman 
Pike,  18  ft.  wide,  involving  11,827  s<i.yd 
concrete  and  11.450  cu.yd.  earth  excav., 
cost  $37,675  ;  2  ml.  Washington-Plke  14 
ft.  wide.  Involving  16,427  sq.yd.  gravel, 
and  975()  cu.yd.  earth  excav..  $15,100.  J, 
Gritflth.  co.  engr. 

Alielilgan — State  will  hold  election  Apr.  6. 
to  vote  on  $50,000,000  bonds  to  build  trunk 
highways  throughout  state  Address  High¬ 
way  CosMi.,  Lansing. 

.Alleh..  BetroU — City  soon  lets  contract 
paving: 

St.  Aubin  Ave.  from  end  of  paving 
north  of  Newton  Ave.  to  Kuclid  Ave.,  shee.t 
asphalt,  28  ft.  wide,  involving  3320  cu.yd. 
excav.,  2509  lln.ft.  curbstone,  3975.5  sq.yd. 
sheet  asphalt  on  6  in.  concrete  base.  67.6 
cu.yd.  concrete  under  and  Itehind  curb  and 
143  lln.ft.  retaining  stone; 

Blaine  Ave.  from  west  line  of  Dexter 
Blvd.  to  east  line  of  Radford  Ave.,  as¬ 
phaltic  concrete.  26  ft.  wide.  Involving  2023 
cu.yd.  excav..  2436  lin.ft.  curbstone.  3789 
sq.yd.  asphaltic  (Ntncrete  on  6  In.  concrete 
base,  70  cu..vd.  concrete  under  and  be¬ 
hind  curb  and  194  lln.ft.  retaining  stone; 

•'T"  alley  between  2nd,  Woodward.  Beth- 
une  an(l  Pallister  Aves.,  20  ft.  wide.  In¬ 
volving  596  cu.yd.  excav.,  1977.8  sq.yd. 
l-cours*‘  concrete  and  797  lin.ft.  2  x  6  ft. 
retaining  plank; 

5th  alley  between  Wilson.  Byron,  Hasel- 
wood  and  Taylor  Aves.,  18  ft.  wide.  In¬ 
volving  677  cu.yd.  excav.,  1656.4  sq.yd.  1 
course  concrete,  1532  lln.ft.  2  x  6  ft.  re¬ 
taining  plank  and  34  lln.ft.  retaining  stone ; 

“Kast  and  West"  alley  between  12th  St.. 
Holden  Ave.,  Ferry  Park  and  West  Grand 
Blvd.,  18  ft.  wide,  involving  346  cu.yd.  ex¬ 
cav..  1073  sq.yd.  1  course  oontrete.  1056 
lin.ft.  2  X  6  ft.  retaining  plank  and  18  lln 
ft.  retaining  stone ; 

"North  and  South**  alley  first  west  of 
Woodward  Ave.  from  4th  to  Hancock  Sts.. 
15  ft.  wide,  involving  191  cu.yd.  excav., 
590  sq.yd.  1  (X>urse  concrete,  589  lin.ft.  2  x 
6  ft.  retaining  plank  and  20  lln.ft.  retaining 
stone ; 

"North  and  South’*  alley  between  Hamil¬ 
ton  Blvd.,  3rd  St..  Virginia  Park  and  Se¬ 
ward  Ave.,  20  ft.  wide,  involving  535  (ui. 
yd.  excav..  1765.7  sq.yd.  1-oourse  concrete 
and  1333  lin.ft.  2  x  6  ft.  retaining  plank; 


80 


ENGINEERING  NEWS-RECORD 


Vol.  107,  No.  8 


StreetB  and  Roads  (Contlnuad) 

"iTorth  and  South'*  alley  between  2nd, 
3rd  8ta„  Oljmn  Court  and  Caltrert  Ave., 

19  ft.  wide,  Involvlnir  507  cu.yd.  excav 
1731.2  sq.yd.  l-cour8<-  concrete  and  1317 
lln.ft.  2  X  3  ft.  retalnlM  plank; 

“1.”  alley  between  Byron  Ave..  Hamil¬ 
ton  Blvd-  «ylor  and  Clalrmont  Aves..  18 
ft.  wide.  Involvlnx  cu.yd.  excav.,  1151.3 
sq.yd.  l-oourse  concrete  and  1087  lln.ft.  2 
X  8  ft  retaining  plank;  .... 

"I2ast  and  Weet’^  alley  between  2nd.  3rd, 
Colburn  and  Antoinette  SU.,  20  ft  wide. 
Involving  310  cu.yd.  excav.,  916.6  sq.yd.  1- 
oourse  concrete  and  796  lin.  ft.  2  x  6  ft. 
retaining  plank;  _  .  ^ 

Alley  between  Orleans,  Dequlndre  Sts., 
L,arayette  Blvd.  and  Monroe  Ave.,  16  and 

20  ft.  wide.  Involving  216  cu.yd.  excav.,  674 

sq.yd.  1  course  concrete  and  418  lln.ft.  2  X 
3  ft  retaining  plank ;  ^  ^  . 

Alley  between  Brush  St..  Oakland  Ave., 
Josephine  and  Owen  Aves.,  17.6  ft  wide. 
Involving  628  cityd.  excav.,  1607.3  sq.yd.  1- 
ooiirse  concrete  and  1612  lln.ft.  2  x  6  ft 
retaining  plank.  C.  E.  HubbeU,  city  engr. 


Mieh.,  Detroit — Dept.  Pub.  Wks.  soon  re¬ 
ceives  olds  paving  and  curbing  Llnwood 
Ave.,  from  Joy  to  Calvert  Aves.,  30  and 
36  ft  wide,  less  single  track;  about  153,- 
670;  Charlevoix  St.,  from  Beniteau  St.  to 
Detroit  Terminal  R.R..  26  ft.  wide,  127,- 
824;  Roby  St.  from  end  of  present  pave¬ 
ment  to  Medbury  Ave.,  26  ft.  wide,  $3900 ; 
tevid  Ave.  from  Crane  to  Rohns  Aves.,  26 
ft.  wide,  $6610 ;  Crane  Ave.,  from  Forest 
Ave.  to  Moffat  St.',  26  ft.  wide,  124.700: 
Burnett  Ava,  from  Van  Dyke  to  Maxwell 
Avas;,  23  ft.  wide.  37640  ;-IjlBden  St.,  from 
alley  west  of  Harrison  Ave.  to  Vermont 
St.,  26  ft.  wide.  37650 ;  Delmar  Ave.,  from 
Lynn  to  Cantff  Sts.,  26  ft.  wide.  39660; 
Beals  Ave.,  from  Charlevoix  to  Mabk  Aves., 
22  ft  wide,  319.930;  Nevk-port  Ave.,  from 
Waterloo  to  Charlevoix  St.,  26  ft.  wide, 
312,970;  Tireman  Ave.,  from  Epworth  Blvd. 
to  Livemoie  Ave.,  26  ft.  wide,  320,020 ; 
Sheridan  Ava,  from  Frederick  St.  to  Harper 
Ave.,  26  ft.  wide,  353.590 ;  Laura  Ave.,  from 
McClellan  to  Pennsylvania  Aves.,  26  ft. 
wide,  39430 ;  Navahoe  and  Algonquin  Aves., 
from  Avondale  to  Essex  Aves.,  26  ft.  wide. 
311,520  and  312.480  respectively;  Barker 
St.,  from  McClellan  to  Cooper  Sts.,  26  ft. 
wide.  5940;  Elsa  Ave.,  from  McClellan  St. 
to  Pennsylvania  Ave.,  26  ft.  wide.  39200 ; 
Canfleld  Ave.,  from  Van  Dyke  to  Maxwell 
Aves.,  26  ft  wide,  37850;  Davidson  Ave. 
from  Herman  to  12th  Sts.,  24  ft.  wide. 
315,870;  all  sheet  asphalt  on  concrete 
foundation.  Also  paving  following  alleys: 
*X**  alley  between  Byron,  Hamilton.  Tay¬ 
lor  and  Clalrmont  Aves. ;  between  Brush 
St,  Oakland,  Josephine  and  Owen  Aves. ; 
"*1"'  alley  between  1  'ubolse  and  Chene  Sts.. 
Lyman  and  Milwaukee  Ave.,  36700 ;  "T" 
aUey  l>etween  Sheridan.  Townsend,  Ker- 
t^eval  and  Waterloo  Aves. ;  "T”  alley  be¬ 
tween  14th  St.,  Wabash  Ave.,  Magnolia 
and  Linden  Sts  ;  "T'  alley  between  Rivard, 
Russell  and  Hancock  Sts.  and  Warren 
Ave. :  *"1*'  alley  between  Beechwood.  Fir- 
wood  and  Seebaldt  Aves.  and  Allendale  St. ; 
"7^'  alley  between  Ironwood,  Beechwood, 
Oregon  and  Vancouver  Aves. ;  "T"  alley 
between  Vinewood,  Taft,  Soovel  and  Orand 
River  Aves. ;  “T"  alley  between  Common¬ 
wealth,  Trumbull.  Calumet  and  Canfleld 
Aves. :  "T"  alley  oetween  14th,  16th.  Pop¬ 
lar  and  Buchanan  Sts. ;  "T"  alley  between 
Commonwealth,  Trumbull,  Putnam  and 
Merrick  Aves. ;  'T'  alley  between  Riot>elle, 
Orleans,  Clinton  and  Mullett  Sts.;  east  and 
west  alley  between  12th,  14th  St.,  Dela¬ 
ware  and  Seward  Aves. ;  all  alleys  between 
Llnwood,  La  Salle  and  La  Mothe  Aves.  and 
La  Salle  Gardens,  S. ;  1st  alley  north  of 
and  parallel  to  Standley  Ave.  from  6th 
St.  easterly  to  North  South  alley;  between 
Grand  River,  Winslow  and  McOraw  Aves. : 
“L"  alley  between  Dunedin  and  12th  St.. 
Bethune  Ave.  and  La  Salle  Gardens,  S. : 
"L”  alley  between  Commonwealth.  Trum¬ 
bull,  Kirby  and  Hudson  Aves. ;  "L" 

alley  between  Trumbull  and  Lincoln 
Avee.,  Bralnard  and  Selden  Sts. ;  "L" 

alley  between  Srd  St..  Hamilton.  Glad¬ 
stone  and  Haxlewood  Aves. ;  "T"  alley  be¬ 
tween  2nd  and  Cass  Aves.,  Charlotte  and 
Peterboro  Sts. ;  'T'  alley  between  Com¬ 
monwealth,  Trumbull.  Hudson  and  Stanley 
Aves.;  "H”  alley  between  National  and 
Trumbull  Aves..  Elm  and  Ash  Sts. ;  east 
and  west  alley  between  Beechwood.  Grand 
River,  Spokane  and  Maplewood  Aves. ; 
north  and  south  alley  between  1st  alley 
west  of  Woodward  from  Forest  to  Han¬ 
cock  Aves. ;  north  and  south  alley  between 
Vinewood  Ave.,  West  Grand  Blvd..  E  St. 
and  Michigan  Ave.;  north  and  south  alley 
between  Cmrland  Ave.,  St.  Clair  St.,  Char¬ 
levoix  and  Goethe  Aves. ;  north  and  south 
alley  between  Avery,  Commonwealth,  For¬ 
est  and  Hancock  Aves. ;  north  and  south 
alley  between  John  R.  and  Brush  Sts.,  Bal¬ 
timore  and  Milwaukee  Aves. ;  north  and 


south  alley,  east  of  Chene  St.,  between 
Chene  St.,  Qrandy,  Piquette  and  Trombley 
Aves.,  also  east  and  west  alley,  33100; 
let  alley  west  of  and  parallel  to  Avery 
Ave.,  from  Hancock  to  Warren  Ave. ;  north 
and  south  alley  between  Cameron  and 
Richmond  Aves.  from  330  ft.  south  of  Cus¬ 
ter  to  Custer  St..  32260,  1  course  concrete, 
18-20  ft.  wide.  H.  H.  Esselstyn,  comr. 


Mleh.,  Port  Hnron — D.  D.  Worcester, 
mgr.  bd.  rd.  comrs.,  St.  Clair  Co.,  Port 
Huron,  soon  lets  contract  grading,  drain¬ 
ing  and  surfacing  8  mi.  Assessment  Rd. 
No.  8,  gravel,  and  lOJ  ml.  Rd.  No.  10, 
gravel,  concrete,  brick  or  penetration  road, 
16  ft.  wide. 


m..  East  St.  Louis— Bd.  Local  Impvts. 
soon  lets  contract  paving  1600  ft.  State  St. 
from  33rd  to  37th  Sts.,  concrete.  42  ft. 
wide.  About  332,000.  E.  F.  Harper,  city 
ergr. 


Ill.,  MoUbo— City  plans  to  pave  streets 
and  alleys  near  Government  tract  here, 
about  1400  ft.  long,  60  ft.  wide.  L.  Paten, 
city  engr. 


Wlo.,  Kenosha — City  Plans  to  pave  Mid¬ 
dle,  Ridge,  Division,  Charles,  North  Fre¬ 
mont,  Julius  and  Wisconsin  Sts.,  South 
Hownand,  South  Howland,  Durkee  and 
Howe  Aves.,  South  Sheridan  Rd.  and  Park 
Row.  P.  J.  Hurtgen,  city  engr. 

Wls.,  Lancaster — Comrs.  Grant  Co.  plan 
to  grade,  drain,  surface  and  build  culverts 
on  Trunk  Hlghw^  No.  28,  Dubuque  Rd. 
About  327.0M.  F,  W.  Balsley,  Madison, 
engr. 

Wls.,  Plyasentb— City  plans  to  pave 
^uth,  Reed,  Selma  and  Main  Sts.,  and 
Western  and  Hein  Aves. 


Wls.,  Baelne — City  plans  to  pave  follow¬ 
ing  streets:  Carlisle  St.  from  St.  Patrick 
St.  to  Rapids  Dr,  cost,  326,176.  sheet 
asphalt ;  Osborne  St.  from  Kinxie  to  Grace- 
land  Sts.,  318,865 ;  Grange  St.  from  Wright 
St.  to  St.  Paul  Ry.,  323,430;  Prospect  St. 
from  Ekie  to  Marquette  Sts.,  313,760;  17th 
St.  from  Wisconsin  to  Holborn  Sts.,  318,- 
242  ;  Albert  St.  from  F'orest  to  Summit 
Sts.,  320,430 :  Ybut  St.  from  Michigan  to  La 
Salle  Sts.,  327,109,  Tout  St.  from  La  Salle 
to  Douglas  Sts.,  320,363 ;  Milwaukee  St. 
from  State  to  High  SU.,  341,592  ;  Asylum 
St.  from  20th  St.  to  West  Blvd.,  345.174  ; 
Lake  Ave.  from  2nd  to  6th  SU.,  315.993,  all 
brick  on  concrete ;  10th  St.  from  Wisconsin 
to  Center  SU..  311.184;  Pearl  St.  from  10th 
to  lllh  SU.,  33893  ;  11th  St.  from  Pearl  to 
Washington  SU.,  31613 ;  Hilker  PI.  from 
10th  to  11th  SU..  34128;  8th  St.  from  L^ke 
Ave.  to  Center  St.,  318,314 ;  9th  St.  from 
Lake  Ave.  to  Center  St.,  316,424,  all  asphalt 
concrete ;  Howland  St.  from  West  6th  to 
Clayton  Sts.,  39996,  asphalt  macadam ;  7th 
St.  from  Main  to  Grand  SU.,  39840,  brick 
on  macadam.  P.  H.  Conolly,  engr. 


Wls.,  Snperier — City  plans  to  pave  Weeks 
Ave.  between  18th  and  21st  SU.,  concrete. 
M.  G.  Buckley,  elk. 

Wls.,  Saperier — City  soon  leU  contract 
paving  7  blocks  Lamborn  Ave.  between  8rd 
and  Main  SU.  W.  B.  Banks,  City  Hall,  engr. 


la.,  Malvern — City  receives  bid.s 
Apr.  1  paving  approximately  50  i,i, Ku¬ 
brick.  Archer  A  Stevens.  609  NVw  in¬ 
land  Bldg.,  Kansas  City,  Mo.,  enter? 

Minn.,  Dnlnth — City  plans  to  exD.nH  t-, 
000.000  for  paving,  curbing  and  tr\itterin» 
various  streeU  during  year.  Bid.s  will  u 
received  aliout  Apr.  1.  B.  Karr.‘ll  iv 
comr.  L.  A.  Ayres,  City  Hall,  engr 


Minn.,  Grand  Kapidn — City  plaii.s 
pend  340,000  for  repaving  streets.  G 
ner.  City  Hall,  engr. 


to  ex- 
Wag. 


Minn.,  Marshall — Cit 
for  21  mi.  paving  to 
O.  H.  Sterk,  engr. 


y  had  sui^eys  madr 
d6  i&iQ  this  st'Rson 


Wl;hl»*— Sedgwick  Co.  recives 
bids  about  May  1.  paving  12i  mi.  .South 
Lawrence  Rd.,  brick.  M.  Roseberry  co 
engf. 


Neb.,  Fairbnry — City  plans  to  pave  4th 
D  and  E  Sts.  and  alleys,  total  length  fiOnii 
ft..  26-40  ft.  wide.  About  376.000. 


Neb.,  Lexington — City  soon  lets  contract 
paving  with  3  in.  brick  asphalt  flller  i 
blocks  Main  St.,  50  ft.  wide.  About  380  floii 
Work  involves  20.200  sq.yd.  vertical  fibn 
brick  on  5  in.  gravel  concrete  base.  J.  c 
McNamara,  North  Platte,  engr. 


Neb.,  Lincoln — City  soon  receives  hid? 
repaving  27th  St.,  asphaltic  concrete  over 
old  brick ;  paving  Worthington  Ave.,  sheet 
asphalt ;  Starr  and  33rd  Sts.,  asphaltic 
concrete ;  repaving  Dlst.  No.  66 ;  paving 
DisU.  Nos.  405,  403  and  409,  25-40  ft.  wide. 
About  336,000.  Work  involves  850  sq.yd. 
asphalt,  215  sq.yd.  concrete,  16,800  sq.yd. 
asphaltic  concrete,  8600  sq.yd.  5  in.  concrete 
base.  275  lln.ft.  concrete  curbing  and  568ii 
lln.ft.  concrete  curb  and  gutter.  T.  H. 
Berb,  elk. 


Montana — State  Highway  Comn.,  Helena, 
plans  to  grade  30  mi.  Skalkaho  Project  in 
Ravalli,  Granite  and  Deer  Lodge  Counties. 
About  3105,000.  Cost  will  be  borne  by 
Ravalli  and  Deer  Lodge  Counties.  State 
Highway  Comn.  and  U.  S.  Forest  Service 
P.  D.  Pratt,  state  highway  engr. 


Meat.,  Billings — City  plans  to  pave  15.- 
800  sq.yd.  streeU  in  Dlst.  No.  160,  cost 
about  348.000;  8700  sq.yd.  in  Dist.  Nu. 
161,  329,000 ;  also  6500  lln.ft.  concrete 

curbing  and  31,600  sq.ft,  concrete  side¬ 
walk  in  new  district  not  yet  formed.  E 
M.  Sneckenberger,  Billings,  engr. 

Mont..  Boseman — City  plans  to  build  1 
mi.  bitulithic  road.  36  ft.  wide ;  about  326.- 
000.  C.  Widener,  engr. 

Meat.,  Bnttc — City  plans  to  repave  325« 
sq.yd.  of  Quarts  St.  About  310.000  \V. 

H.  Ellis,  city  engr. 

Mont.,  Llvingstaa — Comrs.  Park  Co 
plan  election  about  Apr.  14,  to  vote  on 
3200,000  bond  issue  to  build  roads.  Work 
to  be  done  under  state  and  Federal  co¬ 
operation. 


Wls,,  Nuperinr— City  soon  receives  bids 
paving  Tower  Ave.  between  28th  and  58th 
SU.,  concrete.  W.  B.  Banks,  City  Hall, 
engr. 


Wls.,  Hnperior — Comrs.  Douglas  Co.  will 
receive  bids  in  May  for  following  road 
work;  Central  State  Rd.,  at  Solon 
Springs.  4940  cu.yd.  excav.,  8  cu.yd.  con¬ 
crete  culverts,  2000  cu.yd.  gravel  surfac¬ 
ing;  Dobie  Rd.,  Hawthorne  Twp.,  4946 
cu.yd.  excav.,  600  lln.ft.  4  in.  tile ;  Spauld¬ 
ing  .\ve..  Parkland  Twp.,  6715  cu.yd.  excav., 
110  cu.yd.  concrete  culverts.  1260  ft.  guard 
rail;  Brule  Rd.,  Brule  Twp.,  1120  cu.yd. 
gravel  surface.  845  cu.yd.  trench  excav. ; 
Ashland  Rd.,  Brule  Twp-.  1200  cu.yd.  gravel 
surface.  563  cu.yd.  trench  excav..  2120 
cu.yd.  gravel:  Rossiter  Ave..  South  Range 
Twp.,  956  cu.yd.  trench  excav.,  7965  sq.yd. 
w'aterbound  macadam ;  Lakeside  Rd..  Lake¬ 
side  Twp.’,  8915  cu.yd.  excav.,  19  cu.yd.  con¬ 
crete  culverts:  Highland  Rd.,  Brule  Twp., 
3000  cu.yd.  excav.,  16  cu.yd.,  concrete  cul¬ 
verts;  Black  River  Rd..  Superior  Twp...  9000 
cu.yd.  excav.,  35  cu.yd.  concrete  culverts, 
400  lin.ft.  guard  fence.  500  ft  4  In.  tlln. 
Total  cost,  including  bridges,  386,000. 

la.,  KlUett — City  receives  bids  about  lat¬ 
ter  part  of  March  for  30,000  sq.yd.  paving 
and  12,600  ft.  curb  and  gutter.  T.  S.  De 
Lay,  Craston.  engr. 


Tex.,  Denton — City  election  Mar.  4  to 
vote  on  3100,000  bonds  to  improve  streets. 


Tox.,  El  Paao — City  soon  lets  contract 
paving  Davis  St.  from  end  of  pavement  to 
Union  Depot  to  Overland  St  C.  Davis, 
mayor. 


Tex.,  Fairfield — Comrs.  Freestone  Co. 
soon  let  contract  surfacing  and  bulloinit 
drainage  structures  on  17.22  mi.  Exall 
Highway  from  Falrfleld  to  Streetman.  J- 
J.  White,  Tyler,  engr. 


Tm.,  MeKlnney— City  plans  to  bulM 
asphalt  streets.  About  3120,000. 
will  be  held  Mar.  12  to  vote  on  35t'.»<»' 
bonds  to  finance  part  of  project.  C.  Schutt. 
engr. 


Tex.,  Wirhita  FaUs — City  soon  lets  con¬ 
tract  paving  12  blocks  Elliabeth.  Br(»k 
and  Denver  Aves..  concrete.  Work  in¬ 
volves  9804  cu-yd.  excav.,  11,134  lin.ft.  6  m 
concrete  curb  and  20,526  yds.  concrete  pa'- 
ing.  L.  C.  Hinliley,  city  engr. 

Okla.,  Frederick  —  City  plans  to  buiW 
11  ml.  road,  crushed  rock  and  asphalt 
About  $20,000  available  for  work.  H  >■ 
Naylor,  secy.,  chamber  commerce. 


February  20,  1919 


ENGINEERING  NEWS-RECORD 


81 


and  Roads  (Continued)  Cal.,  Bakersfleld — Bd.  Supervs.  Kern  Co..  $208,000.  F  L.  Fellowes.  City  Hall,  enjrr 

°  has  $350,000  available  as  its  share  toward  Noted  ^pt.  S. 

Oklahoma — Cily  passed  resolu-  building  section  of  valley  to  coast  road 
•  Dewey  Ave.  from  19th  to  from  Lost  Hills  via  Cholame  Pass.  Plans  BIDS  nKHlREB 

Phickasaw  Ave.  from  Bway.  to  Include  eoncrete  pavintr,  concrete  bridges.  ^  tt  ...o  w  . 

'  racks -Ailips  Ave.  from  10th  culverts,  etc.  ‘  Conneetlrat— Until  Feb.  28.  by  C  J. 

pf  ind  alley  in  block  62.  Uni-’  .???"'■  ■  A*,®’**  hijthway  dept..  Hart- 

B  M.  Hart,  engr.  Cal.,  Bakerafleld — City  receives  bids  about  ,**“.**‘*****v.„JV'’^r  Avon  to 

Mar.  1,  grading,  paving,  draining,  etc..  3  Farmln^on.  9938  ft.  long,  native  stone ; 

:i  lets  contract  ml.  in  ifth,  Q  and  Cedar  Sts;,  including  Qroton-poouonic  Bridge  Rd.  Oroton  Tw-p.. 

About  $85,000.  concrete  pavement  with  bltullthlc  surface  13.93$  ft.  long,  native  stone;  i30o  ft.  Bar- 

Oklahoma.  on  <-in.  concrete  base,  concr^e  curbing.  Ave.,  hasMm  TOncrete.  Warren Ite,  to- 

•  cement  sidewalks,  concrete  gutters,  etc.  pcha  or  asphalt,  Stratford  Twp. ;  Water- 

About  $76,000.  Noted  Jan.  2.  bury-Thomaston  Rd..  7258  ft.  long,  con- 

r'nmra  .demlnol*  Co  Crete  or  topeka  on  6  in.  concrete  base ; 

hiiiId"^road8  and  bridges  in  Eicon-  Cal.,  Fresno— Fresno  Co.  plans  election  Clintonville  Rd..  North  Haven  Twp.,  2960 
to  cost  $50,000 ;  Wolf  Twp..  in  March  to  vote  on  $5,000,000  bonds  to  lo'tF-  native  stone. 

Twp..  $25.000 ;  Red  pave  and  grade  270  mi.  concrete  road  t-  ..  nr  m 

‘'$38,000.  W.  E.  Moore,  1008  throughout  country.  D.  M.  Barnwell,  elk.  ,  ”f';t.  -5-  •’V 

Oklahoma,  engr.  Noted  Dec.  26.  L.  Dowling,  pres.  Manh.attan  Boro,  regu- 

Cal.,  Fresno — C.  Dillon,  city  elk.,  receives 
bids  in  April,  grading,  paving,  d.-aining, 
etc.,  Marlpo.sa  St.  from  M  to  Divisadera 
Sts.,  E-ranklin  Ave.,  from  Van  Ness  to  Coast 
Aves.,  P  St.  from  Tulare  St.  to  Southern 
Pacific  Ry.  and  Mono  St.  from  P  St.  to 
Santa  F^  Ry.,  4  in.  concrete  pavement 
with  1}  in.  bitulithic  surface,  concrete  gut¬ 
ters.  cement  curbs,  artificial  stone  side¬ 
walks.  etc.  C.  Murray,  city  engr. 

Cal.,  Los  Angeles — Bd  .Supervs.  Los  An- 

feles  Co.  plan  to  pave  5}  mi.  concrete  road 
rom  Castiac  to  Ventura  Co.  line.  18  ft. 
wide.  About  $60,000.  'Work  w’ill  be  started 
after  July  1.  F.  H.  Joyner.  Hall  of  Rec¬ 
ords,  CO.  engr. 

Cal..  Madera — Bd.  Superv.  Madera  Co. 
considering  proposal  made  by  owners 
United  Farm  Lands.  Chowchllla  Twp. 

About  $226,000;  $150,000  to  be  borne  by 
land  owners  if  county  will  pay  remainder  to 
build  20  mi.  concrete  road  from  Chowchllla 
to  Pachea  Pass  Rd  thence  3  ml.  through 
Merced  Co.  to  Robertson  Blvd. 

Cal.,  Merced — City  receives  bids  in  March 
Improving  Alameda  St..  2  blocks  J  St.  and 
about  18  blocks  of  alleys.  4  In.  concrete 
pavement,  grading,  concrete  guttering, 
cement  curbing,  cement  sidewalks,  drain¬ 
ing.  etc.  About  $60,000.  C.  D.  Martin, 
city  engr. 

Cal.,  Merced — Merced  Co.  having  plans 
prepared  building  14.2  ml.  concrete  hlgh- 
wa.v  from  Merced  to  Madera  Co.  line  and 
8.98  mi.  from  Livingston  via  Center  Camp 
Rd.  Blewett  Rd.,  etc.  About  $1,250,000 
will  be  expended  on  road  work  In  county. 

A.  E.  Crowell,  co.  surv.  Noted  Feb.  13. 

Cal.,  Sacramento — City  receives  bids  in 
March  paving  13th  St.  from  R  to  X  Sts.. 

1$  in.  asphalt  on  4  in.  concrete  base.  In¬ 
volving  1283  cu.yd.  excav..  113.951  sq.ft, 
pavement:  14th  St.  from  Q  to  X  Sts.,  1215 
cu.yd.  excav..  117.696  sq.ft,  pavement ;  16th 
St.  from  Q  to  X  Sts.,  582  cu.yd.  excav., 

117.696  sq.ft,  pavement:  P  St.  from  38th  to 
39th  Sts..  384  cu.yd.  excav.,  11,954  sq.ft, 
pavement.  1276  sq.ft.  sldc'W’alk,  597  lln.ft. 
curbing  and  guttering:  P  St.,  from  2nd  to 
7th  Sts..  180  cu.yd.  excav.,  61.280  sq.ft, 
pavement.  F.  C.  Miller,  city  engr. 

Cal.,  Sun  Bernardino — Bd.  Supervs.  San 
Bernardino  Co.  directed  count v  surveyor 
to  prepare  estimate  for  grading  21  ml.  road 
from  Mohave  to  Seely  Plat. 

ral.,  Hantu  Barbara — F.  B.  Taggart,  city 
elk.,  receives  bids  In  March  paving,  gutter¬ 
ing,  curbing  and  draining  Tanonali  St.  be¬ 
tween  State  and  Anacapa  Sts..  6-ln.  con¬ 
crete  pavement  with  li-ln.  Warranite  sur¬ 
face.  etc.  A.  B.  Cook,  city  engr. 

Onf.,  Barrie — Simcoe  Co.  Council  plans  to 
expend  about  $150,000  to  build  roads. 

Ont.,  Brorkville  —  I^eeds  and  Orenvllle 
Counties  receive  bids  In  spring  building 
variou.s  roads  through  counties.  About 
$50,000.  Address  W.  Richards.  Brockvllle. 

Out.. '  Cornwall — Glengarry,  Stomont  and 
Dundas  Counties  receive  bids  In  spring 
repairing  about  433  mi.  county  roads.  About 
$250, OOO.  Address  A.  I.  McDonnel.  Corn¬ 
wall. 

Ont.,  Perth — Lanark  Co.  receives  bids 
in  spring  building  various  roads  in  county. 

About  $100,000.  W,  A.  Moore,  elk. 

Ont.,  Simcoe — Town  plans  to  pave  streets 
and  build  sewers.  About  $20,000.  W.  Mc- 


Streets 
Okla.. 

tion  to  P®);,'? 

23r(1  Sis.  ; 

.Santa  Fe  tracks 
St  to  I’ark  r..  - 
\ersity  Addition. 

okla.,  Stratford — City  soon 
building  roads  and 
\V  E.  Moore,  1006  EJxch.  Bldg, 
engr. 

Okl.i..  Wewoka- 
plan  to  1..... 
tuchka  Twp. 

$25.000 ; 

Mound  Twp. 

Exch.  Bldg.. 

Aril  Tbcsob — Supervs.  Pima  Co. 

has  accepted  $15,000  loan  to  build 
fmm  Pinal  Co.  line  to  Dallys  Camp,  pro- 
vmed  similar  loan  Is  granted  to  build  ro^ 
from  Three  C  Ranch  to  county  line.  W.  C. 
Goetz,  engr 

ivasliington— State  Senate,  Olympia,  ap¬ 
propriated  $60,000  for  widening,  grading 
and  improving  iwrtlon  of  Olvmpia  High¬ 
way  between  Duckabush  and  Brinnon. 

Basil.,  Seattle — Bd.  Pub.  Wks.  soon  re¬ 
ceives  bids  grading  i  mi.  Holyoke  Way, 
et  al  40  ft.  wide.  About  $23,500.  Work 


Md.,  Baltimore — Until  Feb  26,  by  Bd. 
Awards,  resurfacing  and  curbing  1  block 
each  of  Boone  St.,  Homewood.  Oak  Hill 
and  Cecil  Aves..  between  North  Ave.  and 
20th  St.,  sheet  asphalt  on  cobbles.  40  ft. 
wide,  each  block  350  ft.  long,  cost,  $35,000  ; 
also  paving  and  curbing  1  block  each,  of 
Hillsdale,  Norfolk,  Ulman  and  Rock  Rose 
Aves..  between  Reisterstown  Rd.  and  To- 
wanda  I.Ane ;  Towanda  I.,ane  (16  ft.  wide), 
from  Hillsdale  to  Rook  Rose  Ave..  Tioga 
PI.  from  Liberty  Heights  Ave.  to  Reisters¬ 
town  Rd.,  all  30  ft.  wide,  except  Towanda 
Lane,  sheet  a.sphalt  on  6  in.  concrete  base, 
li  in.  binder  and  topping,  placing  armored 
concrete  curbing,  etc. ;  cost.  $75,000.  J.  M. 
McCummings,  engr.  Noted  Feb.  13. 

■$'«.,  Portsmouth — Until  Mar.  3.  by  Nor¬ 
folk  Co.,  building  2  mi.  concrete  road  and 
1  ml.  macadam  road  from  Ocean  View  to 
Willoughby  Spit.  About  $40,000  R.  B 
Preston,  Norfolk,  engr. 


O*.,  Augusta — Until  Mar.  4.  by  Comrs. 
Richmond  Co.,  furnishing  labor  and  ma¬ 
terials  for  paving  about  2  mi.  road  begin¬ 
ning  at  city  limits.  W.  W.  Hunter,  engr.  ; 
advertised  in  this  Issue. 

Ala.,  Moulton — Until  .\pr.  7  (change  of 
date),  by  Comrs.  I.,awrence  Co.,  grading, 
draining  and  surfacing  7.38  ml.  Decatur 
and  Sheffield  Rd..  chert  or  gravel.  Work 
involves  26.331  cu.yd.  earth  excav.,  13,300 
cuA’d.  surfacing,  278  cu.yd.  concrete  and 
626  lln.ft.  vitr.  pipe.  Noted  Jan.  16. 

Miss.,  Charleston — Until  Mar.  3,  by 
Comrs.  Tallahatchie  Co..  Bents  4  and  6. 
graveling  and  surfacing  21  ml.  road  with 
bituminous  material.  Involving  35,000  cu, 
yd.  pit  run  gravel.  2760  cu.yd.  screen¬ 
ings  and  101,000  gals.  road  oil.  D. 
S.  Henderson,  Sumner,  elk.  H.  L.  French. 
11  South  2nd  St..  Memphis.  Tenn.,  engr. 

Miss.,  Do  Kalb  —  Until  Mar.  4.  by 
Supervs.  Kemper  Co..  De  Kalb,  grading. 

f raveling  and  draining  roads  In  Dists.  Nos. 

and  2.  Federal  Aid  Project  No.  9.  between 
EJlectrlc  Mills  and  Porterville,  total  length 
6.8  ml..  Involving  3.600  cu.yd.  grading. 
7400  cu.yd.  gravel.  400  lln.ft.  culvert  pipe, 
X.  A.  Kramer,  Magnolia,  engr. 

Miss..  Starkvllle — Until  Feb  28.  by 
Supervs.  Oktibbeha  Co.,  grading  and 
graveling  roads  in  Dist.  No.  2.  About  $60,- 
000.  E.  C.  Thomas,  Starkville,  engr. 

La.,  New  Iberia — Until  Mar.  10,  by  H.  S. 
Sealy,  mayor,  paving  Main  St.  and  Rail¬ 
road  Ave.  About  $150,000.  J.  B,  McCrarj’, 
3rd  Natl.  Bank  Bldg.,  Atlanta.  Ga.,  engr. 
Noted  Jan.  23. 

Ohio — ^TTntll  Feb.  28.  by  State  Highway 
C3omn.,  Columbus,  building  roads  as  follows; 

Athens  Co..  Sect.  ‘■K-2.’’  I»gan- Athens 
Rd..  1.496  ml.,  brick  on  rolled  stone  base. 
co.st  $52,511. 

Brown  Co.,  Sect.  “N,”  Cincinnati-West 
Union  Rd.,  2.8  mi.,  waterbound  macadam. 
$54,378. 

Butler  Co.,  Sect.  "A-1,”  Eaton-Mlddle- 
town  Rd.,  .625  mi.,  brick  or  wood  block. 
$36,770. 

Carroll  Co.,  Sect.  ‘‘O,"  Canton-Steuben- 
vllle  Rd.,  2.34  mi.  waterbound  macadam. 
$40,576. 

Clermont  Co.,  Sect.  “K-l."  Cindnnatl- 
Chillicothe  Rd..  2.04  mi.,  waterbound 
macadam,  $37,611. 

Sect.  "1-1,”  Cincinnati-West  Union  Rd.. 
.5  mi.,  waterbound  macadam.  $9,979. 

Sect.  “J,"  Bethel-C^ile  Rd.,  .78  ml,  wa¬ 
terbound  macadam,  $11,081. 

Clinton  Co.,  Sect.  “A.”  Wilmlngton-Xenta 
Rd.,  8.93  mi.,  reeurfaclng  with  waterbound 
macadam.  $27,609. 

Fayette  Co.,  Sect  "K.”  Sprlnrteld-Wash- 
inirton  Rd..  2.6  mi.,  water-Douno  macadam. 
$28,194. 


Ore.,  Rosrburg — Douglas  Co.  plans  to 
build  road,  60  ft.  wide,  in  Dists.  20,  22  and 
34,  and  one  in  Dists.  23  and  24  ;  also  open 
new  road  in  Dist.  61.  M.  B.  Germond.  co. 
ei.gr. 

Ore.,  St.  Helen* — State  Highway  Comn., 
Yeon  Bldg..  Portland,  retained  several  en¬ 
gineers  to  cross  section  Columbia  High¬ 
way  between  Deer  Island  and  Scappoose. 
Columbia  Co.,  to  obtain  data  preparatory  to 
calling  for  bids  on  project.  Noted  Jan.  23. 

Ore.,  Salem — Marion  Co.  plans  to  build 
nard  surface  roads  through  county  begin¬ 
ning  at  point  opposite  Newberg,  to  Don¬ 
ald  Aurora,  St.  Paul.  West  Woodburn. 
Scofts  Mills.  Mt.  Angel.  Turner.  Silverton, 
S^iayion.  Marion.  Sublimity.  Wheatland. 
Rcsedale  and  Macleay.  About  $1,000,000. 
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street*  and  Roadn  (Continued) 

l^ke  Co..  Sect.  "J”  and  ••2.”  Cleveland- 
BufTalo  ltd..  7.715  ml.  and  5.133  mi.  mono¬ 
lithic  brick  or  concrete.  $251,739  and  1173,- 
111,  respectively. 

Sect.  "B.”  Kuclld-Chardon  ltd.,  2.25  ml., 
concrete.  $48,340. 

Mahoninft  Co..  Sect.  “N-l,”  North  Liina- 
h^ast  Palestine  Kd.,  1.67  mi.,  waterbound 
macadam.  $40,600. 

Marion  Co.,  Sect.  “1.”  Marion-Cpper 
Sandusky  ltd.,  5.13  mi.,  waterbound  mac¬ 
adam  or  bituminuous  macadam.  $117,572. 

Sect.  "O.”  Marion-Oallon  ltd,,  1.5  ml.  wa- 
tertmund  macadam  or  bituminuous  mac¬ 
adam,  $34,085. 

MuskinRum  Co..  Sect.  “L-2,”  Zanesville- 
Cincinnati  ltd.,  .445  mi.,  tarlmund  mac¬ 
adam,  $16,487. 

Sect.  ■•M-2.”  Zanesville- Itresden  Rd..  595 
mi.,  concrete,  $16,430. 

Preble  Co.,  Sect.  "G.”  Katon-Greenville 
ltd,  2.25  mi.,  bituminous  macadam.  $53,188. 

Vinton  Co..  Sect.  “J-2.”  Chillicothe-Mc- 
Arthur  ltd.,  1.4  mi.,  two  course  c-oncrete. 
$44,426. 

Ind.,  Indianapolis — ITntil  Feb.  26,  by 
Comrs.  Marion  t  o.,  Rrading  and  paving  1.91 
mi  Orchard  Ave.,  18  to  24  ft.  wide,  in¬ 
volving  22,780  8<i.yd.  concrete,  3700  lin.ft. 
concrete  curbing  and  14,000  cu.yd.  earth  ex- 
cav.  AlKiut  $58,480.  J.  Griffith,  co.  engr. 


Ind.,  Indianapolis — Until  Feb.  26  by 
Comrs.  Marion  Co.,  paving  3  mi.  21st  St.. 
18  ft.  wide.  Involving  31,740  sq.yd.  vitr. 
brick  on  5  In.  concrete  base  and  9000  cu.yd. 
earth  excav.  About  $78,915.  J.  Griffith. 
CO.  engr. 


III.,  KIdorado — Ultil  Mar.  7.  by  P.  T. 
Choisser,  city  elk.,  for  11.429  sci.yd.  con¬ 
crete  paving  an  necessary  grading,  storm 
sewers,  pipe  inlets,  brick  manholes,  etc. 
F.  L,.  Wilcox.  Syndicate  Trust  Bldg..  St. 
Uouis,  Mo.,  engr.;  adveitised  in  this  issue. 


la..  Ft.  I>€»dge— Until  Feb.  25,  by  city, 
paving  North  3rd  St.  viaduct,  creosoted 
wood  blocks.  \V.  L.  Tank.  elk. 


Mo.,  St.  I.niiis — lentil  Mar.  18,  by  Bd. 
Pub.  ^rv..  building  5  brick  and  9  concrete 
alleys,  total  length  2  mi.  Almut  $70,000. 
W.  W.  Horner,  city  engr. 


.\rk.,  Harrisburg — Until  Feb.  28,  by  Rd. 
Impvt.  nist.  No.  3,  Poinsett  Co..  Marked 
Trt'e.  grading,  clearing,  grubbing  and 
draining  25  mi.  road.  22  ft.  wide,  involving 
185. 000  cu.yd.  grading,  25  acres  clearing 
and  grubbing,  20  acres  grubbing,  one  80 
ft  bridge,  two  60  ft.  bridges,  two  25  ft. 
bridges,  and  95  cu  yd.  concrete  culverts. 
Pride  &  Fairley,  tisceola,  eiigrs.  Noted 
Nov.  7. 


Tex.,  Abilene— Until  Feb.  25,  by  Comrs. 
Taylor  Co.  building  11.61  mi.  gravel  sur¬ 
faced  road,  State  Highway  No.  1.  from 
Tye  to  Trent,  including  concrete  drainage 
structures.  H.  E.  Elrod  Co.,  505  Interurban 
Bldg.,  Dallas,  engrs. 


Tex.,  Dallas — Until  Feb.  24.  by  Comrs. 
Dallas  Co.,  building  section  Millers  Ferry 
Rd..  State  Highway  No.  14.  water-bound 
macadam  with  asphalt  surface.  J.  B.  Witt, 
co.  engr. 


Wash.,  Cathlamet — Until  Mar.  3.  by 
Comrs.  Wahkiakum  Co.,  rocking  and  im¬ 
proving  Permanent  Highway  No.  2.  Proj¬ 
ect  involves  1290  cu.yd.  crushed  rock  and 
reshaping  1  ml.  road  bad. 


California — Until  Feb.  24.  by  State  High¬ 
way  Comn.,  Forum  Bldg.,  grading,  gravel¬ 
ing  and  draining  8.9  mi.  road  from  point 
near  Shandon  Pumping  Sta.  to  east  San 
Dois  Obispo  Co.  line.  24  ft.  wide.  Work 
involves  78,200  cu.yd.  earth  excav.,  465 
cu.yd.  concrete  culverts,  3500  cu.yd.  gravel 
surface.  1000  lln.ft.  guard  rail  and  2710 
lin.ft.  12-36  in.  corrugated  metal  pipe.  A 
B.  Fletcher,  engr. 


Cal..  Han  DIega — Until  Feb.  24  (change  of 
date)  by  city,  paving  3$  mi.  t'ass  and  Tur¬ 
quoise  Sts.  and  LaJolla  Blvd.,  asphaltic  oil 
and  stone  screening  surface  on  5  in.  con¬ 
crete  base.  About  $79,500.  Noted  Feb.  6 


Cal..  Han  Diego — Until  Mar.  5.  by  Bd. 
Supervs.  San  Diego  Co.,  relocating  and 
grading  2  sections  highway  near  Bernardo. 


Ont.,  Cornwall — Until  Feb.  28.  by  Road 
Cum.,  paving  and  draining  about  58  mi. 
rfiads  in  Stormont,  Dundas  and  Glengary 
('ounties.  crushed  stone,  also  building  one 
26  ft.  span  rein. -con.  bridge.  J.  G.  t'ame- 
ron,  Finch,  elk. 


tint.,  Hamilton — "See  Miscellaneous.” 


PKICEH  AND  CONTRACTS  .\m'ARDKD 
(tk-Indicates  award  of  contract) 

★X.  C.,  Charlotte— City  let  contract  pav¬ 
ing  2000  ft.  2nd,  3rd,  College  and  11th  Sts.. 
28  to  40  ft.  wide,  involving  5000  sq.yd.  as¬ 
phalt  on  5  in.  concrete  base,  800  lin.ft. 
granite  curb  and '850  cu.yd.  earth  excav., 
to  Noll  Constr.  Co.,  8  Ka,xt  6th  St.,  Chat¬ 
tanooga.  Tenn.  .\bout  $15,000. 


N,  C„  Wilmington — City  received  bids 
paving  'Water  St.,  from  J.  L.  Mctlehee 
Contg.  Co.,  $2.25  per  8<i.yd.  furnishing  ma¬ 
terial  for  base  and  laying  brick  (using  own 
working  force  and  machinery),  $2.05  for 
laying  concrete  base ;  Austin-Bennett  Con¬ 
struction  Co.,  $0.50  for  laying  brick  and 
41.70  for  concrete  base.  Total  cost  $40.- 
000,  I  of  which  will  be  borne  by  Atlantic 
Coast  Dine. 


Florida — State  Highway  Dept.,  Talla¬ 
hassee.  let  contract  building  5.6  mi.  State 
Road  No.  1  in  Madison  Co.,  between  Jef¬ 
ferson  Co.  line  and  town  of  Greenville,  16 
ft.  wide,  involving  5  acres  clearing  and 

? Tubbing,  22,048  cu.yd.  earth  excav.,  570 
t.  15-18  in.  vitr.  pipe,  304  cu.yd.  class  *‘B” 
concrete,  650  lb.  steel,  500  lin.ft.  piling, 
etc.,  to  IV.  H.  Thomas.  Monticello,  cost. 
$19,528. 


'A^Fla.,  Miami — City  let  contract  filling  in 
and  building  streets  through  subdivision, 
south  of  Peering  hJstate  fronting  Biscayne 
Bay,  750  ft.  long,  650  ft.  wide,  to  Bowers 
Southern  Dredging  Co.,  Miami.  About  $50,- 
000.  Project  includes  sea  wall. 


4^Fla..  .Moore  Haven — City  let  contract 
paving  various  streets  and  installing  sew¬ 
ers  in  same,  to  Freediund  Constr.  Co..  8th 
St.  and  River,  Miami.  About  $30,000  avail¬ 
able  for  project.  Noted  Jan.  2. 

4)  Fla.,  Tall*ha»see;-State  College  for 
Women  let  contract  paving  1500  lin.ft. 
driveway,  to  Dawkins  Constr.  Co.,  Florida 
Life  Bldg.,  Jacksonville.  About  $13,800. 
Noted  Jan.  2. 


4^MiK8.,  Jackson — City  plans  to  resurface 
about  15,000  sq.yd.  brick  and  asphalt  pave¬ 
ments  with  asphalt.  Work  will  be  done  by 
day  labor. 


★0„  Cleveland — City  let  contract  to  Bald¬ 
win  Bros.,  560  Rose  Bldg.,  paving  and  grad¬ 
ing  East  103rd  St..  Involving  42,440-4  in. 
brick  block,  cost  $28,200 ;  Woodsido  Ave., 
46.600-4  in.  brick  block.  $30,792  ;  Korman 
Ave.,  20,220-5  in.  brick  block,  $12,002;  to 
A.  M.  Pepa  Co..  East  140th  St.,  38,816-4 
in.  brick  block.  $25,941  ;  East  103rd  St. 
from  Union  to  Eliot  Aves.,  27,490-4  In. 
brick  block.  $18,363  ;  to  Roehl  Bros..  Clark 
Ave.  and  'West  25th  St..  Poe  Ave.,  20,360- 
4  in.  brick  block,  $12,690 ;  West  9lBt  St.. 
64,746-4  in.  brick  block.  $34,771  ;  West  90th 
St..  37,970-5  in.  brick  block.  ,$18,508. 

Rieley  Bros.,  348  the  Arcade.  East  102nd 
St.,  38,970-5  in.  brick  block,  $18,608. 


★O.  Cleveland — City  let  contract  grad¬ 
ing  and  paving  76,000  sq.yd.  Denison  Ave., 

5  in.  brick  block  on  6  in.  concrete  base, 
to  Freshwater  Constr.  Co.,  9703  Madison 
Ave..  $51,346  ;  20,000  sq.yd.  Roehl  Ave.,  4 
in  brick  block  on  4  In.  concrete  base,  to 
Roehl  Bros.,  West  26th  St.  and  Clark  Ave., 
$9080.  Also  paving  and  curbing  15,600  sq. 
yd.  Flora  Ave..  6  In.  brick  block  on  5  in. 
concrete  base,  involving  1100  cU.ft.  Berea 
sjindstone  curbing,  to  Rieley  Bros.,  384  Ar¬ 
cade,  $7069 ;  paving  20,000  sq.yd.  Aetna 
Kd  .  4  in.  brick  block  on  6  in.  concrete  base, 
to  Enterprise  Paving  Co.,  8436  Bway.,  $10,- 
f.64  ;  repairing  16,400  sq.yd.  East  128th  St., 

6  in.  brick  block  on  6  in.  concrete  base,  to 
Gould  &  Maybach.  823  ^st  l50th  St,  Noted 
Feb.  6. 


*lnd..  IndianapallH — Comrs.  Marion  Co., 
let  contract  graaing,  paving  and  building 
bridges  on  13.640  ft.  McAlplin  Rd.,  20  ft. 
wide,  involving  30,310  sq.vd.  7  In.  concrete 
and  28,000  cu.yd.  earth  excav..  to  M.  Sa- 


phrte  Co.,  Indianapolis  .\ve.  About  $i06. 


bids  paving  and  curbing; 

(a)  Gilbert  Ave.  from  north  lin<  Miphi 
gan  Ave  to  south  line  Wagner  St  'fit,' 
wide,  involving  5642  cu.yd.  eanh  '.  Xiav 
7702  lin.ft.  Amherst  curbing,  13  3i  • 
asphalt.  6  <n.  concrete  base,  246  ou\ii  ru 
Crete  under  and  behind  curb,  1625  liVi  ft  •  ' 
taining  stone. 

(b)  Anderson  Ave.  from  north  lli,..  g,.- 
cheval  Ave.  tc  south  line  Charlevoix 

26  ft.  wide,  involving  3190  cu.vd  ,^lr^h 
excav..  3236  lin.ft.  Amherst  curliinB  ('141 
sq.yd.  asphaltic  concrete.  6  in.  eon,  rVt 
base.  92  cu.yd.  concrete  under  and 
curb.  166  lin.ft.  retaining  stone. 

(c)  Trenton  Ave.  from  north  line  Kern- 

dale  to  south  line  Woodmere  Aves  "t!  ft 
wide,  involving  1784  cu.yd.  earth  ex,  hv 
2734  lin.ft.  Amherst  curbing,  4182  8<i  yd  u,.: 
phaltic  concrete,  6  in.  concrete  has,  :'i  ru 
yd.  concrete  under  and  behind  curl,  ’’y 
lin.ft.  retaining  stone.  '  "■ 


(d)  Oregon  Ave.  from  present  pavement 
to  east  line  Colfax  Ave..  26  ft.  wide  in¬ 
volving  2041  cu.yd.  earth  excav.,  2n.it,  im 
ft.  .Amherst  curbing.  3053  smvd.  iisphalli,- 
concrete,  6  in.  concrete  base,  5'7  cu.yd  con¬ 
crete  under  and  behind  curb,  78  lin.ft  re- 
taining  stone. 


(e)  Petoskey  Ave.  from  north  curl)  Joy 
Ave.  to  north  line  Graham  Ave..  26  fi 
wide,  involving  1787  cu.yd.  earth  excav 
1965  lin.ft.  Amherst  curbing,  30;18  s<i  yd 
asphaltic  concrete.  6  In.  concrete  base,  '.i; 
cu.yd.  concrete  under  and  behind  curb.  210 
lin.ft.  retaining  stone. 

(f)  Boxwood  Ave.  from  north  line  Moore 
to  south  line  Tlreman  Aves.,  26  ft  wide, 
involving  1080  cu.yd.  earth  excav.  1424 
lin.ft.  Amherst  curbing,  2178  sq.yd.  asphal¬ 
tic  concrete,  6  in.  concrete  base.  41  cu.vd 
concrete  under  and  behind  curb,  ins  iin 
ft.  retaining  stone. 

(g)  WTiite  St.  from  north  line  Jefferson 
-Ave.  to  south  line  Harbaugh  St..  20  ft 
wide,  involving  800  cu.yd.  earth  excav. 
1564  lin.ft.  Amherst  curbing,  1866  sq.yd.  a.s- 
phaltic  concrete.  6  in.  concrete  base.  46 
cu.yd.  concrete  under  and  behind  curb,  1B6 
lin.ft.  retaining  stone. 


(h)  Wilson  Ave.  from  north  line  Virginia 
Park  to  south  line  Euclid  Ave..  26  ft.  wide, 
involving  754  cu.yd.  earth  excav,,  674  liii  fi 
Berea  curbing,  1058  sq.yd.  asphaltic  con¬ 
crete,  6  In.  concrete  base.  19  cu.yd  con¬ 
crete  under  and  behind  curb,  65  lin.ft.  re¬ 
taining  stone. 

(1)  Wilson  Ave.  from  north  line  Bethum- 
to  south  line  Pallister  Aves.,  26  ft.  wide. 
Involving  520  cu.yd.  earth  excav.,  588  lin.ft. 
Berea  curbing,  827  sq.yd.  asphaltic  con¬ 
crete,  6  in.  CO"'  >te  base,  16  cu.yd.  con¬ 
crete  under  anu  behind  curb. 


(j)  Wilson  Ave.  from  north  line  Clair- 
mont  to  south  line  Atkinson  Aves..  26  ft 
wide,  involving  597  cu.yd.  earth  excav..  53.'1 
lin.ft.  Berea  curbing.  892  sq.yd.  asphaltu 
concrete,  6  in.  concrete  base,  17  cu.yd.  con¬ 
crete  under  and  behind  curb,  104  lin.ft  re¬ 
taining  stone. 


From  the  Detroit  Asphalt  Paving  Co 
20  McGraw  Bldg.,  (a)  $55,674;  (b)  $21.- 
241;  (c)  $17,523  ;  (d)  $13,759;  (e)  $13,480. 
(f)  $9320;  (g)  $8389;  (h)  $5428;  (i) 

$4114  ;  (J)  $4389. 


W.  B.  Brady  Constr.  Co..  1972  Grand 
River  Ave.,  (a)  $56,910;  (b)  $22,039;  (c) 
$17,523  ;  (d)  $13,580;  (e)  $13,304;  (f) 

$9368  ;  (g)  $8512;  (h)  $5331;  (i)  $4655. 
(j)  $4436. 


Cleveland  Trinidad  Paving  Co.,  2940 
Woodward  Ave.,  (a)  $57,061  ;  (b)  $22,365. 
(c)  $17,713;  (d)  $13,868;  (e)  $13,422.  (f> 
$9683;  (g)  $8568  ;  (h)  i6234 ;  (i)  $3976. 
(J)  $4258.  Noted  Feb.  6. 


Mirh..  Detroit — Dept.  Pub.  Wks  received 
ids  paving,  grading  and  curbing: 

(a)  Corbin  Ave.  from  Herman  to  l-tn 
ts..  24  ft.  wide.  Involving  3431  sq.y^  as- 
halt,  6  in.  concrete  base.  2439  lin.ft  Berea 
r  Amherst  curbing.  1609  cu.yd.  earth  ex- 
av.  70  cu.yd.  concrete,  under  and  behind 
urb.  192  lin.ft.  retaining  stone. 

(b)  Army  St.  from  Beard  to  (5reen  Sts^ 
6  ft.  wide.  Involving  2069  so.yd  asphalt 

in.  concrete  base.  1454  Un.ft.  Berea  or 
imherst  curbing,  924  cu.yd.  a 

0  cu.yd.  concrete  under  and  behind  curn 
6  lin.ft.  retaining  stone.  ,  ,  . 

(c)  St  Hedwlg  Ave.  from 

0  Junction  Ave.,  26  ft.  wide.  1"''°''*"* 
755  sq.yd.  asphalt.  6  In.  concrete  haw. 
064  lin.ft.  Berea  or  Amherst  curbing. 
u.yd.  earth  excav.,  S3  cu.yd.  concrete  un- 
er  and  b^lnd  curb,  180  lin.ft.  retaining 
tone.  . 

(d)  Putnam  Ave.  from  Lawton  to  Ma»- 

iiT-t,  Xiraa  ft  ivtde  inVOlVlHg 


February  20,  1919 


OrriroB — State  Highway  Comn.,  Yeon 
Bldg.,  Portl.ind.  received  bids  Feb.  4,  grad¬ 
ing  and  graveling  Columbia  Highway,  (a) 
bank  gravel,  (b)  screen  gravel,  from  Oenl. 
Const.  Co.,  cost  plus  121*;^  ;  A.  D.  Kern,  (a) 
1288.109.  (b)  $241,234  ;  Porter  &  Conley, 
(a)  $226,020,  (b)  $226,020.  Noted  Jan.  30. 


Maas..  Kevrrr  (Boston  I*.  O.) — Kxcava- 
tion — State  legislature.  Boston,  petitioned 
to  authorize  Comn.  Waterways  A  I*ub. 
L,ands  to  excavate  Belle  Isle  inlet,  to  pro¬ 
vide  free  passage  of  small  boats,  also  to 
make  survey  of  inlet  preparatory  to  other 
improvements.  Cost  to  exceed  $10,000. 

Ind.,  IndianapoliH  —  Kxcavation  — ■  See 
••Streets  and  Uoads.^^ 


.mivets  and  Roads  (Continued! 

vd  asphalt.  6  In.  concrete  base,  866 
1.11  ft  Berea  or  Amherst  curbing,  690  cu.yd. 

.rt  i  excav..  25  cu.yd.  concrete  under  and 
lAliiiid  curbs,  70  lin.ft.  retaining  stone. 

(e)  Greusel  Ave.  from  Otis  to  Kulic  Sts., 
ft  wide,  involving  1843  sq.yd.  a.sphalt. 
5  in  concrete  base.  1172  lin.ft.  Berea  or 
\mberst  curbing.  996  cu.yd  earth  exca\^, 
•'i  cu  yd.  concrete  under  and  behind  curb. 

04  lin.ft.  retaining  stone. 

If)  Wendall  Ave.  from  Ferndale  to  Wood- 
mtre  Aves..  26  ft.  wide,  involving  4834  sti. 
vcl  asphalt,  6  in.  concrete  base,  3183  lin.ft. 
iler.'a  or  Amherst  curbing,  2007  cu.yd.  earth 
e.vcav  91  cu.vd.  concrete  under  and  be¬ 
hind  curb,  227'  lin.ft  retaining  stone. 

(R)  Rathliorne  St.  from  Springwells  to 
Uiwndale  Sts.,  26  ft.  wide,  involving  4919 
SI.  vd  asphalt.  6  in.  concrete  base.  3323 
iin'ft  Berea  or  Medina  curbing.  2443  cu.yd. 
earth  excav.,  92  cu.yd.  concrete  under  and 
la^hind  curb,  124  lin.ft.  retaining  stone. 

(h)  Covin  St.,  from  Fort  to  Krupp  Sts. 

From  Detroit  Asphalt  Paving  Co.,  20 
McOraw  Bldg.,  (a)  $16,179:  (b)  $8714;  (c) 
$7831  ;  <d)  $6373;  (e)  $8138;  (f)  $20,284  ; 
(g)  $21,034  ;  (h)  $10,446. 

W  B.  Bradv  Constr.  Co..  1972  Grand 
Rl\er  Ave.,  (a)  $16,468;  (b)  $910,4;  (c) 
$8203;  (d)  $6798;  (e)  $8627  ;  (f)  $!>1,068  ; 
(g)  $22,261 ;  (h)  $10,912. 

Cleveland  Trinidad  Paving  Co.,  2940 
Woodward  Ave..  (a)  $14,820;  (b)  $8906; 
(c)  $8057:  (d)  $6683  ;  (e)  $8382;  (f)  $20,- 
707  ;  (g)  $21,369  ;  (h)  $10,642.  Noted  Jan. 
30. 

gNeb.,  Grand  Island — City  let  contract 
curbing  and  paving  with  sheet  asphalt  7568 
ft.  Koenig.  Lincoln  and  Cleburn  Sts..  36 
ft.  wide,  to  Watts  Constr.  Co.,  Concordia. 
Kan.  About  $86,250.  Noted  Jan.  30. 


gore.,  Astoria — Clatsop  Co.  let  contract 
grading  and  paving  remaining  section 
Smiths  Point  Rd..  16  ft.  wide.  1.5  In.  as¬ 
phaltic  concrete  surface  on  6  in.  intncrete 
base,  to  J.  H.  Tillman  Co.,  Astoria.  $28,582. 


WIs.,  Superior — Kxcavation — See  ‘•Streets 
&  Roads." 


la.,  Onuwa — Drainage — Cotnrs.  Monona 
Co.  rejected  bids  repairing  cut-olTs  of  Ll’tle 
Sioux  River  I).  I).  No.  1.  re<iulring  movii  g 
434,000  cu  yd.  material.  J  J.  Riddle,  aud. 
Noted  Feb.  6. 


falifornia — State  Highway  Comn..  Forum 
Bldg..  Sacramento,  received  only  bids  Feb. 
17.  grading  15.1  ml.  and  paving  11.4  mi. 
road.  12  ft.  wide  on  4  in  base,  between 
Tecade  Divide  and  San  Diego  Co.,-  from 
O.  G.  Ritchie.  Niles,  $233,273.  Wo*8c  in¬ 
volves  66.000  cu.yd.  excav..  11,140  cu.yd. 
concrete  iiavement.  390  cu.yd.  concrete  cul¬ 
vert,  2949  ft.  18-30  in.  corrugated  pipe, 
etc.  Noted  Jan.  30. 


la.,  OHkaiooNa — Kxcavation  Bd.  Supervs. 
Mahaska  Co.  will  re-advertlse  work  of 
straightening  Skunk  River,  involving  300.- 
000  cu.yd.  excav.  Address  H.  H.  Sheriff. 
101  High  Ave. 


la..  Sue  City — Drainage — Sac  Co.  having 
plans  prepared  by  A.  K  Holmes,  eiigr  . 
Sac  City,  building  D.  D.  No.  71.  to 
include  18,000  acres.  Work  Involves  120,000 
cu.yd.  open  ditch  excav.,  8  mi.  24-38  in. 
tile,  2  mi.  smaller  sizes,  also  partial  Ailing 
8  mi.  open  ditch  and  necessary  intakes  and 
headwalls. 


gCal..  Glendale — City  let  contract  grad¬ 
ing,  paving,  building  cement  sidewalks,  etc. 
on  E^st  B'way,  from  Glendale  Ave.  to  Ver- 
dugo  Rd..  7400  ft.  long.  16$  ft.  wide,  to 
G.  R.  Curtis,  2440  Elast  26th  St..  Los 
Angeles.  About  $43,794.  Worjf  involves 
189.850  sq.ft.  5  in.  concrete  pavement,  in¬ 
cluding  grading.  22.000  sq.ft,  cement  side¬ 
walks.  6810  lin.ft.  cement  curbs.  8500  sq.ft, 
grading  and  oiling,  926  ft.  2  in.  pipe  con¬ 
duits,  corrugated  iron  concrete  culverts, 
etc.  Noted  Jan.  23. 


Minn.,  Red  Lake  Falln — Dredging — City 
submitted  bill  to  State  Legislature  asking 
for  appropriation  of  $100,000  to  widen  and 
straighten  Red  Lake  River  between  ranges 
40  and  41,  Twp.  153.  to  outlet  of  Red  Lake. 

Minn.,  Tyler — Ditch — Comrs.  Lincoln  Co. 
(Ivanhoe)  plan  to  repair,  di-epen  and  en¬ 
large  Co.  Ditch  No.  8.  G.  Thorn,  civil  engr. 

Mont.,  Whitehall — Irrigation — Whitehall 
Irrigation  Dist.  will  sell  $200,000  bonds 
Mar.  26.  to  build  earth  dam.  to  have  ca- 
jiaclty  of  20.000  acre  ft.  water,  also  40  mi. 
canals.  G,  Baker,  Whitehall,  ch.  engr. 
Noted  Aug.  16. 

.\rk..  Lonoke — Excavation — Bayou  Met¬ 
ropolitan  D.D.  No.  1.  I.ainuke  Co.,  plans  to 
clean  and  excavate  with  dredge  and  teams 
baynu ;  involving  51,700  cu.yd.  dry  earth 
excav.,  3,046,850  cu.  yd.  Aoating  dredge 
work  and  850  acres  clearing.  Chapllne  & 
Beard,  Lonoke,  attorneys. 

Colo.,  Denver — Ditch — Mutual  ('arey  Irri¬ 
gation  Co..  620  Kxch.  Bldg.,  plans  to  build 
38  ml.  ditch  and  large  recervolr  in  Las 
Animas  Co.  Cost  to  exceed  $100,000. 
Whiting  &  Laird.  520  Elxch.  Bldg.,  engr. 

Wash.,  Yakima — Drainage — Yakima  Co. 
Cemrs.  considering  construction  of  drain- 
ag*-  system  in  Wide  Hollow  Dist.  About 
$80,000. 

OYe.,  Portland — Drainage — Multnomah  D. 
D.  No.  1,  Multnomah  Co.,  plans  to  build 
tlyking  and  drainage  system  to  cover  8000 
acres  in  Columbia  Slough.  About  $350,000. 

Cal.,  Rakrmffeld — Irrigation — latnd  own- 
•■rs  Kern  Co.  formed  organization  and  plan 
to  build  system  to  impound  waters  of  Kern 
River  to  irrigate  several  thousand  acres 
land.  J.  A.  Pickle.  R.  T.  Waters  and  C.  G. 
Smith,  Rosedale.  Com.  R.  Bennett,  engr.. 
Central  Bldg.,  Los  Angeles,  completed  pre¬ 
liminary  surveys. 

Cal.,  Modento — Irrigation — Waterford  Ir¬ 
rigation  Dist.  plans  election  soon  to  vote  on 
$200,000  bonds;  $170,000  to  pay  for  water 
rights  and  $30,000  to  extend  and  improve 
irrigation  works.  Pumping  plant  will 
probably  be  installed  In  Tuolumne  River, 
to  lift  water  110  ft.  for  irrigating  13,866 
acres.  E.  N.  Bryan,  Modesto,  engr.  Noted 
Nov.  28. 


gCal.,  Lom  Angeles — E.  Firth,  346  Bway., 
let  contract  curbing,  guttering  and  build¬ 
ing  sidewalks  on  streets  in  Tract  No.  3064, 
west  of  Main  St.  between  99th  and  108th 
Sts.,  to  W.  E’.  Peck,  4668  Finley  Ave.  About 
$20,000.  Plans  involve  6  x  12  x  28  in.  ce¬ 
ment  curbs,  $.52  per  lin.ft..  6  x  9  x  16  in. 
curbs.  $.26  ;  3  in.  sidewalks,  $.10  per  sq.ft. ; 
4  in.  gutters,  $.12  per  sq.ft.,  curbs  on  radius, 
$.39  per  lin.ft. 


■gMont..  Kalispell — Comrs.  Flathead  Co. 
plan  to  regrade  and  shape  250  mi.  road,  also 
gravel,  scarify  and  regrade  20  mi.  and  ex- 
ttend  $15,000  for  gravel  surfacing.  E'.  P. 
Scott,  Kalispell.  engr.  Work  will  be  done 
by  day  labor. 


Cal..  San  Jose — Santa  Clara  Co.  received 
b'ds  paving  5.2  ml.  Almaden  Rd..  concrete, 
and  building  bridge  over  Guadalupe  Creek  ; 
lowest  3  were  J.  R.  Doyle,  San  Jose.  $68,- 
449 ;  E'.  R.  Ritchie,  Chronicle  Bldg..  San 
Francisco.  $69,750 ;  Raisch  Impvt.  Co.,  46 
Kearny  St.,  San  E'ranclsco,  $72,900. 


gTex.,  El  Paso — City  let  contract  build¬ 
ing  Alamogordo-Newman  Rd..  to  Ell  Paso 
Bitulithic  Co.,  Alameda  Ave.  and  Texas  St. 
About  $30,000. 


gTex.,  San  Antonia — City  let  contract 
to  Uvalde  Rock  Asphalt  Co..  Swearingen 
Bldg.,  for  Ane  grading  and  surfacing  with 
2  in.  bituminous  trap  rock,  rock  asphalt 
or  bitulithic  6600  ft.  New  Braunfels  Ave. 
from  Van  Ness  to  Commerce  St.,  30  ft. 
wide,  $1.26  per  sq.yd.  (10  yr.  maintenance). 
$.25  per  sq.yd.  for  gradUig,  total 
$36.300 ;  preparing  nmcadam  foundation, 
resetting  some  old  cu?  putting  in  new 
curb,  guttering  and  surfacing  with  2  in. 
asphalt.  3000  ft.  Foch  Highway  from  Cin¬ 
cinnati  to  North  Flores.  39  ft.  wide,  in¬ 
volving  900  sq.yd.  asphalt,  $1.26  per  sq.yd., 
total.  $11,250,  9000  ^.yd.  foundation.  $.40 
per  sq.  yd.,  $3600,  3500  ft.  new  curb  and 
gutter,  $.65  per  ft.,  $22  76  ;  300  ft.  reset¬ 
ting  old  curb,  $.60  per  ft.,  $160,  (10  yr. 
maintenance),  total  $18,276.  Noted 
Jan.  30. 


★  B.  Vancouver — City  plana  to  grade 

and  rock  with  water  bound  macadam  vari¬ 
ous  streets  and  lanes.  Work  will  be  done 
by  day  labor.  About  $25,000. 


Railways 

PROPOSEIU  WORK 


Ohio— Cleveland,  Cincinnati,  Chicago  & 
St.  Ixiuls  Ry.  Big  Four  Bldg.,  Cincinnati, 
acquired  17  acres  at  Sharon  adjoining  its 
present  classiAcation  yards  and  plans  to 
build  gravity  and  classiAcation  yard  for 
east  and  west  traffic,  to  include  20,000 
ft.  trackage,  also  new  eastern  classlAca- 
tion  yard  with  30.000  to  40,000  ft.  track¬ 
age.  three  30  ft.  span  concrete  bridge,  stpel 
truss  viaduct  with  concrete  approaches,  re¬ 
arranging  existing  yards  and  Ailing  and 
excavation  work.  Total  cost,  $750,000.  C. 
A.  Paquette,  Cincinnati,  ch.  engr. 

Texas — Dallas  Ry.  Co.,  Interurban  Bldg., 
Dallas,  plans  to  expend  $200,000  for  im¬ 
provements  to  various  street  car  lines  in 
city.  R.  Merrlwither,  genl.  mgr. 


Idaho— State  Highway  Comn..  Boise,  let 
contract  grading,  graveling  and  surfacing 
4  ml.  road  from  Decio  to  Albion,  Cassia 
Co.,  to  J.  J.  Carroll  &  Salmon.  Burley,  $29,- 
948.  Work  involves  14,830  cu.yd.  grading, 
3380  cu.yd.  rock  and  6400  cu.yd.  gravel 
surfacing.  Noted  Jan.  30. 


(EWaiih.,  Yakima — Yakima  Co.  let  con- 
iract  hard  surfacing  7|  ml.  road  into  Naches 
valley,  to  R.  M.  Hardy,  Seaboard  Bldg., 
Seattle.  About  $214,897.  Noted  Jan.  9. 


Excavation  and  Dredging 


^.♦Weegon — State  Highway  Comn.,  Yeon 
Bldg.,  Portland,  let  contract  paving  West 
Side  highway  from  Corvallis  to  Polk  Co. 
line,  type  ••F.^’  to  O.  Huber,  Sherlock  Bldg., 
Portland.  $224,260  ;  grading  6.1  mi.  road  in 
Douglas  Co.,  using  concrete  pipe,  to  H.  J. 
Illldebum,  Portland;  paving  11.3  mi.  road, 
concrete  on  gravel,  from  Hillsboro  to 
•'.'“''"“"’ah  Co.  line,  to  A.  Guthrie  ft  Co., 
j-herlock  Bldg.,  Portland.  $248,936;  paving 
o  “D.”  Josephine  Co.,  to 

s  S.  Schell.  Grants  Pass,  $118,717;  building 
rein. -con.  viaduct  at  Divide,  to  A.  Anderson, 
1.  “i'*?  O*"*  -  »626«  :  grading  J.l  ml. 

mad  in  Douglas  Co.  through  State  Coach 
1  ,is8.  using  concrete  pipe,  to  J.  Hampshire. 

>5S.,220;  grading  4  mi.  Yam- 
niil-Nertucca  Rd.,  macadam,  using  oor- 
rugated  ^on  pipe,  to  Elliott  ft  Scoggins. 

Bldg.,  Portland.  $67,918.  Noted 

Jam.  30. 


BIDS  DESIRED 

N.  V..  Baeheater — Barge  Canal  Work— 
Until  Mar.  11,  by  W.  W.  Wotherspoon.  supt. 
pub.  Wks.,  CapitoL  Albany,  completing 
canal  from  Kings  Bend  to  Lehigh  Valley 
R.R.  crossing  here.  Elrle  ('anal.  Sect.  9. 
Contr.  No.  190,  involving  61,000  cu.yd 
excav.,  20,000  cu.yd.  forming  embankment. 
640  lin.ft.  foundation  piles,  876  cu.yd.  2nd 
Maas.,  Lynn — Dredging — State  Legisla-  class  concrete,  420  lln.-ft.  12  In.  vltr.  pipe, 
ture,  Boston,  petitioned  to  dredge  Lynn  building  1  storehouse,  etc.  About  $284,762 ; 
Harbor  and  develop  adjacent  lands  and  to  advertised  In  this  Issue, 
direct  Metropolitan  Park  Comn.,  18  Tremont 
St.,  Boston,  to  build  wharf  to  cost  $26,000 ; 
also  to  direct  Comn.  Waterways  ft  Pub. 

Lands  to  dredge  Aats  contiguous  to  north¬ 
east  of  main  ship  channel  and  southeast 
anchorage  basin  in  Lynn  Harbor  and  deposit 
dredged  material  on  lands  and  Aats  In  har¬ 
bor.  coat  to  exceed  $t0.000 


PROPOSED  WORK 

Mass..  Fall  River — Dredging — State  Leg¬ 
islature.  Boston,  petitioned  to  appropriate 
$100,000  to  dredge  Taunton  River  from  here 
to  W’eir  Village.  Taunton  Twp..  to  im¬ 
prove  navigation,  dredged  material  to  be 
deposited  in  adjoining  land  and  Aats. 


Fla.,  Hastings — Drainage— Until  Feb.  16. 
by  Hastings  D.  D..  building  626,062  cu.yd. 
open  ditch  and  concrete  and  wooden  bridges 
in  St.  Johns.  Putnam  and  Flaglar  Counties. 
C.  W.  Maltby,  secy.  Ellis.  C«rtU  ft  Kooker. 
211  Realty  Bldg..  Jackoonville.  engrs. 
Noted  Feb.  13. 


Excavation  and  DredKlng  (Contlnuf^d) 

lad.,  ladlaaapolla  —  Excavation  —  See 
“Streeta  and  Itoads.'* 

111.,  rarthaae — h^rthwork — ITntll  Mar.  19, 
by  Secy.  MlaalHalppi  River  Comn.,  1311  In* 
ternatlonal  Life  lildg.  St.  Ixtula,  Mo.,  bulld- 
InK  76,000  cu.yd.  hydraulic  till  In  old  lM>r- 
n>w  pItH  and  36,000  cu.yd.  levee  eiilnrae- 
ment  In  Hunt  I).  !>.,  Hancock  Co. 

111.,  ttalary — Lievee— Until  Mar.  10,  by 
Secy,  .MlHalnninpi  River  Comn.,  1311  Inter¬ 
national  Ulfe  BldK.,  Ht.  LiOUIh,  Mo.,  building 
210,000  cu  yd  hydraulic  All  In  old  Uirrow 
pita  and  80,000  cu.yd.  levee  enlargement  In 
Lima  Luke  L>.  D. 

la.,  tiarner — Hralnage— Until  Mar.  4,  by 
Kanco<’k  Co.,  (tlurner)  and  Koaauth  Co., 
(Algona),  improving  Hant'uck-KuMHUtli 
Joint  l>.  H.  No.  &-87,  conMlatlng  of  one 
aectlon  tile  work  involving  86,670  ft.  6-26 
In.  tile :  one  etK-tion  op<>n  work  involving 
17.300  h.  12  ft.  baae  and  61,900  ft.  8  ft. 
baae,  eatlmated  at  460,000  cu.yd.  and  3300 
ft  eatlmated  at  4026  cu.yd.  to  be  cleaned: 
67  Intakea,  11  bulkheada  and  96  corrugated 
Ingot  Iron  outlet  pipes  varying  In  slse 
from  8  in.  x  20  ft.  to  IS  In.  x  40  ft.  C. 
Jacobs,  aud. 

Sllan..  Fairmoat — Ditch — Until  Feb.  24, 
H.  C.  Nolle,  aud.  Martin  Co.,  building 
Co.  Ditch  No.  37,  Involving  6360  ft.  6-14 
in.  tile;  Co.  Ditch  No.  82,  70.160  ft.  6-34 
In.  tile,  2  bulkheads  and  27  atoriii  water 
inlets. 

Mian.,  Wliidom — Ditch — Until  Keb.  28, 
by  Comrs.  Cottonwood  Co.,  building  Co. 
Ditch  No.  11.  Involving  18,300  ft.  C — -24  In. 
tile  and  1079  cu.yd.  oia-n  work.  About 
316,760.  C.  W.  GoVe,  WIndom.  eiigr.  Noted 
Nov.  14. 


I'KICKk  .\M>  t'ONTK.\rTN  .\WAKI>K1> 

('Alndlcutea  award  of  contract) 

4IWIb.,  Month  Ilyrun — Ditch — Town  let 
<xjntract  building  .1  ml.  ditch  In  Stetthacher 
D.  D..  to  Wisconsin  Drainage  Co.,  Klkhorn. 

*la..  Onawa — ''anal — t'omrs.  Menona 
Co.  let  contract  re|>airlng  main  canal,  D. 
D.  No.  1,  Involving  moving  960,000  cu.yd. 
material  In  19  ml.  ditch,  to  Miilgrew-Boyce 
Co.,  l>ubu(|ue.  Noted  Keb.  6. 

4^lTtah.  Delta — Excavation — D.  D.  No.  3 
Millard  Co.  let  contract  for  1,380.000  cu.yd. 
<ptcHV.,  td  .Dt  A.  bVley.  AitlAii.  Minn. 
Noted  Jan.  9. 


Industrial  Works 

FKOrUMKD  WOKKH 

Ma«B..  Worresler — t'uttlng,  Carleton  & 
Cutting,  archts.,  44  Front  St.,  receive  bids 
about  March,  rebuilding  lumber  yards  to 
include  brick  ottice.  dry  kiln  and  several 
lumber  sheds,  for  W.  11.  Sawyer  l.umber 
Co.,  66  Lincoln  St.  About  160,000.  . 

R,  1.,  Frovideaee— G.  Lafidian,  261  I'lain 
St.,  noon  receives  bids  building  1  story. 
47  X  80  ft.  brick  garage,  wncrete  Ibsirlng. 
on  Plain  St.  About  $26,000. 

K.  I..  H’fMtnsorket — Narragansett  Mills, 
recently  organised.  Sayles  St.,  plans  to 
build  plant  liertv 

Coan.,  Bridgeport — A.  L.  Clark.  1710  Main 
St.,  purchased  140  x  180  ft.  site  on  Cannon 
St.  and  plans  to  build  public  garage. 

Coan.,  Hartford — 1*.  A.  P’rasse  A  Co.. 
Inc.,  46  Boulevard  St.,  had  plans  prepared 
building  1  story,  60  x  146  ft.,  concrete  and 
brick  storage  building,  rein. -con.  flooring. 
Concrete  foundation,  on  P'orest  St  About 
$40,000. 

Coan.,  New  Britain — City  receives  bids 
in  April  building  brick  addition  to  abattoir 
on  R!^ky  Hill  Ave.  Cost  to  exc«H*d  $60,000. 

f'oan..  New  Haven — New  England  Iron 
Wks..  Inc.,  96  Commerce  St.,  receives  bids 
in  March  building  1  stor.v.  60  x  160  ft., 
brick  and  ste»‘l  plant,  concrete  flooring, 
wncrete  loundatlon.  on  Albert  and  Welton 
Sts.  .Miout  $40,000. 

Conn.,  Waterbary — E.  E.  Benedict,  archt.. 
61  Leavenworth  St.,  soon  receives  bids 
building  2  story.  44  x  100  ft.,  concrete  ^nd 
hrick  public  garage,  rcdn.-con.  flooring, 
concrete  foundation,  on  South  Main  St., 
for  S.  L.  Gottlieb,  291  South  Main  St 
About  $36,000. 

N.  Y,.  Oouvernenr — Local  Dairymen's 
I<eagu«  plans  to  build., milk  xxmdensary. 
About  110.000  available.  Addres.*»  Bldg 
Com.  ’ 


N.  Y,.  New  York— D.  Auerbach,  638  11th 
Ave.,  having  plans  preimred  by  R.  D.  Kohn, 
archt.,  66  West  46th  St.,  for  II  story,  steel 
and  brick  addition  to  factory,  rein. -con. 
flooring,  concrete  foundation. 

N.  V„  New  York — P'.  Holt.  166  B’way.. 
had  plans  prepared  by  C.  B.  Meyers,  archt., 

1  Union  Si|.,  for  3  story,  44  x  92  ft.,  steel 
and  brick  repair  shop  and  show  room,  rein.- 
cxin.  flooring,  concrete  foundation,  at  240- 
242  East  20th  St.  About  $36,000. 

N.  Y.,  Watertown — C.  It.  Robinson.  H. 
Gurnee.  Ives  St.  ltd.,  Watertown,  and  R. 
II.  Ganter,  formed  committee  to  organise 
company  to  build  milk  plant  and  distribut¬ 
ing  station.  About  $40,000. 

N.  Y„  Watertown — Welilon  Sales  Co.. 
483  Court  Ht.,  plans  to  build  iHmcrete  and 
steel  garage  on  P'actory  St.  t'ost  between 
$60,000  and  $60,000.  J.  J.  Weldon,  pres. 

N.  J.,  Camden — J.  Plvanstm  &  Son,  Dela¬ 
ware  Ave.  and  Pennsylvania  R.R.  plans  to 
rebuild  factory  destroyed  by  Are,  6  story, 
76  X  100  ft.  brick  and  steel,  rein. -con.  floor¬ 
ing.  About  $160,000. 

N.  J..  Newark — M.  J.  Nadel.  archt.,  16 
Clinton  St.,  receives  bids  alK>ut  Apr.  1. 
building  rein. -con.  and  brick,  factory  and 
loft  building,  rein. -con.  flouring,  iHincrete 
foundation,  at  359-361  Plane  St.,  for  J.  & 
H.  Berkowlts.  93  South  Orange  Ave.  .\bout 
$60,000.  ^ 

.  N.  J.,  Newark — I*.  B.  Taylor,  engr.,  Essex 
Bldg.,  soon  receives  bids  building  1  story 
rein. -con.  and  brick  oil  plant  on  Wilson 
Ave.,  rein. -con.  flouring,  concrete  founda¬ 
tion,  consisting  of  storage  and  olllce  build¬ 
ings,  garage  and  stable,  for  Amer.  OH  & 
Supply  (7o.,  52  I-afayette  St.  About  $100,000. 

N.  J..  Newark— -Warner  Bros.,  270-274 
Jelliff  Ave.,  receives  bids  about  Apr.  1. 
building  2  story,  40  x  94  ft.,  addition  to 
storage  building.  About  $26,000.  P'.  Grad. 

246  Springfleld  Ave.,  archt. 

N.  J..  Verona — Bd.  P'reebolders  Pkisex  Co.. 
Newark,  plans  to  build  power  plant.  J 
Green,  27  Clinton  St.,  Newark,  archt. 

N.  J.,  Veronik— Btl.  Freeholders  Essex  Co.. 
Newark,  having  plans  prepared  by  J.  Green, 
archt.,  27  Clinton  St.,  Newark,  for  power 
plant  here.  Run.von  &  Carey,  843  Broad 
St.,  Newark,  engrs. 

N.  J.,  WnNhlngton — H.  t'liristine,  mayor, 
(>.  Menkel,  and  associates,  plan  to  build 
brick  hosiery  mill,  here.  About  $76,000. 

Pa..  Chester — Chester  Shipbuilding  Co.. 
Kerlln  St.,  plans  to  build  2-story.  87  x  120 
ft.  shop.  About  $25,000. 

Pa.,  Johnstown — See  “Buildings." 

Pa.,  MrKees  Km-ks — Pittsburgh  Ry.  Co.. 
435  6th  Ave.,  Pittsburgh,  plans  to  build 
addition  to  is>wer  house  here,  also  new 
station  at  Castle  Shannon  and  new  tracks 
at  various  points.  P'.  Uhlenhart.  ch.  engr. 

Pa.,  North  Wales — North  Wab-s  Machine 
Co.,  Pllm  St.,  plans  to  rebuild  miu'hine  shop 
recently  destroyed  by  Are  with  a  loss  of 
$26,000. 

Pa.,  Mhamokln — H.  McClow,  711  North 
.Shamokin  St.,  purchased  site  on  Comnierct* 
St.,  and  plans  to  build  3-story  brick  Ice 
('ream  plant. 

Pa.,  Sharon — Sharon  Motor  Co.  plans  to 
build  garage  on  Shenago  St.,  tx'tween  Sil¬ 
ver  and  Pitt  Sts.  About  $40,000.  . 

Md.,  Baltimore — Bartlett-Hayward  Co.. 
Scott  and  McHenry  Sts.,  and  F.  A.  PMrst, 
1516  Fidelity  Bldg.,  having  preliminary 
plans  prepared  by  Norton.  Bird  ft  Whitman, 
engrs,  1320  Munsey  Bldg,  for  large  ship 
repairing  plant  to  cover  100  acres  fronting 
on  I^tapscu  River  Plans  Include  dry 
docks,  marine  railway,  machine  shops,  etc. 
Between  $4,000,000  and  $6,000,000  will  be 
expended.  H.  Bruce,  pres,  of  former  com¬ 
pany. 

Md..  Canton  (Baltimore  P.  O.) — J.  M 
Jones.  1621  Park  Ave.,  Baltimore,  and  as¬ 
sociates,  acquired  site  on  6th  Ave.,  and  plan 
to  build  tin  manufacturing  plant.  About 
$600,000 

Md..  Cumberland — Kelly  Springfleld  Tire 
Co..  CiKik  St..  Akron.  O.,  plans  to  build 
rein. -con,  factory,  here,  to  consist  of  sev¬ 
eral  buildings.  Cost  between  $2,000,000 
and  $2,600,000.  H.  B.  Blanchard,  c/o  com¬ 
pany,  engr. 

Md..  Middletown— Middletown  Packing 
<20.  plans  to  build  1  and  2  story,  40  x  200 
ft.  factory  and  60  x  100  ft.  warehouse,  con¬ 
crete.  brick  and  timber,  rock  and  concrete 
foundation.  Cost  between  $26,000  and 
$30,000.  M.  F.  Holier,  pres. 


M.  Cm  ChaHestun — R.  L.  Riggs.  I 
St.,  having  preliminary  plans  prepur.  ■  i,v 
J.  D.  Newcomer,  archt.,  32  Broad  .Si  fni 

3  story,  169  x  170  ft.  rein.-con  t  ,!?. 

MaleureH>m8.  repair  shops  and  storuip  i  .m 
Ing.  About  $100,000. 

M.  C,.  Charlealon — Hattile  Cadill.i.  c,, 
261  Meeting  St.,  having  plans  dra.M  i.v 
J  D.  Newcomer,  archt.,  32  Broad  .st  p.V 

2  story,  100  x  120  ft.,  reln.-con.  e  ,  .L/ 

show  rooms,  storage  building  and  i  i.iir 
shop  on  .Meeting  Ht.  About  $50,00u. 

(Ja.,  Abbeville — ls>ii  Dickey  T<>, 
Warehouse  Co.  plans  to  build  160  x  Miii  fi 
warehouse  here. 

<ia..  Atlanta — Murray  Co..  Southern  it  it 
and  Foster  St.,  plans  to  build  a  1  torv 
110  X  200  ft.  steel  frame  gray  Iron  f  lun- 
dry.  About  $60,000.  Lockwood,  Gret  iii’  \ 
Co.,  Healy  Bldg.,  engrs. 

Fla.,  .Miami — Magic  City  Lumber  t'o 
is-mon  St.  and  Ave.  E,  purchased  site  oii 
Waddell  St.,  and  plans  to  build  3  .'.;|<ir\ 
concrete  or  Hie  building.  About  $7.1,1100 
F.  ('*.  Goodman,  pres, 

Ala.,  Mobile— <).  P.  McMeans,  engr.,  .Me- 
Means  and  Tripp  St..  Indianattolls,  Iml 
soon  lets  contract  building  factory  here 
for  Dixie  Fruit  Products  Co.,  610  Maje.«tie 
Bldg.  About  $250,000. 

0„  Alllanre — City  election  Mar.  18.  in 
vole  on  $200,000  bond  Issue  to  build  elee- 
trlc-llght  and  {siwer  plant. 

«.,  Cleveland — Beckman  Co..  Fulton  ltd 
having  plans  prepared  by  Ix>ckwood.  Greene 
ft  Co.,  archts.,  38  South  Dearborn  .Si 
Chicago,  for  2  story  brick  and  retn  -ivni 
factory,  reln.-con.  flooring  and  concrei. 
foundation.  About  $176,000. 

«.,  Tiffin — Hollis  Trictor  Co.,  Industrial 
St.  and  Biverside  Ave.,  plans  to  ninodel 
and  build  1  story  addition  to  present  iihini 
About  $30,000. 

MIrh.,  Flint — See  “Buildings." 

III.,  Deeatur — Comet  Automobile  Co..  15i'. 
South  Water  St.,  plans  to  build  power  and 
heating  station.  About  $35,000. 

III.,  Knat  St.  laiuia — J.  Downey,  arelU.. 
Stockyards,  receives  Mds  about  Mar.  1.  rt~ 
building  lire  damaged  slaughterhouse  for 
Morris  ft  Co..  N.it’l.  Stockyards.  .\bout 
$36,000. 

III.,  Kurk  Falls — Rock  Falls  Box  Board 
Co.  having  plans  prepared  for  3  story.  12" 
X  135  ft.,  brick  and  reln.-cxtii.  factory,  con¬ 
crete  foundation.  About  $130,000.  J  I. 
Carey,  208  North  T.airnmle  Ave.,  Chicago 
engr. 

III.,  Ruck  Island — Universal  Tractor  Co  . 
branch  of  Moline  Plow  Co..  1420  3rd  Ave. 
Moline,  having  plans  prepared  by  J.  I> 
Clark,  engr.,  c/o  Moline  Plow  Co.,  huildliiR 
2  story,  60  X  250  ft.  plant  on  42nd  St. 
and  3iM  Ave.  About  $260,000. 

Wis.,  Janesville — .Samson  Tractor  t'o 
division  of  General  Motors  Corp.,  88  East 
Congress  St.,  Detroit.  Mich.,  plans  to 
build  2nd  unit  of  Its  plant  here.  200  x  SO" 
ft.  J.  A.  Craig,  genl.  mgr. 

Wis.,  Manitowae — Manitowac  PlatlnK 
Wks.,  1022  South  10th  St.,  having  plans 
prepared  by  Pits  &  Peltxeln,  engrs..  8tn 
and  Jay  Sts.,  building  1  story.  60  x  1«" 
R.  plant. 

WU.,  Oshkosh— rChalloner  Co.,  29  Gsceola 
St.,  plans  to  build  2  story,  70  x  220  ft 
mill  construction  addition  to  Its  plant 
About  $76,000. 

Wis.,  Washburn — Anchor  Co.  I’lons 
build  shipbuilding  plant,  to  Include  1.0  x 
200  ft.  machine  shop.  160  x  300  ft-  poocn 
and  blacksmith  shops,  and  66  x  .>0  n 
forgo  and  foundry. 

«'ls..  West  Allis  (Milwaukee  }*  •' '7" 

.\Ills-<7halmers  Mfg.  Co..  West  Allis  at 
Milwaukee,  had  plans  prepared  buildinK 
110  X  320  ft.  tractor  plant. 


la..  Mason  City — Nat.  Clav 
plans  prepared  rebuilding  plant.  About 
$100,000.  A.  J.  Thompson,  secy. 

la.,  Hloux  City — ^Terminal  Of®*" 

Grain  Exch..  receives  bids  In  Morcti 

Ing  260.000  bu.  reln.-oon.  terminal  elevator 

reln.-oon.  flooring,  concrete 

14th  St.  along  Great  Nort^rn  Ry  tw* 

About  $140,000.  Burrell  Enir  ft 

Co..  $23  South  La  Salle  St..  Chlcagc  n 

engrk. 
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intiustrial  WorkH  (Continued) 


Minn..  Hlbbln* — City  havinK  preliminary 
nlins  prepared  by  Holntead  &  Sutlivun. 
urema  +10  Palladia  Bid*..  Duluth.  l.uUd- 
in^L'  3  Htory.  100  X  160  ft.  iMiwer  plant 
(’  Foater,  8upt.  water  &  llKht  dept. 

Nrb  Omaha — Hen  BiHCUlt  Co..  12th  and 
CitnilDl  Ave.,  havln*  plana  prepared  for 
s.Jforv  120  X  132  ft.,  reln.-i'on.  addition 
to  liiikery.  12th  and  Daveniwrt  Sta.  O.  11. 
Hnnneltler,  Kenl.  inKr. 

\rb..  Omaha — State  Lrf>glHlature  plana  to 
■ipiaopriale  |120.()(l0  for  Improvenienta  to 
'I'niv.THltv  of  Nebraaka,  College  of  Medi¬ 
cine  t2Md  St.  and  Dewey  Ave..  to  bo  uaed 
■i.s  fnllowa:  140,000  for  olectrleal  upparatua. 
"lulM)ratory  equipment,  aaaentblv  room  with 
pill  chalra.  elevator,  etc. ;  tSO.OOO  for  ereo- 
lioii  of  1  Btory.  30  x  60  ft.  brlek  heailtig 
plant;  alao  pumpa.  pipe  covering.  160  ft. 
chimney  stack,  water-tube  Itollera.  etc.  J. 
l.aiteniwr  &  Sona,  No.  632  Bee  Bldg.,  archta. 

>  !»..  Fargo — City  plana  to  build  3  ga¬ 
rages  to  cost  from  $50,000  to  $100,000  each. 
A.  It.  \\  alklna.  aud. 


Mo..  St.  Eatoln — Bridge  &  Beach  Stove 
Co  lat  and  Valentine  St.,  having  plana 
nri'paied  by  E.  C.  Kllpatein.  archt..  Chem¬ 
ical  Bldg.,  for  factory  near  Union  and 
.Natural  Bridge  Sts.  11.  C.  Hoener.  vice 
|irca.  Noiial  Mar.  7. 

Mo..  St.  LouIm — McQuay-Norrla  Mfg.  Co.. 
■S08  l-ocuat  St.,  plana  to  build  factory  along 
Oak  Hill  U.H.  and  Cooper  St. 

,Mo..  St.  Ixtula — Valler-SpUa  Milling  Co.. 
Fierce  Bldg.,  plana  to  build  grain  elevator 
on  Marcua  and  Euclid  Avea.  About  $1,000.- 
1100.  Address  It.  Valler. 


I  tab.  ttgden — Utah  Packing  Corp..  Ecclea 
Bldg.,  plana  to  build  packing  |ijunt.  .\bout 
$200,000  A.  J.  Hall,  pres, 

•tria..  Florenre — See  "VVater-Worka.” 


ttre..  Aaturla — Astoria  I’ulp  &  I'apcr  Qo. 
plana  to  build  pup<‘r  mill  on  1 1th  St.  and 
Taylor  K<1.  About  $260,000.  Blake-McKall 
Co.'.  3nl  and  Ankeny  Sta.,  Portland,  in- 
Icrealed. 


Ore.,  Portland — Astoria  F*lour  Mills,  .\8- 
iiiria,  plana  to  build  Hour  mill  here,  3000 
bill,  caiiaclty.  L.  C.  McLeod,  Astoria,  mgr. 

t  al..  Kreano — San  Joa(|Uiii  Light  &  Power 
Co..  H  and  Tulare  Sts.,  plans  to  build 
15,000  k.w.  hydroelecttrio  plant  on  San 
Jo;i(|Uin  Ulver ;  alao  Improve  tranamlaslon 
line  and  distribution  systems.  .Vlaiut 
$3,000,000  will  be  expended  for  project. 
.Noted  Aug.  22. 

t'al.,  laiM  Angelea — Killofer  Mfg.  ('o.,  2209 
Santa  Fe  .\ve.,  plans  to  build  factory. 

t'al.,  Santa  Itarbarn — Union  Mill  &  Lum¬ 
ber  Co.,  Chapala  St.,  plans  to  build  plan¬ 
ing  mill  on  East  Montecito  St. 


.V.  H.,  r'rrdrriaton — See  “Buildings.” 

Cap  de  la  .Madeleine— Ulver  Side 
Lumber  Co.  plans  to  build  pulp  mill.  Aliout 
$200,000.  H.  Bierman,  mgr.,  Canadlan- 
Hcigo  Pulp  &  PaiM-r  Co.,  Ulver  Side, 
Shawinlgan,  Interested. 


tine..  Cap  de  la  Madellae — St.  Maurice 
I’aiaT  Co,  plana  to  build  addition  to  mills. 
.\lH)ut  $376,000.  U.  Ixtuthood,  mgr. 

Dnt..  tiuelph — Guelph  Worsted  &  Spinning 
Co..  .N’eeve  St.,  plana  to  build  addition  to 
plant.  About  $200,000. 

tint.,  I,eamlngton — Erlo  Cooperative  Co.. 
Talbot  St.,  plans  to  build  warehouse.  About 
$25, 0»  0.  W.  U.  Dewar,  mgr. 

lint.,  Watford — Andrews  Wire  Co.,  Wall 
bi.,  (dans  to  build  addition  to  plant  and 
inatiill  machinery.  About  $60,000. 

sa»k..  Moooomln — Town  having  plans 
prepared  for  Installing  electric  light  plant. 
AUiut  $50,000. 


It.  C.,  KsnIo — Gibson  Mining  Co.,  Gibson 
to  build  concentrator  here.  .Vbou 
flo.flOO.  C.  D.  Kmpfleld,  secy,  and  treaa. 

**•  *'•.  Vancouver — Mainland  Eng.  Co. 

J,“"way  St.,  having  plans  prepared  b) 
'.ardlner,*  Mercer,  archts..  827  Blrka  Bldg. 

50  X  60  ft.  pattern  shop,  54  j 
/L  boiler  and  blacksmith  shop,  60  3 
foundry,  60  x  100  U.  machine  shop 
•»  X  260  ft.  marine  ways  of  2000  ton  capac 
|ty.  Jftty  and  odlce  building,  timber  oi 
$70  0^0*  ‘^'’***  Harbor.  Abou 

C.,  Vaneoover — Pacific  Kleetrli 
'N  cider  f:  Mfg.  Co..  1018  let  Ave..  Seattle 
''’•■lah..  plana  to  build  1  story  factory  oi 
Industrial  Island.  Cost  between  $«0,00i 
;>nd  $70,000,  including  machinery. 


Bins  IIESlKEIt 

N.  Y.,  Brooklya— Until  Mar  19.  by  H.  J. 
Nurick.  archt.,  951  Bway.,  building  2-atory. 
120  X  160  ft.,  steel  and  brick  garage,  ware¬ 
house  and  workshop,  rein.-edn.  flooring,  con- 
••rete  foundation,  Varlck  Ave.  and  Meserole 
SI.,  for  J.  H.  Werbelovsky.  83  Meserole  St. 
.Vtiout  $60,000.  Noted  Jan.  30. 

N.  V.,  Rruoklyn— lentil  Mar.  19.  by  H.  J. 
Nurick,  archt.,  967  Bway.,  building  1- 
Hiory,  100  X  166  ft.,  steel  and  brick 
warehoua«‘,  garage  and  workshop  on  Jeffer- 
Min  St.,  Kluahlng  and  Wyckoff  Aves.  About 
$60,000.  Gwners  name  withheld. 

N.  Y.,  l(riM>kI.vn— Until  Keb.  24,  by  W. 
Goldstein,  1668  17th  St.,  building  1  story. 
l»»o  X  100  ft.,  stcri  and  brick  garage,  reln.- 
t-on.  flooring,  concrete  foundation,  6th  Ave. 
and  62nd  St.  About  $26,o0o.  M.  A.  Can¬ 
tor.  373  Fulton  St.,  archt.  Noted  Jan.  16. 

N.  Y.,  WoodliHVeik — Until  Feb.  24,  by  W. 
T.  .McCarthy,  archt.,  16  Court  St..  Brooklyn, 
building  2-atory,  60  x  95  ft.,  steel  and  brick 
factory,  rein. -con,  Itooring.  concrete  foundiv- 
llon.  Atlantic  and  kVeedom  Aves.,  for  .\mer. 
Tool  *  Dye  Co.,  Ta'xinglon  Ave..  Brooklyn, 
About  $26,000.  Noted  Feb.  6. 

I'a.,  Johnstown — See  “Buildings." 

,Md..  Ilsltlnifire— Until  Mjir.  5.  by  J. 
Freund.  Jr.,  iircht.,  16  East  Biddle  St,, 
building  4  story.  58  x  143  ft.,  rein. -con., 
steel  and  brick  addition  t»>  bakery,  rdn- 
con.  riooring,  concrete  and  rock  foundation, 
on  North  Qay  St.,  for  City  Baking  t'o.,  600 
E<|Ultuble  Bldg.  About  $50,000. 


.MIrli.,  Ilelroll — Morgan  &  Wright  Tire 
Co.,  Foot  Bellevue  St,.  r<*celvlng  bids  build¬ 
ing  7  story,  140  x  215  ft.  brick  and  reln.- 
con.  wareliouse,  concrete  foundation.  About 
$76,000.  Igickwood,  Greene  &  Co..  38 
South  Dcarlairn  St..  Chicago,  engrs.  Noted 
Jan.  23. 


Wls.,  Lb  Crosse— ITntH  MiiC.  20.  by 
Bentley  &.  Merman,  archts..  Linker  Bldg., 
building  2  story,  60  x  60  ft.,  rein. -con.  brick 
and  steel  plant  on  Front  and  Main  Sts.,  for 
TrI-State  Ice  Cream  Co.  About  $60,000. 
Noted  Jan.  30. 


■'KICKS  AMI  CONTRACTS  .tWAKIlKII 
(Alndlcates  award  of  contract) 

AMbss.,  Minis — Cllquot  Club  Uo.  let  con¬ 
tract  building  power  house,  new  iHittllng 
building  and  removing  and  rebuilding  stor¬ 
age  l)uilding.  to  Aberthaw  Constr.  Co..  27 
School  St.,  Boston.  Aliout  $160,000. 

★  R.  1..  Pro videnre— Maine  Creamery  Co., 
69  Bway..  let  contract  altering  present 
creamery  and  building  t  story,  35  x  160 
ft.  and  30  x  60  ft.  brick  and  timber  addi¬ 
tion.  rein. -con.  flooring  and  concrete  foun¬ 
dation,  on  Bath  St.,  to  be  used  for  garage, 
stable  and  oflice,  etc.,  to  E.  H.  BIgney.  17 
('uatoin  House  St.  About  $46,000.  Noted 
Feb.  13. 

AConii.,  Koeky  Hill — Connecticut  Fdry. 
Co.  let  contract  building  1  and  2  story.  100 
x  160  ft.,  brick  and  steel  foundry,  reln.- 
con.  flooring  and  concrete  foundation,  to 
J.  H.  Oroxler  Co..  721  Main  St..  Hart¬ 
ford.  About  $40,000. 

$tN.  Y.,  Brooklyn — H.  .\aron.  1206  East¬ 
ern  I’kway.,  will  build  2  story,  112  x  200 
ft.,  steel  and  brick  garage,  rein. -con.  floor¬ 
ing.  concrete  foundation,  on  Classon  and 
Atlantic  Avos.  About  $85,000.  Work  will 
be  done  by  day  labor. 


★  N.  Brooklyn — J.  Kayser,  46  East 

17th  St.,  New  Ifork  City,  let  contract 
building  1  story,  60  x  $6  ft.,  steel  and 
brick  ixiwer  house,  rein. -con.  flooring,  con¬ 
crete  foundation,  on  Classon  Ave.,  to  Oaye- 
H(■Hford  Constr.  Co..  299  Bway.,  New  York 
City.  About  $60,00().  Noted  Jan.  23. 

★N.  Y,,.  Canajoliarle— Beechnut  Packing 
Co.  let  contract  building  4  story,  rein. -con. 
building  for  conserve  department  and  two 
1  story  buildings  for  manufacture  of  gin¬ 
ger  ale.  etc.,  to  Aberthaw  Constr.  Co..  27 
School  St.,  Boston,  Mass.  .Vbout  $26, 000. 

AN.  V.,  New  Yerk- Allenby  KeaHy  Corn.. 
448  blast  167th  St.,  wilt  build  1  Story,  48  x 
278  ft.,  steel  and  brick  garage,  concrete 
foundation,  on  Tremont  Ave.  and  Boston 
Kd..  Bronx  Boro.  About  $40. non  Work 
will  be  done  by  day  labor. 


AN.  Y.,  New  York — Uhapwln  Kealty  Co. 

32  Lllx'rty  St.,  will  build  1  story,  18  x  200 
ft.,  steel  and  brick  storage  building,  rclii  - 
con.  flotiring.  i-oncreti'  foundation,  at  4  46 
West  06th  .St,,  by  day  labor  .Xlmut  $76.ooa 
612  West  66th  St.  Corp..  U-estv 

an.  Y.,  New  York — Kohler  A  t'ampbell 
lltb  Ave.  and  50th  St  ,  let  eonlract  build¬ 
ing  6  story,  60  x  300  ft.  brlek  and  steel 
factory,  rein. -con.  flooring,  concrete  fonn- 
datlon,  on  62nd  St.  and  12th  .\vc..  to  J  H 
Hiker.  352  West  26th  St.  Almut  $40,oo.( 

N'otetl  Jan.  30. 

AN,  Y.,  New  York — .\.  Ixmy  Co.  Ml 
West  21st  St.,  let  ('Ontract  building  2 
story,  126  X  197  ft.,  rein.-con.  and  steel 
factory  and  garage.  r«'ln.-con.  ibiorlng. 
concrete  foundation,  to  T.  J.  Murphy.  405 
Is'xhigton  Ave.  About  $90,000.  .Noted 
Jan.  23. 

AN.  Y.,  New  York — A.  Uuth.  3rd  .\ve 
and  I68th  St.,  will  build  1  story.  125  x  176 
ft.  steel  and  brick  garage,  concrete  founda¬ 
tion,  Bronx  Bor«>.  Alsiut  $40,000  Work 
will  be  done  by  day  laltor 

an.  J..  Kllsabelh— ir  H.  Is-ather  Co  ,  17 
Battery  PI.,  New  York  t'liy.  let  contract 
building  2  story,  131  x  220  ft.  reln.-<v>n. 
warehouse,  to  Turner  Constr.  Uo..  244  Madi¬ 
son  Ave.,  New  York  City. 

an,  J.,  Newark — Schofleld  Oil  t'o.,  Ave. 

It,  let  iHintract  building  2  story,  reln.-inin.. 
steel  and  brlek  cooperage  shop,  rein. con  . 

flooring,  concrete  foundation,  to  F.  Kll-  r 

gUH,  inc.,  13  ^uth  6th  St.  About  $54,850  ^ 

an.  J..  New  ilrunswlrk — Howe  Uultber  i 

Uo.,  Codwlso  Ave.  let  eonlract  building  2  ,* 

story,  76  x  106  ft.  adilltlon  to  |)lanl,  to 
Turner  Con.9tr.  Co.,  2\4  Madison  .\ve  .  .New  f 

York  City. 

Ai'B.,  Boyertown — Boyertown  Burial  Cas¬ 
ket  Co..  1211  Arch  .St..  Phlla.,  plans  to  j 

l>ulld  I  story,  too  x  200  ft.,  rein. -con.  and 
steel  addition  to  woodworking  plant  by  day 
lalK>r.  Aliout  $60,000. 

APa..  riirion  llelglils  —  Clifton  Yarn 
Mills  let  contract  building  3  story,  66  x  130 
ft.  brick  mill,  concrete  foundation,  to  Bar¬ 
clay,  White  &  Co..  1713  Sanson  SI.  At*out  , 

$60,000.  It 

APa..  Phlla. — H.  C.  Derby  Co..  425  Fair- 
mount  Ave.,  let  contract  building  ;*  story, 

20  x  96  ft.  addition  to  packing  plant,  reiu,- 
••on.,  to  J.  Sims  Wilson  Co.,  1126  Brown 
St.  About  $25,000.  Noted  Feb  13 

Alii..  Chlraga— Melba  Mfg  Co..  4237 
Indiana  Ave.,  let  contract  building  3  story, 

66  X  65  ft.,  brick  and  timber  addition  to  ' 

factory,  brick  foundation,  to  I).  .\.  Crllly, 

6242  Ellis  Ave.  About  $26,000 

AN.  1).,  Jamextowo — Hridgeman-liussell 
Co.  let  contract  building  2  story,  80  x  60  ft., 
brick  addition  to  steam  generator  and  con- 
dtmsing  plant,  rein. -con.  flooring  and  con¬ 
crete  foundation,  to  Northern  Constr.  Co.. 

Grand  Forks,  (time-material  Job). 

I 

ACola.,  Denver — Gates  Kublier  Co..  99$ 

South  Bway.,  will  build  4  story,  126  x  170  | 

ft.  factory,  also  4  story.  90  x  140  ft.  ware-  ■ 

house,  both  brick  concrete,  rein. -con.  floor¬ 
ing,  concrete  foundation.  About  $200,000 
each.  Work  will  be  done  by  day  labor.  1 1 

AOnt.,  Toronto — Dominion  Government, 

Ottawa,  let  contract  building  2  story,  60  x 
150  ft.  frame  and  stucco  limb  factory  In  i  tj 

connection  with  Military  Orthopedic  Hospl-  ‘ 
tal,  to  W.  Williamson,  'Toronto.  About  $41,- 
481.  Noted  Jan.  2$. 


Buildings 

PKOPOHKD  WORK 

Mass.,  Boston — Armory — State  Legisla¬ 
ture  petitioned  to  build  armory  In  Dor¬ 
chester  Dlst.  Cost  between  $200,00(1  and 
$300,000. 

Maas.,  BBBton — Bank  and  Ofiloe — Boston 
Five  Cent  Savings  Bank,  School  St.,  idans 
to  build  6  story  bank  and  oflioe  building. 
About  $1,500,000. 

Mbbh.  Newt«a — Housea— C.  W.  Bixby. 
archt.,  8  Beacon  St..  Bouton,  soon  receives 
bids  building  60  houiwe  for  workmen.  wM- 
fare  house  for  men  and  one  for  women, 
timber,  on  Chapel,  Bridge  and  t'allfomln 
Sts.,  Saxony-Worsted  Mills.  49  Chapel  St 
(owner).  About  $180,000 

.  <  .  n. 

Mbbb.,  Mherbern — Priaon — Sfate  Legisla¬ 
ture,  Boston,  petitioned  to  apprupriatR 
$332,800  to  remodel  and  Improve  wonieii's 
Prison  here.  E.  C.  Bagley,  dIr,  prisons.  ■ 
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fiuildlnRfl  (Continued) 

Mmh..  Nprinirllrld — Office — H.  L.  Spraifue. 
iircht..  310  Main  8t..  recelvee  bid*  In  March 
rcnKMelllna  bulIdInK  on  UwlRbt  Into 

offii-e  for  Baker  Healty  Trust  Oo.,  cart'  of 
archt.  About  $76,000. 

MaaM.,  HprlnRfleld  —  School  —  Bd.  Bduc. 

Sian*  to  build  3  Htory,  addition  on  Oakland 
t.,  to  include  aaaembly  hall  and  Rym- 
naslum.  AI>out  $300,000. 

Mmm..  Worreater — Offic*' — See  “Induatrial 
Works." 

K.  I..  Newport — Auditorium — l?lty  plana 
to  build  auditorium  and  memorial  hall  on 
Thames  St.  K.  I’.  Kulberton.  elk. 

K.  I.,  I'awlurkel — .Auditorium — <'lty  plana 
to  build  memorial  bulblInK  and  auditorluna 
AI>out  $100,000.  H.  A.  h'uller,  elk. 

K.  I..  I'awturket — Church — St.  Jean  Bap¬ 
tist  conRrejratlon.  30  Uuincy  Ave..  receive* 
bids  In  aprlny  rebulldInK  brick  and  stone, 
on  Quincy  Ave  to  replace  bulldlna  recently 
deslrov<-d  by  Are.  About  $100,000.  Noted 
Oct.  31. 

Conn.,  Hridaeport  —  Bank  —  Commercial 
Trust  I'o..  care  of  J.  A.  Spafford,  OHO  Main 
St.,  purt'hased  site  at  1328-1334  Main  St., 
and  plans  to  build. 

Conn.,  Hridaeport — Theatre — S.  Z.  Poll, 
24  Church  St..  .New  Haven,  plans  to  build 
$  story,  concrete,  steel  and  brick,  reln.-con. 
floorlna  and  concrete  foundation,  on  Main 
8t.,  here.  About  $400,000.  T.  W.  Launb, 
•44-8th  Ave..  New  York  City,  archt. 

Conn.,  Hanielson — Community  House,  etc. 
— Connecticut  Mills  Co.,  176  Connecticut 
Mills  Ave.,  plans  to  build  community  house 
on  Plant  St.  to  include  auditoriums,  smok- 
InK  rooms,  hospital,  cafe  and  houses  fur 
en  ployees.  About  $160,000. 

Conn.,  falrlleld-  Y.  M.  and  Y.  W.  C.  A. 
plans  to  build  2  story,  40  x  100  ft.  com¬ 
bined  buildlnfc.  Address  C.  W.  Saunders, 
Center  St. 

Conn.,  Hartford  —  Auditorium  —  lloraoe 
Bushnell  Memorial  Hall  Assn.,  1 08  Oillett 
receives  bids  In  sprliiK  JiiilldlnK  brick 
aad  stone,  on  Trinity  St.  and  Capitol  Ave. 
]^u1  $600,000.  Ilelme  &  Corbett.  100 

llpntaaue  St..  Brooklyn,  N.  Y.,  archts. 
iQled  Keb.  IS. 

Conn.,  Hartford — Hotel — Berenson  & 
Meses.  archts..  26  State  St.,  receives  bids 
In  March  bulIdInR  6  story.  46  x  126  ft. 
brick,  steel  and  timber  apartment  hotel, 
rein. -con.  tloorlna.  concrete  foundation,  on 
Farmlnaton  Ave.,  for  N  Cantblllo,  5  Kd- 
wsrds  St.  Aliout  $80,000 

Conn.,  Nausatark — Y.  M.  C.  A.,  Rockwall 
Ave.,  receives  bids  in  March  for  i  story 
brick,  steel  and  timber  bulldinK,  reln.-con. 
floorInK,  concrete  foundation,  on  Church  St. 
Al'out  $80,000.  H  U  Isbell,  chn.  L.  W. 
Jallade,  37  IJberty  St.,  New  York  City, 
archt.  Noted  Aug  22. 

Conn.,  New  Britain — Fire  House— City 
receives  bids  in  spring  building  2  story.  In 
South  F.nd  Sect.  About  $75,000.  W.  H. 
Hall,  city  engr. 

Conn.,  New  I.ondon — Business — B.  A. 
Copp,  trustee,  48  Bank  St.,  plans  to  rebuild 
business  building  on  Bank  St.,  recently  de¬ 
stroyed  by  Are.  About  $100,000. 

Conn.,  rinlnvUle — Stores,  etc. — M.  J.  Un- 
kelhach,  archt.,  162  Main  St.,  New  Britain, 
soon  receives  bids  for  2  story,  60  x  13S 
ft.,  brick  and  concrete  store  building  and 
twwiing  iHlle>'s,  concrete  fotsidatllon  Jon 
Mam  St.,  for  Neii  Bros.,  8  blast  Main  St. 
Altout  $60,000. 

Conn.,  Torrlngtoe—Tneatr^— Meyer  A 
Rickert,  70  blast  Main  plans  to  build 
moving  picture  theatre  on  site  of  old 
Strand  Theatre.  About  $60,000. 

Cana.,  Waterbary — Fire  House — City  re¬ 
ceives  bids  in  summer  building  in  Bunker 
■611  Sect.  About  $60,000.  R.  A.  Cairns, 
engr. 

Cana.,  Waterbary — Fire  House  and  Police 
Mat  Ion— City  receive*  bids  In  summer 
bBlIdUig  Are  house  and  annex  for  police 
station  in  Waterville  Dist.  About  $76,000. 

Cena.,  Waterbary — Theater — S.  Z.  Poll. 
24  Church  St.,  New  Haven,  receives  bids 
about  Mart'h.  for  1  story,  brick  and  steel, 
reln.-con.  Aooring  and  concrete  foundation, 
here.  About  $600.ai00.  T.  \V.  I.simb.  644 
8th  Ate.,  New  York  City,  archt.  Noted 
Jan.  30. 


N,  \.,  Brooklyn— Blink— Peoples  Trust 
Co..  181  Montague  St.,  having  plan*  pre¬ 
pared  by  Budlow  A  Peabody,  arebts.,  101 
Park  Ave.,  Naw  York  City,  for  4  story, 
Hti'el  and  bricl*.  rancrete  foundation,  at  230- 
282  Flatbush  Ave.  About  $76,000. 

N  .V..  tloaverneur — Theater.  Temple,  etc.. 
Bldg.  Com.  Ijocal  Ixslgc  of  Foresters  plans 
to  build  theater,  temple,  dancing  and  ban- 
c|uet  halls,  etc.,  marble  and  brick,  on  Clin¬ 
ton  St.,  here  About  $60,000. 

N.  Y.,  New  York— Restaurant — Mouquln 
Restaurant  A  Wine  Co.,  20  Ann  St.,  hay¬ 
ing  preliminary  sketches  prepared  by  W.  K. 
Bloodgood.  archt.,  681  6th  Ave..  building 
at  147  Fulton  St.  About  $100,000. 

N.  Y..  New  York — School — Bd.  Kduc.,  500 
Park  Ave.,  purchased  site  on  Hamilton  PI. 
and  141st  St..  Bronx  Boro.,  and  plans  to 
build  teachers  training  school  C.  B.  J. 
Snyder,  Municipal  Bldg.,  ar»?ht. 

N.  %„  New  York — School — Bd.  hMuc., 
500  Park  Ave ,  soon  lets  contract  building  2- 
stor.v,  60  X  too  ft.,  stei'l  and  brick  addi¬ 
tion'  to  i*.  S.  No.  43,  concrete  foundation, 
on  Brown  PI.,  and  136th  St.,  Bronx  Boro. 
About  $70,000.  C.  B.  J.  Snyder,  Municipal 
Bldg.,  archt. 

N,  Y..  New  York — Synagogue — Uptown 
branch  of  congregation  Kalvirean  Sons  of 
Israel,  82  West  119th  St.,  having  plans  pre¬ 
pared  hy  SommerAeld  A  Steckier,  archts., 
31  I’nion  Sq..  for  1  story,  34  x  100  ft., 
steel  and  brick,  concrete  foundation.  About 
$60,000. 

N.  ¥.,  New  York — Theater — City  Realty 
Co.,  176  Bway.,  having  plans  prepared  by 
H  J  Krapp.  archt.,  114  hlast  16th  St.,  for 
2  story,  189  x  213  ft.,  steel  and  brick, 
concrete  foundation,  at  4819-4827  Bway. 
Itetwoen  160th  St.  and  M.  Washington  Ave. 
About  $100,000.  B.  Cleveland,  pres. 

N.  Y..  Oswego — School — Bd.  Educ.  plans 
to  build  About  $76,000.  J.  M.  Hurley, 
city  elk 

N.  Y..  Trojr — Market — Mohican  Oo.,  280 
Bway.,  New  York  City,  receives  bids  about 
Mar.  10.  building  3  or  4  story,  66  x  100 
ft.,  steel  and  brick,  concrete  foundation, 
at  361  River  St.,  here.  Cost  between  $100,- 
000  an  $160,000.  Noted  Oct.  31. 

N.  Y..  Watertown — Bank — Northern  New 
York  Trust  Co.,  118  Washington  St.,  plans 
to  reface  and  remodel  3  story,  30  x  100 
ft.  brick  building  adjoining  its  present 
oAlce  Into  bank.  Cost  between  $60,000  and 
$60,000 


N.  J..  Kllsabeth — Hospital — (Trow,  Lewis 
A  Wlckenhoefer,  archts.,  200-6th  Ave.,  New 
Y'ork  City,  receive  bids  in  spring,  building 
6  story.  33  x  76  ft.,  reln.-con.  and  brick 
addition,  reln.-con.  Aooring,  concrete  addi¬ 
tion,  on  East  Jersey  St.,  for  Elisabeth  Qenl. 
Hospital  About  $600,000.  Noted  Nov.  14. 

N.  J..  Elisabeth— Office— L.  F.  A  H. 
Hersh.  207  Broad  St.,  plana  to  build  8  story, 
76  X  110  ft.,  on  Broad  and  East  Grand  Sts. 
About  $260,000 


l*a.,  niairsville — Hospital,  etc. —  s  s 
Richard.  Altoona,  plans  to  build  ho.-|iita| 
and  (n^up  Institutional  buildings,  near  lirrr 
consisting  of  administration  buiMiiiKii' 
raaervoir,  auditorium,  nurses  home.-,  sewl 
age  dls|>osal  plant  and  morgue.  P  Me. 
Crooks,  Jones  l.,aw  Bldg.,  Pltt.shureh 
archt.  O.  S.  Iddl,  34  South  16th  St.,  I’hll*. 
consuitg.  archt. 

Pa.,  i'hlla. — Hotel — F.  V.  Nichols,  archt 
440U  Manayunk  Ave.,  receives  bids  m  « 
weeks,  building  4  story,  68  x  106  ft  hrick 
on  Darien  and  Catherine  Sts.,  for  !•'  p*. 
lumiK).  About  $6(1,000. 

P*.,  Plttsbiirgn — Community  Building— 
First  Baptist  congregation.  Bellellcid  \ve 
plans  to  build  community  house  and  swim¬ 
ming  pool.  Alx>ut  $360,000. 

Pa.,  Tarentum — Y.  M.  C.  A..  117  Hnst 
7th  .\ve.,  plans  campaign  to  raise  $50. duo  to 
(tonatruct  additional  building.  Including 
swimming  pool. 


Md.,  Baltimore— Library  and  Auditorium 
— Trustees  Johns  Hopkins  Hospital,  Ki^ysor 
Bldg.,  having  plans  prepared  by  Archer  & 
Allen,  archts..  47  Central  Savings  Hank 
Bldg.,  for  8  story,  100  x  142  ft  .  steel  and 
brick,  reln.-con.  Aooring,  stone  and  con¬ 
crete  foundation,  on  Broadway  and  Monu¬ 
ment  Sts.,  to  be  known  as  ••Henry  M  Hurd 
Bldg.”  About  $100,000.  Noted  Jan  30. 

W.  Va.,  Elkins — College — ^Trustees  Davies 
and  Elkins  ('ollege  plans  to  build  group 
college  buildings  to  Include  science  hak 
auditorium,  gymnasium,  laboratory,  etc 


vote  on  Mar.  25th  on  $76,000  bond  issue 
to  build  2  story,  brick. 


N.  r.,  Wilson — Home — Wilson  Co.  plane 
ek<ctlon  to  vote  on  $60,000  bond  issue  to 
build  hers. 


Oa.,  Aagosta — Theater  —  I.ienox  Aniu8<- 
ment  Co.  had  plans  prepared  by  Q  L 
Preacher,  archt  ,  Johnson  Bldg.,  for  30  x 
160  ft.,  brick  and  reln.-oon..  steel  trusses. 
About  $60,000. 

Kin.,  Miami — Hotel- G.  A.  McKinnon 
1606  16th  St.,  soon  receives  bids  building  7 
story,  on  Ave.  C.  About  $6p.000 

Fla..  Psistka — Schools — Bd  Pub.  Instruc¬ 
tion  of  Putnam  Co.  sold  $86,000  bonds  to 
build  2  schools. 

Ala.,  Bessemer — Exchange — Atmr.  Tele¬ 
phone  A  Telegraph  Co..  Hurt  Bldg..  M- 
lanta,  Ga.,  acquired  76  x  150  ft.  site  on 
4th  Ave.  between  18th  an  19th  Sts.,  and 

rlans  to  build  2  story,  brick  here  Alnul 
60,000. 


O.,  Cincinnati — Office  and  Store — DIkie 
Terminal  ('o.,  1st  Natl.  Bank  Bldg.,  soon 
lets  contract  building  9  and  10  story.  151)  x 
180  ft.  oAlce  and  store  on  4th  and  Walnut 
Sts.  Garber  A  Woodward,  Union  Century 
Bldg.,  archts.  About  $750,000 


N.  J.,  Glen  Ridge — Memorial — Boro,  will 
issue  $62,600  bonds  to  build  memorial  build¬ 
ing.  probably  on  Herman  St.  and  BloomAeld 
Ave.  Total  coat,  $126.000 :  1  of  which  will 
be  raised  by  popular  subscription. 

N.  J,.  Newark — (71ub — Y.  M.  H.  A.  having 
tentative  plans  prepared  building  here. 
About  $75,600.  B.  T.  GreenAeld,  chn.  Pub¬ 
licity  Com. 

N.  J,,  Newark — Fire  and  Police  Stations 
— City  sold  $200,000  bonds  to  build  Are 
and  police  stations.  M.  R.  Sherrard,  city 
engr.  Noted  Jan  30 

N.  J.,  Nearark — Store — L.  Bamberger  A 
Cb..  Halsey  and  Market  Sts.,  having  plana 

e repared  by  J.  Hunt,  archt..  30  North 
llchigan  Ave.,  Chicago,  III.,  building  about 
15  story,  retn-con..  steel  and  brick,  reln.- 
con.  Aooring.  concrete  foundation,  on  Mar¬ 
ket,  Hal^y.  Bank  and  Washington  Sts. 
About  $1,606,000. 

N.  d,.  Heeaaeas — Insane  Asylum — Hudson 
Go.,  (Jersey  City),  plans  to  build  here.  About 
600.000  J.  T.  Howland,  Jr.,  100  Sip  Ave., 
ersey  City,  archt. 

N.  d..  West  Oraage— High  School — Bd. 
Educ.  considering  oonstruotlon  of  Junior 
high  school,  on  Gaston  St.  and  Lindsley 
Ave 


O,.  Cleveland — Memorial — City  iiliins  to 
build  brick,  steel  and  reln.-con.  memnriiil 
building  for  soldiers  and  sailors,  rdn  -cen 
Aooring  and  concrete  foundation,  on  Like- 
slde  and  Ontario  Aves.  About  $300,000. 
Address  M  Berbstein,  1442  East  lU&th  St. 


O.,  Cleveland — Mercantile — J.  L.  Eree. 
1006  Prospect  Ave.,  having  plans  prepared 
by  M.  Dunning,  archt.,  1006  Prospect  Ave. 
building  2  and  3  story,  80  x  200  ft.,  brirk 
and  steel,  reln.-con.  foundation,  on  Pros¬ 
pect  Ave.  and  East  2l8t  St.  About  $200,- 


O.,  Cleveland — Office — D.  R.  Hanna.  611 
Leader  News  Bldg.,  plans  to  build  16-18 
story,  199  x  210  ft.,  brick,  steel  and  reln.- 
oon.,  reln.-oon.  Aooring  and  concrete  foun¬ 
dation,  on  East  14th  St.  and  Euclid  Ave 

O,,  Cleveland — ^Theater  and  OAlce — J- 
Grossman,  care  of  Standard  Theater  to.. 
Blast  9th  and  Prospect  Sts.,  plans  to  build 
6  story,  76  x  196  ft.,  brt^  steel  and 
reln.-oon.,  reln.-con.  Aooring  and  concrete 
foundation,  on  Euclid  Ave.,  near  Ektst  197th 
St  About  $300,000. 

O..  West  Unity— -Mtooi — Bd.  Educ.  had 
plans  prepared  by  Iloward  ft  Merriam. 
archts..  8  Bast  Broad  St.  Oplumbus.  build¬ 
ing  S  story,  70  x  1$0  ft.  brick  and  concrete. 
About  $120,000 
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Mirh  Flint — OfflceB,  otc.— L.  P.  Sunlln 
h-iviiiir  ’  plant*  prepared  by  <1.  Bachman. 

S  Story.  41  *  150  ft.  brick 
»ni  ieln-con.  bUHtnean  block,  to  include 
„f  .Vs  theatre  and  ahope.  tile  and  reln.- 
«.n  iloorlna,  concrete  foundation,  on  South 
SaKinaw  St.  About  J76,000. 

Ill  Chleaao — Bank  and  Office — Slate 
rinnk  of  Chicago.  136  Weat  Waahlngton 
St  r-celvca  bids  In  nprlng  of  1921.  build- 
!nir  16  story  95  x  189  ft.,  ateel  and  con- 
<-iett'  bank  and  office,  on  lai  Salle  and 
Alonioe  Sts.  About  »2.000,000. 

Ill  rhiraao — Infirmary — Comra.  Cook  Co. 
Dlan’to  build  at  Oak  Poreat  Infirmary  to 
house  1000  adulta.  K.  E.  Hall.  11  South 
L;i  Salle  St.,  co.  archt. 

III.  Iluquoln — Hospital — Eatate  of  Mrs. 
Ij  K  'Brownlng.  plans  to  build.  About  $200.- 
000  Address  M.  Teague,  trustee  Brown¬ 
ing  Hospital. 

WU..  Karine — Bank  and  Office — Racine 
City  Bank.  1846  Washington  Ave.,  having 
plans  prepared  by  Van  Kyn  A  De  Oelleke. 
archts..  114  Grand  Ave.,  Milwaukee,  build¬ 
ing  2  story,  40  x  82  ft.,  rein. -con.,  brick  and 
steel,  rein. -con.  flooring,  concrete  founda¬ 
tion.  About  170.000.  Noted  Jan.  2. 

WU.,  Superior — Auditorium — City  plans 
to  build  2  Btory.  100  x  140  ft.  About  $100.- 
000.  E.  B.  Banka,  city  engr.  Noted  Apr. 
18. 

WU.,  Superior  —  Church  and  School  — 
Sacred  Heart  Cathedral  plans  to  build. 
About  $160,000.  V.  Meagher,  1201  Hughltt 
Ave.,  pastor. 

WU.,  Superior — Hall — Royal  Order  of 
Moose  plans  to  build.  About  $60,000. 

WU.,  Superior  —  School  —  City  recelvea 
bids  In  April  building  2-sto^.  80  x  200  ft., 
with  wing  l-story,  66  x  70  ft.,  on  21st 
St.  between  I.aimborn  and  Weeks  Sts.  Aliout 
$200,000  Tweed  ft  Kerr.  634  Metropolitan 
Bank  Bldg.,  Minneapolis,  Minn.,  engrs. 

WU..  Wauwatosa  —  Grade  School  —  Bd. 
E<luc.  receives  bids  In  spring  building  2 
story,  concrete,  brick  and  steel,  rein. -con. 
flooring,  concrete  and  brick  foundation,  on 
Wauwatosa  Ave.  About  $60,000.  E  O. 
Kuenzil,  161  Warren  Ave.,  archt. 

la.,  .Menlo — School — Bd.  Educ.  having 
plans  prepared  by  Keffer  ft  Jones,  archts.. 
610  Young*'rman  Bldg.,  Des  Moines,  build¬ 
ing  rein. -con.  and  brick.  About  $75,000. 

la.,  Bella  —  Memorial  —  Central  College 
having  preliminary  plans  prepared  by  J 
Verhey,  archt..  Pella,  building  brick  and 
stone.  About  $76,000. 

la.,  Sioux  City — Infirmary— Comrs.  Wood¬ 
bury  Co.  receive  bids  about  Mar.  6  build¬ 
ing  2-story.  40  x  140  ft.,  rein. -con.  and 
brick,  on  Danbury  Rd.  About  $100,000. 
W.  L.  Steele,  602  United  Bank  Bldg.,  archt. 

la..  Tama — Hotel — Hotel  Assn.,  c/o  H. 
Cherry,  secy.,  Commercial  Club,  plans  to 
build  here.  About  $76,000. 

Minn.,  Cloquet — Church — St.  Andrews 
Episcopal  congregation  receives  bids  about 
Apr.  1  building  2  story,  brick,  rein. -con. 
flooring,  concrete  and  rock  foundation,  on 
Arch  St.  About  $76,000.  C.  I.  McNair, 
chn.  bldg.  com. 

Minn.,  Duluth — Church — Grace  Methodist 
congregation  plana  to  build  2  story.  70  x 
140  ft.,  rein, -con.,  brick  and  steel,  rein. -con. 
flooring,  concrete  foundation  on  3rd  St.  and 
26th  Ave.  About  $76,000.  J.  G.  Schalbly. 
pastor. 

Minn.,  Ht.  Paul — Idbrary — City  having 
plans  prepared  by  C.  A.  Hausler,  engr., 
City  Hall,  building  1  story,  brick  memorial 
library  on  Minnehaha  Ave.,  eaat  of  Snelling 
Ave.  About  $70,000. 

Minn.,  St.  Paul — Store — Silverman  Bros.. 
160  North  Concord  St.,  recelvea  bids  In 
spring  building  6  story,  76  x  120  ft.  de¬ 
partment  store,  at  149  North  Concord  St. 
AI>out  $76,000. 

Knn..  WIrhHa — School  and  Rectory — St. 

»  Cathedral  Parish  plans  to  build 
*  1*7  ft.,  brick  and  stone  school  to  cost 
$70,000;  rectory.  <4*0.000. 

>  — See  ‘Tndug- 

trlal  Works." 


Neb.,  Iiutleslde — Hospital — State  Lisglsla- 
ture,  Lincoln,  petitioned  to  appropriate 
$126,000  to  construct  and  equiff  hospital 
here. 

N.  D.,  BUmarrk — Mansion — State  plans 
to  build  Governor's  Mansion  here.  About 
$140,000. 

Mont..  Butte— School — School  Bd.  had 

Klans  prepared  by  W.  Smith,  archt.,  Butte, 
ullding  1  and  2  story,  on  Gallatin  St.  and 
Shields  Ave.,  to  replace  Jefferson  School. 
Cost  between  $66,000  and  $74,000. 

Mont.,  Helena — Capitol — Senate  Com.  on 
Pub.  Bldgs.  Introduced  bill  In  State  Leg¬ 
islature  pnivlding  for  Issuance  of  bonds  fur 
rtfacing  main  capitol  building  with  Mon¬ 
tana  granite  and  remodeling  and  refurnlsh- 
Ing  Interior.  About  $260,000. 

Mo.,  Pulton — Hospital — Bd.  Trustees  Cal¬ 
loway  Co.  having  plans  prepared  building 
here.  About  $76,000.  Noted  Jan.  23. 

Mo.,  St.  Louis — Theater,  Stores,  etc. — S. 
Ilambui'g,  Jr.,  mgr..  Belt  Investment  Co., 
2407  North  B’way.,  receives  bids  about  Apr. 
1.  for  6  story,  115  x  465  ft.,  brick,  reln.- 
con.  and  steel,  rein. -con.  flooring,  concrete 
foundation,  on  Delmar  and  Clara  Aves. 
Kennerly  ft  Stiegmeyer,  Benolst  Bldg., 
archts.  Noted  Dec.  12. 

Mo.,  Webster  Groves  (St.  LoulS  P.  O.) — 
Club  Houst^— Algonquin  Golf  Club  having 
plans  prepared  by  E.  C.  Kllpstein,  archt.. 
Chemical  Bldg..  St.  Louis,  building  here. 
About  $60,000.  E.  O.  Hale,  pres.  Noted 
Jan.  23. 

Tex.,  Pt.  Worth — Temple— Bet h-El  con¬ 
gregation  had  plans  prep  ired  building  here. 
About  $76,000.  G.  Fox.  rabbi. 

Colo.,  Boulder — Administration.  Social 
Center,  liormltorles.  Liberal  Arts.  etc. — 
State  having  plans  prepared  by  Day  ft 
Klauder.  archts..  925  Chestnut  .St.,  Phlla., 
Pa.,  for  16  buildings  on  College  Campus. 
About  $2,000,000, 

Colo.,  Greeley — Bank — Union  Natl.  Bank. 
8th  Ave,  and  8th  St.,  having  plans  pryiared 
by  Roeschlaub  ft  Fuller,  archts.,  310  Foster 
Bldg...  Denver,  for  remodelling  bank  here 
About  $70,000. 

Idaho,  Boise — School — Independent  School 
Dlst.  No.  1  having  plans  prepared  by  Way- 
land  ft  Fennell,  arents..  Idaho  Bldg.,  build¬ 
ing  2  story,  brick,  concrete  foundation,  on 
East  Bannock  St.  Cost,  Including  equip¬ 
ment,  $90,000.  Bunds  voted  for  project. 
Noted  Sept.  26. 

Ida..  Caldwell — High  School — School 
Dlst.  having  plans  prepared  1^  Wayland 
ft  Fennell,  archts.,  Idaho  Bldg.,  Boise,  build¬ 
ing  2  story,  concrete  and  brick,  rein. -con. 
flouring,  concrete  foundation.  About  $76,- 
000.  Bonds  voted  for  project. 

Idaho,  Nampa — Hospital — Tourtelloie  & 
Hummel,  archts..  Overland  Bldg.,  Boise, 
receive  bids  about  Mar.  5,  building  40  x  162 
ft.  brick,  concrete  foundation,  for  Sisters 
of  Mercy.  Cost  between  $50,000  and 
$60,000. 

I'tah,  Ogden — Offices,  etc. — City  and  Web¬ 
er  Co.  having  plans  prepared  by  O.  Woods, 
archt.,  1st  Natl.  Bank  Bldg.,  building  rein, 
con,  and  steel  building,  containing  offices 
courts,  library.  Jail  and  auditorium.  Abou 
$260,000. 

Arls,  Tueson — School — Bd  Supervs.  Plm 
Co.  plans  to  build.  About  $800,000.  Ad 
dress  E.  Randolph. 

Ore.,  CorvallU — Laboratory,  etc, — State 
!.<(  gislature,  Salem,  granted  following 
appropriations  to  Oregon  Agricultural 
College  here:  remodeling  barracks.  $16,000; 
general  maintenance.  $167,666  ■  building  en¬ 
gineering  laborat.-iry,  $60,000 ;  extension 
work,  $38,630 ;  experiment  stations  for 
Clatsop  and  Hood  Counties,  $28,000. 

Ore.,  Portland — Exposition — Pacific  In¬ 
ternational  Livestock  Assoc,  plans  to  build 
exposition  building  on  71  acre  site,  con¬ 
sisting  of  200  X  300  ft.  amphitheatre  with 
100  X  200  ft.  show  ring,  etc.  Total  cost 
about  $260,000.  O.  M.  Plummer,  mgr., 
chamber  of  commerce. 

Col.,  Los  Angelee — Hotel — T.  F.  Curtis, 
671  South  Coronado  St.,  having  plans  pre¬ 
pared  by  H.  Albrlf^t,  archt.,  652  Lau^lln 


Bldg.,  for  12  story,  176  x  260  ft.,  rein. -con., 
on  6th  ,St.,  near  Westlake  Park.  About 
$1,260,000. 

f'al.,  Oakland — Temple  and  Hotel — Oak¬ 
land  loibor  Temple  Assn,  plana  to  build 
10-story,  on  Bwuy.,  lietween  17  and  18th 
Sts.  About  $700,000,  G.  C.  Davis,  mgr. 

C’al.,  Woaeo — School — Wasco  School  Dlst. 
plana  election  to  vote  on  $60,000  bonds  to 
liuild  2  story,  146  x  IS2  ft.,  grammar  school. 
J.  M.  Suffell,  16-17  New  Fish  Bldg.,  Bakers¬ 
field,  archt. 

N.  *4.,  Hydney — Bank — Ciinadlan'Bnn'k  of 
Commerce.  23  King  St.,  W.,  Toronto,  Gni  . 
having  plans  prepared  for  building  here. 
About  $70,000. 

N.  B.  Fredericton — Memorial  Hall.  etc. — 
Hniverslly  of  Ni'W  Brunswick  plans  to 
build  memorial  hall  and  laboratories.  About 
$76,000.  C.  C.  Jones,  chancellor. 

B.  r..  Point  Grey — Si'hools — School  Bd., 
Municipal  Hall,  Kenlsdale,  plans  to  bull* 
two  3  story,  rein  -con.  and  nrlck,  concreM 
foundation,  Shaiigbnessy  Dlst.  About  $80,- 
000  each.  It.  P.  H.  Twlsell,  837  HastlnilB 
St.,  W.,  Vancouver,  archt. 


BIDM  DKNIKKD 

N.  Y.,  Brooklyn — Hospital — Vntll  Feb  28 
(change  of  date),  by  Bushwick  Maternity 
Hospital,  761  Bushwick  Ave..  building  4 
story,  75  x  100  ft.,  sted  and  brick,  con¬ 
crete  foundation,  on  Bushwick  Ave.  and 
Ce<liir  St.  About  $70.00(1  I'arlson  ft  Wise¬ 
man,  226  Henry  St.,  archts.  Noted  Jan.  2. 

N,  V.,  Br«M.klyn— .School— Until  Feb  29. 
by  Bd.  Educ.,  500  Park  Ave.,  New  York 
City,  building  P.  8.  No.  29.  6  story  118 
X  192  ft.,  steel  and  brick,  concrete  foun¬ 
dation.  Henry  and  Harrison  Sts.  Atsiut 
$643,474  C  B.  J.  Snyder,  Municipal 
Bldg.,  New  York  City,  archt.  Noted  Feb  6. 

N.  Y.,  Far  Rockaway  —  Theatei - Until 

Feb.  24.  (change  of  dale)  by  T.  W  I>uml>. 
archt..  644  8th  Ave.,  New  York  City,  build¬ 
ing  1  story.  44  x  260  ft.,  steel  and  brick, 
concrete  foundation,  on  Central  Ave.,  for 
Far  Rockaway  Strand  Theater  Co.,  47th  Si 
and  B'wa^  New  York  City.  About  $190.- 
000.  Noted  Feb.  1  2. 

Pa.,  Johnstown — School — Until  Mar.  17, 
by  Bd  Dirs.  School  Dlst..  for  building 
main  si'hool  building  and  tioller  house  for 
group  of  6  buildings  known  as  William  A. 
Cochran  School,  In  8th  ward.  C.  H.  Meyer, 
secy. 

III.,  rhleago — Store  and  Olfice — Holahlrd 
ft  Roche,  archts.,  104  South  Michigan  Ave,, 
receiving  bids  building  6  story,  27  ft.  9 
In.  X  108  ft.,  brick  and  steel,  rein, -con. 
flooring  and  concrete  foundation,  at  127-129 
South  State  St.,  here,  for  I,.  E.  Waterman 
ft  Go.  191  Bway.,  New  York  City.  About 
$176,000. 

Tex.,  Dallas — School — Until  Mar.  14.  by 
W.  B.  Ittner,  archt..  Bd.  Educ.  Bldg.,  St. 
Igiuls,  Mo.,  building  2nd  unit  Oak  Cliff  High 
School,  to  include  auditorium,  art  rooms, 
music  rooms,  restrooms,  lunchrooms,  etc. 
About  $200,000. 

Aria.,  Hsmbeldt — School— Until  Mar  14. 
by  A.  H.  Nelson,  elk.  bd.  educ.,  building 
school  here.  R.  N.  T«amberth,  Hotel  St. 
.Michael,  Prescott,  archt. 

Cal.,  FIrehavgh — School— Until  Mar.  1,  by 
T.  E.  Brown,  elk.  ImI.  e<liic.,  building  ocnool 
here.  A.  Johnson,  Kingaburg,  grchL 

Cal.,  Qalney — Court  House  and  Jail — 
Until  Apr.  7.  ny  Bd.  Supervs.  Plumas  Go., 
building  4-slory.  reln.-oon.,  rsin.-con.  floor¬ 
ing.  concrete  foundation.  G.  C.  Sellon, 
Mltau  Bldg.,  Sacramento,  archt. 

Man.,  Wlnnliteg — Dormitories.  Barrack 
n«om.  etc. — ITntli  Mar.  4,  by  Dept  Pub. 
Wks..  Ottawa.  Ont.,  constructing  nulldlngs 
at  Military  Hospital  at  Tuxedo  Park  con¬ 
sisting  of  t  stoi^  “H"  shaped  dormotories 
with  two  SS  X  lOS  ft.  side  wings  and  40  x 
62  ft.  connecting  wing,  stucco,  on  concre’e 
foundation;  2  story,  61  x  122  ft.  stuCs» 
barrack  room,  cencrets  foundation ;  2  atory, 
86  X  94  ft.  stucco  recreation  building  on  con- 
tTetejplerg;  2  story.  87  x  97  ft.,  timber 
and  stucco  medical  officera  realdence,  con¬ 
crete  foundation ;  2  story  80  x  58  ft.,  timber 
and  stucoo^atoraga  Dullding,  concrete  plera. 
About  $190'.000.  Addrees  R.  C.  Wright. 
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-Buildings  (Continued) 

Altm..  Kdnioninn  —  Administration,  etc. — 
Cniil  Keii.  24.  by  A.  O.  McKay,  minister 
of  inunici|>al  affairs.  Parliament  Bidgs..  con¬ 
structing  administration  and  service  build¬ 
ings,  infirmary,  3  pavilions,  ])ower  house 
and  tunnels,  near  Keith  Sta. 

II.  r.,  Ksquimalt — Hospital — Until  Mar 
18.  by  Dept.  I’ub.  Wks..  Ottawa.  Ont.. 
building  two  2  story,  80  x  lOO  ft.  and  one 
1  story.  50  x  90  ft.  additions  to  Military 
Hospital  here  to  form  2  new  active  treat¬ 
ment  pavilions,  with  additional  story  to 
Hydrotheropenic  Building.  About  $150,- 
t»0o.  K,  C.  Wright,  archt. 


PKlCKb  .\N1>  rOXTK.\CTI4  AWAROKII 
('glndlcates  award  of  contract) 

★  N,  Y..  Sew  York — Bank — Brown  Bros. 
&  Co..  59  Wall  St.,  let  contract  building 
4  story,  41x88  ft.,  steel  and  brick,  is>n- 
crete  foundation,  at  SI -83  Beaver  St.,  to  M. 
Kidlitz  &  Son,  30  Kast  42nd  St.  Altout 
$150,000 


★  N.  Y.,  New  York — Bank — M.  A.  Hov’t, 
28  Kast  36th  St.,  let  contract  alt«Tlng  omce 
building  at  40-44  Pine  St.,  into  bank,  brick 
and  limestone,  concrete  foundation,  to  M. 
Kidlitz  &  Son,  30  blast  42nd  St.  About 
$3<t0.000.  Mercantile  Bank  of  Amer.,  38 
Pine  St.,  lessee. 


★  N.  A’.,  New  York — Bank — New  York 
Stock  Kxch.,  Broad  St.,  let  contract  alter¬ 
ing  3  storv,  brick  and  steel,  at  170  Bway., 
to  (5.  Uichter,  100  William  St.  AI)out  $50,- 
000.  Zimmerman  &  Forshay,  9  Wall  St., 
lessee. 


★  N.  New  York — Hcme — Daughters  of 
lacob,  157th  St..  Findlay  and  Tuller  Aves., 
let  contract  building  5  story.  100  x  150  ft., 
st»-el  and  brick,  brick  foundation,  in  Bronx 
Boio.,  to  tJ.  U.  Davis  &  Co.,  30  East  42nd 
St.  About  $600,000. 


Federal  Government  Work 


PKOPOSKIt  WORK 

Mass.,  Hlnghsm — Fire  Protection  System 
Bureau  Yards  &  Docks.  Navy  Dytt.,  Wash., 
D.  C.,  plans  to  install,  here ;  Spec.  3808. 
About  $200,000. 

N.  A'.,  Iona  Island — Power  Plant  Exten¬ 
sion — Bureau  Yards  &  Docks,  Navy  Dept.. 
Wash.,  D.  C.,  plans  to  build,  here ;  Spec. 

3809.  About  $30,000. 

N.  A'.,  Oswego — Dredging — Amendment  to 
Itivers  &  Hartors  bill  has  been  passed  pro¬ 
viding  $300,000  to  improve  Oswego  Harbor. 
Work  Involves  additional  dipper  or  shell 
dredging  and  lengthening  concrete  break¬ 
water. 

N.  Y.,  Syraeuse — Post  Office — U.  S.  Gov¬ 
ernment  plans  to  build  here.  About  $1,000,- 
000. 

N.  A'.,  Rorkan-ay — Seaplane  Hangar — 
Bureau  Yards  &  Docks,  Navy  D^t.,  W'ash., 
D.  C.,  plans  to  build,  here;  Spec.  3811. 
About  $55,000. 

N.  4.,  Uake  Denmark — lighting  System — 
Bureau  A'ards  &  Docks,  Navy  D^t.,  Wash., 
D.  C.,  plans  to  install,  here;  Spec.  3807. 
About  $50,000. 

N.  4.,  Newark — Aero  Hangrars.  etc. — 
U.  S.  Government  plans  to  build  aero 
hangars,  shops,  etc.  at  Forest  Hill.  About 
$125,000. 

Pa.,  Phila. — Storage  Shed  and  Railroad 
Track — Bureau  Yards  A  Docks,  Navy  Dept., 
Wash.,  D.  C..  plans  to  build  temporary  steel 
storage  shed  and  railroad  track  here ;  Spec. 

3810.  About  $200,000. 

n.  C.,  WaNh. — Road  Work — U.  S.  Dept, 
of  Agriculture  plans  to  build  roads  through¬ 
out  various  states  through  Highway  Depts. 
About  $209,000,000  will  be  expended  for 
project. 


41 N.  A’.,  New  A'ork — Office — Estate  of  R. 
S.  Clark.  19  Liberty  St.,  let  contract  build¬ 
ing  4  story.  25  x  100  ft.,  steel  and  brick, 
concrete  foundation,  at  89  Maiden  Lime,  to 
J.  Kennedy  A  Co.,  1133  Bway.  About  $50.- 
000.  Natl.  .Surety  Co..  115  Bway.,  lessee. 
Noted  Jan  16. 


*N.  A’..  New  York — Office — E.  K.  Stalle 
HUttate  let  contract  building  30  story,  61  x 
99  B..  steel  and  brick  addition,  i-oncrete 
foundation,  on  42nd  St.  between  Bway.  and 
7th  Ave..  to  Subway  Cetitral  Bblg.  Corp.. 
1482  Bwav.  Al)out  $1,500,000.  United 
Land  A  Stores  Co..  44  West  18th  St.,  lessee. 


N.  A'.,  New  A'ork — School.^ — Bd.  Educ.,  BOO 
Park  Ave.,  received  bids  building  (a)  P.  S. 
6.  5  story.  60  x  142  ft.,  brick  and  steel,  con¬ 
crete  foundation,  Tremont  and  Bryant 
Aves.;  (b)  P.  S,  57.  5  story.  118  x  192  ft., 
steel  and  brick,  concrete  foundation.  Cro- 
tona  Ave.  and  181st«  St..  Bronx  Boro.  Low¬ 
est  3  were  Nugent  Constr.  Co..  Park  Ave., 
(1)  $218,080,  (b)  $456,282  ;  T,  A.  Clark  Co., 
(a)  $206,000.  (b)  $510,300;  P.  J.  Brennan 
A  Sons,  (a)  $243,000.  (b)  $476,000.  Noted 
Feb.  6. 


★N.  4..  Newark — Market — Codperatlve 

Market  t'o.,  28  Peshine  Ave..  let  contract 
building  1-  and  2-story.  208  x  300  ft.,  con¬ 
crete.  steel  and  brick  rein. -con.  flooring, 
•■oncrete  foundation,  on  Hunterdon  St.  and 
15th  Ave.,  to  F.  Fattier  Co..  810  Broad 
St.  About  $300,000. 


★Pa..  Phila. — Fire  and  Police  Stations 
and  Stable — Dept.  Pub.  Safety,  let  general 
contract  building  and  i-ompleting  1  and  2| 
story.  96  x  98  ft.  and  46  x  103  ft.  Are 
house.  |K>llce  station  and  stable,  on  24th 
and  Ritner  Sts.,  to  F.  G.  Stewart.  1619 
Sansom  St.,  $289,000;  heating  to  C.  K.  Mon¬ 
day  A  Co.,  1318  Olive  St.,  $31,820;  elec¬ 
tric  work,  to  Electro  Constr.  Co..  Com¬ 
mercial  Trust  Bldg.,  $12,985.  Noted  Feb. 
IS 


★  Md.,  CantoB  (Baltimore  P.  O.) — Si-e 
“Mlscellani-ous.** 


★  Va..  Kir limond— Bank — Federal  Rgserve 
Bank  let  contract  building  5  story.  100 
X  110  ft.,  concrete,  steel  and  brick,  concrete 
foundation,  to  J.  T.  Wilson.  Fulton  St. 
.Vhuut  $350,000.  Noted  Dec.  19 


A's..  Norfolk — Ward — Bureau  Yards  A 
Docks,  Wash.,  D.  C..  plans  to  build  pneu¬ 
monia  ward  here ;  Spec.  3806.  About  $82,- 
000. 


k.  C.,  Paris  Island — Extension  to  Fresh 
Water  System — Burtau  Yards  &  Docks, 
Navy  Dept.,  Wa.sh..  1).  C.,  plans  to  build; 
Spec.  3805.  About  $12,000. 

la.,  Iowa  nty — Post  Office— House  Com. 
on  Pub.  Bldgs.  &  Grounds  Comn.,  Wash.,  D. 
C..  authorized  appropriation  of  $100,000  to 
build  post  office  here. 

Mo.,  Ht.  latnis — Office — House  Com.  on 
Pub.  Bldgs.  A  Grounds,  Wash.,  D.  C.,  passed 
amendment  authorizing  construction  of  119 
X  152  ft.,  sub  treasury  building,  4th  and 
Chestnut  Sts.  About  $1,000,000. 

Tex.,  San  Antonio — Addition  to  Federal 
Building — Liocal  Postmaster  applied  to  Con¬ 
gress  for  appropriation  of  $250,000  for 
addition  to  Federal  Building  on  Ave.  I> 
and  Houston  St. 


Ore.,  Astnr'a — Building  House— Com.  on 
Pub.  Bldg  A  Grounds.,  Wash.,  D.  C.,  consid¬ 
ering  bill  for  an  appropriation  of  $150,000 
tm  federal  building  here. 


The  following  are  appropriations  for  post- 
offices  and  courthouses,  some  new,  others 
enlargements  and  still  others  are  for  ad¬ 
ditional  funds  on  post  offices  for  which  bids 
have  been  opened  recently  but  no  awards 
made  owing  to  insufficient  funds. 


Post  ofbn;  and 
other  ttovem- 
ment  omoes . . . 

Approx¬ 

imate 

Appro¬ 

priation 

Akron,  O . 

. . .  $686,72$ 

Post  oftioo 

and  courthouse 

Alexandria,  . 

. . .  90,000 

Poet  office . 

Andalusia.  Ala . 

...  IS.OOO 

PoAt  office . . 

Amherst,  Maae . 

. . .  25,000 

Post  office . 

.Athens,  Tenn . 

...  10,000 

...  10,000 

ImnUKration  sta- 

...  100.000 

Pos^  <.ffice . 

Buffalo,  Wyo . 

9.500 

Poet  office. . 

Bakcnffield,  Cal . 

...  155,000 

Post  office 

Branford,  Conn . 

.0  5,000 

Post  office . 

Bluffton,  Ind . 

6,500 

Post  office . 

Bayonne,  N.  J . 

. .  .  100,000 

Post  office . 

Belle,  fourche,  8,  D.. . 

6.500 

Poet  office... 

Chicago,  III . 

4.250, iH)i) 
I6),2il0 

Poat  office... 

Coeur  D  Alene,  Idaho 

Poet  office 

and 

courthouse 

Cordova,  Alaska . 

lOO.ftuo 

Poet  office . . . 

Post  office... 

Carroll.  Iowa . 

5.000 

14.000 

30.000 

Poet  office... 

Chcrokei*,  Iowa . 

Poet  office. . . 

Caribou,  Maine. . , . 

Post  office. . . 

Cheboygan,  Mich.. . . 

Post  office  . . 

Central  City,  Neb  ... 

35;000 

Post  office  (addi* 

tional  funds) . . . 

Cohoes,  N.  Y . 

28.bU0 

Post  office  (addi- 

tional  funds) . . . 

Chandler,  Okla . 

9.500 

Post  office  (addi- 

tional  funds). . . 

Clinton,  8.  C . 

5,500 

Post  office  (addi- 

tional  funds)... 

Chamberlain,  8.  D . 

1,000 

Post  office 

and 

courthouse 

Chattanooga,  Tenn . 

55,000 

Post  office . . . 

Comanche,  Tex . 

Post  office _ 

Ik-estur,  Ala . 

sison 

Poet  office 

and 

roiirthouAc 

Durango,  Colo . 

250.000 

Pont  office ... 

Dawson,  Ga . 

5.000 

Post  office ... 

Des  Moines,  Iowa . 

350,000 

Poet  office ... 

Donora,  Pa . 

20,000 

Poet  office ... 

Dubois,  Pa . 

35,000 

Poet  office . . . 

Denton,  Tex . 

38.000 

Poet  office. . . 

East  Orange,  N.  J . 

95.000 

Poet  office.  .  . 
Poet  office 

and 

Eureka,  Utah . 

35,000 

courthouse 

East  I.a8  Vegae,’N.  Mex.. 

15.000 

Post  office .  . . 

Franklin,  Pa  . 

29,000 

Post  office . . . 

Front  Royal,  Va . 

6,000 

Post  office . . . 

Fort  Fairfield,  Maine _ 

22,000 

Poet  office . . . 

Fairmont,  Minn . 

10,000 

Post  office . . . 

Favette,  Mo . 

5,000 

Post  office .  . . 

Fallon,  Nev . 

16.500 

Poet  office. . . 

Fort  Plain,  N  Y . 

10,000 

Post  office . . . 

Fremont,  O . 

33,000 

Post  office . . . 

Franklin,  Tenn . 

11,200 

Poet  office . . . 

Globe,  Aril . 

27,500 

Post  office . . . 

Geneseo,  III . 

15,000 

Poet  office . . . 

Goldfield.  Nev . 

15.000 

Poet  office . . . 

Gilmer,  Tex . 

5,000 

Post  office. .. 

Binton,  W.  Va . 

15,000 

Poet  office . . . 

Honolulu.  Hawaii . 

500.000 

Poet  office . . . 

Hastings,  Mich . 

5,500 

Poet  office.  . . 

HoIIv  Springs,  Miss . 

11,500 

Post  office.  .. 

Harrieonville,  Mo . 

26.500 

Poet  office . . . 

Hooeick  Falls,  N.  Y . 

8,500 

Poet  office . , . 

Hondy  Grove,  Tex . 

10,000 

Poet  office. . . 

Jamestown,  N.  D . 

65,000 

Poet  office. . . 

Juneau,  .Alaska  . 

450,000 

Poet  office. .. 

Jereevwille,  Ill . 

21,500 

Poet  office . . . 

Kenosha,  Wis . 

95,000 

Poet  office . . . 

Kenton,  O . 

26,000 

Poet  office... 

lumcaster,  8  C . 

19,000 

Poet  office . . . 

I.eominBtpr,  Maee . 

50,000 

Poet  office .  . . 

f.ong  leland  City,  N.  Y.. 

100,000 

Poet  office. . . 

T.ewiBtown.  Pa . 

6,500 

Poet  office... 

I.ihertv,  Mo . 

6,000 

Poet  office . . . 

Millville,  N.  J . 

75,000 

Poet  office . . . 

Muscogee.  Okla . 

50,000 

Poet  office . . . 

Slemphis,  Tenn . 

630,000 

Poof  office .  . . 

Slarianna,  Ark . 

3,000 

Post  office .  .  . 

5Ivstic.  Conn  . 

84,000 

Poet  office _ 

Mctroor'lie.  Ill . 

10,000 

Poet  office. . . 

Mount  Csrniel,  Ill . 

M.OO 

Post  office . . . 

Malden,  Mass . 

135,000 

Poet  office . . . 

Sfidland,  Mich 

2,000 

Poet  office . . . 

Mount  Pleasant,'  Mich . . . 

16,500 

Poet  office . . . 

Montevideo,  Minn  . .  . . 

10,000 

Poet  office . . . 

Montclair,  N.  J . 

40,000 

Poet  office .  . . 

McKees  Rocks,  Pa . 

20.000 

Poet  office .  . . 

Mount  Pleasant,  Tex - 

10,000 

Poet  office ... 

Madison,  Wis . 

525,000 

80,000 

Poet  office . . . 

North  Vernon,  Tnd . 

15,000 

Poet  office . . . 

Newburyport,  Maes . 

25.000 

Post  office . 

Poet  office  addi- 

01>T>hant,  Pa . 

30.00( 

tional  funds(bids 
have  been 

10.000 

opened) . . . . 

Orange,  Tex . 

Poet  office ... 
Poet  office 

and 

Oconto,  Wis. . . . . . 

6,800 

courthouse . 

Paris,  Tex . 

65,000 

Poet  office . . . , 

Park  City,  Utah . 

22,000 

Poet  office . . . 

Prescott,  .Ark . 

10,000 

Putnam,  Conn . 

35,000 

Poet  office . . . 

Phoenixvillc,  Pa . 

50.000 

Pittston,  Pa . 

25,000 

Rockingham,  N.  C . 

5,000 

RuMoUville.  Ark . 

17,500 

Red  Bluff,  Cal . 

20,000 

Post  office ... 

Roehester,  Ind . 

27.000 

8an  Luis  Obispo*  Cal. . . . 
San  Pedro,  Cal . 

42,500 

80.000 

Poet  office. ... 

Sand  Point,  Idaho . 

25,000 

BIDS  DF.SIRED 


N.  T_  Charlotte — Boathouse,  etc. — Until 
ar.  12,  by  C.  E.  P.  Bertholf,  commandant 
.  S.  Coast  Guard.  Bond  Bldg..  Wash.,  D. 
.  building  boathouse  and  accessories  at 
[last  Guard  Sta.  233,  here;  advertised  in 
is  issue. 

N.  T.,  Ft.  LafaycCtfi — Dredging— Until 
eb.  24  W  Bureau  Yards  A  Docks.  Nav> 
ept..  Wash.,  D.  C..  dredging  here ;  Spec. 
179.  About  $26,000.  Noted  Feb.  6. 


J 


Lv,l.ral  Oovornment  Work  (Continued) 

II  r  W»i»h. — Sidewalks — Until  Mar.  3, 
hv  nisi.  Comra..  nist.  BUIr.,  laying  cement 
iiidewalkH  here. 

llumnton  RoadH—Or^dstand  and 

:i,..rs _ Until  Feb.  24.  by  Bureau  Yards 

?  mrk-^avy  ^  Wash..  IT  C..  bulld- 
fnp  h.  re';  S|>ec  3796.  Al>out  $64,600.  Noted 
Keh. 

u  til..  Martlnuburg — Plumbing— lentil 
kvh  ->7  by  J.  A.  Wetmore,  superv.  archt., 
treas."  dept..  Wash..  O.  C..  installing  In 
Iwwi  oltiee.  not  for  construction  as  stated 
in  our  issue  of  Feb.  13. 

4  i>  KsDid  City — School  and  Assembly 
Min— i'ntll  Mar.  10.  by  C.  Sells,  comr. 
{"ndt:  Affairs.  Wash  P  C..  building 
school  and  assembly  hall  here. 

Mo  St.  laiuls — Knlarging  levees— Until 
\iar  !*»  bv  Secy.  Mississippi  River  Comn., 
1311  International  1-lfe  Bldg.,  building  460.- 
non  cu.vd.  earthwork  in  Sny  Island  Ls-veo 
It  n..  Illinois :  advertised  In  this  issue. 

Te*..  North  FI.  Worth— Argon  Frod^- 
ti.m  Plant— X'ntll  Mar.  10.  by  Bureau  Yards 
It  Docks.  XatT  Pept..  Wash..  P.  C..  devel- 
oning  argon  production  plant.  Plans  In¬ 
clude  construction  of  buildings,  water  sys¬ 
tem.  Kc. ;  Spec.  3800.  About  $607,260. 
.Vote  Feb.  13. 

Te*..  North  Ft.  Worth — Cooling  Pond — 
Until  Feb  24.  by  Bureau  Yards  &  Pocks. 
Navy  Pept..  W'ash..  P.  C..  building  at  ar¬ 
gon  production  plant,  here;  Spec.  3700. 
.\bout  $16,000.  Noted  Dec.  6. 

Okla..  Woodward — Post  Office,  etc. — Un¬ 
til  Mar.  19.  by  J.  A.  Wetmore.  super\'. 
archt..  treas.  dept..  Wash..  P.  C..  building 
IK  .St  office  and  courthouse. 

Cal..  Mare  Island — Structural  Shop — Un¬ 
til  Mar  10,  by  Bureau  Yards  &  Pocks, 
Navv  Dept..  W'ash.,  P.  C.,  building  steel 
structural  shop,  concrete  or  wood  pile  foun¬ 
dation  ;  Spec.  3691.  About  $1,460,000. 
Noted  Feb.  6. 


FRICKS  AND  CONTRACTS  AWARDKD 
(4tlndicates  atvard  of  contract) 

N.  H.,  Portsmonth — Piping  and  Circulat¬ 
ing  Svstem — Bureau  Y'ards  &  Pocks.  Navy 
Dept..'  Wash.,  D.  C.,  received  bids  Feb.  17, 
iiistalling  in  power  house  at  Navy  Yard, 
here,  from  Carroll  Klectric  Co.,  714  12th  St., 
\Va.sh..  P.  C.,  $42,800;  J.  W'.  Danforth.  20 
Rllicott  .Sq..  Buffalo.  N.  Y..  $42,986;  Ride¬ 
out.  Chandler  &  Joyce.  178  High  St..  Boston, 
Mass.,  $44,168.  Noted  Jan.  30. 

ttMass..  Boston — Steel  Stack  and  Storage 
Shed — Bureau  Yards  *  Pocks,  Navy  Pept.. 
Wash..  P.  C.,  let  contract  building  here,  to 
O.  A.  Fuller  Co.,  131' State  St.  About  $73,- 
!<20  (150  days).  Noted  Jan.  80. 

N.  V..  New  York — Chimney — Bureau 
Yards  &  Pocks,  Navy  Pent.,  Wash..  P.  C.. 
received  bids  Feb.  10.  building  radial  block 
chimney  at  Navy  Yard  here,  (1)  price  and 
time  fwork  complete)  according  to  plans 
and  specification,  (2)  price  and  time  (work 
complete)  according  to  plans  and  specifica¬ 
tions  with  such  modifications  as  bidder 
may  desire  provided  all  such  excep¬ 
tions  shall  be  explicitly  stated  In  pro- 
iKieal.  from  M.  W.  Kellogg  Co.,  90  West 
St..  (1)  $14,440  (90  days);  (2)  $13.- 

940  (90  days)  ;  H.  R.  Heinecke.  Inc..  147 
4th  Ave.,  (i)  $14,926  (90  days)  ;  alternate 
112,800  (90  days) ;  A.  Custodus  Chimney 
Co.,  95  Nassau  St..  (1)  $16,200  (100  days)  ; 
(2)  $13,040  (100  days)  ;  (2a)  $360.  Noted 
Jan.  30. 

N.  Y.,  New  York — Coal  and  Ash  Handling 
Kquipment — Bureau  Yards  &  Pocks,  Navy 
Dept.,  Wash.,  D.  C.,  received  bids  Peb.  1(1, 
Installing  in  extension  to  central  i)ower 
Plant  at  Navy  Yard,  here. 

fl)  net  price  and  time  for  coal  bunker, 
complete.  In  accordance  with  drawings  and 
spr-cificatlons. 

(la)  net  price  and  time  for  coal  bunker, 
complete  based  on  alternative  form  of 
hunker. 

(2)  net  price  and  time  for  complete  ash 
and  soot  ejector  system  including  all  ac- 
•‘es.Mories  and  connections,  complete  In  ac- 
‘^’■dance  with  drawings  and  specification. 

(3)  net  price  and  time  for  the  belt  con¬ 
veyor.  tripper  and  appurtenances,  coal 
valves,  soot  valves,  traveling  coal  lar- 
ries,  coal  crusher,  apron  feeder,  hoppers, 
elevator,  housings,  chutes,  and  all  other 
reqiiirement  not  covered  In  (1  or  2)  com¬ 


plete  in  accordance  wltli  the  drawings  and 
specification. 

(3a)  net  price  and  tinse  for  equipment 
contemplated  In  (3)  but  based  on  alterna¬ 
tive  automatic  scale  t>T>e  of  larry,  from 
■Guarantee  Constr.  Co.,  140  Cedar  St..  (1) 
$9,925  (160  davs)  ;  (2)  $6986  (150  days); 
(3)  $24,460  (150  days). 

R.  H.  Beaumont  Co..  315  Arch  St.,  Phlla.. 
Pa..  (1)  $15,000  (120  davs):  (la)  $13,900 
(120  days);  (lb)  $12,250  (120  days);  (3) 
$21,500  (120  days);  (4)  $33,000  (120  days). 

IJnk  Belt  (7o.,  Nicetown.  Phila.,  Pa.,  (1) 
$15,250;  (la)  $16,446  (130  days);  (3) 

$26,100  (130  days). 

C.  Meads  &  Co..  38  Park  Row.  (com¬ 
bined  bid)  $64,200 — Items  1,  2  and  3. 
Noted  Jan.  30. 

■ItN.  Y.,  Wards  Island — Laundry  Rqulp- 
ment — Bureau  Yards  ft  Pocks,  Navy  Pept., 
W'ash.,  P.  C.,  let  contract  Installing  laun¬ 
dry  equipment  at  Naval  Hospital,  here,  to 
Amer.  Laundry  Machy.  Co.,  134  West  37th 
St..  New  York  City.  About  $14,162  (45 
days).  Noted  Jan.  30. 

N.  Y.,  Wards  Island — Refrigerating  Plant 
Kquipment — Bureau  Yards  ft  Pocks,  Navy 
Pept..  Wash.,  D.  C.,  received  bids  Feb.  10, 
Installing  at  Naval  Hospital  Rciservatlon. 
(work  complete)  from  Vllter  Mfg.  Co..  873 
Clinton  St.,  Milwaukee,  Wis.,  $20,935 ; 
Frick  Mfg.  Co.,  West  Main  St..  Wayn"‘s- 
boro.  Pa..  $21,074  (93  days) ;  Mayer  Ice 
Machine  &  Kng.  Co..  316  (^rant  Ave..  Jer¬ 
sey  CHty,  N.  J.,  $21,192  (60  days).  Noted 
Jan.  30. 

Pa.,  Phila. — Additions  to  Crane  Run¬ 
ways — Bureau  Yards  ft  Docks,  Na'vy  Dept., 
Wash.,  D.  C.,  received  bids  Feb.  17.  build¬ 
ing  for  bulkhead  handling  and  storage  ship¬ 
building  slips  Nos.  2  and  3,  at  Navy  Yara, 
here: 

(1)  structural  steel  for  high  tower  con¬ 
struction.  slip  No.  2 — consisting  of  100  ft. 
extension  (inboard)  to  existing  high  crane^ 
runway  over  shipbuilding  ways  No.  2.  sim¬ 
ilar  in  design  and  detail  to  existing  struc¬ 
ture.  except  that  there  shall  be  proved 
cantilever  construction  at  inboard  and  car¬ 
rying  runways  for  all  cranes  approximately 
89  ft.  beyond  center  of  existing  end  tower. 
Also  modification  will  be  required  In.  de¬ 
sign  of  westerly  end  tower,  and  wind  truss 
located  on  west  side  of  westerly  truss  for 
40-ton  crane  runway ; 

(2)  structural  steel  for  low  runway  con¬ 

struction  Slip  No.  3 — consisting  of  approx¬ 
imate  674  ft.  of  low  crane  runway  de¬ 
signed  for  two  16-ton  cranes  of  approxi¬ 
mately  60  ft,  lift  and  162  ft.  span,  extend¬ 
ing  Inboard  from  inboard  end  of  existing 
structure  over  ship  building  w'ays  No.  3, 
columns  (or  dwarf  towers)  and  crane 
trusses  for  100  ft.  span  immediately  ad¬ 
joining  existing  high  crane  runway  to  be 
so  designed  as  to  permit  being  utilised  in 
future  extension  of  existing  high  crane 
runway  over  shipbuilding  ways  inboard 
100  ft.  Also  cantilevers  on  inboard  end 
of  existing  high  structure  over  ■ways,  car¬ 
rying  runways  for  ail  cranes  inboard  for 
a  distance  of  approximately  39  ft.  beyond 
center  of  existing  end  towers.  These  can^ 
tllevers  shall  be  so  designed  and  detailed 
that  they  may  be  removed  and  replaced 
In  a  corresponding  location  when  runway 
over  slip  No.  3  Is  extended  by  a  100  ft. 
bay  as  outlined  above.  Provision  shall 
also  be  made  for  connection  between  pro¬ 
posed  and  existing  structures,  from  Amer. 
Bridge  Co.,  M  St.,  S.  E..  between  3rd  and 
4th  Sts.,  (1)  $124.  (2)  $119;  McCllntlc 

Marshall  Co.,  Munsey  Bldg.,  (1)  $189,  (2) 
$148 ;  both  contractors  of  Wash.,  D.  C. 
Noted  Feb.  6. 

★Pa.,  Phila. — Pence  and  Shelter  Termi¬ 
nal  Station — Bureau  Yards  ft  Docks,  Navy 
Pept.,  Wash.,  D.  C..  let  contract  building, 
here,  to  Turner  Concrete  Steel  Co..  1737 
Sansom  St.,  $12,950  (40  days).  Noted  Jan. 
23. 

■ftMd.,  Indlanhead — Boat  Basin  and 
wharf  Bulkhead — Bureau  Yards  ft  Pocks, 
Navy  Pept.,  Wash.,  D.  C.,  let  contract 
building  small  boat  basin  and  wharf  bulk¬ 
head.  to  McLean  Constr.  Co..  1416  Fidelity 
Bldg.,  Baltimore,  $88,900  (100  days).  Noted 
Feb.  6. 

D.  c..  Wash. — Bridge — Plst.  (^mrs.,  Dlst. 
Bldg.,  received  bids  building  concrete  en¬ 
cased  steel  plate  girder  bridge  on  South 
Dakota  Ave.  over  tracks  of  Baltimore  ft 
Ohio  R.R..  involving  (1)  660  cu.yd.  excav. ; 
(2)  abutments,  piers  apd  bridge  complete, 
excepting  (1),  from  C.  H.  Tompkins,  1888 
3rd  St.,  N.  W.  (1)  $8.  (2)  $32,400;  Mc¬ 
Lean  Contg.  Co.,  1415  Fidelity  Bldg.,  Bal¬ 
timore.  Md..  (1)  $4.76,  (2)  $33,377;  F.  J. 
Boas,  201  North  Broad  St.,  Phila.,  Pa.  (1) 
$2,  (2)  $34,800.  Noted  Ja.i.  18. 


Va.,  Hampton  Roadn — Coal  and  Ash 
Handling  Equipment — Bureau  Yards.  Nav.v 
Dept..  Wash..  l>.  C.,  received  bids  Feb.  10. 
installing  here: 

(1)  Net  price  and  time  for  coal  bunker 
and  ash  bunker  with  supports,  complete, 
in  accordance  with  drawings  and  para¬ 
graphs  36  and  36  of  this  specification. 

(la)  Net  price  and  time  for  coal  and  ash 
bunkers  based  on  alternative  form  of  bunk¬ 
ers.  ash  bunker  shall  be  lined  with  con- 
cr»te  in  any  type  proposed. 

(2)  Net  price  and  time  for  coal  valves, 
ash  valves,  traveling  coal  larrles,  coal 
crusher  and  accessories,  elevator,  conveyor, 
ash  cars,  track  and  valves  and  skip  hoist, 
complete  in  ai-cordance  with  drawings  and 
s|M*cification. 

(2a)  Net  price  and  time  for  equipment 
contemplated  in  (2),  hut  based  on  the 
alternative  automatic  scale  type  of  lany. 
from  Guarantee  Constr.  Co..  140  Cedar 
St..  New  York  City,  (la)  $22,880;  (2)  $32.- 
970.  (160  days). 

Link  Belt  Co.,  Nicetown,  Phila.,  Pa..  (1) 
$26,200;  (la)  $19,600;  (3)  $49,600  $160 
days). 

R.  H.  Beaumont  Ck).,.  315  .\rch  St.,  Phila., 
Pa..  (1)  $21,500;  (la)  $20,200;  (lb)  $18.- 
150;  (2)  SSO.OOO;  (2b)  $26,000;  (3)  $42.- 
600.  (120  dai^). 

J.  E.  Granbury.  16  Fleming  Bldg.,  'Wash., 
P.  C.,  (1)  $27,200;  (2)  $39,835;  (2a)  de¬ 
duct  $2000,  time  as  specified.  Noted  Jan 
30. 

Va,,  Hampton  Roads — Mechanical  Equip¬ 
ment  and  Piping — Bureau  Yards  ft  Pocks. 
Navy  Pent.,  Wash.,  P.  C..  received  bids  In¬ 
stalling  in  central  power  plant,  at  Naval 
Operating  Base,  (1)  work  complete.  (2) 
amount  deducted  from  (1)  furnishing,  but 
not  installing  feed  water  heater,  storage 
tank,  pumps  and  certain  stiam  exhaust, 
boiler  feed  and  drip  piping  in  connection 
with  above  equipment,  to  points  Indicated 
on  drawings,  from  H.  F.  Friedstedt.  327 
South  La  Salle  St.,  Chicago.  (1)  $4898 

(60  days)  ;  (2)  $14  ;  Rust  Kng.  Co.,  Farmers 
Bank  Bldg.,  Pittsburgh.  Pa.,  (1)  $6840 

(30  days);  (2)  $19.  Noted  Jan.  30. 

■★Va.,  Portomoath — Fire  Escapes  and 
Poors — Bureau  Yards  ft  Pocks,  Navy  Dept., 
Wash.,  P.  C.,  let  contract  building  3  steel 
fire  escapes  and  6  doors  In  main  hospital 
building.  Naval  Howital  Reservation,  to 
Wisconsin  Iron  and  Fire  Wks.,  1660  Booth 
St..  Milwaukee.  Wis.  About  $12,841.  (60 
days. ) 

Qnantlro — Tanks— Bureau  Yards  ft 
Pocks,  Navy  Pept..  Wash.,  P.  C..  let  con¬ 
tract  building  2  reln.-con.  tanks,  in  Marine 
Corps  Barracks,  here,  to  H.  F.  Friestedt 
Co..  327  South  La  Salle  St..  Chicago,  Ill. 
About  $4898  (50  days).  Noted  Jan.  30. 


■AGs.,  Savannah — Additional  Buildings — 
— Constr.  Plv..  'War.  Dept.,  Wash.,  D.  C.. 
let  contract  building  6  additional  build¬ 
ings  at  U.  S.  Quarantine  Sta.,  to  E.  Morgan. 
Savannah,  $94,573. 


Miscellaneous 

PROPOSED  WORK 

Drydoek,  ete.— Beaton.  Mass. — Boston  Dry 
Dock  ft  Constr.  Co.  plans  to  build  drydock, 
repair  basins  and  shops.  About  $6,000,000. 

Station — Itooton,  Maas, — City  petitioned 
Senate  to  authorise  expenditure  for  pre- 
liminar>-  plans  to  build  .subway  station  in 
Boylston  St.  subway.  About  $100,000. 

Seawall— Cambridge.  Mas*. — State  Legis¬ 
lature,  Boston,  petitioned  to  authorise  Met¬ 
ropolitan  Park  Comn.,  18  Tremont  St.  Bos¬ 
ton.  to  rebuild  seawall  of  Broad  Canal. 
About  $35,000. 

Playgroandi^-I.ynn,  Mass.— State  Legis¬ 
lature,  Boston,  petitioned  to  appropriate 
sum  complete  and  improve  playground 
along  shore  Lynn  Harbor,  to  include  con¬ 
struction  public  boat  landing.  Coat  to  ex¬ 
ceed  $10,000. 

Wharf — Lyaa,  .Mas*. — See  “Excavation 
and  Dredging." 

Fill — Bridgeport,  Coon. — City  appropriat¬ 
ed  $10,000  for  filling  in  west  of  Bamum 
Dyke  at  Seaside  Park.  J.  A.  MoSroy, 
city  engr. 

MIseellaaeea*  fiwMlIe*  —  New  Haven, 

Conn. — City  soon  lets  contract  furnishing 
blue  stone,  yellow  pine,  cement,  aewer  cast¬ 
ings,  crushed  stone,  'vitr.  sewer  pipe  and 

rnite  catch  basin,  for  1  year  from  Mar. 
F.  L.  Ford,  city  engr. 
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MtHcrllanfK>UH  (Continued) 

Ham — Chsumont,  Y. — K.  J.  Heath  and 
S.  J.  Heath,  plan  to  build  timber  dam  acroae 
Horee  Creek  with  6  x  20  ft.  concrete  flume 
(50  ft.  lonir.  and  head  Rate,  alno  inatall 
water  wheel  to  operate  hay  preaa  manu- 
fat'turinR  plant.  AlMuit  $2<i,ono. 

Kendere  Jerwey  City,  N.  J.— Hudaon  Co. 
liavInR  plana  prepart^  inatallliiK  fendera 
on  Paaaaic  and  Hackenaack  River  brlilRea 
on  Ldncoln  lllRhway.  About  $20,000. 

Swlnimlna  Pool— IMitaburab,  Pa. — Hee 
••HulldlnRM.'” 

Tunnel — PlUabarRli,  Pa. — City  plana  to 
build  double-track  atreet  car  tunnel  to  drop 
underRruund  at  5th  Ave.  and  t'hatham  St., 
under  5th  Ave..  to  6lh.  I.lberty.  Market 
and  3rd  Avea.,  to  ItoaH  St.  and  alonR  Roaa 
St,  to  6th  Ave.,  cloalnR  the  loop.  AI>out 
$6,000,000.  N.  S.  SpraRue,  City  County 
MldR.,  city  engr. 

MwInimiiiR  Pool — Tarrnlum,  Pa. — See 
"Huildlnga.*’ 

Dry  Horlui.  ate.  — RaWtonore,  Md. — See 
“Induatrial  Worka." 

Kieetrir  Conduit  Hyatem — Baltimore,  Md. 
— City  Klectrical  Comn.,  City  Hall,  plana 
to  extend  electric  conduit  ayatem  In  city’s 
newv.'innex.  first  work  to  b«*  done  In  High- 
lanotown  and  Canton  Dista.  Will  also 
build  trunk  llnea  from  old  city  line  on  Be- 
lalr  and  Harford  Rda.  and  Oreenmount  Aves.. 
Falls  Rd.  to  Mt.  WaahlnRton  Ave.,  Park 
Kelahta  Ave..  from  Mt.  WaahlnRton  to 
Park  Heights  Ave.,  Ldbertv  Heights,  Kd- 
niondson  and  Wilkena  Avet .  and  Waabina- 
ton  Rd.  Cost  between  $160,000  and  $300,> 
000.  P.  O.  LtlRon,  ch.  engr. 

I’aving  Materials — Betrolt,  Mieh. — ,1.  A. 
Martin,  comr.  dept,  purchaaea  and  auppllea, 
1302  Real  Batate  Bxch.  Bldg.,  soon  leta 
contract  furnishing  16,000  tons  more  or 
less  I  in.,  1  in.  and  1  $  in.  crushed  stone ; 
alao  22.000  cu.yd.  more  or  leaa  bank  aand. 
1800  cu.yd.  more  or  leaa  river  aand  and 
9000  cu.yd.  more  or  leaa  gravel  for  concrete. 

Seuwall— Ketrolt,  Mleh. — Windmill  Point 
I-and  Co.,  2258  Penobscot  Bldg.,  having 
plana  prepared  (tiling  and  grading  seawall 
at  Windmill  Point.  Area  to  be  filled  alK>ut 
200  tt  wide  and  4200  ft.  long,  along  shore 
back  of  seawall,  involving  250,000  to  500,- 
000  cu.yd.  hydraulic  or  floating  dredge 
work.  T.  M  Campau,  502  Wliitiiey  Otfice 
Bldg.,  engr. 

Road  Oil — Oahkoah,  WU. — ^Bd  Pub  Wka. 
soon  lets  contract  for  70,000  gal.  road  oil. 

Bridge  Lumber — Waahlngton,  la. — Wash¬ 
ington  Co.  soon  leta  contract  furnishing  4 
carloads  of  bridge  lumber  Involving  250- 
3  X  12  X  14.  150-3  X  12  X  16.  50-3  x  12  x  18 
and  20-3  x  12  x  20.  A.  L.  Grifltth.  co.  aud. 

Channel — lleaumcint.  Tex., — Jefferaon  Co. 
Navigation  ltd.  plana  to  deepen  channel 
to  Port  Arthur.  About  $273,000. 

Memorial  Oateway— Denver,  Colo. — City 
and  Denver  Co.  soon  receive  bids  building 
s' one  and  rein. -con  memorial  gateway. 
About  $116,000.  Marean  A  Norton,  Cham¬ 
ber  Commerce  Bldg,  archts. 

Hoad  .Murliiner.v — Grand  Juurtion,  Colo. 
— Comrs.  Mesa  t'o.  plan  to  purchase  road 
machinery,  to  Include  rock  crusher,  loading 
machines,  spading  machine,  road  grader. 
an<l  tractor  engine. 

Tranamlalon  Line,  etc.— Fresno,  Cal. — 

S»»e  "Industrial  Works.” 

Dll  and  Gas  Pipe  Lines— -lx>s  ,\ngelea, 
Cul. —  Cnlon  Dll  Co..  Union  Oil  Bldg.,  ap¬ 
plied  to  Bd.  Supervs.  I^os  Angeles  Co.,  for 
franchise  to  build  6.75  mi.  oil  and  gas  pipe 
line;;  in  I<exington  and  Gallatin  Rda.,  San 
Gabriel  Blvd.  and  other  streets  In  county. 

BIDS  DKSIKFD 

Distribution  S.vstem — South  Boston  (Bos¬ 
ton  P.  O.),  Mass. — Until  Feb.  26.  by  Comn. 
Waterways  *  I’ub.  I.,ands,  Room  473.  S»ate 
Hoiiae,  Boston,  furnishing  and  Installing 
complete  and  ready  for  operation,  electric 
distribution  systems  for  electric  power  and 
lighting  at  drydock  being  built  here.  F. 
W.  Hodgdon,  engr.;  advertised  in  this  Issue. 

Rebuilding  Ferry  Rarks — New  York.  N. 

Y*. — Until  Feb.  26.  by  J.  A.  Delaney,  comr. 
plant  and  structures,  rebuilding  ferry  racks 
at  Manhattan  Terminal  of  Staten  Island 
ferry. 

Floorlm^Winard.  N.  Y.— Until  Feb,  26. 
by  State  Hospital  Comn.,  Capitol,  Albany, 
building  tile  flooring  and  base  in  Pines 
Bldg.,  Willard  State  Hospital ;  advertised  in 
this  issue. 


Repairing  Fenders — Newark,  N.  J. — Un¬ 
til  Feb.  26,  by  Bd.  Freeholders  Ksaex  Co., 
repairing  fenders  on  Lincoln  Highway 
bridges  over  Hackensack  and  over  Passaic 
Rivers.  Work  involves  600,000  at). yd.  floor¬ 
ing.  100,000  ft.  piling,  etc.  About  $15,000. 

Road  Material — Newark.  N.  J.— Until 
Mar.  4.  by  T  L.  Raymond,  dir.  dept.  sts. 
A  pub.  Impvts..  furnishing  400  tons  asphalt 
cement  In  metal  drums.  M.  R.  Sherrard. 
city  engr. 

Paving  Materials — Detroit,  Mleh. — ITntll 
Feb.  26,  by  J.  A.  Martin,  comr.  dept,  pur¬ 
chases  and  supplies.  1302  Real  Kstate  Kycli. 
Bldg.,  furgishing  20,000  st|.yd.  more  or  less 
granite  blinks.  5000  ft.  more  or  less  granite 
curb;  also  10.000  lln.ft.  more  or  less  Klyria, 
Amherst  or  Berea  curb  stone,  3000  lln.ft. 
more  or  less.  Medina  curbstone  and  retain¬ 
ing  stone. 

Bridge  .Materials — Chariton,  la. — Until 
Mar.  1.  by  Comrs.  I,ucas  Co.,  for  furnish¬ 
ing  6900  ft.  12-36  In.  metal,  c.l.  or  reln  - 
con.  culvert  pipe.  30  tons  reinforced  steel 
and  2260  bbls.  cement.  Q.  K.  Parkin,  aud, 

Rlprap^hliakopee,  Minn, — Until  Mar.  3, 
by  C’omrs.  Scott  Co.,  riprapping  Minnesota 
River  bank,  north  of  Belle  Plaine  bridge. 
State  Rd,  No.  19.  Work  Involves  4600  sq.ft, 
matting  and  400  cu.yd.  riprap.  T  H 
Walsh,  aud. 

Road  Oil  and  Tar — Cla}lan  (Ht.  Istuls 
P  .O.),  Mo. — Until  Mar.  5,  by  St.  Louis  Co., 
furnishing  600,000  gal.  road  oil  and  re¬ 
fined  tar.  About  $26,000.  W.  Klbrlng. 
highway  engr. 

Dock — Seattle.  Wash. — Until  Mar.  3,  by 
Comrs.  King  Co.,  building  Quartermaster 
Harbor  dock  creosoted  piling  with  open 
frame  freight  shed.  A.  Humes,  co.  engr. 

Piles — Blythe,  Cab — Until  Mar.  1.  by  Palo 
Verde  Joint  I>“vee  Dlst.,  furnishing  and 
driving  400  round  cedar  piles.  50  and  60 
ft  lengths,  to  form  Jetties  and  revetments 
on  41  ml.  Colorado  River ;  also  supplying 
and  building  timber  bridge  work  over 
trestles,  and  limber  support  frame  for 
brush  revetments.  District  will  furnish 
barge  equipped  with  hoist,  pile  driver  and 
Jet  rig;  contractor  must  furnish  other 
equipment,  materials  and  lal>or.  J.  C. 
Allison,  Calexico,  engr. 


cu.yd.  asphalt  sand,  from  Ames  Bldg  Mhi. 
rial  Co..  Neptune  Ave.,  $10,290; 

Supply  Co..  Varick  Ave.,  $11,900;  4.1 
yd.  paving  sand,  from  J.  J.  Qulnan  i«ii 
Shore  Rd..  $6320 ;  Newtown  Supiil\  Cn 
Varick  Ave.,  $6400 ;  F.  J.  (Jallaglu  4ttA 
Park  PI..  $6120;  3000  cu.yd.  11  in  l  -,.k"„ 
■tone,  from  Calvln-Thompson  Co..  jTdo- 
N«'W  York  Trap  Rock  Co.,  17  Batten ’pi' 
New  York  City,  $7360;  3000  cu.yd  l.indcr 
stone,  from  J.  J.  Qulnan,  1633  Hhor.  11,1 
$8370;  Newtown  Supply  Co.,  Varli  k  \\e' 
$8640  •  New  York  Trap  Rock  (”0.  17  iiai  ' 
terv  PI..  New  York  City.  $8850.  .\„|J 

Feb.  6. 


Kerrigrraiion  equipment — Iroquois  N  y 

— W.  Hunt.  pres.  bd.  mgrs..  Thomas  Indian 
School,  received  bids  Feb.  13,  InsiallinK 
equipment  In  school,  here,  from  Maver  ice 
Machine  A  Kng.  Co..  315  Grant  Ave  ler- 
sey  City.  N.  J..  $9400  ;  Mollenberir  H.tr 
Machine  Co.,  110  Washington  St.,  BiifTalo 
$9568  :  Wegner  Machine  (’o..  67  Mlssissimii 
St..  BufTalo,  $9930.  Noted  Jan.  30 


ABIankel— New  York,  N.  Y. — Pub.  .'terv 
Comn.,  49  l-afayette  St.,  let  contract  build: 
ing  concrete  and  rip  rap  atone  blanket  over 
IKirtion  of  7th  I^exlngton  Ave.  Uaidd 
Transit  R.R.  at  old  slip.  Route  No.  28,  to 
Morris  A  Cummings  Dredging  Co.,  17  State 
St..  $250,960.  Noted  Jan.  2. 


Grand  Stands — New  York,  N,  T. — May- 
or’s  Corn,  received  lowest  3  bids.  Feh.  11 
building  and  removing  observation  stands’ 
from  O.  J.  Koch.  Inc.,  1431  Bway.,  $74nnfl- 
Kxposltion  Conatr.  A  Decorating  Co.,  150 
Nassau  St..  $82,600;  J.  Kelly,  266  West 
22nd  St..  $93,760. 

Boilers,  Piping,  etc.— Utica,  N.  Y. — State 
Hospital  Comn.,  Capitol,  Albany,  received 
bids,  Feb.  11,  Installing  boilers  in  power 
plant  at  ITtlca  State  Ho^ital,  from  Gillis 
&  Oeoghegan,  637  West  fi'way,  New  York 
City,  $42,990;  McNaull  Boiler  Wks .  983- 
1016  Front  St..  Toledo.  O..  $58,120;  R. 
Keeler  (’o.,  50  Church  St.,  New  York  City, 
$67,920;  heating  work,  from  W.  B.  .\rm- 
strong  Co.,  Fulton  St.,  Albany,  $39,640; 
Almiral  Co..  Im-..  1  Dominick  .St.,  .New 

York  City,  $41,976;  H.  C.  Peterson  Co,.  20 
(Jneida  St.,  $4  4,963.  Noted  Jan.  23. 

AFenders — L.vndhurst,  N.  J. — Delaware. 
T,ackawanna  A  Western  R.R..  90  West  St., 
New  York  Pity,  let  contract  building  bridge 
fenders  over  Passaic  River  here,  to  Unde 
A  Grirtlth  Co.,  4th  Ave.,  Newark.  $25,000. 


Mlsrellaneons  Supplies — Hamilton.  Ont.— 

Until  Mar.  8.  by  city,  supplying  broken 
stone  and  screenings,  limestone  dust  as¬ 
phalt.  sand,  sand  and  gravel,  vltr.  brick, 
creosoted  wooden  blocks,  lumber,  sewer 
pipe,  sewer  brick,  lime,  castings  (ordinary 
and  special).  Iron  plite,  hydrants,  valves, 
extension  boxes,  hardware.  lead  pipe,  pig 
lead,  road  oil.  gasoline,  concrete  and  gar¬ 
bage  duck  covers,  rubber  boots,  rubber  hose, 
sectional  sweepers,  brass  work.  Including 
ordlnjiry  and  sp«'clal  bronze  castings  for 
water  department.  S.  H.  Kent,  city  elk.  ; 
advertised  In  this  Issue. 

PKI('F.a  AND  CONTBACTH  AWARDKD 
(★Indicates  award  of  contract) 


★  Piers — Lareyvllle,  Pa. — See  "Bridges.” 

★  Pier— Plilla.,  Pa. — G.  Webster,  dir.  dept, 
wharves,  docks  and  ferries.  566  Bourse 
Bldg..  let  contract  for  building  with  a|)pur- 
tenant  work.  Kenilworth  St.  Pier  So.  30, 
South  Delaware  Wharves,  to  F  W.  .Mark 
Const r  Co.,  FInano,'  Bldg.,  cost  $908,420. 
Noted  Jan.  23. 

★  Pier  and  Slied^Canton  (Baltimore  P. 
«.).  Md. — Standard  Oil  Co.,  Pier  2.  Pratt 
St..  Baltimore,  let  contract  building  60  x 
530  ft.  rein. -con.  pier  on  pre-cast  concrete 

Fdles  and  1  story  concrete  shed,  at  exiwrt- 
ng  plant,  2nd  and  (^llnton  Sts.,  here,  to 
Raymond  Concrete  Pile  Co..  922  Mutisey 
Bldg.,  Baltimore.  About  $400,000. 


Asphalt,  etc. — Brooklyn.  N.  Y. — ^ 
elmann,  boro,  pres.,  received  bids.  Feb.  11, 
furnishing  and  delivering  240.000  gal  re¬ 
fined  asphalt  In  liquid  form  and  50  tons 
refined  asphalt  In  containing  packages 
from  Warner-Qulnlan  Asphalt  Co.,  79  Wall 
St..  New  York  City.  $16,678;  Standard  Oil 
Co.,  26  Bway.,  New  York  City,  $17,712  ;  50,- 
000’  asphalt  paving  blocks,  with  depth  of 
21  In  from  Hastings  Paving  Co.,  25  Broad 
St..  New  York  City,  $3846  ;  40.000  grade  1 
paving  blocks,  from  ,1.  Leopold  A  Co..  Wool- 
worth  Bldg.,  New  York  City.  $6000;  Hlt- 
dred  Granite  Co..  160  Nassau  St..  New  York 
('Itv,  $5120;  Rockport  Granite  Co..  13  Park 
Row.  New  Y’ork  City.  $5200:  40.000  wood 
paving  blocks,  from  J.  l<eoiK>Id  A  Co,.  Wool- 
worth  Bldg..  New  York  City,  $2230  ;  Amer. 
Cr»*080flng  Co.,  17  Battery  PI.,  New  York 
CItv.  $2648  ;  K.  E.  Buehler  Co..  $2760 ;  6000 
bbl!  Portland  cement,  from  L.  Pinkleateln. 
1071  I^afayette  St.,  $16,800;  J.  A.  McCarthy. 
661  Exterior  St.,  New  York  City,  $20,70(1; 
E.  E.  Buehler,  $21,600;  1600  tons  lime¬ 
stone.  from  New  York  Trap  Rock  Co..  17 
Battery  PI..  New  York  City,  $12,975;  R.  N. 
Soper.  39  Cortland  St..  New  York  City. 
$13,800;  10.000  sq.yd.  bluestone  flagging.  2 
in.  thick,  from  J.  B.  Johnson  Cut  Stone 
Co..  341  Butler  St..  $2020-  K.  McMullln. 
$2400 ;  J.  J.  Guinan.  2314  (Jravesend  Ave., 
$2400;  800  cUA^d.  paving  gravel,  from  New¬ 
town  Supply  (TO.,  Varick  Ave..  $2637 ;  Ame« 
Bldg.  Material  Co..  Inc..  Neptune  Ave.. 
$2696:  J.  Jennings.  3927  Ferris  St..  $3800; 
250  tons  navlng  pitch,  from  Barrett  Co..  17 
Battery  PI..  NW  York  (Mty.  $4760;  7000 


Dam — Winston-Salem,  N.  C. — City  re- 
c«'lved  lowest  3  bids  building  concrete  dam 
across  Salem  Creek,  from  Preston.  Tver- 
Htreet  A  Guy.  Bedford  City,  Va..  $70,570. 
C  A.  Helllg.  Winston-Salem.  $102,960;  E. 
H.  Clement  A  Co..  Commercial  Bank  Bldg., 
Charlotte  ,$105,450.  J.  Firth,  city  engr. 

★  Sea  Wall — Miami,  Fla. — See  "Streets 
and  Roads." 

★  Road  Oil — Oshkosh,  W’Is. — City  let  con¬ 
tract  for  70,000  gal.  road  oil  to  Stund.ard 
Oil  A  Refining  Co.,  Independence,  Kan. 

★  Retaining  Wall — St.  Lonls,  Mo. — United 
Railways.  39th  St.  and  Park  .\vo..  will 
build  concrete  retaining  wall  at  3831  Park 
.■\ve.  Work  will  be  done  by  day  lalstr. 
About  $12,000. 

Pipe  Drain — Santa  Barbara.  Cal. — ('HV 
received  bids  furnishing  and  placing  1600 
lln.ft.  S6-ln.  rein. -con.  drain  pipe  at  Olbral- 
ter  Dam  :  lowest  8  were.  Bent  Bros  A 
Kraner,  826  Central  Bldg.,  Tx)s  Angeles. 
$11,378  ;  Hunter  A  Mattson,  T^os  Angeles. 
$12,486  ;  E,  H.  Hunt,  Santa  Barbara. 
$14,200. 

★  Wharf,  ete.— Rsqnimalt,  B.  C. —  Pept. 
Pub.  WIcs.  let  contract  reconstructing  dock 
yard  and  wharf,  to  McDonald  A  Watson. 
Victoria  ,\bout  $52,924.  Work  Involves 
30  000  lln.ft.  wood  pIMng,  260.000  ft.  tim¬ 
ber  and  42,000  creosoted  draft  pins  and 
bolts.  Noted  Jan.  16. 


E  N  G  I  N  E  E  K  I  N  G  N  E  W  S  -  R  E  C  O  R  I) 
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\V;it*rworka  (Continued) 

\  j.  Iliiyonne— Bd.  Comrn.  reeelves  Mils 
Kiut  Mar.  14  furnishlnK  anil  laytiiy  aliout 
ft.  new  30  In.  water  jiiia*  upun  pile 
■111  tiinlier  foundatlon«  on  the  ea.'it  ami 
‘v  .>1  liankH  of  Uaekensaek.  iloulile  30  In. 

I  pipe  with  flexihle  Joints  In  Ireiu  h  to  1k' 
lireilk'eil  under  Hackensack  Ulver,  valves, 
■oiiiieclions,  etc.,  taking  up  and  rela.vInK 
'iSOO  ft.  30  In.  c.l.  water  pipe  now  locateo 
u,,  Dili  rlKht  of  way  on  east  and  west  side 
of  Hackensack  Ulver  and  thoroUKhly  clean- 
inn  and  reiKilntliiK  same.  Inside  and  out. 
removing  and  relaying  same  on  new  rlaht 
1,1  wav  parallel  with  new  30  In.  line,  fur- 
niihing  and  laying  900  ft.  18  In.  c.l.  water 
nlpe  with  valves  and  appurtenances,  "tio  ft. 
13  in.  and  700  ft.  4  In.  c.l.  water  pipe,  class 
•'H  ■’  Amer.  Waterworks  standard  I’roject 
involves  furnishing  and  laying  900  tons  30 
in  llexlble  joint  c.l.  pipe,  fijo  tons  30  In. 
cl’  iilpe.  70  tons  18  In.  c.l  pipe.  3o  tons  13 
In  cl  pipe.  8  tons  4  In.  cl,  pipe,  1700  piles, 
dredging  100.000  cu.yd.  In  Hackensack  lllv- 
er  placing  1000  cu.yd.  concrete,  furnishing 
valves,  hydrants,  meters,  etc.  No  bids  re¬ 
ceived  on  Keb.  21.  M.  U.  Sherrerd,  20  Clin¬ 
ton  St.,  Newark,  consult,  engr.  Noted  Keb. 
13. 


I’a..  Huntingdon — Boro,  retained  Oan- 
nett,  Seelye  &  Kleinlng.  enges.,  204  I.«cu8t 
St,  Harrisburg,  to  make  di-talled  study  and 
FUhinIt  report  and  plans  for  complete  re¬ 
habilitation  and  purification  of  water-sup¬ 
ply  system. 

I*a..  I’ottsvllle — (ilrard  Water  Co., 
Thompson  Bldg  .  having  plans  iirepared  for 
dam  to  store  .170.000.000  gal.  water.  About 
$170,000.  Gannett,  Seelye  &  Fleming,  204 
laicust  St.,  Harrisburg,  eiigrs. 


Ps..  Wllllsmslown — Williams  Valley  Wa¬ 
ter  Co.  plans  to  Improve  water-works.  In¬ 
cluding  rebuilding  reservoir,  extension  to 
water  mains,  etc.  Gannett.  Setdye  &  Flem¬ 
ing.  204  Locust  St.,  Harrisburg,  engrs. 


Md.,  Baltimore — City  having  surveys 
made  by  W.  E.  Lee,  water  engr.,  extend¬ 
ing  water  mains  along  Belair  Ud.  and 
vicinity  to  Oardenville  Sect,  of  city’s  new 
annex.  About  $10,000. 


Md.,  Frederirk — City  considering  Instal¬ 
lation  of  water  meters  to  check  water  loss. 
About  $30,000.  E  C.  Crum,  city  engr. 

.’\lu.,  Blrnilnglium — Birmingham  Uy. 
Light  &  Power  Co.,  2001  Ist  Ave.,  |)lanH 
to  install  new  water  gas  set.  Alx»ut  $75,- 
000.  H.  E.  Cox,  ch.  engr. 

Trnn.,  Nashville— State  I^egislaturc  peti¬ 
tioned  to  authorize  $500, OOU  bond  Issue  to 
modernize  waterworks  system. 

Ky.,  Newimrt— City  plans  to  Improve 
water-works  to  Include  Installation  of  ad¬ 
ditional  valves  and  hydrants,  connecting 
New|>ort  and  Covington  water  systems  with 
10  in.  main,  and  Installing  additional  mains. 
J.  Hermann,  oomr. 

O.,  St.  Bernard — City  soon  re<!elves  bids 
for  improving  water-works.  About  $15,000. 
H.  Nunlist,  'Traction  Bldg.,  Cincinnati,  engr. 

Win..  Hadlsion — Wlsconsln-Mlnnea  polls 
Light  &  Power  Co.,  Eau  Claire,  had  plans 
prepared  by  L.  A.  Pe  Ouer,  engr..  Wood 
Co.  Bank  Bldg.,  Grand  liapids,  for  build¬ 
ing  reservoir  here.  About  $500,000. 

Neb.,  Hrwnrd — City  plans  election  to  vote 
on  $100,UOO  bonds  to  Increase  water  supply. 

•N.  II.,  Fargo — City  plans  to  r<‘place  water 
mains.  About  $10,000.  W.  B.  Stevenson, 
erigr. 

N,  I).,  Hrranton — City  plans  to  Install 
water  main  system  In  connection  with  wells. 
Dakota  Engr.  Co.,  Mitchell,  S.  P.,  engrs. 

Mo.,  Ht.  Lonis — Bd.  Pub.  Serv.  soon  re- 
Cflvfs  bids  building  4  In.  contTete  roofs 
over  3  settling  basins,  two  260  x  600  ft. 
each  at  Bissell's  Point  and  one  400  x  600 
ft  at  Baden.  About  $360,000.  E.  E.  Wall, 
City  Hall.  engr. 

Okla.,  BIxby — City  votetl  $85,000  bonds 
to  bullJ  water  and  sewerage  systems. 

tikla.,  Hapalpa — City  plans  election  to 
vote  on  $75,000  bonds  to  Improve  water¬ 
works  system.  R.  E.  Jeness,  city  elk. 

I'tah,  Ogden — City  plans  to  extend  water 
system.  About  $26,000.  J.  M.  Tracy,  city 
engr. 


Ore.,  St.  Johns  (Portland) — City  plans  to 
ia>  1  ml.  12  Ip.  water  pipe  to  Increase 
'vater  supply.  C.  Ross,  St.  Johns,  asst, 
•rgr.  About  $20,000 


Cal.,  Whittier — Whittier  Wat.  r  Co..  205 
North  tlreenbar  Ave..  olituin<d  franchise 
fiom  Bd  Supervs.  Los  Angeles  Co  to 
build  lii  ml.  water  mains  In  several  streets 
and  roads  near  heri'.  1*.  Mclairen,  su|)t. 

tjiie..  Vrriiiin — City  having  plans  prepared 
b.v  A.  E.  Cohy  A  Sons,  engrs,.  City  Hall, 
bulliling  extetislons  to  water  works  and 
filtration  plant.  About  $200,000. 

Out.,  Bear  l.lne— Dover  Twp.  soon  lets 
contract  building  |ium|>lng  plant,  and  3 
concrete  bridges  In  connection  with  Cadotte 
mechanical  draliuige  works.  W.  G.  Mc- 
George,  Chatham,  engr, 

tint.  Kempt*  lilr — Town  lilans  to  build 
water  works  systi-m.  About  $26,000.  S. 
II  Guest,  elk. 

tint,.  Psrr.v  Sound — Town  idans  to  extend 
water  works  system  About  $30.00tt.  J. 
P.  Broughton,  elk. 

tint.,  NrurbftroiiKli — Town  council  idans 
to  Install  water  works  system  and  garltage 
disposal  plant  In  southwestern  Hect.  of 
city. 

BIDS  DKSIItKD 

Kan..  Jiinrtion  City — I’ntll  Mar,  10.  by 
T.  W.  Porn,  elk.,  for  furnishing  material 
and  labor  for  Improving  waterworks  system 
ns  follows.  (1)  furnishing  c.  1.  pi|>e  and 
specials  f  o  b  cars  at  point  of  shipment,  full 
freight  allowed  to  here.  (2)  furnishing 
hydrants  and  valves,  f  ob.  cars  at  iK)lnt 
of  shlitment  with  full  freight  allowed  to 
here,  (3)  trenehing  and  laying  c.  I,  |>lpe 
and  setting  hydrants  and  valves  and  In¬ 
stalling  50  k.w.  engine  generator  set,  etc., 
(4)  furnishing  material  and  building  reln.- 
con.  reservoir.  (6)  furnishing  fob.  cars. 
60  k.w.  engine  generator  set.  Burns  &  Mc¬ 
Donnell,  Interstate  Bldg.,  Kansas  City,  Mo., 
engrs.  Noted  Feb.  13. 

N.  I)..  I'nderwood — Until  M.ar.  10.  by 
village,  building  water  system  to  Include 
50,000  gal.  steel  tank  on  100  ft.  steel  tower, 
two  8  In.  wells,  about  130  ft.  deep,  two 
dei  p  ‘well  power  heads  geared  direct  to 
110  volt  A,  C.  motor,  pumping  station,  heat¬ 
ing  |)l:int.  1770  lln  ft.  8  in.  Class  "B”  c.l. 
water  pipe,  8201  lln. ft.  6  In.  Class  "n'’  e  I. 
water  main  and  14  hydrants.  C.  Bauer,  elk. 


I'KICES  AND  rONTKACTS  AWAKDKD 
(AIndIcutes  award  of  contract) 

N.  V.,  New  York — N.  .T.  Htiyes,  comr. 
water  supply,  gas  and  electricity  received 
bids  Feb.  20.  furnishing,  delivering,  unload¬ 
ing,  stacking  and  storing,  (a)  cl.  valve 
box  castings;  (b)  valves;  (c)  hydrants, 
from  J.  Fox  &  Co..  263  Bway.,  (a)  $0152  ; 
(c)  $32,304  ;  .V.  P.  Smith  Mfg.  Co .  Nor¬ 
man  St..  East  Orange,  ff,  J.,  (b)  $7846  ; 
(c)  $28,674  ;  J.  Wilson  Fdry.,  (a)  $7098  ; 
Chapman  Valve  Mfg.  Co.,  180  I.nfayette  St., 
(b)  $8236  ;  Kennedy  Valve  Mfg.  Co.,  81 
John  St.,  (c)  $29,232.  Noted  Feb.  13. 

N.  J.,  Jersr.v  City — Bd.  Comrs,,  received 
only  bid  building  water  main  umler  Hack¬ 
ensack  and  Passaic  Rivers,  from  J.  I,.  81- 
gretto  Co..  South  Curtis  Ave.,  Brooklyn, 
.N  y..  $599,307.  Noted  Jan.  30, 

N.  J.,  Jersey  City — City  received  only  bid 
furnishing  water  gate  boxes  for  year,  from 
Pagan  Iron  Wks.,  14th  St.,  $3.24  per  lb. 
Total  cost,  about  $16,000. 


Sewers 

I’KOPOSKU  WOKK 

N.  Y.,  Kn(lii*alt — Endicott,  Johnson  &  Co., 
753  Bleecker  St ,  Utica,  plans  to  build 
sewer  to  serve  tannery,  also  make  other 
extensions.  About  $200,000. 

I'a.,  Uallltsin — See  "Streets  A  Roads." 

I*a..  I'iltsburgh — t'lly  plans  to  build 
sewt  r  on  property  of  Baltimore  A  Ohio  R.R.. 
on  h'urnac.e  Way.  Involving  1970  ft.  9-20 
In.  terra  cotta  pi|M-.  Almut  $13,000.  I.  ('. 
Palmer,  City  County  Bldg.,  engr. 

Ha.,  I.s'eiiburg — See  "Streets  and  Ronds." 

Ala.,  Birmingham — City  having  surveys 
made  by  J.  Kendrick,  city  engr..  for  san¬ 
itary  sewerage  system.  About  $6,000,000 
will  be  ex|>eiided  on  project. 

Tenii.,  Na-ihvllle— City  having  estimates 
prepared  for  extending  storm  and  lateral 
sewerage  systems.  W  W.  Southgate,  city 
engr. 

WIs.,  Keewatin — City  Voted  $60,000  Itonds 
to  build  sewers. 


Dklu..  — .See  '  \\  at t  r - w oi  ks." 

I  tail,  tigdrn — City  plans  to  e\iH‘nd  $IOn,- 
IHIO  III  exli'lid  viwiiiige  system  J  .M 
Tracy,  city  engr. 

.\rli.,  4'llflini  -City  eleetlon  Mar.  22  In 
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Dre..  I’ortlanil — Cllv  idans  to  liulld  l•'.asl 
fi3rd  and  Halsey  St  sewerage  system  In 
following  streets:  East  ti3rd  SI  from 

4'enter  line  liaise*  St.  to  tillnl  an*l  W’lllnw 
Sts.;  Ilals'-y  St.  from  7ii  ft.  west  of  center 
line  ICast  53rd  St  ,  north  of  lltilsey  St  to 
|iro|io8ed  sewer  In  East  I13rd  St.  ;  I'lasl 
f.2tid  St  from  center  line  Thomiison  to 
llalsev  Sts.;  Hancock  St.  from  sewer  in 
East  liOtii  to  Ea.st  |■.•.’nd  Sts.  ;  East  fioth 
St  from  Klickllal  to  Hancock  Sts  ;  Klli'ki- 
lat  SI.  from  center  lltie  East  67lh  to  East 
(loth  Sts.;  Halsey  St  from  170  ft  east 
of  cettler  line  of  O.'itli  to  Hulsey  Sts  ;  East 
Cist  St.  from  27o  ft.  north  center  line 
'riiompsoti  St.  and  4o  ft  north  of  north 
line  B’way  to  Hancock  St.;  East  fiiith  St 
from  40  ft.  north  of  north  lltie  H'way  to 
Hancock  St  ;  East  61st  SI.  from  center  line 
H'way  to  Halst'y  St.;  EtisI  «iith  St.  from 
center  line  of  B’way.  to  Halsey  St.;  East 
59lh  St.  from  276  ft.  itorih  of  center  line 
Ifway.  to  Halsey  St.  ;  East  5Hth  St.  from 
326  ft.  north  frtmi  center  line,  H'way  to 
llals-y  St.;  Hancock  .St.  from  »-ent«'r  lltn' 
East  58th  to  East  60ih  Sts.  ;  E  isi  69lh 
St.  from  Sandy  Blvd  to  Hanco<'k  ,St  ;  l•'.ast 
&8th  St.  from  south  line  Sacramento  to 
Hancock  Sts.  ;  East  59lh  St.  frtun  246  ft 
south  of  center  line  Hancock  St.  to  iiro- 
nosed  sewer  in  Hancock  St.  ;  Etist  68lh 
St.  from  200  ft.  south  center  line  of  Han¬ 
cock  St.  to  proposed  si-wer  In  Hancock 
f?t. ;  Wasco  from  100  ft  west  from  center 
line  East  61sl  to  East  63rd  St.  ;  East  62n<l 
St.  from  center  line  Clticksimas  to  Wasco 
Sts.  ;  t'lackamas  SI.  from  loo  ft.  west 
Center  line  East  61st  St.  and  from  170 
ft.  east,  center  line  East  62nd  St  to  i>ro- 
posed  sewer  In  Ea-st  62nd  St.  ;  East  591  h 
St.  from  100  ft.  south  center  line  llassalo 
St.  to  center  line  Halsev  SI.  ;  llassalo  St. 
from  234  ft.  west  center  line  East  &8tli 
to  63rd  Sts.;  East  62nd  St.  from  134  ft. 
north  center  line  of  Thomiison  St.  east  to 
East  62nd  St.  at  center  Thomi»son  St  ; 
.Morris  to  Ettst  68lh  Sts.;  East  57th  St. 
from  center  line  Wasco  to  llassalo  Sts  ; 
East  57th  St.  from  300  ft,  south  of  center 
line  llassalo  St.  to  proposed  sewer  in 
llassalo  St.;  East  62nd  St.  from  172  ft. 
north  south  line  Stanton  to  Sacramento 
Sts.;  Brazee  SI.  from  182  ft.  we'st  of  East 
63rd  to  East  64th  Sts. ;  East  57th  St.  from 
440  ft.  south  from  center  line  Halsey  St. 
to  proiiosed  sewer  In  Halsey  St. ;  East  64th 
St,  from  126  ft.  south  of  The  Almeda  to 
Sacramento  St  ;  The  AIrneda  to  East  67lii 
St.;  The  Almeda  from  160  ft.  west  center 
line  Etist  C6th  St,  and  from  160  ft,  east 
center  line  East  66th  St.  to  proposed  sewi-r 
In  East  66th  St,;  The  Almeda  from  126 
ft.  west  from  west  line  63rd  to  65th  Sts.  ; 
East  66lh  St.  from  440  ft.  north  cenliT 
line  Klickitat  St.  and  from  Sandy  Blvd. 
to  proposed  sewer  In  Klickitat  St. ;  East 
61st  St.  from  440  ft.  north  center  line 
Klickitat  St.  and  from  604  ft.  south  center 
tine  Siskiyou  to  Klickitat  Sts. ;  East  68th 
St.  from  south  line  Fremont  to  Klickitat 
•Sts. :  East  69th  St.  from  424  ft.  north 
from  center  line  Klickitat  St.  and  from 
184  ft.  south  of  center  line  Stanton  .St,  to 
proposed  s<'wer  In  Klickitat  St.;  East  60th 
St.  from  430  ft.  north  from  center  line 
Klickitat  St,  to  sewer  In  Klickitat  St.; 
Klickitat  St.  from  center  line  of  East  65th 
St.  to  center  line  of  60th  St.  ;  East  61st 
St.  from  120  ft.  south  center  line  of  Hol- 
lailay  Ave.  to  proposed  sewer  In  Holladay 
Ave.  ;  In  Holladay  Ave.  from  100  ft,  west 
from  center  line  East  6lsi  .St.  to  O.  W.  R. 
A  S.  Comtiany’s  right-or-way  to  East  62nd 
St.;  East  62nd  St.  trum  center  line  Mult¬ 
nomah  to  llassalo  Bts. :  Multnomah  St. 
from  170  ft.  east  rrfim  center  line  East 
61st  to  East  62nfl  Sts.;  East  62nd  Ht. 
from  northwest  line  of  O.  W.  R  A  S. 
Uompany’s  right-of-way  to  proposed  sewer 
In  llassalo  St.;  East  60th  Ht.  from  160 
ft  south  center  line  Multnomah  to  Halsey 
Sts. ;  East  60th  St.  from  center  line  of 
Holladay  Ave  to  llassalo  St.;  East  64lh 
.St.  from  440  ft  north  from  center  line 
Klickitat  St.  and  from  60  ft.  south  from 
center  line  Siskiyou  St.  to  proposed  sewer 
In  Klickitat  St.;  East  63rd  St,  fnim  44il 
ft.  north  from  center  line  Klickitat  St.  and 
fn>m  206  ft.  south  from  center  line  Siski¬ 
you  to  Klickitat  Sts  :  East  62nd  St.  from 
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Sewers  (Continued) 

♦28  ft.  north  from  center  line  Klickitat 
St.  and  from  350  ft.  south  from  center 
line  Siskiyou  St  to  proposed  s«'wer  In 
Klickitat  St.;  Kast  86th  St.  from  826  ft. 
north  center  line  of  Bway  to  Halsey  St. ; 
^hu^t  57th  St.  from  60  ft.  south  of  Sandy 
Ulvd.  to  Hulsey  St.;  Kast  66th  St.  from 
♦  00  ft.  north  from  center  line  Tillamook 
to  Hulsev  Sts.;  Sacramento  St.  from  132 
H.  east  ^rom  center  line  Kast  61st  St.  to 
Hast  60th  St.;  Sacramento  St.  from  Kast 
6Kth  to  Kast  65th  Sts. ;  Sacramento  St. 
from  150  ft.  southwest  from  center  line 
Kast  65th  St.  to  |>ro|>OBed  sewer  In  Kast 
66th  St.;  Kjist  68th  St.  from  l^O  ft.  north 
center  line  Morris  St.  to  pro|)OBed  sewer 
in  Sacramento  St.;  Kast  67th  St.  from 
90  ft.  north  of  center  line  Siskiyou  to 
Sacramento  Sts.;  Kast  66th  St.  from  100 
ft.  north  of  center  line  Siskiyou  to  Sac¬ 
ramento  Sts. ;  Kast  55th  St.  from  200  ft. 
north  center  line  of  Tillamook  to  Hulsey 
Sts.;  Kast  6tth  St.  from  200  ft.  north 
center  line  Tlllam(M>k  to  Halsey  Sts.;  Kast 
63rd  St.  from  lOO  ft.  north  center  lltie 
Hancock  to  Halsey  Sts.  ;  Kast  63rd  St.  from 
3t0  ft.  north  of  south  line  of  Itrazee  St.  to 
iiiu|K>Hed  Sewer  i.i  llrazee  St.  ;  Kast  65tli 
St.  from  south  line  Siskiyou  St.  to  Sac¬ 
ramento  St.,  south  throUKh  |>rlvate  pro|>- 
erty  to  90  ft.  south  of  Sacramento  St. ; 
Kast  60th  St.  from  center  line  Klickitat 
to  Hancock  Sts.  ;  Klickitat  St.  from  cen¬ 
ter  line  Kast  57th  to  Kast  60th  Sts.;  Kast 
60th  St.  from  ♦O  ft.  north  of  ll’way  to 
Hancock  St.  at  center  Kast  60th  St. ;  Kast 
6l8t  St.  from  center  line  B’way.  to  Halsey 
St. ;  Kast  61st  St.  from  270  ft.  north  from 
center  line  Thompson  to  Hancock  Sts. ; 
Halsey  St.  from  ifo  ft.  east  of  center  line 
Kast  65th  St.,  south  to  Halsey  St.  at  cen¬ 
ter  Kast  63rd  St.  ;  Kast  60th  St.  from 
center  B’way  to  Halsey  St. ;  Kast  62nd 
St.  from  center  line  t'lackamas  to  Wasc'o 
Sts.;  Kast  5yth  St.  from  276  ft.  north 
center  line  B’way  to  Halsey  St. ;  Kast  59th 
St.  from  326  ft.  north  center  line  B’way 
to  HalS4‘y  St.;  Kast  6(ih  St.  fn>m  Sandy 
Blvd.  and  from  35t  ft.  south  center  line 
Stanton  St.  to  propostHl  sewer  in  Stanton 
St.  ;  Hancock  St.  front  center  line  Kast 
58th  to  Kast  60th  Sts.  ;  Kast  69th  St. 
from  south  lino  of  Sandy  Blvd.  to  pro- 
l>osed  newer  in  Hancock  St. ;  Wasco  St. 
from  100  ft.  west  from  center  line  Kast 
61nt  to  Kast  63rd  Sts.;  Kast  58th  St.  from 
201)  ft.  south  center  line  Hancock  St.  to 
pru|>osed  sewer  in  Hancock  St. ;  Kast  59th 
St.  from  2t6  ft.  south  center  line  Hancock 
St.  to  proposed  sewer  In  Hancock  St.;  Kast 
58th  St.  from  south  line  Sacramento  to 
Hancock  Sts. ;  Kast  Olst  St.  from  Stan¬ 
ton  to  Sacramento  Sts. ;  The  Almeda  from 
!♦♦  ft.  west  Kast  6lBt  St.  and  from  100 
ft.  east  of  Kast  61st  St.  to  proposed  sewer 
in  Kast  6l8t  St.  :  Stanton  St.  from  center 
line  Kast  68th'  to  Kast  62nd  Sts.;  Kast 
63rd  St.  from  10  ft.  south  of  Sandy  Blvd. 
and  126  ft.  north  of  The  Almeda  to  Stanton 
St.  City  Knirlneer  l.rfiurfraard'8  estimates 
are  vlt rifled  sewer  pl|>e  or  cement  sewer 
pl|)e.  |3^3,519.33.  Sewer  Is  to  be  con¬ 
structed  with  sewer  service  branches  and 
I>ipe8,  lampholes,  catchbaslns  and  manholes. 

Ore.,  Portland — ritlzens  MorninKside  Ad¬ 
dition  fecommendtHl  that  city  build  sewer 
in  69th  St.  and  Matteson  Ave.  from  Kast 
Stark  to  Kast  Havis  Sts.  U.  L.  Auntaard, 
city  enKr. 

Ont.,  West  Isiiidnn  (Ix>ndon  P.  O.) — City 
havinK  plans  prepared  for  buildlnic  sewers. 
H.  A.  Brazier,  city  engr.  About  150,000. 

Sask.,  Kstevan — Town  plans  to  rebuild 
sewers.  About  114,000.  W,  K.  Thompson, 
elk. 


Bins  BKHIREU 

N.  Y..  Balfalo — Until  Mar.  ♦.  by  W.  F. 
Schwartz,  removina  l)etween  2  and  3  ml. 
leponit  estimated  at  ♦St2  cu.yd.  from  8 
ft.  trunk  sewer  without  diverting  flow.  O. 
H.  Norton,  Buffalo,  engr. 

N.  Phllllpsbnrg — lentil  Mar.  3,  by  Bd. 

Comrs.,  building  sewerage  system  consisting 
of  collecting  trunk  sewer  involving  ♦652  ft. 
20-27  In.  vltr.  pipe,  and  South  Main  St. 
storm  sewer.  Involving  16t3  ft.  18-2t  in. 
vltr.  pipe.  C.  K.  Tilton,  town  engr. 

N.  J.,  Sooth  Orange — Until  Mar.  3.  by  B<1. 
Trustees,  Village  Hall,  grading  and  build¬ 
ing  storm  water  and  sanitary  sewers  In 
TIchenor  Ave.  between  Montague  PI.  and 
(larfleld  PI.  About  615,000.  I.  T.  Kedfern. 
engr. 

N.  Trenton — Until  Mar.  !♦.  by  city, 

building  sewers  In  Kipton.  Clearfield,  Bloom¬ 
field,  Westminster,  Newell,  Laclede,  Lee 
nd  Columbus  Aves.  and  Riverside  Dr.  1a 
1).  Htrsch.  elk  Noted  Aug.  8. 


N.  C.,  Dorliam — Until  Mar.  10,  by  M.  E. 
Newsom,  mayor,  building  sanitary  sewers 
In  Alston  Ave.,  Main,  Morris,  Watkins  at«l 
Spring  Sts.,  Main  St.  house  conn€>ctiuns, 
Neuse  River  out  fall  sewer,  etc.  Work  In¬ 
volves  35,355  ft.  6-24  In.  vltr.  sewer  plp<‘. 

Mlrh.,  Uetrolt — Until  Mar.  6.  by  Bd.  Pub. 
Wks.,  building  sewers  In  Krwin,  Burns  and 
Peter  Hunt  Aves.  from  Hari)er  Ave.  to 
center  of  Kdgewood  Ave.,  2859  ft.  long, 
brick  or  monolithic  concrete,  pipe  lo  vary 
from  5  ft.  cylinder  to  38  x  57  In.  egg  shai^ ; 
also  public  sewer  In  Dexter  Blvd.  from  Joy 
Rd.  to  Davison  Ave.,  7956  ft.  long,  brick 
or  monolithic  concrete,  pipe  from  6-6  ft. 
diameter.  C.  W.  Hubbell,  engr.  Noted  Jan. 
30. 

N.  I)..  t'litlerwood — Until  Mar.  10,  by  vil¬ 
lage.  building  s<*werago  system.  In  Dlst. 
No.  1.  16,702  lln.ft.  8-18  In.  vltr.  sewer 
pipe,  28'70  111!  ft  open  ditch.  31  manholes, 
concrete  bulkhead,  etc.  C.  Bauer,  elk. 


PKIt'KH  AN»  ('(INTKArTN  AWAKItKI) 

(AIndIcati's  award  <if  contract) 

N.  %.,  I'reedmere  — State  Hostiital  Comn., 
Capitol,  Albany,  received  bids  Feb.  19. 
building  sewage  diH|>osal  plant  at  Brook¬ 
lyn  Stale  Hospital  here,  from  Muriihy 
Bros.,  262  Bay  ♦3rd  St.,  Brooklyn,  122. 483 
(2t)0  days)  ;  L.  F  Kelly,  Inc.,  296  Stuyve- 
sant  Ave.,  Brooklyn.  622,540  (200  days); 
J.  L.  Slgretto  &  Co..  466  Woodhaven,  L.  1., 
623.000  (200  days).  Noted  Feb.  6. 

<».,  Cleveland — City  received  bids  Feb.  20 
building  vltr.  sewers  in  (a)  Kast  156th 
St.  from  Waterloo  to  Daniel  Aves.,  Involv¬ 
ing  810  ft.  12.  24  and  30  In.  pipe  and  forty- 
st‘ven  24  and  30  In.  "Y"  branches;  (b) 
850  ft.  Yorlck  Ave.  from  Ivanhoe  Rd.  east, 
800  ft.  12  and  15  In.  pipe  and  forty-two. 
12  and  15  In.  “Y”  branches;  (c)  Waldo 
Rd.  from  St.  Clair  to  Youik  Aves.,  498  ft. 
12,  15  and  18  in.  pipe  and  twenty-six  15 
and  18  In.  “Y**  branches;  (d)  Kast  155th 
St.  from  Holmes  to  Saranac  Aves.,  610  ft. 
12  In.  pipe  and  thirty  12  In.  "Y”  branches; 

(e)  Hast  169th  St.  from  Holmes  Ave.  to 

Saranac  Rd.,  1060  ft.  12,  15,  18  and  20  in. 
pipe  and  sixty-four  12,  15.  18  and  20  In. 
“Y”  branches;  (f)  Kast  160th  St.  frt»m 
Calcutta  to  Waterloo  Rds.,  510  ft.  12  and 
15  In.  pi|>e  and  twenty-eight  12  and  14  In. 
“Y”  branches;  (g)  Kast  157th  St.  from 
Holmes  Ave.  to  Saranac  Rd.,  840  ft.  12. 
15  and  18  in.  pipe  and  forty-eight  12,  15 
and  18  In.  “Y’’  branches,  from  D.  Pfahl, 
723  Cuardlan  Bldg.,  (a)  65378  ,  (e)  63492  , 
(g)  62568  ;  W.  P.  (llbtrans  Constr.  Co., 

340  Leader  News  Bldg.,  (a)  65794  ,  (b) 
62736  ;  P  Clracl.  Cleveland,' (a)  66164;  N. 
lafornaro  A  Co.,  (b)  63002  ,  (c)  62415  ; 
(lallugher-Burke  Co.,  (b)  63287  ;  FYeder- 
icks  A  Hosaine,  (c)  62228,  (f)  61673  ;  lan- 
netta  Bros.,  (c)  62411  ;  A.  C.  Hattendorf 
A  Co.,  Cleveland,  (d)  63697,  (e)  63296,  (f) 
61706,  (g)  62454  ;  Water  A  Sewer  Improve¬ 
ment  Co’,  (d)  63872,  (e)  68463  ;  Aftoorn  A 
Joseph,  (d)  63942.  (g)  62414  ;  N.  Salem. 

(f)  61639.  Noted  Feb.  13. 


Bridges 

PKOPOSKO  WORK 

X.  Y.,  VUrlier  Ferry — State  I.,egislature. 
Capitol,  Albany,  petitioned  to  appropriate 
6339,000  to  build  steel  plate  girder  bridge 
over  Mohawk  River  here. 

X.  J..  Xewark— Kssex  Co.  having  plans 
prepared  building  bridge  over  Canal  on 
Heller  I’kway.  F.  A.  R**lmer,  co.  engr. 

IVls.,  Readstown — Vernon  Co.,  (Vlroqua) 
having  plans  prepared  by  State  Highway 
Comn.,  Madison,  for  rein.  con.  bridge  here. 
About  $13,500. 

Mont.,  I.Ibby — State  Highway  Comn., 
Helena,  plans  to  build  bridge  across  Koote¬ 
nai  River  between  Montana  and  Idaho 
state  lines.  Aliout  636,000 ;  cost  to  be 
borne  as  follows:  State  of  Montana.  610.- 
000;  State  of  Idaho,  610,000;  Lincoln  <'o., 
67500 ;  Boundary  Co.,  Idaho,  67500. 

Tex.,  VIrtnrIs — <'’omm.  Victoria  Co.  Iilan 
to  build  bridge  over  Adenosa  Creek.  About 
610.000. 

.%rlx..  Clifton — City  election  Mar.  29  to 
v-ote  on  65000  bonds  to  build  bridge  over 
Chase  Creek.  Greenlee  Co.  will  appro¬ 
priate  65000  toward  cost. 

.Xrlz.,  Jerome — Bd.  Supervs.  Yavapai  Co. 
had  pla-s  prepared  by  B.  M.  Atwood,  state 
engr.,  Phoenix,  building  bridge  over  Verde 
River  here.  About  640.000.  State  appro¬ 
priated  620,000  toward  cost.  Noted  Mar.  21. 


Ore.,  Cuqullle— Coos  Co.  has  (  .•<  lu.ii 
available  for  bridge  over  Cociullla  I'u.-r 
here.  Authority  must  be  obtain.. l  tr.,ti. 
State  Highway  Comn.,  Co<iullle  IJiv.r  |■,,rt 
and  U.  S’.  War  Dept,  before  sam.'  e.m  i„. 
constructed. 

Ont,,  Bear  Line — -See  ’’Water  Work-  ’ 


KlltM  BKSIKKIt 

Mas*.,  Hpringlleld — Until  Mar.  2o  l.y  i[,| 
.Su|s-rvs.,  Dept.  Streets  A  L.ig  .  SprinMl.  i.i 
furnishing  falsework  and  labor  for  r.inov.^ 
Ing  three  180  ft.  spans  of  Dl.l  Toll  ItmlKi- 
tlmla-r  struc-ture  across  (Tonnectlcut  |;ni.r 
between  here  and  West  Springll.-ld  ami 
erwtlng  sui>erstructure  of  new  brlilt;,.  whi, 
six  90  ft.  wooden  lattice  truss  spans,  l;  p 
Marsh,  sujit.  streets  and  eng.;  udveni.s.ii  ni 
this  Issue. 

••a..  Falls — Until  Mar.  11,  by  C  \ 
Schreiner,  supt.  pub.  grounds  A  bldgs,  (  an 
Itol.  Harrisburg,  for  building  brldg.-  cm  i 
north  branch  of  Kusciuehanna  River  Inr.' 
I’axson  A  Morgan,  2nd  Nafl  Rank  Rldg 
Wilkes  Barre,  consultg.  engrs. 

Mias.,  Charleston — Until  3Tnr  15,  l.y 
I.jimb-I.'lsh  l,umber  Co.,  for  building  snli- 
and  super-structure  of  steel  bridge  n\.r 
Tallahatchie  River,  7  ml.  west  of  here.  .■nn. 
slating  of  3  deck  plate  girder  spans.  to-Ti 
and  61  ft.  long,  central  74  ft.  span  to  l,. 
vertical  lift  spun  of  "WaddeH"  typ..  ;  spans 
to  be  carried  on  4  concrete  piers,  pedestals 
lo  rest  on  wooden  plies.  Work  Involves  tjn 
cu.yd.  concrete  In  pier  bases.  276(1  lin  fi 
piles  below  basea  or  piers,  500  cu.yd.  con¬ 
crete  In  pier  shafts,  130  tons  structural 
steel,  14  tons  machinery,  8000  lb.  rails  ami 
fastenings,  37  M  ft.  timber  In  deck  V  K 
Wagner,  engr,  ;  advertised  in  this  Issue 

tint.,  Walkerton-  -Until  Mar.  10.  by 
Comrs.  Bruce  Co.  building  steel  relnforei-i' 
bridge  here.  About  625,000.  K.  B.  Janies 
Walkerton,  engr. 

I'KICKN  AND  CONTRACTS  AU.\|{|lM;i 
(Alndicates  award  of  contract) 

AKzn.,  B’lrlilta — See  “Str«»ct8  and  Roads.’ 


Structural  Steel 

PROPOgF.I)  WORK 
Tex,.  Ft,  XVorUi— See  "Buildings.” 


Reinforced  Concrete 

l>ROI‘OKF,l>  WORK 

Mass,,  llnrrlieslrr — (Boston  P.  O.) — Sie 
’’Buildings.’’ 

R.  I.,  Kent — (Hope  1*.  t).) — See  ’’Mlscella- 
ntHjus.” 

X,  A’„  New  York — See  "Industrial  Works" 
X,  V.,  Syrnenze — See  "Industrial  Works  ’’ 
Mo„  St,  liOuU — See  "Industrial  Works." 
Tex,,  Ft.  Worth — See  "Buildings  ’’ 

Cal..  Los  Angeles — See  "Miscellaneous." 


Bins  BKHIRFII 

Mass..  Hpringllrld— See  "Bridges." 

FRICKH  AXB  <’<)NTRACTH  AMARDFD 
(Alndlcates  award  of  contract) 

AN.  J.,  Rochelle  l*ark — See  "Mlscellnneous  " 
ACaL,  Freeno — See  "Industrial  Works" 


Streets  and  Roads 

I>ROPOHF,l>  WORK 

Conn.,  New  Hnven — City  plans  to  pave 
Water,  Putnam,  Spring  and  Commerce  Sts , 
Union  an(l  'Washington  Aves.,  13.300  ft 
lon^  30-40  ft.  wide.  About  6300.000.  k. 
L.  Ford,  city  engr. 

New  York— State  Highway  Dept.,  Albany, 
had  plana  prepared  builtling  2.59  ml..  Perry 
Center-Moscow  Rd.,  part  1.  Wyoming  •'«, 
coat,  661,196  ;  6.67  ml.  Greene  Oxford  Rd . 
part  1,  and  6.87  ml.  Grt'ene-Oxford  Rd  . 
part  2.  Chenango  Co.,  6106.600  and  6117.300 
reaitect Ively  ;  4.29  ml.  Fredonla-Sllver  Creek 
Rd.,  part  2.  Chautauqua  Co.,  686.000;  3  48 
ml.  Nlcholvllle-St.  Regia  Falla  Rd,.  part  I. 
St.  Lawrence  Co..  666.672  ;  3.21  ml.  Alton- 
W'alcott  Rd..  part  2.  Wayne  Co..  664.010. 
1.06  ml.  Akin-Johnstown  Rd.,  part  2,  Ful¬ 
ton  Co..  621,192. 
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Kouds  (Contlnu.d) 

V,„  \«rk— State  Hlnhway  Dciit..  Albany. 
..i.n  III  build  5.16  ml..  I’nrt  I  and  3  of 
lorwey  State  Llne-Nyaok  ltd.,  and 
«  1  li  Slonv  Polnt-Toninklna  t'ove  ltd.. 

oiVki'iiiil  t'o  :  -  5  mi.  H.  .MontKoinery- 

iiii-h luiiil  KaHa  ltd.,  OranKe  Co.,  6.64  ml., 
■Viri  I  ”  and  3.  of  idaralhon-t’ortland  Itil., 
Iwii  iiii  Co..  T-Ol  IVnnaylvanla-State 

^  m-i  'lev-Ki.raythe  ltd..  4.64  ml  Hroe- 
.Kii  'loilla  IW  .  and  7.64  ml.  Weatlleld- 
iiriM  Ilia  u<l..  ciiautauiiua  t  o..  5.07  ml.  imi  t 
j  Clany  Valley-Sharon  SprliiKH  ltd.,  Ot- 
Bctai  Co. 

Xr»  York— State  Illffhway  Dtiii  . 'Albany. 
Ilium  lo  appropriate  varloua  amounta  for 
r'lniiliiK  and  malntalnlnic  hlRbwaya  In 
f.ll'I"liia  .-.nintleH;  Columbia  Co..  »llfl.- 
«!!'  InitoheHH  t'o..  $117,611:  Oreene  Co.. 
iii  •no :  Nasaau  Co..  I26.SK3  ;  Oranae  Co., 
tin'onio:  I’utnain  Co..  $10,620;  Itoekland 
n>  $18  446  ;  Suffolk  Co..  $67,040;  I'laler 
$164  580;  WeateheHt er  Co..  $203,400; 
Alli’inv  Co..  $140,200  ;  Clinton  Co..  $30,300; 
h'sifx'Co  ^43.20(5  ;  Iti'liKHelai  r  t'o..  $186,600  ; 
s'lriioKa  ' Co..  $125,700;  .Seheneetady  Co., 
ii^  nar  Warren  t'o..  $46,800;  WaabliiKtun 
(’o  $i:iooo;  .lefferaon  t'o..  $141,661;  St. 
1  iwreaee  t'o..  $112,282;  Kranklln  Co.,  $6§.- 
316-  J.iwl»  Co..  $11,211;  Kulton  Co..  $37.- 
I-’5-  llaiiillton  t'o.,  $60,678;  Herkimer  Co.. 
$''lKh!ll  .Madieon  t'o..  $41,060  ;  MontKomery 
Co  $1  I '  *'^■••528;  Itroome 

Co'  $102,230;  t'henanKo  t'o..  $76,060;  llela- 
waro  Co.,  $101,760  ;  tltaeKo  Co.,  $86,860 ; 
Si'hotiarle  Co..  $32,050  ;  .Sullivan  Co..  $72.- 
460;  CayuKa  t'o.,  $74,800;  t'orllanil  t'o.. 
$36,040 ; 'OnondaKa  t’o..  $220,600;  tlaweKO 
Co,,  $48,390  ;  Seneea  Co..  $23,100;  Wayne 
('ll  $26,000;  Oeneaee  Co,.  $60,447  ;  lAvlnK- 
Bli.ii  Co  .  1161.222;  Monroe  Co..  $171,306; 
tlntario  Co.,  $122,773;  Orleana  Co.,  $32,042; 
WvoiiiliiK  Co..  $23,121  :  Alleaany  Co.,  $78,- 
loii ;  ChemunK  Co.,  $44,643;  Schuyler  Co., 
$23,843  ;  Steuben  Co.,  $267,016;  Tloaa  Co.. 
$4(0)118;  Tompklna  Co.,  $60,061  ;  Yatea  t’o., 
$28,230  ;  ('attarauKUH  Co..  $51,442;  Chau- 
taui|ua  Co..  $26,428;  Krie  Co..  $217,770  ; 
.Nlanara  Co.,  $110,360. 

N.  Y..  New  York — M.  K.  Connolly,  prea. 
Qiifciia  IJoro.,  rejected  blda  received  Jan. 
20,  rcKulatltiK  and  KradInK  roadway  apace, 
etc.,  in  88th  Ave.  from  102nd  lo  104lh  SU«. 
Work  will  be  readvert  laed  later.  Noted 
Ki  ll.  6 

>.  Y..  Watertown — Jefferaon  Co.  plana  to 
Inillil  31  ml,  llaKKa  t'<»rnent-lJexter  Ud. 
with  Kedi  ral  Aid;  alao  reaurfaclntr  portion 
rnaila  between  .Yntwerp.  CarthaKe.  Cape 
Vliici  at.  Clayton,  (junna  t'ornera  and  Im 
KarKcvIlle  Twpa.,  and  3  ml.  lt»'dwood-.\lex- 
aiKirla  Day  Itoute.  H.  S.  Ball.  co.  hltth- 
way  rupl. 

N.  J.,  Newark — Kanex  Co.  Park  Comn. 
applied  to  Finance  Com.  for  permlaalon  to 
{•envert  Sjieedway  Into  liarkway.  Almut 
$226,000.  K.  A.  Uelmer.  Court  Houae,  enKr. 


N.  4..  I'linaair — City  Hooii  receives  bids 
fur  linprovInK  Passaic  Ave.  from  Lincoln 
lilxliway  north  to  Meadow  line.  Cost  over 

$30,000. 


Md.,  Ilultiniore — City  1‘aviiiK  Comn.  hav- 
liiK  plans  prepared  by  R.  K  Compton,  ch. 
eiiKr.,  repavillK  3800  ft.  Wolfe  St.  from 
Jefferson  to  AlU-eanna  Sts.,  460  ft.  t'haiiel 
SI.  fniin  Baltimore  to  Lombard  Sts.,  26-36 
ft  wide,  sheet  asphalt  on  6  In.  concrete 
base. 

Y'a.,  llrli«to|--C  P,  Moore,  chn.  street 
com.  receives  bids  about  Mar.  2o  iiavluK 
26.000  yd.  State  St.  between  10th  St  and 
Pennsylvania  .Ave..  WaahliiKlon  Co.  .An¬ 
derson  ti  Crlstie  Inc..  Charlotte.  N.  C., 
eiiKra 

\V,  Ya..  New  t'unilirrland — Butler  Plat., 
Hancock  Co.,  plana  election  Mar.  29  to 
vole  on  $100,000  bond  Issue  for  road  Im- 
iirovementa  as  follows:  $60.(100  for  lllver 
Kd.  from  KIiiko  Creek  brtdKc.  to  pave  road 
near  Clay  Hist,  line;  $26.oo0  for  Swear- 
liiKen  Hill  Ud.  ;  $26,000  for  Turkey- Find 
ltd.  C.  K.  (Jrafton,  co.  enisr. 

W.  Y'a..  WrllHliiirit  -Comra.  Bnaike  Co. 
plan  eIcK'.tlon  to  vote  on  $700. OOO  laind  Issue 
for  road  Imiirovementa  this  year.  11.  lH>n- 
aldaon.  Beaver  Falls.  Pa.,  co.  eiinr. 

N.  4’.,  Iluiihiiry — .Stokes  Co.  plana  cUs-- 
tlon  Mar.  18  to  vote  on  $36,000  bonds  lo 
build  roads  In  Snow  Creek  Twp.  It.  tS. 
I'etrec.  co.  elk. 

Florida — Stale  Ilil.  IVipt..  Tallahassee, 
plans  to  build  16  mi.  State  Kd.  No.  I.  Imj- 
tween  Milton  and  eastern  line  of  Santa 
llosa  Co.  ;  Krouted  brick  pavement,  9  ft. 
wide,  with  rock  shoulders  3  ft.  wide  Involv- 
iiiK.  79,200  si|  yd,  vltr.  brick  and  $168,400 
lln.fl.  wood  curbliiR.  About  $190.0oo.  Will 
be  Federal  Abl  project  for  about  4  or  6  mi. 
O.  L.  Barnard,  asst,  enirr.  W.  F.  Cocke, 
state  road  comr. 

Flu.,  Appllnv — Comrs.  Columbia  Co,  plan 
to  Krade  and  surface  with  sand-clay,  9.16 
ml.  Ud.  No.  1  from  Lake  City  to  western 
line  of  county,  20  ft.  wldi-,  cost,  $25,000^ 
Work  Involves  20.180  cu.yd.  earth  excav., 
17,912  cu.yd.  clay  surface  and  7  acres 
clearliiK  and  KrubbliiK.  Address  W.  F. 
Cocke,  stale  rd.  comr,  Tallahassee. 

Fla.,  liiinnell — FliiKler  Co.  soon  receives 
blda  for  ImproviiiK  roads  In  northwestern 
section  of  county.  About  $100,000. 

Fla.,  la'eaburs — City  idans  election  Mar 
12  to  vote  on  $60,000  bonds  for  openinir, 
wIdenInK.  ftradiiiK  and  pavliiK  varloua 
streets  and  hulldliiK  storm  sewers.  J.  C. 
la-e,  actinic  mayor. 

AIIhh.,  4'levrliind — Bd.  Supervs.  Bolivar 
Co.  receives  bids  about  Apr.  1,  KradliiK  and 
KravelliiK  about  30  mi.  roads,  9  ft.  wide 
L  W.  Mashburn,  Clarksdale.  eiiicr. 

.MUh.,  Tiinlea — Bd.  Supervs.  Tunica  C»> 
receives  bids  about  Apr.  1  KradliiK  and 
KravelliiK  40  ml.  roads.  9  ft.  wide  1.  W 
Mashburn,  Clarksdale,  eiiKr. 

Tennessee — Stat<‘  IIlKhway  Comn,.  Nash¬ 
ville,  plans  to  expend  between  $4,000,000 
and  $6,000,000  for  state  hlKhways. 


\.  4.,  West  OranKe— Town  Council  plans 
t(i  Improve  UldKevjew  Ave.,  concrete  curbs 
and  K'ltlers  and  bituminous  roadway. 


Trim.,  Nashville — Clt.v  havliiK  estimates 
prepared  for  100,000  yd.  of  is'rmanent 
pavements.  W.  W.  SouthKOte,  city  eiiKr. 


<»..  Oaylun — Comrs  .MontKomery  Co  jilaii 
lo  Impnive  2  64  mi  .\enla  Pike.  16  ft.  w  ul. 
Iiltumlnous  macadam.  .Alsiut  $68,000  S  .S 
Sharts,  CO  I'liKr. 

Ind..  Illi'kiiell  City  plans  to  Improvi'  va¬ 
rious  Streets  mi.  loilK.  20-24  ft.  Wbb 
brick  or  asiihall  wcarliiK  surface  on  imii 
creti"  base.  p'  Huiilap.  city  eiiKr. 

Ylleli,,  Purl  lliirun  Cotnrs.  St.  Clair  <'o 
bavliiK  surveys  ami  estimates  maitc  for 
bulldliiK  18  ml  Turnpike  ltd  from  Itiino' 
Creek  to  county  line.  18  ft.  wide,  7  in.  con 
cr«'t«'.  H.  Belyea.  Port  Huron,  etiKr 

Mirli.,  Kltrr  Kuiiae  -  -  V'llhiKe  plans  to  jiavi' 
and  Krad<‘  (Ircat  Lakes  .Ave.  from  Jefferson 
Ave.  to  village  limits.  I600  ft  Ions,  also 
Sotith  HearlMirn  Uil  from  MIchiKan  Ceti- 
Iral  It  It  lo  north  limits,  l6oo  ft  loiiK.  26 
ft.  wide,  concrete.  L.  l.siKlneHS,  elk. 

III.,  Moline — City  plans  to  lay  concrete 
sidewalks:  600  ft  261b  SI.  from  lllli  to 
I2lh  .Axes.;  1190  ft.  27lh  Ave  from  Itli  to 
7lh  Sts,  ;  460  ft  13lh  .A\e  from  26lh  lo 
26th  Sts  :  400  ft  2&th  .Ave  from  7th  to  9lh 
Aves.  ;  763  ft  6lh  .Ave.  from  6oth  SI  I'lisl  . 
980  ft.  6th  Ave.  and  6lHt  St  ;  lOth  Ave 
from  18th  .St  lo  18th  St  .  B;  lOth  SI  from 
east  side  to  I8tli  .Ave. ;  l8tii  SI.  A  ,  from 
I2lh  and  18th  .Aves.  Isith  sides;  I6tb  St 
160  ft,  north  on  26lh  Ave.;  16lh  St.  from 
28th  to  3Ulh  Aves.  L.  Paton,  city  eiiKr 

WUeunsIn-  .A  It  Hirst,  state  hiKhwa.x 
eiiKr..  Madison,  has  announced  that  follow - 
liiK  amounts  are  available  for  road  work 
durliiK  comliiK  year:  stale  aid  construction 
(new  and  unexis'iided  a|iproprlatlons  i. 
$3,800,000;  Federal  .Aid  construction  (new 
and  unexpected  ap|iro|irlatlons),  $3.20o.- 
000;  county  construction  (not  iilibdl. 
$1,600.1100;  slate  and  county  inaiiitenance, 
$2,600,000,  and  township  construction, 
$3,000,000. 

Is.,  Iluriley — City  receives  bids  almiit 
Mar.  26  pavliiK  6th  St.  from  2nd  to  3rd 
.Aves.,  6th  SI.  from  2nd  to  6th  Aves,  4tli 
St.  from  1st  lo  6th  Aves.,  3rd  St.  from  Ist 
to  Olh  Aves.,  2lid  St  from  1st  to  6lh  Aves., 
Ist  St.  from  south  clt.v  limits  to  6th  Axe. 
Uallroad  St  from  Ist  to  61  h  Aves..  Fd- 
wiirds  St.  from  Ist  to  4lh  .Aves,  AA'ilbiir 
St.  from  1st  lo  6lh  ,Aves.,  4lh  Ave  from 
4th  St.  West  to  city  limits.  1  ml.  3rd  Ave  . 
41  h  Ave.  from  1st  to  2nd  Sts..  1  ml.  2nd 
Ave.,  Isl  .Ave.  from  4lh  lo  Wilbur  Sts 
and  4  bhaks  alleys.  H.  H.  (Ireen,  Cedar 
Uapids.  etiKr 

la...  latKun  ('lly  receives  bids  altouf  Mar 
26.  pavliiK.  KradInK.  curbliiK.  KUtterliiK  and 
biilldliiK  storm  sewers  in  66  (docks.  C  L 
Huff,  C.  I'J.  laiKan  etiKr. 

.Minn.,  .Annka  -('omrs  Anoka  CO|  re- 
etdve  bids  In  spriiiK  bulldInK  ('eniral  .Ave 
Ud  from  .Anoka  to  .Allnneaisvlls  involviiiK 
6  ml  concrete  siirfacliiK.  (7«.00(>  su.yd  con¬ 
crete  pavltiK)  86.6(10  cu.yd.  excav  and  22.- 
00(1  cu.yd.  sand  clay  surfacinK  H  H 
Thurston.  eiiKr. 

Ylinn.,  p;ihuw  I.ske  -  Comrs.  (Irani  Co 
receive  bids  ill  A|»ri|  or  Ma.v  for  KradInK  and 
KraveliriK  6  ml.  K'ederal  .Aid  Project  No 
28.  AA'.  F,.  BurKess,  co.  eiiKr. 


Pa.,  (otllllsln — Boro,  soon  receives  bids 
b.iilditiK  2000  ft.  12  In.  xdtr.  clay  sewer. 
8000  sip.vd.  vltr.  brick  paviiiK  on  concrete 
base  and  7000  sipyd.  ••oncrele  iiavinK.  H- 
P'  Conrad,  secy.  I).  W.  Hillman,  80-81 
AlKsma  Trust  BUIk.,  Altoona,  enirr. 

I’a..  PltlsbnrKh — ('ity  plans  to  widen 
lieechwood  Blvd.  and  (Ireenfleld  Ave.  at 
Inier.section  wtth  Haxlewood  Ave.;  widen 
ami  repave  KJast  Ohio  St.  from  Hein*  St. 
lo  elly  line;  extend,  open  and  fix  Krade  on 
Hatfield  St.  from  50th  lo  51st  St.  N.  S. 
SjiraKUe,  city  eiiKr. 

Pa.,  PItiMburKh — Council  passed  ordi¬ 
nance  excavating.  curliInK  and  pavitiK  860 
ft  Alexis  St.  from  Saline  St.  to  10  ft.  way 
«•  'ii.st  line  of  A.  H.  Neeb's,  18  and  22 
ft  wide,  InvolvinK  2100  sq.yd.  pavement 
on  6  In.  conende  base,  1720  Iln.ft.  steel 
curl)  and  3600  cu.yd.  excav., 
*■<«(,  $20,000;  KradInK.  pavlnK  and  curb- 
h.iK  615  ft.  Howley  St.  from  Main  St.  to 
Krbtidshlp  Ave.,  24  ft.  roadway.  Involv- 
tiK  1640  sq.yd.  asphalt  on  6  In.  concrete 
base.  1230  Iln.ft.  steel  protected  curb  and 
iiMi  <  u  yd.  excav.,  $14,000.  T.  Reed.  City 

<  Ollnty  Bldg. 

Maryland — State  Rds.  Comn.,  600  Oar- 
re(t  Bldg,.  Baltimore,  will  have  surveys 
rnade  for  improving  14  ml.  state  highway  In 
xx  asbInKton  Co.  Mginning  at  AVolTsvlIle, 
prill, ably  macadam,  22  ft.  wide  with  3  ft. 
din  shoulders. 


K.X'..  I.<iulsvllle--Bd  Pilh.  Wks.  plans  tii 
liax’e  Finger  Ax'e.  from  I'herokee  to  Bards- 
lown  Uds,  ;  cost,  $2910;  Breckenldge  St 
from  l>oKan  to  Barret  Sts.,  $30,000;  Hill 
St  from  3rd  to  4lh  Sts..  $6490;  Bank  SI 
from  24th  to  26th  Sts..  $11,665  ;  selected 
old  Kranite  on  concrete  base;  also  15th  St. 
from  Main  to  Walnut  .Sts..  $20,800;  13th 
St.  from  Market  to  Jefferson  Sts.,  $6200. 
J.  Chambers,  city  engr. 

O.,  PInrInnutI — Comrs.  Hamilton  Co.  plan 
to  pave  Springfield  Pike,  through  Wyoming 
Twp.  (not  IncludlnK  car  tracks),  cost, 
$176,638,  If  seinl-monollthlc  brick  pax'ement 
Is  used;  $169,204  for  bitulithic  or  asphaltic 
txxncrete,  and  $211,746  for  wcmxI  bkx'k ; 
CarthaKe-Hamllton  Ud.  from  Decamp  Ave, 
to  Wyoming  Twp,  connecting  with  pro- 
tiosed  (iounty  Improvements,  cost.  $109,366 
for  brick  and  $112,659  for  asphaltic  con¬ 
crete. 

O.,  Cleveland — Comrs,  Cuyahoga  Co., 
plan  to  pax'e  It  ml.  Fitxwaler  Ud.  from 
Brecksvllle  to  Ufver  Uds..  16  ft,  wide,  water 
bound  macadam,  cost  $36,ooo ;  also  2  ml. 
Bentleyvllle  Kd.  from  Chagrin  Falls  to 
township  line,  16-26  tt.  wide.  $76,000.  W. 
A.  Stlnchcomb,  co.  engr. 

O.,  Cleveland — Comrs.  Cuyahoga  Co.  will 
receive  bids  In  spring  paving  4$  ml.  AAfll- 
Bon  Mills  Rd.  from  Chagrin  River  Ud.  to 
Fuclidville  cori^iorate  line,  concrete,  16  ft. 
wide.  Aliout  $206,000. 


Minn.,  FerguM  Falla — Comrs.  Ottertall  (’o 
receive  bids  in  April  for  18  ml.  roadwork. 
Federal  Aid  Project  No.  29.  InvolvinK  160.- 
000  cu.yd.  excav..  22,000  cu  yd.  gravel  sur¬ 
facing  and  1  culvert.  F.  L.  Flygare,  Cf) 
engr 

Minn.,  laing  i’rnirie  —  Comrs.  Todd  Co 
receix'e  bids  in  .April  or  Ma.v  grading  and 
gravel  surfacing  10  ml.  highway.  Federal 
Aid  Project  .No.  26.  A.  M.  Craves,  co.  engr 

.Minn..  Kt.  Cloud- -('omrs.  Stearns  Co.  re¬ 
ceive  bids  in  March  or  .April  building  P'ed- 
eral  Aid  Project  No.  25.  Work  Inx’olves  20 
ml.  roadwork,  90,000  cu.yd.  grading  and 
gruA’clIng  and  3  bridges.  M.  J.  Cleveland, 
co.  engr 

Minn..  HI.  Juniea — ('Ity  receives  bids  In 
April  for  37.000  yds.  paving.  J.  W.  Shaffer, 
4  06  New  York  Life  Bldg.,  Minneapolis,  engr 

N'urlli  llnknln — State  Highway  Comn.. 
Bismarck,  soon  receives  bids  building  4-6 
ml.  gravel  road  from  Churches  Kerry  east, 
cost,  $12,386;  17.1  ml.  northwest  and  south¬ 
east  from  Devils  Lake  Twp..  $20,128  ;  3  ml. 
east  fr^m  Devils  I.<ake  Twp.,  $4100,  all  In 
Uamsey  Co.  Noted  Dec.  19. 

N.  II..  Croaby — Comrs.  Divide  Co.  plan  to 
build  about  20  to  25  ml.  Federal  Aid  road 
project  this  summer.  AA'  K  Vadnais,  Co 
and. 
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N.  I».,  (irartun — (”lty  ha%’ing  plana  pre- 
pari-d  n-pavinK  entire  buaineas  m'Ction. 
with  mncrete,  aaphaltic  concrete  and  blt- 
ulithic.  C.  L.  I’illsbury  t'o..  805-11  M«'tro- 
IMilitan  Life  HltlfC ,  eiiftra. 

Montana — t?tate  HiKhway  Dept.,  Helena, 
plan.s  to  Rra-le  S3  ml.  Cardwell  Basin — 
NiBKer  Hollow  Ud  .  in  Jefferson  Co.,  and 
lfi.75  ml  l.,arlna-Turrky-limor.v  Kd  .  Mus¬ 
selshell  Co.,  afi  ft.  wide.  About  $39,030 
ami  $18,200  respectively.  P.  I).  I’ratt.  state 
liiKhway  eiigr. 

Mo..  C'nrtliasr — Comrs.  Jasper  Co.  soon 
let  i-ontraot  pavir.K  6J  mi.  Jopliii-Culfton 
ltd  .  24  ft.  wide,  concrete.  J  MalanB.  supt. 
Joplin  Special  Ud.  Dist. 

Mo.,  Itanvllle — New  Florence  Special  Ud. 
T)isl.,  MoniBomer.v  Co.,  plans  to  pave  8 
mi.  state  hinhwav  with  rock  between  St. 
Ix>uls  and  Kansas  Clt.v,  in  Mineola  Hills 
sei-liun.  About  $275,000. 

Mo..  KansaH  City — Jackson  Co.  having 
estimates  prepared  for  resurfaciiiK  4  county 
highways.  16  mi.  long.  O.  C.  Sheley,  co. 
engr. 

Mo..  St.  I-oniH — Pitzman’s  Co.,  engrs.,  615 
Chestnut  St.,  soon  lets  rontract  for  96.000 
<'u..vd.  grading  on  south  lina  Huclid  Ave. 
from  Bircher  Ud.  to  Florrisant  Ave.  Cost 
to  exceed  $10,000. 

Texan — .State  Highway  Comn.,  Austin, 
plans  to  extend  State  Highway  No.  20  from 
Au.stin  to  Frederick.sburg  through  John.-on 
City.  Work  involves  80  ml.  macadam  pave¬ 
ment. 

Tex.,  Ballinger—  Comrs.  Uunnels  Co.  had 
plans  prepared  for  20  mi.  of  Highway 
No.  7. 

Tex.,  Bantrop — Bastrop  Co.  election  Mar. 
15  to  vote  on  1250.000  bonds  to  builil  roads 
In  KIgin  Precinct  ;  $35,000  for  I’alge  Pre¬ 
cinct  and  $35,000  for  McDade  Precinct. 

Tex.,  Italian — City  plans  to  pave  Munger 
Ave  from  Haskell  to  Carroll  Sts.  and  Cleve¬ 
land  St  from  tlrand  to  Forest  Aves.,  bitu- 
lithic.  G.  D.  Fairtrace,  city  engr. 

Tex..  Italian — City  phans  to  pave  Colonial 
Ave.  from  l.,enway  to  city  limits  with 
uvalde  asphalt  ;  Cleveland  St.  from  Forest 
to  Grand  Aves.  and  Munger  Ave.  from 
Haskell  to  C.-vcrolI  Ave.,  bitulithic.  O.  D. 
Fairtrace,  city  engr. 

Tex.,  Oroenheek — TJmestone  Co.  election 
Mar  18  to  vote  on  $250,000  bonds  to  build 
roads  in  Mexia  Precinct  ;  $54,000  for  Cool- 
edge  Precinct  and  $60,000  for  Shileh  Pre¬ 
cinct. 

Tex..  Hilinbnro — Comrs.  Hill  Co..  Boad 
DIst.  No.  3  plan  election  to  vote  on  $250, • 
000  bonds  to  Imttrove  roads.  Noted  Sept. 
12. 

Tex..  Iluunton — Comrs.  Harris  Co.  soon 
let  contract  repairing  South  Main  St.. 
Chocolate  Ba.vou,  and  Se.abrook  and  La 
Porte  Uds.  H  L.  Washburn,  co.  aud. 
Noted  Jan.  2. 

Tex..  McKinney — Collin  Co..  Pl.ino  Dist., 
Itlans  election  Mar  15  to  vote  on  $450,000 
l>onds  to  build  roads :  We.ston  Dist.  plans 
to  vote  $350,000  bonds  for  same  purpo.se. 
Noted  Jan.  9. 

Tex..  Roekivall — Uockwall  Co.  voted 
$800,000  bonds  and  State  Highway  Comn, 
appropriated  $100,000  to  build  roads  to  in¬ 
clude  13  mi.  <oncrete  road.  16  ft.  wide 
across  county  from  Dallas  Co.  line  to  Hunt 
Co.  line. 

Tex..  San  Antonio — City  plana  to  expend 
$100  000  to  macadamize  about  30  mi.  streets. 
Part  of  work  now  being  done  by  day  labor; 
bids  on  remainder  will  be  calle<i  for  shortly. 
H.  Helland.  City  Hall,  engr 

Colo..  I»env,r — ('itv  plans  to  surface 
about  50  blocks  streets  in  North  Denver 
Surhiclng  Dist.  No.  5.  smelter  slag.  sand, 
and  gr.avel  and  loam,  cost  $46,803  ;  also 
pave  12  blocks  in  Alley  Paving  Dist.  No. 
49,  astdialt.  .\bout  $20,975.  J.  A.  Hunter, 
City  engr 

Colo..  Grand  Junction — Comrs.  Mesa  Co. 
plan  to  expend  $10,000  of  state  road  funds 
to  build  water  bound  macadam  road  east 
from  city  limits. 

ITtah,  Brigham — City  plans  to  pave  and 
gutter  xrarlous  streets.  About  $75,000.  C. 
O.  Rospellez,  Brigham,  engr. 

(Ttah.  Ogden — City  receives  bids  about 
Mav  1.  for  100.000  sq.yd.  pavement.  About 
$860,000.  J.  M.  Tracy,  engr. 


Aril..  Clifton — Greenlee  Co,  plans  elec¬ 
tion  Mar.  22  to  vote  on  $200,000  bonds  to 
build  higliways  between  Morenci  and  Met¬ 
calf  Twps.  and  through  Wards  canyon.  A. 
L.  Terry,  elk.  bd.  supervs. 

Wash..  Kent — City  plans  to  pave  portions 
Titus  St.  and  Scenic  Way,  concrete,  20  ft. 
wide.  L.  K.  Price,  city  elk. 

Oregon — U.  S.  Senate.  Wash..  D.  C.. 
passed  bill  Increasing  State  Rd.  Fund 
(Federal  Aid)  from  $1,189,108  to  $4,330.- 
944.  Noted  Jan.  30. 

Ore.,  .%storia — Clt.v  plans  to  improve  fol¬ 
lowing  streets:  Agate  St.,  40  ft.  gra<le,  24 
ft.  hard  surface;  Alameda  St.  from  Taylor 
to  Hull  Sts..  8  ft.  sidewalks:  Bond  St.,  re¬ 
planking  with  4  In.  lumber;  Hume,  Flor¬ 
ence  and  RIvington  Sts.,  24  ft.  hard  sur¬ 
face;  Franklin  St..  24  ft.  hard  surface; 
5th  St..  24  ft.  hard  surface;  Grand  St.. 
30  ft.  hard  surface;  Duane  St.  from  14th 
St.  to  point  144  ft.  east  of  present  pave¬ 
ment:  3rd  St.,  24  ft.  hard  surface;  46th 
St.,  grading  and  30  ft.  hard  surface;  2nd 
St.,  grading;  Lexington  St..  24  ft.  hard 
surface;  Franklin  St.,  40  ft.  hard  surface; 
9th  St..  24  ft.  hard  surface:  10th  St.  from 
Grand  to  I^'xington  Sts.,  11th  St.  from 
Jerome  to  Niagara  Sts.  Q.  T.  McClean, 
city  engr. 

Ore.,  Bend — City  plans  to  expend  $20,000 
to  improve  streets.  R.  B.  Gould,  engr. 

Ore.,  Klamath  Falls — City  had  plans  and 
estlmatesi  prepared  for  paving  Crescent 
Ave.  and  installing  sewerage  system  in 
Mills  Addition.  About  $49,400.  J.  Cleg- 
horn,  Astoria,  city  engr. 

Ore.,  Klamath  Falls — Klamath  Co.  plans 
following  roadworks:  Klamath  Falls-Merrlll 
Rd.,  cost.  $20,000  ;  Green  Sprlngs-Ashland 
Rd.,  $20,000 :  Klamath  Falls-Algoma  Rd., 
$26,000,  general  repair  work,  $25,000. 

Ore.,  North  Bend — City  plans  to  pave 
sidewalks  and  install  sewers  in  Porter  Hill 
Dist.  About  $50,000. 

Ore..  Portland — G.  R.  Funk,  city  aud., 
soon  lets  contract  imitroving  Bidwell  Ave. 
from  Fast  7th  to  Milwaukee  Sts.,  bitulithic 
or  asphaltic  concrete  pavement ;  Fast  47th 
St.  from  Fast  Sherman  to  Fast  Lincoln 
Sts..  Hasam  class  B.  gravel,  asphaltic,  con¬ 
crete  or  bitulithic:  East  38th  St.  from  Fast 
Yamhill  to  Belmont  Sts.,  bitulithic  or  as¬ 
phaltic  concrete ;  Fast  Oak  St.  from  Fast 
28th  St.  to  Castle  Ann  Addition.  Hassam. 
class  B  gravel,  bitulithic  or  asphaltic  con¬ 
crete  ;  Portsmouth  Ave.  from  Willis  Blvd 
to  south  line  of  Columbia  Slough  Rd.. 
asplialt  or  artificial  stone  -  sidewalks  and 
grading. 

Callfnrniia — State  Highway  Comn.,  For¬ 
um  Bldg..  Sacramento,  had  estimates  pre¬ 
pared  hiv  W  C  Howe.  dlv.  engr.,  placing 
cost  of  building  11  mi  Cuyama  Rd.  through 
mountains  in  Santa  Barbara  Co.,  at  $256.- 
922.  Work  involves  250.000  cu.yd.  excav.. 
18.000  ft.  corrugated  iron  pipe  for  cul¬ 
verts,  46  tons  reinforcing  steel  and  500.000 
ft.  timber  for  bridges;  4  ml.  of  road  are 
graded. 

Cal.,  Compton — City  receives  bids  In 
March  grading,  paving,  curbing,  etc.,  1500 
ft.  Perebinth.  Tamarind  and  Magnolia  Sts.. 
Involving  60,000  sq.ft,  grading.  6  In.  decom- 
I>osed  granite  paving.  3000  lin.ft.  cement 
curbs.  10.000  sq.ft,  cement  sidewalks,  etc. 
F.  N.  Lynch.  716  Central  Bldg.,  Los  An¬ 
geles.  engr. 

Cal..  Sacramento — City  Comn.  receives 
bids  In  April  grading,  curbing,  guttering, 
etc.,  1600  ft.  33rd  St.  from  Truckee  Way 
to  Y  St..  50  ft.  wide,  involving  6020  sq.yd. 
asphalt  pavement  on  4  In.  concrete  base. 
2154  lin  ft.  concrete  curbing  and  guttering. 
5442  sq  ft.  concrete  sidewalk  .".nd  1614  cu. 
yd.  earth  excav.  F.  C.  Miller,  city  engr. 

Cal..  Visalia — Bd.  Supervs.  Tulare  Co. 
plans  to  grade  and  pave  several  miles  of 
county  highways,  concrete.  About  $140.- 
000  available.  Bids  for  paving  Springx-llle- 
Worth  Rd.  will  soon  be  received.  G.  R. 
Prestidge,  co.  elk. 

4Jiie.,  Three  Rivers — City  receives  bids 
In  March,  paving  various  streets.  About 
$30,000.  A.  Bollveau.  43  Des  Forges  St., 
engr. 

Qiie.,  Verdun — City  plans  to  pave  sec¬ 
tions  of  Gordon.  Galt.  Hickson.  Mulvavkoy 
and  Regina  Sts..  60  ft.  wide,  asphalt.  About 
$100,000.  A.  E.  Oehysens.  City  Hall.  engr. 

Ont-  Pembroke — Renfrew  Co.  plans  to 
expend  $20,000  to  build  roads.  R.  J. 
Rooney,  elk. 


Ont.,  «t.  Thoman — Flgin  Co  pi 
expend  $90,000  to  build  road«  i  \v 
McKay,  elk.  ' 

Ont..  Sarnia — I.ambton  Co.  plane  i 
pend  $100,000  to  build  road-*  t  V 
ziel,  elk. 

B.  C..  Burnaby — Municipal  Council  .  , 
to  build  roads.  About  $20  OOo  \  i'- 

Moore,  elk.  •  •  u. 

BIOS  IlKSIRKO 

Khncle  Inland — lentil  Mar.  5.  by  St  it,- 
I’ub.  Rds..  State  House.  Providence  l.ml.t 
ing  2.04  ml.  state  highway  on  Boston  N,,.w 
Ud..  North  Kingstown  and  .Varrag  i-  , 
Twps.,  involving  7000  cu.yd.  earth  .  vrnv 
1450  cu.yd.  stone  fill  foundation.  7875  c  i  vd’ 
gravel  foundation.  7000  tons  crushed  s'o  ie 
and  60.000  gal.  hauling,  heating  atnl  [nl 
plying  bituminous  binder;  advertise,)  in 
this  issue. 

N.  Y..  Brooklyn — T’ntil  Mar.  5.  hv  R 
Riegelmann.  boro,  pre.i.,  grading,  etiflnni: 
and  laying  sidewalks  on  Fast  8tli  St  from 
Ave.  K  to  Ave.  M.  paving  86th  St  from 
2l8t  to  22nd  Aves..  36th  St.  from  15tli  Av. 
to  Chester  St.,  and  repaving  4th  Ave.  from 
60th  St.  to  Bay  Ridge  Ave,,  as|)halt. 

N.  J.,  Ilobokrn — UntH  Mar.  4.  by  citv 
grading,  paving  and  Improving.  4tii  7th 
11th.  12th  and  Grand  .Sts.,  and  WilloW 
Ave.  AI)out  $100,000.  J  O  Whiitemore 
city  engr.  Noted  Feb.  20. 

N.  J..  Mt.  Holly — Until  Mar.  5.  bv  Bd 
Freeholders  Burlington  Co.,  paving  15  S70 
sq.yd.  BuH^gton-Florence  Rd.,  macadam 
surface  on*macadam  foundation.  18  ft  wide 
J.  Logan,  11  Main  St.,  engr. 

N.  4.,  Salem — ITntil  Mar.  10,  hv  Bd  Fr-  e- 
holders  Salem  Co.,  paving  4th  and  5th 
Sects.  Malaga-Pennsgruve  Ril.,  I'ilesgrove 
Twp.,  involving  41,453  sq.yd.  concrete  sur¬ 
face  pavement.  I.  C.  Smashes’,  co.  elk  ; 
advertised  in  this  issue. 

N.  4.,  South  Orange — S(4-  “Sewcr.«." 

N.  J.,  West  Orange — Until  Mar.  4.  by 
town,  for  concrete  curbing  and  bituminous 
paving  on  Parkslde  -Ave..  concrete  cttrliing 
on  Central  Ave..  concrete  curlting  and  gut¬ 
tering  on  Harrison  Ave.,  concrete  curbing 
on  Fagle  Rock  Ave.,  between  Wa.shingion 
St.  and  Harrison  Ave. 


Md.,  Baltimore — Unfll  5Iar.  12,  by  Bd. 
Awards,  repaving,  recurbing  and  regrad¬ 
ing  6260  ft.  I.ginvalb  St.-  from  Payson 
St.  to  Druid  Hill  .Vve..  760  ft.  Payson  St. 
from  Lanvale  to  Mosher  Sts.,  790  ft.  La¬ 
fayette  Ave.  from  Pulton  Ave.  to  Paysm 
St.,  690  ft.  Fdmondson  Ave.  front  Fre¬ 
mont  to  Clinton  Aves.,  660  ft.  Brune  St. 
from  Friinklin  to  Harlem  .Aves.,  152tt  ft, 
Clinton  Ave.  from  Franklin  to  Myrtle  .\v?s., 
1465  ft.  Arg.vle  Ave.  from  L,anvale  to  Sew¬ 
ell  Sts.,  78.5  ft.  McElderry  St.  from  Milton 
to  Linwood  Aves.,  1200  ft.  McFIderry  St. 
from  Wolfe  to  Cliester  Sts.,  1180  ft.  .Mad¬ 
ison  St.  from  Patterson  Park  Aye  to 
Luzerne  St..  1700  ft.  Colllngton  .Ave.  from 
Ashland  Ave.  to  Biddle  St.,  1700  ft.  l.ake- 
wood  Ave.  from  Baltimore  to  Monument 
Sts..  650  ft.  Jefferson  St.  from  Milton  to 
Lakewood  Aves.,  650  ft.  Orleans  St  from 
Milton  to  Lakewood  Aves.,  2250  ft.  Randall 
St.  from  Hanover  to  Covington  Sts.  680 
ft  William  St.  from  Clement  to  Rjindall 
Sts.,  740  ft.  Battery  Ave.,  from  Glttings  to 
Randall  Sts..  1460  ft.  Covington  St.  from 
Fort  Ave.  to  Wells  St..  530  ft.  Covington 
St.  from  Glttings  to  Falsum  Sts..  430  ft. 
Clement  St.  from  Light  to  Williams  .'(ts.. 
960  ft.  Grindall  St.  from  William  to  f'ov- 
infUon  Sts.,  1163  ft.  Clement  St.  from  River¬ 
side  Ave.  to  Key  Highway.  350  ft  Poultney 
St.  from  Light  to  Patapsco  Sts..  0-^  f’- 
Barclay  St.  from  (^hase  to  Biddle  Sts..  1190 
ft.  Forrest  St.  from  Manument  to  Lager 
Sts..  325  ft.  Forrest  St.  from  Chase  to 
Biddle  Sts..  970  ft.  Ashland  Ave.  from  Mc- 
Klm  to  Aisquith  Sts..  1516  ft.  Somer«‘t 
St.  from  Madison  to  Biddle  Sts.,  40  ft 
wide,  sheet  asphalt  on  6  in.  concrete  base 
with  armored  concrete  curbing ;  also 
ft.  Jordan  Alley,  from  Biddle  St.  to  North 
Ave.,  1520  ft.  Camel  Alley  from  Madison 
to  Cathedral  Sts..  220  ft.  Brexton  St  from 
Eager  to  Cathedral  Sts.,  15-20  ft.  "’Oe, 
cement  and  concrete.  R.  K.  Compton^  ch- 
engr;  advertised  In  this  issue.  .Nottd 
Feb.  20, 

W.  Va..  FayetteTlIIe— Until  Mar  10,  ^ 
Comrs.  Fayette  Co.,  paying  9.5  ml.  counw 
highway.  R.  J.  Stegall,  elk.:  advertised 
In  Ihls  i.ssue 
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g,rffts  aiui  Roads  (Continued) 


,v  \  M  »w  Cumberland — lentil  Mar.  4, 
Kv  R  it  Hobbs,  elk.  Hancock  Co.,  bulldini; 
4  ltd.  brick  and  concrete  roads.  C.  E. 
ijraflon.  «.o.  engr. 


W.  V:l., 

bv  Comrs. 
iiig  60  nil. 


Webster  gpringn — Until  Mar.  7, 
Webster  Co.,  grading  and  drain- 
roads.  P.  B.  L<ogan.  CO.  engr. 


r,  \tlanta — Until  Mar.  15,  by  Comr. 
Brts  '&  Revenues  of  Fulton  Co.,  paving  fol- 
inwine  roads;  Paces  Ferry  Rd.,  from  Court 
Hou"l  Biickhead  to  Howell  Mill  Rd..  34.000 
«nvds  Marietta  Rd.  from  end  of  car  line 
^  Inman  Yards  to  Marietta  car  line  at 
river  26.000  sq.yd.  ;  Cascade  Ave.  and  Oor- 
Hon  St  from  Holdemess  St.  to  Sewell  Rd., 
in  noo  <(1  vd. ;  Cascade  Ave.,  from  Sewell 
to  Fa'irburn  Rd..  27.000  sq.yd. ;  Hape- 
ville  ltd  from  East  Point  Oepot  to  Fulton 
Vve  in  Hapevllle.  26.000  sq.yd. ;  concrete, 
hiiuminous  concrete,  vltr.  brick  or  patented 
navemeni  such  as  vibrolithic  or  bltullthlc. 

M  Holland,  607  Court  House,  purch. 

agt. 


Fill..  SnmtervlIIe — Until  Mar.  3,  by  State 
ltd  Oept  and  Comrs.  Sumter  Co.  at  Bush- 
nell  grading  and  surfacing  with  sand  clay 
6  7  mi  road  between  Sumterville  and  Bush- 
nell  ’0  ft  roadway,  16  ft.  surface.  About 
lis'nnn  Work  involvesf  24.827  eu.yd.  earth 
excav  10.463  cu.yd.  clay  surface.  58,960 
snvd. 'mixing  and  shaping.  .Address  W.  F. 
Cooke,  Tallahassee,  state  rd.  comr. 

\la.  Fnfaw — T^ntil  Mar.  11.  by  Comrs. 
Green  Co.,  surfacing  with  clay  gravel  4.6 
mL  of  Eutaw  and  Tuscaloosa  Rd..  part 
.State  Trunk  Rd.  No.  7.  between  here  and 
Knoxville.  W.  S.  Keller,  Montgomery, 
state  highway  engr. 


Ma..  Selma — Until  Mar.  10.  by  Bd.  Rev¬ 
enue  Pallas  Co.  rebuilding  and  re.siirfticing 
with  gravel  about  15  ml.  Benton  Rd.  be¬ 
tween  here  and  Safford.  W.  M.  Vaughan, 
judge.  Noted  Jan.  23. 

Mb.K.,  Coffeevllle — Until  Mar.  3.  by  Bd. 
Siiperv  Yalobusha  Co.,  building  6  ml.  Cott- 
ner  R<1  .  6J  mi.  Banner  Rd.  :  7  mi.  Coffee- 
\ille  and  Pontotoc  Rd..  In  Beat  2:  5J  ml. 
Water  Valley  and  Shoales  Rd.  in  Beat  2  ; 
2  mi.  iMttsboro  Rd..  from  Banner  Rd.  to 
Calhoun  Co.  L.  T.  Wisdom,  elk. 


1,11.,  .Mexandria — TTntll  Mar.  3.  b.v  city, 
building  and  paving  concrete  sidewalks  with 
Cement  curbs  on  south  side  of  110th  St  .,  from 
la-e  to  Winn  .St.,  also  cement  curb  on  Itoth 
side.s  of  North  16th  St.,  from  Gould  Ave. 
to  Bayou  Rapides.  I.  W.  Sylvester,  city 
engr. 

o..  Mt.  Vernon — TTntll  Mar.  10,  by  A.  P. 
Rinehart,  aud..  Knox  Co.,  grading  and 
paving  with  tar-bound  macadam  and  build¬ 
ing  etilverts  and  bridges  on  1.78  mi.  Sect. 
X  Centerburg-Croton  Rd..  14  ft.  wide. 
.\bout  $40,692  ;  advertised  in  this  i8.sue. 

Indiana — By  Bd.  Co.  Comrs.  building 
roads  in  following  counties: 

Mar  8.  Hunting  Co..  Huntington,  build¬ 
ing  roads  in  Jefferson,  Dallas  and  Sala- 
monle  Twps.  O.  E.  Eviston,  aud. 

Mar.  10,  St.  Joseph  Co..  South  Bend, 
concrete  road  In  Penn  Twp.  A.  F.  Wolf, 
aud 

■Mar.  13,  Marion  Co.,  Indianapolis,  build¬ 
ing  2  roads  in  Franklin  Twp.  D  K.  Fesler, 
aud. 


Michigan — Until  Mar.  11,  by  P.  P. 
Rogers,  comr.  state  highways,  Lansing, 
grading,  paving  with  concrete  and  Install¬ 
ing  culverts  on  6.586  ml.  Paw  Paw  Rd.  to 
Kalamazoo. 


Wia.,  Kenosha — Until  Mar.  6,  by  city, 
paving  80,000  sq.yd.,  brick,  sheet  asphalt, 
rein  -con.  or  vertical  fibre  brick.  P.  J. 
Hurtgen,  city  engr.  Noted  Jan.  30. 

Is..  Davenport — Until  Mar.  4,  by  city, 
panng  following  streets  and  alleys: 

3903  lln.ft.  Telegraph  Rd.  from  Davie  to 
“™,Sts..  Involving  9390  sq.yd.  vltr.  brick, 
7486  iin.ft.  cement  curbing,  7486  lln.ft.  gut¬ 
ter,  4151  cu.yd.  earth  excav.,  281  ft.  wood 
header  curb  and  9390  sq.yd.  5  In.  con¬ 
crete  base. 

2314  Iin.ft.  Union  St.  from  Washington 
to  Howell  Sts.,  7332  sq.yd.  vltr.  brick,  4704 
nn  ft  cement  curbing,  4704  Iin.ft.  cement 
fitter  2213  cu.yd.  earth  excav.,  166  ft. 
wood  header  curb  and  7332  sy.yd.  6  in. 
cnncn  ic  base. 


320  iin.ft.  Vine  St.  from  9th  to  10th  ,Sts  . 
834  sq.yd.  vltr.  brick.  678  iin.ft.  cement 
curbing.  678  lln.ft.  cement  gutter,  271  eu. 
yd.  earth  excav..  62  ft.  wood  header  curu 
and  834  sq.yd.  5  in.  concrete  base. 

345  Iin.ft.  Western  Ave.  from  6th  to  6th 
8(8.,  1036  sq.yd.  vitr.  brick,  809  iin.ft.  ce¬ 
ment  curbing.  65  iin.ft.  cement  gutter.  33» 
cu.  yd.  earth  excav.  and  1036  sq.yd.  6  in. 
concrete  base. 

2385  lln.ft.  Taney  St.  from  Pillmore  to 
Davie  Sts.,  5686  sq.yd.  vitr.  brick,  4739 
Iin.ft.  cement  curbing,  4739  lln.ft.  cement 
gutter.  2860  cu.yd.  earth  excav..  106  ft. 
wood  header  curb  and  7332  sq.yd.  5  In. 
concrete  base. 

2178  Iin.ft.  Grand  Ave.  from  Henry  St. 
to  South  Ave.,  6918  sq.yd.  vitr.  brick.  4  477 
lln.ft.  cement  curbing.  4477  Iin.ft.  cement 
gutter,  2144  cu.yd.  earth  excav.,  185  ft. 
wood  header  curb  and  6917  sq.yd.  6  in. 
concrete  base. 

1821  lln.ft.  Grand  Court  from  Grand  to 
Carey  Ave..  7261  sq.yd.  vltr.  brick,  6620 
Iin.ft.  cement  curbing.  6620  lln.ft.  cement 
gutter,  2428  cu.yd.  earth  excav.,  60  lln.ft. 
wood  header  curb  and  7261  sq.yd.  5  in. 
concrete  base. 

1301  lln.ft.  Gaines  St.  from  I»eu8t  to 
Ix)mbnrd  Sts.,  4023  sq.yd.  vitr.  brick.  2646 
iin.ft.  cement  curbing,  2646  iin.ft.  cement 
gutter.  1250  cu.yd.  earth  excav..  76  ft. 
wood  header  curb  and  4023  sq.yd.  6  in 
concrete  base. 

360  lln.ft.  Pair  Ave.  from  30th  to  Slst 
Sts.,  1213  sq.yd.  vitr.  brick.  776  iin.ft. 
cement  curbing.  776  iin.ft.  cement  gutter. 
78  ft.  wood  header  curb  and  1213  sq.yd. 
6  In.  concrete  base. 

Claussen  St.  from  Hancock  Ave.  to  129 
ft.  east,  441  sci.yd.  vitr.  brick,  270  Iin.ft. 
cement  curbing,  270  Iin.ft.  cement  gutter, 
141  cu.yd.  earth  excav.,  31  ft.  wood  header 
curb  and  441  sq.yd.  5  in.  concrete  base. 

2219  lln.ft.  Ea.stem  Ave.  from  North  to 
High  Sts..  6819  sepyd.  vitr.  brick,  1454  eu. 
yd.  earth  exe^iv.,  179  iin.ft.  wood  header 
curb  and  5819  sq.yd.  5  in.  concrete  base. 

1030  lln.ft.  Bridge  Ave.  from  High  St. 
to  Nicholas  Ave.,  1027  sq.yd.  vltr.  brick, 
2097  Iin.ft.  cement  curbing,  2097  iin.ft. 
cement  gutter.  179  iin.ft.  wood  header  curb, 
3333  cu.yd.  earth  excav.  and  1027  sq.yd. 

5  in.  concrete  ba.se. 

2700  iin.ft.  Clark  St.  from  Rockingham 
to  Telegraph  Rds..  8879  sq.yd.  vitr.  brick, 
6531  lln.ft  cement  curbing,  5531  Iin.ft.  ce¬ 
ment  gutter.  4255  cu.yd.  earth  excav.,  383 

Iin.ft.  wood  header  curb  and  8879  sq.yd. 

6  in.  concrete  base 

354  lln.ft.  Bowditeh  St.  from  west  line 
Lincoln  to  east  line  Linwood  .\ves.,  1063 
sq  yd.  vltr.  brick,  709  Iin.ft.  cement  curb¬ 
ing.  709  Iin.ft.  cement  gutter.  701  cu.yd. 
earth  excav.  and  1063  sq.yd.  5  In  concrete 
base. 

619  lln.ft.  Carey  Ave.  from  High  to 

Henry  Sts.,  2027  sq.yd.  vltr.  brick.  1281 

Iin.ft,  cement  curbing.  1281  Iin.ft.  cement 
gutter,  624  cu.yd.  earth  excav.,  49  ft.  wood 
header  curb  and  2027  sq.yd.  5  in.  concrete 
base. 

8th  St.  from  Grand  Ave.  to  220  ft.  west. 
642  sq.yd.  vltr.  brick.  498  lln.ft.  cement 
curbing.  186  cu.yd.  earth  excav.  and  642 
sq.yd.  6  In.  concrete  base. 

237  Iin.ft.  Grant  St.  from  Harrison  to 
Main  St.,  581  sq.yd.  vltr.  brick.  163  cu.yd. 
earth  excav.,  30  ft.  wood  header  curb  and 
581  sq.yd.  6  in.  concrete  base. 

1577  Iin.ft.  Hancock  Ave.  from  Rooking- 
kam  Rd.  to  Lincoln  Ave.,  3537  sq.yd.  vitr. 
brick.  2992  iin.ft.  cement  curbing,  2992 
lln.ft.  cement  gutter,  1211  cu.yd.  earth 
excav.,  133  lln  ft.  wood  header  curb  and 
3637  sq.yd.  6  in.  concrete  base. 

287  iin.ft.  Hancock  Ave.  from  Lincoln 
to  Linwood  Ave.,  961  sq.yd.  vltr.  brick.  805 
lln.ft.  cement  curbing,  806  lln.ft.  cement 
gutter.  344  cu.yd.  earth  excav.,  28  ft.  wood 
header  curb  and  951  sq.yd.  5  in.  concrete 
base. 

1325  lln.ft.  Hayes  St.  from  Harrison  to 
Brady  Sts..  4160  sq.yd.  vitr.  brick.  1095 
cu.yd.  earth  excav.,  240  ft.  wood  header 
curb  and  4150  sq.yd.  5  in.  concrete  base. 

620  Iin.ft.  High  St.  from  Iowa  to  Par- 
nam  Sts..  1546  sq.yd.  vitr.  brick.  1227  Iin.ft. 
cement  curbing.  1227  lln.ft.  cement  gutter, 
740  cu.yd.  earth  excav.,  116  ft.  wood  header 
curb  and  1545  sq.yd.  5  in.  concrete  base. 

819  Iin.ft.  Howell  St.  from  Union  to 
Ijocust  Sts..  2044  sq.yd.  vltr.  brick,  1676 
Iin.ft.  cement  curbing,  1676  Iin.ft.  cement 
gutter,  666  cu.yd.  earth  excav.,  80  ft.  wood 
header  curb  and  2044  sq.yd.  5  in.  concrete 
base. 

1082  Iin.ft.  Le  Claire  St.  from  Central 
Park  to  South  Ave.,  3466  sq.yd.  vltr.  brick, 
2189  Iin.ft.  cement  curbing,  2189  lln.ft. 


Cement  gutter.  1569  cu.yd.  earth  excav.. 
112  ft.  woo<l  header  curb  and  3465  stj  yti 
5  in.  conente  base. 

2232  lln.ft.  I.<H-ust  St.  from  Carey  to  Eiist- 
ern  .\vcs..  8:161  sq.yd.  vitr.  brick.  220h 

cu.yd.  earth  excav.,  331  ft.  wood  header 
curb  and  8361  s<|.ydw  6  in.  concrete  base 

738  iin.ft.  Lombard  St.  from  S<-otl  to 
Gaines  Sts..  T535  iin.ft.  cement  curlOng. 
1535  iin.ft.  cement  gutter,  1815  8(|.yd.  vitr. 
brick,  596  cu.yd.  earth  excav.  aiui  1815 
sti.yd.  5  in.  concrete  base. 

1991  lln  ft.  Ltmhard  St.  from  Marquetti* 
to  Sturdevant  Sts..  7336  sq.yd.  vitr.  l)rick. 
3982  Iin.ft.  cement  curbing,  2352  cu.yd. 
earth  excav..  169  ft.  wood  header  curb  and 
7336  sq.yd.  5  in.  concrete  base. 

2810  lln.ft.  McKinley  Ave,  from  Lin¬ 
coln  Ave.  to  Clark  St.,  9864  sq.yd.  vitr 
brick,  5790  Iin.ft.  ot»ment  curbing.  5790 
Iin.ft.  cement  gutter.  4002  iin.ft.  earth 
excav.,  320  ft.  wood  header  curb  and  9864 
sq.yd.  5  in.  concrete  ba.se. 

320  Iin.ft.  Myrtle  St.  from  9th  to  lOtli 
Sts..  784  sq.yd.  vitr.  brick,  658  iin.ft.  ce¬ 
ment  curbing.  658  lin  ft.  cement  gutter.  257 
cu.yd.  earth  excav.,  40  Iin.ft.  wood  header 
curb  and  784  sq.yd.  5  in.  concrete  bjise, 

820  lln.ft.  Myrtle  St.  from  I»cust  t»» 
High  Sts.,  2086  sq.yd.  vitr.  brick.  1690 
Iin.ft.  cement  curbing.  1696  lln.ft.  cement 
gutter,  707  cu.yd.  earth  excav.,  102  ft.  wood 
header  curb  and  2085  S(|.yd.  6  In.  concrete 
base. 

800  lln.ft.  2nd  St.  from  I,incoln  to  Elm¬ 
wood  Aves.,  2537  sq.yd,  vitr.  brick.  1651 

iin.ft  ciment  curbing.  1651  lln.ft  <-ement 
gutter,  937  cu.yd.  earth  excav.  and  2637 

sq.yd.  5  in.  concrete  base. 

1240  Iin.ft.  Scott  St.  from  Ixioust  to  l,om- 
bard  Sts.,  3044  sq.yd.  vitr.  brick,  2529  lln.ft 
cement  curl>ing.  2529  lin  ft.  cement  gutter. 
1726  «-u.yd.  earth  excav.,  90  ft.  wood  header 
curl)  and  3044  sq.yd.  6  in.  concrete. 

3rd  St.,  from  Telegraph  Rd.  to  490  ft 
east,  3987  sq.yd.  vitr.  brick,  1161  Iin.ft 

cement  curbing,  1161  lln.ft.  cement  gutter. 
1249  cu.yd.  earth  excav.  and  3987  sq.vd. 

5  in.  concrete  ha.se.  R.  E.  Sawistow.sky. 
city  engr.  Noted  Jan.  23. 

Neb.,  Lincoln — Until  Mar.  8,  by  city  re¬ 
paving  Dlst.  .No.  66.  paving  Dlsfs.  Nos.  403. 
405  and  409.  25-40  ft.  wide.  T.  H.  Berb. 
city  elk.  Noted  Feb.  20. 

Mont..  Roundnit — lentil  Mar.  4.  bv  Comrs 
Mussel-shell  Co.,  graveling  15  mi.  Goulding 
Creek  Rd.  About  $15,000.  R.  E  Bushnell. 
CO.  engr. 

Mo.,  KiinsaH  City — Until  Mar  18.  bv  Park 
Bd..  grading  Van  Brunt  Blvd.  from  12th  St. 
to  Linwood  Blvd.,  Involving  130.000  cu.ft. 
earth  excav.  About  $75,000. 

Mo..  St.  Lonis — TTntil  Mar.  18.  bv  Bd 
Pub.  Serv.,  paving  and  curbing  1300  ft'  Min¬ 
nesota  Ave.  from  Osceola  to  Moramec  Sts., 
vitr.  brick  with  concrete  curli  About  $18.- 
000.  AV.  W.  Horner,  city  engr. 

.4rlK.,  Clifton — Until  Mar  10.  hy  Supe'rvs. 
Greenlee  Co.,  building  Sects.  1-6  and  por¬ 
tion  of  7,  of  Clifton-Springerville  Rfi.  A 
i..  Terry,  co.  elk.  Noted  Feb.  6. 

Cal..  RIverHide — Until  Mar.  17.  by  Bd 
Supervs.  Riverside  Co.  paving  26,000  sq 
ft  4  in.  oiled  macadam  road  involving  480 
yd.  excav. 

Cal..  Santa  Ana — Until  Mar.  18.  by 
Orange  Co.,  paving  Garden  Grove  Ave,.  in¬ 
volving  108,000  sq.  ft.  4  in  concrete  pave¬ 
ment  :  also  paving  160,000  ft.  Ijosa  l^amitos 
Rd.,  2  In.  top<‘ka  or  bitulithic  surface. 

<lue.,  Lingwirh — Until  Mar.  3,  by  A.  B 
MacDonald.  Gould,  building  11  ml.  Sher- 
l)rooke-Boaucevlllo  Rd..  40-45  ft.  wide  from 
Bury  to  Winslow  twps. 

<)uc.,  SI.  Hubert — Until  Mar.  3,  by  city 
grading  and  macadamizing  3  ml.  Grando 
Ligno  Rd.  About  $23,000.  A.  N.  Beau- 
gard.  St.  Hubert,  engr. 

Ont..  Ottawa — Until  Mar.  31,  by  Dept. 
Pub.  Wks.,  for  macadamizing  10  mi.  road 
in  county  of  Qaspe,  Que.,  36-40  ft.  wide. 


PRICKS  AND  rONTRACTH  AWARDED 
('A’Tndicates  award  of  contract) 

★  N,  Y,,  Albany — W,  W.  Wotherspoon, 
supt.  pub.  wks..  let  contract  building  cer¬ 
tain  parts  of  approach  from  Court  St.  and 
South  Ave.  to  Barge  Canal  Terminal  at 
Rochester,  Contr.  57,  to  C  Kiehit,  26  Gard- 
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n*>r  ItldK  .  lllira,  1120, 59M.  Work  lnvolv»-«i 
13,000  i-u.vd  oxcav.,  12,660  cu.yd.  furin- 
liiK  ••mliiiiikiocnt.  42  cu.yd.  1-1  l-d  rciii.- 
roii.,  131  cu.)d.  Ist  cluHM  rein. -con.,  160  (;u. 
yd.  2nd  class  concrete  In  column  I>as4-H. 
22115  cu  yd.  2nd  class  concrete,  exce|it  us 
provlile*!  for  liy  ;«r«'vlous  iteni,  23.000  li.in. 
tlinher  In  teniisirary  crihs  and  fender.  143 
cu.yd  stone  fllliiiK  for  crihs,  204.000  lit. 
metal  reinforcement,  7000  Ih.  c.l  drains  and 
outlet  pipes,  163  lln.ft.  12  In.  and  1611  lln 
ft.  15  In  vltr  |il|M‘  atnl  specials.  24.2<tO 
s«|  ft.  waterpriMifiliK  «Minerete,  etc.  .Voted 
Jan.  23.  .  . 

4tN.  V.,  New  York — M  K.  Connolly,  |>res. 
Queens  Boro.,  let  contract  to  .Sicilian  .Vs- 
plialt  I’avliiK  Co..  reKUlatInK.  KradInR, 
curhiiiR.  layliiR  sidewalks  and  pavlna  Han¬ 
cock  St  from  WycktilT  ,Vve.  to  Kverareen 
lirani  h  of  IstiiR  Island  U.  U..  sheet  asphalt 
on  6  In.  concrete  Imse,  3544M;  to  C.  thil- 
laKher.  124th  St.  from  .Metropolitan  l«> 
Jamaica  .Vves.,  {!15!*5  ;  123rd  St.  from 
point  ru>rtli  of  K5th  to  KOtli  Aves.,  313,663; 
tirinitn  t'ontR.  Co.,  125th  St  from  Ja¬ 
maica  to  Kttth  ,\Ves..  $51142  ;  U.  .V.  Hess, 
Klmhurst,  I,  1..  150th  St  from  IJt'aver  ltd. 
to  South  Itil.,  $626  ;  ,\rmand  IM.  from 
Walti-r  St.  to  point  25o  ft  southwest, 
$1276,  .McCarthy,  Hush  &  Hyatt,  Kast  Tren¬ 
ton  Axe..  Bronx,  Harcla.v  Ave.,  from  Bar- 
sons  Blx'd.  to  147th  St..  $502  ;  Hidaware 
Ave.  from  Barsons  .\ve.  to  147th  St..  $296  ; 
153rd  St.  from  Northern  HIxd  to  34th 
Ave..  $1250;  Cates  .\ve.  from  Crandview 
to  Korest  Aves.,  $1040;  1C.  W.  Kltzpatriek, 
244  .litck.son  .Vve.,  IsttiR  Island  (Mty.  ICmer- 
s«>n  St  from  Kr<*edom  Ave.  to  i  txford  St. 
$21,450;  Beace  Bros..  20  .Main  St.,  Klush- 
InK.  102nil  St  from  Jamaica  Ave.  to  Bark 
Liane,  S.,  $300.  Noted  Kelt.  6. 

Al*a.,  IMIlshiirKli  ('liartiers  Twp.  let 
contract  RradltiK.  paviiiK  atid  curhliiK  956 
ft  .Middletown  Hd.  from  laidoRa  .St.  to 
Ashtola  Alley.  30  ft.  wide,  to  M  tl'Herron 
A[  ('o.,  Ist  and  McKeen  Sts..  $19,272.  Work 
involves  1560  s<i.yd  vltr  hrlck,  1050 
lln.ft.  steel  protected  ('urhliiK.  1520  s<|.yd 
stone.  3800  cu  yd  earth  excav.  and  3080 
.s<i.yd  6  in.  concrete  hase.  .Voted  Aur.  30. 

^  AlIrKliiia — State  HiRhxxa.v  Comn..  Ulch- 
nanid.  let  contract  hiiildiiiK  3  5  ml.  Hlch- 
inotn*-Pet<'rshttrR  Turnpike  from  Chester- 
tleld  city  limits  to  KalliiiR  t'r<s>k.  Chester¬ 
field  Co.  concrete,  16  ft.  wide,  to  A.  W 

Mct'lav,  HIchmond,  $70,057.  Noted  Keh. 
13. 

$  IrKinln — State  IllRhwa.v  Comn..  Uh’h- 
menil.  rts'cived  hids  Keh.  17.  huildiiiK  3} 
ml  road  from  Hldifewa.v  to  North  Caro¬ 
lina  Ilia*.  20  ft.  wide,  from  T.  W.  Chandler. 
VlrRilhia.  $21,756;  1,  Chandler,  X’irRilina, 

$24,426  ;  15.  T  Kr.'inkliti  Co..  Boi'ahontas. 
$27,962  :  8.*,  ml.  Rravel  road  tnmi  Kronklln 
to  t'ourtland.  from  H.  H.  IXeiihy,  Norfolk. 

$90,417;  Brvson  &  Beasley,  .V»-\x’i>ort  News. 
$100,602.  Noted  Keh  13. 


'*Kla..  Jaeksonvllle- t'omrs.  Huval  Co.  let 
contract  layiiiR  500ti  sq.yd.  hrlck  paviiiR  and 
10,000  lit!  ft.  concrete  curhiiiR  on  St.  Aurus- 
tme  Hd.  from  end  of  present  hrl<-k  road  to 
Bayard  Co.  line,  to  Wilson  Constr.  Co.. 
Clark  BldR.,  layitiR  hrlck  $.59  |a‘r  s<|.yd.. 
I'UrhiiiR  $  09  per  lln.ft.  Noted  Keh.  13. 

#Kla.,  latkehind — City  residtided  contract 
let  to  McDonald  I’avltiR  Co,,  for  16  ml 
paved  strisds,  and  has  relet  same,  to  .\la- 
hama  I’avinR  Co.,  Amer.  Trust  BldR,,  Blrm- 
IliRham.  Ala.  Noted  Keh.  6 

<».,  4'lr«rland — City  receiveti  hids  pavliiR 

ta)  Mirlo  Ave.  from  West  67th  to  West 
73rd  St..  InvolvInR  15.755  si|ft.  5  In.  hrU'k 
block,  650  cu.yd  excav.  atnl  HtO  s<i.fl.  3  In. 
Berea  sidewalk  ; 

(h)  l-5ast  123rd  St.  from  Ha.v  to  Taft 
Aves,  31.529  s«i.ft.  5  in.  hrick  bhwk.  400 

<-u  yd  excav..  2306  cu.ft.  Berea  curb  and 

360  su.ft.  2i  in  Berea  sidewalk; 

(c)  West  67th  St.  from  Brlnswald  to 

Kmlly  Axes.,  6218  s<i  ft.  hrlck  block.  600 

cu.yd.  excav..  10  cu.ft.  Medina  curb  and  60 

sq.ft  3  in.  Berea  sidewalk; 

(d)  West  7th  .St  from  Hallway  to  Novak 
.\ves..  7600  sq  ft.  5  Iti.  hrick  hlox’k  on  6  In. 
I'oncrete  hase,  660  cu.yd.  excav.  and  40  cu.ft. 
B<  rea  <‘urh ; 

(e)  Dover  Ave.  from  West  37th  to  West 
39th  Sts..  29.260  sq.ft  4  In.  hrick  block  on 
6  in.  concrete  base.  1550  cu.yd  exeax’..  2176 
cu  ft  Ben-a  curb  and  205  sq.ft.  3  In.  Berea 
sidew  alk  ; 

(fl  Kast  106th  St.  and  Hanley  Ave.  from 
St.  Clair  Ave.  to  Parkwood  Dr..  9670  sq.ft. 
4  iti  hrlck  block  on  6  In.  concrete  base, 
1020  cu.ft.  Berea  curb  and  200  .s«|  ft,  3  In. 
Uere  i  sidewalk  ; 


(R)  Kaat  104th  1*1.  from  Olivet  to  Hamp¬ 
ton  Ave«..  34U5  sq.ft.  5  In  hrick  hlo<-k.  lio 
cu.yd.  excav.  and  20  cu.ft.  Berea  curb; 

th)  Henley  Ave.  fn>m  West  77th  to  West 
99th  Sts.,  17,600  s(|.ft.  6  In.  hrlck  block. 
1000  «'u.yd.  ex<'av,  and  30  cu.ft.  Medina 
«'urh ; 

(I)  Conover  (Tourt  from  West  65th  to 
W<-st  69th  Sts.,  4665  sq.yd.  5  in.  hrlck  block. 
210  cu.yd  excav.,  100  lln.ft.  5  in.  Medina 
stone  and  21o  s(|.ft.  2i  in.  sawed  Berea 
sidexvalk  ; 

(J)  Otis  Ci>urt  from  Kast  7lBt  to  Kast 
75th  Sts..  6386  s«|.H.  5  In.  hrick  block.  270 
cu  yd.  excav..  135  s<i.ft.  6  In.  xoncrete  base 
iind  160  sq.ft.  3  In.  Berea  sidewalk; 

(k)  Dickena  .\ve.  from  Kast  91st  to  Kast 
93rd  Sts.,  10.600  sq.ft.  5  In.  hrlck  block  on 
6  In.  com-rete  base.  776  cu  ft.  Medina  curb 
and  250  s(|.ft.  3  in.  Berea  sidewalk; 

(l)  .Mmira  Ave.  from  West  105th  to 
West  noth  St.,  29.405  .sq  ft.  4  In.  brick 
hioi'k  on  6  in.  concrete  base.  1760  cu.yd. 
excav..  2176  cu.ft.  Berea  curb  and  560  sq.ft. 
3  in.  Berea  sidewalk  ; 

(m)  West  30lh  St.  from  Broadview  Dr. 
to  Colburn  Ave.,  17.900  s<|.ft  4  m.  hriCk 
block  on  6  in.  <‘onerete  base,  615  cu.yd. 
ex»'av..  1560  I'U.yd.  Berea  curb  and  400  sq.ft. 
3  in.  Berea  sidewalk ; 

(n>  West  36th  St.  from  Denison  Ave. 
south,  15.930  sq.ft.  4  in.  hrlck  hlo<‘k  on  6 
In  coia-rtde  base.  52o  cu.yd.  excav.,  1230 
cu.ft.  Berea  curb  and  150  sq.ft.  3  In. 
Bere’a  sidewalk  . 

(o)  Novak  .\X’e.  from  West  7th  to  West 
5th  Sts.,  5150  s(|.ft.  5  in.  hrick  block  on  6  in. 
ismcrete  foundation,  and  705  cu.yd.  excav. 

tp)  Kllot  Ave.  from  Kast  102nd  St.  to 
120  ft.  east  of  105th  St..  17,560  sq.ft.  4  In. 
brick  block  on  6  In.  concrete  base,  600  cu.yd. 
••XJ’av.,  1426  cu  ft.  Berea  ctirh  and  300  stpft. 
8  In.  Berea  sidewalk ; 

(q)  Lowell  .\ve.  from  Kast  93rd  to  Kast 
96th  St.,  12,070  sq.ft.  5  In.  hrlck  block,  650 
cu.vd.  excav.,  660  cu.ft.  Berea  curb  and  30o 
sq.ft.  3  In.  Berea  sidewalk; 

(r)  Tecumseh  ,Vx’e.  from  Kast  106th  to 
Kast  noth  St  .  6700  s(|.ft.  5  In.  hrlck  block. 
36ti  cu.yd.  ••xeax’.,  and  20  sq.ft.  3  in.  Berea 
sidewalk  ; 

(s)  t)llv<q  Ave.  from  Kast  106th  St.  to 
Hathawa.v  Ave..  10,360  s<|.ft.  5  In.  brick 
block.  426  cu.yd.  excav.  and  10  B(|.ft.  3  In. 
Berea  sidewalk  ; 

(I)  Tanner  Ave.  from  Kast  103rd  St.  to 
VWst  Knd.  7320  s<i.ft.  5  In.  brick  block. 
340  cu.yd.  excav..  905  cu.ft.  Berea  curb  and 
60  s<i.ft.  3  In.  Berea  sidexvalk  ; 

(u)  Pythias  Ave.  from  Kiist  166th  to 
161st  St..  22.465  s<i.ft.  4  In.  hrlck  block  on 
6  In.  »'oncrel<-  hase.  1020  cii..vd  excav..  1900 
cu  ft.  Bi-rea  curb  and  125  tfq.ft.  3  In.  Ber<‘a 
sidewalk ; 

(V)  Pennant  Ave.  frotn  West  83rd  to 
West  66th  St.,  5910  sq.ft.  6  In.  brick  block, 
190  cu  .x'd.  excav.,  60  <-u.fl.  Berea  curb  and 
126  llnift.  3  In.  Berea  sidewalk; 

(w)  WriRht  Ave.  from  Kast  93rd  St.  to 
east  end  of  street,  4616  sq.ft.  5  In.  brick 
block.  200  cu.yd.  excav.,  432  cu.ft.  Berea 
curb  and  20  sq.ft.  3  in.  Berea  sidewalk,  from 

Kreshwater  Constr  Co.,  9703  Madison 
Ave..  (a)  $6516;  (c)  $6022;  (d)  $4679;  (e> 
$19,724  ;  (h)  $6664  ;  (1)  $2401  ;  (1)  $19,656; 
to)  $3189;  (u)  $15,366  ;  (v)  $2561. 

Hleley  Bros.,  348  Arcade  BldR.,  (a)  $6637  ; 

(b)  $14,979;  <d)  $4626  ;  (f)  $8697;  (r) 

$1309;  <h)  6739;  (I)  $2431  ;  (J)  $2924  ; 
(p)  $11,744;  (q)  $6314;  (r)  $3425;  (s) 

$4084;  (t)  $4304;  (u)  $16,416;  (v)  $2604  ; 
(w)  $2321. 

Baldwin  Bros..  606  Hose  BldR..  (a)  $6673; 
(h)  $14,671;  (c)  $5003;  (e)  $19  661  ;  <f) 

$8561;  (I)  $2441  ;  <k)  $7909;  (m)  $12,567; 

(n)  $10,062  ;  (o)  $3166;  (p)  $11,860;  (q) 

$6331;  (r)  $3436;  (s)  $4124;  (t)  $4297  ; 
tv)  $2617;  (w)  $2370 

♦  tould  &  Mavbach.  823  Kast  150th  St., 
(h)  $15,077;  (f)  $6453;  (r)  $1329;  (k) 

$8070;  (p)  $11,737;  (u)  $15,315;  (w)  $2376. 

Hjoehl  Bros..  Clark  and  West  26th  Sts.. 

(c)  $4980;  (d)  $4541:  (e)  $16,821;  (h) 

$8719;  (1)  $20,064;  (m)  $12,143;  (n)  $9512; 

(o)  $3128;  (q)  $6395. 

O,  B.  HerrltiR.  <R)  $1304  ;  (r)  $314;  (s) 
$4072;  (t)  $4230. 

A.  M.  Pepa  PavlUR  Co..  (J)  $2901. 

Bentlev  Bros..  403  Kh’ctrlc  BldR.,  (J) 
$2923  ;  (k)  $6100. 

McHuRh  Bros.,  (I)  $19,111;  <m)  $11,976; 
(n)  $9817.  Noted  Jan  30. 

A.MIeh.,  Oelrtdt — Dt|)t.  l*ub.  Wks.  let 
contracts  pavInR.  RradInR  titid  curbliiR: 

(a)  Ccrbln  Ave.  from  Herman  to  12th 
Sts.,  24  ft.  wide.  Inx-olvlnR  3431  sq.yd.  as¬ 
phalt.  6  In  concrete  base.  2439  lln.ft.  Berea 
or  Amherst  curhlnR.  1609  cu.yd  earth  ex¬ 


cav.,  70  cu.yd.  concrete,  under  and 
curb,  192  lln.ft.  retainiiiR  stone. 


'"■liind 


(b)  Army  St.  from  Beard  to  Ct  .| 
26  ft.  wide,  InvolvInR  2059  sq  yd  e 
6  In.  concrete  base.  1454  lln  ft'  i;,', 
Amherst  curbliiR.  924  cu.yd  eaiih  . 
40  cu.yd.  concrete  under  and  heliitul 
26  lin.ft.  retalnliiR  stone. 


•''ts., 

I'halt 


to  Junction  <\ve.,  26  ft.  wide,  mxidvinl 
1766  s<|.yd.  as|)halt.  6  in.  coneiei, 

1064  lln.ft.  Berea  or  Amherst  eurlni’e  Vpi 
cu.yd  earth  excav.,  33  cu.yd  comi.i,. 
der  and  behind  curb.  160  lin.ft.  i '  lainjn,, 
stone. 


(d)  Putnam  Ave.  from  Lawton  i..  .m-,,- 
bury  Axes..  26  ft.  wide.  Involvin*!  1 '33 
sq.ft,  asithalt,  6  In.  concride  h.i.se  si;*; 
lln.ft.  Berea  or  Amherst  curbliiR.  h;hi  eu  vd 
earth  excav..  25  cu.yd.  concrete  under  -ins 
behind  curbs,  70  lln.ft.  retninliiR  ston. 


(e)  Oreusid  .\ve.  from  Otis  to  Knii.  sts 
26  fl.  wide,  Inx'olvinR  1643  sti.vd  asidnii' 
6  In.  concrete  base,  1 1 72  lln.ft.  Bi  t  ea  ' 
Amherst  curbliiR.  996  cu.yd.  earth  exeav 
34  cu  yd.  concri  te  under  and  behind  i  inl. 
104  lin.ft.  retalnliiR  stone. 


(f)  Weiidal!  Ave,  from  Kerndale  to  U'lxxl. 
mere  Ax'es.,  26  ft.  wide,  inx'oIvliiR  4x.'tl  sq 
yd.  asphalt.  6  In.  concrete  base.  3163  hn  ft 
Berea  or  Amherst  curhiriR,  2007  eu.yd  earth 
exeav..  91  cu.yd.  concrete  under  and  hc- 
hind  curb.  227  lin.ft.  retainiiiR  stone 


(R)  Hathborne  SI.  from  SprliiRw.  IN  in 
Lawndale  Sts.,  26  ft.  wide,  involviiiR  tiip.i 
sq.yd.  asphalt,  6  In,  concrete  base,  n:; 'j 
lin.ft.  Berea  or  .Medina  i-urbiiiR.  24  13  eu  ui 
earth  excav..  92  cu.ytl.  concrel.-  imiler  aixi 
behind  curb,  124  lin.ft.  retaitiliiR  sioiu 


(h)  Co^ln  St.,  from  Kort  to  Kru|i|i  .dis. 
(I)  Hilbert  Ave.  from  north  line  .Miclii- 
Ran  Ave.  to  south  line  WaRiier  .*<1  .  2i;  ft, 
wide*.  InvolvInR  5642  cu.yd.  earlli  exeav., 
7702  lln  fl.  Amherst  curbitiR,  13.312  sq  vci! 
HS)iball.  6  in,  concrete  base,  246  eu  .xd.  con¬ 
crete  under  and  behind  curb.  1625  tin  ft  re- 
tainliiR  stone. 


(j)  Anderdon  Ave.  from  iioilb  line  Ker- 
cliex'iil  .\ve.  to  south  line  t'barlevoix  \\e. 
26  ft.  wide,  InvolvInR  3190  cu.yd  lartli 
excav..  3236  lln.ft.  .Amheasl  curliinc.  1911 
sq.yd.  asphaltic  concrete.  6  in.  ixmer.  le 
hase.  92  cu.yd.  compete  under  atnl  behind 
curb.  166  lln.ft.  retalnliiR  stone. 


(k)  Trenton  Ave.  from  north  line  Kern- 
dale  to  south  line  Woodmere  Axes.,  26  fl. 
wide,  InvolvInR  1784  cu.yd.  earth  exeav, 
2734  III!  ft.  Amherst  curbiiiR,  4162  sq.yd. 
asphaltic  concrete.  6  in.  concrete  base.  T3 
cu.yd.  concrete  under  and  hebind  eiirli.  226 
lin.ft.  retaininR  stone. 

(l)  OrcRon  .\ve.  from  presi'nl  pav« meat 
to  east  line  Holfax  Ave..  26  ft.  wide,  in- 
voIvliiR  2041  eu.yil.  earth  exciiv..  2o.';6  lin 
ft  Amherst  curhlnR,  3053  sq.yd.  a.s))haltle 
concrete.  6  In.  concrete  base.  57  cu.yd  con¬ 
crete  under  and  behind  otirh,  76  lln.ft.  re¬ 
taininR  atone. 

(m)  Peloskey  Ave.  from  north  curb  .loy 
Ax'e.  to  north  line  Hraham  Ave.,  26  fl 
wide.  InvolvInR  1767  cu.lrd.  earth  I'xcav. 
1965  lln.ft  Amherst  cuiTiInR.  3<I36  sq  yd. 
asphaltic  concrete,  6  in.  coner<-te  base.  57 
cu.yd.  concrete  under  and  liehlnd  curb.  21o 
lln.ft,  -etalninp  stone. 


(n)  Boxxvood  Ax'e.  from  north  line  Moore 
to  south  line  Tlreman  Ax'es..  26  fl.  xside. 
InvolvInR  1060  cu.yd.  earth  ••x<’av..  1421 
lin.ft  Amherst  curhlnR.  2178  sq.yd.  asplnil- 
tlo  concrete  6  in.  concrete  hase.  41  cu  yd 
i»ncrete  under  and  behind  eiirh.  106  tin  ft. 
retaininR  stone. 

(o)  White  St.  from  north  llni'  Jeffer.xoti 
Ave.  to  south  line  HarbauRh  .Si..  20  ft. 
wide.  Inx'olvitiR  600  cu.yd.  earth  excav.. 
1564  lln.ft.  Amherst  curhitiR.  1666  si|.yd.  as¬ 
phaltic  concrete,  6  In.  o>ncrete  base.  46 
cu.yd,  conciete  under  and  behind  curb,  156 
lin.ft.  retiilninR  stone. 

(p)  Wilson  Ave.  from  north  line  VliRinia 
Park  to  south  line  Kuclid  Ave..  26  ft  wide. 
InvolvInR  754  cu.yd.  earth  excav..  674  liii  ft 
Berta  curblnp.  1058  sq.yd.  iisphallle  con¬ 
crete.  6  In.  concrete  hase.  19  cu.yd  con¬ 
crete  under  and  behind  curb.  65  lln  fl  re¬ 
taininR  stone. 

(q)  W’llson  Ave.  from  north  line  Iteibune 
to  south  line  PalHster  Aves..  26  fl  wide. 
InvolvInR  620  cu.yd.  earth  excav..  566  liii  fl. 
Berea  curhlnR,  827  sq.yd.  asphaltic  con¬ 
crete.  6  In.  concrete  base,  16  eu.yd  con¬ 
crete  under  and  behind  curb. 


(r)  Wnison  Ave.  from  north  lln<  *''olr- 
mont  to  south  line  Atkinson  Ax-es.. 
wide.  Inx'oIx’lnR  597  cu..vd.  earth  excav..  533 
lln.ft.  Berea  curhlnR,  892  sq.yd.  asithalHc 
concrete,  6  In  concrete  base.  17  cu.yd.  I'on- 
crete  under  and  behind  curb.  104  lln  ft  re¬ 
taininR  stone,  etc.  ,,, 

Cleveland  Trinidad  PavInR  Co..  ^2940 
Woodward  Ave..  (a)  $14,820;  (p)  $5234. 
(q)  $3976  (r)  *4258 


^  <2- 


Stret  ts  iind  lloiida  (Cot>tlnu»-d) 

Awplialt  ruvItiK  Co..  JO  McOriiw 
Ki  li  •)  (c)  f7K31;  (d)  »fi373  ; 

M^sns:  (D  *20.284;  (k)  *21.034  ;  (h) 
»M4«  <0  »56.674  :  (J)  *21.241;  (k)  *17.- 
(n»  *0320;  (o)  *k38:t. 

'u'  H  Hrudv  <''on.slr.  <’o..  I072  (iraiul 

Uv.rAve.  (1)  *13.680;  <in)  *13.304.  .Votrd 


Riv 
K.  h  20 


♦  Midi.,  I»rlrolt — Dipt.  l’ul>  Wkn  lot 
.•oniraci.-*  paviiiK  with  asphalt  on  6  In. 
w  relc  foundation.  Hi  rt  u  or  .M.'dtna  i-urh; 


^  la)  lloifolo  Avp.  from  Hoaohwood  to 
Tirrinaii  Aves..  26  ft.  wide. 

ii.i  .Medbury  Ave.  from  Van  I>yke  to 
yXr  Avos..  26  ft.  wide. 


(,.>  phllndeliihla  Ave.  from  rameron 
\vi-  to  IX'trolt,  Orund  Haven  &  Milwaukee 
it  K  26  ft.  wide. 

(d)  Tuxedo  Ave.  from  12th  St.  to  OaU- 
maiiH  .Subdivision,  1  Foudway  26  ft  wid* 
■ir.d  2  n(.iiiways  20  ft.  wlile. 

(e)  Willett  Ave.  from  Idvernols  Ave. 

tf)  Iosco  St.  from  Mackinaw  Ht.  to 

CJraod  Itlv.r  Ave..  26  ft.  wide. 

in)  Kllery  St.  from  Harper  to  Mllwau- 

(h)  M«dl)ury  Av«».  from  Kront^muc  to 
IJalilH’ili  Aves..  26  ft,  wide. 

il)  K.'inter  St.  from  Moran  St.  to  Mt. 
Kllioll  .\ve. 

(j)  Howard  St.  from  Junction  to  (’jival- 
ry  .\ves..  26  ft.  wide. 

(k)  Ulchton  Ave.  from  Oakman  Ave.  to 
I  Jill  SI  .  24  ft.  wlile. 

Il)  I'ardonl  Ave.  from  Holbrook  to  Lynn 
Aves.,  to 

Kiiroit  .\sphalt  I’avliiK  Co..  20  .Mctlraw 
Hid);,  (a)  *30.888;  (b)  *27.812;  (e)  *16.- 
311;  (h)  117.866. 

I 'IcM-land  Ti’lnldad  I’avlnif  ('u..  2840 

Woodward  Ave.,  (c)  *21.162;  (d)  *17,876  ; 
Ik)  J73.S5;  (1)  »3.'..571. 

W  It  Brady  Constr.  Co..  1!)72  llrand 
Kiv  r  Ave..  (f)  *12.121;  O?)  *18.660;  (1) 
412.1136;  (j)  *13.620.  Noted  Jan.  30. 


tlMIf'li..  Mt.  ('Irnien* — ('omrs.  Macomb  Co. 
lit  contract  pavlm;  11  ml.  (Iratlot  HlKhway 
from  county  line  between  Macomb,  and 
Wayne  (Detroit)  Counties  to  city  limits, 
34  ft.  wide,  sheet  asphalt  on  7  lii.  concrete 
ha.se,  to  Detroit  Asphalt  I’avliiK  ('o.,  20 

McHraw  BldK.,  Detroit,  *543,140.  Noted 
Sepi  2  6 


*111..  Belleville- -Comrs.  SI.  Clair  Co.  let 
contract  KrailiiiK  Bellevllle-Hecker  ltd,  and 
Billeville-Mlllstadt  ltd.,  to  C.  Trltl.  Ueeb 
Kit  Sta.  No  4;  cost  *33.944  and  *16.922 
respectively. 


*111.,  Kasl  St.  I.oulii — City  let  contract 
Iiaviti);  l.'ioo  ft.  Slate  St.  from  33rd  to  38th 
.Sts,  concrete  and  brick.  42  ft.  wide,  to  1,. 
Rich  Constr.  Co.,  429  Missouri  Ave.,  *27.- 
268  Noted  Fel).  20, 


*111..  S|irln*llrld — (Mty  let  contract  Im¬ 
proving  li  ml.  lower  Terre  Haute  ltd.,  brick, 
to  A.  J  rarlsh,  Paris,  *29,432. 


Bid);..  *1.26  per  si|..vil  with  10  yr.  main¬ 
tenance.  *.26  p.  r  si|  yd.  for  KradliiK.  total. 
*36.300;  *1.20  per  sipyil.  with  5  yr.  m.iln 
tenance,  t  26  per  si|..vd.  for  KrailliiK.  total, 
*.35.090;  Texas  Bllulithlc  Co..  Hunter  BIiIk  . 


*1.75  per  SI)  yd.  with  5  yr.  maintenance. 
*.23  per  si|.yil.  for  aradlnK.  total  *47.916  ; 
*1.70  iwr  Hit. yd.  without  maintenance.  *  23 


|M'r  SI). yd.  for  araillnK.  total,  *16.706.  Kin- 
ley  Method  t'o.,  Stewart  BldK.,  Houston, 
*1.60  per  s<|.vd  with  6  yr.  malnlcnani-e. 
*23  per  S(|.yil  for  KrailliiK.  loljil,  *41,866; 
*1.17  |s-r  s<|.yil  without  maintenance,  *  23 
iM>r  s<|.yd.  for  Kt'a'IhiK.  total.  *33.880 
(Klirures  base<l  on  approximate  amount  of 
34,000  sti.yd. )  Nolt'd  Jan.  30. 


Af'nl.,  San  IlIrKU  Cll.v  let  contract  paviiiK 
Park  Blvd.,  to  H.  It  Daley.  .Mc.Muse  ItblK 
.San  DIeKo.  *6(i.889. 


4t('nl.,  San  llleKo  t'lty  let  contract  prrad- 
InK  and  pavliiK  l,a  .lolht  Blvd.,  20  ft.  wklc. 
to  D.  H.  Ityan.  3606  .Sh-rra  SI,,  San  Dhuo. 
*89.246.  Work  tnvoIv<-s  13.380  lln.fl  con- 
i-rete  pavement  with  oil  and  screenliiK  sur- 
factv  Noted  Keb  20. 


Railways 


I>K«»IM»SKI>  WBKK 


New  York — H.  «V  ,\llen.  city  eiiKr..  Syra- 
cus»>,  and  J.  W.  Pfaii,  ch.  constr.  enar..  New 
York  Central  Bit.  1044  Trinity  Ave..  and 
associates,  plan  to  bullil  "loop  line  rail¬ 
road"  scrvlm;  Barae  Canal  Terminal  and 
connectlna  trai’kaae  around  harbor  .\d- 
<lress  J.  W.  Pfau 


New  York  —  .New  York  Central  Il.Il.  and 
llutland  It.  11.  both  of  Hrand  Central  Ter¬ 
minal,  .New  York  ('Ity,  havina  plans  iire- 
pare<l  extendlna  tracks  of  Itutland  It  It 
aloiia  river  frniit,  Oatleiisbura  ;  iilso  biilld- 
Ina  ilrawbrhlae  over  mouth  of  Osweaalchle 
Ilivcr.  H.  W.  Kilircdae,  New  York  City.  ch. 
<  nar.  of  former,  ami  .1.  H.  Schllllnaer,  Itut- 
Iniid,  Vt.,  ch.  cnar.  of  latter.  \ 


Texas — T.  .1.  O’Donnell,  pres.  Midland  & 
Northwestern  By,.  Midland,  and  others, 
plan  to  build  80  ml.  railroad  from  Stephen- 
ville  to  Dc  Leon,  IX'sdemona.  Banaer.  Kast- 
land,  Cisco  and  Breckenrldac. 


BIDS  DKSIKKD 


Oreaoii — Ciitll  Mar.  22.  by  Whitney  <'o.. 
904  la-wls  Uhla..  Portland,  bulldina  11  ml 
standard  aauae  railroad  In  Bay  City,  Tilla¬ 
mook  Co.  ;  advertised  In  this  Issue. 


•KICKS  AND  «  l»NTK.\CTS  .\WAKDKD 

('^Indicates  award  of  contract) 


ADreaon-  .Shcvlln-Hixon  Lumlier  «'o.. 
Bend,  let  contract  bulldina  9  ml.  loaalna 
road  alona  P|>p<‘r  Deschutes  Blver.  to  Sims 
&  Carlson.  Spokiine,  Wash  About  *100,000. 


*kan.,  Wlelilta — Sedawick  Co.  let  contract 
Kiadina.  drainina  and  surfacina  Central 
.Vvc.  ltd.,  38,871.2  ft.  Iona.  18  ft.  wide,  con¬ 
crete,  involvina  37.314  cu.yd.  earth  excav., 
132  cu  yd.  Class  "A"  concrete.  457.1  cu.yd. 
CI.3SS  ■■()"  concrete,  26.5  cu.yd.  hand  rail 
concrete.  36.621  ttis.  relnforclna  steel.  61,828 
sq  vd  earth  shoulders,  77.742  so. yd.  con¬ 
crete  pavement,  exclusive  of  Joint  and 
cemiiit.  1260  lln.ft.  aunrd  fence.  2  markers. 
20,970  lln.ft.  Joints  for  concrete  pavement, 
to  Smith  fJraham  Constr.  Co.,  Aitausta, 
12118,683  ;  al.«o  bulldina  6  rein. -con.  bridaes 
and  repairing  and  lengthenina  wlna  walls 
'2' ,  ,f'‘ln.-con.  bridae,  to  Missouri  Valley 
Bridal'  &  Iron  4”o..  4th  and  Walnut  Sts.. 
Uiivenworth.  *14,329  and  *2983  respi-c- 
tivcly  Noted  Jan.  9. 


Excavation  and  l)red}irin}i: 


PKOPDSKD  WOKK 


N.  Y..  laoiK  Island  I'lly — Canal — State 
la'alshiture,  Capitol,  Albany,  petitioned  to 
a|)|)roprlate  snm  for  work  In  connection 
with  canal  to  be  built  henv 


WIs.,  Oeniilo  -  Ditch — Comrs.  flconlo  Co. 
soon  let  contract  ff»r  16  ml.  oi)cn  dltcb  anil 
12.000  ft  16-2 1  In.  tile.  A,  Ilocfui'.  Is'iia. 
elk. 


*\iirlli  Dakota — Stale  Hlahway  Comrs., 
Birmarck.  let  contract  building  16  ml.  Slate 
Aiil  Project  No,  1672,  W*'Ht  from  Hlcnflcld 
•■"sler  Co.,  to  Stanley  Bros.,  fllenfleld. 
*18.288. 


.\rk.,  JoticHbnrn — Ditch— f'omrs.  ('ache 
Blver  D.  D.,  Cralghtuid.  Lawreno-  and 
Jacltson  counties,  rejected  bids  received 
Kcb.  18,  building  22  mi.  main  ditch  and 
12  ml.  lateral  Involving  6.000, (too  cu.yd 
cxcav  .1,  B.  Bhvne.  Corning,  engr  Noted 
Kcb.  6, 


*Tex.,  .\lbuny — Comrs.,  Shacklefurd  Co 
let  contract  building  11.2  ml.  highway,  to 
I  o  Cisrks.  Al)OUt  *62,000.  Noted  Feb,  6 


.*Tex.,  llouHtun — City  let  contract  paving 
washiniBon  Ave..  from  WTchman  St.  to  city 
limits,  to  Texas  Bitullthic  Co..  701  Foster 
Bl'lg.  *60.284  Noted  4)ct.  3. 


Dre.,  MiidruH — Irrigation — DIrs.  Farmers’ 
Commercial  Bo<Ucs  ft  Irrigations  ProJiHUs. 
applied  to  Sec.v.  of  Interior.  Wash..  D.  C., 
for  (iiithorlty  to  stall  work  on  .Merger  Irri¬ 
gation  t)rotect,  2(i(i.('(l0  acr*>s  In  r>cs«'hules 
Blver  territory.  Tentative  plans  prc|)are«! 
for  making  surveys  for  n  scrvolr  sites ; 
surveys  to  he  made  li\’  ( loyiTiimcnt  Heolo- 
gis* 


*Ti-x.,  Mr.tlirn — City  let  contract  paving 
various  streets  with  trap  rock  and  tarvla. 
<trav(.|  base,  to  Klnley  Method  Co..  703 
‘  (ewart  Bldg.,  Houston.  At>out  *75.000. 


3i«n  Antonia — City  received  bids 
felt  ...  for  fine  grading  and  surfacing  with 


Cal..  Klslnore — Irrigation — H.  I.  laimy. 
ciigr  .  Marsh-Strong  Bldg,  la)s  .Vngeles.  ap- 
plicil  to  State  Water  Comn.  to  ap|iro|iriate 
l2(i  second  feet  of  water  of  Lake  KIsInore 
to  Irrigate  20.O00  acres  of  lan<l.  Plans  In¬ 
clude  construction  of  42  ml.  canal,  lined 
imrily  with  concrete,  iniwer  and  punitilng 
plant.  About  *1  .ooii.ooa. 


tfS-P  rock,  rock  asphalt  or 
Ntullthic,  5600  ft.  New  Braunfels  Ave.  from 
-an  .N,.88  to  Commerce  St.,  30  ft.  wide, 
ir-im  t  valde  Rock  Asphalt  Co..  Swearengen 


Cal.,  |niperlMl  —  Irrigation  —  Jmperlal 
bonds  to 


Wafer  Co.  No  12  plans  to  sell 
build  irrigation  canal  to  supply  water  to 
several  thousjtnd  acres  west  of  present 
We-tsldc  canal 


t  111..  ■.<>«  tiigcirs — Irrigation — W  .Mul- 
holliind.  cb.  engr  hd.  pnb.  serv.,  646  South 
(•live  .St,,  ri'itortcd  that  iirojis-l  to  suiiply 
water  from  lai.s  .Vug-'Ics  a<|Ucduct  to  3U.ii*() 
acres  ill  Wcstgali'  aiiiicxcd  district  is  fcas- 
llilc.  Plans  include  construction  of  26  ml. 
|)l|ic  line  from  S.iii  Ki'riiando  reservoir  lo 
district  and  dlstriliiillnr  system  lo  supiily 
dom-sllc  and  ii-rtgalion  water.  .\ls>ul 
*1,9511,111)11  .Notcil  Dec.  19 

I'at.,  ■•orlerv  lllr  —  Irrigation  J  Bolin, 

Porterville,  niiri-si-ntiiig  Kansas  «'’lty  syn- 
-llcalc,  plans  lo  level  llliK)  acres  land  and 
liiiild  irrigation  system.  .Msiut  *10il,0iii) 

BIDS  DKSIKKD 

Marks-  -KxcHvatioii — I'ntll  Mar 
to.  Ii.v  Murks  1 1.  D.  excavating  drainage 
channels;  aliout  liu'.ooo  yd  tloating  dreilge 
work  W.  B  Wallis,  engr 

Miiiii.,  Mitrshsll  Ditch— I’ntll  .Mar.  5.  hy 
B.  D  HoudcrshcldI,  and  Lyon  ('o..  digging 
and  hiilldlng  Co.  Ditch  .No.  29  involving 
66.58  1  lln.ft.  6-30  In.  tile,  2  ml.  op«-n  work 
Involving  42.843  cu.yd.  .Xhoiil  *29.082  for 
lllc  work  and  *6426  for  o|»'n  work  Notid 
D.'C,  12. 

Mliiii.,  WasrcH— Ditch— I'ntll  .Mar  10.  hy 
Waseca  Co.  (Wasec.i).  and  Siccic  Co. 
(Owatonna),  liilllding  Judicial  Ditch  So.  5. 
.Yisiul  *17.579.  Work  Inviilvcs  81.464  cu - 
.vd.  cxcav.,  66.29  cu  yd  cotuTele.  I860  fl. 
12  III.  tile,  2  flood  water  inlets.  21.016  fl. 
3  wire  feiu'e  and  leveling  simiII  l>anks  T. 
I’elerson,  co.  uud  Noted  Dec,  19 

S.  D.,  Veriiillliin  -Drainage — I'nlH  Mar  4. 
Iiy  W.  L  Bnss-'ll,  and  Cla.v  Co  hnilding 
Itelhel  Tile  Drain. 

.\rk.,  Ilurrlslnir*  — ('hannel — Pnitl  Mar. 
II,  liy  D,  D  No  7.  Poinsett  Co.  Iiuildiiig 
22  mi.  *•hannel.  30-50  fl.  hasc,  to  Intercept 
floor  water  from  hills  on  west  of  district, 
involving  1.670.000  yd.  tloating  dredgework. 
J’rlde  ft  Kairley,  Blythevllle,  engrs 

.%rk..  Osceola  -Dri'dgtng — Pntll  Mar.  20. 
hy  l>.  D.  .No.  17.  Mississi|)|)l  Co.,  huildlng 
I  ml.  .lltcii.  75  ft.  iKittom.  I  mi  ditch  40 
ft.  Iiollom,  12  ml.  levee,  8  ft.  crown  and 
three  1  side  sloiies  from  8-11  fl.  high.  In¬ 
volving  1,800,000  yd.  Iloating  drcdgi'work 
Pride  .(I  Kalrlev,  Blythevllle.  engrs 


l-KHKH  AND  <'DNTK.\4'TS  .\WAKDKD 

(Alnc.lcutes  award  of  contrjict) 

*N.  Y.,  .\lbany — Barge  Canal  Works  — 
W.  VV.  Wothersiioon,  siipt.  puh.  wks  .  Cali- 
ilol,  let  contract  pnitectlng  shore  of  Krie 
Basin  lietwecn  l.s'ikc  St.  and  Slip  So.  1. 
BufTalo,  Cont.  69,  involving  150  cm  yil.  ex- 
l•av•,,  300  cu.yd  cinder  hacktill.  900  lb 

structural  steel,  60  c-u.yd.  1st  class  rip  rap. 
19,000  ft  b.rn.  sawi-d  lumber.  11,000  »'ii 
yd.  2nd  class  concrete,  100  cu.yd.  sloin- 
filling  In  cribs,  etc.,  lo  U.  C.  Bush,  Tona- 
wanda.  *5866  ;  Installing  electric  wiring. 
IlKhting.  power  and  batter.v  charging 
ciiulpmcnt  for  canal  terminal  at  Kric  Basin. 
BufTalo,  Contr.  107,  to  J,  Livingston  ft  <’•>.. 
70  K.'ist  45th  St,.  New  York  <'’lty,  *28.239. 
Noted  Jan.  23 

AN.  Y.,  Alban.v — Barge  Canal  Work — W. 
Wclhcrspoon,  supt.  puli,  wks.,  let  c'onlracl 
<  I )  hulliiing  pile  doliihiiiH  for  aids  to  navi¬ 
gation  on  Cavpga  and  Senc*ca  I-akes,  Conlr. 
Q;  42)  driving  stc-cl  shec-t  piling,  placing 
concn-le  lining  and  inoidciitnl  work  bc*- 
tween  llochcsicr  and  I-ockport.  Conlr  200. 
Involving  63(i()  cu  yd.  excav.,  22.000  h.  m. 
sliicting  and  tiracing,  77(1  cu.yil.  forming 
emhnnkment.  furnishing  2300  scj.ft.  J  In. 
steel  sheet  piling.  77.000  scpfl.  I  In.  steel 
sheet  piling.  2900  cu.yd.  2cid  class  vxjncrcli-. 
50(1  cu.yd.  wash  wall.  460  ll>.  structural 
steel,  1040  ih,  metai  rclnfori-ement.  re¬ 
moving  730  cu  yd  concrete,  coffer  dams. 

■  lumping,  draining,  etc.;  43)  providing  for 
c<-mpletion  of  concrete  lining  at  Carlervlllf 
and  huildlng  stream  entrance  near  Knapps 
lirldge.  Contr.  201  to  W.  K  Martens.  245 
Culler  Bldg..  Bochester,  41)  *5o92  ;  Luiifti-r 
ft  Bemick.  KIlieott  S<|..  Buffalo.  42)  *15.- 
248  ;  Ludlngton  ft  Slons.  Inc..  Powers  Bldg.. 
Bochester.  (3)  *42.824.  .Noted  Jan  23 

AN.  Y.,  Alhan.v— Freight  .Shed— W  W. 
Wotherspesin.  supt,  |>ub.  wks.  let  exinlract 
liuilellng  Barge  Canal  Terminal  freight  shed 
at  Hreenisilnt.  Breieiklyn.  .N,  Y.,  ('eintr.  223. 
to  Post  ft  Mt'Cord  101  Park  Ave..  New  York 
<’tty,  *75.719.  Work  involves  694,500  lb. 
structural  steel.  460  ft.  8  In.  300  sei.fl.  6  In. 
and  2100  fl.  4  In.  terra  cotta  tile.  61(1  sq  ft. 
weiod  t1(M>ring,  6048  s<|.ft.  warehouse  doors. 
9800  s(|.ft.  corrugated  metal  aiding,  4900  sq. 
ft.  flashir(g.  21.900  sq.ft.  re>of  covering,  810 
lln.ft.  gutters.  240  lln.ft.  corrugated  con¬ 
ductors,  260  lln.ft  4  In  |>l|>e  eonelucteirs 
etc.  Noted  Jan  23. 
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Kxcavatlon  and  DredifinK  (Continued) 

Tunica  —  Kxcavatlon  —  Comrs. 
I’rlchard  I>.  I).,  Tunica  (”o.,  let  contract 
for  540,000  yd.  lloatinK  dredge  work  and 
25,000  cu.yd.  earth  embankment,  to  Kohler 
Conatr.  Co.,  Minneapolla,  Minn.,  $0.13)  per 
cu.yd.  Noted  Keb.  6. 

«>.,  Cleveland— Kxcavatlon — See  "Streets 
and  Roads.” 

la.,  latgan — Drainage — Comrs.  Harrison 
Co.  <I.<ogan)  and  Monona  Co.  (Onawa)  re- 
t;elved  bids  Feb.  18,  building  Upp«‘r  Willow 
I>  D.  No,  2,  Sects.  1  to  9,  main  ditch  Involv¬ 
ing  504, 080  cu.yd.  excav.  and  8  lateral  ditches 
Involving  10,106  cu.yd.  excav.  from  Calahan 
Walker  Co.,  Omaha,  Neb.,  entire  Job, 
$0.1132  la-r  cu.yd..  S.  O.  Brlggh  Co.,  925 
t'lty  Natl.  Rank  Bldg.,  Omaha,  Neb.,  main 
ditch,  $0.1173  iM‘r  cu.yd.,  laterals,  $0.30  i>er 
cu.yd.,  M.  K.  Mills,  Omaha.  Neb.,  main 
ditch.  $0.1249  per  cu.yd.,  laterals,  $0.18  per 
cu.yd  Noted  Feb.  6. 

a  Minn.,  Ada — Dll<-h — (7onira.  Norman  Co. 
< Moorhead)  and  t'lay  Co.  (Ada)  let  contract 
building  Judicial  Ditch  No.  56  to  Strom, 
Deggernes  &  Hanson,  Gary,  $.0983  per  cu. 
yd.  excav.  and  $275  p<»r  lin.ml.  leveling. 
Work  Involves  main  ditch  and  3  laterals 
and  includes  914.619  cu.yd.  excav.,  27  mi. 
road  leveling  and  32  bridges. 

41  Kan.,  Wlehlta  —  Kxcavatlon  —  See 
“Streets  and  Roads.” 

4l.%rk..  latnoke  —  Kxcavatlon  —  Bayou 
Metro|K»iltan  I>.  D.  No,  1,  Ixmoke  Co.,  let 
mntract  dredging  in  old  Bayou  channel, 
with  laterals  draining  into  bayou  and  clear¬ 
ing  right-of-way;  old  channel  to  be  en- 
largt'd  to  50  ft.  base,  laterals  6-16  ft.  base, 
to  (».  Kochtltxky,  Cape  Girardeau,  Mo.. 
cf>at  $.10  J  cu.yd,  for  bayou  work,  $.30  cu  yd. 
team  work  and  laterals  and  $27  an  acre  for 
clearing.  Noted  Feb.  20. 

-gldaho.  Itnise — Irrigation — Idaho  Farm 
Development  Co.  signed  contract  with  State 
I.5tnil  Bd.  to  Irrigate  8000  acres  land  In 
Twin  Falls  Co.  IToject  includes  storage 
reservoirs  and  canals  from  Cedar  Creek. 
W.  N.  tilbb,  Boise,  engr. 

K1  Centro — Irrigation — Dlrs.  Im¬ 
perial  Irrigation  Dist.,  Masonic  Temple, 
let  c-ontract  to  W.  Ia^dl>etter.  I’aciflc  Klec- 
tric  Bldg.,  I/OS  Angeles,  building  headgate 
at  Shari)s  Heading.  $86,000 ;  at  Ash  head¬ 
ing.  $20,600.  Noted  Jan.  9. 


Industrial  Works 


rK(»l‘(»SI:i>  \V4>KK 

Mush..  laiwell — Standard  Oil  Co.,  50  Con- 
gre.ss  St.,  plans  to  build  garage  and  oftice 
on  Main  and  Canada  Sts.  .About  $80,000. 

Mass.,  Worcester  -K.  T.  Chapin,  archt.. 
340  Main  St.,  soon  receives  l>ids  building  2 
story.  64  x  111  ft.  l)rick  garage  on  Main 
St.,  for  A.  S.  Ilan.son,  873  Main  St.  .About 
$38,000.  Former  bids  rejected.  Noted  Feb.  6. 

AVorrester— B.  Press..  1  Granite 
St.,  Iiaving  tdans  prepared  by  K.  T.  Chapin, 
an-ht.,  340  Mam  St.,  building  1  story.  50  x 
90  ft.  brick  and  rein. -con.  garage,  reln.- 
con.  flooring  and  concrete  foundation  on 
A’ernon  St.  About  $25,000. 

Coiiii..  Hrldgrport — Greenl>aum  &  Kovags. 
893  Hancock  Ave..  having  plans  prepared 
by  F.  A.  Coo|)er.  archt..  1024  Main  St., 
building  1  story.  50  x  141  ft.  brick  and 
steel  garage.  rein,-<‘on.  floorltig  and  con¬ 
crete  foundation  c<irner  Fait  field  Av<'.  and 
Whittier  St.  Al*out  $30.00ti.  Address  S 
Greenhaum,  893  Hancock  St. 

Conn.,  Stamford—  Stamford  Kxtract  Mfg. 
Co..  Cove  U<1..  plans  to  r-.'t»ulld  manufactur¬ 
ing  pl.ant  recently  d*‘stroyed  by  fire  with 
loss  of  about  $9011,000. 

N.  lirookl.tn — Belgian  Fur  Dyeing 

Co..  321  Manhattan  Ave.,  receiving  prelim¬ 
inary  estimates  for  3  story,  68  x  98  ft., 
steel  and  brick  fa<‘lor,v.  rein. -con.  flooring, 
conclude  foundation,  at  666  Johnson  Ave. 
About  $35,000.  K.  Purim.  pres.  B  Dorf- 
man.  26  Court  St.,  archt. 

N.  \..  New  York — W,  F.  Connell.  1001 
Intervale  Ave.,  r«*celve8  bids  in  2  or  3  weeks 
for  2  story.  70  x  lOO  ft.,  steel  and  brick 
garage,  rein. -con.  flooring,  concrete  founda¬ 
tion.  on  Intervale  Ave.  and  163rd.  St., 
Bronx  Boro  About  $30,000.  J.  J.  Dunnl- 
gan.  391  Kast  1 49th  St.,  archt. 

X.  Y..  New  York — Kagle  Pencil  Co..  70S 
Kast  ISfh  St.,  having  plans  prepared  by 
Buchman  &  Kahn,  archta.,  56  AVest  46tn 
St.,  for  6-8tory.  75  x  200  ft.,  rein. -con. 
addition,  rein. -con.  flooring,  »-oncrete  foun¬ 
dation  on  .Avenue  D.  between  13th  and 
14th  Sts. 


X.  \.,  New  A'ork — W’.  H.  Hussey  &  Son. 
160  West  35th  St.,  s<«*n  receives  bids  build¬ 
ing  4  story,  42  x  98  ft.,  brick  and  steel 
warehouse.  rein. -con.  flooring,  concrete 
foundation,  at  233-235  We.st  35th  St. 
About  $75,000.  O.  Keyster,  56  AVest  45th 
St.,  archt.  Noted  Feb.  6. 

N.  Y.,  New  York— B.  AA'.  I/evltan.  archt., 
7  AVest  46th  St.,  receives  bids  about  Feb. 
28,  building  2  story.  100  x  171  ft.,  steel 
and  brick  garage,  rein. -con.  flcstrlng,  con¬ 
crete  foundation,  on  I/enox  Ave.  between 
noth  and  111th  Sts.  for  Swartout  Realty 
<'o..  26  AVest  3l8t  St.  Al)out  $200,000.  New 
A'ork  AA'est  Side  Garage  Corp.,  imre  of  Ames 
&  Co.,  26  AAVst  31st  St.,  lessee. 

N.  Y.,  New  York — P.  A.  Munsey,  280 
Bway.,  plans  to  alter  interior  and  build 
addition  to  printing  plant.  About  $50,000. 
Starrett  &  Van  Arh-ck,  8  AVest  40th  St., 
archt  8. 

X.  Y.,  New  York — Pictorial  Review  Co.. 
222  AA'est  39th  St.,  having  plans  prejiared 
building  12  story,  107  x  147  ft.,  brick  and 
steel  printing  plant,  on  7th  Ave.  and 
39th  St.  About  $1,000,000.  Renwick,  As- 
pinwall  &  Tucker,  8  AA'est  40th  St.,  archts. 
Noted  Feb.  13. 

X.  A’..  S.vraeoso— Onondaga  Milk  l*ro- 
ducers  (io-Operative  Assn,  plans  to  build 
concrete  and  steel  milk  condensary.  Almut 
$150,000  available  for  project.  Address  C. 
I/.  Amos,  1204  James  St.,  dir. 

X.  Y.,  S.vraruse — Overland  Syracuse  Co.. 
Kast  Genesee  St.,  plans  to  build  3  story. 
96  X  lOO  ft.,  brick  service  station  to  re¬ 
place  present  building  on  Grape  St. ;  also 
build  3rd  story  to  existing  building  on  Kast 
Genessee  St. 

N.  J..  Washington — H.  Christine,  mayor. 
O  Menkel  and  associates,  will  noon  receive 
bids  building  2  story,  48  x  140  ft.  brick 
hosiery  mill.  About  $100,000.  Noted  Feb. 
20. 

Pa..  Chester — H.  P.  Bartow.  612  New¬ 
market  St.,  having  plans  prepared  for  3 
story,  20  x  100  ft.  printing  house. 

I'a.,  Phila. — J.  E.  SJohsom,  Inc.,  1715 
North  10th  St.,  plans  to  build  3  story.  68 
X  102  ft.  brick  factory.  About  $50,000. 

Pa..  Temple — Temple  Malleable  Iron  &• 
.Steel  Co.  having  plans  prepared  by  F.  D. 
Chase,  Inc.,  engrs.,  120  South  Michigan 
Ave.,  C'hicago,  tor  rebuilding  plant  dam¬ 
aged  by  Are. 

Pa.,  A’orkhaven — A'orkhaven  AA’ater  & 
Power  Co.,  engaged  Gannett.  Seelye  & 
Fleming,  engrs.,  204  Locust  St.,  Harris¬ 
burg.  to  make  complete  ,Btud.v  and  re|*<>rt 
on  improvements  and  enlargement  of  20.000 
h.p.  hydro  electric  plant. 

X.  C.,  Winston  Salem — Hanes  Rubber 
('o.  plana  to  extend  plant  here,  incituling 
construction  of  warehouses  and  40  cot¬ 
tages.  1/oekwood,  Greene  &  Co..  Healy  Bldg., 
Atlanta.  Ga.,  engrs. 

Tenn.,  Kingsport — R.  Y.  Grant  and  J.  H. 
Lang  have  acquired  the  Kingsport  Tan¬ 
nery  and  plan  to  alter  same,  also  build  3 
story,  100  X  400  ft.  addition,  to  include 
currying  shops. 

Ky..  I/exIngton — Burley  Tobacco  Co. 
plans  to  build  160  x  800  ft.  wan-house  here. 
Alxmt  $100,000.  C.  l/ebus,  |)res. 

<».,  lla.vtsn — Custer  Specialty  Co.,  2628 
North  Ludlow  St.,  having  plans  prepared  by 
R.  K  Crehhart,  archt..  73  Calahan  Bank 
Bldg.,  building  3  story,  60  x  80  ft.  factory 
on  Franklin  St. 

.Mioii..  Detroit — Holley  Carl>uretor  Co., 
145  Kast  AA’lllls  Ave..  having  plans  pre¬ 
pared  by  A.  Kahn,  Marquette  Bldg.,  for 
1  and  2  story,  60  x  2241  ft.  and  40  x  941 
ft.  brick  and  rein. -con.  factory,  rein. -con. 
flooring,  concrete  foundation,  on  Kpworth 
Blvd.  and  A'ancouver  St. 

MIrli..  Detroit — J.  G.  Kastler.  archt.,  523 
Chamber  Commerce  Bldg.,  soon  lets  con¬ 
tract  building  2  story,  60  x  180  ft.  brick, 
concrete  and  steel  garage,  rein.  con.  floor¬ 
ing  and  concrete  foundation  on  ('^hene  St. 
and  East  Grand  Blvd.  Owner's  name  with¬ 
held.  Noted  Feb.  13. 

MIeh.,  Detroit — J.  G.  Kastler.  archt.. 
Chamber  Commerce  Bldg.,  preparing  plans 
for  2  story,  40  x  100  ft.  brick  and  rein.  con. 
.bnkt-ry,  concrete  foundation,  on  Chopin 
and  McGraw  Aves.  Owner’s  name  withheld. 

MIrh..  *Orand  RapidH — C.  A.  Connor  Ice 
Cream  Co.,  Owosso.  plana  to  build  plant 
here.  About  $150,000. 


.Allrli.,  River  Rooge — Ford  Motor  (V 
Highland  I'ark,  .soon  receives  lij.ts  hn^' 
ing  2  story,  40  x  80  ft.  steel  siii,.siatinn 
and  transformer  house  here,  also  T-i'  v  inn 
ft.  pig  casting  machine  shop.  i;i  i,  i<  , 
concrete  work  to  be  done  by  d;iy  lii,or 

HI.,  Blue  Island — American  AA'ir.  I'.ihri... 
Co.,  208  South  La  Salle  St.,  Chii-.m  , 
chased  site  near  here  and  plans  t.. 
large  |>lant.  About  $1,000,000.  ^ 

WU.,  Atkinson — Better  Sox  K'nittimr 

Mills  Co.  plans  to  build  1  story,  "o  v 
and  26  x  30  ft.  addition  to  factory,  jj  « 
Becker,  mgr.  ' 

W'Im.,  Alaiiitowoe — Dixie  Motor  Co  hat¬ 
ing  jtlans  prepared  by  Juul  &  Smith,  tirchis' 
801  North  8th  St.,  Sheboygan,  liuilding  i 
story.  76  x  180  ft.,  rein.-con.  and  hriok 
garage  on  North  8th  St.  here. 


AVU..  Kuelne — E.  C.  Tecktonlum  .Mfg 
1224  13th  St.,  having  plans  prepared  lit  li’ 
R  Davis,  archt..  626  AA’isconsin  .st  .  hiiii,i 
Ing  2  8tor.v.  100  x  160  ft.  addition  to  fa,-, 
tory  with  60  x  80  ft.  wing,  rein,  con  .  brick 
and  steel. 


« IS.,  nuprrior — j.  ei.  uacn.  iirchi  Sii. 
|M-rior,  soon  receives  bids  building  garic,- 
for  1).  S.  AVebb,  1607  2ist  St.  About  $3.i . 
000. 


la.,  Davenport — Standard  Oil  Co.  715 
Federal  St.,  soon  receives  bids  buililing  oil 
filling  station  on  4th  and  AA’arren  St.-,  \ 

Flanigan,  asst.  mgr. 

la.,  Ntorm  Lake — G.  Coulson  and  O  H 
Kelly  plan  to  build  1  story,  50  x  loo  ft 
brick  warehouse.  Erie  and  Railroad  St.s 

.Alinn.,  Mankato — Eckman  Bros,  havini; 
plans  prepared  by  H.  C.  Gerlach,  ar,-ht 
Mankato,  building  2  story,  30  x  5o  ft' 
garage,  17  x  40  ft.  office.  10  x  15  ft.  sto<-k- 
room  and  50  x  88  ft.  workshop. 

Minn..  St.  Cloud — Standard  Oil  Co  Ith 
and  Oak  Sts.,  Minneaitolls.  soon  lets  con¬ 
tract  building  1  story.  40  x  150  ft.  filliog 
station  1  story,  40  x  80  ft.  Itani  and  J 
story.  30  x  118  ft.  warehouse  here.  Aliout 
$100,000. 

Kan.,  AA’ieliita — O.  S.  Shirk,  805  Schwei- 
ter  Bldg.,  plana  to  build  4  storv  Itrick 
warehouse  on  old  Vilm  Mill  site,  at  Wnco 
and  Douglas  Aves.  About  $40,000. 

.AInnt.,  Great  Falls — State  Bd.  Kxatninir- 
Helena,  plans  to  sell  $250,000  bonds  .Mar, 
15,  to  build  terminal  elevator  here. 

Mo.,  St.  I/ouls — A.  B.  Groves,  ar<-ht  .  Uoom 
601,  Merchants  Exch.  Bldg.,  soon  rei-eives 
bids  for  1  story,  120  x  260  ft.  rein.-<-on. 
addition  to  factory,  for  Bemis  Bag  601 
South  4th  St.  Aliout  $100,0(10. 


.Alo.,  St.  Isiiiie — Missouri  Farmers  .\ssn, 
care  of  A.  Dunlap,  representative,  Gallatin, 
plans  to  build  flour  mill  here.  .Mioui 
$360,000. 


Mo.,  St.  Louis — St.  Louis  AVire  *:  Iron 
Oj.,  926  Chouteau  Ave.,  plans  to  Ipuild  ; 
story,  60  x  160  ft.,  brick  and  eoncrcl,  fac¬ 
tory,  concrete  foundation,  at  930  Chouteau 
Ave.  About  $30,000. 

Tex..  Abilene— Gulf  AVell  Machry  -Mfg 
Co.  plans  to  build  factory  here,  also  niakc 
other  Improvements.  About  $250, Ooo. 


Tex.,  AA’aeo — Geyser  Ice  Co.  plans  to 
build  cold  storage  plant  here.  .About 
$100,000. 

Colo.,  Brighton — Natl.  Beet  Harvester 
Co.  phans  to  build  factory  and  foundry 
here.  About  $30,000. 

Colo.,  Colnrad#  Springs — City  plans  elec¬ 
tion  in  April  to  vote  on  $76,000  bond  issue 
to  build  heating  plant,  garage  and  central 
Are  station. 


rtah.  Halt  Lake  City — J.  G.  Mcl'onald. 
169  West  Bway.,  receives  bids  alxiut  .Apr 
1,  building  6  story,  66  x  146  ft.,  rein.-con 
addition  to  factory.  About  $100,000  Ht-ad- 
lund  &  Kent,  Dooly  Bldg.,  archt«.  Noted 
Dec.  12. 


Wash.,  Npokane — Allx-rs  Milling 
to  build  flour  mill  here.  About  $150.0«0 
Address  L.  Palmerton,  1101  Nora  St 


Wash.,  Wenatchee — Cashmere  Apple  Co 
id  plans  prepared  by  H.  M.  Braggin. 
rcht.,  for  3  story,  90  x  107  ft.  warehouse 


Cal..  I.SMI  Angeles — Frenoh-Amcr.  Ship¬ 
building  Corp.,  418-19  Marsh  Strong  Bldg- 
recently  incorporated  with  $2.0i|o06* 
capital  stock,  leased  site  in  San  1  edm 
Dist.,  and  plans  to  build  shipbuilding  pla'J' 
About  $100,000  will  be  expended  Av  t 
Russell,  Haas  Bldg.,  pres. 


February  27,  1919 


ENGINEERING  NEWS-RECORD 


101 


lndu.stii.il  Works  (Continued) 

i-tti  Moiletito — McHenry  Cannlnjc  Co. 
nians'io  build  fl(T  packiiiK  plant  at  Mc¬ 
Henry  Sia..  north  of  here.  About  $50,000. 

f  al  s*h  Jour — Producers  Warehouse  Co. 
plans  to  build  addition  to  warehouse.  About 
$200,000 

one  Crsnd  Mere — Laiurentlde  Co..  lAd  . 
MeiJibbon  and  3rd  Ave..  plans  to  build 
paper  tniH-  About  $400,000.  S.  Cahoon, 
(Jrand  .Mere,  eiiRr. 

one  Montreal — Montn-al  Tramways  Co., 
-«  West  Craig  St.,  had  plans  prepared  for 
Kuhstaiioii  on  Cute  St.,  cost.  $400,000;  also 
for  car  bams  on  Fullum  and  Mt.  Koyal 
Sts  $110,000.  B.  Vernon.  Boyal  Trust 
Ekig..  archt.  W.  Craves,  Tramways  Bldg., 
ch.  engr. 

One  duebee — Valcartler  T,umber  &  Pulp 
(’0  Ud.,  receives  bids  In  March  for  pulp 
mill.  About  $350,000. 

One  Slierbr«M»ke — Canadian  Connecticut 
Cotton  Mills,  lAd..  Drummond  Kd.,  ststn 
lets  contract  building  iiddltlon  to  plant. 
About  $100,000. 

Ont..  Cidllngswnod — W.  J.  Holden  pur¬ 
chased  site  here  and  plans  to  build  planing 
mill  and  sash  and  door  factory.  About  $40.- 
000. 

Ont..  CiinNton — Mond  XIckel  Co.  plans 
to  build  3  new  furnaces.  C.  V.  Corloss. 
mgr. 

Ont..  Bamllton — Dominion  Fdry.  &  Steel 
Co  Ottawa  St.,  soon  lets  contract  building 
plate  mill  to  have  ctipaclty  of  12,000  tons 
per  month. 


(»nt.,  Ottawa — Dominion  Oovernment. 
Dept.  Rys.  and  Canals,  receives  bids  In 
spring  building  shops  and  roundhouse  at 
Dverbrook.  W.  A.  Bowden,  Ottawa,  engr. 

Onl..  I'arr.v  Sound — Town  plans  to  build 
("lectrli  -light  plant.  About  $125,000.  J.  D; 
Broughton,  elk. 

tint..  Stralbroy — Dominion  Canners  re¬ 
ceive  bids  about  Mar.  1  btiilfllng  2  story 
brick  warehouse.  About  $60,000.  Noted 
Jan.  ft. 

II.  New  WestniinlHter — City  plans  to 
build  cold  storage  plant  on  new  city  m.nrket 
.site.  .V.  W.  Gray,  mayor. 


and  Pleasant  Ave.,  to  H.  D.  Best  Co..  Flat- 
Iron  Bldg.  Aliout  $25,000 ;  c-ost  plus  |>er- 
centage. 

★  N.  J.,  Kearney  (Arlington  P.  O.) — Pure 
OH  Co.,  423  Passaic  Ave.,  Fast  Newark,  let 
^contract  building  1  story,  37  x  120  ft., 
brick  warehouse  and  omce,  to  Salmond 
Bros.,  526  Kim  St.,  Arlington.  .Vt¥>ui 
$27,000. 

★  N.  J..  Newark — Coco-Cola  Bottling  Co.. 
173  Ogden  St.,  let  contract  building  3  story, 
3ft  X  56  ft.,  rein. -con.  and  brick  addition, 
rein. -con.  flooring,  on  Ogden  and  4lh  Sts., 
to  Butler  Co..  18  West  3tth  St..  New  York 
City,  about  $25,000. 

t^Pa..  i*hlla. — Clark  &  Craighiutd.  1736 
North  Broad  St.,  plans  to  build  2  story,  100 
X  200  ft.  garage,  stores  and  otHet;  by  day 
labor.  .\lKiut  $160,000.  Noted  F*'b.  6. 

★Md.,  St.  Helena  (Baltimore  P.  O.) — 
llJtymond  Concrete  Pile  Co.,  ft22  Munsey 
Bldg.,  Baltimore,  will  build  1  story,  rein.- 
fon.,  steel  and  brick  ship  njiairlng  and 
concrete  pile  casting  plant,  rein. -con.  floor¬ 
ing.  concrete  foundation  on  Colgate  (’reek. 
About  $100,000.  Work  will  be  done  by  day 
laiMjr. 

.Mich.,  Klver  Kuuge  —  See  ‘Industrial 
Work,"  proposed  work. 

#Mlrli.,  River  Rouge — Ford  Motor  Co.. 
Highland  Park.  let  contract  furnishing  and 
erecting  steel  work  for  two  1  story.  50  x 
300  ft.  cast  houses  at  blast  furnace  here 
and  building  high  line  trestle  and  bridge 
gilders  in  connection  with  <u>al  and  ore 
storage  pocket  (comprising  about  800  tons 
of  steel),  to  McClintlc-Marshall  Co..  Oliver 
'Bldg.,  Pittsburgh,  Pa.  :  al.so  building  2 
steel  storage  tanks.  300,000  gal.  capacity 
each,  and  towers,  to  PIttshurgh-Des  Moines 
Steel  Co.,  801  Curry  Bldg.,  Pittsburgh,  Pa. 

itOrf..  Ba.v  rit.v — Miami  Dumber  Co  will 
build  addition  to  saw  mill  to  increase  ca¬ 
pacity  to  175,000  ft.  dally.  Plans  Include 
filling,  dredging,  building  loading  docks,  etc. 
Work  will  be  done  by  day  labor. 

'ACal.,  Fresno — M.adray  Planing  Mill  Co.. 
Kern  and  H  Sts.,  will  build  1  story.  150  x 
280  ft.  rein. -con.  planing  mill  on  Santa 
Clara  and  H  Sts.  Work  Vlll  be  done  by 
dav  Labor.  About  $200,000.  Noted  Sept. 
12' 


H.  C.,  Port  NIimmI.v — Moody  Rolling  Mills, 
I,td .  Pacific  Bldg.,  Vancouver,  plans  to 
build  steel  rolling  mill  here. 

B.  Vlrtorls — Harbour  &  Morne  Co., 

rare  of  C  J.  V.  Sprat t.  pres.  Victoria  Ma¬ 
chinery  Depot,  l,td..  Victoria,  receives  bids 
in  about  week  building  shipbuilding  plant 
to  include  mould  loft.  mill,  plate  shop, 
blacksmith  shop,  building  ways  and  offices. 

BIDS  i>i-:mirki> 

III.,  riileago — Mundle  &  .Jensen,  archts.. 
3ft  South  I.,a  .Salle  St..  Is  receiving  bids  for 
l-.'-iory.  133  x  620  ft.,  brick  factory,  brick 
foundation,  on  47th  and  Whipple  Sts.,  for 
J  S  .  H.  C.  and  H.  I'hipps.  787  5th  Ave.. 
New  York  City,  .About  $225,000.  Marshall. 
Field  Co.,  22  Kast  Washington  St.,  lessee. 

Minn.,  Bibbing — Until  Mar.  10.  by  C 
Foster,  engr.,  care  of  Hibbing  Power  & 
bight  Co  building  3  story,  104  x  158  ft. 
power  house,  rein,  con.,  brick  and  steel, 
rein.  con.  flooring,  concrete  foumlatlon  on 
Main  St.  About  $150,000.  Holstead  &  Sul¬ 
livan.  Palladia  Bldg.,  Duluth,  archts.  Noted 
Feb.  20. 


I'KICKS  AND  CONTRACTS  AWAROKO 
(★Indicates  award  of  contract) 

★  Muks..  ClielHea  (Boston  P.  O.) — Orlffln 
Wlu“el  Co ,  42  Gerrish  Ave.,  let  contract 
building  1  story  brick,  steel  and  concrete 
foundry,  machine  shop,  core  room,  cleaning 
room,  etc.,  rein.  con.  flooring  and  concrete 
foundation,  to  F.  F,  Jonesberg  Co..  2ft4 
Wa.-hington  St..  Boston.  About  $300,000 
Noted  Feb.  6. 

★  Mhoh.,  AVorrester — M.  Barski.  21  Green 
St.,  let  contract  building  1  story,  134  x  200 
ft.,  brick  and  concrete  garage,  rein. -con. 
flooring,  concrete  foundation  on  Green  St., 
to  Federal  Kng.  Co  .  518  Main  St.  About 
$5fi,(ioo.  Noted  May  23,  lftl8. 

★  N-  Y..  New  York — Practical  Garage  Co.. 
*■-’2  T’ndercllff  Ave.,  Kdgewater,  N.  j.,  will 
build  1  .story,  50  x  ftft  ft.  brick  and  stcid 
garage.  retn.-<x>n.  flooring  and  <K>ncr>ete 
foundation,  on  144th  St.  near  Tjcnox  Ave., 
hen-  Al)out  $26,000.  Work  will  be  done 
by  day  labor. 

★  N.  A’.,  New  York — Standard  OH  Co..  26 
"''■'•y-.  let  contract  building  2  story,  72  x 
1""  ft  .  reln.-con.  and  steel  stable,  rein. -con. 
nfwiring.  concrete  fotindaflon.  on  120th  St. 


★  Cal..  Fresno — San  .Toanuln  T,iKht  & 
Power  Co.,  H  and  Tulare  Sts.,  will  build 
20.U0(»  bp.  rein.  con.  hydroelectric  plant 
on  San  .Inaquin  River  near  Macy  Flat, 
cost.  $1,750,000.  diversion  dam  70  ft.' high. 
100  ft.  long  at  base  and  450  ft.  long  at 
top  2  ml.  from  present  power  house.  2  ml. 
tunnels  and  2J  ml.  concrete  lined  conduits 
to  carry  600  second  feet  of  water  from 
dam  to  plant,  3  tunnels.  largest  9000  ft. 
long,  cut  through  solid  rock  ;  rock  taken 
from  tunnels  will  be  u.sed  to  build  dam. 
penstock  800  ft.  long,  1  short  high  ten¬ 
sion  transmission  line,  install  equipment 
etc.  :  also  build  roads  to  proirosed  jiower 
planf  on  Kings  River  where  20.000  hp 
plant  will  he  built  on  Dinkey  Cro  k  ;  1 
plan*  will  be  built  each  year  on  Kings 
River,  ultimate  plans  culling  for  develop¬ 
ment  of  about  200,000-260.000  hp..  cost  to 
exceed  $66,000,000.  Work  will  be  done  by 
day  labor.  Noted  Feb.  20. 

★Ont.,  Hamilton — Hamilton-Toronto  Sew¬ 
er  Pipe  Co..  Wentworth  St..  N.  let  con¬ 
tract  building  addition  to  factory,  to  Can¬ 
adian  Kng.  &  Contg.  Co.,  Bank  of  Hamilton 
Bldg.  About  $26,000. 

★  B.  C'..  A'letorin — Hutchinson  Bros.  &  Co.. 
Dtd.,  40ft  Bay  St.,  let  contract  building 
foundry,  to  Cameron  Investment  &  Se<.‘ur- 
ities  Co..  lad..  Central  Bldg.  About  $100,- 
000.  Noted  Jan.  26. 


Buildin}i:s 

PROPOSF.H  AAORK 

AlasH.,  Cambridge  (Boston  P.  O.) — JJotel 
— H.  Harlow,  archt.,  101  Tremont  St..  Bos¬ 
ton.  receives  bids  In  March,  building  4 
story,  brick,  steel  and  concrete  apartment 
hotel,  reln.-con.  flooring,  concrete  founda¬ 
tion.  for  F.  S.  Harlow,  c  o  archt.  About 
$100,000. 

Mass..  I>«rrliester  (Boston  P.  O.) — Mar¬ 
ket — llpham  Market  Co.  had  plans  Pre¬ 
pared  by  W.  Bacxin.  archt..  27  Kllby*St.. 
Boston,  for  2  story.  84  x  117  ft,  reln.-odn. 
on  Ramsey  St.  here.  About  $100,000. 

Mass.,  Holyoke — -.School — Bd.  Kduc.  had 
plans  prepared  by  (5.  P.  B.  Alderman  4c  «'<*.. 
archts.,  437  High  St.,  building  2  story,  brick, 
steel  and  reln.-con.,  reln.-CT>n,  flooring  and 
(xjnerete  foundation.  About  $275, ooo. 

Maws.,  I.s>weli — OfPee — See  "Industrial 

AVorks.” 


Man*.,  AA'oreeater  —  High  School — Bd 
K<luc.  plans  to  Ixiild  .addition  to  high  school 
on  Irving  St.  to  coiituiti  gymnasium,  ad- 
niinlstration  rooms,  etc. 

Conn.,  Hartford  —  Mitrket  —  City  hav¬ 
ing  |>lans  preiKired  by  Whlton  A  McMahon, 
archts..  36  Pearl  St.,  hutldlng  imblic  market 
on  Connecticut  Blvd.  About  $100,000.  R. 
J.  Kinsella.  mayor  and  chn  comn. 

Conn.,  Allddletown — Armory — Stat<‘  Is-g- 
islature.  Hartford.  i)etltiotied  to  appropriate 
$250,000  to  build  slate  armory  here. 

Conn..  New  Haven  —  Hospital  —  Grace 
Hospital  A.ssn..  1418  Cha|H*l  St.,  receives 
bids  about  May  1,  for  5  story,  100  x  14" 
ft.  brick,  steel  and  reln.-con.,  reln.-con 
llcHiring  and  concrete  foundation  on  Or¬ 
chard  St,  About  $250,000.  C.  S.  I'almer. 
Iftl  Church  St.,  archt. 

Conn.,  New  Haven — Bank — I’allottl.  .\n- 
dretta  Co.,  630  ('haiiel  St.,  soon  recelvi'S 
bids  building  3  story.  76  x  ftO  ft.  brick, 
steel  and  concrete  bank  building,  rein. -con. 
flooring  and  concrete  foundation  on  corner 
Olive  and  Chaia-l  Sts.  About  $100,000.  I> 
(luerriero,  630  ChaiwI  St.,  archt. 

Conn.,  Norwalk — Hotel — Norwalk  Rralty 
*  Imiivl.  Co.,  care  of  M.  N.  Maychoff.  31 
West  .Ave..  having  plans  prepared  hy  <! 

F.  Shepard,  archt.,  14  Kilby  St.,  Boston, 
building  brick  and  steel,  concrete  founda¬ 
tion.  on  Wall  St.  .About  $100,000. 

Conn.,  AVaterhnry — Hospital — Bd.  Health 
receives  bids  In  March  building  2  story 
brick,  steel  and  reln.-con.  Isolation  Hospital, 
reln.-con.  flooring,  concrete  foundation,  on 
AV'atertown  Ave.  Cost,  including  equipment, 
$200,000.  Cross  &  Cross.  681  5th  Ave.,  Neu 
Aork  City,  archts.  Noted  Jan.  23. 

Conn.,  AVaterbur.v — Hospital — St.  Mary's 
Hospital,  Franklin  St.,  plans  to  build  2 
story  addition  on  Cole  St, 

N.  W,  .Albany — Otllce — State  I>»gislatnre. 
Capitol.  iH'titioiied  to  acquire  site  and  build 
senate  and  assembly  otflee. 

N.  A'.,  Cortland — School — State  Kd*ica- 
tional  Dept..  Capitol,  Albany.  i>etltloned  to 
adopt  site  on  Court  House  Hill  and  build 
new  iiarmal  school  here. 

N.  Y.,  I,akr  I’lacld — Hotel — Bowman 
Hotel  Co.,  405  Dexington  Ave.,  New  York 
City,  plans  to  build  10  story,  on  Grand 
A’lew  HHI.  About  $300,000. 

N.  A„  l.lftle  Falls — Bank — Dlttle  Falls 
Natl.  Bank.  1  West  Main  St.,  plans  to  build 
1  story,  on  Main  and  Ann  Sts.  About 
$100,000, 

N.  Y..  .Manlius  —  Barracks  —  St.  John 
S<'hool  having  |)lans  i)rei>are<l  by  .1  M 
S<'rai‘^ord.  archt.,  building  additional  bar¬ 
racks.  cost  $10", 000.  AV.  Verheck.  |)res. 
War  I>ipt..  Wash.,  D.  C.,  will  furnish 
e<iuipment  to  extend  schools  ;  curriculum  to 
Include  artillery  and  cavalry ;  cost.  $250,. 
000. 

N.  J..  Newark — Club — Newark  Athletic 
('lub.  Drdway  Bldg.,  had  tentative  plans 
prepared  building  10  story,  100  x  125  ft 
concrete,  steel  and  brick,  reln.-con.,  concrete 
foundation.  Alsiut  $600,000. 

N.  A'..  New  A'ork — Dfllce — H.  Jaockel  ft 
Sons.  16  AVest  32nd  St.,  soon  lets  contract 
building  6  story.  25  x  155  ft  brick  anil 
steel  addition,  concrete  foundation,  at  546 
5th  Ave.  About  $75,000.  Starrett  ft  Van 
VIeck.  8  West  40th  St.,  archts. 

N.  A’.,  Bor liester— Music  H.all — <i.  Kast¬ 
man.  Ilians  to  build  3  story,  186  x  227  ft. 
on  Gibbs  St.  between  Barrett  Alley  and 
Main  St 

N.  A'..  Syraruse-  Bank — Syracuse  Trust 
Co..  328  South  Warren  St  .  plans  to  ex¬ 
pend  between  $50.1)00  and  $100,000  for  con¬ 
verting  present  buildings  at  5"ft-511  North 
Salina  St.  Into  hank,  also  build  new  (juar- 
ters  in  South  Oennes  St. 

N.  A'.,  S.vrarnae — Home — Onondaga  Co 
Orphan  Home  plans  to  build  10  frame  or 
frame  and  brick  cottages,  installing  heat¬ 
ing  and  drainage  systems,  etc.  B.  J.  Hota- 
ling.  supt. 

N.  A'.,  I  tlea — Theater — W.  H.  DInlon.  40 
Hancock  St..  I-lttle  Falls,  having  plans  pre¬ 
pared  by  M.  H.  Hubbard,  archt  .  212  I'aul 
Bldg.,  for  1  story,  70  x  104  ft.,  brick,  con¬ 
crete  foundation,  on  I.,afuyette  Sf.  Al>out 
$56,000 

N.  A’.,  I'llcB — Theater — Wllmer  ft  Vin¬ 
cent,  1451  Bway.,  New  A’ork  City,  having 
plans  prepared  by  K.  C.  Horn  ft  Sons, 
archts.,  1476  Bway.,  New  York  City,  alter¬ 
ing  existing  building  and  constructing  3 
story.  76  x  100  ft.  addition  to  same,  on 
Bleecher  St.  About  $100,000. 

N.  Jersey  City — Asylum — Bd  Free¬ 
holders,  Hudson  Co.,  having  plans  iirepared 
by  K.  Rowland,  archt..  100  Sip  Ave..  for 
new  Insane  .Asylum.  About  $200,000. 
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liulldinRK  (CTontinued) 

N.  J..  W»><-lii»wkrn  —  Office  —  Town»hIp 
<'oin.  planH  to  build  new  municipal  build* 
InB.  AlM)ut  $150,000 

I*»..  Allentown — Theater  and  Office — Wll- 
mer  &  Vincent  Theater  Co.,  33  West  42nd 
St..  New  York  City.  havInK  plans  prepared 
by  llolTman  Ctx.  archts..  Finance  HldK- 
I’hila.,  for  7  story,  <-oncrete,  steel  and 
brick,  rein. -con.  floor,  concrete  foundation. 

here. 

I'a.,  IMilU.  —  Theater  —  I'alnt  Theater. 
Kensington  Ave.  and  Norris  St.,  plans  to 
alter  theater  and  build  new  rein. -con. 
balcony.  ,M>out  $50,000.  K.  Beard,  i’om- 
monweallh  HIdK..  archt. 

I*«.,  I'lttsburali  - -Offices  and  Store- — - 
McCann  &  Co.,  Market  St.,  plans  to  build 
S  story,  on  Market  and  Diamond  Sts. 
Altoul  $200,000. 

Md.,  Haltinnore — Clinii - Johns  Hopkins 

University  received  anonymous  Rift  of  al>out 
$400,0(50  to  build  3  story,  brick  and  steel 
woman’s  clinic  as  an  adjunct  to  hospital 
on  .North  Bway.  Archer  &  .Mien.  Central 
•SaviiiRs  Bank  Bids.,  archts. 

Md.,  Baltimore  —  Sch<»ol  —  City  (’ouncli 
contemplates  purchasinR  site  at  Kayetu* 
and  Aisuulth  Sts.  to  build  school ;  also 
establlshittR  park  adjoinitiR  school  Total 
cost.  $250,000. 

Md..  I’heslertow  n  —  Bank,  etc  —  Third 
Natl.  Bank  |)urchased  site  on  HlRh  and 
("ross  Sts.,  and  plans  to  build  85  x  100 
ft.,  steel,  brick  and  concrete  bank,  office 
and  store  buildinR.  stone  and  concrete 
foundation.  About  $75,000.  Address  A.  L. 
Sparks,  Chestertown. 

Md.,  Texas — Almshouse — Comrs.  Balti¬ 
more  Co ,  Towson.  haviiiR  plans  prepared 
by  W.  H  elmory,  Jr.,  archt..  827  Munsey 
BldR.,  Baltimore,  for  concrete,  steel  and 
brick.  Cost  between  $75,000  and  $100,000. 
.Noted  Jan.  16. 

N.  4’..  Winston  Salem — CottaRes — See 
Industrinl  Works.” 

S.  f'liiirleston — Citadel — State  Assemb¬ 
ly  authorized  hulldinR  of  “Citadel”  (State 
Military  School),  on  43  acre  site  on  Hamp¬ 
ton  I’ark.  donated  by  city.  First  unit  to 
<•0.^  $100,000;  total  cost.  $300,000 

S.  <•..  ('liarleMinn — School — A.  B.  Ilhitt. 
supl.  s«'hools.  haviiiR  plans  prepare<l  build- 
iiiR  16  n>om.  brick  Rrade  school  on  KiiiR 
and  Moultrie  Sts 

<la..  I.MtirutiRe — Community  House — In¬ 
ternational  Cotlon  Mills  plans  to  build  I 
.story  community  house,  to  include  swim- 
miiiR  pool  and  R.vmnasium  Alsmt  $65,000 
I.iOckwood.  Creetie  &  <’o..  Healy  BIk..  .\t- 
lanta.  enRrs. 

.\la.,  .\lhMny — HiRh  School — Bd.  Fduc. 
plans  to  build  hlRh  school.  Al«>ut  $1. '>0,000 

.\la..  BlrmliiRliani  -  Schools — ('ity  plans 
to  isstie  $3. 000, (too  bonds.  Bart  pro«-e  ds 
will  be  usi'd  for  rebuildiiiR  Ontral  IliRh 
school,  also  huildiiiR  hiRh  school  in  easl- 
••rn  end  of  city.  J.  Kendrick,  city  eiiRr. 

Tenn.,  MemphlN — Auditorium  an<l  Market 
— ('it.v  plans  to  i.ssue  $375.00(t  bonds  to 
build'  auditorium  and  marki-t  house.  H 
H.  Hull,  city  enRr. 

Tenn.,  Memphis— Hospital — State  LeRls- 
lature.  Nashville,  petitioned  to  appropriate 
$300,000  to  build  tuberculosis  hospital  here 

Tenn.,  >I«>rrUtown — Memorial—  Bd.  Trade 
plans  to  build  memorial  buildiiiR  About 
$75,000 

Tenn.,  Nnsliville — Market — K  M  Card- 
ner,  archt..  .Nashville,  submitted  plans  to 
Market  House  Assn  for  new  market  house. 
Cost  between  $150,000  and  $30(i.(»00, 

().,  f'lereland — Fire  Stations — City  hav- 
inR  |)lans  pn-pared  b.v  F  H.  Bi-tz.  archt.  604 
City  Hall  BldR..  for  3  two-story,  brick, 
steel  and  rein. -con.  fire  stations,  rein- 
con.  iloorliiR,  one  on  Fast  187th  St  and 
NottinRh.im  Bd.  to  »'ost  $75. (too  ;  one  on 
West  65th  St.  and  Ttenison  Ave.  and  one 
one  Hast  ISlst  St.  and  Corlett  Ave..  to  cost 
$60,000  each. 

«».,  Cleveland — Offic« — Fast  9th  St.  Fuclid 
(''o.,  c/o  C.  H  Beardslee.  Fast  9th  and 
Fuclid  .\ve..  plans  to  nonodel  8  story.  70 
X  163  ft.  buildlnR  at  al>ove  address  into 
office.  About  $100,000. 

O. ,  Cleveland- — Police  Station — ("ity  hav- 
iiiR  idans  prepared  by  F.  H.  Betz,  archt., 
604  Clt.v  Hall  BldR.,  for  2  story,  brick. 
stis'I  and  rdn-con..  rein. -con  floorInR.  on 
West  looth  St.  and  Denison  Ave.,  ;ilso  one 
on  Fast  ISlst  St.  and  Corlett  Ave.  About 
$75,000  each.  Nottsl  Mar.  7. 

<»..  (tieveland — Theater — Rialto  .\muse- 
ment  Co.,  c  o  P.  K.  Fssick,  Stork  Theater. 
Wt  St  25th  St.  and  I.<orain  Ave.,  plans  to 


build  2  story,  70  x  176  ft.,  concrete,  brick 
and  steel  nioviiiR  picture  theater,  rein. -con. 
tlooriiiR,  concrete  toundation.  About  $150.- 
ooo. 

<>.,  Dayton — Business — Consolidated  Au¬ 
tomobile  Co..  222  West  3rd  St.,  plans  to 
build  4  and  5  story,  rein. -con.  business 
block.  AI)out  $300,(t00. 

O.,  Dayton  -F.  F.  Schwind  Realty  Co., 
Scbwind  BUIr..  25-27  Fudlow  St.,  hav- 
iiiR  plans  jtrepared  by  S«'henck  &  W'llllams. 
archts..  Mutual  Home  BUIr..  buildlnR  100 
X  120  ft.  rein. -con.  theater,  rein. -con.  floor¬ 
InR,  on  1st  and  Main  Sts. 

Iiid..  Drralur — Bank — Old  Adams  County 
Bank  haviiiR  plans  prepared  b.v  C.  R. 
WeatherhoRR.  archt..  Hamilton  Bank  BUIr., 
Ft.  Wayne,  buildiiiR  hert*.  About  $65,000. 

Ind..  Klkhart — School — Bd.  Educ.  plans 
election  to  vote  on  $120,000  l>onds  to  build 
new  school. 

Ind.,  Muneie  —  Store  —  Stillman  Dept. 
.Store,  305-7  South  Walnut  St.,  plans  to 
rebuild  4-8tory  structure  recently  destroyed 
by  tire. 

Mirh.,  Detroit — Mercantile — Heyn’s  Ba¬ 
zaar.  147  Woodward  Ave.,  havinR  plans  pre¬ 
pared  by  A.  Kahn,  archt..  Marquette  BldR.. 
for  8  story.  40  x  100  ft.,  brick,  steel  and 
rein. -con.,  rein.-c-on.  tIoorinR  and  concrete 
foundation,  on  Woodward  Ave.  F.  Heyn, 
lires. 

.Mifli..  Detroit — Mercantile — E.  Kern  Co., 
Woodward  and  Oratiot  Aves..  havinR  pre¬ 
liminary  plans  prepared  by  Smith.  Hinch- 
man  &  Grylls.  archts..  710  WashinRton 
.\rcade.  for  8  story,  94  x  100  ft.  brick, 
.steel  and  concrete,  rein.-txm.  flooriuR. 

Mich.,  Detroit — Mercantile  and  Office- 
Book  Estate,  havinR  preliminary  plans  pre¬ 
pared  for  5  story,  60  x  100  ft.,  on  Wash¬ 
inRton  Blvd.  and  Grand  River  Ave.  1225 
Book  BUIr.  H.  S.  EilinRton,  1225  Book 
BldR.,  enRT. 

Mich..  Fast  LanslDR  —  Library  —  State 
Ia.'Rislature  LansinR,  petitioned  to  appropri¬ 
ate  $300,000  to  build  library  at  MIchiRan 
.■\Rricultural  ColleRe.  here. 

.Mich.,  Flint — School — Bd.  Educ.  havinR 
plans  prepared  by  Malcolmson  &  liiRRin- 
l(otham.  archts.,  404  Moffat  BldR.,  Detroit, 
for  2  story,  brick  and  concrete  Rrade  school 
for  Union  School  Dist.  Al)out  $200,000. 

Mich.,  latiiHlnR — Office — Bd.  State  Aud., 

l.,ansinR.  soon  receives  bids  buildiiiR  here. 
About  $1.0nn,O00.  Noted  Dec.  12. 

Mich..  W.vandntte  —  HiRh  School,  etc. — 
City  plans  election  to  vote  on  $500,000  bonds 
to  build  hiRh  and  elementary  si'hools. 

111.,  fhlcazo  —  Hospital  —  Passevant 
Memorial  Hospital,  149  W,est  Superior  St., 
plans  to  build  .About  $1.0ho.(tnfl. 

HI..  ClilcuRo— Hotel — J.  VoRtdsaiiR.  177 
West  Madi.son  St.,  receives  bids  in  summer 
buiUlinR  17  story,  86  x  189  ft.  hotel  and 
restaurant,  on  Madison  St.  near  Wells  St. 
.About  $1,000,000.  Holahird  &  Roche.  104 
South  MIchiRan  Ave.,  archts. 

111.,  ChlcaRo — Theater— H.  F.  Newhouse. 
archt..  4630  Prairie  Ave..  soon  lets  con¬ 
tract  bufldinR  1  story,  165  x  200  ft.  brick 
and  concrete  movlnR  picture  theater,  con¬ 
crete  foundation,  on  92nd  and  Commercial 
Aves..  for  Ascher  Bros.,  220  South  .State 
St.  .About  $250,000. 

111.,  (illlenpie — HiRh  School — J.  AV.  Ken¬ 
nedy.  archt.,  Cahokia  BldR.,  Fast  St.  Ixiuis. 
soon  receives  bids  huildinR  2  story.  140  x 
154  ft.,  brick  and  rein. -con.,  rein. -con.  floor¬ 
InR.  concrete  foundation,  for  Bd.  Fduc. 
About  $125,000. 


la.,  Bloomfleld — Memorial — Davis  n  n,.  i 
Cross  plans  campaiRn  to  build  coinn-.  |,J 
mortal  for  soldiers.  About  $loo.oi.ii 
la..  Charlloii — Fair — Lucas  Co  \  •m-ui 
ture  &  Live  Stock  Assn.  havinR  plan^  dJv 
paretl  by  W.  L.  Perkins,  archt..  l.inidmB 
here  About  $65,000.  “ 

la.,  ('nnnril  BluffM — School — Ind.  ii.  i»l,.ni 
School  Dist.  will  hold  election  Mar  I'l 
vote  on  $100,000  bonds  to  purchus.  site  ana 
build  here.  R  H.  Williams,  secy.  " 

.Alinn.,  Dnlnth — Hall — ('ity  plans  (.>  huilrt 
4  story,  r<  In.  con.,  brick  and  st...  |  r.- ,, 

con.  flopriiiR.  concrete  and  rock  f.mnda 
tlon  on  AA'esl  Ist  St.  Alniut  $1  (Iuimmiii 
L.  A.  Ayres.  City  Hall.  enRr. 

Minn.,  Faribault — Fpileiitic  Colony— SI  iIh 
Bd.  Control.  State  House.  St.  Paul  nians 
to  build  here.  About  $150,000. 

.Minn.,  VirRinia  —  Church  —  Presbvi.-n m 
conRrcRatlon  plans  to  build  2  stor.v  rein 
con.,  brick  and  steel,  rein.  con.  (ioorini! 
concrete  and  rock  foundation.  About 
000.  H.  O.  PickeririR,  chn.  buildini;  coin. 

N.  D.,  Graiifl  Forks  —  Theater  _  | 

KavanauRli  havinR  |>lans  pr.'parc.l  liv 
Buechner  *  Orth,  .archts.,  Minn,  anoiis 
•AHnn.,  builditiR  3  story,  brick  tlieat.  i  .iii 
De  Mers  Ave.  About  $100,000 

Alo..  Jetrersuii  City — Hospital — .St  .Mary  s 
Hospital  plans  to  rebuild  hoa))ltal  r.i..nt|v 
destroyed  by  Are.  About  $150,000 

M«.,,  St.  Louis — Terminal — Corporaiion 
beinR  formed  to  build  terminal  buildini:  on 
riverfront,  modelled  after  Bush  Teriniml 
of  I.K)nR  Island.  About  $5,000.000,  F  dcn- 
Renbach,  Chamber  of  Commerce,  enRr 

Tex..  De  Leon — Hotel — Chamber  of  Com¬ 
merce  plans  to  build  here.  .About  linn. non 

Tex.,  Fleetra — Hotel — D.  T.  Cross  plans 
to  build  here.  .About  $70,000. 


Tex.,  Ft.  Worth — Dffic- — AA’.  T  WaR- 
Roner,  Ist  Natl.  Bank  BldR.,  receiv.-s  bids 
about  Mar.  1,  buildinR  16  story,  75  x  ',i5 
ft.  rein.-con.  and  steel  on  8th  and  Hou.ston 
Sts.  Coat  between  $750,000  and  ll.oooimn 
SanRuinett  &  Staats,  Ist  Natl.  Bank  Hide 
archts.  Noted  Jan.  9. 


Tex..  Paris  —  Church  —  First  Methodist 
conRrcRation  havinR  plans  prepared  by  Van 
Slyke  &  Woodruff,  archts.,  Burk  Burnett 
BldR.,  Ft.  AA'orth,  buildiiiR  here.  .Vliout 
$100,000.  Noted  Jan.  2. 


Oklu.,  BurtleNville — Hospital — Cltv  plans 
election  to  vote  on  $150,000  bonds  to  build 
hospital  here. 

Okbi.,  Fnid — School — City  plans  to  vole 
on  $100,000  bonds  to  build  Rrade  school 
and  addition  to  hiRh  school. 

Oklu.,  Alr.AleHter — School — City  voti-d  on 
$250,000  bonds  to  build  hiRh  school.  With 
$100,000  available  in  insurance  niooev  on 
former  buildiiiR  $350,000  will  be  expended 
for  same.  AA’.  G  Masterson.  supt.  educ 
Noted  Feb.  6. 


4'olu.,  Denver — .Administration,  etc. — City 
and  Denver  Co.  plans  election  to  vote  on 
$1,500,000  bond  issue  for  buildinR  city  and 
ccunt.v  administration  buildinR.  court  house 
and  county  hospital. 

f'olo.,  Denxer — Hotel — Albany  Hotel  Co, 
17th  and  Stout  Sts.,  plans  to  rebuild  hotel 
About  $500,000.  S.  R.  Dutton,  mRr. 

Nev.,  AA'inneniiiera — Court  House — Comrs 
Humboldt  Co.  havinR  plans  prepared  hy 
F.  J.  Dp  lainRchamps.  archt.,  Nixon  BUIr. 
Reno.  buildinR  2  storv,  rein,  con,  and  stone 
About  $150,000. 


III.,  AA'oodrIver — HiRh  School — .i.  W. 
Kennedy,  archt..  Cahokia  Bide,,  Fast  St. 
Louis,  soon  receives  bids  buildinR  2  story. 
90  X  150  ft.,  brick  and  rein.-con..  rein. -con. 
floorinR.  concrete  foundation,  for  Bd.  Fduc. 
About  $90,000. 

Wis.,  M»dliton--A’ocatlonal  and  HiRh 
School — Bd.  Fduc.  havinR  plans  prepared 
by  F.  L.  KroenberR.  archt..  18  North  Car- 
roll  St..  hulldinR  brick  addition  on  Johnson 
and  Carroll  Sts.  About  $200,000. 

AA’Is..  Milwaukee  —  Police  Station  —  City 
plans  to  hullil.  About  $226,000.  W.  D. 
Hayes.  City  Hall,  enRT. 

AVIs.,  OHhknsh — ^HiRh  Sc-hool  —  Citizens 
petitioned  City  Council  to  build  addition 
Alniut  $150,000;  $30,000  now  available  for 
project.  N.  G.  liemmel,  mayor. 

WIh.,  Two  Kivers  —  HiRh  School  —  Bd. 
Fduc.  havinR  plans  prepared  by  Van  Ryn 
&  l>e  Gelleke.  aichts..  Caswell  BIk..  Mll- 
waukt'e,  buildinR  addition.  Aliout  $95,000. 

H’l».,  AA’ales — Infirmary — State  Bd.  Con¬ 
trol  havinR  plans  prepared  by  A.  Peabody, 
archt.,  Capitol.  Madison.  huildinR  2  story, 

40  X  140  ft.  here.  Aliout  $100,000. 


Aria.,  TurHon — -ITniversity — University  of 
Arizona  plans  to  build  12  new  bulIdinR.s  and 
additions  to  dormitories.  dininR  hall  and 
library.  About  $425,000. 

WaHh.,  oi.vmpls — ^Armories — State  I»‘Ris- 
lature  appropriated  $326,000  to  build  new 
armories  at  (Jlymiiia,  Everett  and  Aberdeen. 

Wash..  W’alla  Walla — Bank — First  Natl. 
Bank  purchased  site  and  plans  to  build.  8 
or  9  story,  on  2nd  and  Alder  Sts.  J.  H. 
PedlRO,  atty. 

Ore.,  F.URene — University — State  LeRisla- 
ture,  Salem,  petitioned  to  appropriate  $10«.- 
000  toward  buildinR  women’s  buildinR  at 
University  of  OreRon.  Cost.  $200,000 

Cal.,  Catalina  Island  (Avalon  P.  O  )— 
Summer  and  AVinter  Resort — AA'.  AAriRle.i. 
Jr.,  5  North  AA>’abash  Ave.,  ChicaRO,  pur¬ 
chased  controllinR  Interest  in  Santa  Cata¬ 
lina  Island  cxmslstinR  of  48.000  acre  site 
and  will  expend  several  millions  In  c<m- 
structinR  hotels,  villaRes,  wharves,  etc.,  for 
summer  and  winter  resort. 

CaL,  El  Centro — ^Hospital — T.  O.  Luckett 
W.  L.  Lyon,  and  associates,  plan  to  build 
here.  About  $60,000. 
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I^..  Baton  Knuiro — Until  Mar.  15.  by  B. 
B.  Taylor,  prt-s.  V.  M.  C.  A.,  buildinfc  ■! 
Htory  brick  building,  consi.stinft  of  K.vm- 
nasium.  swimmlnK  pool.  etc.  Al>out  $75.- 
000.  Shatturk  &  Hunaey,  19  South  l.a  Salle 
St..  Chicago,  archla.  Noted  ?Vh.  6 

O.,  West  I  iilt.v — School — Until  Mar.  28. 
by  Bd.  Kduc.  and  Howard  &  Marrlam. 
archta..  8  Kast  Broad  St..  Columbus,  build¬ 
ing  2  story,  74  x  134  ft.  brick  and  rein, 
con.  About  $12.';, 000.  Noted  Feb.  20, 

(«!..  I.OS  "if Chleaao—Llbrar.v— Until  Mar.  10. 

Woodman,  mayor.  by  Chlcaco  Pub.  Library,  buildinfr  branch 

fornitilate  P'aoo  lli>rary  on  Crawford  Ave.  and  West  Mon- 

city  •'o'*-  Vtit  ■  *’•  "'ilson.  secy.  Noted  June  27 

About  $10,000,000.  W.  Mulholland.  ch. 

enKr  pul>.  serv.  dept.,  chn.  C'olo.,  t'eiiter — School — Until  Mar.  3.  by 

Pal  Is.H  Angeles  — Oymnaslum  —  Bd.  UU-  Kduc.  building  2  story,  fiO  x  275  ft. 
Edue  Security  Bldg.,  having  plans  pre-  ‘‘rick  and  concrete,  rein.-con.  tloorlng,  con- 
,rr..i  l)v  M’.  J.  Bllesner,  archt.,  223  South  and  brick  foundation.  About  $80.- 

Flower  St.  for  brick  gymnasium,  con-  Montjov.  lreimh  &  Fr.-wen,  Chamber 

Vete  foundation,  at  I'olytechnic  High  D<‘o'er.  archts.  Noted 

School.  About  $76,000  available  for  project. 

('ill.,  I.os  Angeles — School — Bd.  Ktluc..  Se-  B.  C..  KsqiiiniiUt — Hospital — Until  Mar. 
curitv  Bldg,  having  plans  prepared  by  J.  C.  18,  by  I'epi.  |•ll^),  Wks.  building  addition 
.Austin,  archt.,  1125  Baker  &  Detwiler  to  ho.spital  on  military  hospital  grounds. 
Bldg.,  for  brick  or  hollow  tile  school,  con-  A.  A.  Cox,  213  Hastings  St..  K..  engr. 

Crete  foundation,  on  Nevin  Ave.  About 
$85,000  available  for  project. 

ChI.,  .Merced — High  School — Merced  Un¬ 
ion  High  School  Hist,  having  plans  pre¬ 
pared  bv  Allison  &  Alli.son,  archts,  1405 
Hibernian  Bldg.,  Los  Angeles,  for  construct¬ 
ing  group  1  and  2  story,  brick  buildings, 
concrete  foundation,  consisting  of  academic 
administration  and  assembly  building,  do¬ 
mestic  science,  manual  training  and  com¬ 
merce  building,  power  house  and  gymnasi¬ 
um.  About  $130,000  available  for  project. 

X.  F.,  St.  John's — Rescue  Home — Salva¬ 
tion  Army  plans  to  build  here.  About  $60,- 
000.  Address  A.  Burrows,  owner. 

.V.  S.,  Halifax  —  School  —  Bd.  School 
Pomrs.  soon  let  contract  building  boys’ 
tchfiol.  About  $150,000.  S.  J.  Wilson,  81 
Saekville  St.,  secy,  bd, 

X.  S.,  Syilney — Church — Church  of  Rng- 
lanil  plans  to  build.  About  $100,000.  H. 

Watson  and  P.  Maxwell,  rectors. 

X,  B.,  Moncton  —  Schools  —  School  Bd. 
plans  to  build  various  schools.  About  $200,- 
(Mio.  F.  A.  McCully,  secy. 

tjiie.,  Montreal  —  High  School  —  Comr. 

Schools  of  Coteau  St.  Pierre,  plans  to  build 
two  3  story  wings  to  West  Hill  High 
Si'hool,  concrete  .and  brick,  rein  con.  floor¬ 
ing  .About  $180,000.  1).  J.  Spence.  246 

Beaver  Hall,  archt. 

Qne.,  Montreal — Otfice — Burland  Kstate, 

2  Place  H’Armes,  soon  lets  contract  build¬ 
ing  3  story,  on  Notre  Dame  St..  N.  About 
$1110.(100.  D.  J.  Spence.  246  Beaver  Hall, 
archt. 

<lue.,  Alontreal — Office — Canadian  Car  & 

Fdry.  Co.  soon  lets  contract  huildint^.  6 
■Jtory  on  Craig  St.,  W.  About  $260,000.  D. 

,1.  Spence,  246  Beaver  Hall,  archt. 

tint.,  Brantford  —  School  —  City  having 
plans  prepared  by  W.  C.  Tilley,  archt..  Dal- 
housie  St.,  building  here.  About  $75,000. 

Noted  Jan.  30. 

Ont.,  London — Semlnar.v — St.  Peter’s  Ca¬ 
thedral  soon  receives  bids  building  stone 
seminary.  About  $400,000.  Noted  Jan.  30. 

fiiit.,  l.ondon — Theater — J.  and  J.  J.  Allen. 

:/o  Allen  Theater  Co.,  Richmond  St.,  E., 

Toronto,  plans  to  build  here.  About 
$2(i0,n00. 

(»nt.,  Ottawa — Institute  and  Laboratory 
— Dominion  government  plans  to  establish 
Central  Resources  Institute  here.  About 
ffino.noo  for  buildings  and  laboratory  equip¬ 
ment. 

Ont.,  Renfrew — School — School  Bd.  plans 
^  build  technical  school.  About  $125,000. 

S.  T,  Chown,  chn. 

Saek..  Battleford  —  Asylum  —  Battleford 
Asylum  plans  to  build  addition.  About 
$155,000. 

B.  r.,  Vanconver — Hall — City  having 
p^lans  prepared  by  R.  A.  McKensie,  archt. 

City  Hall,  for  2  story,  60  x  80  ft.,  brick 
and  stone  addition  to  City  Hall  on  Main 
and  Pender  Sts.  About  $50,000. 

B.  C.,  Virtoria — See  “Industrial  Works.”  ★Cal.,  Los  Angeles— Theater— A.  Pant- 

ages.  Pantages  Bldg.,  will  build  8  story, 
150  X  160  ft.,  rein. -con.,  steel  and  brick. 

BIDS  DESIRKD  theater,  office  and  store.  7th  and  Hill  Sts. 

.,  .  About  $600,000.  Work  will  be  done  by  day 

.  Bath — Barracks — Until  Mar.  25  labor.  Noted  Dec.  12. 

by  J.  S.  Maxwell,  pres.  bd.  mgrs..  New 

lork  Slate  Soldiers’ &  Sailors’  Home,  build-  ★AHa.,  Ponoks — Dormitory,  etc. — Trus- 
‘bp  Barracks  "H”  and  “I”, 2  story,  44  x  tees  Provincial  Hospital  let  contract  bulld- 

161  ft.  with  rear  wing,  44  x  76  ft.,  rein.-  ing  rein. -con.  and  brick  dormitory  and  dln- 

oop  brick  and  steel,  rein. -con.  flooring,  ing  hall,  to  T.  Jamleson-McKenxie.  Ltd.,  107 

"fFk  foundation,  at  State  Institution.  About  Travis  Bldg.,  Calgary.  .About  $144,000. 

$l"0,noo  Noted  .Ian.  80.  .Noted  Nov  28. 


dings  (Continued) 

,1  (iiriidalr — ("huroh  and  School  Group 
el’y  Family  congregation  having  plans 
i.ired  by  A.  C.  Martin,  archt..  430  Hig- 
■  Bldg.,’  l.s>s  Angeles,  for  group  oon- 
ng  of  church,  school,  parish  house, 
i  hail.  etc..  l£frge  building  of  lirlok, 
r  of  frame  construction,  rein.  con.  floor- 
concrete  foundation,  on  Louise  St.  and 
liia  Ave.  .About  $1(10.000.  Noted  Feb. 


Federal  Government  Work 


New  York — Congres.s  petitioned  to  ap¬ 
propriate  sum  to  deepen  St.  I,awrenee 
River  down  as  far  as  t tgdensliurg  and  I’res- 
cott.  instead  of  iiroviding  deej)  water  way 
to  sea. 


.X.  A'..  Ft.  I.afayettr — I'redglng — Bureau 
A'ards  &  Docks.  Navy  Dept..  Wasli.,  I>.  C.. 
received  no  liids  Feb.  24.  dredging  here  ; 
Spec  3579  Noted  Fel>  20. 

N.  A’.,  I.ong  Island  C'll.v — I’ost  Htliee — 
J.  A.  Wetmore,  superv.  arelil..  treas.  dept  . 
Wash..  I>.  1'.,  rejeeted  all  bids  received 

Jan.  15;  safhe  were  in  excess  of  the  appro¬ 
priation.  Noted  Jan.  23. 

X.  A'..  Itliaa's — Post  Ollice — U.  S.  Govern¬ 
ment,  Wash..  D  C..  had  plans  prep.ared 
for  30  X  68  ft.  addition  to  post  otllces  lo  re 
.About  $116,000 

N.  A„  I,.>wvlllr— Post  Otlice — U.  S.  Gov¬ 
ernment.  AA'iish.,  D.  C  .  plans  to  build  here. 
.About  $65,000 


PRICKS  .AM»  CHXTK.AITS  .AWAKHKII 

(★Indicates  award  of  contract) 

★  Conn.,  Bridgeport — Hotel — Prograssive 
Bldg.  Co..  1215  Main  St.,  will  build  4- 
Htory,  72  x  126  ft.,  brick  and  concrete 
apartment  hotel,  concrete  foundation,  on 
Ijifayette  and  Libert.v  Sts.  Work  will  be 
done  by  day  labor.  About  $150. OOO. 

★  Conn.,  New  Haven — Hotel — C.  W.  Rat- 
ner,  1476  Cliai>el  St.,  will  build  4  story.  90 
X  101  ft.,  brick,  rein.-con.  and  steel  apart¬ 
ment  hotel,  rein.-con.  flooring,  concrete 
foundation,  on  Chapel  St.  and  Wlntlirop 
Ave.  Work  will  be  done  by  day  labor. 
About  $90,000. 

★N.  A'..  Hrookl.vn — Riding  Academy — 

Bedford  Riding  Academy.  13  Ocean  Pkway.,, 
will  build  1  story,  102  x  189  ft.,  brick  and 
concrete,  concrete  foundation.  About  $60.- 
000.  AVork  will  be  done  by  day  labor. 

★  X.  V.,  Sonyea — Kitchen — Craig  Colony 
for  Epileptics  let  contract  building  1  story, 
42  X  114  ft.  and  42  x  80  ft.,  rein.-con.,  brick 
and  steel,  rein.-con.  flooring,  concrete  foun¬ 
dation.  to  A.  E.  Stephens  Co..  318  Main 
St..  Springfield,  Mass.,  $49,300.  Noted 
Jan.  23. 

★  N.  A'..  S.vraeiise — School — Bd.  Educ.  let 
contract  building  3  story.  100  x  150  ft., 
steel  and  brick,  concrete  foundation,  on 
Madison  Ave.  and  AValnut  St.,  to  Schaefer 
Constr.  Co..  5  AVest  3l8t  St.,  New  A'ork 
City.  About  $230,000, 

★  X.  J.,  Newark — Hotel — H.  &  .1.  Kruvant. 
31  AValnut  St.  lot  contract  building  6  story, 
68  X  150  ft.,  concrete,  steel  and  brick,  con¬ 
crete  foundation,  at  24-26  Park  St.,  to  H. 
Kruvant,  189  Bloomfield  Ave.  About  $300,- 
000. 

★Pa.,  Phlla. — Stores  and  Office — See  “In- 
dustrlai  Works.” 

★  Pa.,  Phlla. — Stori — L.  AA’’.  Hlrsch  Co.. 
923  Market  St..  let  contract  remodeling  5 
story.  46  x  2(>0  ft.  building  adjoining  pres¬ 
ent  store  into  addition  for  its  own  use.  to 
.Melod.v  (e  Keating.  1322  Uiice  St.  About 
$195,000.  Noted  Feb.  6. 


X.  A'..  New  A'ork — Harltor  Improvements 
— Rivers  &  Harbors  Comn.,  AA'ash..  1>.  C’.. 
ap|)ropriated  $1,475,000  to  improve  harbors 
at  ( (Icott.  (’iiarlotte.  Pultneyville.  Great 
Sodus  Bay,  Little  Sodus  Bay,  Oswego,  CajJe 
Vincent,  Ogdensburg  and  Oswego. 

X.  Y.,  Oneida — Post  Office — J.  A.  W*t- 
more,  superv.  archt.,  treas.  dept.,  Wasli  . 
D.  C..  plans  to  build.  About  $76,000  avail¬ 
able  for  project. 

X.  A’.,  AA'ard’s  Island — Electric  Coniluil 
and  Switchboard — Bureau  Yards  &  Docks. 
Navy  Dept..  Wash.,  D.  C.,  plans  to  Install, 
here;  Spec.  3819.  AlKiut  $750(1. 

Xew  Jerse.v — Deepening  Channel — U.  S 
Senate.  Wash..  D.  C..  passed  amendment  to 
Rivers  and  Harbors  Bill  appropriating  $88.- 
000  to  deepen  channel  of  Hackensack  River 
to  16  ft.  and  300  ft.  wide  from  Newark 
Bay  channel  to  Jersey  Central  bridge, 
about  1  mile. 


I’a.,  Phlla. — Pumping  E<iulpment — Bu¬ 
reau  A'ard.s  &  Docks.  Navy  Dept.,  Wash., 
D.  C.,  plans  to  install  in  Naval  Home ; 
Sp«  c.  3816.  Bids  will  be  op<me(i  at  local 
yai.i. 


I>.  r.,  AYuhIi. — Flood  Control — U.  S.  Dept, 
of  .Agriculture  having  surveys  made  In 
North  Dakota.  South  Dakota  and  .Alinne- 
sota  to  improve  flood  control  in  Red  Itlver 
A’alley.  P.  O.  Simons.  Moorehcad,  Minn., 
ejigr. 


I>.  r.,  AVasli.  —  Sewers  —  DIst.  Comrs.. 

Dist.  Bldg.,  rejected  all  bids  received  Jan 
14,  building  sewer  involving  140  lin.fl.  7 
X  7  ft.  and  1065  lin.ft.  6  x  6  ft.  concrete 
Sewer ;  same  were  in  excess  of  appropria¬ 
tion.  Noted  Jan.  23. 


A'b..  Hainptnn  Koads — Hangars,  I,anding 
I’icr.  Pavement  and  Roads — Bureau  Yards 
&  Docks.  Navy  Itept..  AVash..  D.  C..  plans  to 
l>ulld  3  liangars.  landing  pier,  pavement 
ar.d  roads,  here;  Spec.  3818. 


Ind.,  Ft.  AA’ayne— Post  Office — Govern¬ 
ment  plans  to  appropriate  $350,000  to  build 
lK)8t  otfice  here. 

Ind.,  Terre  Haute — Post  Office — Govern¬ 
ment  appropriated  $225,000  to  build  post 
otlice  here. 


★Mieh.,  Detroit' —  Mercantile  — Newcomb- 
Endicott  Co..  190-200  Woodward  Ave.,  let 
masonry  contract  for  12  story.  60  x  110  ft. 
steel  building  on  Woodward  and  Grand  River 
Aves.,  to  Batchelder-Wasmund  Co.,  Jeffer¬ 
son  Ave.  W. ;  structural  steel,  to  Russel 
Wheel  &  Pdry.  Co.,  Chene  St.  and  Bolt  Line 
R.R.  Noted  Jan.  2. 

★la.,  Wnnhlngton — Church — United  I’res- 
byterian  congregation  let  <x)ntract  building 
2  story,  brick,  to  Shrader,  Worlary  &  Mc- 
Keane.  Washington.  About  $6O.OO0. 

★  Cal..  Cutler — Bank  and  Store — Natl. 
Bank  of  Cutler  let  contract  building  hrlck 
and  concrete  bank  and  store  building,  to 
R.  Pedersen  &  Co.,  Fresno.  About  $150,- 
000  (including  fixtures). 


III..  Rnek  Island — Dredging — U.  S.  Engr. 
Otlice.  Rock  Island,  plan.s  to  dredge  6  ft 
channel  5  mi.  long,  in  Mississippi  River 
between  I..e  Clair  and  Davenport,  la.  About 
$250,000  appropriated  for  project. 

Kan.,  Kldorndo— Post  Office — J.  A.  Wet- 
more,  superv.  archt..  tretts.  dept..  Wash.. 
D.  C..  rejected  all  bids  received  Jan.  16 ; 
same  were  in  excess  of  appropriation 
Noted  Jan.  23., 

Ore.,  Astoria — Post  Office — Congress  pe¬ 
titioned  to  appropriate  $500,000  to  build 
new  post  office  here. 

Ore.,  Klamath  Falls — Bungalows  and 
Houses — U.  S.  Congress,'  Wash.,  D.  C.. 
appropriated  $500,00()  to  build  bungalows 
and  houses  for  Indians  on  Klamath  Indian 
Reservation.  R.  H.  Bradley,  Klamath  Falls, 
in  charge  of  construction. 

Cal.,  Alare  Island — Motor  and  Blading — 
Bureau  Yards  ★  Docks.  Navy  Dept..  Wash.. 
D.  C..  plans  to  install  for  turbo-alterna¬ 
tors;  Spec.  3817.  About  $7600. 
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Kf<l»Tal  Government  Work  (Continued) 

BIIIN  ItKHIKKI) 

K.  I.,  I'roililener — llemodellnR  Post  Of- 
llee.  etc. — lliilll  Mar  1’5.  by  J.  A.  Wetmore, 
»*U|>erv.  archt.,  treas  ile|)t..  Wash.,  l>.  (\. 
reinoil<‘liriK  |H>st  olllee,  court  house  and 
custom  lioiise. 

I*»..  Kast^tn — Hoistway,  etc. — Until  Mar. 
14.  t)y  .1.  .\.  Wetmore.  superv  archt..  treas. 
dept..  Wash..  I>  InstalllnK  hoistway, 

hydraulic  mall  lift.  pump.  etc  .  in  isist  ottice 
here;  advertised  In  this  Issue. 

I»el..  Wllinlnston — I*redKin»r — T'niil  Mar. 
24.  l»y  II.  S.  Kuk.  Olllee.  Old  Federal  HUIk.. 
tlreilKliiK  Smyrna  Ulver ;  advertised  in  this 
issue. 

Md..  AniiapnIU — PullditiK — Utilll  Mar. 
17.  hy  Bureau  Yards  &  l>ocks.  .\avy  Mept  . 
Wash.,  n.  (' .  hulldluK  steatnshl|)  and  n.ivl- 
Katlon  huildltiK  :  Sjiec  .I'llll.  .\hout  $K0n,- 
IttlO  ;  $.70  deposit  re<]Ulri-d  for  plans  and 
speciflcatlons. 

I>.  r..  Wash. — Condensers— T’ntll  Mar. 
10.  hy  Bureau  Yards  &  1  looks.  Navy  Dept.. 
installiniT  condensers,  after  coolers  anil 
pumps.  In  various  Navy  Yards  ;  Sjiec.  3797. 
About  $399,000. 

I».  Wash. — Pavlnsr — I’ntll  Mar.  6.  hy 

Dlst.  Comrs..  Mist.  Blda  .  imvimc  various 
streets  with  sheet  asphalt. 

Va..  Hampton  Koiids — Grandstand  and 
Bleaeher.s — Until  Mar.  3  (chanife  of  date) 
hy  Bureau  Yards  &  Docks.  Navy  Dept.. 
Wash..  D.  C..  hiiildinR  at  .Naval  OjtenUIntt 
Ba.se;  Spec  3795.  Addendum  will  be  Is¬ 
sued  to  include  Kradiiifc  and  piers.  Noted 
Feb  20 

\  a..  Norfolk — Grandstand  and  Bleachers 
—Until  Mar.  3.  hy  Bureau  Yards  I'iocks. 
Navy  Dejit  .  Wash..  I>.  C  .  huildina  at  Naval 
Operatirur  Base;  Spec  3795.  Ulans  include 
irradiriK  and  huildinK  piers. 

Va.,  Yorhtown — Wooden  Pier  and  Ap¬ 
proach — Until  Mar.  17,  hy  Bureau  Yards 
&  Docks.  hulldliiR  here;  Spec  3920.  About 
$270,000;  $10  deiiosit  required  for  plans 
and  spec. 

I.a.,  New  Orleans — Farthwork — Until 
Mar.  1.  h.v  1^.  .‘I.  Kna  Ofllce.  .519  Canal  St  , 
hulldiiiK  2,309.000  cu.yd.  earthwork  In  liOWer 
Tensas.  .Atchalafa.va  and  Pontchartrain 
Dista 

Tenn..  Memphis — Coal — Ttntll  Mar.  31.  by 
I'ist  lOntr .  Missisippi  Hiver  DredKingr  Diet., 
U  S  Dredire  De|H>t,  Memphis.  furnlshinK 
14.000  tons  coal  In  harRes ;  advertl.sed  in 
this  i.ssue. 

Alaska.  Nome— DredRiiiR.  etc. — Until 
Mar.  15.  by  U.  S.  Kmt  Gtllce.  Seattle.  Wash.. 
huildiiiR  hank  revetment  and  jetties  and 
dredRiiur  in  Nome  Harltor;  advertised  In 
this  Issue. 


|•KIf'^'.S  AND  rONTKArXS  AW.\KI>KI> 

(♦Indicates  award  of  contract) 

♦  N.  M..  Portsmontli — PtpInST  and  Cirett- 
l.atiUR  Svsteni — Bureau  Yards  &  Docks, 
Navy  Dept..  Wash..  D.  C..  let  contr.act  In- 
stalliiiK'  in  power  hotise  at  .Navy  Yard 
here,  to  Carroll  Klectric  Co.  724  12th  St. 
N  W..  Wash  D  C..  $42,900  (120  days). 
Noted  Peb.  20. 

Mass.,  rhntliam — DredRlnp.  I'tc  -Borean 
Yards  &  Docks,  Navy  Dept..  AVash  .  D.  C.. 
received  bids  Feh,  24.  dredKiiiR.  flllinK  and 
RradinR  at  N.tval  Air  Rta,: 

(1)  unit  price  per  cubic  yard  (measured 
In  oriEinal  position)  for  dredRinR  and  dls- 
positiR  of  100.000  cu.yd.  of  material  In  ac- 
I'ordance  with  drawitiRs  and  speoiflcaf Ion. 
includitur  all  ni*cessary  dikes,  spillwaya, 
etc.,  to  retain  All. 

(2)  unit  price  per  cubic  yard  (measured 
In  orlRlnal  t>ositlnn)  for  dredRinR  and  dls- 
ItosiiiR  of  material  as  nutlinisl  in  Scheme 
2  (complete).  In  accordance  with  drawinR 
and  ppe<'lflcatlon. 

(3)  unit  price  per  cubic  .yard  (measured 
In  oriRinal  position)  for  dredRini;  and  dis- 
ItosInR  of  material  In  excess  of  100.000 
cu.yd.  from 

Boston  DredRinR  Co..  172  Conder  .'It.. 
Fast  Boston,  (1)  $0  9fl  (120  days)  ;  (2)  $0.94 
(120  da.vs)  ;  (3)  $0  fi2 

.1.  S  Packard  DredRinR  Co.,  1004  Turk's 
Head  BldR..  Providence.  K.  T..  (1)  $1.24 
(120  days)  (2)  $1.24  (120  days);  (S)  $0  7< 
Noted  Peb.  6 

N.  V..  New  York — PIpInR  and  Rquipment 
—  Bureau  Yards  *  Docks.  Navy  Dept.. 
Wash..  D.  C..  received  bids  Peh.  24.  In¬ 
st  alllnic  In  extension  "A"  of  power  plant  at 
Navy  Yard,  here,  from  liOM  Constr.  C5o., 


105  West  40th  .St..  $42,069  (120  days);  W 
K.  Moran.  405  la^xinRlon  Ave..  $44,713  (90 
days)  ;  Glllls  &  GehaRen,  637  West  Bway., 
$44,675  (120  days).  Noted  Feb.  6. 

N.  Y.,  Rocks  way — ,A<ldition  to  Dispensary 
— Bureau  A'ards  it  Du«-ks.  Navy  Dept.. 
Wash  .  D.  C.,  receixa-d  bids  Feh.  24.  bulld- 
iuR  additions  to  dispensary  at  Naval  Air 
Sta,.  from  ItanRely  ('onstr.  Co.,  405  la'xliiR- 
ton  Ave.,  New  York  City,  $22,444  (120 

days)  ;  .1.  C.  .lorRcnsen,  1037  White  St..  Far 
llockaway.  $23,469  (90  days)  ;  Gseawanna 
BldR.  Co..  101  Park  Ave.,  New  York  City, 
$23,470  (100  days).  Noted  Peb.  6. 

N.  Y„  Rorkawa.v — Seaplane  HanRar — 
Bureau  Yards  &  Docks,  NaxT  Dept..  Wash.. 
D  C.,  received  bids  Feh.  24.  (1)  work  com¬ 
plete.  (2)  amount  to  be  deducted  from  (1) 
if  all  sheathliiR  material  is  furnished  to 
contractor  on  site  of  huildinR  hy  Rovern- 
ment.  from  Post  (4  McCord.  101  Park  Ave., 

(1)  $43,390  (60  davs)  ;  (2)  $3200;  Barney 
Ahlers.  no  We.st  40th  St..  (1)  $46,200  (60 
days);  (2)  $2500;  .1  K  Tun>ln.  101  Park 
Ave..  (1)  $49,999  (60  days);  (2)  $2637. 
Contractors  all  of  New  A’ork  City.  Noted 
Feh.  20. 


I*a.,  I'lilla. — Addition  to  Shipbuilding 
Sll|> — Bureau  A’ards  (4  Docks,  Navy  Dept,, 
Wash..  D.  C..  received  bids  huildinR  addi¬ 
tion  to  shiphuildinR  slip  No.  293. 

(1)  net  jtrlce  and  time  of  completion  of 
all  work  except  foundations  for  exten¬ 
sions  to  crane  runways,  complete.  In  ac¬ 
cordance  with  Bureau  DrawinRs  .Nos.  79992 
to  79997.  and  91124,  both  Inclusive,  and 
such  |)ortions  of  this  speCifleation  as  apply 
to  this  part  of  work. 

(2)  net  price  and  time  of  fsimpletlon  for 
crane  runway  footinRs,  Nos.  2.  30,  31,  32 
and  33.  complete,  in  accordance  with  Bu¬ 
reau  DrawlnRs  No  93158,  and  such  por¬ 
tions  of  this  spi'clflcatlon  as  apply  to  this 
part  of  work. 

(3)  net  price  and  time  of  completion  for 
crane  runway  footings  Nos.  20.  30  to  36 
Inclusive  and  42  to  4  4  Inclusive,  complete. 
In  accordance  with  Bureau  Drawing  No. 
93169,  and  such  portions  of  this  specifica¬ 
tion  as  apply  to  this  part  of  work. 

(4)  net  price  and  time  of  completion  for 
all  footings  for  extension  to  crane  runways 
complete.  In  accordance  with  Bureau  Draw¬ 
ing  .No.  93159,  and  such  portions  of  this 
specification  as  apply  to  this  part  of  work. 

(5)  net  pri<»  and  time  to  be  added  to. 
or  subtracted  from,  net  price,  and  time 
stated  under  (1)  for  construction  of  foun¬ 
dations  for  passageways  of  Slips  Nos.  2 
and  3  on  concrete  plies  Instead  of  timber 
piles.  In  accordance  with  Bureau  Drawing 
No  93159.  and  sui-h  portions  of  this  speci¬ 
fication  as  apply  to  this  part  of  work. 

(6)  net  jirlce  and  time  to  he  added  to  or 
deducted  from  not  price  and  time  stated 
under  (1)  for  (xmstructlon  of  foundations 
for  driveway,  offices  and  store-rooms  of 
Slip  No.  2,  on  concrete  plies  Instead  of  tim¬ 
ber  piles.  In  accordance  with  Bureau  Draw¬ 
ing  No.  93157.  and  such  portions  of  speci¬ 
fication  as  apply  to  this  part  of  work 
(Supidementary  prices  stated  under  (Sl 
and  (6)  should  take  cognixance  of  all 
changes  of  design  and  construction  shown 
on  the  Bureau  Drawing  mentioned  or  re¬ 
ferred  to  In  this  specification.) 

(7)  net  price  to  be  added  to,  or  dedticted 
from  net  prices  stated  under  (1).  (2).  (3) 
and  (4),  for  each  wood  pile  In  excess  of. 
or  less  than  number  shown  on  drawings, 
based  on  length  of  each  pile  of  45  ft.  from 
l)oint  to  cut  off. 

(9)  net  price  to  be  added  to.  or  deducted 
from  net  ivTlees  stated  under  (1).  (2).  (3) 
and  (4).  for  each  linear  foot  of  wood  pile 
In  excess  of.  or  less  than  length  specified 
In  (7). 

(9)  net  price  to  be  added  to,  or  deducted 
from  net  i>rlces  stated  under  (1),  (6)  and 
(6)  for  each  concrete  pile  In  excess  of,  or 
less  than  number  shown  on  the  drawings, 
based  on  length  of  each  pile  of  35  ft.  from 
point  to  cut  off. 

(10)  net  price  to  be  added  to.  or  de¬ 
ducted  from  net  prices  stated  under  (1). 
(5)  and  (6)  for  each  linear  foot  of  (*on- 
crete  ttlle  In  excess  of.  or  less  than  length 
speclfi)^!  In  (9). 

Modifications — (a)  modification  or  modi¬ 
fications  proposed,  (h)  change  to  be  made 
In  price  named  In  proitosal  by  rea.son  of 
pronosed  modification,  from 

AV.  DInker  Co..  931  Cherry  St..  (1)  $256.- 
ann  (129  days);  (2)  $11,000;  (3)  $18.700 
(52  davs);  (4)  $30  000  (69  days);  (6)  add 
$6347  ;  (6)  add  $22,330;  (7)  add  $40,  de¬ 
duct  $10;  (9)  add  $.90.  deduct  $.09;  (9) 
add  $  50.  deduct  $.15;  (10)  add  $2.00.  de¬ 
duct  $.50. 

Work  Co..  1737  Filbert  St..  (1)  $266,960 
(130  days);  (2)  $10,946  (45  days);  (3) 
$19,130;  (4)  $31,920;  (6)  add  $6725  ;  (6) 


add  $13,225;  (7a)  deduct  $19;  (Ti.i  ...m 
$24;  (8a)  deduct  $15;  (9)  dediie< 
add  $56;  (10)  deduct  $.75.  add  $2  .  ' 

H.  .S.  .McClosky.  1620  Thonip 
(1)  $257,392,  as  specified  ;  (2)  $lii  i;:. 
$19,934;  (4)  $31,743;  (6)  $6797;  (•;»  - 

(7)  add  $30,  deduct  $15;  (8)  add  $1  ’n 
duct  $.10;  (9)  add  47.  deduct  $25  (in,' 

add  $1.60.  deduct  $.60.  ’ 


I).  C.,  Wash. — Ileadhouse  and  S'ciis— 
Diet.  Comrs  .  Dist.  Bldg.,  received  hhU  liuiui 
Ing  on  AVater  St., 

(1)  heailhouse,  (2)  shed  A,  (3)  sb,  ,i  p 

(4)  shed  C,  (5)  alternate  A,  (6)  alt.riniti 
B.  (7)  alternate  C,  (9)  alternate  ii  ii, 
alternate  K. 

AA'  10,  Mooney.  Kvans  Bldg  .  (1)  $ 's  it  ’ 
(2)  $62.  (3)  $77.  (4)  a«ld  $3273.  (5)  ;,d,i 
$100.  (6)  add  $200.  (7)  deduct  $l.-,()  (s 
deduct  $260,  (5  months). 

A.  C.  Moses  Constr.  Co..  916  New  Vurk 
Ave..  N.  AV..  (1)  $30,950.  (2)  $45.  (3)  $4 
(4)  $20,  (6)  add  $3700.  (6)  deduct  J'lr.o' 
(7)  deduct  $2090,  (9)  deduct  $5o,  (!.)  ,i, : 
duct  $.50.  (6  months). 

S  U.  Harris,  710  14th  St.,  (1) 

(2)  $59.  (3)  $84.  (4)  $20.  (6)  $379.'.  Tfii 
$2270.  (7)  deduct  $2210.  (8)  dedm  1  $5il 
(9)  deduct  $50,  (5  months). 


H.  r..  Wash. — T..ahoratory — U.  S.  ('erstr 
Quartermaster,  War  College,  AA'a.sh  Ibir- 
racks,  received  bids  Feb.  15.  buildlnc  lihn- 
tographic  laboratory  at  Army  AA'ar  ('nl'eg,. 
from  H.  S.  Roberts.  AVash..  (1)  $77  950 
(lb)  $1900.  (Ic)  $3700.  (Id)  $1200  d,.) 

$350.  (If)  $476.  (Ig)  $900.  (Ih)  $750;  .Sin¬ 
ger  Pent*  Co..  600  Kquitable  Bldg.  Balti¬ 
more,  Md..  (1)  $61,807.  (la)  $8993,  <lli) 
1837,  (Ic)  $5713.  (Id)  $2675.  (le)  $740  df, 
$850,  (Ig)  $1200,  (Ih)  $1067;  Bovl, 
Robertson  Constr.  Co.,  601  Kvans  HIOk 
(work  complete)  $92,640.  Note<i  Fel>  6 


♦  n.  r..  AVumIi. — Mechanical  TC<iuipnieni — 
Bureau  A'ards  &  Docks.  Navy  Dept,,  ici 
contract  installing  mechanicfil  equipnieni 
In  hygienic  laboratory,  to  J.  K.  Granl)errv. 
Fendal  Bldg.,  $43,224  (6  months).  Noted 
Feb.  6 


I>.  C.,  Wash. — Piping  and  Equipment- 
Bureau  A’ards  &  Docks.  Navy  Dept  . 
received  bids  Installing  piping  and  equii>- 
ment  for  3200  k.w.  turbo  alternator 
at  Navy  Yard,  here,  (work  complete)  from 
Baker,  Dunbar.  Allen  Co..  Stock  Exch.  Bldg . 
Phlla..  Pa.,  $10,190  (90  days)  ;  Gillis  & 

Gebagen.  637  AV»‘st  Bway  New  A’ork  City. 
$10,900  (120  days);  Almiral  &  Co,,  1 

I'lomlnlck  St.,  New  A'ork  City,  $11,550. 

♦  A’a..  Petersburg — Altertng  Post  Olllee 
and  Custom  House — J.  A.  AYetmore,  aui)erv 
archt.,  treas.  dept..  Wash.,  D.  C.,  let  con¬ 
tract.  to  J.  I...  Robinson  Constr.  Co..  66 
Knickerbocker  Bldgl.f  Baltimore,  (Md , 
$7373.  Noted  Jan.  16. 

Mont.,  Great  Falls-  Roads — Dist.  Knitr  . 
U.  S.  Dept.  Agriculture,  413  Montana  B  dc  . 
Missoula,  received  only  bid  Feb.  1?,  build¬ 
ing  19.9  ml.  Belt  Creek  Natl.  Fore.st  Bd , 
Cascade  Co.,  from  Clifrion  &  Applegate, 
.Anaconda.  $142,829.  AVork  Involves  79.000 
cu.yd.  earth  excav.,  10.000  cu.yd.  rock  ex- 
cav..  clearing  and  grubbing  30  acres,  build¬ 
ing  ten  9-40  ft.  span  bridges,  etc.  .Noted 
Feb.  6. 


Alont..  White  Hulphiir  Hprings — Road.“ — 

Dist.  Engr.,  U.  S.  Dept.  Agriculture.  413 
Montana  Bldg.,  Missoula,  received  bids  Feb. 
15,  building  In  Meagher  Co.,  (1)  5  ml.  Seel 
1  Sheep  Creek  Natl.  Forest  Rd..  Involving 
360,000  cu.yd.  earth  excav.,  1600  cu  yd 
rock  excav.,  clearing  and  grubbing  19  acres 
etc.;  (2)  6.3  ml.  Sect.  2.  Sheep  Creek  .Natl 
Forest  Rd..  Involving  29,000  cu.yd  etvrth 
excav.,  1000  cu.yd.  rock  excav..  1  log  trus.s 
bridge,  clearing  and  grubbing  10  acres,  etc. 
from  W,  Ij.  Tillman.  Roundup.  (1)  $27,605. 
(2)  $21,811;  White  &  Brown.  (1)  $41325. 
(2)  $33,172.  Noted  Feb.  6. 


♦  Mo..  St.  l,oiils — Hospital — U.  S.  Ooven- 
ment  let  contract  building  3-6  story,  reli  - 
con.,  steel  and  brick  hospital  group,  a^'ui 
Arsenal  St.,  to  Murch  Bros.  Constr.  Co,.  By. 
Exch,  Bldg.,  $160,000. 


Tex.,  North  Ft.  Worth — Cooling  Po^id - 
Bureau  Y.trds  &  Docks,  Navy  Dept  .  AAasii  . 
D.  C..  received  bids  Feb.  24.  building  d 
argon  production  plant,  (1)  price  and  time 
for  design  of  cooling  pond  and  furnish  ii9 
and  installing  all  pumps,  motors.  loP'O^ 
spray  noexles.  valves  and  fittings.  <»mpiete. 
to  points  Indicated  on  drawings  from  <  id- 
roU  Electric  Co..  714  12th  St,.  Wash..  P- C  . 
(1)  $21,640  (150  days)  :  Cooling  Tpw;er  Co. 
15  John  St..  New  York  City,  d) 

(145  days)  :  Krah!  Constr.  Co.,  360  North 
Clark  St,  Chicago.  (1)  $27,816  (140  days) 
Noted  Feb.  20 
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Federal  (Jovernmtnt  Work  (Contliiutd) 

Norlli  Worth — Wells  and  I’unips 

o,.r'eau  Yards  *  Uoi!ks.  Navy  l>ei*t., 
Wash  1>  received  only  bid  Keb.  at.  In- 
rfoiiiiiL'  .it  argon  production  plant.  ( 1 )  work 
J^u'ute  in  accordance  "Itli  s|.ecincatlon  ; 


r<\  uiuit  r  this,  bidders  may 
for  work  complete,  ii 


submit  pro- 

for  work  complete,  m  ac-conlance 
Sith  spirit  of  npecifljatlon.  but  with  such 
nuiililications  and  details  as  they  desire. 
nr,.ii(lecl  all  such  modltlcatlons  are  fully 
iT^nl-ed  in  proisisal.  from  W,  lb  Cater 
.Monroe  St..  Chicago.  (1)  1110.2^5 

nso  davs);  (2)  $76,400.  (3)  $75.'J'J4,  (120 
'|.>sl  (4)  $70,321,  (120  days).  Noted 

Ki-l) 

fill  Mare  laliind  (V’allejo  t*.  O.) — Puel 
/lit  morage  I’lanl — Bureau  Yards  &  Docks. 
Vavy  I'ept..  Wash.,  1>.  C.,  received  bids 
•■(  building  at  Navy  Y'ard.  here.  (1) 
iiSiio  cii.vd.  excav.,  (2)  4200  cu.yd.  rein.- 
(3)  '450.000  cu.yd.  reinforcement  for 
itimVete.  (4)  miscellaneous  metal  work.  (5> 
huililings.  Including  piles.  (5a)  addition  or 
deduction  for  each  foot  ot  pile  more  or  less 
thin  4"  7b  length  specified.  (6)  mechanical 
and  electrical  eQUlpment.  (7)  piping,  cx- 
ceiit  piping  In  iKiller  house,  (8)  piping  in 
toller  house.  (»)  lighting  and  power  sys¬ 
tems  (10)  alternative  foam  fire  protection 
system,  amount  to  be  deducted  from  the 
summation  of  (6.  6,  7,  8  aial  0).  (11a)  tests 
as  rcuuired  by  ( 1  to  9)  Inclu.slve.  (11b)  tests 
B  as  required  by  (1  to  10)  Inclusive. 

John  Vi.  Danforth.  72  Klllcott  St.,  Buffalo, 
,N'  V.  (1)  $9S;  (2)  $17.40;  (3)  $.0(il4;  (4) 
fieu;  (5)  $41,985  ;  (6a)  iwld  $.35.  deduct 
J-2-  (fi)  $128,428;  (7)  $142.HB0;  (8)  $1«.- 
60fi  (9)  13.900;  (10)  $26,900;  (lla)  $2500; 
(Uh)  $2250.  240  days. 

(’  (•  Moore  &  Co.,  Sheldon  Bldg..  San 
Francisco.  (1)  $.766;  (2)  $17.01;  (3)  $6  25; 
(4)  $24,000  ;  (5)  $37,800;  (5a)  $.37;  (6) 
1157.400;  (7)  $131,740;  (8)  $13,650;  (9) 
J8500;  (10)  30.522;  (lla)  $1500;  (11b) 

11500,  (210  days). 

Almiral  &  ('o.,  1  Dominick  St.,  New  York 
City,  (1)  $1.02;  (2)  $15.90;  (3)  $.06;  (4) 
12118;  (5)  $43,467;  (5a)  deduct  $.24,  add 
142;  (6)  $141,603  ;  (7)  $116,367;  (8)  $15,- 
929;  (9)  $18,935;  (10)  $32.3£U ;  (lla) 

11500;  (11b)  $1500.  (210  days).  Noted 

Jan.  30. 

*ChI.,  San  IMego — Flood  Lighting  Sys¬ 
tem — Bureau  Y’ards  &  Docks,  Navy  Dept.. 
Wash.,  1>.  C..  let  contract  installing  In 
fuel  deiiot.  here,  to  F.  K.  Newberry  Klec- 
irlc  Co.,  724  South  Olive  St..  Los  Angele.s. 
13147  (75  days).  Noted  Feb,  6. 


Miscellaneous 


PKOFOSKU  WMKK 

(irnuiids  Improvements— BoMton.  Mass. — 
.State  Legislature  petitioned  to  apiiropriate 
$35,000  to  Improve  State  House  grounds 
to  include  building  wall. 

Dniii — Kent.  K..  l.(Hope  P.  O.) — City  plans 
to  build  rein. -con.  dam  In  connection  with 
new  supply  of  water  for  Providence.  F.  K. 
Winsor.  c/o  water  su|>|i1y  bd.,  engr. 

Flagging,  etr.— ilroakl.vn,  N.  Y. — T7.  Rle- 
gelmann,  boro,  pres.,  rejet’ted  all  bids  re- 
celvi-il  Peb.  11.  furnishing  and  delivering 
10,000  sq.yd.  blue  stone  flagging  with  2  In. 
thickness.  Noted  Peb.  20. 

'iwlmming  I'lxil,  Merry-gu-Kounil  and 
Rrrreatlnn  (irounils— Kndlrott,  N.  Y’. —  Kndl- 
cott.  Johnson  &  Co.,  763  Bleecker  St..  Utica, 
plans  to  Install  swimming  pool  and  build 
merry-go-round  at  Ideal  Park,  here.  About 
$10,000  each.  Company  also  plans  to  Im¬ 
prove  recreation  grounds  (sonnected  with 
their  factories  here  and  in  Johnson  City. 

Kwreatinn  Grounds— Johivion  City,  N.  Y. 

— -Sei'  Kndlcott,  N.  Y. 

$>Hiniming  Pool— La  Grange.  Ga. — See 

'Buildings." 


I’aiing  Materials — Detroit.  Mich, — Dept. 
Purchases  &  .Supplies,  1302  Real  Kstate 
hxch.  Bldg.,  soon  lets  contract  furnishing 
iS.ono  bhts.  Portland  cement;  also  3000 
sq.yd  ereosoted  blocks.  J.  A.  Martin,  comr. 


Sulma.v  —  Deeatur,  III.  —  Illinois  Pub. 
Ltiliiies  t'omn.  plans  to  build  subway  under 
of  Wabash  Ry.  on  7th  St..  1700  to 
1800  ft.  long,  14  ft.  head  room.  2  drlve- 
wa.ys  each  1 4  ft,  wide  and  2  sidewalks  each 
”,  7b  wide.  Cost  between  $800,000  and 

ISnn.Hiio. 


,1  *  Improvementss—  Denvelf,  Colo.  - 
Parks  &  Impvts.  organizing  dlstrh 
>0  aeimire  lands  for  park ;  plans  Indue 
TOnsiructlon,  driveways,  subway,  and  road 
About  $100,000  bonds  to  be  voted  for  pro 
I  H  Hunter,  city  engr. 


I.evre — PalrHliiie,  -  Tex.  —  Comrs.  IA‘V«'0 
Dlst.  No.  2.  Anderson  »'o.,  plan  to  issue 
$200,000  iMuids  to  build  b  vee  along  east 
bank  Trinity  lliver.  7i  ini.  long,  20  ft.  Iilgb. 
!•;.  V.  Swift.  IX).  Judge. 

F'lll  anil  llulkhead — .\storla.  Ore. — Sani¬ 
tary  it  Keel.  Comn.  having  plans  |ire|iared 
Improving  3rd  Reel.  Dlst.,  Including  tilling 
of  tide  Mats,  l>uildlng  retaining  wall  and 
1  t>ulkliead.  .VI>out  $4)l0.000.  Noted 
Pit).  13. 

I»r.v  Ooek,  etc.- I'ortland,  Ore.  —  Doi’k 
(V)tnn.  Iiad  i)lans  pre|)areil  building  12,000 
ton  drydock  and  wooden  iM)ntoon,  No.  6,  at 
foot  St.  Johns  drydock.  Al)out  $900,000 
will  l)e  expunded  for  project.  J.  B.  Hegardt, 
engr.  Noted  Jan.  23. 

Slailiiim- Lon  .Yngeles,  Cul. — Clt.v  Park 
Conin.,  Normal  Hill  Center,  liaving  pre¬ 
liminary  plans  pret)ared  by  J.  Parkln.son. 
consult,  archt.,  420  Title  Insurance  Bldg., 
for  260  X  600  ft,  concrete  stadium  in  lOx- 
|)OHitiun  Park. 

Garbage  ltiN|M)HHl  I’liint  —  Nr)irbor»ugli, 
Gilt. — See  "Water  Works.” 


Bins  BKSIKKU 

Klertrle  PIxtiireH — IliidNon,  N.  \. — I’ntil 
Mar.  14.  liy  A.  W.  Allen,  pres.  bd.  mgrs.,  .New 
Y'ork  State  Training  School  for  (Jirls.  In¬ 
stalling  in  cottages  6.  7  and  10 ;  ailver- 
tised  ill  ibis  iasue. 

CoekN — New  York.  N.  Y.— Until  Mar.  6. 
li.v  N.  J.  Hayes,  comr.  of  wali-r  supiily,  gas 
and  electricity.  Municipal  Bldg.,  furnishing 
and  delivering  coriioratlon  cocks. 

stone  anil  SereenlngK— New  Y'ork.  N.  Y’.— 
ITntll  Mar.  6.  by  Dept,  of  Parks,  Bronx 
Boro.,  furnishing  and  delivering  liroken 
Slone  and  screenings  for  parks.  P.  I>. 
Callatin,  pres. 

Traetors — New  Y'ork,  N.  Y’. — Until  Feb. 
28.  iiy  P.  L.  Dowling,  pres.  Manhattan  Boro., 
furiilsliiiig  and  delivering  7  tractors. 

.MlNeellaneoON  .SuppIleM— -New ark,  N.  4. — 
Until  Mar.  11.  by  Pas.saic  Valley  Sewerage 
Comn..  31  Clinton  St.,  furnishing  f.o.b. 
i-ars,  500  tons  c.l.  piiie,  curves  anil  siie- 
clal  castings,  16-42  in.  diam. 

Seawall — Detroit,  MIeh. — Until  Mar.  5,  by 
Windmill  Point  l..and  Co.,  2258  Penobscot 
Bldg.,  filling  and  grading  back  of  seawall 
at  Windmill  Point.  200  ft.  wide.  4200  fl. 
along  shore.  Involving  250.000  to  500, 000 
cu.yd.  hydraulic  or  floating  dredgework. 
T,  M.  Campau,  602  Whitney  Otik’e  Bldg., 
engr.  Noted  Peb.  20. 

Klevated  Koadway — Portland,  Ore. —  ITntll 
Mar.  10,  by  Bd.  Supervs.  Multnomah  Co., 
building  elevated  roadway  at  Sauvies  Is¬ 
land.  at  north  ai>proiush  to  Burlington 
Perry. 

CalveriN— •Yloiitreal,  4)ue. — ITntll  Mar.  15. 
by  Bd.  Comrs.,  building  additional  concrete 
culverts  in  ••oiinection  with  ai|ueduct.  Aliout 
$28,000. 

rhliniiey — Sarnia.  Out - Until  Mar.  14. 

by  1.  D,  Stewart,  city  engr.,  building  radial 
b'rlck  chimney,  4  ft.  diameter,  125  ft.  high, 
also  brick  building  with  rein. -con.  apiiroaches 
furnace,  flumes,  etc.  About  $300,000. 

IMpe,  etc. — York,  Ont. — Until  Mar.  8.  by 
York  Twp.,  furnishing  and  delivering  fol¬ 
lowing:  6535  lengths  6-24  in.  c.l.  pipits, 
397  .Nos.  6-24  In.  c.l.  specials,  73  Nos.  6- 
24  in.  gate  valves,  3  No.  12  in.  pressure 
regulating  valves.  1  .No.  16  in.  pressure 
regulating  valve,  200  hydrants,  200  round 
c.l.  valve  covers  and  frames,  and  10  3 
jiiece  c. '  1.  valve  covers  and  frames,  P. 
Barber,  40  Jarvlg  St.,  Toronto,  twp.  engr. 

PRICKS  AND  CONTRAI'TS  .YW.YKDKD 

(4tIndlo«.tes  award  of  rtontrai't) 

(FANplialt.  M.C. — Brooklyn.  N.  Y'. — H.  Rle- 
gelmann,  l)oro.  pres.,  let  i-ontract  to  War¬ 
ner  Quinlan  Asjihalt  Co..  79  Wall  St.,  New 
York  City,  furnishing  and  delivering  240.- 
000  gal  reflneil  asphalt  In  li<4Uid  form  and  50 
tens  refined  asphalt  In  containing  packages. 
$17,712  ;  Hastings  Paving  Co.,  26  Broad  St., 
New  York  City,  60,000  asphalt  paving  blocks 
with  depth  of  24  In.,  $3845  ;  J.  Ijeoiiold  & 
Co.,  Woolworth  Bldg.,  New  York  City.  40,- 
000  grade  1  granite  paving  blocks.  $5000 ; 
40.000  grade  1  wood  paving  blocks,  $2230 ; 
L  Plnkelsteln,  1071  Lafayette  St..  New 
York  City,  6000  bbl.  Portland  cement.  $16,- 
800 ;  New  York  Trap  Rock  Co..  17  Battery 
PL,  New  York  City,  1500  tons  limestone, 
$12,975;  Newtown  Supply  Co..  Varlck  Ave., 
800  cu.yd.  paving  gravel,  $2537 ;  Barrett 
Co.,  17  Battery  PL.  New  York  City,  250  tons 
paving  pitch.  $4760;  Amer.  Bldg.  Material 
Co.,  Neptune  Ave..  7000  cu.yd.  asphalt  sand, 
$10,290;  J.  J.  Quinlan,  1633  Shore  Rd.. 
4000  <ni.yd.  paving  sand,  $5320 ;  3000  cu.yd. 
hinder  stone,  $8370.  Noted  Peb,  20. 


♦  GaNoleiw  New  Y'ork.  N.  Y'. —  P  L 

Dowling,  boro,  pres.,  let  contract  furnish¬ 
ing  and  delivering  40,000  gal.  gasoline,  to 
Tidewater  Oil  Co.,  11  B'way.  $9800.  .Noted 
Peb.  13. 

Truek.  Tractor.  e4r. — New  York,  N.  Y". — 
C.  I).  Van  Name,  pres.  Itielimond  Boro., 
receivixl  only  bid  K*‘l).  IS.  furnl.shing  and 
delivering  2J  ton  atilomoliile  truck  and  3 
ton  automobile  tractor  and  semi-trailer, 
from  .1.  B.  Truck  Co..  1832  Bway.  .Noted 
Peb.  13. 

Df'oul  Pocket — HiM'liellr  l*Krk,  N.  J.— 

Pennsylvania  Coal  Co.  let  (xjiitract  building 
«-oncrele  coal  |)oekel,  to  Linde  &  (IriMltb. 
foot  4th  Ave.,  Jersey  City.  .Ybout  $20,000 

APIer— i’lillii.,  I‘a. — Oulf  Refining  Co.. 
Priek  Annex.  Pittsliurgli.  let  ixmtract  liuild- 
Ing  rein. -con.  ami  steel  pier  liere,  to  Ray¬ 
mond  ('oncrcte  IMIe  Co.,  90  West  Si.,  New 
Y'ork  City.  Aliout  $150,000. 

Hfiaii  lloldcr- Balllniorr,  Md. — Coni«)ll- 
daled  Ciis,  Klectrlo  Light  a  Power  Co.. 
Is'Xington  Bldg.,  will  liuild  steel  gas  bolder 
on  concrete  foutulat  ion.  at  Spring  liiinlens. 
Work  involves  7720  sti-el  plates  with  neces¬ 
sary  angles,  channels  and  la-ams.  1.090,0ii0 
riveted,  etc.  Alwnjt  $125,000.  Work  will 
be  done  by  day  lalsir. 

'(FCoal  and  Ore  Piirkelit — lUver  Roiige, 

.Mleli. — See  "Industrial  Works.” 

$111 — Ncdtlle,  IVumIi.— Bd  Pul).  Wk.s  re- 
I'eived  only  lild  Pei).  14.  Illling  ami  bulk- 
heiidiiig  lanil  In  Klliott  Ave.,  Sanitary  ’''ill 
No.  1.  from  Tacoma  l>redging  ('o..  .Natl. 
Bank  of  Tacoma  Bldg.,  $149,078.  Former 
bids  rejected.  Noted  Jan.  30. 

Gantrv  Crane  —  Seattle.  Wanh.  —  Port 
Comn.  of  Port  of  Seattle.  Bell  St.  Ware- 
liouse.  Bell  St.,  rix-eived  bids  Pel).  19.  fur- 
nisliing  and  installing  gantry  crane.  Smith's 
(Tovi-  Impvt.  Pier  B,  from  Idikeslde  Kng. 
&  Steel  Co..  Milwaukee.  Wls.,  $64.- 
460,  alternate,  $63,000 ;  FYilton  Pngitio 
Works,  1000  Alhnmiira  St.,  Los  Angeles, 
(Jal.,  $65,435,  alternate  $58,935;  Pacific  Der¬ 
rick  a  Moist  Co.,  Seattle,  $70,075  ;  Brown 
41olst  &  .Machy.  Co.,  4403  .St.  (Tlair  St., 
N.  K.,  Cleveland.  ().,  alternate,  $54,600. 
Noted  Jan.  2. 

Bam,  Tunnels,  ete.— Krenno,  Cal. ---See 
"Industrial  Works." 

Ilanv — Ia>H  .Yiigeles,  Cul. —  Bd.  Suiiervs, 
I»s  Angeles  Co.  ris'elveil  tilds  Peb.  19.  tiuild- 
ing  ixmcrete  intisonry  ari-'n  dam.  125  ft.  liigh. 
northwest  of  Pasedena.  for  munty  Hood  con¬ 
trol  districts,  frotn  Bent  Bros.,  Ce’titral  Bldg., 
$169,907  ;  MePeak  *  Dillon,  I»h  Angeles, 
$199,696;  W.  C.  Crowell.  410  Chaml)er  of 
Commerce  Bldg.,  Pasadena.  $224,850  Work 
involves  6000  yd.  rock  excav.,  6000  yd. 
earth  excav.,  33.000  yd.  concrete  with  stone 
eml)edded,  300  ft.  concrete  outlet  tunnel, 
120  ft.  concrete  spillway,  concrete  arches 
supporting  rotidway  on  toj).  etc.  County 
furnlslies  ce;nent.  Noted  Peb.  6. 

Automalir  Sprinkler  SyHtrm— I'ortland, 
Ore. — Dock  Comn.  received  bids  installing 
autotnatic  si)rinkler  system  on  pier  No.  1, 
from  Automatic  Sprinkler  Co.  Ry.  Kxch. 
Bldg.,  $64,904  ;  Pacille  Fire  Kxtingulsher 
Co..  Ry,  Kxch.  Bldg.,  $57,800 ;  Rockford 
Sprinkler  Co.,  Bd.  of  'Trade  Bldg.,  $58,840. 


APPROPRIATION  FOR  UI'II.BINGH  HY 
TRK.YSIRY  BKPARTMKNT 

The  following  are  iidditlonal  appropria¬ 
tions  for  post  offices  and  <-ourt  houses,  some 
new.  others  enlargements  and  still  others 
are  for  additional  funds  on  iM>st  offices  for 
which  bids  have  been  opened  reeently  but 
no  awards  made  owing  to  insufficient  funds. 

Approx- 

in>ate 

Appro- 

pration 


Aberdeen,  Miss . 

Poat  Office  and 

Court  House. .  . 

$25,000 

Adams,  Maan . 

Poat  Office  . 

85,000 

Aiken.  S.  C . 

Post  ( ifficc  and 

Court  House  . 

85,000 

\H)any,  N,  Y' . 

Post  ( Hfire  and 
other  govprn- 

ment  offices. 

10,000 

Mlx'niarle.  N  <' 

Post  ( >ffice . 

50,000 

.\ll)4Tt  Is>a,  Minn . 

.  Post  Office . 

85,000 

Alexandria,  Va . 

Post  ( iffiee  and 
other  gox'cm- 

ment  offices .... 

115,000 

Algona,  la . 

Poet  Office . 

65,000 

Alva.  Okla . 

Post  Office . 

60,000 

Alvin,  Tex . . . 

,  .  .  Poet  Office . 

45.000 

45.000 

Appleton.'Wia 

Poet  Office . 

50,000 

Asheville.  N.  C 

Poet  Office . 

95.000 

Athens,  Ala.  . 

Poet  ( iffiee . 

50.000 

•Atlantic  City,  N .  J . . . 

Poet  Office . 

850,000 

Attalla,  Ala . 

, . .  Poet  Office . 

40,000 

.Aurora,  Mo . 

Poet  Office . 

65.000 

Poet  Office . 

1,000.000 

Barbourville,  Ky . . . 

Poet  Office  and 

other  offices. .  > . 

40.000 

r 

r 

f 

i 

i 


'  t. 
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MiHcellaneoua  (Continued) 

Bath,  N.  V  .  Boat  ( 

Braver  Falla,  Pa .  P<iat  ( 

Benton  Harlmr,  Mirh... .  Boat  < 

Kinithamton,  N.  Y .  Boat 

rourl 

HInrkfoot,  Idaho .  Pfiat  < 


Bimton,  Maaa  . 

BowliiiK  firoen.  Mo. . . 
Hoyni'  (*ity,  Mi<'h... 
Brinkli-y,  Ark. .  . 

Briat^il,  Va  .  . 

Brownaville,  Te*  . . 

Bronx,  N.  Y . 

Briiiiawiok,  Maine. . . 


Catakill,  N  Y . 


Council  (Jrove,  Kan _ 


Ih-catur,  III  . 

l>i‘  Funiak  StiriiiRa,  Fla, 
I)e  l<id<lcr,  I.*  .  • 


IKIIon,  S.  C 
Dover.  N.  J 


'lacle  drove,  la 


■IHinKhaiii.  Ill  . . 
-'I  C'ainrxi,  Tex 
Cklorailo,  .Ark 


•;lko,  Vev  . . . 
■'.Ikton,  Md 
■liiiiiicnce,  Ky 
•>ie.  Pa  . 


Fairfiehl,  Iowa. . . 
Falmouth,  Ky.  .  . 
Farao,  N.  I)  . . . . 

FariiiinKt^m,  Mo 
Findlay, (» . 


Forcat  City.  Ark . 
H.  Scott,  Kan  .. 


Ft  Worth.  Tex 


(lalcalturK.  Ill . 

dalva.  III  . 

Gaixlner,  Maaa. . 

dateaville,  Tex  . 

Georaetowm,  I>el  . . . 
(Jeoreetowu,  Tex _ 


(Jenera,  Neb  . 
tiloiK'eater,  Maaa. 


Grand  Kapida,  W’ia  . . .  . 
Great  Barrincton,  Maaa 
Green  Kiver,  Wyo . 


Post  Office . 

$50,000 

Beset  Office . 

58,000 

.  .  Beset  ( Iffice- . 

80.000 

.  .  Pont  ftiul 

court  houM*.  .  .  . 

500,000 

.  Pouf  <  ►fficp . . 

90,000 

.  INipil  i  and 

other  offiem. . 

350.000 

. .  Pont  i  )ffirr ....  , 

75.000 

.  Po®t  Otfin* . 

40,000 

.  Powt  ( Hficr  and 

BuhtreaHury'  •  •  • 

300,000 

pout  <  atui 

other  ottie«*B. . , .  3,^00,000 

.  Pont  Office . 

50,000 

.  Pi>et  Office . 

40,000 

.  PoBt()ffic<» . 

40.000 

.  Pemt  Office . 

80,000 

.  Office . 

305,000 

.  Beset  office .  1,000,000 

.  Poat  Office . 

90,000 

.  Post  Office . 

1 1 5,000 

.  Poet  Office . 

275,000 

.  Post  Office . 

85,000 

.  Post  ( Iffice . 

60,000 

.  Post  Office  anel 

other  officer. 

85,000 

.  Peset  Office  anel 

other  offices 

40,000 

,  Pesit  Office  anel 

other  uffici*fl. . . . 

630,000 

.  Beset  <  Iffice . 

50,000 

,  Beset  Office . 

75,000 

,  Pont  Office . 

45,000 

.  Post  Office . 

40.000 

.  Post  <  )ffice . 

85,000 

.  Poet  Office  anci 

othi-r  eiffice-R  . 

40.000 

.  Poet  Office. . 

45,000 

.  Beset  office- . 

55,000 

..  Bust  Office-  . 

300,000 

.  Peset  Office  . 

85,000 

.  Bost  Office  . 

65,000 

.  Pont  ( )ffice ..... 

45,000 

.  Beset  Office  anil 

other  officcB. . . 

40,000 

.  Poet  <  >ffic<‘  .... 

102,000 

.  Pont  Office  .... 

50,000 

.  Poet  Office  and 

other  officf'B  ... 

50.000 

.  Poet  Office*  . 

75,000 

,  P<»et  Office*  . 

50,000 

. .  Poet  t  >ffice  ..... 

45,000 

.  Pont  <  )f!iee . . 

50,000 

.  Pont  Office .  . . . .  f 

120,000 

.  Poat  Office. . 

45,000 

.  Post  office  anil 

othiT  offict*a....  1,400,000 

.  Beset  Office  . 

100,000 

.  Post  Office  . 

106.000 

. .  Poet  Office . 

40,000 

.  Poat  Office . . 

40,000 

, .  !*oat  Offici' . 

75,000 

.  Poat  Office  .... 

40.000 

. .  Poat  Office . 

90,000 

. .  Poet  Office  (ro- 

modeling) . 

500,000 

.  Poat  Office . 

45,000 

.  Beset  Office  . 

100,000 

. .  Peset  Offire . 

45,000 

.  .  Beset  <  Iffice . 

45,000 

,  Poat  Office . 

45,000 

.  .  Poat  Office . 

45,000 

.  Poat  Office . 

40,000 

p6»Ht  Office, . 

65,000 

Poat  Officf* . 

25.000 

Poat  Office . 

55,000 

. .  Poat  Office . 

40.000 

p4»at  Office . 

59,000 

Beset  Offie-e . 

65,000 

Poat  Office . 

40.000 

Post  Office  _ 

250.0M 

Poat  <  office. . . . 

75.000 

.  P<»at  Office. . . , 

40.000 

J  Pt>af  Office  and 

other  officea. . . . 

400.000 

,  .  P«»Ht  Office . 

45,000 

.  .  Pf»Ht  i  >ffice  . 

50,000 

.  .  P<iat  Office . 

100.000 

. .  Beset  ( Iffice  and 

oth<*r  officea. . .  . 

50.000 

. .  P«M»t  Office . 

5.000 

Poat  Office . 

50.000 

Beset  Office . 

350.000 

. .  Poat  Office . 

600.000 

. .  Bust  ( Iffice . 

150.000 

Poat  Office . . 

110.000 

Poat  i  tffice  . 

70,000 

Poat  <  >ffice .....  . 

125.000 

.  .  Beset  Office . 

45.000 

.  .  Beset  Office . 

40,000 

. .  Beset  ( Iffice  and 

either  lefficcs .... 

45,000 

. .  Beset  Office _ 

45,000 

. .  Bost  ( Iffire  ami 

offices  . 

150,000 

. .  Post  Offiie  and 

offic'ca .... 

70.000 

1...  Post  office  and 

offices . 

85,000 

Beset  Offics-  anil 

Other  officea 

45,000 

Grfenahurft,  Ind. 
Greenville,  Ala. . 


HarriaonlnirK,  Va. 
Havana,  111  . 


Iloulton,  Maine, 
llouaton,  T<-x . . , . 


Hunlinydon,  T<-nn 
Iluntavilli',  Tex. . .  . 


Iowa  City,  Iowa.  . . 
Itbaea,  N.  Y . 


Jackson,  Miaa. 


Jaiiieatown,  N.  Y.. 
Jefferaon  City,  Mo 


Kansas  City,  Mo . 
Kiaaimmee,  Fla  . . 


Lake  City,  Fla. . 

I.anra8ter,  Pa. . 

I.,awrenoe,  Kan. 
Ia*bannn,  Ind .  . . 


Iienoir,  N.  C . 


IxxKanaport,  Ind 
I.a>nK  Beach,  Cal 


lowell,  Ind . 

I.umberton,  N.  C. 


Lynn,  .Maaa  . 

Lyons,  N.  Y . 


Madiaonville,  Ky. 


Manchester,  ('onn. 
MancheaU-r,  N,  11.. 


Manmico,  Iowa - 

Mason,  Ga  . 


Miasoula,  Mont . . . , 


Mobile,  Ala . 

Modesto,  Cal  _ 

Monroe,  Ga . 


Montroae,  Colo 


Mt.  Airy,  N.  C  . 

Morican  City,  I.a  _ 


Mountain  Grove,  Mo 
Mt.  Olive.  N.  C 

Mt.  Vernon,  Ind . 

Murray,  Ky . 

Nampa,  Idaho  . 

Nephi,  I'tah . 

Newark,  Del  . 

Newcastle,  Wyo  . 


New  Martinsville,  W.  Va 

Newton,  Iowa  .  . 

Niles,  O  . 

Nobh-sville,  Ind  . 

Norfolk,  Va  . 

Norristown,  Pa . 

Nyack,  N.  Y  . 

Oak  Bark,  III . 

Oi'lwein,  Iowa 
Oneida,  N.  V  .  . 


Paintsville,  Ky. 
Passaic,  N.  J 
Peterabury,  Va. 

Philippi,  W.  Va 
Pikeville,  Ky . . . 


Post  Office  and 
other  offices. ...  $7 5,000 
Post  ( >ffi<*  and 
other  offices. . . .  40,000 

Post  Office .  80,000 

Post  t  Iffice  and 
other  offices. . . .  50,000 

Post  Office  and 
other  offices. . . .  45,000 

Post  <  iffice  and 
other  offices. . . .  60,000 

Post  ( iffice  and 
other  offices. . . .  50,000 

Pest  Office .  65,000 

Ke-pair  and  ini* 
proveiiients  to 
old  Pest  Office. .  75,000 

Pest  Office-  and 
other  offices ... .  35,000 

Pest  Office  anel 
other  offices.. . .  40,000 

Pest  Office  and 
eithe-r  eiffices. ...  1 00,000 

Pest  <  iffien-  and 
other  offices ....  11 5,000 

Pest  Office  and 
(’e)urt  House-  .  125,000 

Pest  ( Iffice-  and 
eithe-r  e>ffie-e-s. . . .  40,000 

Pest  Office  anel 

othe-r  offieees _  210,000 

Pest  Office  anel 
other  offices. .. .  50,000 

Pest  Offie-e  and 
Court  House  ..  410,000 
Pest  Offie-e  anel 
other  office-s. .. .  50,000 

Pest  <  Iffice  and 
othe-r  offie-es. . . .  50,000 

Pest  Offie-e  and 

other  eiffie-e-K _  500,000 

Post  Office- .  50,000 

Pest  <  Iffice  and 
e>thi-r  offie-e-s. . . .  65,000 

Pest  <  Iffie-i-  anel 
othe  r  offie-(-8. .  . .  45,000 

Pest  <  Iffie-e-  anel 
eithe-r  eiffice-s. . . .  50,000 

Pest  Office .  100,000 

Pest  <  Iffie-e-  anel 

eithe  r  eiffice-s _  200,000 

Pest  Offie-e- .  500,000 

Pest  Office  anel 
eithe-r  eiffice-8. . ,  .  40,000 

Pest  Office-.,..  600,000 
Pest  <  Iffie-e  anel 
othe-r  e>ffici-B. .. .  55,000 

Pest  ( Iffie-e-  anel 

othe-r  eiffice-B _  65,000 

Best  Office- .  40,000 

Pest  Office-  and 

eithe-r  offices _  85,000 

Best  Office .  30,000 

Best  Offie-e  and 
eithe-r  e>ffie-es. . ,  180,000 

Best  <  Iffice  and 
Court  ileiuso. ,  .  160,000 

('ourt  Hemse.  . .  .  100,000 

Best  Office! .  <>0,000 

Pest  Office  anel 

office-B .  40,000 

Best  ( lffice-,C3ourt 
House,  Isnd 
<  iffice-  anel  eiffie-e-s  350,000 
Pest  Offie-e  and 
othe  r  offie-e-s. .  55,000 

Pest  Office  anel 
other  eiffice-8. . .  50,000 

Pest  Office- .  45,000 

Pest  <  Iffice .  40,000 

Pest  <  Iffice- . .  50,000 

Best  Office .  40.000 

Pest  Office .  85,000 

Pest  <  Iffie-e .  30,000 

Pest  <  Iffie-e- .  40,000 

Pest  Offie-e  and 
other  eifficea. .  40,000 

Pest  Office  anef 
othe-r  ufficea. .  40,000 

PestOifice .  80,000 

Pest  <  Iffice .  90,000 

Best  Office- .  65,000 

Best  Office  anel 
Cemrt  lieiuae  .  875,000 

Best  Office .  75,000 

Pest  Office .  80,000 

Best  Offie-e .  150,000 

Pest  Offie-e  .  60,000 

.  Poet  Office .  75,000 


I’ruvince  teewn,  Mass. 


Plattslmry,  N.  Y.. . 


PlymeHith,  Ind  . 

Penuthkee-peie,  N.  Y . 


Pottex-ille-,  Pa 


Pest  Office- . 

Pest  Offie-e . 

Pest  Offie-e  anel 
other  offiev-s. . . 
Pest  Offii-e- 
Pest  Office,  De-pt. 
of  Juetioe,  anel 
other  ejfficee  . . . 
Pest  Offie-e  and 
CeMirt  HeHise  . . 

Pest  Offie-e . 

Pest  Offie-e  and 
other  exffiisa .... 
Pest  Office  and 
other  edfice-s . 


He-nei,  Nevada . 

Uesnoke,  Va . 

lleiye-rsville,  Tcn.i . 

Uessville,  Ga . 

Sae-o,  Me . . 

ISacraiiiento,  fal  . . 

Hayinaw,  Mirh . 

Saint  .VuKUHtinc,  Fla . 


Saint  Clouel,  .Minn . 

Saint  Marys,  O . 

Sale-Ill,  N.  J . 

Salem,  Va  . 

Salisbury,  Md . 

iSun  Aiitouiu,  Tex _ f.  . 

San  Bernardino,  Cal . 

Sanderaville,  Ga . 

Sandusky,  O . 

•San  Fraucisi-o,  ('al . 

Saranac  Lake-,  N  Y  . . . . 
Savannah,  Ga,  .  . . . 


Sayre,  Pa  . 

Se-rantim,  Pa . 

Seyuin,  Tex . 

Shawne-e,  Okla . 

Shelby  villi-,  Ind . 


She-lbyville,  Ky. . .  . 
She-nnneloah,  leiwa. 
-Sioux  City,  Iowa. . . 


Southbrielye-,  Mass . 

South  Manchi-ste-r,  Conn. 

Spanish  Fork,  I'tah . 

-Sprinyfield,  111  . 

Spriny  Valle-y,  III . 

State-  Colleyi-,  Pa . 

Ste-rliny,  Colo . 

Sterliny,  III  . 

Steuls-nville,  O . 

Stuttyart,  Ark . 


Sunbury,  Pa  . 

Swi-e-t water,  Tex . 


Sylacaiiya,  Ala. 


Tamaejua,  Pa 
Tarentuin,  Pa 
Taylor,  Tex  . . 


Terre-  Haute-,  Inil. . 

Thoniasville,  N.  C 

Toniah,  Wis . 

Tri-nton,  Mo . 

Tn-nton,  N.  J. . .  . 


Tullahoma,  Tenn .  . . 
Tyrone-,  Pa ......  . 

Hnion  -Sprinys,  ,Ala 
Unionville,  Alo  . .  . . 

I'rbana,  O  _ 

Vermilion,  S.  1)  . . . 
Vernal.  Utah 
Vincenni-s,  I  nil. . .  . 

Vine-land,  N.  J  ... 

Waeo,  Texas . 

Walden.  N  Y  . 

Waltham,  Maas _ 

Warre-n.  O  . 


Warn-n,  R.  I  . 

Warsaw,  Ind  . 

Washinyton  C.  H.,  O. 

Washinyton,  Mo . 

Washinyton,  Pa . 

Wate-rbury,  Conn.  .  . 

Waterloo,  N  Y  . 

Wati-r  Valley,  .Miss  .. 
Wausau,  W'is  . 


W ayne-sboro,  Ga . . 
Wa.vne-sbiiry,  Pa  . 
Wi-st  Plains,  Mo  . 
West  Point,  Ga. . . 
We-llinytoa,  Kaa  . 


WillianiMiert,  Pa. . 

Wilson,  N.  C . 

Winchi-ster,  Maas 

Wiiinficld,  !.« . 

WiHidbury,  N.  J.. . 
Wooelstock,  Ill  ... 
Woodward.  Okla 
Wyandotte,  Mich. 

Yonkers.  N.  Y . 

Y  ork.  Pa . 


.  Post  Ofliic  and 
othe  r  Othc  .. 

.  Post  Offic,.  aiij 

othe  r  offices. .  ijoixia 
.  Boat  (Iffic-  and 

other  eiffice-s.  lieu, 

.  Bust  Offii-.-..,  5^22 

.  Bost  Office  .  .  . 

Beset  (Iflii-e-  aii-l 
other  office  s  se-nem 

.  Beset  (Iffie-e-  . . 

I  Vi’.?'''*’'  200,000 

.  Bost  Ollie-e-  and 
. .  Besit  (lllice-  ami 

•  },“*!  J  5."  ‘' .  io.ooo 

•  65.000 

..  IW  (Iffie-c  and 

othe  r  offie-e-.s  250,000 

.  rtwf  OHic«‘  auil 

othe-r  officc,s  . . ,  100,000 

.  I*o«t  Ortice  aiiii 

oth<T  30  ooo 

.  800,000 

.  Post  Offie-c .  13,500 

.  Post  (Iffie-e-  ami 

othe-r  ollici-H  650.000 

Pesit  (Iflice -  lO.ooo 

.  Peset  Offie-e-  anel 

othe-r  iiffie-e-8...  52  5,000 

.  Peset  Oflii-e- .  40.000 

.  Post  Offie-e- .  lO.OlK) 

.  Bost  Olfie-i-  anel 

othe-r  i)ffii-e-8  ...  1 5,000 

.  Bost  Offie-e- .  $2o!ooo 

.  Bost  Office- .  45,000 

.  Beist  Offie-e-  ami 

othe-r  offie-ea .. .  350.000 

.  Beset  Offie-e- .  41.000 

I.  Bost  Office .  75000 

.  Bisit  Office- .  35,000 

.  Beset  Office-  anel 

othe-r  otlice-s _  200,000 

.  Beset  Office- .  40,000 

.  Beset  Offie-c .  29,506 

.  Beset  Offie-e- .  90,000 

.  Beset  ( Iffie-e-  .  50,000 

.  Bost  Office- . .  1 50,000 

.  Beset  Offie-e-  anel 

othe-r  eiffice-s  ,  55.000 

.  Beset  Oflie-e-  _  50,000 

.  Peset  Offie-e-  anel 

eithe-r  eiffice-8 _  40,000 

,  Post  Office-  ami 

other  uliicce . . .  40,000 

.  Post  Offie-c  .  37.500 

.  Peset  Offie-e- .  30,000 

.  Peset  Offie-e-  einel 

othe-r  office-8  7  5,000 

.  Peist  Offie-e-  anel 

eithe-r  eiffice-s.  .  225,000 

..  Peset  Offie-e-  .  13,000 

.  Peist  Offie-e- .  3.000 

.  Peist  Office-.  . .  85,000 

.  Peset  Offie-e-  and 

eithe-r  eiffie-e-8.  350,000 

.  Pejst  Office- .  5,000 

.  Peset  Office-  anel 

eithe-r  office-R  . . .  125,000 

.  Peset  Office-  ,  40,000 

.  Post  Office- . .  40,000 

.  Peset  Office .  50,000 

.  Piwt  Offie-e- .  35,000 

.  Peset  Office- .  52.500 

.  I’iset  Office-  anil 

othe-r  e)ffie-e-8. . .  90.000 

.  Post  Offie-c  .  26.000 

.  Beset  Office- .  60.000 

.  Bost  Office- .  17,506 

.  Post  Office- .  132.000 

.  Post  Offie-e-  anel 

eithe-r  offie-i-8. . . .  128.000 

.  Post  Offie-e- .  50.000 

.  Post  Office- .  75,000 

.  Peset  Offie-e- .  W.OOIl 

,  Peset  Office .  1.000 

.  Post  Office- .  90,000 

,  Post  Offie-c .  26  5.000 

.  Post  Offie-e- .  16.000 

.  Post  Office-. .. .  15,000 

Post  Office-  ami 

othe  r  offie-cs -  65.000 

.  Peset  Office- . 

.  Post  ()ffii-c  .  ^2.896 

.  Post  Office- .  40.255 

.  Post  Office-. .  18,000 

.  Kntomoloyical 

SUtion .  15-222 

.  .  Beset  Offie-e- .  !!2'2nn 

Post  Offie-e- .  140.000 

..  Post  Offie-e- .  7i506 

..  Post  Office- .  40.000 

. .  Peset  Office- .  M 

.  Peset  Office .  45,000 

.  .  Post  Offie-e- .  1222 

.  .  Post  Office-  W  W 

. .  Post  Office .  I5J-22! 

Pisit  Othi-e-  25.000 

Post  -Office  and 
othe  r  offiet-  175.006 
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CONSTRUCTION  MATERIALS 

and  gravel — Price  (or  cargo  or  carload  Iota  ia  aa  follnwa.  per  cu.srd. : 


— Ill 

n.—-- 

One  Yr. 

- 1 

In.  — 
One  Yr. 

-  One  Yr. 

Current 

Ago 

Current 

Ago 

C.'urrent 

Ago 

$2  00 

$2  00 

$1  25 

$1  25 

1  60 

$1  50 

1  60 

$1  50 

1.10 

1  05 

2.00 

1  50 

1  50 

1  10 

1  50 

2.50 

2. 15 

3.00 

2  60 

1  oot 

90 

1  76 

1.21 

1.82 

1  21 

1.68 

1  21 

1  25 

.80 

1.25 

.80 

1  25 

80 

2  00 

2.00 

2.00 

2.00 

1.35 

1.35 

1  25 

1.00 

1.35 

1  40 

60 

.50 

1.15 

1  00 

1  13 

1  00 

1  15 

1.00 

2  75 

1  50 

2.75 

1  60 

2  00 

1. 10 

2.82 

1  95 

1  88 

1.95 

1.35 

1  65 

1  65 

I.35I 

1  65 

2  40 

2.40 

1  12 

036 

0  036 

$0  74 

$0  84 

so  84 

$0.80 

$0.80 

053 

0  053 

1  04 

1  25 

1  25 

1  12 

1  12 

072 

0  072 

1  35 

1.58 

1  53 

1  46 

1  46 

097 

0  097 

1  74 

1  98 

1  98 

1  88 

1  88 

049 

0  049 

1  04 

1  25 

1  25 

1  12 

1.12 

067 

0  067 

1  35 

1  53 

1  53 

1  46 

1  46 

089 

0  089 

1  80 

1  98 

1  98 

1  88 

1  88 

Made  in  I6-,  20-,  24-,  2S-,  )2-,  }6-,  40-,  44-,  48-,  i2-  and  S6-in  width  in  rolU 
ISO-,  200-  and  300-ft  Icngtha 
Galvaniaed  ia  about  10%  liiglicr. 

EXPANDED  METAL  LATH-  Prioea  in  carload  loin  p<T  100  yd.  for  painted 
are  aa  followa: 

——New  York — 


Cur- 

One 

St 

Snn 

*2f 

Weight 

rent 

Year  Ago 

Chicago 
$31  W 

Diuio 

P'rancisco 

Dallaa 

$34  07 

$30  9/ 

$34  00 

$38  00 

$.34  78 

26 

250 

35  23 

32  03 

32  00 

35  00 

40  00 

36  28 

25 

300 

36  51 

33  19 

33  25 

42  50 

38  IS 

24 

340 

37  73 

34.  30 

34  50 

37.00 

48  18 

22 

450 

40  48 

36  38 

43  18 

*Finr  white  aand.  Pacific  and  Ottawa  per  ton,  $6.  fKaw  River  sand  ia  $1  SO 
per  yd  (I’T  ton. 

CRUSHED  STONE — Price  for  cargo  or  carload  lota  ia  aa  followa,  per  cu.yd.: 

- I)  In. - .  , - 1  In. - - 

Current  One  Year  Ago  Current  One  Year  Ago 
S„York . II  6VI  7S  $1  60  $1  7S-I  IS  $1  7S 


.tbout  10%  additional  (or  anialh-r  quantitieo. 

BARS,  GONCREl'E  REINFORCING  —  The  (olhiwing  quotaUona  are  par 
100  lb.: 

ROM.KD  FROM  BIM.KT8 

•  - -  -  W arrhouac"  -  -  ■  - - 

■ - New  York - - 


San  Franciaco  .  /  tS 

Boaton  .  ^  ^ 

St  Paul  . .  I  IS 

Denver  .  . 

KaoaasC'ity .  I  70 

Seattle  .  I  SO 

Atlanta  .  7 , 60 

Ciorinnati  .  I  SO 

•Per  tim  in  city 


Mill 

In.  Pittsburgh 

Cur¬ 

rent 

One  Year 
Ago 
$4,091 

Chicago 

St. 

Louis 

Ran 

Dallaa  Franciaco 

V 

and  larger  $2  90 

$4  12 

$>.9/ 

$4  04 

$4  73 

$5  15 

.  2  95 

4  IS 

4.141 

4.02 

4.08 

k  80 

5  20 

.  3  00 

4  23 

4.191 

4.07 

4. 14 

i  90 

5  25 

.  3  15 

4.38 

4.341 

4.22 

4.29 

.1  OO 

5  40 

.  3  40 

4.62 

4  59{ 

4  67 

4  42 

.5 .  *  .5 

5  65 

Twiaud  ban  cut  to  length  take  eitra  of  27ic.  per  100  lb.  Eitra  on  drfurni<-d 
ban,  uncut,  71o. 

ROLLED  FRO,M  RAILS 


1  50 

1.10 

1.50 

1  10 

St 

St. 

2  60 

1  50-1  75 

2.60 

1.75-2  00 

Chicago 

1  in.  and  larger  $2  97 

1 .  3  02 

{ .  3  07 

l.,<>uis 

Dallas 

Chicago 

. $3  2l 

.  3  37 

I.ouis 

IHIIar 

1  50 

1.75 

1.75 

$2  80 

2  85 

2  90 

U  75  1.. 

i  80  I  , 

i  90 

$3.05 

$.5  OO 
5  35 

LIME— Warebouae  prieea; 

Hydrated  per  Ton  Lump  per  SOO-Lb.  Barrel 

Finiahed  Common  Finiahed  Common 

New  York  .  117.  SO  $14.  SO  $2  90  $2.6S 

KaneanCity  .  22.80  21  00  2.JS*  2  20* 

Chieage .  18.00  I7.S0  1.80*  I.IO* 

St  Ixruu  .  22.00  18  08  ...  I  7S* 

Roatoo  .  22  20  18.00  8.75  S.40 

Dallaa  .  2  25*  I.2S* 

San  Franriaco .  19  00  16.00  ....  t  OOf 

St  Paul  .  25.00  19.58  l.97t  193* 

NewtMleanH .  18.7$  16.45  1.974*  1  927* 

tiUnta .  16  so  .  I  65$ 

Cinrinnati  .  14.20  11.98  .  .. 

Denver .  26.25  ...  2.50* 

.Seattle .  30.00  .  2.80t  . 

*  200-lh  barrela.  t  Par  1 80-lb.  barrel,  t  P*r  ton. 

NOTE — Refund  of  lOo  per  barrel 

NATURAL  CEMENT  —  Price  to  dealen  (or  500  bbL'or  over,  f.o.b.,  escluaive 
of  l>aca 

rincinnati  (Utica) .  $1.50 

St  Paul  (Auatin)  .  .  .  t  63 

Boaton  ( '( rxiendale)  . .  .  none 

Kanaaa  City  (Ft.  S^tt) .  1.38 

Newdrleaiu . 2.52 


PORTLAND  CEMENT — ^Tbeee  pricee  are  for  bnrrele  in  v-rload  lota,  including 

hagi.  to  eontneton: 


New  York 

Jeraey  City  . . 

Boaton 

Chicago 

Pittshiirgh 

Cleveland 

Detroit 

Indianapolit 

Toledo  ... 

Milwaukee  . . . 

Duluth  . 

Peoria 

Cedar  Itapida 
Davenport 
•St.  Louia 
San  Franciaco. 
Naw  )  irlaartM 
9t.  Paul  .. 

Denver 

Kanaai  City . . 
Seattle 

OtUna 

Atlanta 

Cinrinnati  . . 


Current 

One  Month  Ago 

One  Year 

$3.45 

$3  45 

$2  25 

3.62 

3  62 

2  16 

.  3  57 

3  67 

2  '7 

3  05 

3.03 

2  21 

3.15 

3  15 

2  31 

3.32 

3  32 

2  44 

3.28 

3  28 

2  40 

3.22 

3  22 

2  38 

3  22 

3  22 

2.40 

3.16 

3  16 

2  33 

3  20 

3  20 

2  51 

3.16 

3.16 

2  33 

3.28 

3  28 

2  48 

3.24 

3  24 

2  40 

3  30 

3.30 

2  45 

8.68 

3.03 

2.80 

3.77 

3  77 

2.70 

3.40 

3.40 

3  20 

3.67 

3.67 

3.20 

3  30 

3  30 

2.44 

3.13 

3.33 

3.2$ 

2.93 

2.93 

2.60 

3.75 

2  80 

2.80 

292 

—  Bag  Refund  ia  generally  25c.  each;  aaceptiona:  Cincinnati,  9e.: 
Dallaa.  I  Oc  ;  San  Franciaco.  IV 

triangle  mesh — Price  per  100  sq.ft,  in  earload  lots: 

PLAIN  4-IN.  z  4-IN.  MESH 

^tioaalAreo  San 

style  Square  Inehca  Pitts-  8t.  Fran- 

sunber  per  Ft.  Width  burgh  New  York  Chiea«o  Louis  Dalits  oisno 


BRICK — ^To  eontracton  the  price  per  1000  in  cargo  or  carload  lots  la  as 
follows; 


Current 

-  Common 
One 

Month  Ago 

One  Year 
Ago 

- - Pat 

Brick 

Block 

New  York  . 

$15.00 

$15  00 

$10  25 

NoOu 

$31.00 

■tationa 

Chicago  . 

12.00 

11  00 

8  00 

533.00 

St.  I,uuii,  selected. . . . 

18  00 

18  00 

M  00 

St.  Louis,  salmon . 

12.00* 

12  00 

9  00 

28  00 

Denver . 

12  oot 

12  00 

8  50 

Dallaa  . 

16.07 

16  07 

11  00 

26  50 

.San  p'ranciaco . 

12  50 

12  00 

10  00 

1 

Boston.  . . (on  job) 

18  00 

18.00 

13  25 

30.00 

45.50  1 

New  Orleans  . 

15  98 

15  98 

10  60 

16  92 

St.  Paul  . 

10.25 

10  25 

8  35 

30.00 

37  50 

Kansas  City  . 

14  00 

14  00 

II  00 

S3  88 

Seattle  . 

15  00 

15  00 

10  00 

36  00 

t;. 

Cincinnati . 

16.50 

16.75 

13  50 

•Atl.inta.. ...  . 

>6.00 

10.00 

*  Hard  brick,  $16.  t  Salmon  is  810.  t  Water-iitrtirk;  nand-atraek  is  821. 
HOLLOW  TU.E — Price  per  block  in  carload  lots  for  hollow  building  tile: 


—  New  York  — 

P'actory 

One 

San 

Perth 

Year 

Chi- 

St 

Fran- 

Amlmy, 

Current 

Ago 

CAgO 

$0  07 

lAiuia 

eiaeo  Dallas  N.  J 

4zl2zl2 . 

...  $0  11925 

$0  08 

$0  1125  SO 

1073  . 

6x12x12 . 

...  .159 

095 

105 

15 

1474  $0  1512 

8x12x12 . 

.12 

15 

2010  1944 

10x12x12 . 

.  14 

173 

2548  2263 

12x12x12 . 

195 

208 

3083  2916 

4x12x12 

8x12x12 

12x12x12 

Bouton 

$0  11 

$0  20 

$0  29 

St.  Paul  .  . . . 
Cincinnati .  . . 
Kanea.t  City. 

Seattle . 

.Atlantn . 

New  Orleans . 


STRUCTURAL  MATERIAL— The  following  are  the  base  prieee  f.e.b.  mill, 
ttsburgh.  together  with  the  quotations  per  100  lb  from  warehouses  at  the 


Pittsburgh,  together  with  the  quotations  per  TOO  lb  Iron 
places  named: 

Mill  New  York 
Pitte-  Cur-  I  Yr.  84 
burgh  rent  Ago  Louie 


San 

Chi-  Fran- 


burgh  rent  Ago  Louie  eago  eiaeo  Dallas 

Beams,  3  to  1 5  in  . ff  8U  84.07  $4,195  $4.14  $4^7  $5  25  $.'>  V) 

Channcla.3tol5in .  2.80  4.07  4.195  4.14  4.07  5  25  3.50 

Angles,  3 to 6 in  .  tin.  thick .  2.80  4.07  4.195  4.14  4.07  5  25  5  .50 

Tees.  3  in  and  larger .  2.80  4.12  4.195  4.14  4.07  5  25  3  .50 

PUtPS .  3.00  4.27  4.445  4.14  4.27  5  50  3  70 

RIVETS— The  (ollowiiig  quotations  are  per  108  flh.: 

STRUCTURAL 

- W  arehouse  . .  ■ 

-New  York-  Sen 

Mill  Current  One  Chi-  St.  Fran- 

Pittaburgh  Yr.  Ago  eago  l,ouis  daeo  Dallas 

I  in.  and  larger  .  14  40  85  67  $7  M  85.57  84.74  86  70  $7  00 

CONE  HEAD  BOILER 

!  in  and  larger .  4.50  5.77  7.10  5.67  4.84  6.80  7  10 

and  H  .  J.6*  5.M  *  8*  ‘  W  ^ 

and  A  .  5  00  6.27  7  68  6  17  5.24  7.80  7  60 

I.,eniRhs  aborter  than  I  in.  take  .an  eatra  of  50e.  Lengths  between  I  in.  end  2  in. 
take  an  estra  of  25e. 

PREPARED  ROOFINGS — Standard  arade  rubbered  surfaee,  eomplete 
with  nails  and  cement,  eoete  per  square  aa  follows  in  New  York,  St.  Lotus,  Chfeago 
and  San  Franeiseo; 

- - l-PIy -  - 8-Ply - - . 

eJ.  I.el.  e.l.  I.cl.  e.l.  l.eL 

No.  I  grade .  81.35  $1.60  81.70  $1.95  82  05  $2.30 

No.  2grade .  1.20  1.45  1  50  1.75  I.M  2.88 

AsbeetaeeepbaIt-«storatodfslt<l4H>.persquar^eoete85.08perlMb  1* 
SUte-eurfsM  roofiu  (led  a^  gi«^  in  roUi  of  108  sq.ft.  ceeta82. 10  pet  roll 
in  carload  lota  and  82. 35  for  smaller  quantities.  , 

Shingles,  red  and  grass  atato  finish,  east  85.5C4ier  square  in  earioads,  $5.75  ii> 
-mailer  quantities,  in  Philadelphis. 
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MiHcellaneous  (Continued) 

Bath.  N  Y  .  Pf>et  Office .  $50,000 

Beaver  Falla,  Pa  .  .  Ptiat  Office .  58,000 

Benton  HarlH>r,  Mich..,.  Poat  Office....  80,000 

Binehainton,  N.  Y' .  Poat  Office  aiul 

eourl  houa<‘. .  .  500,000 

Blackfoot,  Idaho .  P<iat  Office .  90,000 

RliMiiiiinitton,  111 . Poat  Office  and 

other  officea. . .  350.000 

Bt>Kaluaa,  La... .  Ptjat  Office .  75,000 

Boiw,  Idaho .  Ptjat  Office _  40,000 

Itiwton,  Maaa .  Ptwtl  Office  and 

Huhtrt'aaurj' . .  .  300,000 

Boaton,  Maaa  ....  Poat  ( (ffice  and 

other  offic*‘a. . . .  3,500,000 

Bowling  (ireen.  Mo .  Poattiffice .  50,000 

Boyne  City,  Mich .  Poat  Office .  40,000 

Brinkley,  .irk .  Poat  Office .  40,000 

Briatol,  Va . Poat  Office .  80,000 

Brtiwnsville,  Te*  . . .  Poat  Office .  305,000 

Bronx.  N.  Y.  .. .  .  Poat  Office .  1,000,000 


HruiiTowick,  Maini* . 

Poet  Offiee . 

■  90,(H)0 

Buevrus,  O  . . 

Poet  Offiee . 

115,000 

Butte,  Munt . 

Post  t)ffice . 

275,000 

Caldwell,  Idaho . 

Poet  Office . 

85,000 

Caruijohario,  N.  V . 

Post  Office . 

60,000 

Canon  (’ity,  Colo . 

Post  Office  ami 

other  offices. 

85,000 

Canton,  Ga . 

Post  Office  and 

other  offices 

40,000 

Canton,  O  . 

Poet  <  Mfice  and 

othe  r  offices .... 

630,000 

C'ajK*  ( ’harloB,  Va . 

Poet  Office . 

50,000 

C'ar^Ninttaio,  lU . 

Poat  Office . 

75,000 

Carlinville,  III . 

Post  Office . 

45,000 

Carrollton,  Ill . . 

Post  tiffice . 

40,000 

Catakill.  N.  Y . 

Poet  ( )ffire ....  . 

85,000 

CVnfral  (fity,  Ky . 

Poat  Office  and 

other  offices  . 

40.000 

Clan-,  Mich . 

Poat  i  )ffice  . 

45,000 

C'lareinont,  N.  H  . 

Poat  Office . 

55,000 

ClarkahurKf  ^  -  Va . 

Poet  Office  . 

300,000 

Clavton,  N  Y  . 

Post  Office  . 

85,000 

Cirrl<‘villo,  ()  . 

Poet  Office  . 

65,000 

Clearwater,  Fla  . . 

Post  <  Iffice .... 

45,000 

Coleman,  Tex . 

Post  Office  and 

other  officea. .  . 

40,000 

C'-olumbia,  Mo . 

Poat  Offiee  , .  .  . 

102,000 

0)lumbufi.  Kan. . 

Poet  Offiee  . . 

50,000 

Conway,  .irk . 

Post  offiee  ami 

other  offie4‘a  ... 

50,000 

(Joraopolia,  Pa  . 

Poet  Office . 

75,000 

Cornina,  la . 

Pfiat  Offie<'  . 

50.000 

C'^unoilCirove,  Kan . 

Poat  Offiee  . 

45,000 

Crockett.  Tex . 

Post  <  Iffiee .  .  „ 

50,000 

CumbfTland,  Md  . 

Post  Offiee . " 

120,000 

Cuthliort,  Ga . 

Post  Office . 

45,000 

Dallas,  Tex . 

Post  ( Iffiee  and 

other  offici'e....  1,400,000 

Dansville,  N.  Y’  . 

Poat  Office  . 

100,000 

IXvatiir,  III  . . 

Poat  Office . 

106,000 

De  Funiak  Sprinipi,  Fla. . . 

Post  Offiee . 

40,000 

IV  Bidder,  I.*  .  . 

Post  Offiee . 

40,000 

Detroit,  Minn  . 

Poat  Office . 

75,000 

Dillon.  S  C . 

Post  Office . 

40.000 

Dover.  N.  J  . 

Poet  Office  . . . 

90,000 

Duluth,  Minn . 

Post  Office  (re- 

modeling) . 

500,000 

Dunn,  N.  C. . . . 

Poat  Offiee . 

45,000 

Duoineane,  Pa . 

Post  Office  . 

100,000 

Ka«le  Grove,  la  . 

Poet  Offiee . 

45,000 

Hast  Moline,  III  . . 

Poet  Office  . 

45,000 

45,000 

Katon.  O  . 

Poet  Office . 

45,000 

Ktlenton,  N.  C . 

Poet  Offiee . 

40,000 

KffinEham,  III  . 

Post  Office . 

65,000 

Kl  C'hiiux).  Tex 

Poat  Offiee . 

25,000 

KIdorado,  .Yrk  . 

Pf>at  t  >ffire . 

55,000 

Klixalx'thtoii.  Tenn  . 

P<Yat  Offiee . 

40,000 

I:lk<l,  Vev  . 

Poet  Offiee. .  . 

59,000 

Klkl«in,  Md  . 

Poat  Office . 

65,000 

Kniinence,  Kv 

Poat  Office . 

40.000 

F.rie,  Pa  . 

Poet  Offiee  . 

250.0M 

Fairfiebl,  Iowa. . 

Poat  ( >ffice. . .  , 

75.000 

Falmouth,  Ky  . 

Poat  Office. . . 

40.000 

Fargo,  N,  D  . . 

Poat  Office  and 

other  offices  . 

400.000 

Farmington,  Mo  . 

Post  Office . 

45,000 

Findlav,  O  . 

Poat  <  >ffiee  . 

50.000 

Flint,  Mich  . 

Poat  Offiee  .... 

100.000 

Forest  City,  .Yrk . 

Poat  Office  and 

other  offictMi. . . . 

50.000 

Ft  Scott,  Kan  . 

Poat  Office . 

5,000 

50,000 

Ft  Wnvn^.  Ind . 

Post  Office . 

350,000 

Ft  \Vo>rth,  Tex . 

Poet  Office _ _ 

600,000 

Fratiiinichaiii,  Maaa  . 

,  Post  Office . 

150.000 

Gab'HburR,  111 . 

Post  Office  .... 

110,000 

Galva,  III  . 

Poat  Offiee  . 

70,000 

Garlner.  Mass . 

Poat  Offiee, ..... 

125,000 

Gjiteaville,  Tex  . 

Post  Offiee . 

45,000 

Georgetown,  Del  . 

Poat  Offiee . 

40,000 

( seorfretowu,  Tex . 

Post  ( Iffiee  and 

other  offices .... 

45,000 

<  ieneVH,  Neb . 

Poat  Office. . . . 

45,000 

CibiiKN^aters  Mast* . 

Poet  Office  and 

offices . 

150,000 

iirand  Kapida,  Wia  . 

,  Poat  Offiee  and 

offi<*«‘e  . . 

70,000 

Gri'at  Haiington,  Mass.. 

.  Post  Offiee  and 

offices . 

85,000 

Green  River,  Wyo . 

Poet  Office  and 

other  offices  . 

45,000 

(jrieuahurK,  Ind. . .  Poat  Office  and 

other  officea.... 

Greenville,  Ala .  Poat  Office  and 

other  officea. . . . 

Harriaonhure,  Va .  Poat  Office . 

Havana,  111  . . Poat  ( >ffice  and 

other  officea. . . . 

Highland,  III . .  Poet  Office  and 

other  officea. . . . 

Hobart,  Oklu .  Poat  tiffice  and 

other  officea. . . . 

Holton,  Kan .  Poat  Office  and 

other  officea. . . . 

Houlton,  Maine .  Poat  Office . 

Houatou,  Tex .  Repair  and  ini- 

proveinenta  to 
old  Poat  Officiv . 

Huntingilon,  Tenu.  Poet  Office  and 

other  officea ... 

Iluntavillc,  Tex . Poat  Office  and 

othiT  officea _ 

Iowa  City,  Iowa .  Poat  Office  and 

other  officea.  . .  . 

Ithaca,  N.  Y' .  Poat  Offici-  and 

other  officea. ., . 


Jackaon,  Mia>> 


ruB..  -.4 


$75,000 

40,000 

80,000 

50,000 

45,000 

60,000 

50,000 

65,000 

75,000 

35,000 

40,000 

100,000 

115.000 


Provinci'town,  Maaa .  Poat  Oflire  ;,inl 

other  othceji. . 

Reno,  Nevada .  Poet  Office  uiid 

other  offices. . 

Roanoke,  Va .  Poat  Office  ai.J 

other  offices _ 

Rom’raville,  Ten  1  Poet  Office _ 

Ruwville,  (5a .  Poet  Office .... 

Saco,  Me .  Poat  Office _ 

SacraiiH'nto,  Cal  .  Poat  Office  und 

other  offices 

Sagiiiaw,  Mich .  Poat  OHiei' 

other  offii  es 

Saint  .Yuguatiiie,  Fla .  Poat  Offiei'  ai„l 

other  offices. 

Saint  Cloud,  Minn .  Poet  Office  nnd 

other  offices. 

Saint  Marya,  O .  Poet  Office . 

Salem,  ,\.  J .  Poat  Office . 

Salem,  Va  .  Poet  Office . 

SaUHl>ur.v,  Md  .  Post  Office . 

San  .\ntouiu,  Tex  Post  Office  and 

other  <tffic<‘.s  . 

San  Bernardino,  Cal .  Poat  Office  and 

other  offices _ 

Sandenville,  Ua .  Post  Office  ami 


^3«.0N 

I00.I)M 


Jackson.  O. 

J II  want  own,  ' 
Jefferson  Cit 

Kisrimmee,  1 

LaksCity,  F 

I«aesster,  Pi 

I.Awreite«,  Ki 
Inc 

I^noir.  N.  C 

Idaton,  Ind.. 

boennsport,  1 
IxMg  Bench,  • 

boweU,  Ind  . 
l.uabsrton,  . 

Lynn,  Mass 
I.yqM.N.Y. 


Madisonville, 

Maaehsster,  < 
Manchester,  1 

Maisnno,  low 
Mason,  On  . 

Missonis,  Mo 

MofaOe.  AU. . 
Modesto,  Cal 
Monroe,  Gn. 

Montrose,  Co 


Mt.  Airy,  N, 
Morion  Ctty, 


Mountain  Grc 


Mt.  Olive.  N.  C . 

Mt.  Vernon,  Ind  . 

FtaatOttM . 

Post  Office  . 

49, «M 

50,000 

hlurray,  Ky  . 

Poet  Office . 

40.000 

Nampa,  Idaho  . 

Post  i  )ffice . 

85,000 

Nephi,  I’tah  . 

Newark,  Del  . 

Poat  ( office . . 

30,000 

Post  <  Iffiee  .... 

40,000 

Newcastle,  Wyo. . 

Poet  Office  and 

other  offieee. . . 

40.000 

New  Martinsville,  W.  Va 

Post  Office  and 

other  offices. .  . 

40.000 

Newton,  Iowa 

Poat  Office . 

80,000 

Niles,  O . . 

Post  Office.  ..... 

90,000 

Noblesville.  Ind . 

Post  Office . 

65,000 

Norfolk,  Va  . 

Poet  Office  and 

Court  House  . . 

875,000 

Norriatowii,  Pa  . 

Post  Offiee . 

75,000 

Nyack,  N.  Y'  . 

Post  office . 

80,000 

Oak  Park,  111 . 

Poet  Office . 

150,000 

Oelwein,  Iowa 

Post  <  Iffiee . 

60.000 

Oneida,  N.  Y'  .  . . 

Poet  Office . 

75,000 

Paintsville,  Ky .  . 

Post  Office . 

40,000 

Passaic,  N.  J 

Post  Offiee . 

200,000 

Petersburg,  Va . 

Poet  Office  an<l 

other  offieee. . . 

85,000 

Philipni,  W.  Va . 

Pikevillc,  Ky . 

Post  t  Iffiee 

40,000 

P<»et  Office,  Di'pt. 
of  Justice,  and 

other  offieee  ... 

40.000 

Plattslmrg,  N.  Y' . 

Poet  Office  end 

Court  House  . . 

80,000 

Plymouth,  Ind . 

Poet  Offiee . 

75,000 

Poughkeejisie.  N.  Y’ . 

Post  Office  and 

other  offices _ 

106,000 

Pottsvilic,  Pa 

Post  Offiee  and 

other  olfiees 

144,000 

V'incland,  N.  J  . . 

Post  ( Iffiee  . 

W’aeo,  Texas . 

Walden,  N.  Y  . 

.  Post  Office . 

.  Post  Office . 

Waltham,  Mass . 

.  Poet  Office . 

Warren,  O  . 

.  Post  Office  and 
other  offices _ 

Warren,  R .  I  . 

.  Post  Office . 

Warsaw.  Ind  . 

.  Poet  Office . 

Washington  C.  H.,  O... 

,  Post  Offiee . 

W'ashington,  Mo . 

.  Post  Office . 

Washington,  Pa . 

.  Post  Offiee - 

Waterbury,  Conn . 

.  Poet  Offiee . 

W'aterlot),  N  Y'  . 

,  Poet  Offiee . 

Water  Valley,  Miss... . 

.  Post  Office . 

Wausau,  Wis  ... 

J’oet  Office  and 
other  offices - 

Waynesboro.  Ga . 

.  .  P<»f  Office . 

Wavnesburg,  Pa . 

.  Post  ()ffiee . 

West  Plains,  Mo  . 

.  .  Poet  Offiee . 

West  Point,  Ga . 

. .  Poet  Office . 

Wellingtoi,  Kaa  . 

. .  Entomological 
Station . 

WilliamiMrt,  Pa . 

Wilson.  N.  . 

. .  Poet  Office . 

. ,  Poet  <  Iffiee . 

Winchester,  Mass  .... 

. .  Poet  Office* . 

Winiifield,  !.« . 

. .  Poet  ( Iffici* . 

Woodbury,  N.  J . 

. .  Post  Office . 

W'oodetoek,  Ill . . 

.  .  Poet  Office . 

W'oodward,  Okla . 

, .  Poet  Offiei*  . 

Wyandotte,  Mich . 

.  .  Post  Offiee. 

Yonkers.  N.  Y . 

. .  Poet  Office  ... 

Y' ork.  Pa . 

Poet  Office 

Zanl's^^llr,  O. 

Poet  ’Office  and 
other  offico 

M,«N 

ikjm 


60.  (im 

I7.50« 

ni.ooo 


128.000 
50.000 
75,000 
30.000 
1.000 
40.000 
26  5.000 
16.000 
15.000 


65.000 

40.000 

52,000 

40.000 

18.000 

15,000 

110.000 

140.000 

22.500 

40.000 

20,000 

45.000 

10.000 

2C.000 

150,000 

25.000 


I75.00C 


1 


York  . . 
Dfnvfr 

Chirwt" 

K»mia»  t’lty 
St.  Louis*  ... 
Settle  . .  • 
IHUm 

St.  P»ul  ,  ■  •  • 
Sao  Krsnrisco. 
Bofton  • . 
S>»-  Oi-leaM. 
Cincinnati . . . . 
Atlanta . 


p  Ixiuis 


per  Ft.  Width  burgh  New  York  Chicago 
0  032  SO.M  $109  SI  02 
0  049  I  22  I  40  I  30 

0  OM  I  32  I  73  I  62 

0.093  1.96  2.23  2  09 

0126  2.40  202  263 

0193  2.96  330  3  13 

215?  ?  W  * 

OMSt  4.40^  3  10  4  73 

0  207  3.10  *  3.90  3.30 

O.m  0.00  6.03  6.37 

0  393  6  96  7.09  7.40 
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toDtraetoia  the  price  per  1000  in  cargo  or  carload  lota  la  aa 

•  -  Common  - . 

One  One  Year  — Paving—: - - 


036 

0  016 

90  74 

$0  84 

90  84 

$0  80 

$0.80 

0S3 

0  051 

1  04 

1  23 

1  23 

1  12 

1.12 

072 

0  072 

1  13 

1.38 

1  53 

1  46 

1  46 

•097 

0  097 

1  74 

1  98 

1  98 

1  88 

1  88 

049 

0  049 

1  04 

1  23 

1  23 

1  12 

1  12 

067 

0  067 

1  IS 

1  31 

1  33 

*  46 

1  46 

089 

0  089 

1  80 

1  98 

1  98 

1  88 

1  88 

Made  in  1 6-,  20-,  24-.  20-,  32-,  36-,  4(3.,  44-,  40-,  32-  and  36-io  width  in  rolla 
I30-,  200-  and  30O-ft  lengths 
Ualvaniaed  ia  about  10%  higher. 

EXPANDED  METAl,  LATH — I*rioea  in  carload  Iota  p*--  100  yd.  for  painted 
are  aa  followa: 


Cur¬ 

One 

St. 

.San 

age 

Weight 

rent 

Year  Ago 

Chicago 

laniin 

Francisco 

Dallaa 

27 

233 

$14  07 

$30  97 

$31  00 

134  00 

838  00 

$A4  75 

26 

230 

33  23 

32  0) 

32  00 

33  00 

40  00 

.14.25 

23 

100 

36  31 

33  19 

33.23 

42  30 

58  15 

24 

140 

37  73 

34.30 

34.30 

37  00 

40.10 

22 

430 

40  48 

36  38 

45  10 

.\bout  10%  additional  for  amaller  quantitiea. 

BARS,  CONCRETE  RElNFORfllNC  —  The  foUuwing  quotationa  are  per 
100  lb.: 

ROLLKD  FROM  BII.I.KT8 

- - Warehouae - . 

- - New  York - 


liti 

Cur¬ 

One  Y'ear 

St. 

San 

burgh 

rent 

Ago 

Chicago 

Louis 

Dallas 

Francis* 

.90 

$4.12 

$4,091 

93.9/ 

94  04 

14.75 

$3  13 

93 

4  18 

4.  141 

4.02 

4.08 

4  50 

3  20 

00 

4  23 

4.191 

4.07 

4.  14 

4  90 

3  23 

13 

4.38 

4.  341 

4.22 

4.29 

5  (H) 

3  40 

40 

4.62 

4  391 

4  67 

4  42 

5 .  *  .5 

3  63 

ut  to  length  take  eitra  of  27ic.  per  100  lb.  Eitra  on  deformed 


ROLLED  FKO.M  KAILS 

St.  St. 

Dallaa  Chicago  I^Hiia  Dalian 


CONSTRUCTION  MATERIALS 

5ANI>  and  GRAVEL — Price  for  cargo  or  carload  lota  iaaa  followa.  percu.yd.: 


- Ill 

.n. - . 

One  Yr. 

- 1 

In. - - 

One  Yr. 

Hand— ^ 
One  Yr. 

Current 

Ago 

Current 

Ago 

C'urrent 

Ago 

$2  00 

$2  00 

$1  23 

II  23 

1  60 

$1  SO 

1.60 

$1  30 

1  10 

1  03 

2.00 

1.30 

1  30 

1.  10 

1  SO 

2.30 

2. 13 

3.00 

2.6J 

1  oot 

90 

1  76 

1.21 

1.82 

1  21 

1.68 

1  21 

1  25 

.80 

1  23 

.80 

1  23 

80 

2  00 

2.00 

2.00 

2.00 

4.55 

1.35 

1  23 

1.00 

1.35 

1.40 

.60 

.30 

J  15 

1  00 

I  45 

1  00 

4  45 

1.00 

2.75 

1  30 

1.15 

1  60 

2  00 

I.IO 

2.82 

1  95 

1.88 

1.95 

1.35 

1  63 

1  63 

l.35t 

1  63 

2  40 

i.40 

1  12 

afuic  white  aand,  Pacific  and  Ottawa  per  ton,  $6.  tKaw  River  Band  ia  $1  30 
per  yd.  ton. 

CRUSHED  SltWB^Prioe  for  cargo  or  carload  lota  ia  aa  followa.  per  cu.jrd.: 


913.00 

$13  00 

$10  23 

.NoQu 

12.00 

12  00 

8  00 

$31.00 

19.00 

IB  00 

II  00 

12.00* 

12.00 

9  00 

28!  00 

12. oot 

12  00 

8  30 

16.07 

16  07 

11  00 

26  30 

la.M 

12  00 

10  00 

18.00 

18.00 

13  23 

30  00 

15.98 

13.98 

10  60 

16  92 

10.23 

10  23 

8  33 

30.00 

14.00 

14  00 

II  00 

52  00 

13  00 

13  00 

10  00 

35  00 

45.50 

16.73 

13  SO 

16.00 

10.00 

lotatioiw 
%33  00 


116.  t Salmon  ia  $10.  |  Water-ntnirk;  .-tand-atrwek  ia  $21. 

,B — Mae  per  block  in  carload  lota  for  hollow  building  tile: 


—  New  York  — 
One 
Year 

Current  Ago 

90.11929  . 

.159  . 


f'actory 

San  Perth 

Fran-  Amboy, 

ciacp  Dallaa  N.  J 


$0  08  $0  1123  to  1072 


093 

103 

.13 

1474  $0  1312 

.12 

IS 

2010  1944 

.  14 

173 

254*  2263 

193 

208 

308t  2916 

4x12x12 

8x12x12 

iai2xl2 

$0  11 

$0  20 

10  29 

.036 

.11 

162 

086 

.163 

.218 

0786 

13 

203 

.09 

.175 

.30 

.093 

.13 

.203 

.16 

.22 

32 

San 

Chi*  Fran- 


ciaoo  Dallaa 
93  23  9.i  liO 
3  23  />  50 
3  23  5  mi 
323  550 


(t.  Ago  cago  lAMua  eiaeo  Dallaa 
$7  00  $3.37  $4.74  96  70  97  00 


STRUCTURAL  MATERIAL — The  following  are  the  baae  pneea  f.o.b.  muL 
Pittahurgh,  together  with  the  quotationa  per  TOO  lb  from  warehouaea  at  the 
places  named: 

Mill  New  York  San 

Pitta-  Cur-  I  Yr.  St  Chi-  Fran- 
burgh  rent  Ago  Louia  sago  eiaoo  Dallaa 

Beania,  3tol3in . $t.8U  94.07  $4,193  94.14  9^07  93  23  9.i  50 

Channeb,3tol3in .  2.80  4.07  4.193  4.14  4.07  3  23  5  50 

Angles.  3  to  6 in.,  )  in.  thick .  2.80  4.07  4.193  4.14  4.07  3  23  5 

Tees.  3  in.  and  larger .  2.80  4.12  4.193  4.14  4.07  3  23  5  50 

PUtes . 3.00  4.27  4.443  4.14  4.27  3  30  5  70 

RIVETS — The  following  quotations  are  per  100  lb.; 

STRUCTURAL 

- W  arehousa  '  -  •  —  ■  , 

^NewYork-  San 

Mill  Current  One  Chi-  St.  Fran- 

Pittaburgh  Yr.  Ago  cago  I^Mua  eiaeo  Dallas 

I  in.  and  larger  .  $4  40  93  67  $7  00  $3.37  $4  74  96  70  97  00 

CONE  HEAD  BOILER 

1  in  and  larger .  4.30  3.77  7  10  3  67  4.84  6.80  7  10 

and  H  .  1.63  3.92  7  23  3  82  4.99  6.93  7  23 

and  A  .  3  00  6.27  7  60  6  17  3.24  7.30  7  60 

Lengths  shorter  than  I  in.  takegn  eatra  of  30e.  I^engths  between  I  in.  and  2  in. 
take  an  extra  of  23e. 

PREPARED  ROOFINGS — Standard  pade  rubbered  surfaee,  eoMleta 
srith  naila  and  cement,  coata  per  square  as  follows  in  New  York,  M.  Louis.  Chicage 
and  San  Kraneiseo: 

- I-Ply -  - 2-Ply - - 3-Plp— 

eX  l.el.  c.l.  I.d.  e.l.  Lcl. 

No.  I  grade .  $1.33  91.60  91.70  91.93  92.03  92.30 

No.  2grade .  1.20  1.43  1  30  1.73  1.80  2.03 

Asbest’isaaphaltwaturatcdfalt(l4R>.  paraqnare)  eoeta83.00per  f90H>.  ■'* 

ShUe-surfaeed  roofiu  (lad  and  greek)  in  rolls  of  108  sq.ft  coats  92. 10  par  roll 
ia  carload  lota  and  92. 33  for  smaller  quaatitiea. 

Shingka,  red  and  groan  slate  ftniah,  coat  93.30  per  square  ia  carloada,  93.73  in 
-mailer  quantities,  in  Philadelphia. 


2  38 
2.40 
2  33 
2  31 
2  33 
2  48 
2  40 

2  43 
2.80 
2.70 

3  20 
3  20 
2.44 
3  23 
2.60 


3.22 
3  22 


Oetrnit 


9  29 

3  22 
3  22 
3.16 
3  20 
3  16 
3.28 
3  24 
3  30 
9  60 
3  77 
3.40 
3  67 
3  30 
3.15 
2.93 
3.75 
2  80 


HJhtto.  cr. . . 

Mwtukee  . . 

Duluth  . 

Poori- 

Cedar  Rapids 
Davenport 
.St.  Louis 
Su  Fianciseo 
New  ( irlesDN 
9t.  Paul  . . 
Denver 
Kansas  City . 
Seattle 
DaUaa 
itianta 
Cincinnati . . . 


3  16 
3  20 


3  24 
3.30 
3.03 

3  77 
3.40 
3.67 
3  30 
3.33 
2.93 


NOTE  — Bag  Refund  is  generally  25e.  eaeh; 
Dallaa,  I  Oc.;  San  Franciaco,  15c 


•xceptioiiA:  C&neiimati,  fe 


triangle  mesh — Price  per  100  sq.ft,  in  carload  lota: 

„  PLAIN  4-IN.  X  4-IN.  MESH 

Sectional  Area 

Style  Square  Inches  Pitta-  St. 


8t 

Louis 
91  03 
1.32 
1.64 
2  II 
2  67 
3.19 
3.66 
4  83 
3.59 
6.47 
7.39 


Dallas 
91  13 
1.43 

1  79 

2  41 

2  92 

3  48 
3  99 
3  27 
6  10 
7  06 
8.19 


$1  09 
I  40 

1  73 
2.23 

2  82 
3  38 
3  83 
3  10 
3.90 
6.93 
7.99 


81  02 

I  30 

1  62 

2  09 
2  61 

3  13 

3.60 

4  73 
3.30 
6.37 

7.60 


921  16 
1.72 
3.13 
2.77 
3.30 
4.18 


7.31 
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ROOFING  MATERIALS— l*ri Mi  per  too  f.o.b.  New  York  and  Chicato: 

Lie«  Thao 

Carload  LoU  Carload  Loti 
N.  Y.  Chiraco  N.  Y,  Cbicaco 

Tar  felt  <  14  lb  per  equare  of  100  iq.  ft.) . . .  %f>i  .00'  %iS  00  ioH  OO  %03  00 

Tar  pitch  (io  400-lb  bbl.) .  21  00  18  00  22  00  19  00 

Asphalt  pitch  (in  bam-la) .  )b.00  36.00  41.50  41  50 

Asphalt  felt .  .  67.50  67.50  72  00  72  00 

SHEEI'S  Quotation*  are  in  eenta  per  pound  in  various  eitica  from  warehouse, 
also  the  base  quotation  -  from  mill: 

l-aree  San  —New  York— 

.Mill  Lots  St.  Fran-  One 

Blur  Annealed  i’ittaburgh  Louis  Cbicaco  cisco  Current  Yr.  Ago 

No  10...  3  90  5  04  6.50  6  50  5  17  5  45 

No.  12 .  3  95  5.09  6.55  6  55  5.22  5.50 

No  14 .  4  00  5.14  6.60  6.60  6.t7  5.55 


Kl*ck 

Nos.  18  and  20 . 

.  4 

Noa.  22  and  24 . 

. .  .  4. 

No.  26 . 

.  .  .  4 

No  28 . 

...  4. 

Galvanised 

No  10 . 

...  5 

No  12 . 

5 

No.  14 . 

.  5 

Noa.  18  and  20 . 

.  5 

No*.  22  and  24 . 

.  5 

No  26 . 

.  . .  5 

St 

Louis 

Chicago 

San 

Fran¬ 

cisco 

-New  York- 
One 

Current  Yr.  Agq 

5  04 

6.50 

6  50 

5  17 

5  45 

5.09 

6.55 

6  55 

5.22 

5  50 

5.14 

6.60 

6.60 

5.87 

5.55 

5.84 

6.02 

7.30 

6.02 

6.25 

5.89 

6.07 

7.35 

6.07 

6.30 

5  94 

6.  12 

7.40 

6.12 

6.40 

6.04 

6.12 

7.50 

6.27 

6.45 

6.39 

6.57 

6  57 

6.70 

6.39 

6  67 

7.85 

6.62 

6.80 

6.39 

6.67 

8  00 

6.67 

6  80 

6.59 

6.97 

8  IS 

6.97 

7.10 

6  44 

7  12 

8  30 

7  12 

7.25 

6  74 

7  27 

8.45 

7  27 

7.40 

7. 19 

7  57 

8  75 

7.57 

7.70 

are  per  gallon: 

irk~  — Cleveland  -  - 

—  Chicago - 

One  Upe  One 

Current  Year  Ago  Current  Year  Ago  Current  Year  Ago 

Raw  ill  barrel .  *1.50  *1  39  *165  *1  40  *166  *1.41 

5-gal  cans  .  /  6.5  I  49  I  80  I  50  I  88  1.51 

WHIl'E  AND  RED  LEAD  in  500-lb.  loU  sell  as  follows  in  cents  per  pound: 

- Red - - White - 


lOO-lb  keg 
25  and  50-Tb.  I 

1 21-lb  keg 
5-lb.  cans.... 


Current 

1  Year  Ago 

Current 

Dry 

and 

i  Yr.  Ago 
Dr.v 
and 

Dry 

In  Oil 

Dry 

la  Oil 

In  Oil 

In  Oil 

13.00 

14  50 

II  25 

11.00 

13.00 

11.00 

13.25 

14  75 

II  50 

11.25 

13.25 

11.25 

13.50 

15  00 

II  75 

11.50 

13.50 

11.50 

15.00 

16.50 

13.25 

13.00 

15.00 

13.00 

16.00 

17  50 

13.25 

13.00 

16.00 

13.00 

500  lb.  lota  less  10%  discount;  2000  lb.  lots  less  1 0-2)%  disconnt. 

LUMBER 

San  Francisco— Price*  of  rough  Uougla*  6r,  No.  I  common,  in  more  than 
carload  lots: 

Lumber  Prices  in  Yards  at  San  Fran<  isco 


14  Ft. 

20  Ft. 

24  Ft 

25  to  32  Ft. 

3x3  and  4 

*26  00 

*26  50 

*27  50 

*29  50 

3x6  and  8 

. .  27  00 

27  50 

28  50 

30  50 

4x4-6  and  8 

..  28  50 

29  50 

30  50 

32  50 

3x10  and  12 

..  27  50 

28  50 

29  50 

31  50 

3x14 . 

28  00 

29  00 

30  00 

32  00 

4x10  and  12  . 

.  .  28  50 

29  50 

30  50 

32  50 

4x14 . 

.  .  29  5t/ 

30  50 

3f  50 

33  50 

24  Ft  and  Under  25  to  32  Ft.  33  to  40  Ft. 

6x10  . 

. 

*28  50 

*30  50 

*31  50 

6x14  . 

30  00 

32  00 

33  00 

8x10  . 

31  50 

33  50 

34  50 

8x14  . 

33  00 

35  00 

36  00 

New  York, 

Chicago  and 

—  Southern  Pine - - 

Yellow  Pine 

St.  Louis 

—New  York*— 

— Chicago- 

- St.  Ix>ui* - - 

20-24 

20  Ft.  22- 

20  Ft.  22- 

Ft. 

34  Ft.  and  Under  24  Ft.  and  Under  24  Ft. 

3x  4  to  Sx  8 

*40.50 

*46.50 

*4S  00  *46  00 

*35  00  *37.00 

3x10  to  10x10 

44.00 

50.00 

48  00  49  00 

38  50  40.00 

3x12  to  12x12 

.46.00 

52.00 

50.00  SI  00 

4000  41.50 

3x14  to  14x14 

51.00 

57.00 

55  00  56  00 

45.00  47.00 

3x16  to  16x16 

57  00 

63.00 

60  00  61  00 

48  00  50  00 

3x18  to  18x18 

62.00 

68.00 

64  00  65  00 

52.00  53.50 

4x20  to  20x20 

65.00 

71.00 

70  00  71  00 

*  From  I  umbermen’s  Bureau. 

Over  24  ft. — Add  *1  for  each  additional  2  ft.  in  lensth  up  to  40  ft.  for  siscs 
12  1  12  and  under;  for  sites  over  12  i  I2add  12.  For  merchantable  add  *2  to  sites 
10  I  10  and  under  For  prime  add  *2  to  the  price  of  merchantable  for  all  sites 
Othar  Cities 


-8 1  8-In.  a  20-Ft.  and  I’nder- 


12  t  12-In 
20  Ft  and  I’lider 


P. 

Fir 

Hemlock 

Spruce 

P 

Fir 

Bfwton . 

*46  58 

*45  00 

*45  00 

*46  00 

*52  00 

*<6  CO 

Cinrinnati  . . 

..  37  00 

36  00 

41  00 

•;o  00 

Ksnaas  (Tity... 

.  40  .56 

41.5* 

41  50 

.39  5* 

4.5  .70 

4  3  5* 

Seattle . 

.  17  50 

17.50 

17.50 

17.50 

17  50 

17  50 

New  Orlaans.  . 
Bt  Paul . 

48  00 

SO  00 

le'.oo 

46.00 

50  00 

53  *0 

IVnver . 

.  44  00 

34  5* 

34  50 

49  0* 

39.00 

.Atlanta.. 

.  38.00 

4  .;  00 

l-In.  Rough,  10  In. 

X  16  Ft. 

2-In  T 

and  Gr. 

and  Under 

10  In.  I 

1  16  Ft. 

Kansas  City.. 
Seattle. 

Now  ( iriean* . . 


P. 

Fir 

Hemlock 

P 

Fir 

. .  *50  00 

*4»  00 

*45  on 

*48  5* 

..  43.00 

39  00 

42.00 

3*  00 

..  5*  0* 

*.55  75 

55  75 

53.50 

61  *0 

..  17  50 

17.50 

17.50 

17  50 

17  50 

..  5400 

..  50.50 

10  (to 

60.00 

44  .5* 

..  45  0* 

33.5* 

33.50 

38  00 

SO  00 

..  26.00 

u. . 

.lUseb* 

30.50 

..... 

Dsltas— Yellow  Pine:  •  c  .  .  ,y. 

2s4to  Isl^rr  *4and  16...... . . .  *38  80 

3s4  to  Eli— IR  18  and  20 . . . . .  io  m> 

2*4  to  2(12 — 22  and  24 .  43.20 

4t4,  4i6,  6t6.  8x8  and  3x8 . . .  46  25 

|XlC.  10x10  and  3x10 . . . .■ .  St. 00 

|2xl2  and  3x12 .  .5)  « 


NAILS — The  following  quotations  are  per  keg  from  warehouse 
MUl 

Pituburgh  8t.  Louis  Chicago  Franc .»«)  t)^ 

Wite .  *3  50  *4.37  *4.37 

<-ut . . . S  5  00  6.50  6.50  5.o  _ 

MISCELLANEOUS 

FREIGHT  RATES — (In  hnislitd  steel  products  in  the  Pituln,-  i| 
including  pistes,  structural  shapes,  merchant  steel,  bars,  pipe  httn..  t.IiI;  "S 
galvanis^  wire  nails,  rivets,  spikes,  bolts.  Oat  sheeU  (except  plssisl .  n 

etc  ,  the  following  freight  rates  are  effective  in  cents  per  lOd  lb.: 


Boston .  *0.30 

Buffalo . r 

Chiesgu .  .27 

Cincinnati . 23 

Cleveland . 17 

Denver  . 99 

Kansas  City . 59 


New  (Jrleans . 

New  York . 

PaiuHc  (.'oast  (all  rail) . . . 

Philadelphia . 

8t.  Louis . 

8t.  Paul  . 


Note — .Add  3%  transportation  tax.  *  Minimum  carload,  80,800  lb. 
WATER  TREATMEN1'  CHEMICALS— Price*  per  pound  are  as  („llo*, 

8ulphate  of  alumina  (iron  free),  in  400-lb.  bbl . '  *0  oTj*  ^ 

Hypochlorite  of  lime  (bleaching  powder),  in  700-Ib.  drums,  oil-  oji  n 

8^  ash,  in  400-lb.  bbl .  *031  oil 

Liquid  chlorine  in  1 00-lb.  cylinders  Lime  is  quoted  separately  .70-  12  'ij* 

Contractors*  Miscellaneous  Supplies 

STEEL  SHEET  PILING — The  following  price  is  base  p<T  100  lb.  Isk 
Pittsburgh,  with  a  comparison  of  a  month  and  a  year  ago: 


One  Month  Ago 

*4  to  (5 


One  Year  Ago 
*4  to  J5 


WIRE  ROPE— Discounts  from  list  price  on  regular  grades  of  bright  sad 
galvanised  are  as  follows: 

New  York  and  St  Louis 

Galvanised  iron  rigging  .  -flli^ 

Galvanised  cast  steel  rigging .  .  21'', 

Bright  plow  steel .  .  JOCt 

Bright  cast  steel .  171  ^ 

Bright  iron  and  iron  tiller. . 

San  Francisco:  Galvanised,  -1-5%;  bright,  12)%  off. 

Chicago:  Galv.,  +20%;  bright,  IV'c  off 

MANILA  ROPE — For  rope  smaller  than  |-in.  the  price  is  1  to  2r  extra;  wlul* 
for  quantities  amounting  to  less  than  600  ft.  there  is  an  extra  charge  of  Ic.  Th* 
number  of  feet  per  pound  for  the  various  sixes  is  as  follows:  jt-in  ,  8  ft  ,  J-in.,  4; 
1-in  ,  4);  l-in.,  3):  l)-in.,  2  ft.  10  in.;  Il-in.,  2  ft.  4  in.  Following  is  pries  p« 
pound  for  |-in.  and  larger,  in  1200-ft.  coils: 


Boston .  *0  32  Atlanta .  (8  24 

New  5’ork .  .30)  Denver. . 32 

Cincinnati .  .33  Kansas  City . 321 

Chicago .  .30)  New  Orleans . 311 

St.  Paul . 32  Seattle  . 24 

San  Francisco .  29  St.  Ixiuis . 2I| 

EXPLOSIVES — Priee  per  pound  of  dynamite  in  small  lot*  and  price  par  25  lb. 
keg  for  black  powder. 

Low  Freesing  - - Gelatin -  Black 

20%  40%  60%  80%  Pewdsi 


Cincinnati  . . 
Kansas  City.. 
New  Orleans 

Seattle . . 

Chicago . 

.St  Paul . 

8t.  Ixiuia . 

Denver  . 

Dallas . 


- - Gelatin - 

BUck 

40% 

60% 

«o% 

Pewdsi 

*0  29 

*0  34i 

*0 

82.40 

.26: 

.31 

.37) 

8  40 

.22 

.26 

2  35 

.25 

.30 

,381 

2  45 

.26 

.31 

.37( 

2  60 

.to 

.85 

.31) 

I  90 

.22 

.30 

.36 

2.35 

.25 

.301 

2.45 

.25 

.301 

.36* 

.24 

.29 

.35 

2.45 

31 

.36 

.43 

POLES — Priee  of  Western  red  cedar  pole*  is  as  follows: 

—New  YoA — 


One 

Clii- 

St. 

Current 

Year  Ago 

cago 

Lonis 

Deoesr 

6-in  X 

30-H . 

.  *5  82 

*5.66 

*5  17 

*4  55 

*5.17 

7-in  X 

30-ft . 

.  7  65 

7  45 

(85 

6  10 

6.85 

7-in  X 

35-ft . 

.  II  10 

10  80 

10  00 

8  95 

10.00 

8-in  X 

30-ft . 

.  12  65 

12  30 

II  35 

10  10 

11.35 

7-in  X 

40-ft . 

.  12  85 

12  50 

11  SO 

10  20 

11.50 

8-in  X 

45-ft . ; . . 

.  18  90 

18.40 

16.90 

15  00 

16  90 

8-in  X 

50-ft . 

.  22  65 

22  05 

20  30 

18  00 

20  30 

Kh-.  nig  ler  freight  rates  on  accouat  of  double  load* 

For  plain  pine  poles,  delivered  New  York,  the  price  is  a*  follows: 

lO-in.  butts,  5-in.  tops,  length  20-30  ft .  ??  ?! 

12-in.  butts,  6-in.  tope,  length  30-40  ft .  j' 

12-in  butts,  t-in.  tops,  length  41-50  ft .  •*  " 

l+in  butts,  6-in.  tops,  length  51-60  ft .  j'  "J 

l+in.  butts,  6-in.  tops,  length  61-71  ft .  *3  59 

Dslla* 

6-in.  g  20-ft. . 

6-in.  X  30-ft. .  * 

OLD  MATERIAL — The  prices  following  are  per  gross  ton  paid  to  dcsici*  and 
producers  in  New  York.  In  Chicaiw  and  St.  Ixmia  the  quotatioiw  arc  per  net 
ton  and  cover  delivery  at  the  buyer's  works,  including  freight  transfer  charges; 

i  1  New  York  Chicago  St  l.ouii 

No.  I  railroad  wrought . r . *f7  OO-tS.OO  %16.00  ^',1  SS 

Stove  plate..; . *5  00  17  M  IS  00  16  M 

No.  I  machinery  cast .  22  00-24  06  SO  00  20  00 

Machine  shop  turnings . 0  SO-  7  SO  S  00  ' 

Castboring*.. .  0  50-10.50  7.00  0  » 

Rallro^  roallesble  cast .  IS  50-14.50  15.50  I'’®® 

SHIP  SPIKES— Current  prioss  par  100  lb.  ,  .  _  .j. 

In.  w-  SsnPrsndseo 


Pittsburgh  base.  *5.  per  100  %. 


iseo  '■*  ■* 
. Black 
*8.50 
7.85 
7.70 


S^e  ICnK. 
News-UecorJ 


PROPOSALS 


Bids 

Close 


Bids 

Close 


Mar.  17  Cranes — Spec.  3770 — 

Philadelphia.  Pa  Mar.  • 

Mar.  17  Incinerator — S|W<’.  3790 — 

Indianhead.  Md.  Mar.  0 

Mar.  19  Post  Office,  etc..  Woodward, 

Okla . Feh.  20 

•Mar.  21  Post  Office,  Akron.  O.  Mar  6 

Mar.  24  Dreditinr  —  WllmInKton. 

Pel . Feb  27 

Adv.  Feb.  27  and  Mar.  6. 

Mar.  24  Valve  OiteratliiK  Machinery 

— WheellnK.  W.  Va,  Mar  • 

Adv.  Feb.  27  and  Mar.  6 
Mar.  24  Boatshead — Spec.  3472 — 

Pensacola.  Fla.  Mar.  6 

Mar.  25  Remodeling  Post  Office,  etc. 

— Providence,  R.  1 . Feb.  27 

Mar.  26  Pralnage — Bt.  Louis.  Mo.  Mar.  6 
Adv.  Feb.  27  and  Mar,  6 
Mar.  29  Lock  and  Abutment-Oreen- 

up,  Ky . Mar.  6 

Adv.  Mar.  6.  ’ 

Mar.  31  Coal — Memphis,  Tenn . Feb.  27 

Adv.  Feb.  27  and  Mar.  6. 

Mar.  31  I'rdeglng — Wilmington,  Del.  Mar.  6 
Adv.  Mar.  6. 

Apr.  2  Post  Office — Honey  Grove. 

Tex.  Mar  6 

Apr.  4  I’ost  Office — Fldorado.  Kan,  Mar.  6 

Apr.  4  Bear  Trap  Leaves — Cincin¬ 
nati.  O . Mar.  6 

Adv.  Mar.  6. 

Apr.  IS  Ihimps.  etc. — Omaha,  Neb.  Mar.  6 
Adv.  Feb.  27  and  Mar.  6 


Mar.  22  Oregon  . 

Mar.  24  Rugby,  N.  D.  ... 
Mar.  25  Bottineau.  N.  D.  . 
Mar.  26  Fairmont,  W.  Va. 
Adv.  Mar.  6. 

Mar.  26  Delaware,  N.  J.  .  . 
Mar,  27  Devils  I-ake,  N.  D. 
.Mar.  27  Center  City,  Minn. 

Mar.  28  T>ayton.  O . . 

Mar.  28  Pennsylvania  . . . . 
Adv.  Mar.  6. 

Mar.  31  lx>ckport.  .N.  Y.  .  . 

Mar.  31  Ottawa.  Ont . 

Apr.  7  Moulton.  Ala . 


Proposals  Advertised  See  Pages 
79-83  inclusive 

WATER- WORKS 

See  Eng. 
News-Record 


Bias 
Close 

Mar  19  .Tunctlon  City.  Kan. 

Mar  10  I’nderwood.  N.  D.  .  . 

Mar  11  Baxter  Springe.  Kan. 

Mar  18  Wyandotte.  Mich.  .. 

Mar  19  Hartford.  Conn. 

•' ®  Adv.  Feb.  27  and  Mar.  6. 

Mar  20  Milwaukee,  Wls . 

Adv.  Mar.  6. 

Mar  24  Minot,  .N.  D 

Mar  25  Jersey  City.  N.  J.  •••••• 

Adv.  Feb.  27  and  Mar. 


EXCAVATION  AND  DREDGING 


Fet,  ‘>0  rttar.  iO  Waseca.  Minn . 1 

Aiar.  11  Harrisburg.  Ark . I 

Mar.  11  Kochester,  N.  Y . I 

Adv.  Feb.  13  to  ,Mar.  6, 

Aiar.  13  Tyler.  Minn . I 

Mar.  18  El  Centro,  Cal.  . .  .*. . 

Peb.  27  Mar.  19  C'arthage,  III . 

Mar.  19  Quincy,  III . 

h'eb.  27  Mar.  20  Osceola.  Ark . 1 

Feb  27  Apr.  4  Whiteside.  Ill . 

Mar.  6  Adv.  ,Msr.  6. 

Mar.  6  Apr  8  Hollandale,  Miss . ) 


SEWERS 

Mar  10  Durham.  N.  C . .1 

Adv.  Feb.  27  and  Mar.  6. 

Mar  10  I'nderwood,  N.  D . J 

Mar  14  Trenton.  N.  J.  . t 

Mar.  19  Greenfield.  Ind. 

Mar.  21  Granite  City,  Ill . 

Adv.  Mar.  6. 

Apr.  1  Harrison,  N.  J. 

Apr  1  Newark,  N.  J. 


INDUSTRIAL  WORKS 


Mar.  10  HIbbIng.  Minn.  . 
Mar.  10  Albany,  N.  Y.  . 
Mar.  10  Lake  Edward,  N. 
.Mar.  14  New  York.  N.  Y. 
Mar.  19  Brooklyn.  N.  Y.  . 
Mar.  20  La  Crosse,  Wls. 

Mar.  20  Macon,  Mo . 

Adv.  Mar.  6. 

Mar.  21  Philadelphia,  Pa. 
Mar.  25  Charleston.  S.  C. 

Mar.  31  Orillia.  Ont . 

Apr.  1  Sioux  City.  Is.  . 


BRIDGES 


MISCELLANEOUS 


Mar.  10  Walkerton,  Ont. 

Mar.  11  Falls.  Pa . 

Mar.  15  Charleston.  Miss. 
Mar  16  Montreal.  Que.  . . 

Mar.  17  Stuart,  Va . 

.Mar.  17  Minot.  N.  D.  .  . . 
Mar.  18  Knoxville,  Tenn. 

Adv.  Mar.  6. 

Mar.  19  Visalia.  Cal . 

Mar.  20  Springfield,  Mass. 

Adv.  Feb.  27. 
Mar.  tt  Buckhannon,  W. 
Mar  24  Middlebourne,  W, 
Mar.  27  Janevllle,  Wls.  . . 

Adv.  Mar.  6. 
Apr.  16  Ottawa.  Ont.  ... 


Mar.  10  Elevated  Roadway  —  Port¬ 
land,  Ore . 

Mar.  11  Miscellaneous  Supplies  — 
N  3 

Mar.  14  Electric  Fixtures — Hudson, 

.  N.  Y . 

Mar.  14  Radial  Chimney  —  Sarnia. 

Ont . 

Mar.  18  Miscellaneous  .Supplies — Al¬ 
bany,  N  Y . 

Mar.  20  Subway,  Foundation,  etc. — 
St.  Boniface.  Man . 


BUILDINGS 


Mar.  10  Chicago.  HI . 

Mar.  10  Kenmore,  Ohio  . 
Mar.  13  Kingston.  Ont. 
Mar.  14  Humboldt,  Arls. 

Mar.  14  Dallas,  Tex . 

Mar.  14  Palmerton.  Pa.  . 
Mar.  14  St.  Agathe,  Que. 
Mar.  14  Pittsburgh,  Pa.  . 
Mar.  15  Albany.  N  Y.  . . . 

Adv.  Mar.  6. 

Mar.  15  Hamilton.  Ont.  . 
Mar.  15  Ttallas.  Tex.  ... 
Mar.  15  Baton  Rouge,  La. 

Mar.  16  Levis,  Que . 

Mar.  15  Culver,  Ind . 

Mar.  15  Duluth,  Minn.  ... 
Margl5  Calgary,  Alta.  .. 
Mar.  17  Johnstown,  Pa.  . 
Mar.  17  Brooklyn,  N.  Y. 
Mar.  18  Esquimau,  B.  C. 
Mar.  19  Kingston.  Ont.  . 
Mar.  20  Ottawa.  Ont.  . . . 

Mar.  25  Bath.  N.  Y . 

Mar.  27  West  Point,  N.  Y, 
Adv.  Mar.  6. 

Mar.  28  West  Unity,  O.  . 
Mar.  31  Ottawa,  Ont.  . . . 
Apr.  2  Lansing.  Mich.  . 
Apr.  2  New  York.  N.  Y. 
Apr.  10  Newaygo,  Mich.  . 
Apr.  16  Newark,  N.  J.  . . 


Where  name  of  oflielal  U  not  given, 
Inquiries  should  be  sdA'essed  to  Pity 
(lerk.  County  Clerk  or  eorrespondiug 
oflielal. 


STREETS  AND  ROADS 


Mar.  8  Louisa,  Va . Mar.  6 

Mar.  8  Wauseon.  O . Mar.  6 

Mar.  10  Olathe,  Kan . Mar.  6 

Mar.  10  Lafayettevllle,  W.  Va.  ...Feb.  27 
Adv.  Feb.  27. 

Mar.  10  Mt.  Vernon,  O . Feb.  27 

Adv.  Feb.  20  and  27. 

Mar.  10  Indiana  . Feb.  27 

Mar.  10  Salem.  N.  J . Feb.  27 

Adv.  Feb.  20  to  Mar.  6. 

Mar.  10  Clifton,  Ariz . Feb.  27 

Mar.  10  Selma,  Ala . Feb.  27 

Mar.  10  New  Iberia.  La . Feb.  20 

Mar.  10  Bridgeton,  N.  J . Mar.  6 

.Mar.  10  Mason,  Tex . Mar.  6 

Mar.  10  Long  Island  City,  N.  Y.  — Mar.  6 

Mar.  11  Maryland  . Mar.  6 

Mar.  11  Eutaw,  Ala . Feb.  27 

Mar.  11  Wichita  Kan . Mar.  6 

Mar.  11  PascagouM  Miss.  Mar  6 

Mar.  11  Brighton  (Boston  P.  O.)  Mar.  6 

Mar,  11  Buffalo,  N.  T . Feb  27 

Mar.  11  Michigan  . Feb.  27 

Mar.  11  Grand  Rapids.  Mich.  Mar.  6 

Mar.  12  Baltimore,  Md . Feb.  27 

Adv.  Feb.  27. 

Mar.  13  Ivanhoe,  Minn . Mar.  6 

Mar.  12  Thilioudaux,  La . Mar.  6 

Mar.  15  Atlanta,  Ga . Feb.  27 

Mar.  15  Yaioo,  Mist . Mar.  6 

Mar.  17  Washington  . Mar.  5 

Mar.  17  Riverside.  Cal . Feb.  27 

Mar.  17  Tuscumbla.  Ala . Mar.  6 

Mar.  17  Tunica,  Miss . Mar.  6 

Mar.  17  Steubenville,  O . Mar.  8 

Mar.  18  I>ravosburg,  Pa . Mar.  6 

Mar.  18  Kansas  City,  Mo . Feb.  27 

Adv.  Feb.  27  and  Mar.  6. 

Mar  18  Santa  Ana,  Cal . l*'eb.  27 

Mar.  18  St.  Louis.  Mo . . . Feb.  27 

Mar.  18  Kansas  City,  Mo.  i . . .  .Feb.  27 

Mar  18  St,  Ixtuls,  Mo . . .  ...Feb.  20 

Mar  18  .St.  Cloud.  Minn _ Mar.  6 

Mar.  2«  Ixigan,  la . .....Mar.  6 

Adv.  Mar.  6. 

M»r  2'i  rhlllppl.  W.  Va . Mar,  $ 

»  Adv  Feb.  ^7  and  Mar.  « 

Mar.  40  I'dgertofl.  Wki.  . O  . .  .Mar.  6 

Mar  Willlston.  N.  D . . . Mar.  6 

Mar  2(1  I’ennsylvania . Mar.  6 

'  rl«f  Wfsus.  A 


Waterworks 


.Mar.  6 

•  Mar.  6 
Feb.  2r 
.Mar.  6 
Dec.  26 
.Feb.  IS 
.Mar.  6 
Feb.  20 

•  Mar.  6 
.Feb.  20 
.Mar.  6 
.Mar.  6 
Feb.  27 
.Mar.  6 


N.  Y.,  Mlddleport — City  election  Mar. 

18.  to  vote  on  $20,000  bonds  to  Improve 
water  supply.  Plans  Include  installation  of 
filtration  plant  and  equipment,  using  water 
from  Barge  Canal. 

N.  Y..  Watertown  —  City  will  petition 
State  I.«gislature,  Capitol,  Albany,  to  make 
surveys  and  prepare  plans  for  building  Im¬ 
pounding  dams  on  Black  and  Beaver  Rivera 
for  water  storage. 

N.  J..  Bound  Brook — Elisabethtown  Wa- 
.Mar.  0  ter  Co.,  68  Broad  St..  EnUabeth,  having 
.Mar.  6  plans  prepared  by  M.  Sherrerd,  archt.,  68 
Jan  23  Broad  St.,  Elisabeth,  for  pumping  station 
.Feb  6  filter  house  near  Milltown  here. 

*  Pa..  Kntstown — Boro,  voted  $15,000  bonds 
to  Improve  waterworks  plant. 

Md.,  Baltimore— City  plans  to  install 
30,  36  and  48  in.  suction  mains  to  Improve 
operating  conditions  in  Mt.  Koyal  Pump¬ 
ing  Sta.,  cost,  $30,000;  install  about  20  mi. 
water  mains,  various  stses,  and  install 
house  connections  In  advance  of  Improved 
paving,  $100,000;  erect  30,000,000  gal. 
centrifugal  pump,  driven  by  steam  turbine 
Feb.  20  having  waterworks  randenser,  175,000 ;  also 
prepare  plans  for  new  flltratioa  plant.  120,- 
000,000  gal.  per  day  capacity  as  addition 
Feb.  20  to  existing  filtration  plant  at  Lake  Monte¬ 
bello  and  probable  erection  of  experimental 
filters  for  comparing  efficiency  of  mlxlM  . 
Feb.  27  coagulents  Mt  Montebello  filters.  W.  E. 

I.  "  Lee,  city  water  engr.  .  w 

ir*b  *7  Fla.,  Winter  Garden — City  plans  to  hoM^' 
F*"'  election  to  vote  on  from  $80,000  to  $86,00^' '' 
bonds  to  build  complete  water  supply  'Sirs- ' 
tem,  consisting  of  elevated  steel  tank  wNH'- 
*1  capacity  of  511,000  gals.,  oil  .yurapJog  ,en-!t  ; 
ireo.  If  glnes,  brick  pumplM  station  aad’iSJIw  ft. 

2-8  In.  c.  1.  pipe.  WT  Ginn,  Sanford,  engr.  ■  •  ^ 

Ala..  Uaton  flpriag»-*-ClUf  vpled  lltf.OOO 
,  Mar.  6.  bond'  to  Improve  wfitli4*#ork*r -svelem.  !  1 
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Wiiiervtr'orka  (Continued) 

Ea.,  Areadl* — City  havlnir  plans  prepared 
for  tiuudlng  water-works  ayatem.  Alx>ut 
$60,000.  ^  A.  Kramer,  Maanolla,  Mlxs., 

e  igr. 

Kaplan — Town  havliiK  plana  nre- 
k  4red  (or  water-works  and  el<>^'trlc  llakt 
I  lant.  About  $40,000.  X.  A.  Kramer,  Maa- 
nolla,  Mias.,  eiiar 

1-a..  Marks  Hie— City  havlna  plana  pre- 
l>ared  (or  water-works  system.  About 
$40,000.  X.  A.  Kramer,  Maanolla,  Miss., 
*nirr. 

l-a..  Hlldell — City  bavina  plans  prepared 
(or  bulldlna  water-works  system.  About 
$76.000..  X.  A  Kramer.  Maanolla,  Miss., 
enar. 

I.s..  Wlnnsboro — See  "Sewers." 

«»..  Klyrla — City  election  Apr.  30,  to  vote 
on  $1,000,000  Itond  Issue  to  Improve  water¬ 
works  C.  M  Theobald,  city  enar 

4».,  Silver  I-ake — ( Belle(ontalne  P.  O.) — 
Vllliiae  plans  election  Mar.  11.  to  v’ote  on 
$26,000  bonds  to  build  waterworks  system. 
K.  Av  Tewksbury,  elk. 

Minn.,  Albert  I..ea— City  receives  bids 
almut  Mar  26  bulldlna  1.600,000  aal  reser¬ 
voir  and  76.000  aal.  pressure  lank.  60  (t. 
hlah.  About  $60,000  J.  H  A.  Brabts. 
Civic  and  Commerce  Blda..  St.  Paul,  enar. 

Kan..  ClaHIn— City  plans  to  Install  water- 
works  system. 

Kan  .  laiwrenee— City  havina  surveys 
made  Ir.  Black  ft  Veatch,  enars..  400  In¬ 
terstate' Blda .  Kansas  City,  Mo.,  (or  new 
waterworks  system. 

Kan..  I-yons — City  plans  to  extend  water- 
work  system  and  Install  pumps  tn  2  new 
Wells. 

Kan.,  Parsons — City  plans  to  build  new 
waterworks  system.  W.  J  Kuix.  city  enar. 

Neb..  Oshkosh — City  plans  election  to  vote 
on  $46,000  bonds  to  Improve  waterworks 
and  seweraae  systems. 

Neb..  Keotlsbluir — City  plans  to  extend 
waterworks,  to  Include  tank  and  tower. 
About  $26,000.  J.  \V.  Bly,  city  elk. 

Ifoatt  I'olsoa — Clt.v  election  Apr.  7.  to 
vote  on  $16,000  bunds  to  extenil  water 
mains  In  additions  south  of  <!  SI.  K.  K. 
V^ucett,  Poison,  enar. 

Moat.*  Plaltshura — t'ity  havina  plans  and 
estimates  prepared  by  K.  h).  Harper,  enar., 
Kansas  City,  (or  Imiirovlna  waterworks  sys¬ 
tem.  Klectlon  soon  to  vole  on  lionds  (or 
project. 

Tea.,  Ranaer--Clty  plans  to  build  dls- 
iiii.d  S’ater  plant.  AI>out  $10,000  W  M. 
ft>uwell.  n>Kr 

VsKv  M  axiibitelile — Hee  "Streets  and 
Hoads.” 

*  Okla..  Muskosee  —  City  vot»-d  $130,000 
bonds  to  Improve  waterworks  system.  H  H. 
White,  city  eiiKr. 

Waeh.,  **(  a.Ile— t'ity  instructed  B«l.  Pub. 
Wks  to  proc  ed  with  development  of  Swan 
Luke  wat*  r  supply  system.  About  $760,000 
available  (or  project.  Plans  include  con¬ 
struction  of  lai'Ke  ImiKiundliiR  reservoir  at 
Swan  Lake,  additional  pipe  line  to  city 
and  additional  storafce  reservoir  at  Volun¬ 
teer  Park  .Noted  July:  26. 

WsHh.,  Walla  Walla — City  plans  to  build 
reservoir  to  Improve  waterworks  system. 
About  $100,000.  \V.  Rehorn,  city  enar. 

('al..  .Melonea — Oakdale  Irriaation  Pist.. 
Oakdale,  havina  surveys  and  preliminary 
estimates  prepared  by  C.  H.  Nickerson, 
enar..  Oakdale,  (or  reservolt  and  dam  to 
im|)ound  100.000  acre  (eet  of  water.  AI)OUt 
$1,000,000.  H.  Crowe,  Oakdale,  dir. 

4jue.,  Three  KIvera — City  plans  to  issue 
$160,000  debentures  to  improve  waterworks 
system.  L.  I.,ambert.  City  Hall.  engr. 

4>nf.,  Onhawa — Council  passed  by-law  to 
build  water-works  system.  Aliout  $260,000. 

M.  M.vsnn.  Oshawa,  enar. 

Ont.,  Timmins — Town  receives  bids  In 
spring  (or  extending  waterworks  system.. 


Bins  nKMIKKB 


Comrs.  Water  Bd.,  building  slow  sand 
tratlon  (tent  to  Include  two  26  x  65  ft 
regulator  houses  and  40  x  (0  (t.. laboratory, 
l^rk  Involves  81  acres  Alter '  beds,  con- 
ecete  groined  arch  roofs  and  doors,  aera¬ 
tor  6.0  ft  dlam.  by  7.0  ft.  deep,  connecting 
•iBe  lines,  40  000  cu.yd.  excav.  and  16.000 
GU.vu.  concrete.  C.  M.  Savllle,  1026  Main 
8t..  mar.  and  ch.  engr. ;  adwrflsrd  b)  this 
iMUf  , 

'  Wla.i  Alilwaaker — tthtH  Mar.  20.  by  Pept. 
Pub  W  <a.  bulldlna  water  pipe  tunnel  under 
Menomonee  River.  West  Water  St.  to  Reed 
8t.  and  2  shafts ;  also  laying  connecting  wa¬ 
ter  pipe  line.  Work  Involves  181  lln.ft.  steel 


encased  concrete  shafts,  10  ft.  internal  di¬ 
ameter.  268  lln.ft.  rein. -con.  lined  tunnel 
under  bed  of  Menomonee  River.  7  x  9  ft. 
Internal  dimensions,  placing  440  lln.ft.  24 
in.  c.i.  water  pipe  in  shafts  and  tunnel,  766 
lln.ft.  20-24  In.  C.I.  water  pipe  laid  in 
trenches  fnun  shafts  to  coniiet-tlng  water 
mains  in  Reed  and  3rd  Sts.;  advertised  In 
this  Issue. 

Kaa..  Haxer  SprlnsN — Until  Mar  11,  by 
city,  for  (1)  furnishing  and  erecting  ma¬ 
chinery  and  pumping  e<iulpment  for  one  or 
more  units;  (2)  constructing  power  house, 
oil  house  and  concrete  work  ;  ( 3 )  erect  Ing 
tower  and  tank  of  100,000  gal.  capacity,  not 
more  than  126  ft.  high.  Separate  bids  will 
t>e  received  on  3  Sections. 

N.  !>..  Minot— Until  Mar.  24.  by  City 
Comrs.  building  3,000,000  gal.  reln.-con 
supply  neaervoir.  F.  Bass.  244  Plymouth 
Bldg.,  Minneapolis.  Minn.,  engr. 

PKICKS  AM>  CONTK.kt'TH  AWAKBKU 
(^Indicates  award  of  contract) 

ftMd.,  Brunawirk — t'ity  let  contract  build¬ 
ing  gravity  water  suupl.v  system  including 
trenching,  building  river  crossing,  etc.,  to 
H  C.  Brooks  ft  t^o..  Martlnsburg.  W.  Va.. 
$79,837.  Work  involves  furnishing  and 
placing  26,400  ft.  4-10  in.  wood  stave  pipe 
and  8-10  In  c.i.  pipe.  Note<l  Feb.  13. 

♦  W.  Va..  riarkabarg — Water  T4d.  let  con¬ 
tract  building  addition  of  3,000,000  gal.  dally 
capacity  to  existing  mechanical  filtration 
plant,  to  Amer.  Water  Softener  Co..  1011 
Chestnut  St..  PMIa.  Note<l  Jan.  30. 

AO.,  Akron — H.  S.  Morse,  dtr.  pub.  .serv.. 
n-Iaware  Bldg.,  let  contract  furnishing  400 
tons  6-16  in.  Class  "C”  pipe,  170  tons  6-12 
In.  Class  "B"  pipe  and  15  tons  special  cast¬ 
ings.  to  Hardware  Supply  Co..  Hower  Bldg 
About  $36,837  Noted  hVb.  6. 

Ilkla.,  Wewokn — t'ity  received  bids  Feb.  19 
for  building  extension  to  waterworks  sys¬ 
tem.  from  N,  S.  Sherman  Iron  Wks..  18-32 
Fbist  Main  St..  Oklahoma,  $116,360.  Noted 
F.b.  13. 

ACal..  Kedlands — Yucaipa  Water  Co.  No. 
1.  let  contract  lining  reservoir.  Involving 
124.000  sq.ft.  4  In.  concrete,  to  <1.  A.  Abra- 
hainson,  Redlands.  Owner  will  furnish 
cement. 

4)ue.,  .Montreal — CItj'  received  bids  build¬ 
ing  concrete  conduit  necessary  to  increase 
water  supply  from  aqueduct  by  20,000.000 
gals,  daily,  from  Atlas  Conatr.  Co.,  37  Bel¬ 
mont  St.  $63.300 ;  I.,aurin  ft  I.<eitch,  367 
Beaver  H.all  S<|.,  $68,000  ;  J.  Ouinlan  ft  Co., 
1166  Oreene  Ave..  $62,000. 


Sewers 


PROPOHRI)  WORK 

N".  V.,  BufTalo— City  soon  receives  bids 
building  £  mi.  Sloans  Draia.  About  $300,- 
000.  Plans  Include  building  6-8  ft.  trunk 
sewer  for  Aood  relief,  brick,  segment  block 
or  rein. -con.  ipipe.  O.  H.  Norton,  city  engr. 
Noted  Dt-o.  5. 

N.  Y.,  Rochester — City  plans  to  Improve 
Clifford  Ave.  Dlst.  sanitary  and  storm  sewer, 
$90,000;  Chill  Ave.  outlet  sewer  $18,700. 
A.  C.  Poole,  city  engr.  •' 

N.  Y.,  Sehenertady — Bd  Contract  soon 
lets  contract  building  storm  sewer  tn  Krie 
('anal  Bed  from  Union  St.,  southerly.  L.  B. 
St'brlng.  city  engr. 

N.  Y.,  M'atertown  —  City  petitioned  to 
build  new  sanitary  sewer  In  Sherman  St. 
and  extend  Holcomb  St.  sewer ;  latter  would 
necessitate  extension  to  Western  Dutfall 
sewer.  About  $1^000.  E.  W.  Sayles,  city 
engr. 


May  building  sanitary  sewer.i 
Bonds  for  $35,000  voted/ for  pr.  t 
ft  Fulton,  505  Bankers  Life  lil<i  hlndJin 

Neb..  LInrtilB — City  election  \nr  a  ,, 
vote  on  $100,000  bonds  to  build  mi 
lecting  and  interce4>tlng  sewer  in  d  unit-, 
disposal  plant.  A.  Dobson,  01.'^,  n  a?' 
Lincoln,  engr. 

Neb.,  OslikoNh — See  "Waterwoi  K.s." 

Tex..  M’axahsrhie— See  "Slirets  and 
Roads. 

Colo.,  Denver — City  plans  to  etilarire  16tK 
St.  sewer  from  I..awrence  to  \Vi  item  stii 
present  16  in.  pipe  to  be  repl.t.ed  with 
1900  ft  18-24  in.  vltr.  pipe.  J  n  110,*'“ 
city  engr. 

Arlx.,  Holbrook — City  plans  to  imiid  s,.- 
eruge  and  water  systems.  About  Jltio'on* 
Olmsted  A  Olllelen,  1112  IlollinKsworUi 
Bldg.,  Los  Angeles,  Cal.,  engrs. 

<'sl..  kan  Diego — Olmsted  K  CiliitUn 
engrs..  1112  Hollingswood  Bldg,  Ix)g  An 
geles.  submitted  report  on  sewiigt>  dlspo^ 
plant  for  city.  Plans  Include  Interceot^ 
sewer,  cost,  $320.000 ;  small  PumpiMe  «, 
Hons.  $32,500;  screening  plant,  $225  00* 
screen  at  32nd  St.  plant.  $25,00u  ;  pumiw  «. 
32nd  St  plant.  $4000.  Total  cost.  $606  500 
A  H  Wright,  city  elk. 

Uue..  l.evlN — City  plans  to  Issue  $2»oOI( 
debentures  to  build  sewerage  and  water¬ 
works  systiitns  in  Vlllemay  Wards. 

Montmagny — City  plans  to  issue 
$100,000  debentures  to  improve  and  extend 
sewerage  system. 

Ont.,  Brantford  —  City  plans  to  build 
sewers  in  various  strt«t8.  About  $185,000, 


BIDS  DESIRED 

N.  J.,  ilarriNon — Until  Apr.  1,  bv  Passaic 
Valley  Sewerage  Comn..  820  Essex  HMk 
Newark,  building  Sect.  27.  South  4lh  .st  of 
Kearny-Harrlson-Newark  Branch  Intereepi- 
ing  sewer,  involving  2800  lln  ft.  earth,  rook 
or  earth  and  rock  excav.,  2600  cu.vil.  conereto 
masonry,  100  cu.yd.  brick  masonry  and  16.- 
000  Ih.  steel,  W.  M.  Brown,  ch.  engr 

N.  4..  Newark — Until  Apr.  1.  bv  Passaic 
Valley  Sewerage  Comn.,  820  Es.sex  Bldg, 
building  S«‘Ot.  30  of  Newark  Branch  .Sewer 
ta)  tunnel  method,  Involving  33lfl  linft, 
earth,  rock,  or  earth  and  rock  exe.av  .  Jniiii 
cu.yd,  concrete  niasonry,  60  cu.vd.  brick 
masonry,  87.000  lb,  steel  (b)  ojam  trench 
method,  thvolvlng  3310  lln.ft.  earth  excav, 
50  cu.yd.  rock  excav.,  8100  cu.yd.  concrete 
masonry,  100  cu.yd.  brick  masonry  :ind  27,- 
000  lb.  steel.  W.  M.  Brown,  ch.  engr. 

.Miss.,  Pasoagonla — See  "Streets  and 
Roads." 

Ind..  (IreeiiHeid — Until  Mar.  19,  bv  city, 
building  sanitary  sewer  In  West  Main  St 
C.  Boone,  city  engr. 

III.,  (iranite  City— Until  Mar.  21.  by  Bd 
I.s>cal  Impvts.,  building  18,000  lln.ft.  con¬ 
crete  sewer.  E.  Hall.  Isf  Natl.  Bank  Bldg., 
engr. ;  advertised  In  this  Issue. 

la..  Logan — See  "Streets  and  Roads." 


PRICKS  AND  CONTRACTS  AWARDED 
(AIndicates  award  of  contract) 

AConn..  Bridgeport  —  City  let  contract 
building  combined  tile  8«>wer  In  East  Wash¬ 
ington  Ave.,  and  Main  St.,  to  Dambrosio  A 
Delhalsn  Co.,  84  Silver  Lane.  East  Hart¬ 
ford.  $13,950.  Noted  Feb.  13. 


N.  4..  Dover — Tlty  election  Mar.  11.  to 
vote  on  $46,000  bonds  to  Install  sewerage 
system.  C.  Potts,  Morristown,  engr. 

Pa.,  KIIwimnI  City — City  plans  to  Issue 
$18,000  bonds  to  build  sewers  In  various 
streets. 

La.,  Wlnnsboro — City  having  plans  pre¬ 
pared  building  sewerage  and  waterworks 
system.  About  $80,000.  X.  A.  Kramer. 
Magnolia,  Miss.,  engr.  Noted  Sept.  5. 

O. .  Colambas— dity  plans  to  build  sewer 
In  11th  Ave.  from  Cleveland  to  St.  Clair 
Aves.  H.  Maersel,  city  engr. 

O.,  Silver  Lake — (Bellefontaine  P  O.) — 
Village  election  Mar.  11.  to  vote  on  $26,000 
bond  issue  to  build  sewage  disposal  plant. 
E.  A.  Tewksbury,  elk. 

III.,  Batavia— ^ty  ^lans  to'  build  east 
side  sewerage  system.  .About  $140,M0. 

WU..  North  Milwaahre-^ViUagtt  voted 
$100,000  bonds  to  build  sewers.  H.  C.  Web¬ 
ster.  490  Morse  Ave..  Milwaukee,  engr. 


Pa..  Plttsbargh — City  received  bids  Peb. 
20  laying  sewers  in  (a)  McCandless  Ave. 
from  east  line  of  63rd  St.  to  exi.sting  sewer 
on  McCandless  St.  at  Celadine  St..  Involv¬ 
ing  628  ft.  16  In.  terra  cotta  pi|H',  3  man¬ 
holes,  6  catch  basins,  (b)  Reiter  St.,  fn'in 
I.4irimer  Ave.  to  existing  sewer  on  Hamiltcn 
Ave..  392  ft.  12  In.  terra  cott.-i  pipe,  (e) 
Pear  Way  and  private  properties  to  .''sw 
Mill  Run.  962  ft.  8-16  In  terra  eolta  pipe- 
17  manholes,  from  Manells  Const r.  ('o  .  isji 
North  Lang  Ave..  (a)  $2617.  <b)  $1300, 
T.  Cronin  (5o..  17th  St.,  (a)  $3571.  F  an" 
F.  DInlus.  Boundary  St.,  (a)  $3562 ;  Pit^ 
burgh  Paving  Co.,  Bakewell 
$1296.  (e)  $17,994;  M.  Mannella  (b)  $1375. 
M.  Otf  ft  Co..  Warrington  Ave.,  (c)  H4.4«- 
O.  S.  White  ft  Co.,  Jenkins  Arcade,  (c) 
$16,438. 

A  Fla..  (44.  Petersbarg— <?1ty  let  wntraci 
building  two  1  story  septic  tank  units  aM 
installing  16.410  ft.  sanitary  sewers  in  alle^ 
between  9th  and  1(;th  Aves.  N..  lOth  and 
11th  Aves.  N.  11th  and  12th  Aves  N..  and 
12th  to  18th  Aves.  N.  from  4th  St  N  toW. 


— To.wn  pliiDH  to  build 
briUKi*  over  Ottawa  Iltver  to  i-otineol  laiwer 
Aliumette  iBlaixl  with  mainland  here.  Ked- 
eial  and  proviiK-ial  Kovernmenta  will  con¬ 
tribute  towarti  coat.  (].  Kt.  Michel,  care 
l>e|»t.  Pub.  Wka.,  Quebec,  enicr. 

Ont.,  Npeneerville — Spencerville  Co.  had 
plana  prepareil  for  ateel  hridKe.  Ataiut 
$10,000. 

HIIIS  l»KKIKKI> 


Streets  and  Roads 


'*  oniinueu/ 

.  ^uil..  I  ll  Conatr.  Co..  St.  PeteraburK. 

Contract  dlvldod  Into  2  iKirtiona 
No.  1.  «7B0  ft.  8  In.,  vltr.  pl|a'  at 

rJ  n.r  ft  S60  ft.  6  in.,  $.84  per  ft..  2« 

’  Jnhol.  -  '  $T«  each  and  i  flush  tanka  $»o 
iKirlion  No.  2.  6000  ft.  8  in.  vltr.  pipe, 
m  r  f  SOO  ft-  «  ‘n  -  »  *« 

J/Unh.il.s.  $76  each. 

■  *iia  Klorraee— City  let  contract  bulld- 
lo  'mi  aewera  In  various  streets,  to 
K' lahaw.  Woodward  Hldir.,  HlrmlnK- 
ham  AiM.ut  $100,000. 

o  ('..liiinbua— City  rtH'elved  bids  hulld- 
ini  '•>  mi  aewer  In  bVanklin  Park  from 
I^nn’elly  McKeen  &  Sheets.  $144,441.  J  B. 
Ithieta  $I4H.251.  W.  D.  Wincheii.  $154,026; 
Jmn  fi  in  tlrace  St.  alley  west  of  HurRers 
«i  to  allev  west  of  HaRUe  St.  from  .1.  O. 
niminl  $I5.K27.  I.  O.  Jones.  $14.»11.  J.  B. 
tsheelH  $16,35».  Contractors  all  of  t<>- 
Noted  Keb.  IS. 

fiiliimbua — CIW  received  bids  exca- 
vallnK  and  hulldinic  Cllntonvllle  Main  Trunk 
iSwer,  Walhalla  branch,  i  ml.  >oiiK.  frj'm 
i  o  Jones.  $12.5S8;  Ames  Bros.,  $1J.».S0' 
V  B  .Sheets  Co..  $14,164.  Contractors  all 
of  Columbus.  Noted  Feb.  IS. 

♦  Mo.,  St.  laiuls — Bd.  Pub.  Serv.  let  con¬ 
tract  bulldinK  aewer  In  Arloe  Sewer  l*lst. 
Vo  1  to  (1.  (3.  PrenderKaat  tTonatr.  Co.. 
Chemical  Bldif .  $52,622.  Work  Involves 

14  895  linft.  8-33  In.  c.  1.,  or  common 
brick  Piia*.  126.000  bricks.  14.360  cu.yd. 
..arth  irenchInK.  250  cu.yd.  iwk  trenchInK. 
50  manholes  and  47  catchbaalns ;  Arloe 
Sewer  Inst.  .No.  2.  to  Bates  A  Martin.  St. 
liouls  $10,000.  Work  Involves  6065'  lin.ft. 
10- '’4  in  c.  I.,  or  common  brick  pipe. 
36  000  bricks.  3400  cu.yd.  earth  trenchInK 
and  40  cu.yd.  rock  trenchInK.  Noted  Jan.  30. 

*Mo..  Ht.  I,ouls — Bd.  Pub.  Serv.  let  con- 
irsct  huildlnK  sewers  and  appurtenances  in 
Oakland  .\ve.,  Sewer  Hist.  No.  2,  to  Bates 
i  Martin,  St.  l>jula,  $15,028.  Work  Involves 
5715  lln  ft.  8-30  in.  c.  1.,  w.  I.  or  cvimmon 
brick  pliM*.  53,000  bricks.  4830  cu.yd.  earth 


l’KOI'<»a|..ll  WtIKK 

MasN.,  I'Ittallrld — City  havliiK  plan 
alM'clflcHtlona  made  pavliiK  North  St 
Huibank  t»>  Tyler  Sts..  South  St.  from 
How  to  West  llouaalon.c  St  ,  Summ 
fr<  m  North  St  to  Armory,  lininn  St 
North  to  Northrup  Sts.,  Ilurlburt  St 
l-Ut  on.  Crane  anil  Pike  Plant  to  New 
St.,  and  Tyler  St  from  North  to 
Sts  Almut  $80,000.  A.  H.  Karnhati 
eiiKT. 

Conn..  New  Hritnin. — City  appro] 

$35,000  to  pave  various  streets.  W  11 
city  eiiKr. 

New  York — Town  Uds.  tjouverneur.  Kd- 
wards.  Taleville,  Y’ork  and  Kiillervllle  p«-tl- 
tlon<*d  St.ite  illKhway  Comn.,  Capitol,  Al¬ 
bany.  to  complete  Fullervlllc-Kdwards  Stat* 
IliKliway,  ill  SI.  1-awrence  Co.,  bituminous 
macadam. 

X.  V.,  Hrorkpurt — State  illKhway  Dem 
.\lhany,  iietllioned  to  Improve  Kast  Canal 
Ibl.  from  vlllaKe  line  to  hUist  l-ake 

N.  V.,  Ilundee — Vales  Co.  petitioned  State 
IllKhway  Iiepl..  t'apitol.  All>any.  to  build 
1  >unilee- Wayne  Hd.  .Xhout  $136,000  »VUU- 
ahle, 

N.  Y.,  ItKdensbura — ltd  Supervs.  St.  LaHW 
reiiee  Co.,  petitioned  State  IllKhway  Ib-pt, 
t'apitol,  Alliany,  to  Improve  Heuvelton- 
tSouverneur  Post  ltd. 

N.  V.,  Koehester— Bd.  Supervs..  Monroe 
Co.  petitioned  State  HiKhway  Dept.,  »  apl- 
tol,  Albany,  to  hulld  road  from  Alton  *o 
Wolcott,  from  Honsoye  Falls  to  Lima,  from 
I-ima  to  Hemlock,  from  Kast  Avon  to  tiUke. 
vllle  and  from  Bei'Keii  to  Hat.ivla  Tw|a 

N.  Y.,  Ruehesler — Bd.  SuiH-rvs.  Menroe 
Co.  petit lonml  State  HiKhway  Dept.,  Capitol 
•Albany,  to  build  Falnairt  VlllaKe  Hd..  In¬ 
dustry  Hd.,  RfH-heHter-SyracuHe  Hd.  thniUKh 
Lyons,  Sodus- Wolcott  Hd.,  road  from 
Sweden  to  Walker  and  road  from  BerKen  to 
Batavia. 

X.  Y’.,  Koehester — t'lly  consIderlnK  pavInK 
Tryon  I'ark,  ••ost,  $56,200;  lirlvInK  Park 
Ave..  $17,600;  Smith  St..  $32,000;  Kradlna. 
buildiiiR  sidewalks.  liistallinK  sewers,  etc.. 
In  Federal,  .Fersey,  Wim-onsin  and  Sodus 
Sts.,  $88,800  ;  repalrliiK  various  pavements, 
$10,000,  A.  C.  I’oole,  city  enxr. 

X.  Y.,  Koehester — New  York  (Vntral  HR. 
<3rand  Central  Terminal,  New  York  t’lt.v. 
has  been  Kranted  appropriation  to  extend 
Colby  St.  under  tracks;  also  aiiuUMta  $t4oM- 
som  Hd.  Rradc  crossinK.  O.  W.  KittredKc, 
New  York  City,  ch.  eiiKr. 

X.  Y’„  Krheneetady — City  appropriated 
$20,000  to  extend.  Krade  and  pave  (Jreon 
and  Jefferson  Sts.  and  eliminate  hrldges 
over  abandoned  Krie  Canal.  L.  B.  SebrluK, 
city  eiiKr. 

X,  Y'..  Troy — Rensselaer  Co.  iietltloned 
State  IllKhway  l>e|)l.,  Caiiitol.  Albanv.  to 
Improve  4  ml.  Hooslck  Hd.  from  Hooslok 
Twp.  to  Vermont  State  Line  ;  SJ  ml.  Pete?T»- 
burK-Pownal  Hd..  connectlnK  Hooslck  Rd. 
with  Moh.iwk  Trail;  extendingr  4  ml.  Boston 
1‘ost  Hd.  from  Castleton  to  Columbia  Co 
line  to  Join  New  York  Post  Rd.  extendlu;; 
21  ml.  Northern  Turnpike  from  Oil  Mill  HIU 
throuKh  Oakwood  Ave.  to  city  pavement  In 
fiakwood  Ave.  near  Frear  Park.  H.  DahL 
ct>.  elk. 

X.  J.,  Kllsabeth — Bd.  Freeholders  Union 
Co.  plan  to  Improve  Mountain  Ave.,  SprlnK- 
field  Twp.  and  Stuyvesant  Ave.  ami  Chest¬ 
nut  St.,  Roselle  Twp.  Noted  June  2o.  .V. 

Bauer,  enar. 

X.  J.,  Kllsabeth — City  plans  to  pave  Kllxa- 
lieth  Ave.  from  7th  St.  to  Staten  Island 
Sound  and  1st  St.  from  Kllsabeth  Ave.  to 
Port  Ave.  Almut  $376,000.  T.  K.  Collins, 
city  enar. 

N.  Xewurk — See  ‘‘Miscellaneous.*' 

X.  i.,  Newark — Bd.  Freeholders  Ks-ex 
tkj.  plans  to  |>ave  Drove  St.,  Stuyvesant 
Ave.,  Avondale  Rd,.  .Vutley  Twp.;  KutKers 
St..  Belleville  Twp..  bituminous  on  6  In. 
concrete;  Avondale  Rd..  Nutley  Twp.,  from 
Itiver  Rd.  to  Nutley  bridao.  Rutgera  St.. 
Belleville  Twp.  from  Washinaton  Ave.  to 
Krie  R.R..  aranite  hloek  on  6  in.  founda¬ 
tion  ;  .Stuyvesant  Ave.,  Irvlfiaton  Twp..  from 
Lyons  Ave.  to  Union  Co.  line.  Center  St.. 
Nutley  Twj)..  from  Franklin  Ave.  to  blast 
Passaic  Ave.,  Oreaory  Ave.,  West  Orange 
Twp.,  Watchuna  Ave..  Montclair  Twp..  Kast 
PaSOal^  Sf. 'Nutley  Twp,,  bituminous  eon- 
errte,''  Central  Ave.,  West  Oranae  Twp., 
asphalt  block  on  concrete  base. 

X.  Trenton — City  plans  to  widen  I 

block  Perry  St.  from  warren  to  Broad  Sts., 
#  ft.  $100,000.  J.  n.  Fell.  134 

North  cTihton  Ave.,  city  enar. 

,.  N.  J.,  Trenton — City  plans  ^.pave.pal- 
houn  St.  from  West  State  Kl.  to  water 
I  power  station.  J.  R.  Fell,  Jr.,  efty  enirr. 


Va..  Htuart — Cntll  Mar.  17,  by  Patrick 
Co.,  buildlna  concrete  l>rldKe  67 1  ft.  lonK. 
12  ft.  wide,  over  t'larks  ('reek,  Pedlaes 
Mill,  base  to  lie  of  plain  concrete,  top  of 
rein. -con. 

W.  Vs..  Yllddlebuurne — Until  Mar,  24.  by 
Tyler  Co.,  buildlna  56  ft.  rein. -con,  arch 
bridac,  10  ft.  rise,  16  ft.  ro.tdway,  acroas 
Suaar  Creek.  .Meadvllle  Twp. ;  also  brlda*’ 
aemsM  Indian  Creek,  McKlroy  Ulst.,  .VIvy 
Twp.  J.  K.  Smith,  elk. 

H.  Ornnaebura — S«-e  “Kxcavatlon  and 

Dredalna.” 

Tenn.,  Knoxville  —  Until  Mar.  18,  by  Hd. 
Comrs.,  buildlna  rein. -con.  viaduct  over 
Southern  Hy.  tracks  at  Day  St.  .About 
$200,000.  J.  B.  McCalla,  city  enar. ;  ad¬ 
vertised  in  this  Issue. 

WU.,  Janesville  —  Until  Mar.  27.  by  Hd 
Pul).  Wks.,  buildlna  rein. -con.  brldae  over 
Rock  River  on  Jackson  St.  six  54  ft.  spans. 
55  ft.  wide.  C.  L.  Valentine,  chn.  ;  adver¬ 
tised  in  this  Issue.  Noted  Jan.  23. 

X.  I>.,  Minot — Until  Mar.  17,  by  Comrs. 
Ward  Co.  buildlna  79  ft.  timber  brldae  at 
Carplo  Twp.  and  48  ft.  tlmlier  brldae  at 
I  tonnybrook  Twp. 

<’nl.,  Visniln — I'ntll  Mar.  19,  by  Bd. 
Su|)ervs.  Visalia  Co.  Twp.  ;  buildlna  2  con¬ 
crete  hridaes  between  here  and  Dlnuba  Twp. ; 
also  4  concrete  bridaes.  3  concrete  culverts 
and  7  culvert  wlnas  between  Porterville 
and  *npton  Twps, 


[irlated 


PKICKS  AXI>  COXTK.ACTH  AM'AKBKH 
(<kIndicateH  award  of  contract) 

4^Knn.,  Topeka — City  let  contract  bulld- 
Ina  90  ft.  rein. -con.  brldae  over  Shun- 
aanunaa  Creek  on  8th  St.,  cantilevered 
sidewalks,  20  ft.  roadway  and  5  ft.  side¬ 
walks,  also  109  ft.  brldae  over  Shun- 

ranunaa  Creek,  on  4th  St..  20  ft.  roadway. 

ft.  sidewalks,  to  N.  T.  Hopkins,  $21,993 
and  $21,998  respectively.  Noted  Jan.  30. 

WArk.,  FI.  Nmlth — Comrs.  Sebastian 
Brldae  Ulst.  let  contract  buildlna  rein. -con. 
arch  bridge  and  approaches  over  Arkansas 
River  on  Oarrlson  Ave.,  to  M.  M,  Klkan. 
Amer.  Natl.  Rank  Rida.,  Macon.  Da.,  about 
$500,000.  Work  involves  20.000  cu.yd,  con¬ 
crete,  1,550,000  lbs.  rein. -Steel.  8270  sq.yd. 
wood  hI<K'k  or  asphalt  pavement,  26.000 
mis<-ellaiieous  metal  and  22.000  cu.yd.  earth 
embankment.  Noted  Jan.  2. 

FCaJ.,  Kureka — State  Hlahway  Comn., 
Forum  Rida.,  Sacramento,  let  contract 
buildlna  timber  drawbridae  712  ft.  Iona. 
21  ft.  wide,  with  concrete  trestle  approach 
Includina  movable  span,  tower  and  fenders, 
complete,  etc.,  over  Eureka  SIouRh,  Hum¬ 
boldt  Co.,  to  Mercer-Fraser,  .Rureka.  $61.- 
!t»9.  Noted  Feb.  20. 

Ont.,  Feterboro — ''‘Ity  r«‘oelved  bids  hulld- 
Ina  brldae  over  Otonabee  River,  here,  from 
Canadian  Kna.  A  Constr.  Co.,  Peterlmro, 
$337,338  :  I.  O'Toole,  Ottawa.  $361,710;  R. 
Sheehy,  751  Deorae  St.,  Peterboro,  $381.- 
474.  Noted  Nov.  28. 


Bridges 

FKOFOHKI)  WOBK 

N.  V.,  Watertown — City  election  In  May 
to  vote  on  $60,000  bonds  for  concrete  brldae 
on  Pearl  St.  and  $125,000  bonds  for  c-on- 
rrete  brldae  at  Diamond  Island,  both  over 
Black  River.  K.  W.  Sayles.  city  enar.  Noted 
Jan.  9. 

X.  J..  Jer«ey  City — Hudson  Blvd.  Comn. 
plana  to  repair  Pennsylvania  ILR.  brlda<‘ 
oxer  Hudson  Co.  Blvd.  About  $50,000. 
Plana  include  removlna  roailway.  buckle 
plates.  Htrlnaem.  etc. 

S.  4.,  Jersey  rit.v — Hudson  Co.  Blvd. 
Comn.  hiivina  plans  prepared  repairlna 
Hudson  Blvd.  bridge  over  Newark  and 
New  York  branch  of  Central  R.R.  of  New 
Jerse.v.  About  $10,000. 

X.  J..  Xewark — Kssox  and  Hudson  Coun¬ 
ties  plan  to  build  new  brldae  over  Hacken¬ 
sack  Uiv«r  from  here  to  Bayonne.  About 
(51111,1100. 

V«..  Stuart — .Supervs.  Patrick  Co,  h.avina 
plans  |ii-epured  for  4  briilaes  ;  cost,  $80,000. 
Will  also  spend  $40,000  to  rebuild  and  re¬ 
pair  existing  structures. 

AlUti.,  MrComb— City  soon  lets  contract 
hulldlriKl  steel  or  concrete  approach  to  via¬ 
duct  across  Illinois  Central  R.  R.  About 
(14.000.  X.  A,  Kramer,  Maanolia.  enar. 
Mlrh.,  Kerrysburg — See  "Spring  I-ake.” 

-Mich.,  Spring  Lake-State  Highway  Dept., 
lAnsing,  soon  receives  bids  buildlna  66  ft. 
trunnion  lift  bridge  here.  20  ft,  roadway 
and  two  5  ft,  walks,  to  connect  with  Ferrys- 
burg  .Aliout  $40,000.  C.  V.  Dewart,  hriaae 
engr. 

WU.,  Alanitowoe — City  receives  bids  In 
April  buildlna  396.9  ft.  bascule  brldae  on 
loth  .Si.,  eonsistina  of  100  ft.  draw,  reln.- 
ocn.  apiiroaches,  24  ft.  drive  and  8  ft.  walk. 
Klug  &  Smith,  69  Wisconsin  St.,  Milwaukee, 
engrs  .Noted  Jan.  30. 

M'Is.,  Ylllwaakee — City  voted  $260,000 
wnds  to  build  bridge  on  Cedar  St  D. 
Htaal,  cil.v  enar, 

Souih  Dakota — Pierre,  “See  St  rods  and 

Roads " 

. ,  .  Denver — City  soon  receives  Wds 

uuiid  ,i({  rein. -con.  bridge  over  Cherry  Creek 
on  Is)gan  St.,  involving  460  cu.yd.  rein.- 
con.,  coat  $30,000 ;  rein. -con.  bridge  over 
on  Colfax  Ave..  Involving 
750  cu  yd.  coBcretgL  130,000.  JU  B.  .Hwter. 

bit  II'I-.S,  <io  Iiwt 

OfegoB^-Sfes  ••StiT«ts ’add Hoads." 


Structural  Steel 


FKOFOHKD  WORK 
X.  J..  Xewark — See  "Buildtnas. 


Reinforced  Concrete 


FKOPOHKD  WORK 

X.  Y.,  KorlicMter — See  “Industrial  Works. 
X.  Y.,  Watertown — See  “Brblaes.” 

La.,  Shreveport — See  “Bulldlnas." 

WIs.,  Milwaukee — See  "Bulldlnas." 

B.  f'.,  Yjinronver — See  "Industrial  Works. 


BIDS  DKNIKKD 

/  oU 

Tenn.,  Knoxville— See  "BrMges.”H 
Va.,  Stuart — .See  "Bridges.” 


l.★Indlcat^.]]wa^(^.,of  (^n/jj^ct) 

,■  Baltlmare — See  "Industrial  Worka' 
FetersbargT— See  "Miscellaneous.” 
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StrfHa  and  Ituuda  (^ntltiu<‘d) 

Si.  J.,  Trrnloo — Mercer  Co.  plann  to  widen 
1  lilock  H<iuth  Montnomery  St.  from  Slate 
to  Front  StM..  from  18-80  ft.  Almut  $150,- 
000  A.  Swan,  co.  eiiKT. 

Si.  J.,  Verona — Town  havinn  plana  pre¬ 
pared  ImprovInK  entire  leiiKth  «»f  Hloomneld 
Ave.  AlK>ut  $:iO.OO0.  Work  Involvea  10.- 
362  ft  concrete  curliInK  anil  noaliiK. 

Si.  J..  Weehawken — Town  having  plana 
pretmred  extendlna  and  imprnvIiiK  dak  St.. 
2300  ft.,  to  tlrcKory  Ave.  McClave  Mc- 
t’lave,  Cllffalde,  enara. 

N.  J..  We»t  ttraiige — Hd  Kreeholdera 
Kasex  Co.  (.Newark),  liavliiK  plana  pre¬ 
pared  Hllerlna  line  and  lowerliiK  Krade  of 
I'laKle  lloi'k  Ave.  Almut  $133,033. 

I'a..  Bradford — City  plana  to  pave  Seward 
Ave..  2  mo  ft  loiiK.  30  ft  wide.  Work  In¬ 
volvea  6000  atj.yd.  vltr.  Itrlck  pavement  on 
6  In.  concrete  liaae  and  4100  lln.ft.  t^n- 
crete  curltliiK  Altout  $26.0i)0.  B.  A.  >AiBe. 
city  en*r. 

I*n..  Kllwood  I’lty — City  plana  to  laaue 
$42,000  bonda  to  pave  and  Improve  varloua 
at  reel  a. 

I'a..  Mercer — Mercer  Co.  election  May  1. 
to  vote  on  $800,000  lH>nd.4  to  build  varloua 
roOda. 

I'a..  Mt.  Olive — City  plana  to  laaue  $100.- 
000  iHtnda  to  pave  varloua  atreeta. 

I'a.,  Newea>.lle— Contra.  Lawrence  Co. 
plan  to  laaue  $800,000  bonda  to  Improve 
varloua  roatla. 

Pa..  Plltaburali — t'lty  jtaaaid  ordinance 
to  pave  and  curb  3170  ft  Marahall  Ave 
fi(>m  I.lnwood  Ave.  to  Hrltthton  ltd..  60  ft. 
wide;  coat  $117,000  ;  erode,  pave  and  curb 
330  ft.  .Stevenaon  St.  from  Bluff  St.  to  end 
of  present  pavement,  36  ft.  wide.  InvolvInK 
1330  B<i  vil.  atone  block  on  6  In  concrete 
baae.  665  lln.ft.  concrete  curhliiK  and  904  cu. 
yd.  earth  excav.,  $12,000  T.  N.  Heed, 
City  County  Bldn.,  enur 

I*n.,  Warren — W’arren  Co.  plana  election 
Apr,  B  to  vote  on  $750,000  bonti  laaue  for 
road  work  Thia  amount  la  In  addition  to 
$1,600,000  aid  promised  by  stale  In  next 
four  yearn  State  will  build  8  ml.  rtiad 
fnmi  Warren  to  Voumtavllle  durinK  1919. 
16  ml.  from  W'arren  to  Shetlleld  and  from 
Younitavllle  to  Pittsfield  In  1920.  13  ml 

from  Pittsfield  to  Krle  ('o  line  In  1921.  and 
8  ml.  from  North  Warren  to  New  York 
state  line  In  1922.  County  will  exp«‘nd  $750.- 
000  to  be  voted  on  feeders  to  above  roads. 

W.  Va..  New  Cumberland — Hancock  Co. 
Butler  I'lat.  election  Mar  29.  to  vote  on 
$100,000  iKinds  to  build  Chester-PuKhtown- 
New  Cumberland  Welrton  Hd.  C  K.  Oraf- 
ton.  i^.  eiiBr 

N.  C..  Klnaston— Contra.  L-nolr  Co.  plana 
to  Issue  $1,000,000  iMtnda  to  build  various 
roads. 

N.  4'.,  SliMinl  Olive — City  plana  to  Issue 
$75,000  bonda  to  pave  atreeta  and  $25,000 
bonds  to  build  sidewalks. 

N.  C..  KalelKli — Western  Wake  HlKhwaV 
Com.  plana  to  build  road  from  here  to  Cary. 
About  $130,000.  K.  McNeill,  chn. 

<ja.,  Briiiiswlrk — City  election  Apr.  2.  to 
vote  on  $150,000  iHXiila  to  pave  and  lmi>rove 
roads,  b.  T  MorKan.  city  engr. 

I. a..  Slidell — City  having  plans  prepared 
for  Improving  various  streets.  About  $30.- 
000.  X.  A.  Kramer.  Magnolia,  Miss.,  engr. 

t»..  Akron — ('omrs.  Summit  Co.  soon  re¬ 
ceive  bids  grailing  and  paving  2  mi.  Spring- 
field  Hd.  from  Springfield  Center  to  Portage 
Co.  line.  17  ft.  wide,  cost.  $100,000;  2.9  ml. 
Arlington  Hd.  south  of  Hast  Lllierty.  17  ft. 
wide,  brick,  concrete  or  asphaltic  concrete, 
$100,000. 

O. .  Akron — Comra.  Summit  Co.  plan  to 
grade  and  pave  8|  ml.  Akron-Cleveland 
Highway,  18  ft.  wide,  either  monolithic 
brick  on  8  In.  concrete  or  10-In.  concrete 
base.  About  $425,000.  C.  Coatigan.  co. 
engr.  , 

t)..  CnliimbuM — Cltv  plans  to  pave  Brier 
Alley  from  Ixtng  to  Spring  Sta. ;  alley 
west  of  18th  St.,  from  Bryden  Alley  to  Cher¬ 
ry  St.,  and  Orant  Ave.  from  5tn  to  11th 
Avea.  H.  Maltzel,  city  engr. 

MIeh..  <irnnd  Kspids — City  plans  to  pave 
1107  ft.  Hilton  Ave,  from  Prescott  to  Orant 
Sts.,  -brick  on  concrete  baae.  26  ft.  wide, 
coat  $12,290;  reitave  1900  ft.  Fulton  St. 
from  Division  Ave.  to  Grand  River,  brick 
on  present  foundation.  ?8  and  42  ft.  wide, 
$21,905  ;  1466  ft.  Shawmut  Ave.  from  Front 
to  Seward  Avea.,  brick.  42  ft.  wide.  $22,- 
490 ;  removing  old  gravel  roadway  and  re¬ 
paving  759  ft.  Grand  Ave.  from  Fulton  to 
Wuntain  Sts.,  .rein. -con.  Including  neces- 
snry  .uurhing  pfa  utdr  ground  work.  30  ft. 
wide.  $70nC  Anti  5il»'L  »t.  Clancy  Ave.  from 
Cedar  to  Faitdiankn  Sts..  2  in.  bituminous 


concrete  on  6  In.  concrete  base,  catch  basins 
-ind  curbing,  26  ft.  wide,  $21,400.  G.  J. 
Wagner.  City  engr. 

MIrh.,  Grand  Kapida — City  plans  to  pave 
and  drain  2272  ft.  College  Ave.  from  ('ar- 
rler  to  Sweet  Sta.,  38  ft.  wide.  Involving 
10.125  a<|.yd.  vltr.  brick  on  6  In.  concrete 
base,  1066  lln.ft.  concrete  curbing,  coat  $43,- 
500;  grading,  curbing  and  paving  3152  ft. 
7th  St.  from  Turner  to  Stocking  Avea.,  reln  - 
con..  30  ft.  wble,  $31,450  ;  repaving  3153 
ft.  Crescent  St.  from  Boatwb'k  to  Pnlon 
Aves.,  with  2$  In.  sheet  asphalt.  30  ft  wide, 
$18,512;  1819  ft.  Fulton  St.  fn>m  Grand 
Hiver  to  ls>xlngtun  St.,  brick  on  present 
concrete  base,  42  ft.  wide.  $30,060 ;  re¬ 
moving  old  gravel  roadway  ami  reitavlng 
759  ft  Grand  Ave.  trom  Fulton  to  Foun¬ 
tain  Sta..  2  In.  bituminous  concrete  on  6 
In.  concrete  base,  30  ft.  wide,  $7515:  2570 
ft  Kaatern  Ave.  from  Franklin  to  Hall  Sta., 
bituminous  comrrele  on  concrete  bane.  In¬ 
cluding  necessary  curbing  and  underground 
work.  30  ft.  witle,  $28,6.61).  O.  J.  Wagner, 
city  engr. 

MIrh.,  Grand  Kaplds — f'omra.  Kent  Co 
soon  receive  bids  grading  and  paving  3$ 
mi.  Knapp  St.  Hd.  from  $  ml.  east  of  city 
limits  to  4  mi.  cast,  16  ft.  wide;  2  ml. 
Kalamazoo  Ave.  Hd.  near  Dutton  Twp.,  16 
ft  wide;  3  ml.  Alpine  Ave.  from  north  city 
limits  to  3  ml.  north,  •‘onerete,  16  ft.  wide. 

K.  W'hltlng,  Court  House,  engr 

III.,  Kdwardsvllle — Kd.  Hupervs.  Madison 
('<>.  sold  $600,000  bonda  to  build  hard  sur¬ 
face  mad  from  tlranlte  City  tp  Alton,  from 
Fast  St.  I.s)Ula  to  here  and  from  Staunton 
and  lOaat  St.  Ixtuls  to  Highland. 

III.,  Istrkport — City  plana  to  pave  with 
concrete  1 4th  St.  from  State  to  Division 
Sta..  Madison  St.  from  9fh  to  Divialon  Sta., 
and  11th  St.  from  Madinon  St.  to  east  city 
limits.  A.  S.  Calkina,  engr. 

III.,  Koblnson — Bd.  Is)cal  Impvts.  receives 
bids  about  June  1,  paving  curbing  and  gut¬ 
tering  varloua  streets,  brick  and  concrete. 
Alioul  $28,000.  J.  I*.  Lyona,  engr. 

III.,  Korkfnrd — Ud.  Lot'al  Impvts.  plans 
to  pave  9th  St.  lietween  14th  and  Harrison 
Avi'B.,  coat  $77,000.  S.  B.  Hand,  pub.  engr. 

III.,  WInnetka — Bd.  I.s>cal  Impvts.  aoon  lets 
contract  paving  various  atreeta.  Involving 
58,860  aq.yd.  1  course  rein. -con.  pavement 
with  Integral  curbs.  30  ft.  Joints  and  as¬ 
phaltic  felt  filler.  36,500  cu.yd.  excav.,  1950 
aq.ft.  sitlewalk  to  be  adjusted.  2010  ft. 
concrete  sidewalk  approach,  aewera,  catclt- 
haalna,  inleta,  etc.  About  $185,753.  Windea 
ft  Marsh,  engrs. 

III.,  Zion  City — City  plans  to  pave  2  ml. 
road  with  concrete,  to  connect  Cnlcago-Mll- 
waukee  Hd  W,  H.  Clendinen,  mayor  and 
chn.  com.  local  impvts. 

Kan..  KanssH  <'lt>— ^omrs.  Wyandotte 
Co.  receive  bids  about  Mar.  15.  |>aving  1 
ml.  Kaw  Valley  Hd..  concrete.  18  ft.  wirle. 
O.  K.  Williamson,  engr.  Noted  Dec.  5 

Kan.,  Kunssn  <’lt.v — t'omra.  Wyandoti.' 
Co.  receive  bids  about  Mar.  15  paving  31 
ml.  Fort  to  Fort  Highway,  concrete,  18  ft. 
wide.  O.  K.  Williamson,  engr. 

South  Dakota — State  Highway  Comn., 
Pierre,  rt-celves  bids  alwut  May  I.  grading 
and  draining  11.8  mi.  Belle  Fourche-Alzada 
Hd..  36  ft.  wide,  involving  2330  lln.ft.  cor¬ 
rugated  culverts,  228  cu.yd.  rancrete  cul¬ 
verts.  1072  lln.ft.  wooden  guard  rail.  54.500 
cu.yd.  earth  excav.  About  $31,000. 

South  Dakota — State  Highway  Dept.. 
Pierre,  plana  to  grade,  gravel  and  drain 
roads  in  following  counties: 

Devel  Co..  8,6  ml.  Millhank.  Clear  I-ake 
and  Canby  Rds.,  18  ft.  wide,  involving  28.- 
300  cu.yd.  earth  excav.,  8,592  cu.yd  gravel. 
950  lln.ft,  corrugated  culverts.  153  cu.yd. 
concrete  culverts.  8480  Iba.  steel  reinforce¬ 
ment  and  1100  lln.ft  wooden  guard  rail, 
cost.  $28,500. 

Lincoln  Co..  10  ml.  Canton-Parker  Hd.. 
16  ft.  wide.  5  In.  deep.  Involving  758  lln.ft. 
corrugated  culverts.  186  cu.yd.  concrete  cul¬ 
verts,  14.800  Ihs.  reinforcing  steel,  12,600 
cu.yd.  earth  excav.  and  7500  cu.yd.  gravel. 
$41,600 

Brookings  Co.,  6.5  ml.  Brooklngs-Dell 
Haplds  Hd.,  18  ft.  wide,  and  building  abut¬ 
ments  to  2  river  bridges,  involving  388 
lln.ft.  corugated  culverts.  353  cu.yd,  con¬ 
crete  for  culverts  and  abutments,  14,600  Ihs. 
reinforcing  steel,  20,834  cu.yd.  earth  excav. 
and  6461  cu.yd.  gravel,  $261,000. 

Brown  Co.,  12,6  ml.  Alberdeen-Webater 
Rd..  18  ft  ^de,  and  building  two  20  ft. 
span  bridges.  Involving  1000  lln.ft.  corru¬ 
gated  culverts.  308  cu.yd.  concrete  culverts 
and  bridges.  16,000  lbs.  steel  reinforcement, 
31.600  cu.yd.  earth  excav.  and  18,600  cu.yd. 
gravel.  $72,500.  .. 

Moody  Co.,  IS.i'  ml.  Plandreau-Madlson 
Rd.,  16  ft.  wide.  5  In.  deep,  over  6.2  ml.. 
Involving  744  lln.ft.  corrugated  culverts. 


1762  lln.ft.  wootlnn  guard  rail, 
drain  tile,  24,000  Iba.  steel  n-ii 
405  cu.yd.  concrete  eulverta.  and 
73,900  cu.yd.  earth  excav.  and  •. 
gravel,  $41,000. 


*  luift. 
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Mont.,  Koaadai* — Musaelahcll  ni<n 

to  grade  and  hiflid  drulnag*-  sir  . 

12  ml.  Itoundup-laivlnu  Hd.  .vi  ^  ttm' 
000.  R.  K.  BushnelU  co.  engr. 


M«.,  Cbarleatea — Miaalaalpin 
Improve  15  ml.  of  preaent  road 
through  Wyatt  to  Blrda  Dm 
$160,000.  Addreaa  Bualneaa  Mi-n 
t'harleaton. 


■'i.iii*  to 
in  )i,.^ 


•Mo.,  ('la)ton  (St.  Louia.  P.  1 1  p 
Lcglalitture.  Jefferson  t'lty.  pi-in  .Mi,d  ra 
authorize  St.  latula  Co.  to  lasui-  t.liiiMipstu 
to  Improve  roads.  W.  Klbnng  p  Livim 
CO  engr.  ^ 


Mo..  Kansaa  City — Jackson  C.p 
plana  prepared  for  macadamIxiiPK 
dirt  road  from  end  of  Holmes  Si 
Bridge.  O.  C.  Shetey.  co.  engr 


hxviiif 
II  ini 
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Ark.,  Conway — State  l.«eglsl:itup-..  Um, 
Hock.  |>etitlune<|  to  approiirlate  $2,6  ism  i,, 
improve  ia>rtluna  of  llruct-  St  ami' |t,»,u 
ghey  .\ve.,  adjacent  to  Arkanaa-s  State  .Nor¬ 
mal  School  grountla. 


Ark..  .Marloa— -Comra.  Critt.  ndi  ii  o, 
plana  to  build  system  of  hani  np.tds  m  « 
dlatrlcta  lhroiigh(»ut  county,  radiatitpx  fnsn 
point  otipoalte  Memphia  IbNtds  ('pmi  be 
tween  12,000.000  and  $3.00U.U0o 

Texas— State  Highway  Comn  .  .lustin 
plana  to  extend  highway  No.  20.  80  nip  alsi 
inacudamlze  same. 


Tex..  Dallas— 4'ity  having  plans  pre¬ 
pared  paving  Ann  St.  from  Sanlit  Kc  Hv 
to  Stonewall  St.,  Allen  St  from  Rons  St  to 
Dallaa  Kranch,  Worth  St  from  Fulton  to 
Paulua  St..  Clarence  St.  from  laitliim-r  to 
Oakland  St..  Peak  St.  fnmi  Kasiside  do 
Foniey  Avea..  Uvalde  rock  as|>halt ,  also 
Knight  St.  from  Ceader  Siiriiig.s  led  to 
Drown  St.,  Forest  Ave.  from  Meudow.s  St 
to  2nd  Ave..  Colonial  PI.  from  Colonial  Ave 
to  Holmea  8t„  Sunar-t  Ave.  from  Bixlippp  Ave 
to  Polk  .St..  Reagan  SI.  from  Cender  SiiriiPKs 
Hil.  t«»  Maple  Ave.,  Shelby  .St.  from  l>ickanon 
to  Maple  Avea.,  and  Thromkmortoii  St  from 
Cejider  Springs  Hd  to  Maple  Ave,,  liiiullthic 
O.  D.  Falrtrace,  city  engr. 

Tex.,  Dallas — Dalliia  Co.  election  Apr  I. 
to  vote  on  $2,000,000  larnda  to  iiiiprove 
roads.  J.  F.  Wilt,  co.  engr. 

Tex.,  Waxuliarhie  —  City  votp-d  $l!il,niiO 
Itonda  to  pave  atreeta  and  exieiiil  water 
and  sewer  mains.  Noted  Jan.  3(t 


Oklaliuma — State  HiKhwa.v  Comn  .  Okla 
licma,  plana  to  laaue  $50.00ll.0il0  lionda  for 
conatructlon  and  mainteniince  of  roada. 

Gkbi.,  .\nllern — Comra.  Piiahmatahu  I'o 
voted  $  100.0(11)  iMtnila  to  hulld  roads  In 
Antler  Twit,  and  $29,000  for  roads  In  Kia- 
inlchl  Twp. 

Gklu..  Idsbel  —  Comra.  McCurlaiii  I'o 
voted  $50,000  l>onda  to  hulld  rouils  It 
Flennlken,  secy. 

Wash.,  Seattle — King  Co.  had  itlanH  pre¬ 
pared  hy  S.  Humes,  co.  engr..  for  4  7  mi 
hard  surfaced  highway  to  Bothell.  3S  ft 
wide.  About  $100,000. 

Oregon — State  Highway  Comn..  .Mullnm 
mail  (,<).  Court  Houae,  Portland,  ataiti  leia 
contract  grading  and  paving  6.9  mi  I’acifli' 
Highway  from  Jefferson  to  Alltuny.  l,inn 
t.'o..  Involving  31,000  cu.yd.  excav.,  65.iiii0 
sq.yd.  surfacing;  macaclamIzInK  4  9  mi 
Pacific  Highway,  from  Wolf  Creek  to  (Irave 
Creek  Sect,,  Joaephine  Co.,  Involving  10.,SOO 
cu.yd.  gravel  and  rock ;  grading  and  gravel¬ 
ing  7.2  ml.  John  Day  Highway,  from  John 
Day  to  Flak  Creek  S«*ct.,  Orant  Co.  in¬ 
volving  42.000  cu.yd.  excav.  and  20.0«('  cu- 
yd.  gravel ;  grading  and  macadamizing  -’  7 
ml.  Yamhill-Neatucoa  Highway,  ilrande 
Ronde  Sect.,  Yamhill  Co..  Involving  ih.- 
000  cu.yd.  excav.,  4300  cu.yd.  broken  stone 
macadam.  H.  Nunn,  state  highway  engr 

Oregon — State  Highway  Comn.,  .Salem, 
petitioned  by  Wasco,  Jefferson.  Iteschutes 
and  Klamath  counties  for  $600,000  appro¬ 
priation  to  build  Dallea-Callfornia  llighaay 
Commercial  Club  of  Bend.  Interesitd 


Oregon — State  Highway  Comn  .  Salem 
plana  election  to  vote  on  $2,600,000  honde 
to  build  Roosevelt  Memorial  Highw.iy  along 
Pacific  (xyaat,  across  state  from  c'iiliforma 
to  Washington  state  line. 


Oregon — State  Highway  Comn.  Salem, 
noon  receives  bids  for  grading  P'Oo  m 
roads.  Main  line  roads,  25  ft.  wide. 
and  postroads,  20  ft.  widei  also  huilaJo* 
40  new  bridges.  About  110,000,000 
able  for  work. 
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orrK.  n — Slate  Lealalalure.  Cnpltol,  Salem. 

ion«  tsa'ie  $10,000,000  bondH  for  follow- 
Fne  r.  .<I«;  Pacific  Hlahway  fmm  Porilaml 
rul.i.irnla  line  and  Columbua  Highway 
Jn.m  1  ' ■  I  Aaiorln  coat,  $7,600,000; 

Mail  fioin  Bend  to  The  OulleM  from  Med- 
J^ril  I'.  Klamath  Palls  and  I,.akevlew.  from 
Hav  to  Kosehurg.  from  McMinnville 
I.i  Tli;  iiiiook.  from  Nahalcm  to  .Seaside, 
/rnni  KuKcne  to  Poclflc  coast  and  from 
Burns  i<>  Bend  and  Ontario.  $2,600,000. 

Orr  Enterprise — City  plans  to  lasue 

}-,>5nitn  bonds  to  pave  street  Intersccllons 

Orr  Eugene — State  Highway  Comn.. 
Sal.in  will  survey  land  for  new  highway 
Vroni  Willamette  to  l,a4ke  Cr«*ek  Valleys 
stale  and  county  will  pay  60'’;  of  cost  and 
iialaiua’  will  l>e  home  by  Federal  Oovern- 
mriit. 

4»rr  Hood  River — Hood  River  Co.  plans 
elrclion  to  vote  on  $460,000  bonds  to  build 
roads. 

ore..  Klamath  Falls — City  nlnns  to  Im- 
iirove  Spring  St.,  cinders,  $3796.  water 
tH.und  macadam,  $3976;  Uncoln  St.,  cinders, 
12206.  oil  macadam.  $4234  ;  lirant  St.,  cind¬ 
ers.  $1158,  oil  macadam.  $1095. 

Ore..  Marahfleld — City  plana  to  Improve 
North  Hwav..  bllullthlc.  Market  Ave..  con- 
(•irlr  and  Park  Ave..  36  ft.  wide  concrete. 
About  $45,000.  K.  K  Burton,  city  engr. 

Ore.,  North  Bend — City  plans  tq  build  6 
and  14  ft  sidewalks  on  Sherman  Ave.; 
pave  Sherman  Ave.  hill,  16  ft.  center  park¬ 
ing,  from  Maryland  to  Washington  Sts. ; 
Maryland  St,  from  Sherman  to  Sutherlln 
.StH  14  ft.  wide,  also  14  ft.  cent-er  parking 
on  Sutherlln  St.  from  Ohio  to  Maryland 
Sts.  About  $100,000. 

Ore.,  Pendleton — ITntatllla  Co  nlans  to 
Issue  $1,050,000  bonds  to  build  following 
highways:  Oregon  Washington  Highway 
from  .Milton  to  Oregon-Washington  slato 
line,  cost  $50.000 ;  Hudson  Bay  Highway, 
from  Sunnyside  to  Umaplne.  $30,000;  Pen- 
dli-lon-Cold  Springs  Highway  front  t'olrf 
Springs  Sta.  tq  Pendletqn,  $185,000:  Oregon- 
Washington  Highway  from  Pendleton  i<r 
Pilot  Itock,  $70,00l>,  from  Weston  to  Milton, 
$80,000  ;  from  Pilot  Rock  to  Nye,  $20,000  , 
from  Nye  to  Morrow  Co.  line,  $15,000  , 
from  Athena  to  Weston.  $30,000;  from 
Blakeley  to  Athena.  $65,000 ;  Old  Oregon 
Trail  from  Pendleton  to  Umatilla  Union 
I’o  line.  $100,000;  from  Morrow-Umattlla 
Co  line  to  i'endleton.  $260,000  ;  Pendleton- 
John  l>ay  Highway  from  Nye  to  Orant- 
I'matllla  Co  line.  $66.000 ;  Helix  Highway 
from  Helix  to  Havana  Sta.,  $90,000. 


Ore..  Reedsport — Unip<|ua  Valley  Dlst. 
plans  to  hulld  auto  beach  highway  from 
Drain  to  Reedsport  via  Scotahurg  and  con¬ 
necting  with  Elkton-Draln  highway. 

Ore.,  Warrenton — Commercial  Club  peti¬ 
tioned  State  Highway  Comn.,  Capitol.  Sal¬ 
em,  to  build  road  from  Smiths  Point  to 
Warrenton  Twps.  across  Vounga  Bay  :  also 
bridge  running  parallel  with  Spokane, 
Portland  ft  Seattle  R.R.  trestle. 


rslifornia — Committee  representing  over 
250  civic  municipal  and  commercial  organ- 
ixatloiiB  plan  election  to  vote  on  $36.(115,- 
000  Isrnds ;  $16,015,000  to  be  used  to  grade 
and  pave  1160  ml.  new  highway,  and  $20.- 
000,000  to  complete  original  highway.  Plans 
include  road  from  Barstow  to  Needles,  coat, 
$350,000  ;  from  Oxnard  to  San  Juan  Ca- 

Slstrano,  $4,000,000 ;  from  Barstow  to 
lojave,  $160.000 ;  from  Santa  Marla  to 
Bakersfield,  $1,000,000;  Skyline  Blvd.  from 
San  Francisco  to  Santa  Crux,  $2,471,000; 
from  Rio  Vista  to  Fairfield,  $384,000  ;  from 
Auburn  to  Verdi,  $1,000,000 ;  from  Uklah 
to  Tahoe  City,  $2,700.000 ;  Crescent  City 
to  Oregon  line,  $400,000  ;  from  Santa  Rosa 
to  Shellville,  $460,000 ;  Big  Pine  to  Fasis 
$300,000 ;  Placerville  to  Sportsmans  Hall. 
$100,000;  Feather  River  Canyon  Rd.  from 
Orovilie  to  Quincy,  $86,000 ;  Kings  River 
Canyon  Rd.,  $100,000;  Calistoga  to  Lowa 
Ltike,  $200.000«;  Mecca  to  Blythe,  $300,000 ; 
Uumsey  to  Lower  Lake,  $254,000.  A.  B. 
Fletcher,  Sacramento,  state  highway  engr. 


Cal..  Brawley — City  soon  receives  bids 
grading  and  paving  1  ml.  Main  and  ,  8th 
Sts  24  ft.  wide,  7  In.  concrete. 


Cal..  Holtvllle — City  Trustees  retained  H. 
J  Bark,  engr.,  El  Centro,  to  aupervlse  pav¬ 
ing  III  2  districts ;  I)lat.  No.  1  will  encom- 
P«s^  iwrtlons  6th,  «th.  Palm,  Pine  and  Holt 
81*  .ind  Involve  262,220  aq.ft.  paving;  Dlst. 
No,  poRtAoipii  6th,  7th,^llye.  Plnfe.  Palm 
»nd  ffoB  Sts.  and  Invdlve  244.800  sq.^t.  pav¬ 
ing  .Voted  Jan.  21. 


Cal.,  .Mariropa — C4ty  plans  to  pave  1)  ml 
streets. 

4'al.,  Paaadrna — H.  Dyer,  city  elk.,  re¬ 
ceives  bids  In  April  Improving  Wsrengo 
Ave.  from  Colorado  to  Walnut  Sis,  Includ¬ 
ing  cement  injrha,  concrete  gutters,  cement 
wslka  and  Warrenlte  pavement  R  V.  Or- 
hlsoii,  city  engr 

C’al..  Rlvrralde  — Rd.  Supervs.  Riverside 
Co  plan  to  make  appropriation  In  next 
year's  budget  to  assist  in  constructing  16 
ml.  highway  between  Fcrtllla  and  Palo 
Verde  via  Rlythe,  iirohably  macadam.  AI»out 
$75,000.  A.  H,  IMIch.  co.  elk.  Pro|)erty 
owners  will  raise  $60,000  by  direct  tax. 

Cal..  Han  lllego — t’lty  plans  to  Improve 
Howard  and  Lincoln  Ave  from  Park  Hlvd. 
to  east  cllv  limits'  Polk  Ave.  from  (leorgla 
St.  to  east  ritv  limits.  Plans  include  grad¬ 
ing.  cement  curbing  and  sidewalks,  draining, 
etc.  O.  Cromwell,  city  engr. 

Cal.,  Mania  Barbara — City  having  plans 
prepared  by  A.  R.  Cook,  city  engr..  paving 
East  Mission  St.  between  Bath  St  and 
Modoc  Rd.  and  improving  East  Montocito 
SI.  between  State  and  Mllpas  Sta. 

Que.,  4)uebee — City  plans  to  pave  Charles- 
hourg  and  Renuport  Rda.  About  $200,- 
000  W.  n.  Balllargee,  City  Haii.  engr. 

Que.,  Three  Rivera — City  plana  to  nave 
and  macadamise  various  streets  About 
$50,000.  L.  I.u»mbert,  City  Hall,  engx. 

Ont„  1,'Orlglnal — Prescott  Co.  soon  re¬ 
ceives  bids  building  various  roads  About 
$200,000.  F.  A.  Seiiecal.  L’Orlglnal.  engr 

Onf.,  Oakville — CIt.v  passed  by-law  au¬ 
thorising  construction  of  macadamised  pave¬ 
ment.  About  $200,000. 
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Columbia  Co.,  8420  ft.  vltr.  block  road 
Millville  Boro. 

Delaware  Co..  6745  ft.  bituminous  and 
vltr.  block  road  on  concrete  foundation. 
Clifton  Heights  Boro. 

Klk  Co,.  4566  vltr.  bh>rk  mad,  St.  Mary's 
Boro. 

Erie  Co..  8760  ft  r»ln  -con  road.  Spring- 
field  Twp, ;  25.872  ft  rein -con.  road.  Har¬ 
bor  Creek  and  Northeast  Twps  .  15.327  ft 
reln.-4'on.  road,  Fairvlew  and  tllrard  Twps 

Fayette  Co..  26.112  ft.,  rein. -con  and  hill¬ 
side  vltr.  block  road.  Georges.  Nicholson 
and  Springfield  Twps 

Greene  Co..  34.269  ft.  rein -con  hlllsUle 
vltr.  block  road.  Jefferson,  Morgan  uml 
Franklin  Twps 

Lancaster  Co.,  6600  rein. -con.  road,  Co¬ 
leraine  Twp. 

latwrence  Co.  4906  ft,  rein. -con.  road. 

Union  and  Taylor  Twps 

l.sihlgli  Co,.  36,036  ft.  rein. -con  road. 

U.  ami  L.  Macungie  Twps. 

Monroe  Co,.  23,610  ft.  rein. -con.  road 

Cooibnugh  Twp 

Tiogo  Co..  7824  ft.  reln.-con  road.  Elk- 
land  Boro. 

Warr**n  Co.,  26.862  ft.  reln.-con  road 

Conewango  and  Broken  Straw  Twps  I, 
H  .Saddler,  highway  comr. ;  advertised  In 
thia  Issue. 

I’s.,  Iiravoshurg — Until  Mar.  18,  by  Boro 
and  Comrs.  Alleglieny  Co  (Pittsburgh)  for 
Improving  Richland  Ave,.  20  ft.  wide,  brick 
block  on  concrete  base.  Entire  cost  to  Is 
ls>rtie  by  Allegheny  Co  J.  P.  Moore,  co 
controller. 

Ilelswsre — I'ntil  Mar  26,  by  State  High¬ 
way  Dept.,  Dover,  building  0.6  ml.  State 
Highway,  vltr  brick,  in  New  Castle  Co 
Work  Involves  3400  cu.yd  grading,  800  lln 
ft.  pipe  underdrain,  5000  lln  ft.  concrete 
curb,  1800  cu.yd.  concrete  foundation,  11,600 
su.yd.  vltr,  brick  pavement,  etc.  C.  M 
IJpham.  ch  engr. 


Mass.,  Brighton  f Boston  P.  O.)— Until 
Mar,  11,  by  T  P.  .Sullivan,  comr.  nub  wks . 
for  paving  Justin  Rd.  from  Bigelow  to 
Atkins  Sis.  and  Perthshire  Rd  and 
Matchett  St,  from  Rlgelow  to  Matcliett  Sta  . 
sheet  asphalt,  Topeka,  bitulithic  or  filher- 
llne. 


X.  Y..  Ruiraln— Until  Mar  11.  hv  A  O 
HInkley,  elk.  bd.  supervs.  Erie  Co.,  sur¬ 
facing  4  groups  of  Improved  roads  . 

N,  Y.,  Istng  Island  City — Until  Mar,  10 
M.  E.  Connolly,  pres.  Queens  Boro.,  regu¬ 
lating.  grading,  curbing  and  paving,  with 
bituminous  macadam,  87th  St.  from  80th 
to  86th  Sts.,  Hkillman  Ave.  from  3rd  to 
6th  Sts,,  Mount  St  from  Hunterspoint  to 
Thomson  Ave.,  Gamma  PI.  from  Surburban 
St.  to  Myrtle  Ave,,  86th  Rd.  from  83rd  to 
9lst  St..  Sanford  Ave.  from  Boerum  Ave 
to  Murray  St..  87th  Rd.  from  78th  to  80th 
Sts.,  Hillside  Ave.  from  North  Morris  to 
Metropolitan  Avea. 

N.  4.,  Bridgeton — Until  M.ir.  10.  bv  Bd. 
Freeholders  Cumberland  Co..  Improving 
4.102  cu.yd.  Port  Norrls-Maurleetown  Rtl.. 
(travel  surface  on  sand  and  earth  founda¬ 
tion.  W.  M,  .Sharp.  Bridgeton,  engr.  Noted 
Feb.  20. 

Pennsylvania  —  tTntll  Mar  28.  by  State 
Highway  Comn..  Harrisburg,  rebuilding 
roads  In  following  counties: 

Armstrong  Co.,  21,680  lln.ft.  rein -con 
and  Hillside  vltr.  brick. 

Berks  Co,.  10.800  ft.  reln.-con.  and  Hill¬ 
side  vltr.  brick. 

Bradford  Co.,  31.700  ft.  reln.-con. 

Cambria  Co..  4988  ft.  vltr.  brick 

Center  Co..  22.100  ft.  reln.-con.  and  Hill¬ 
side  vltr.  brick. 

Clinton  Co  ,  18.740  reln.-con. 

Crawford  Co.,  17,692  ft.  reln.-con. 

Elk  Co..  29,667  ft.  rein-con  and  Hillside 
vltr.  brick. 

Erie  Co,.  15,912  ft,  bituminous  on  con¬ 
crete  foundation. 

Franklin  Co.,  20.086  ft.  rein-con. 

Mercer  Co..  28.912  ft,  reln.-con. 

McKean  Co.,  1967  ft.  vltr.  brick. 

Northumberland  Co.,  28,791  ft.  reln.-con. 

Potter  Co..  11,800  ft.  reln.-con. 

Warren  Co..  7788  R.  reln.-con..  Hillside 
vltr.  brick.  L.  S.  Saddler,  state  highway 
oomr. ;  advertised  In  this  issue. 

Pennsylvania— Until  Mar.  20  by  State 
Highway  Comn.,  Harrisburg,  p.buOdlng 
roads  In  counties  as  follows: 

Adams  Co..  27,620  ft.  rein-con.  road. 
Strabane  Twp. 

Berks  Co.,  8984  ft.  bituminous  road  on 
concrete  foundation.  Spring  Twp. 

Cfiarlon  Co., -1842  n.  vltr,  block  road, 
Clarion  Boro,,, , 

Clinton  Co..  12.688  ft.  bituminous  road 
on  concrete  foundation.  Pine  Creek  Twp 


Maryland — Until  Mar.  11,  by  State  Ibis 
Comn..  601  Garret  BUIg.,  Baltimore,  for 

fradlnir  19,000  cu.yd.  Ferry  Bar.  foot  of 
.ight  St.,  to  elevation  of  mean  low  tide, 
to  distance  of  600  ft.  from  end  of  Old  Light 
Ht.  bridge.  F.  H.  Zoiick,  chn. 

Vs.,  l.ouUa — Until  Mar.  8,  by  Louisa  Co 
building  1.72  ml.  Kents  Shore  Rd.,  soil,  20 
R  wide,  between  I^ouisa  and  Bells  Cross 
Rd.  :  ‘2.62  ml.  Blhlis  Store  ltd.,  soil,  20  ft 
wide,  between  Louisa  and  Forks.  8.  L. 
Liggett,  Gordonsville,  engr. 

W.  Va.,  Fairmont  —  Until  Mar.  28,  by 
Comrs.  Marlon  Co.  building  8.78  ml.  brick- 
concrete  roads  in  Paw  Paw.  Lincoln  and 
Marmington  Dists.  A.  C.  Martin,  co,  elk  ; 
advertised  In  this  Issue. 

W.  Va.,  PhUIppI— Until  Mar.  20,  by  S 
F.  Hoffman,  elk.  Barlwur  Co.,  building  6  6 
ml.  Fairmont  and  Beverley  Turnpike,  Fed¬ 
eral  Aid  Projects  No.  16  and  27.  14  ft 
wide,  2.86  ml.  Junlort  Rd.,  bituminous 
macadam,  14  ft.  wide;  advertised  in  this 
issue  Noted  Jan.  23. 

Ala.,  Tuseumbla — Until  Mar.  17,  by  Comrs 
Colbert  Co,,  graveling  7.71  ml.  Jackson 
Highway,  State  ltd.  No.  8.  between  Tus- 
cumbla  and  Itusseltvllle  TSvps..  Involving 
800  cu.yd.  earth  excav.,  12,440  cujrd.  clay 
gravel,  7.71  ml.  machine  dressing,  72  cu.yd 
concrete,  etc.  W.  S.  Keller.  Montgomery, 
state  highway  engr.  Noted  Aug,  16. 

Mian.,  Paaragula — Until  Mar.  11,  by 
city,  paving  and  building  sanitary  and 
storm  sewers  In  various  streets.  Involving 
6260  cu-yd.  earth  excav.,  26.760  aq.yd.  pave¬ 
ment,  vltr.  pl|)e.  manholes  and  catchbaslns. 
About  $166,000.  X.  A.  Kramer,  Magnolia, 
engr.  Noted  Jan.  16. 

MUn.,  Tunica — Until  Mar.  17,  by  Bd. 
Comrs.  Tunica  Co.,  grading  and  graveling 
about  12  mi.  road  In  Special  Rd.  DIat.  No. 
1,  9  ft.  wide.  L.  W,  Mashburn,  Clarksdale, 
engr.  Noted  Feb.  27. 


Miss..  Tuieo — Until  Mar.  16.  by  Comrs. 
Tasoo  r>>.  grading,  graveling  and  draining 
81  mi.  road.  Beat.  No.  1,  12  ft.  wide.  Involv¬ 
ing  130,000  cu.yd.  grtidlng,  ll.OOO  cu.yd. 
graveling,  24  ml.  clearing.  176  cu.yd.  plain 
concrete  and  200  cu.yd.  reln.-con.  M.  Faulk¬ 
ner,  Yasoo,  chn.  W.  H.  Bradley,  Flora,  engr. 

La.,  Thlbodanx— Until  Mar.  12,  by  La¬ 
fourche  Pariah  Police  Jury,  building  hard 
surfaced  roads  In  Dlst.  No.  2  and  8.  J.  A. 
Lovell,  enirr. 


O..  Daytea — Until  Mar.  28.  by  State 
Highway  Dept..  Columbus,  building  brick, 
concrete  or  macadam  roads  to  Include  2.64 
ml.  Da:^ton-Oilincothe  Pike.  16  ft  wide 
cost.  $6d,000 ;  3.25  ml.  Ctndintiul  PUcA  l^ 
ft  wide.  196,000;  6  ml.  Eaton  Pike,  ft 
wide.  $96. 000.  Noted  Jan.  9, 
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and  Koada  (Continual) 

Maubrnvillr — I'mil  Mar.  17,  by  City 
r<-i»iivlnR  18,000  Ml. yd.  6th  St.,  from  FYank- 
lin  Avr.  to  4th  St.,  wood  block,  aaphalt. 
brli'k  or  concrete,  j.  X.  I.<e«‘ch.  city  ena.. 
Xote<l  May  2,  1018. 

O.,  WaUHcon — Cntll  Mar.  8,  by  Comra. 
Kulton  Co.  pavinK  5.01  ml.  Sect.  O,  Toledo- 
VVaueeon  Ud.  with  monolithic  brick 
macadam,  coat,  J07.285 ;  3.64  mi.  Sect.  G. 
Wauaeon-Morlencl  ltd.  waterbound  mtica- 
dam.  348,360;  .61  mi.  Sect.  C-1,  Swanton- 
Metamoree  Kd.,  bituminoua  macadam, 
$6438. 

•Mirh.,  tirand  Kapidn — Until  Mar.  11,  by 
C.  K.  VVhitinjr.  enur.  Kent  Co.,  gradinit  and 
pavinit  3  ml.  Dutton  ltd.,  from  Dutton  Twp. 
3  mi.  eaat.  16  ft.  wide,  coat  $60,000  ;  2}  mi. 
Ala>'ka  Ud.  from  Kraft  School  to  Alaaka 
St.,  i-oncrete,  16  ft.  wide.  $60,000. 

Wl«.,  Kdaerton — I'lltil  Mar.  20,  by  city 
improvinir  varloua  atreeta.  .\bout  $70,000. 

la.,  l.oKan  —  Until  Mar.  20  by  H. 
Weaaela,  city  elk.,  buildinft  60,000  aq.yd. 
concrete  or  monolthic  brick  pavement.  40,- 
000  lln.ft.  c-oncrete  curb  and  ifutter  and 
atorm  aeweraae  syatem ;  advertlaed  in  thla 
laaue.  Noted  Keb.  27. 

Minn.,  Center  City — Until  Mar.  27,  by 
Comra.  Chlcasro  Co.,  for  following  road 
work:  Job.  No.  1801.  State  Rd.  No.  8. 
clearing:  and  grubbing:  6  acrea.  involvinft 
12,086  cu.yd.  excav..  100  lln.ft.  tiling.  396 
lln.ft.  placinK  culvert,  600  lin.ft.  guard  rail. 
1500  cu.yd.  overhaul.  3712  cu.yd.  gravel  and 
11,700  lin.ft.  ahaping  and  compacting;  Joh 
No.  1802.  State  Kd.  No.  2.  clearing  grub¬ 
bing,  4.10  acrea.  Involving  14,415  cu.yd. 
excav.,  40,000  cu.yd.  overhaul.  1800  cu.yd. 
ditching.  600  lln.ft.  rroaa  waying.  530  lln. 
ft.  hauling  and  placing  culverta,  6748  cu.yd. 
gravel.  23.200  lin.ft.  ahaping  and  compact¬ 
ing;  Job  No.  1804.  State  Hd.  No.  1,  clear¬ 
ing  and  grubbing  5.30  acrea.  involving  18,- 
010  cu.yd.  excav.,  7327  cu.yd.  overhaul, 
1200  cu.yd.  ditching.  17,900  lin.ft.  ahaping 
and  compacting;  Job  No.  1806,  State  Rd. 
No.  6.  reshaping  and  leveling  10,000  lln.ft. 
Involving  7189  lln.ft.  gravel.  10,000  lln.ft. 
shaping  and  comiiacting;  Job  No.  1806. 
State  Rd.  No.  11,  reshaping  8100  lin.ft.  In¬ 
volving  290  lln.ft.  placing  culverta.  3048 
lln.ft.  gravel.  8100  lln.ft.  shaping  and  com¬ 
iiacting. 

Minn..  Iranhoe— Until  Mar.  12,  by  A.  L. 
Swenson,  aud  Lincoln  Co.,  for  following 
road  work :  Job  No.  1901,  State  Rd.  No. 
2,  involving  13,000  cu.yd.  graveling;  Job. 
No.  1902,  State  Rd.  No.  5,  Involving  11.130 
cu.yd.  grading  and  4486  cu.yd.  graveling; 
Job.  No.  1903.  State  Rd.  No.  3.  involving 
2598  cu.yd  gr.iding.  13,050  cu.yd.  leveling 
flitch  bank.  3600  iin  ft.  woven  wire  rail¬ 
ing,  13.040  cu.yd.  graveling,  and  45.68  cu. 
yd.  concrete  in  1  concrete  culvert.  8  x  8  x 
24  ft.,  type  W.  88. 

Minn.,  St.  Clood — Until  Mar.  18  by  Comra. 
Stearns  Co.  building  20  mi.  Federal  -Vid 
Project  No.  26,  State  Rd.  Nos.  1  and  12. 
Work  involves  16.4  acres  clearing,  12.5 
acres  grubbing.  90,178  cu.yd.  excav.,  8680 
lln.ft.  guard  rail.  2660  lin.ft.  12-36  in.  con¬ 
crete  culverts,  24,026  cu.yd.  loading  and 
hauling,  one  26  x  46  ft.  and  one  26  x  104  ft. 
rein.-f'on.  culverts.  3  concrete  bridge.s.  one 
30  ft.,  one  28  ft.  .and  one  23  ft.,  all  20  ft. 
roadway.  M.  J.  Cleveland,  co.  engr.  Noted 
Feb.  27. 


Kan..  tUat he— Until  Mar.  10.  by  Comra. 
Johnson  Co.,  resurfacing  11,745  ft.  road 
near  Sh.awnee.  bituminous  macadam.  18  ft. 
w  ld«-.  4  ft.  shoulders.  C.  O.  Payne,  engr. 

Kan.,  WIrlilta — Until  Mar.  11,  by  L  R. 
Ash.  city  mgr.,  paving,  curbing  and  gutter¬ 
ing  li  mi.  Harry  St.,  from  Topeka  .\ve.  to 
city  limits,  brick.  30  ft.  wide.  K.  L.  Brock¬ 
way,  city  engr. 

N.  !>.,  Hfittineau — Until  Mar.  25,  by 
Comrs.  Bottineau  Co.,  grading  10  ml. 
State  -■Md  I’roject  No.  0582,  36  ft.  wide. 
W.  H.  Robinson,  Bismarck,  state  highway 
engr  Noted  Dec.  19.  under  North  Dakota. 

N.  I).,  Ilevlls  Lake — Until  Mar.  27,  by 
Comra.  Ramsey  Co.,  grading  4.6  mi.  Fed¬ 
eral  Aid  Project  No.  18,  36  ft.  wide,  from 
Churches  Ferry  tnat. ;  17.1  ml.  Federal 

Aid  Project  No.  19.  36  ft.  wide,  north  west 
and  south  east  from  DevHa  I^ake  Twp. ;  3 
mi.  Federal  .\ld  Project  No.  3672.  Kast 
nevils  I.4ike  Twp.  About  Slt.t85(  $20,123 
a*M  $41*tt  •reniiectively.  W.  H.  Robinson. 
Bismarck,  state  highway  engr.  Noted 
Feb.  27  under  North  Dakota. 


N.  I>„  Kugby — Until  Mar.  24.  by  Comrs. 
Pierce  Co.,  grading  5  mi.  Federal  Aid 
Project  No.  10,  36  ft.  wide.  W.  H.  Robin¬ 
son,  Bismarck,  state  highway  engr.  Noted 
Dec.  19,  under  North  Dakota. 

N.  MilliHton — Until  Mar  20.  by 

t'omrs.  Williams  Co.,  grading  30.5  mi. 
Federal  Aid  Project  No.  3.  36  ft.  wide.  W. 
H.  Robinson,  Bismarck,  state  highway 
engr.  Noted  I'iec.  19.  under  North  Dakfita. 

Tex.,  Hrauiiiunt  —  I’ntil  Mar.  24.  by 
t'omrs.  Jefferson  Co.,  building  5  mi.  State 
Highway  No.  3,  and  11  mi.  State  Highway 
No.  8  W.  M.  Carroll,  co.  judge ;  advertised 
in  this  issue. 

Tex.,  -MuNon — Until  Mar.  10.  by  Comrs. 
Mason  Co.  imjiroving  State  Highway  No.  9 
from  Mason  to  Gillespie  Co.  line.  Work  in¬ 
volves  52,572  cu.yd.  excav..  2634  cu.yd.  sur¬ 
facing,  82.678  lin.ft.  road  machine  work. 
910  R.  21-36  in.  metal  pipe.  Hess  &  Skin¬ 
ner,  Southwestern  Life  Bldg.,  Dallas,  engrs. 

Washington — Until  Mar.  17,  by  State 
Highway  Comn.,  Olympia,  building  10  mi. 
road  in  Douglas  Co.,  $100,000;  3}  mi.  new 
highway  from  Unlontown  to  Idaho  State 
line.  $45.000 ;  road  fitom  Spokane  Co.  line 
on  Inland  Kmpire  Highway,  14  mi.  north, 
16.000 ;  grading  9  mi.  road  from  Oakes- 
ale  to  Garfield,  $50,000  ;  2  projects  on  State 
Rd.  No.  10  Okanogan  Co.,  $90,060  ;  grading 
and  graveling  Olympic  Highway  near  Lake 
Quinault,  $20,000;  14  mi.  new  road  between 
Cheney  and  Sprague,  etc. 


PKICKS  A.M>  f'ONTK.%rTH  .4WAKI>Kn 


(^Indicates  award  of  contract) 

Pa.,  Phlla. — Dept.  Pub.  Wks.,  City  Hall, 
received  lowest  bid  Feb.  18,  from  I’nion 
Paving  Co.,  30th  and  Locust  Sts.,  repaving 
over  openings  in  asphalt  paved  streets  on 
cement  concrete  base,  asphalt  binder  and 
surface,  including  6  in.  concrete  base.  Sched¬ 
ule  "A”  $3.46  per  sq.yd.,  total,  $35,462  ;  re¬ 
paving  over  openings  in  granite,  vltr.  and 
wood  block  paved  streets  on  cement  con¬ 
crete  base,  granite  block  surface,  including 
6  in.  concrete  base.  Schedule  ‘‘B"  $4.23  per 
sq.yd..  vitr.  block  surface,  6  in.  concrete 
base,  $4.63  per  sq.yd..  wood  block  surface, 
6  in.  concrete  base,  $5.33  per  sq.yd.,  total, 
$9535 ;  from  McNlchol  Paving  &  Constr. 
Co.,  1923  Cherry  St.,  building  portion  of 
Parkway  from  Cherry  St.  to  point  east  of 
18th  St.,  $13,184. 

Pa..  Pittsburgh — City  rei'eived  bids  Feb. 
20,  grading,  paving  and  curbing  (a)  Moyer 
St.  Involving  662  sq.yd,  vltr.  brick  on  6  in. 
concrete  base.  378  lin.ft.  concrete  curbing 
and  214(  cu.yd.  earth  excav. ;  (b)  Fredonia 
St.  1766  sq.yd.  vltr.  brick  on  6  in.  concrete 
base,  1300  lin.ft.  concrete  curbing  and  450 
cu.yd.  earth  excav.  ;  (c)  Tweed  St.,  3060 
sq.yd.  vltr.  brick  on  6  in.  concrete  base, 
2120  lin.ft.  concrete  curbing  and  1709  cu.yd. 
earth  excav.  ;  (d)  Camelia  St..  3865  S(|.yd. 
stone  block  on  6  in.  concrete  ba.se.  2915 
lin.ft.  t-oncrete  curbing  and  7664  cu.yd. 
earth  excav. ;  (e)  63rd  St.,  706  sq.yd.  stone 
block  on  6  in.  concrete  base.  522  lin.ft.  con¬ 
crete  curbing  and  1000  cu.yd.  earth  excav. ; 
(f)  66th  St..  732  sq.yd.  stone  block  on  6 
in.  concrete  base.  449  lin.ft.  concrete  curb¬ 
ing  and  795  cu.yd.  earth  excav. ;  (g)  Mc- 
Uaiidless  St.,  1637  jq.yd.  stone  block  on  6 
In.  concrete  base,  973  lln.ft.  concrete  curbing 
and  3264  cu.yd.  earth  excav.;  (h)  MeUand- 
less  St.,  1916  sq.yd.  stone  block  on  6  In. 
concrete  base,  1495  lln.ft.  concrete  curbing, 
3291  cu.yd.  earth  excav.;  (i)  Kggers  St., 
1200  sq.yd.  vitr.  brick  and  285  aq.yd.  stone 
block  on  6  In.  concrete  base,  1166  lin.ft.  con¬ 
crete  curbing,  963  cu.yd.  earth  excav.;  (j) 
Francisco  St.,  2060  sq.yJ.  vitr.  hrick  on  6 
in.  concrete  base.  1568  lin.ft.  curbing,  1282 
cu.yd.  earth  excav.,  690  ft.  15  in.  terra  cotta 
pipe;  (k)  Holmes  St.,  1300  sq.yd.  vltr.  hrick 
and  100  sq.yd.  stone  block  on  6  in.  concrete 
base.  760  lln.ft.  concrete  curbing.  642  cu.yd. 
earth  excav.;  (1)  Maple  Ave.,  1085  sq.yd. 
stone  block  on  6  in.  concrete  base,  386  lin.ft. 
concrete  curbing,  1167  cu.yd.  earth  excav., 
230  yd.  french  excav.;  (m)  Lakewood  Ave., 
1281  sq.yd.  vltr.  brick  on  6  In.  concrete 
base,  986  lln  ft.  concrete  curbing.  1107  cu.¬ 
yd.  earth  excav. ;  (n)  Proxim  Way,  1960 
sq.yd.  vitr.  brick  on  6  in.  concrete  base,  990 
lin.ft.  concrete  curbing,  1168  cu.yd.  earth 
excav.,  635  sq.ydj  concrete,  (o)  Mellon  St., 
924  sq.yd.*  asphalt  on  6  in.  concrete  base, 
488  lln.ft.  curbing,  162  cu.yd.  earth  excav.; 
(p)  Rosina  Way,  683  sq.yd.  asphalt  on  6  in. 
concrete  base,  339  cu.yd.  earth  excav.,  (q) 
Carson  St.,  3636  aq.yd.  stone  block,  1766 
lin.ft.  concrete  curbing,  84W  cu.yd.  earth 
excav.,  310  cu.yd.  french  excav.,  7426 -lyd. 
concrete  sidewalk.  644  ft.  12  In.  terra  cotta 
pipe;  (r)  Boggs  Ave..  1089  8<i.vd.  vltr.  brick 


on  6  in.  concrete  base.  491  lin.fi  .-onir 
curbing,  from  T.  Cronin,  17th  St  ii 
686,  (d)  $38,061,  (e)  $6956,  (f)  » 

$22,094.  GO  $17,948.  (i)  $9735,  (|.  iiiAV 
<k)  $8090.  (1)  $13,694.  (n)  $1;. '.T>  ,1. 
$4966,  (p)  $4145.  (r)  $5425;  I 
I’aving  Co.,  Blakewell  Bldg.;  (a)  $.no5  n,, 
$9204,  (c)  $17,633,  (1)  $9403,  (j»  $h  jV 
(k)  $7824,  <m)  $8366.  <r)  $4927;  .\I  o-il'r 
ron.  1st  and  McKean  St.,  (a)  ni 

$9781.  (c)  $17,590.  (i)  $10,326.  (m>  j'skI 
<q)  $53,227  :  T.  O'Toole,  Pittal)ur>:h  th, 
$9042.  (c)  $17,519.  (m)  $8314;  l:.K)th  j 
Flynn.  5th  .\ve.,  (d)  $37,345,  (.  )  tsan? 
(f)  $6643.  (g)  $21,758,  (h)  $17.t;7(i  j 
$13,979.  (o)  $5581.  (p)  $4288.  (q)  $54'7r 
F.  and  F.  Dinlus.  Boundary  St.,  (ii  iii" 
606.  (n)  $12,804,  (r)  $6216;  Dalla.s  & 
dulli.  608  I.arlmer  Ave..  (k)  $858h  ;  KaWr 
Kng.  &  Constr.  Co.,  Bessemer  RIiIk  d, 
$13,937. 


t^Md.,  Baltiniurr — Bd.  awards  let  contract 
to  Baltimore  .\aphalt  Block  &  Tile  ('o 
Monroe  and  Lorman  Sts.,  at  $2.68  per  .so  vd 
for  paving  and  curbing  1  block  each  'of 
Hillsdale.  Norfolk.  Ulman  and  Rock  Rose 
Aves.,  between  Reisterstown  Rd.  and  'To- 
wanda  Lane;  Towanda  l.,ane  (16  ft.  wjd..i 
from  Hillsdale  to  Rock  Rose  Ave.  Tioga 
PI.  from  Liberty  Heights  Ave.  to  Reisters¬ 
town  Rd.,  all  30  ft.  wide,  except  Towanda 
Lane,  sheet  asphalt  on  6  in.  concrete  ba.se 
li  in.  binder  and  topping,  placing  armorea 
concrete  curbing,  etc.,  also  1  block  each  of 
Boone  St..  Homewood,  Oak  Hill  and  Cecil 
Aves.,  between  North  Ave.  and  I’Oth  .St , 
sheet  asphalt  on  cobbles,  40  ft.  wide,  each 
block  350  ft.  long.  Noted  Feb.  20. 


W.  Va,,  Middleboume — t^omrs.  Tyler  Co 
received  bids  building  1  ml.  Middlebourne- 
Salem  Rd.  Federal  Aid  Project  No.  18,  14 
ft.  wide,  from  C.  Kennedy  &  Son.  Parkers¬ 
burg,  $37,119;  C.  B.  Kimberly  Co..  Wheel- 
ing,  $37,729.  Noted  Jan.  3(). 


'htia.,  Atlanta — Comrs.  Fulton  Co.  let 
contract  building  macadamized  pavement  on 
South  Moreland  Ave.  from  Confederate  .\ve 
to  Paper  Mills  Rd..  to  Nichols  Constr.  Co.. 
Trust  Co.  of  Georgia  Bldg.  About  $26,(i(iu 
Work  involves  8100  yd.  excav.,  7000  ft 
rubble  gutter  and  10,000  ft.  rubble  curbing 

Fla.,  JackHunvIlle — City  received  only  bid 
paving  Tallyrand  Ave.  from  Deer  Creek  to 
city  limits,  brick  on  concrete  base,  from 
J.  Y.  Wilson.  Clark  Bldg.,  $37,370.  F  .\1 
Kdwards,  city  engr.  Noted  Feb.  6. 

't^Ky.,  Howling  firern  —  Comrs.  Warri-r. 
Co.  let  contract  resurfacing  6.7  mi.  macad¬ 
am  roads,  to  R  G.  Price,  Bowling  (Ireen, 
base  price  $1.75  per  ton  for  first  mile  o( 
haul. 


Ohio — .State  Highway  Comn.,  Columbus, 
received  low  bids  Feb.  28,  building  roads  as 
follows : 

Athens  Co..  Sect.  "K-2"  Logan-.\thens 
Rd.,  7900  ft.  grading  roadway,  building 
drainage  structures,  and  paving  with  brick 
from  Barthlow  &  Son,  Logan.  $50,825. 
W.  B.  Sutton  &  J.  P.  Mumaw,  Huntington. 
W.  Va.,  $51,247  ;  F.  H.  Bekler,  Athens,  $51.- 


807. 

Butler  Co..  Sect.  "A-l,”  Katon-MIddle- 
town  Rd.,  3300  ft.  grading  roadway,  build¬ 
ing  inlets  and  paving  with  brick,  from  John 
Hennessey,  Piqua,  $35,491  ;  Bigler  Bros.. 
Middletown,  $35  746  ;  Mitchell  &  (I'Hara, 
Cincinnati.  $37,738. 

Carroll  Co.,  Sect.  "G,"  Canton-Steuben- 
vllle  Rd.,  12,340  ft.  grading  roadway,  build¬ 
ing  bridges  and  culverts  and  paving  'with 
water  bound  macadam,  from  Dleffenbacher 
A  Sons  Co.,  Massillon,  $39,998. 

Clermont  Co.,  Sect.  “K-1,"  Cincinnati- 
Chillicothe  Rd..  10,756  ft.  grading  roadway 
building  bridges  and  culverts  and  lia'ing 
with  water  bound  macadam,  from  L.  Wright 
Cincinnati,  $27,611.  Sect.  "J.”  Bethel-CTilo 
Rd.,  4094  ft.,  grading  roadway,  building 
bridges  and  culverts  and  paving  with  wa¬ 
ter  bound  macadam,  from  H.  C.  Lamb. 
Amelia,  $11,066.  , 

Clinton  Co..  Sect.  "A.”  Wllmlngton-Xenia 
Rd.,  20,750  ft.,  resurfacing  with  6  in. 
water  bound  macadam,  from  Lunsford  « 
Lunsford,  Pe<lro,  $27,402.  . 

Fayette  Co.,  ^ct.  “K.”  Sprlngfleld-l\ash- 
ington  Rd.,  13,717  ft.  grading  roadway, 
building  bridges  and  culverts  and 
with  water  Iwund  macadam,  from  .Nen  « 
Rader.  Circlevllle,  $26,103  ;  Brewer  A  Brew¬ 
er  Sons,  Chlllicothe,  $26,190.  .  . 

Lake  Co..  Sect.  "J,”  Cleveland-Buffalo 
Rd..  40,738  ft.,  grading  and  paving  roadway 
building  bridges  and  culverts,  from  H. 
York  A  Studebaker,  Greenville,  monolilhii 
brick.  $261,367,  reln.-con.  $244,364;  L  A 
PTeshwaberiAr  Sons.  Palnssvlllek  monolltn* 
brick.  $26T.7$8;  Williams  A I  Little  (o 
11810  Saywell  Ave.,  Cleveland,  concrett 
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t-iKiliS  rein.-con.  $249,940;  Masterti  & 
Muii  n  ’Constr.  Co.,  601  Klectrlc  BIcIr.. 
ri«v.  ind,  concrete.  $239,100,  rein.-c-on. 
iisi  "  !0  Sect  "Q."  Cleveland-Buffalo  Rd., 
‘s'fix-.  ft.  erading  and  paving  roadway, 
hiiiWimif  hrldge-s  and  culverts,  from  Masters  , 
*  MulUn  Constr.  Co.,  601  Klectrlc  Bldg., 
rip’vi  ■  ind.  concrete,  $164,454,  rein. -con. 
ci7->i;48  Sect.  "B,’’  KucUd-Chardon  Rd.. 

11  u'dii  ft.,  grading  roadway,  building 
hrldt.  s  and  culverts  and  paving  with  con¬ 
crete.  from  U  Garrett  Constr.  Co..  Kent, 

cifi  oo!^ 

Mahoning  Co..  Sect.  •'X-l.”  North  Lima- 
!.:^xt  Palestine  Rd.,  8791  ft.,  grading  road- 
«av  building  bridges  and  culverts  and  pav- 
inir  with  water  bound  macadam,  from  L.  T. 
Fletcher  Co.,  Kent,  $37,470;  Gray  Bros., 
Youngstown,  $40.209 ;  Smith  Constr.  Co.. 
Youngslow'n,  $40,287. 

.Marion  Co..  Sect.  “I.”  Marion-Upper  San¬ 
dusky  Rd..  27,100  ft.,  grading  roadway, 
building  bridges  and  culverts  and  paving 
with  water  bound  macadam,  from  L.  L». 
Aller  I.A  Rue,  $84,652 ;  Biiliter  &  Connell, 
rinci’nnati,  $91,914 ;  Brady  &  O'Connell. 
Marion  $92,882.  Sect.  "G,"  Marion- 
halion  Rd.,  7698  ft.,  grading  roadway, 
building  bridges  and  culverts  and  paving 
with  water  bound  macadam,  from  Brady 
A  O’Connell,  Marion  $25,736 :  L.  L.  Aller, 
1.A  Rue.  $24,924  ;  Carey  &  McKllroy,  Ada, 
127,036. 

Muskingum  Co.,  Sect.  “M-2,"  Zanesvllle- 
Dresden  Rd.,  3160  ft.,  grading  roadway, 
building  drainage  structures  and  paving 
with  concrete,  from  Dunsweiller  Constr. 
Co.,  Zanesville,  $16,393  ;  Adams  Bros., 
^lesville,  $16,430. 

Preble  Co.,  Sect.  “C,"  Katon-Greenville 
Rd,  11,900  ft.,  grading  roadway,  building 
drainage  structures  and  paving  with  bitu¬ 
minous  macadam,  from  C.  W.  Conley,  Baton, 
$51,112;  J.  C.  McCann,  Columbus.  $61,113; 

5  M.  Bittler,  Cincinnati,  $51,683. 

Vinton  Co.,  Sect.  “J-2.”  Chilllcothe-Mc- 
Arthur  Rd.,  7400  ft.,  grading  roadway, 
building  bridges  and  culverts  and  pavii^ 
with  two  course  concrete,  from  W.  C. 
Brown,  Linden,  $43,740 ;  Relnlck  &  Smith. 
Findlay,  $43.7j2.  Noted  Feb.  20. 

O.,  Columbus — Bd.  Pub.  Serv.  received 
bids  Feb.  26,  paving,  grading,  curbing, 
draining,  (a)  11,600  ft.  Main  St.  from  Allen 
St.  to  Alum  Creek.  50  ft.  wide  Involving 
64.000  sq.yd.  asphalt ;  (b)  5944  ft.  4th  St. 
from  Naghten  St.  to  Livingston  Ave.,  62| 
ft.  wide,  involving  35,780  sq.yd.  asphalt ; 
(c)  897  ft.  Carpenter  St.  from  Columbus 
to  Schiller  Sts.,  26  ft.  wide.  Involving  2600 
sq.yd.  asphalt ;  (d)  1707  ft.  Broad  St.  from 
Ausin  to  Sandusky  Sts..  60  ft.  wide,  in¬ 
volving  11,380  sq.yd.  asphalt;  (e)  excavat¬ 
ing  and  paving  925  ft.  Gilbert  St.  from 
Columbus  to  Stmlller  Sts.,  brick  or  asphalt, 
26  ft.  wide  •,  from  Franklin  Asphalt  Paving 
Co.  (a)  $168,684  ;  (b)  $115,242  ;  (c)  $16,- 
742  ;  (d)  $40,651;  (e)  asphalt  $15,846;  An¬ 
drews  Asphalt  Paving  Co.,  Arcade  Bldg., 
(a)  $192,114;  (b)  $141,677  ;  A.  G.  Pugh,  C^ 
lurnhus,  (a)  $197,684;  (c)  $19,299;  (d)  $46,- 
793  ;  (e)  asphalt  $19,217  ;  Cleveland  Trinidad 
Paving  Co.,  Arcade  Bldg.,  Cleveland,  (b) 
$136,817;  (d)  $48,347  :  (e)  asphalt  $19,280; 
A.  W.  Bums  &  Co.,  66  Blast  State  St.,  (c) 
$17,825  ;  (e)  brick  $19,381;  H.  E.  Barth- 
man,  Columbus,  (e)  brick,  $19,439;  W.  M. 
Mcl.aln.  Columbus,  (e)  brick.  $19,794.  Noted 
Feb.  13. 

★III.,  Paris — City  let  contract  paving  2 
ml.  Preston  Rd..  brick,  to  A.  J.  ParrTsa, 
$31,648. 

★  Minn.,  Aitkin — Comrs.  Aitkin  Co.  let 
contract  surfacing  6780  cu.yd.  State  Rd. 
No.  1,’to  Stevens  Bros.,  Mctlregor,  $14,915. 

★Kan.,  Oswego — Labette  Co.  let  contract 
building  9.14  ml.  Sect.  A.  Federal  Aid  Pro- 
leot  No,  2.  18  ft.  wide,  to  W.  C.  Jucksch, 
'■apulpa,  Okla.,  $81,078.  Work  Involves 
grading,  86,164  sq.yd.  gravel, 
134.5  cu.yd.  1:2:4  concrete  at  $19  per  cu. 
yd.,  406.5  cu.yd.  1:3:6  concrete  at  $17.50 
per  cu.yd.,  6900  lb.  reinforced  steel  at  $0.07 
P'T  lb, ;  10.169  mi.  Sect.  B.  18  ft.  wide  to  Ba¬ 
llot  ft  Vance,  Parsons.  $112,135.  Work  In¬ 
volves  41,306  cu.yd.  grading,  95,360  sq.yd. 
gravel,  41.1  cu.yd.  1:2:4  concrete  at  $20 
Ptr  <^i*yd.,  346.6  cu.yd.  1:3:6  concrete  at 
$16  and  8238  lb.  reinforcing  steel  at  $0.07 
per  lb.  Noted  Feb.  13. 

★Neb.,  Lexington — City  let  contract 
grading,  curbing  and  paving  3160  ft.  W»sh- 
Inglon.  Grand,  6th  and  6th  Sts.,  50  and  56 
ft.  wide,  to  Omaha  Structural  Steel  Bridge 
^  .  420  Bee  Bldg.,  Omaha.  About  $81,894. 
Project  Involves  20,200  vertical  fiber  on 

6  m.  concrete  base,  3625  lln.ft.  6  x  20  In. 

concrete  curb  and  6000  cu.yd.  excav.,  600 
It-  oak  headers  at  $.46  pSrt  tt.v  ft. 
1-  16  In;  drain  'beOtes.  per  ft;.-  and 

34  manholes  $8.00  each.  P 


★  North  Dakotar— State  Highway  Comn.. 
Bismarck,  let  contract  grading  and  building 
culverts  on  31.5  mi.  road  north  and  west 
through  Forman  Twp.,  Sargent  Co.,  to  Lar¬ 
kin  Constr.  Co.,  Barry.  Minn.,  $54,370 
Noted  Dec.  19. 

'★Mo.,  Kansas  t’ll.v — Bd.  Pub.  Wks.  let 
contract  paving  Jackson  .\ve.  from  16th  to 
24th  Sts.,  Harrison  St.  from  terminal  via¬ 
duct  to  2l8t  St.,  sheet  asphalt.  Washington 
St.  from  9th  to  11th  Sts.,  asphaltic  concrete, 
to  Gray  Paving  &  Material  Co.  ;  Bway  from 
9th  to  12th  Sts.,  sheet  asphalt.  Walnut  St. 
from  19th  to  20th  Sts..  Harrison  Ave.  from 
26th  to  27th  Sts.  and  Holly  St.  from  2l8t 
to  22nd  Sts.,  asphaltic  concrete,  to  F.  P. 
McCormick  ;  Myrtle  Ave.  from  23rd  to  24th 
Sts.  and  Elmwood  Ave.  from  9th  to  11th 
Sts.,  asphaltic  concrete,  to  K.  D.  Tyner 
Constr.  Co.;  Jackson  Ave.  from  9th  to  10th 
Sts.,  vertical  fiber  brick,  to  J.  C.  Lyle. 

Mo.,  St.  latnis — Pitzman's  Co.,  engrs..  61i» 
Chestnut  St.,  received  only  bid  for  96. non 
cu.yd.  grading  on  south  line  Euclid  Ave. 
from  Bircher  Rd.  to  Florrlsant  Ave.  from 
A.  Manegold,  Title  Guaranty  Bldg.,  at 
20ftc.  cu.yd.  Noted  Feb.  27. 

★Okla.,  Tulsa — Comrs.  Tulsa  Co.  let  con¬ 
tract  building  concrete  road,  to  C.  O.  Frye, 
312  Blast  14th  St.  and  H.  FTye,  1402  South 
Detroit  St..  $181,445. 

★Utah — State  Highway  Comn..  Salt  Lake 
City,  let  contract  macadamising  9.5  ml.  Og- 
den-Hooper  Rd.,  12  ft.  wide.  Weber  Co.,  to 
Strange-Maguire  Paving  Co.,  Utah  Savings 
ft  Trust  Bldg.,  Salt  Lake  City,  $65,192. 
Noted  Jan.  23. 

★Ore.,  Warrenton — Warrenton  Rd.  Dist. 
let  contract  building  3630  ft.  Seaside  High¬ 
way,  16  ft.  wide,  1|  in.  wearing  surface, 
Topeka  mixture  on  6  In.  concrete  base,  to 
M.  O’Reilly  Co..  Blake-McF’all  Bldg.,  Port¬ 
land.  $17,796. 

★California  —  State  Highway  Comn.. 
P'orum  Bldg.,  Sacramento,  let  contract 
grading,  graveling  and  draining  8.9  ml. 
road  from  near  Shandon  Pumping  Sta.  t(t 
Blast  San  Luis  Obispo  Co.  line,  24  ft. 
wide,  to  C.  H.  Hudson,  Marsh  Strong  Bldg., 
Los  Angeles,  $73,782.  Work  Involves  78,- 
200  cu.yd.  earth  excav.,  465  cu.yd.  con¬ 
crete  culverts.  3500  cu.yd.  gravel,  1000 
lln.ft.  guard  rail  and  2710  lln.ft.  12-36  in. 
corrugated  metal  pipe.  Noted  Feb.  20. 

★California  —  State  Highway  Comn. 
Forum  Bldg., Sacramento,  let  contract  grad¬ 
ing  15.1  mi.  and  paving  11.4  mi.  road,  12 
ft.  wide  on  4  in.  base,  "between  Tecade 
Divide  and  San  Diego  Co.,  to  O.  G,  Ritchie, 
Niles,  $233,273.  Work  Involves  66,00«t  cu. 
yd.  excav.,  11,140  cu.yd.  concrete  pavement. 
390  cu.yd.  concrete  culvert.  2949  ft.  18-80 
in.  corrugated  pipe,  etc.  Noted  FVb.  20. 


Railways 

pkoposb:i>  work 

MaanarhusettH — F.  P.  Huckins  et  al  ap¬ 
plied  to  State  Legislature  for  authority  to 
Incorporate  East  Boston  Waterfront  Freight 
Ry.  to  build  railroad  in  Blast  Boston 
to  connect  with  Boston  ft  Albany  R.R. 
About  $260,000  will  be  expended. 

New  York — Northern  New,  York  Utilities 
Inc.,  Light  ft  Power  Bldg.,  Watertown,  has 
secured  options  on  land  along  north  hank 
of  Black  ,  River  for  possible  Interurban 
trolley  system  connecting  Watertown  with 
Caite  "Vincent  and  passing  through  Glen 
Park,  Brownvllle,  Dexter,  Chaumont,  Three 
Mile  Bay,  Roslere  and  Cape  Vincent.  Total 
length  30  ml.  J.  B.  Taylor.  Watertown, 
pres. 

Texas — FI.  Smith  ft  Western  Ry..  Ft. 
Smith,  Ark.,  plans  to  extend  line  16  ml.  In 
El  Reno.  A.  L.  Mills,  Ft.  Smith,  Ark.,  mgr. 

Quebec — Canadian  Pacific  Ry.,  Windsor 
St.  Sta.,  Montreal,  has  appropriated  $236,- 
000  for  Improvements  to  freight  yard  at 
Three  Rivers.  C.  I.  Fairbaim,  Montreal, 
ch.  engr. 

Quebec — Quebec  Central  Ry..  Wellington 
St.,  Sherbrooke,  plans  to  build  branch  line 
from  Scott  Junction  to  Quebec,  about  20 
ml.  J.  H.  Walsh.  Sherbrooke,  genl.  mgr. 

British  Columbia. — Canadian  Pacific  Ry.. 
Canadian  Pacific  Ry.  Sta.,  Winnipeg.  Man., 
ha'vlng  preliminary  pkirta  prepaf^d  for  fol¬ 
lowing  Improvements  :•  looomoth’e  washing 
plant  at  Revelstoke ;  transfer  barge  and 
new  car  slip  at  Okanagan  Lake ;  modem 
coaling  plant  at  North  Bend ;  extension  to 
engine  house  at  Cranbrook;  new  engine' 
house  at  SMhiey;  laSge  steel  turntables  at 
'Field  and  RevetatokO  and  additional  track- 
'age  facilities  at  Revelstoke  and  Vancouver. 
J.  G.  .Sulltran.  WTInnlpeg.  Man.,  ch.  engr. 


ItrlliHh  t  olunibia — Ks<|uimalt  ft  Nanaimo 
Ry..  Victoria.  plan.s  to  extend  line 
fium  Bainbridge  on  Alberni  line  north  to 
I'cluelet  and  ('layo<|Uot  and  from  Raln- 
hruige  east  to  Comox  Lake.  R.  A.  Bain¬ 
bridge.  Victoria,  engr. 


Excavation  and  Dredging 

WORK 

Ha.,  Safely  Harbor  —  Dredging  —  See 
‘"M  iscellaneous.” 

III.,  \1  innetka — B^xcavatlon — Sec  ""StiS'els 
and  itoads." 

S.  I».,  I’lerre— Excavation — S«*e  "Streets 
and  Roads." 

Cal.,  Coachella  —  Irrigation  —  Coachella 
Valley  Water  Dist.  has  been  granted  permit 
to  divert  water  from  Whitewater  River  and 
Snow  Creek  for  irrigation  and  domestic  uses 
on  25,000  acres  in  Coachella  Valley,  and  for 
domestic  needs  in  Coachella.  Indio,  Thernml 
and  Mecca  Tw"ps.  About  $10,000. 

HIHS  III-:slRB:i> 

.s.  Orangeburg — Drainage — Until  Mar. 

27.  by  C.  P.  Roberts  and  J.  M.  Johnson. 
Orangeburg,  building  drainage  system  here, 
consisting  of  31  canals,  58  mi.  of  which 
have  bottom  width  of  from  2-6  ft.,  but  most 
to  have  bottom  width  of  3  ft.,  canals  to 
have  side  slope  of  1  to  1  and  average  depth 
of  5  ft.  totaling  303,000  cu.yd.  ;  also  build¬ 
ing  20  mi.  dredge  canal.  16  ft.  bottom 
width,  side  slope  1  to  1  averaging  about  7 
ft.  deep.,  and  44  wooden  bridges  to  be  built 
across  small  canals  and  12  across  large 
canals.  J.  M.  Braiisford.  Orangeburg, 
comr. 

III.,  Whiteside— Ditch— Until  Apr.  4.  at 
office  of  C.  hi.  Sheldon,  Sterling,  for  deep¬ 
ening  and  widening,  etc.,  ditch.  37,765  ft. 
long,  in  D.D.  No.  1.  Hahnaman  Twp.. 
Whiteside  Co.,  inmlving  101,211  cu.yd. 
excav.;  advertised  in  this  kssue. 

I'RICBiS  .\M>  rONTRACTK  AWARDBIB 

(★Indicates  awanl  of  contract) 

Vu.,  Petersburg — See  “Miscellaneous.” 

★  .Minn.,  Mankato — Ditch — Blue  Flarth  Co, 
let  contract  building  Judicial  Ditch  No.  24 
in  Blue  Blarth.  Martin  and  Faribault  Coun¬ 
ties.  to  North  Star  Concrete  Co..  Mankato. 
$66,924. 

★  Minn.,  gt.  James — Ditch — Comrs.  "Waton¬ 
wan  Co.  let  contract  building  Judicial  Ditch 
.Vo.  26.  to  B:.  Dahl  ft  Co..  Madelia.  $10,279 
Work  Involves  27,000  ft.  6-18  In.  tile.  Noted 
Dec.  19. 

★.Vrk.,  Jonesboro — Ditch — Comrs.  Cache 
River  I>.  D.,  Craighead.  Lawrence  and  Jack- 
son  Counties  let  contract  building  22  mi. 
main  ditch  and  12  mi.  lateral,  to  A.  V 
Wills  ft  Sons.  Boatman’s  Bank  Bldg..  St. 
Louis,  Mo.,  $529,000.  "Work  involves  5,000,- 
oo<i  cu.vd.  excav.  at  9Ic.  per  cu.yd.  Noted 
Feb.  27. 


Industrial  Works 

PROPOSED  WORK 

Mass.,  Malden — Boston  Dye  House.  Mal¬ 
den,  had  plans  prepared  by  A.  Golden,  engr., 
c/o  corai>any,  for  2  story,  80  x  100  ft. 
brick  and  concrete  addition  to  factory  on 
Main  and  Eastern  Sts.  About  $50,000. 

R.  I..  ProTideare — City  plans  to  build 
garage  on  Harris  and  Kingsley  Aves.  About 
176.000.  W.  E.  Hartwell,  comr.  pub.  bldgs. 

Conn.,  'Aakonia — S.  Yudkin,  408  Main  St., 
having  plans  prepared  by  O.  FYantlke. 
archts.,  c/o  owner,  building  1  story,  200  x 
202  ft.  concrete  garage,  rein.-con.  fiooring 
and  concrete  foundation,  on  Central  St. 
About  $60,000. 

Conn.,  Cheohire— State  I^tgislature.  Hart¬ 
ford.  appropriated  $80,000  to  build  factory 
at  Chesnire  Reformatory  for  boys. 

Conn..  Hlamford — H.  and  H.  Fdry.  Co.. 
770  Pacific  9t..  soon  receives  bids  building 
1  story,  60  x  200  ft.  brick  foundry,  rein.- 
con.  flooring,  concrete  foundation,  on  Pa¬ 
cific  St.  About  $80,000.  N.  E.  Emmons, 
Washington  Bldg.,  archt.  Noted  Jan.  2. 

r  N.  T,^'Batk — County  Dairymen’s  Lcaffue 
plans  to  buiUt  rein.-con.  land  <lNick  siairy 
plant  here.  About  $150,000.  M.  "w.  Davi¬ 
son,  dir. 
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Industrial  Works  (Continued) 

N.  Y,,  Blark  River — Northern  New  York 
TJtiiities,  Inc.,  Liitht  and  Power  Bldg., 
Watertown.  havinK  plans  prepared  building 
rein. -con.  |)ower  house,  2200  lin.ft.  power 
canal.  <lam,  forebay,  etc.  J.  B.  Taylor, 
Watertown,  pres. 

N.  V„  Brooklyn — A.  Paolello,  810  4th 
Ave..  had  plans  prepared  by  C.  P.  Cannella, 
arc-ht.,  1163  Herkimer  St.,  for  1  story,  22 
X  41  X  72  X  102  ft.  brick  and  steel  gaxasc. 
rein. -con.  flooring,  concrete  foundation,  on 
27th  St.  and  4th  Ave.  About  (45,000. 

N.  V.,  Brooklyn^ — Shampan  &  Shampan. 
archts.,  772  Bway.,  receive  bids  about  Mar. 
14.  building  2  story.  100  x  100  ft.  brick 
auto  service  station  and  show  room,  rein.- 
con.  flooring,  concrete  foundation,  on  Mont¬ 
rose  Ave.  and  Leonard  St.,  for  L,asky  Motor 
Car  Corp.,  17  Graham  Ave.  About  (76,000. 

N.  Y.,  Cortland — Local  Dairymen's  League 
plans  to  build  milk  plant  here.  About 
(50,000.  N.  F.  Webb.  pres. 

N,  Y.,  New  York — Buick  Auto  Repair 
Shop.  244  West  49th  St.,  had  plans  pre¬ 
pared  by  F.  J.  Bird,  archt.,  101  Park  Ave.. 
for  1.  story.  100  x  200  ft.,  brick  and  steel 
garage,  on  54th  St.  near  8th  Ave.  About 
(400.000. 

N.  Y..  New  York — State  Legislature. 
Capitol,  Albany,  petitioned  to  appropriate 
(1,000,000  to  provide  for  grain  elevator  at 
IM>rt  of  New  York  in  connection  with 
Gowanus  bay  canal  terminal. 

N.  Y.,  Penn  Y’an — A.  H.  Burns  plans  to 
build  concrete  and  brick  grist  and  grinding 
mill  on  l^st  Main  St.  About  (60,000. 

N.  Y.,  Rorhester — Elastman  Kodak  Co.. 
Kodak  Park,  had  plans  prepared  building 
6  story,  162  x  182  ft.,  rein. -con.  factory  on 
Hanford  Landing  Rd.  About  (350,000. 

N.  Y..  Rorhester — Yawman  &  Brbe,  242 
St.  Paul  St.,  having  plans  prepared  for 
addition  to  plant.  About  (25,000.  T. 
Hough,  purch.  agt. 

N.  Y.,  Syracuse — H  H.  Franklin  Auto¬ 
mobile  Co.,  302  South  Geddes  S,.,  purchased 
site  at  215  Magnolia  St.,  and  plans  to  build 
addition  to  plant.  Cost  between  (300,000 
and  (400,000. 

N.  Y'..  I’tira — Utica  Co-Operative  Society. 
Inc.,  purchased  site  on  .Schuyler  and  Court 
Sts.,  and  plans  to  build  2  story  concrete 
bakery. 

N.  Y'.,  Watertown — P.  W.  Devendorf,  146 
Arsenal  St.,  had  plans  prepared  for  2  story, 
72  X  150  ft.,  brick  and  tile  garage  and 
repair  shop,  concrete  flooring.  About  (40,- 
000. 

N.  Y.,  Watertown — New  Y'ork  Air  Brake 
Co..  Starbuck  Ave.,  Northern  New  York 
Utilities  Inc..  Light  &  Power  Bldg.,  J.  B. 
Wise.  401  Mill  .St.,  and  associates,  plan  to 
incorporate  Beebee  Island  Corp.  to  develop 
IKiwer  here.  Plans  include  power  house, 
new  concrete  dam.  flumes  and  tailrace.  in¬ 
stalling  7500  hp  generating  units,  etc. 
About  (500.000  will  be  expended  for  work. 

N.  Y.,  Watertown — Northern  New  York 
Utilities.  Inc.,  Light  and  Power  Bldg.,  hav¬ 
ing  plans  prepared  for  addition  to  existing 
generating  plant  at  Kffley  Falls,  consisting 
of  30  X  38  ft.  rein. -con.  power  house.  120 
ft.  of  7i  ft.  steel  penstock,  revamping  pres¬ 
ent  dam.  etc.  J.  B.  Taylor,  pres. 

N.  J,.  Ampere— General  Electric  Co.  plans 
to  build  1  story,  94  x  98  ft.,  concrete  stor¬ 
age  plane  concrete  foundation.  About  (35,- 
OOO.  J.  H.  and  W.  G.  Ely,  Firemen's  Bldg., 
Newark,  archts. 

N.  J.,  Jersey  City — Keystone  Motor  Car 
Co..  Stegman  St.,  plans  to  build  concrete 
and  brick  plant  on  Communipaw  and  Ber¬ 
gen  Aves.  About  (70,000. 

Pa.,  Bethlehem — Traveler  Tire  Co..  Trav¬ 
eler  Bldg..  Phila..  plans  to  build  2  story, 
80  X  350  ft.  concrete,  steel  and  brick  fac¬ 
tory  near  Reading  R.  R..  here.  About 
(250.000.  J.  O.  Hunt,  114  North  Mont¬ 
gomery  St.,  Trenton.  N.  J..  archt. 

Pa..  Phlla. — Tauhel  Bros.,  Cedar  and 
Huntingdon  St.,  plans  to  build  3  story,  48 
X  70  ft.  brick  and  timber  factory.  About 
(30,000 

Md.,  Baltimore — Canton  Air  Bfake  Co.. 
663  Calvert  Bldg.,  having  '  plans  prepared 
for'l  story,  'steel  and  conewe  plant,  stone 
and  relti.-eon  flooring,  ^rst  unit  to  cost 


f 1(0,000;  ultimate  cost.  (1,000,000.  R. 

choenwetter  and  C.  A.  Zarobsky,  563  Cal¬ 
vert  Bldg.,  engrs. 

Md..  Cumberland — Berwin-Whlte  Coal 
Mining  Co..  Wlndber,  near  here,  plans  to 
build  jjower  plant.  About  (800.000. 

.Md..  Cartis  Bay  (Baltimore  P.  0.)-eMexi- 
can  Petroleum  Co.,  120  Bway.,  New  York 
City,  plans  to  build  large  refinery  here. 
Plans  include  building  bulkhead  and  Ail¬ 
ing  In  on  70  acre  site.  'Total  cost.  (1,000,000. 

Va.,  Norfolk — R  T.  Llpscombe,  34  Vir¬ 
ginia  Natl.  Bank  Bldg.,  and  associates,  plan 
to  build  100  X  400  ft.,  brick  and  steel.  Ice 
cold  storage  and  dehydration  plant.  About 
(225.000.  B.  Mitchell,  Seaboard  Bank  Bldg., 
archt. 

W.  Y'a.,  Huntington — Chesepeake  A  Ohio 
R.  R..  9th  and  Main  Sts.,  Richmond.  Va., 
plans  to  build  additions  to  its  shops  here. 
About  (500,000.  F.  1.  Cambell,  ch.  engr. 

Fla..  Pensacola — Texas  Oil  Co..  Chipley 
St.,  plans  to  establish  fuel  oil  station.  About 
(1,000,000. 

Ala.,  Florence — City  retained  Evans  & 
Brown,  engrs..  P.  O.  Box.  94,  to  prepare 
plans  for  electric  light  plant. 

La..  Kaplan — See  "Water-works.” 

O.,  Cleveland — Cleveland  Automobile  Co.. 
East  131st  St.,  plans  to  build  brick  and 
rein. -con.  factory.  About  (500.000.  E. 
McOeorge,  1900  Euclid  Ave.,  archt. 

O.,  Columbus — C.  and  E.  Shoe  Co..  56  East 
Pulton  St.,  having  plans  prepared  by  Rich¬ 
ards  ft  McCarty,  archts..  Hartman  Bldg., 
for  6  story.  87  x  120  ft.  brick  and  rein.-con. 
factory  on  East  Pulton  St.  About  (100,- 
000. 

O..  Dayton — See  "Buildings.’ 

Ind.,  Carthage— -Carthage  Bbx  &  Paper 
Co.  plans  to  build  1  story.  100  x  265  ft. 
reln.-con.  factory.  About  (50,000. 

MIrh.,  Detroit — C.  R.  Wilson  Body  Co., 
Clay  Ave.,  plans  to  rebuild  plant  recently 
destroyed  by  Are.  Loss  between  (300.000 
and  (400,000. 

Ill.,  Troy — Troy  Grain  Co.  plans  to  build 
concrete  grain  elevator,  reln.-con.  flooring 
and  concrete  foundation,  between  here  and 
Edwardsville  Twp.  About  (26,000. 

WIs.,  Braver  Danv — H.  J.  Esser,  archt.. 
Camp  Bldg.,  soon  receives  bids  building  4 
story,  52  x  250  ft.  factory  with  38  x  60  ft. 
wing,  mill  constmctlon,  concrete  founda¬ 
tion.  for  Weyenberg  Shoe  Co.,  130  Reservoir 
Ave.  About  (76,000. 

WIs.,  Janesville — Parker  Pen  Co.  having 
plans  prepared  by  F.  A.  Carpenter,  archt.. 
420  Brown  Bldg.,  Rockford,  III.,  building  3 
story,  reln.-con.  and  brick  factory  and  of¬ 
fice  on  Court  St.  About  (100,000. 

WIs..  Waubesa — Madison-Kipp  Lubricat* 
Ing  Co..  Madison,  acquired  site  here  and 
had  tentative  plans  prepared  for  1  story. 
150  X  200  ft.,  concrete,  brick  and  steel 
machine  shop  here.  T.  E.  Coleman,  vice 
pres,  and  genl.  mgr. 

la..  Den  Moines — Blackhawk  Tire  ft  Rub¬ 
ber  (To.  soon  lets  contract  building  factoiy. 
About  (260.000.  Sawyer  ft  Watrous,  401 
HIppee  Bldg.,  archts. 

H.  D.,  Sioux  Falls — Dakota  Iron  Store. 
Weber  Ave..  having  plans  prepared  by  Per¬ 
kins  ft  MeWayne,  archts..  322  Paulton 
Bldg.,  for  2  story,  90  x  150  ft.  brick  and 
concrete  factory,  reln.-con.  flooring  and 
concrete  foundation,  on  6th  St.  About 
(40,000. 

N.  D.,  Dickson — State  Budget  Com.,  Capi¬ 
tal  Bismarck,  plans  to  build  heating  plant 
at  State  Normal  School  here.  About  (35,- 
000  appropriated  for  project. 

Mo..  Boonville — Hamilton-Brown  Shoe 
(^.,  Jefferson  and  Rand  Sts.,  St.  Louis. 

Filans  to  build  3  story,  60  x  260  ft.  brick 
actory  here.  About  (40,000. 

Mo..  Marshall — City  receives  bids  about 
Mar,  10,  building  municipal  electric  light 
plant.  Aboqt  (75,000.  Heniicl-Lowry  Eng. 
Co.,  Commercial  'Trust  Bldg..  Kansas  City, 
engrs.  Noted  Dec.  19. 

Tax.,  Deltas— C.  R.  Miller.  5112  Swiss 
Ave.,  and  associates  having  plans  prepared 
by  Lockwood  Greene  Oo.,  arOhts.,  60  Fed¬ 
eral  St..  Boston,, Mass.,  builfjing  cotton  mtU. 
About  (500.000.  ,  it 


Utah,  Ogden — California  Packii 
101  California  St.,  San  Franciset. 


•Orp, 


fornia  St.,  San  Francisco,  for  packii  .■  pianJ 
and  warehouse  here.  About  (2UU.'  ‘ 

Ore.,  Astoria — Pacific  Power  &  L  iit  Co 
Spalding  Bldg.,  Portland,  plans  t  .  buiiii 
4500  hp.  electric  generating  plant  t  foot 
of  Astor  St. 

CaL,  Hanford — California  Packimr  Corn 
101  California  St.,  San  BYancisco,  i,  ati«  to 
build  1  story,  110  x  260  ft.,  brick  atui  frktnr 
factory  and  power  house,  also  nutplier  o* 
cottage  here.  P.  Bush.  101  California  St' 
San  Francisco,  archt. 

Cal.,  Long  Beach — City  authoriz.d  \V  T 
Lisenby,  mayor,  to  investigate  feasibiluv 
of  building  electric  lighting  plant  and  nur. 
chasing  distributing  system  owmd  hv 
Southern  California  Edison  Co.,  Los  An 
geles.  D.  S.  Miller,  city  engr. 

Cal..  WInevlUe — C.  Stern  ft  Sons.  Van 
Nuys  Bldg.,  Los  Angeles,  having  plans  nre- 
pared  ^  Krempel  ft  Erkes.  arclits  415 
Henne  Bldg.,  Los  Angeles,  for  remodeltne 
winery  buildings  into  fruit  and  vcgetabir 
cannery.  About  (100,000.  Present  build¬ 
ings  are  1  story,  reln.-con.  and  brick,  cement 
flooring. 

N.  B.,  Moncton — J.  Eaton  ft  Co..  Ltd  iso 
Yonge  St..  Toronto,  had  plans  prepared 
for  new  factory  here.  Cost  IncludinK  ma¬ 
chinery,  (1,500,000. 

Ont..  Ottawa — Bd.  Control  authorized  to 
have  plans  prepared  and  submit  report  on 
advisability  of  establishing  central  heat¬ 
ing  plant  on  Albert  St.  for  city  hall,  police 
station  No.  8,  Are  hall  and  registry  otlioe 
About  (80,000.  A.  F.  McCallum,  City  Hall 
engr. 

Ont..  Ottawa — Colonial  Hide  Co.,  95  York 
St.,  soon  lets  contract  building  3  story  con¬ 
crete  factory  and  warehouse.  About  Itn.- 

Ont.,  Ottawa — P.  Labelle.  90  Cuiguej 
Ave.,  receives  bids  In  spring  buildinx  3 
story,  30  X  130  ft.  storage  warehouse,  rein - 
con.,  reln.-con.  flooring  and  concrete  foun¬ 
dation,  on  Dalhousie  St.  About  |65.00i) 

Ont.,  Port  Arthur — J.  J.  Carrick,  13  Cum¬ 
berland  St..  North  Ontario,  plans  to  build 
pulp  and  paper  plant  here  to  consist  of 
several  I  and  2  story  reln.-con.  buildings, 
rein.-con.  flooring,  concrete  foundation 
About  (3,000,000.  H.  S.  Ferguson,  200  5th 
Ave.,  New  York,  consult,  engr. 

Ont.,  Port  Arthur — Ontario  Hydro  Elec¬ 
tric  Comn.,  Toronto,  having  prelimlnarv 
sketches  prepared  for  1  story,  100  x  250  ft. 
reln.-con.,  steel  and  brick  power  plant,  rein.- 
con.  flooring,  concrete  foundation,  on 
Nipigon  River.  Cameron  Falls,  near  here 
About  (6,000,000. 

B.  C„  Cranbrook — See  "Railways.” 

B.  C.,  Field — See  "Railways.” 

B.  C.,  North  Bend — See  “Rallw.ays.” 

B.  C,,  Okanagan-Lake — See  “Railways." 

B.  C,,  Bevelstoke— See  “Railways.” 

B.  C.,  Vancouver — See  “Railways.” 

B.  C.,  Vancouver — W.  J.  Lowe,  1320  20th 
Ave.,  E.,  receives  bids  in  April  building  4 
story,  76  x  120  ft.,  reln.-con.  and  brick 
rarage,  concrete  foundation,  on  Davie  and 
Seymour  Sts.  About  (70,000.  F.  L.  Town- 
ley,  326  Homer  St.,  archt. 

BIDS  DESIRED 

N.  Yjj  Albany— Until  Mar.  10,  by  Lock- 
wood,  Green  ft  Co.,  archts.,  101  Park  Ave^ 
New  York  City,  building  3  story,  80  x  90 
ft.,  brick  and  mill  construction  factory, 
brick  foundation,  for  Van  Slyke  ft  Horton. 
471  B'way.  About  (76,000. 

N,  Y..  New  York- Until  Mar.  14.  by  L 
A.  Sheinart,  archt.,  192  Bowery,  building  . 
story.  98  x  117  ft.,  brick  and  steel  garage 
rein.-con.  flooring  and  concrete  foundation, 
at,  5(6-546  West  42nd  St.,  for  S.  K  % 
Shellat,  Newport.  R  I.,  Marcus  ft  Oold- 
Bteln,  141  B'way.,  lessee. 

8.  C.,  Charteston— Until  Mar.  26,  by  J 
D.  Newoomber,  archt..  Broad  St,  building 
2  story  100  x  120  ft,  reln.-con.  garage  on 
Meeting'  SL.  iflor  Sottlle  Cadillac  Co  2(1 
Meeting  St  About  (50,000. 
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lal  Works  (Continued) 

.Macon — Until  Mar.  20.  by  W.  H. 
city  elk..  ImprovInB  power  plant. 
$16,000.  F.  L.  Wilcox.  Syndicate 
i!kl(C.,  St.  Louis,  engr. ;  advertised  in 
■ue. 


\  jt  Lake  Edwnrd — Until  Mar.  10.  by 
r’lil)  Wks..  Ottawa.  Ont..  for  bulldiiig 
iH)w.  '  l  ouse  here.  K.  C.  Wright,  c/o  Dept. 
j-ul>  OtUwa.  archt. 


ont  Orillia — Until  Mar.  31.  by  Dept.  Pub. 
\Vk“  Toronto,  building  5  story  power  house 
and  lu>.si)itdl  on  Main  St.,  rein.-con.  and 
steel  rein. -eon.  flooring  and  concrete  foun¬ 
dation.  .About  $40,000  and  $26,000  respec- 
tivel.v 


PKH  l>  C'ONTR.\CTS  AWARDED 

(■^Indicates  .award  of  contract) 


^Mhss..  Huston — O.  J.  Wilson  let  contract 
builiiing  1  story.  80  x  110  ft.  rein.-con.  and 
sieii  factory  and  sales  building,  rein.-con. 
flooring  and  concrete  foundation,  on  Brook¬ 
line  .\ve..  to  K.  S.  Butterfield  Co.,  88  Broad 
St.  About  $75,000. 

ytMaMH.,  Woreeater — Simplex  Player  Co.. 
Bovlston  St.,  Boston,  let  contract  building 
4  story  6ti  x  55  ft.  and  36  x  115  ft.  brick 
and  rein.-con.  factory  and  storehouse  on 
Blaekstone  St.  here,  to  E.  D.  Ward  Co.,  82 
Foster  Park.  About  $80,000. 

4^(oiin.,  Derb.v — General  Ordnance  Co.. 
Housatonic  Ave..  let  contract  building  1 
store.  31)  x  250  ft.  steel  machine  shop, 
rtin’-con.  flooring,  concrete  foundation,  to 
Truas-Con-Steel  Co..  207  Orange  St.,  New 
Haven.  About  $26,000.  Noted  Dec.  19. 

#ronii.,  Waterbur.v — Scovlll  Mfg.  Co..  99 
.Mill  St.,  will  build  1  story.  124  x  197  ft. 
brick  addition  to  factory,  rein.-con.  floor¬ 
ing  and  concrete  foundation,  on  Hamilton 
Ave.  .About  $50,000.  W'ork  will  be  done  by 
day  labor. 

*N.  Y.,  Brooklyn — Interborough  Iron  & 
Steel  Co..  C  O  M.  A.  Cantor,  archt..  373 
Fulton  St.,  will  build  1  story.  100  x  100 
ft.,  steel  and  brick  garage,  rein.-con.  floor¬ 
ing  and  concrete  foundation,  on  6th  Ave. 
and  62nd  St.  About  $30,000.  W’ork  will 
be  done  by  day  labor. 

♦  N.  Y..  Holcomb — W.  N.  Clark  Co..  333 
Hoiienbeck  St.,  Kochester.  let  contract  build¬ 
ing  concrete  factory  consisting  of  one  2 
story.  50  x  130  ft.,  one  1  story,  50  x  150 
ft.  and  one  1  story,  70  x  80  ft.  buildings, 
wooden  flooring,  to  L  J.  Held.  153  Plymouth 
Ave..  Rochester.  AbouV  $60,000. 


★  N.  Y..  New  York— P.  A.  Munsey.  280 
Bway..  will  build  addition  and  alter  exist¬ 
ing  |)rinting  plant.  About  $50,000.  W’ork 
will  be  done  by  day  labor.  Noted  Feb.  27. 

★  >'.  Y.,  I’tira — L.  F,  Pilcher,  state  archt., 
Capitol,  Albany,  let  contract  building  addi¬ 
tion  to  central  heating  plant  here,  to  R. 
G  Lloyd,  113  South  St.,  $29,832. 


★Pa..  Phila. — Pennsylvania  R.  R..  Broad 
St  Sta.,  let  contract  building  1  story.  24 
X  468  ft.  concrete,  steel  and  brick  round¬ 
house.  rein.-con.  flooring,  concrete  founda¬ 
tion,  on  48th  St.  and  Parkside  Ave.,  to  W. 
Steele  &  Sons  Co.,  16th  St.  and  Parkway. 
About  $85,000. 


4tll'..  East  St.  Lonia — Obear  Nestor  Glass 
Co.,  Bway.  and  ’Terminal  U.  K.,  let  con¬ 
tract  building  2  story,  82  x  190  ft.  brick, 
steel  and  rein.-con.  addition  to  plant,  rein  - 
con.  flooring  and  concrete  foundation,  to  F. 
Oanschlnlet*.  501  North  18th  St.  About 
$65,000. 

ttla.,  Cherokee — Sache-Bunn  Co..  322  3rd 
St.,  Sioux  City,  let  contract  building  rein.- 
con.  and  brick  Implement  building,  rein.- 
con.  flooring,  concrete  foundation,  to  Brown 
Bros.,  Hospers,  $28,300.  Noted  Jan.  30. 

It  Kan.,  Wichita — Campbell  Baking  Co., 
601-3  North  Em|)orla  St.,  let  contract  build¬ 
ing  2  story,  60  x  140  ft.  brick  and  rein.- 
con.  addition  to  bakery,  to  N.  T.  Vorse,  911 
S  and  L.  Bldg.,  Des  Moines,  la.  About 
$100,000. 

^tOnt.,  London — Societe  L’  Air  Li(|uide,  1 
Ernest  Maisonneuve,  Montreal,  let  contract 
building  plant  here,  to  R  H.  Harman  A 
Co.,  248  Dupont,  Toronto.  About  $60,000. 


Buildings 

PROPOSED  WORK 

Mans.,  Brockton — Church  and  Parish — 
Unity  congregation,  c/o  C.  C.  King,  106 
Main  St.,  plans  to  build  brick  on  Warren 
Ave. 

.MaNH.,  L.vnn — Hotel — D.  Gro.ssman.  Rox- 
bur.v,  receives  bids  about  Apr.  1.  building  7 
story  brick  and  concrete,  concrete  founda¬ 
tion  on  Lynn  Shore  Drive  here.  About 
$260,000.  D.  Sanborn,  Lynn,  archt. 

Conn.,  .\nsonla — Armory — Appropriation 
Com.,  Capitol,  Hartford,  petitioned  to  ap- 
ropriate  $100,000  to  build  state  armory 
ere. 

Conn.,  Bridgeport — Store  and  Ofllce  — 
Zimmer  Bros.,  179  Golden  Hill  St.,  plans  to 
build  4  story  on  Main  St.  About  $50,000. 

Conn.,  Hartford — Hotel — Berenson  A' 
Moses,  archts.,  26  State  St.,  receive  bids 
about  Mar.  22,  building  3  story  brick  apart¬ 
ment  hotel,  concrete  foundation  on  Bucking¬ 
ham  St.  for  D.  Kaplan.  About  $60,000. 

Conn.,  Meriden  —  Store  and  Ofllce — E. 
Derecktor,  39  Crown  St.,  had  plans  prepared 
by  W’.  A.  Donovan,  archt.,  3  Colony  St.,  for 
3  story,  40  X  75  ft.  brick  and  timber,  rein.- 
con.  flooring  and  concrete  foundation  on 
West  Mam  St.  About  $50,000. 

Conn.,  New  Haven — Business — Beecher  A 
Bennett,  Inc.,  280  Elm  St.,  having  plans 
prepared  by  C.  S.  Palmer,  archt.,  191 
Church  St.,  for  2  story,  70  x  100  ft.  brick, 
on  Bway.  and  Howe  St.  About  $60,000. 

Conn.,  New  London  —  Church  —  Federal 
St.  Methodist  Episcopal  congregation  plans 
to  build  brick  and  steel,  rein.-con.  flooring 
and  concrete  foundation  on  Broad  St. 
About  $100,000.  Address  M.  R.  Geuter,  193 
Hempstead  St.,  pastor. 

Conn.,  Norwalk — Home — Comrs.  Fairfield 
Co.  (Bridgeport),  having  plans  prepared  by 
Davis  &  Dane,  archts.,  1024  Main  St., 
Bridgeport,  for  2  story  brick  addition  on 
Westport  Ave.  here.  About  $60,000.  Noted 
Feb.  6. 


N.  Y..  New  York  —  Ofllce  and  Loft  — 
Baker,  Carver  A  Morrell,  39  Water  St 
having  plans  prepared  by  Severence  A  Van 
Allen,  archts.,  4  West  37th  St.,  for  9  story, 
28  X  83  ft.,  steel  anjd  brick,  concrete  foun¬ 
dation,  at  37  W’ater  St.  Noted  Jan.  30. 

N.  Y.,  Norfolk — Library — A.  B.  Hepburn, 
O^ensburg.  will  build  2  story,  ornamental 
brick  library  here  as  gift  to  town.  AI>out 
$50,000  ;  town  will  provide  maintenance 

N.  Y.,  Ogdensburg  —  Hotel  ^  A.  Irving, 
pres.,  chamber  of  commerce,  and  associates, 
plan  to  build.  About  $200,000. 

N,  Y,,  Potsdam  —  Memorial  Community 
Center — Town  considering  holding  election 
to  vote  on  $150,000  lionds  to  build  memorial 
building  and  community  center.  S.  Watson, 
village  pres. 

N.  Y„  Rome— School — Bd.  Educ.  plans  to 
build  2  story.  lOti  x  125  ft.,  on  Linden  St 
Altout  $120,000.  W’.  T.  Towner.  366  5th 

Ave.,  New  York  City,  archt. 

N.  Y’.,  Syracuse— Schools,  etc. — Bd.  E  tl- 
mate  A  Ap|)ortlor.ment  request  Council  for 
authorization  of  $500,000  bond  issue.  About 
$200,000  will  be  used  to  build  Prescott 
and  Lincoln  Schools ;  remainder  will  be 
used  to  extend  park  system,  purchase  anil 
develop  playgrounds,  build  addition  to  city 
hospital  and  new  firehouse,  etc.  H.  A.  Allen, 
city  engr. 

N.  J..  Newark — Theater — F  W.  W'ent- 
worth,  archt..  140  Market  St..  Paterson, 
receives  bids  about  April,  building  2  story 
83  X  147  ft.  steel  motion  picture  theater, 
rein.-con.  flooring,  concrete  foundation,  on 
Branford  Pi.  near  Broad  St.  here,  for  J. 
Fabian.  12  Union  St..  Paterson.  About 
$500,000. 

N.  J.,  Orange— Memorial  Hall — War 
Memorial  Advisory  Com.  had  plans  pre¬ 
pared  for  civic  center  building.  About 
$100,000. 

N.  J..  Trenton — Mercantile — A.  C.  Nevlus, 
601  Rutherford  Ave.,  plana  to  alter  5  story 
Y.  M.  C.  A.  on  State  St.,  into  mercantile 
building.  About  $100,000. 

Pa.,  Chester — Hotel — Foster  Hotel  C^l^. 
having  plans  prepared  by  E.  A.  Wilson, 
archt.,  1208  Chestnut  St..  Phila.,  for  4 
story.  118  x  228  ft.  brick  and  steel,  on  9th 
and  Welch  Sts.  About  $250,000. 

Pa.,  Pottstown — Memorial — Hill  Sohooi 
Alumni  Association  plana  to  build  memo¬ 
rial  hall.  About  $100,000. 

Md.,  Towson — Orphan  Asylum — St.  Vin¬ 
cents  Male  Orphan  Asylum.  York  Rd.,  near 
here,  plans  to  rebuild  building  recently  de¬ 
stroyed  by  Are.  Loss  about  $76,000.  A. 
Deupert.  815  North  Arlington  Ave.,  Balti¬ 
more,  pres.  bd.  mgrs. 

Va.,  Charlottesville  —  Bank  —  Na'I 
Bank  of  Charlottesville  having  plans  pre¬ 
pared  by  Marsh  A  Peter,  archts.,  522  ISth 
St.,  Wash.,  D.  C..  for  8  story,  steel  and 
brick,  concrete  flooring.  About  $200,000. 

Va..  Norfolk— Schools — City  appropriated 
$300,000  for  new  schools  as  follows:  1  in 
Colonial  PI.,  addition  to  Lott  Cary  School. 
1  at  Lamberts  Point  and  completing  ad¬ 
dition  to  Walter  Herron  Taylor  School. 


♦  Fa..  Phila. — Powers,  Welghton  A  Rosen- 
wrten.  916  Parrish  St.,  let  contract  build¬ 
ing  4  story.  28  x  40  ft.  brick  and  timber 
factory,  rein.-con.  flooring,  concrete  founda¬ 
tion.  on  9th  and  Parrish  Sts.,  to  R.  C. 
Ballinger  A  Co.,  218  North  13th  St.  About 
$30,000. 


♦  Pa.,  Temple — Temple  Malleable  Iron  A 
Steel  Clo.  let  contract  building  1  story,  840 
X  380  ft.  steel  and  brick  plant,  concrete 
foundation,  near  Pennsylvania  R.  R., 
iSchuylkill  Div.),  here,  to  F.  D.  Chase. 
Peoides  Gas  Bldg.,  Chicago,  Ill.,  percentage 
basis.  Noted  Feb.  27. 


♦  Md..  Baltimore— Crown  Cork  &  Seal  Co., 
1511  Guilford  Ave.,  let  contract  building 
two  1  story,  75  x  240  ft.,  concrete  and  steel 
warehouses,  rein.-con.  flooring,  concrete 
and  stone  foundation,  on  Eastern  Ave.,  as 
follows:  grading  and  concrete  work,  to 
west  Constr.  Co.,  907  Amer.  Bldg.,  struc- 
^ral  steel,  to  Patapsco  Iron  Wlw..  Inc., 
Ostend  and  Wicomico  Sts. ;  galvanised  iron 
work,  to  Philllpp-Kell  Co..  Inc.,  Holliday  and 
Centre  Sts.  Total  cost,  $60,000. 


♦  Mich.,  Detroir— Detroit  Edison  Co., 
navifi  Whitney  Bldg.,  let  contract  building 
<*  X  110  ft.,  brick  and  steel  addition  to 
wntral  heating  plant,  concrete  foundation, 
tn  \  A.  Albrecht  A  Co.,  n  30'  Penobscot 
Bldg  I,  ' 


Conn,,  Stamford — Theater — S.  Weiss  and 
A.  Geronimo  purchased  site  on  Park  PI. 
and  plan  to  build.  About  $100,000. 

Conn.,  Waterbury — Church — Immaculate 
Conception  congregation,  97  East  Main  St., 
having  plans  prepared  by  J.  A.  Jackson, 
archt.,  1133  Bway.,  New  York  City,  re¬ 
building  church  on  East  Main  St.  About 
$100,000.  L.  Fitzsimmons,  pastor. 

N.  T.,  East  Syrarnse — Bank — East  Syra¬ 
cuse  Bank  recently  Incorporated  plans  to 
build  bank.  About  $60,000.  Address  Town 
Clerk. 

N.  Y.,  Greece  —  Memorial  Hall  —  Town 
plans  to  vote  on  project  to  build  2  story. 
45  X  90  ft.,  brick  and  concrete  auditorium, 
town  ofllce  and  library.  Cost  between 
$40,000  and  $50,000. 

N.  Y..  New  York— Ofllce — Atlantic  A  Pa¬ 
cific  Steamship  Co.,  7  Hanover  Sq.,  soon  re¬ 
ceives  bids  for  6  story^  70  x  80  ft.,  brick 
and  steel,  concrete  foundation,' Oh  Water 
St.  and  Old  Slip.  J.  W.  O’ConnOr,  3  West 
29th  St.,  archt. 

N.  Y„  New  York — Office — C.  B.  H.  Gil¬ 
bert,  archt.,  1128  Bwgy,  soon  receives  bids 
building  12  story,  50  k  100  (£.,  brick  and 
mriestone,  concrete  foundation,  at  6-8  East 
44th  St.  Owner’s  name  withheld. 


W,  Va.,  Morgantown — Law — State  Bd. 
Control,  Charleston,  plans  to  build  steel 
and  cement  law  building  at  West  Virginia 
University.  About  $125,000  appropriated 
for  project.  H.  C.  Jones,  dean. 

N.  C„  Charlotte — High  School — Bd.  Educ 
plans  to  build  3  story,  rein.-con.,  brick  and 
tile.  About  $135,000.  Edwards,  Sayward 
and  Leitner,  Chamber  Commerce  Bldg., 
Atlanta,  Ga.,  archts. 

N.  C..  Sedalla — School — Bd.  Educ.  plans 
to  build.  About  $70,000.  H.  Barton.  Oreen- 
boro,  archt. 

Fla.,  Oainenville— Schools — Bd.  Elduc. 
Alachua  Co.  plans  to  build  one  3  story  high 
school  and  one  2  story  industrial  school, 
brick  or  tile.  Total  cost,  $150,000.  Ed¬ 
wards,  Sayward  and  Leither,  Chamber  Com¬ 
merce  Bldg.,  Atlanta,  Oa.,  archts. 

Ala.,  Birmingham  —  School  —  Bd.  Educ. 
had  preliminary  plans  prepared  by  D.  O. 
Whilldin,  archt..  Title  Guarantee  Bldg.,  for 
1  and  2  story  on  Montevallo  Rd.  and  Mont¬ 
gomery  Highway,  Shades-Canaba  School 
Dist.  1-A.  About  $50,000.  Noted  Feb.  27. 

La,.  Hhrevepert — Church— Highland  Ave. 
Baptist,  cpngregation  receives  bids  in  June 
or  July  DuUding  steel  and  reln.-oon.,  brick 
facing,  bn  OUve  .and  Stephans  BL  About 
$75,000.  C.  P.  Tloney,  1328  Jennings  St., 
pastor.  Noted  Feb.  6 
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l.a.,  Thiboditns —  C!hurch  — St.  Joseph’s 
i-onKreKatlon  plans  to  rufcuild  ciMtrch.  About 
$125,000. 

<»..  Cleveisjid  —  Oonnnerclal  —  Cowell  -4 
Hubbard,  h^ast  6th  St.  and  Kuclld  Ave., 
having  plans  prepared  by  Walker  &  Weeks, 
archts.,  1900  Kuclid  Ave.,  building  2  story, 
tultimately  8  stories)  80  x  200  ft.  brU-k,  on 
Kuelid  Ave.  and  Hast  13th  St.  About 
$300,000. 

<1.,  Cleveland  —  University  —  Industrial 
Assn,  of  Cleveland.  607  Anside  Bldg.,  plans 
to  build  6  or  10  story,  100  x  200  ft.  indus¬ 
trial  university,  brick,  steel  and  concrete. 
Plans  include  4  large  class  rooms,  audi¬ 
torium,  gymnasium  .swimming  pool,  bil¬ 
liard  rooms,  etc.  About  $1,000,000. 

O..  Columbus — Bask  and  Office — Ktank- 
lln  lioan  and  Savings  Co.,  347  South  High 
St.,  receives  bids  about  Mar.  15,  building 

6  story,  25  x  90  ft.  brick  and  rein. -con- 
concrete  foundation  on  High  and  Main 
Sta  About  $163,000.  P.  Li.  Packard.  Hay¬ 
den  Bldg.,  archt. 

O.,  Iisyton — Office,  etc. — Buick  Automo¬ 
bile  Co.,  130  North  Main  St.,  plans  to  build 
2  story.  78  x  100  ft.  brick  and  rein-con. 
office  and  garage,  rein.-con.  flooring  and 
concrete  foundation,  at  413  South  Main  St. 

O-  Prmnklln — School — Bd.  Educ.  having 
plans  prepared  by  K.  J.  Mounstephen.  archt., 
802  Union  Bank  Bldg.,  Dayton,  for  2  story, 
brick  and  rein.-con.,  rein-con.  flooring  and 
concrete  foundation.  About  $150,000.  J.  C. 
Null,  elk. 

<1..  Flttsburgh — School — Bd.  Elduc.  having 
plans  prepared  by  E.  J.  Mounstephen,  archt., 
802  ITnion  Bank  Bldg.,  Dayton,  for  2  slory, 
brick  and  rein.-con.,  rein.-con.  flooring  and 
itoncrete  foundation,  in  Monroe  Twp.  About 
$100,000. 

O-  Yellow  gprlags — School — Bd.  EMuc. 
plana  to  build  1  story,  brick  and  rein.-con., 
brick  foundation.  About  $50,000.  E.  J. 
Mounstephen,  802  Union  Bank  Bldg.,  Day- 
ton,  archt. 

Mleh..  Calumet — Hospital — Calumet  Hos¬ 
pital  Bd.  plana  to  build  2  story  brick  hos¬ 
pital.  rein.-con.  flooring,  concrete  and  rock 
foundation.  About  $50,000.  M.  S.  Carlton, 
chn. 

Mleh.,  Grand  Rapids — School — Bd.  Educ. 
soon  receives  bids  building  two  3  story, 
67  X  167  ft.  brick,  concrete  and  steel  schools 
on  Confess  and  Henry  Aves.  About  $150,- 
000  each.  H.  Turner,  care  Bd.  Ekluc.,  archt. 

ni.,  Chlrago — Administration — Bd.  Educ. 

7  South  Dearborn  St.,  plans  to  build  ad¬ 
ministration  building  in  downtown  district. 
About  $250,000. 

ill..  Good  Hope— High  School— City  voted 
$60,000  bonds  to  purchase  site  and  build 
high  school. 

HI.,  Grlggsville — High  School — Bd.  Educ. 
plans  to  rebuild  high  school  recently  de¬ 
stroyed  by  Are.  About  $75,000. 

HI-  Qnlney — School — Bd.  Educ.  plans 
to  build  new  Irving  School.  About  $115,000. 

HI.,  Villa  Grove — High  School — Village 
voted  $75,000  bonds  to  build  high  school. 

H’is-  Janesville — See  "Industrial  Works.*’ 

Wis.,  I.a  Crosse— See  "Miscellaneous.” 

Wlo.,  Madison — City  Hall — City  plans  to 
build.  About  $300,000.  O.  S.  Norsman, 
city  elk. 

WIs-  Milwaukee — Hotel — O.  Webb,  archt., 
544  49th  St.,  preparing  plans  for  12  story, 
75  X  120  ft.,  brick  and  steel,  rein.-con.  floor¬ 
ing,  concrete  foundation.  Owner's  name 
withheld. 

Wl#.,  Milwaukee — Market — A.  Kuensel- 
mann,  450  Mitchell  Ave.,  having  plans  pre¬ 
pared  by  W.  G.  Herbst,  archt.,  114  Gratia 
Ave.,  building  1  slory,  140  x  160  ft.,  rein.- 
con.,  concrete  foundation,  on  Mitchell  and 
8th  Aves.  About  $175,000.  Noted  May  9. 

WIs..  Milwaukee — .Schools — Bd.  hMuc. 

plans  to  expend  $800,000  to  build  here. 

Wis.,  Huperlar — School — City  plans  to  ex¬ 
pend  $250,000  to  build  ward  school.  E.  Mc- 
Keagul,  city  elk. 

Wis.,  Watertown — Home — Lutheran  con¬ 
gregation  plans  to  build  addition  to  home 
for  feeble-minded.  About  $75,000. 

la-  M.  Hitdge — Pair — Hawkejye.  Fair  A 
Exposition,  Inc.,  plans  to  build  72  x  150 
ft.  administration  and  woman’s  building, 
72  X  150  exposition  building,  autpmoblTe 
show  .building,,^ sales  show  pavilion  and 
gi^nd' stifia.  ^Xbout  $76:o0«l.  E.  C.  Cam¬ 
eron,  Alta,  pres. 


la-  Ft.  Hodge — High  School — City  voted 
$650,000  bonds  to  build  nigh  school.  C.  H. 
Keynolds,  city  engr.  Noted  Feb.  6. 

la.,  Iowa  City — Dormitory,  etc. — State 
p«giSina«d  to  appropriate  $150,000  for  girls’ 
dormitory,  $225,000  for  botany  and  geology 
building,  $70,000  fur  laboratory  and  $150,- 
000  on  nur.-ea’  building. 

la-  Hhenandoah — Club — K.  of  C.  Home 
Assn.,  c/o  C.  It.  Jarvis,  secy-  plans  to  build 
here.  About  $50,000. 

Miaa..  Round  I  ake  School — Bd.  Educ. 
having  plans  prepared  by  G.  Pass  &  Son, 
archts.,  Mankato,  for  consolidated  school. 
About  $50,000.  B.  C-  Denkman,  elk. 

Neb-  LInroln  —  Capitol  —  State  Lt'gisla- 
ture  appropriated  $5,000,000  to  build  here. 

8.  I>-  Hurley — School — Hurley  Consoli¬ 
dated  School  having  plans  prepared  by  Per¬ 
kins  A  MeWayne,  archts.,  322-324  Paulton 
Bldg.,  Sioux  Palls,  for  2  story,  60  x  134  ft. 
brick,  steel  and  concrete,  concrete  founda¬ 
tion.  About  $85,000. 

8.  H-  MadiHoa — Hospital — Madison  Hos- 
ital  Awn.,  having  plans  prepared  by  Per- 
ins  A  MeWayne,  archts.,  322-324  Paulton 
Bldg.,  Sioux  Falls,  building  3  story,  38  x  92 
ft.  brick  and  terra  cotta,  concrete  founda¬ 
tion.  About  $75,000. 

N.  D.,  HieklnHoa — Dormitory — State  Budg¬ 
et  Com.,  Capitol,  Bismarck,  plans  to  build 
dormitory  at  State  Normal  School  here. 
About  $55,000  appropriated  for  project. 

Mo-  Jegersoa  City — Theater — P.  B.  Mil¬ 
ler,  archt..  receives  bids  about  May  build¬ 
ing  57  X  198  ft.  brick  and  rein.-con.,  rein.- 
con.  flooring  and  concrete  foundation,  on 
H^h  St.,  for  W.  H.  Mueller.  About  $60,- 
000.  Noted  Jan.  23. 

Mo-  8t.  James — Home — Missouri  State 
Soldiers  Home  plans  to  build  addition  to 
existing  hospital,  cost  $20,000 ;  miscellane¬ 
ous  additions.  $20,000;  elevators,  $3500; 
new  powerhouse  equipment,  $7600 ;  septic 
tank,  etc.,  $8000.  W.  V.  Parris,  pres.  bd. 
mgrs. 

Me.,  8t.  Louis — Bank — L.  Haeger,  archt. . 
3844  Utah  St.,  receives  bids  about  Mar.  15, 
building  2  story.  60  x  100  ft.  brick  and  con¬ 
crete,  on  Grand  and  Hartford  Aves.,  for 
’Tower  Grove  Bank,  Grand  and  Juaniata 
Aves.  Al>out  $60,000.  Noted  Feb.  13. 

Mo-  8t.  Louis — Hotel — Hotel  Realty  Co., 
Mercantile  Trust  Bldg.,  purchased  site  on 
ISth  St.  from  Ixx'ust  to  St  Charles  Sts., 
and  plans  to  build  12  stoi^,  204  x  225  ft. 
hotel.  About  $2,000,000.  P.  J.  Wade,  pres. 

Mo.,  L'niversity  City  (St.  Louis  P.  O.) — 
Schools — City  plans  election  to  vote  on 
$250,000  bonds  to  build  schools.  J.  M. 
Atkinson,  10  Radcliffe  Pi.,  chn.  school  bd. 
com. 

Tex.,  Vernoa — Hospital — Comrs.  Wil¬ 
barger  Co.  plan  election  Mar.  22  to  vote 
on  $50,000  bonds  to  build  memorial 
hospital. 

Okla.,  Okmulgee  —  School  —  City  votetl 
$215,000  bonds  to  build  3  story  high  school 
and  4  room  addition  to  grade  school. 

Okla.,  PawhuHka  —  High  Ifchool  —  Bd. 
Educ.  having  plans  prepared  by  Hawk  & 
Parr,  archts.,  601  Security  Bldg.,  Okla¬ 
homa,  building  2  story,  150  x  150  ft.  brick 
and  rein.-con.  About  $95,000.  A  C.  Seely, 
elk. 

Colo-  Alamosa  —  Home  —  Odd  Fellows 
plan  to  build.  About  $65,000.  W.  E.  Sim¬ 
mons,  chn. 

Cole-  Las  Animas — Store — Thomas  Mer¬ 
cantile  Co.  plans  to  build  50  x  150  ft.  on 
Carson  and  Powers  Sts. 

Colo-  Longmont — City  Hall — City  elec¬ 
tion  in  spring  to  vote  on  $65,000  bond  issue 
to  build  City  Hall. 

Ore-  Freewater — Bank — Milton  1st  Natl. 
Bank  plans  to  build  on  Evans  and  Depot 
Sts.,  here 

Ore.,  MarehAeld — Home — Elks’  CHub  plans 
to  build  home.  About  $60,000.  G.  Dix, 
chn. 

Ore-  Peadleton — Hospital — Sisters  of  St. 
Francis,  Catholic  Indian  Mission,  plan  to 
build.  About  $106,000. 

Ore-  '  Peadleton — Store— Ujrltman  Bros, 
purchased  site  on  Webb  and  Willow  Sts.. 
and  plan  to  build  1  story,  50  x  100  ft., 
brick. 

Ore-  Pertland—lfiowltaT,^— Senate  peti¬ 
tioned  to  agpropriate  between  ,$400,000  .g^d 
$600,000  to  build  state  hospital  here. 

>M 


Ore-  Portland — Schools — Bd.  Edii'  on,, 
sidering  $3,000,000  bond  issue  to  bui  .  hirli 
and  grade  schools.  * 

Cal.,  Sacramento  —  Store  —  W.  .  --tock 
Lubin  &  Co.,  Balboa  Bldg.,  San  Kraiiristo 
plans  to  build  8  story,  160  x  120  n.,  j,..' 
partment  store  on  L  St.  here.  About  } : 'ikiii 
000.  S.  W.  McKIm.  pres. 

Cal-  Tulare — Schools  and  Audiiormm— 
City  Trustees  and  School  Dirs.  plan  di'ciion 
Apr.  14,  to  vote  on  $90,000  Itonds  for  .  l,rUk 
schools  and  $60,000  bonds  fur  uuilitnrium 

Qur-  Shawliilgan  Falls  —  CoinnniiiHy  — 
Shawinigan  Water  A  Power  Co.,  .'Station 
Ave.,  having  plans  prepared  by  D.  J.  .•<i,en<e 
archt.,  246  Beaver  Hall,  for  3  slor,\.  .in 
100  ft.,  on  Transmission  Ave.  .Vbou’i  1150. 
000. 

Out.,  Ariiprior — Hospital — Hospiiai  BiI 
plans  to  build  4  story,  rein.-con.  and  lirirk 
About  $100,000.  J.  S.  Church,  Arnpriur 
engr 

Out-  Bayswater — Club  House — Knight' 
of  Columbus,  c/o  Bayswater  Council,  iniii 
Wellington  St.,  plans  to  build  3  stnry.  r,ii 
X  95  ft.,  brick  and  timber,  concrete  founda¬ 
tion,  on  Spadina  Ave.  About  $60,000.  .Miii. 
Son  A  Burges.s,  309  Sparks  St.,  Ottawa 
archts. 

Out-  London — Mausoleum — London  .Maus¬ 
oleum  Ck>.  having  plans  preptired  by  A.  H 
MoPhall.  archt.,  Ba.  Trade  Bldg.,  Wind.-sor. 
for  mausoleum.  About  $100,000. 

Ont-  Ottawa — Hospital — City  will  peti¬ 
tion  Legislature  for  authority  to  rats,' 
$1,600,000  bonds  to  establish  civic  hospital 
A.  F.  McCallum.  City  Hall,  engr. 

Ont-  Ottawa — Townsite — City  plans  to 
form  Civil  Seiv.  Housing  Assn,  to  build 
townsite  in  connection  with  Proviticial 
Housing  Act.  About  $800,000.  G.  N 
Bowen,  secy. 

Ont-  Owen  Sound  —  School  —  Bd.  Kdui 
having  plans  prepared  building  te<'hni('ai 
school.  About  $125,000. 

Ont-  Renfrew  —  Collegiate  School  —  Bd 
Educ.  having  plans  prepared  building  here 
About  $142,000.  S.  T.  Chown.  engr. 

Ont-  Toronto — Federal — Dept.  Pub.  Wks. 
Ottawa,  receives  bids  about  Mar.  15  con¬ 
structing  combined  custom  house  and  K<-d- 
eral  building  here.  K.  C.  Wright,  C/O  Dept 
Pub.  Wks.,  Ottawa,  archt. 


H1H8  HKHIKKH 

N.  Y-  Albsn.v — Laboratory,  etc. — I’litil 
Mar.  16.  by  H.  M.  Biggs,  comr.  of  health 
State  Health  Dept.,  building  sterile  rouins. 
laboratory,  media  hood,  refrigerator,  cup¬ 
boards  and  shelvings.  etc.  ;  adverti.sed  in 
this  issue. 


N.  Y-  Brooklyn—  School — Until  Mar  IT. 
by  Bd.  Educ.,  500  Park  Ave.,  New  York 
City,  building  P.  S.  20,  5  story.  92  x  193  ft  . 
brick  and  limestone,  concrete  foundation 
on  Roebling  St..  North  4th  and  North  5tli 
Sts.  About  $600,000.  C.  B.  J.  Snyder. 
Municipal  Bldg.,  New  York  City,  archt 
Noted  Nov.  28. 

N.  Y-  Brooklyn — School — Until  Mar.  17. 
by  Bd.  Educ.,  600  Park  Ave.,  New  York 
City,  building  P.  S.  182,  5  story,  118  x  192 
ft.,  brick  and  concrete,  concrete  foundation, 
Dumont  Ave.  and  Wyona  St.,  $643,474 
C.  B.  Snyder,  Municipal  Bldg.,  New  York 
City,  archt.  Noted  Feb.  6. 

Pa.,  Palmerton — School— Until  Mar.  14. 
by  Bd.  of  Educ.  building  grade  .school 
About  $100,000.  C.  H.  Lloyd,  Telegraph 
Bldg.,  Harrisburg,  archt.  Noted  Feb.  6 


Fa-  PhlU. — Drill — llntll  Mar.  21,  by  .y- 
mory  Bd..  Capitol  Bldg.,  Harrisburg,  building 
1  story,  164  x  282  ft.  rein. -con.,  steel  and 
brick  drill  shed,  rein.-con.  flooring,  concrete 
foundation,  on  Cuthbert  St.,  32nd  to  33rd 
St.,  here. 


Pa-  Phlla,— Hospital— A.  A.  Ziegi.r. 
archt-  Bailey  Bldg.,  receiving  bids  for  i 
story,  41  X  91  ft.  brick,  on  7th  and  I>elane> 
Sts.,  for  Babies’  Hospital  of  Philadelphia 
1126  Walnut  St.  About  $80,000. 


Pa-  Pittsbargh — School — Until  Mar.  14. 
by  Bd.  Educ.,  building  3  story,  30  x  80  ft 
brick,  steel  and  atone,  brick  foundation  on 
24th  and  Birch  Sts.  and  building  3  story 
30. .X  80  ft.  addition  to  school  on  18th  and 
Fkrryj  Sts.  About  $50,000. 


O-  Kenmora— School — Until  Mar.  Itk  by 
Bd.  Educ.,  building  2  story,  69  x  12 1  ft 
brick,  rein.-con.  flooring,  concrete  and  brick 
foundation,  on  North  9th  St.  Cost  between 
$$0,000  and  $96,000.  A.  R.,  Ritman  elk 
M.  iP,;  LatiMR.  j»07  P89Ple’s  ^VlfVf  *  Tfust 
BMg.,  archt.  .  j,  ,,  >•- 
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(Continued) 

Mirii..  Irfiniln* — Office — Until  Apr.  2,  by 
R,i  State  Aud.,  building  6  ston^  brick  and 
^^n-con  library  and  office.  E.  A.  Bowd, 
129  West  Allegan  St.,  archt.  Noted  Feb.  27. 

Tpx  Dallas — Until  Mar.  15  by  Y.  M.  C.  A., 
r/o  B  ’  B.  Taylor,  pres..  Baton  Rouge.  La., 
instructing  4  story,  75  x  112  ft.  building 
to  include  social  and  class  rooms,  gym- 
riMsiuins.  swimming  pool,  bathrooms  and 
dormitories.  Shattuck  &  Hussey,  19  South 
La  Salle  St,  Chicago,  archta. 

Okla.,  Blackwell — (^lurch — Until  Feb.  18. 
hv  l.st  Baptist  congregation,  building  3 
storv  S5  X  100  ft.,  brick.  About  |50,000. 
j  i-i  ’  Oreene,  1201  13th  Ave.,  Birmingham, 
.Ua..  archt. 

due.,  l.cvln — station — Until  Mar.  15,  by 
Dent  Hvs.,  Ottawa,  Ont.,  building  on  side 
track  here.  About  *50,000.  L.  Brousseau, 
L»-vis.  engr. 

(jiie.,  Hte.  .\gsthe  —  Sanltorlum  —  Until 
Mar  14.  by  A.  Gagnon,  secy.  dept.  pub. 
wks  &  labor,  Quebec,  constructing  seven 
rein. -ran.  and  steel  buildings  at  Laurentian 
Sanitorium.  About  $300, ()00.  G.  St.  Michel, 
Parliament  Bldg.,  Quebec,  engr. 

OOnt.,  Hamilton — Federal — Until  Mar. 
16.  by  Dept.  Pub.  Wks.,  Ottawa,  ran- 
«tructing  combined  Federal  building  and 
custom  house  here.  R.  C.  Wright,  Dept. 
Pull  Wks.,  Ottawa,  archt. 


Oiit.,  Kingston — Kduoatlonal  Block — Un¬ 
til  Mar.  19.  by  Dept.  Pub.  Wks..  Ottawa, 
building  one  4  story.  106  x  168  ft.,  and 
one  3  story,  67  x  83  ft.  rock  face  and  out. 
stone  buildings,  rein. -con.  flooring,  rock 
foundation  at  Royal  Military  College  here. 
About  *400.000.  R.  C.  Wright.  Dept.  Pub. 
WTcs.,  Ottawa,  archt. 

Ont.,  Orillia — Hospital — See  “Industrial 
Worta.” 

Ont.,  Ottawa — Hospital — ITntll  Mar.  20, 
by  Salvation  Army,  20  Albert  St.,  Toronto, 
building  4  story,  concrete,  brick  and  steel, 
on  Wellington  St.,  here.  About  *150,000. 
Noted  Feb.  6. 


Ont.,  Ottawa — Slchool — Until  Mar.  31,  by 
Dept.,  Pub.  Wks..  Toronto,  building  3  stor.v, 
59  X  180  ft.,  normal  school  on  Driveway, 
rein  -con.,  brick  and  steel,  rein. -con.  flooring. 
About  *50,000. 


118  X  192  ft,  brick  and  steel,  on  Ootona 
Ave.  and  ISlst  St..  Bronx,  to  Nugent 
Constr.  Co..  Park  Ave.,  *456,282.  Noted 
Feb.  20. 

l^Md..  Aberdeen — Hous(>  and  Dormitory — 
Natl.  Catholic  War  Council.  122  blast  28th 
St.,  New  York  City,  let  contract  building  2 
story,  96  x  136  ft.,  frame,  visitors'  house  and 
dormitory,  wooden  flooring,  at  Proving 
Grounds  here,  to  Northeastern  Constr.  Co., 
225  5th  Ave.,  New  York  City.  Alwut  *65.- 
000. 

*Ind..  KhelbyvIUe —  Infirmary  —  Comrs. 
Shelby  Co.  let  contract  rebuilding  2  story, 
to  R.  Bryant,  Franklin,  *55,897.  Noted 
Aug.  15. 

111.,  Chirago — School — Bd.  bkluc.  received 
following  bids  Feb.  19.  building  two  3  story, 
39  X  62  ft.  and  47  x.  90  ft.  brick  and  steel 
additions  to  Davis  School  on  West  39th  St. 
and  South  Sacramento  Blvd.,  masonry,  F. 
A.  Siebold  &  Son,  133  West  Washington  St.. 
*59,980;  J.  L.  Connelly.  133  West  Washing¬ 
ton  St.,  *62,400 ;  H.  Schrik  &  Co..  3722  West 
Chicago  Ave.,  *63,293  ;  terra  cotta.  North¬ 
western  Terra  Cotta  Co..  175  West  Jackson 
Blvd.,  *30,590;  Midland  Terra  Cotta  Co..  11 
South  La  Salle  St..  *32.000  ;  structural  steel 
(250  tons),  W.  Horn  Structural  Iron  Wks.. 
336  North  Leavitt  St.,  *25,870;  Holmes 
Pyott  ft  Co.,  159  North  Jefferson  St.,  *26.- 
557  ;  Hansell  KIcock  Co..  Archer  and  Nor¬ 
mal  Aves.,  626,594  ;  carpentry.  F.  Voss, 
*20.985  ;  £.  E.  Young,  *23,538  ;  H.  Reininga. 
*23,560.  Noted  Dec.  12. 

ftla.,  Waterloo — School — Bd.  Kduc.  let 
contract  building  3  story,  55  x  125  ft., 
rein. -con.  and  brick,  to  Lauritcen  Constr. 
Co..  3319  blast  4th  St.  About  *76,000. 
Noted  Feb.  13. 

ftNeb.,  BarneHton — School — Bd.  Kduc.  let 
contract  building  2  story,  75  x  124  ft.,  brick 
and  stone,  to  G.  R.  Unthank,  Lincoln. 
About  *51,961.  .Noted  Feb.  6. 

ft-Okla.,  Hooker — School — Bd.  Educ.  let' 
ran  tract  building  3  story,  54  x  74  ft.  brick 
and  rein. -con.  school  in  Dlst.  23,  to  K.  Slae- 
delin  &  Son,  Medford.  About  *50,000. 


Federal  Government  Work 


iiig  cranes  here;  Spec.  3777  About  *70,000; 
*10  deposit  required  for  plans  and  spec. 

Del.,  Wilmington — l>re«iging— -Until  Mar 
31.  by  U.  S  Kng.  Office.  Old  Federal  Bldg., 
dredging  Tui-kerton  Oeek.  N.  J. 

Md..  Indlanliead — Incinerator — Until  Mar. 
17,  by  Bureau  Yards  ft  Itox'lu*.  Navy  Dept., 
Wash..  I).  C.,  building  at  Naval  Proving 
ground;  Spec.  3790.  .About  *7000 ;  *10  de- 
iH'sit  required  for  plans  and  spec.  Noted 
Feb.  6. 

D.  C.,  Helletne — Fuse  and  Primer  House 
— Until  Mar.  17.  by  Bureau  Yards  ft  Docks. 
Navy  Dept.,  Wash.,  building  fuse,  primer 
storehouse  and  loading  shop ;  S|a>c 
3737.  About  *25,000;  *10  deposit  required 
for  plans  and  siiec.  Noted  Jan.  2. 

W.  Va.,  Wheeling — Valve  Operating  Ma- 
trhlnery — Until  Mar.  24.  by  U.  S.  Kng.  Of¬ 
fice.  Old  Federal  Bldg.,  furnishing  and  de¬ 
livering  valve  operating  machinery  for 
Dams  23.  25  and  27,  Ohio  River ;  adver¬ 
tised  in  this  issue. 

Fla.,  Pensarola — Boatshed — Until  Mar 
24.  by  Bureau  Yards  ft  I>ocks,  Navy  Dept., 
Wash.,  D.  C..  building  wet  basin  boat  shed  ; 
Spec.  3472.  About  660,000. 

K,v.,  Greenup  —  I.,ack  and  Abutment  — 
Until  Mar.  29.  by  U.  S.  Kng.  Office.  1st. 
Dist.,  Cincinnati.  O.,  building  lock  and 
abutment  for  I>am  No.  30,  t)hlo  River,  near 
here;  advertised  in  this  issue. 

O.,  .Akron — Post  Offit* — Until  Mar.  21,  by 
J.  A.  Wetmore,  superv.  archt..  treas.  dept. 
Wash.,  D.  C.,  altering  post  office. 

O.,  Cinrlnnatl  —  Bear  Trap  Leaves  — 
Until  Apr.  4,  by  U.  S.  Kng.  Office,  1st  Dlst., 
delivering  and  erecting  bear  trap  leaves  for 
Dam  No.  30,  Ohio  River  ;  advertised  in  this 
is.sue. 

Kan.,  KIdorado — Post  Office — Until  Apr 
4,  by  J.  A.  Wetmore,  superv.  archt.,  treas. 
dept..  Wash..  D.  C.,  building  post  ofhee 
Noted  Feb.  27. 

Neb.,  Omaha — Pumps,  etc. — Until  Apr 
15.  by  J.  A.  Wetmore,  superv.  archt.,  treas 
dept.,  IVash.,  D.  C..  installing  3  electric 
triplex  elevator  pumps,  in  courthouse,  etc., 
here ;  advertised  in  this  issue. 


Ont.,  H.vdenham — Hospital — I’ntll  Mar.  13. 
by  Dept.  Pub.  Wks.,  (Ottawa,  for  altering 
and  building  additions  to  Military  Ho.spttal 
here.  About  *125.000.  R.  r.  Wright,  c/o 
rV'pt.  Pub  Wks..  Ottawa,  archt. 

.\lta..  Calgary — Federal — Until  Mar.  15. 
hy  Dept.  Pub.  Wks..  Ottawa.  Ont..  con¬ 
structing  combined  Federal  building  and 
custom  house  here.  R  C.  Wright,  c/o  Dept. 
Pub.  Wks.,  Ottawa,  Ont.,  archt. 

PRICF.A  AND  CONTRACTS  .AWAKDKD 

(Vindicates  award  of  contract) 

VConn..  New  Haven — Hotel — J.  P.  Kauf¬ 
man.  42  Church  St.,  will  build  5  story,  84  x 
114  ft.  brick,  steel  and  concrete^  rein. -con. 
flooring  and  concrete  foundation,  comer 
Orange  and  Bishop  Sts.  About  *200,000. 
IVork  will  be  done  by  day  labor. 

VConn.,  New  Haven — Hotel — Puglisti  ft 
Mllici,  20  Wight  St.,  will  huild  4  story, 
100  X  101  ft.  brick,  concrete  and  steel, 
rein. -con.  flooring  and  concrete  foundation. 
Boulevard  and  (;hapel  St  About  *165.000. 
Work  will  be  done  by  da.v  labor. 

VConn.,  Waterbary — Theater — M.  G.  VVI- 
toit.  789  Bank  St.,  let  contract  building 
1  and  2  story  brick,  rein. -con.  flooring  and 
ccncrete  foundation,  on  Washington  Ave.. 
to  M.  P.  Laukaltis.  25  Gongress  St.  About 
*50.000. 

★N.  V.,  Rrookl.vn — Theater — Kings  High¬ 
way  Corp..  1817  Kings  Higiiway,  let  con¬ 
tract  building  2  story.  104  x  120  ft.,  brick 
and  steel  moving  picture  theater,  concrete 
flooring,  on  Kings  Highway  and  riant  12th 
St.,  to  L.  Gold,  44  Court  St  About  *176,000. 

VN.  A’.,  New  York — Hotel — H.  Claman. 
241  West  43rd  St.,  will  build  10  story.  100 
X  100  ft.,  steel  and  brick,  concrete  founda¬ 
tion,  on  43rd  St.  near  8th  Ave.  Work  will 
bf  done  by  day  labor.  Noted  Jan.  23. 

★  N.  Y.,  New  A'ork — Office — H.  Jaeckel  ft 
Sons,  16  West  S2nd  St.,  let  contract  build¬ 
ing  6  story,  26  x  165  ft.,  steel  and  brick 
addition,  at  546  5th  Ave.,  to  Wharton  Green 
ft  Go.,  *7  West  39th  St  About  *76,000. 
Noted  Feb.  27. 

,  ★>.  Y,,.  New  York— Schools— Bd.  Educ. 
son  Pai*’’Ave.,  let  contradt  buWdfag 'P.'  S. 
6.  5  story,  60  x  142  ft.,  brick,  oontrete 
foundation,  on  Tremont  and  Bryant  Ave*.. 
Bronx,  to  T.  A.  CHark  Oo.,  122  Livingston 
Brooklyn,  *206,000;  P.  S.  67,  5  story. 


PROrONKD  WORK 

Mass.,  Boston — Cranes — Bureau  Yards  ft 
Docks,  Navy  Dept.,  Wash.,  D.  C.,  plans  to 
install  electric  traveling  cranes  in  storage 
shed;  Spec.  3822.  About  *15,000. 

Mass.,  <)uinry — School — U.  S.  Housing 
Bd.,  Dept.  Labor,  Wash.,  D.  C.,  plans  to 
build  2  story,  brick,  between  6th  and  Ger¬ 
man  Aves.  About  *160,000. 

N.  A'.,  Charlotte— Custom  House,  etc. — 
City  petitioned  Treas.  Dept.,  Wash.,  D.  C., 
for  new  custom  house  and  federal  build¬ 
ing. 

D.  C.,  Wash. — Radio  Operators  Room — 
Bureau  Yards  ft  Docks,  Navy  Dept.,  plans 
to  build  on  roof  of  Navy  Bldg.  ;  Spec.  3821. 
About  *3000. 

A'a.,  Hampton  Koails — Additional  Build¬ 
ings — Buroau  Yards  ft  Docks,  Navy  Dept., 
AK^h.,  D.  C.,  plans  to  build  at  Air  Sta. ; 
Spec.  3823,  to  take  place -of  Spec.  No.  3818 
which  was  cancelled.  About  *560,000. 

A'a.,  A’orktown — Extension  to  Naval  Mine 
Depot — Bureau  Yards  ft  Docks.  Navy  Dept.. 
Wash.,  D.  C.,  rejected  bids  received  Jan.  6. 
Noted  Jan.  9. 

Va..  A'orkfown — Tanks  and  Towers — Bu¬ 
reau  Yards  ft  Docks.  Navy  Dept.,  Wash.. 
D.  C.,  rejected  bids  received  Dec.  2,  In¬ 
stalling  a  Naval  Mine  Depot.  Noted  Dec.  5. 

Fla.,  Ft.  Myera— Federal — Treas.  Dept, 
plans  to  purchase  site  and  construct  federal 
building  here. 

l,a.,  Alexandria — Post  Office  and  Court 
House — J.  A.  Wetmore.  superv.  archt., 
treas.  dept..  Wash.,  D.  C..  rejected  all  bids 
received  Jan.  7,  extending  and  remodeling 
post  office  and  court  house.  Noted  Jan.  16. 

Mo.,  rharleston — Federal  Office— Treas. 
Dept..  Wash..  D.  C..  appropriated  about 
*60,000  for  federal  buttding  here.  J.  A. 
Wetmore,  Wash.,  D.  C..  superv.  archt 

HIDM  DF.HIRKD 

N.  Y,,  West  Point — Barracks,  etc. — Until 
Mar.  27.  by  Quarterretaster.  building  south 
wlhg  ctf  south*  cadFf^  barracinr  and  guard 
“fitottee;  adfemsed  In  thisiiSMe. 

Pa,,  Phlla. — Crane* — Until  Mar.  17,  by 
Bureau  Yards  A  Docks.  Navy  Dept.,  Waah., 
D  C.,  Instalttng  two  1 50  ton  electric  travel- 


Mo..  St.  l,uuiM — Drainage — TTntll  Mar.  26. 
by  Mississippi  River  Comn.,  1311  Interna¬ 
tional  Bldg.,  constructing  47,600  cu.yd. 
earthwork  in  Kast  ('a|>e  Girardeau  and 
Clear  Creek  D.  D..  III.;  advertised  in  this 
issue. 

Tex.,  Honey  <irove— Post  Office — Until 
Apr.  2,  by  J.  A.  Wetmore.  superv.  archt.. 
treas.  deiM-,  Wash.,  D.  C..  building  post 
office. 


PRICES  AND  CONTRACTS  AWARDED 
(^Indicates  award  of  contract) 


AMaHs.,  Chelsea — Kitchen  Equipment— 
Bureau  Yards  A  Docks.  Navy  Dept.,  Wash., 
D.  C..  let  contract  installing  at  Naval  Hos¬ 
pital  Reservation  here,  to  Morandi-Proctor 
Co.,  86  Washington  St.,  Boston,  *5270  (50 
days).  Noted  Feb.  6. 

ATIverton,  R.  I. — Dry  Dock — U.  S.  Ship¬ 
ping  Bd..  Emergency  Fleet  Corp.,  Phila., 
I*a.,  let  contract  building  20,000  ton  float¬ 
ing  dry  dock,  to  Naragansett  Shipbuilding 
Corp.,  Tiverton.  About  *1.000,000.  Work 
involves  3000  tons  steel  and  4,000,000  ft. 
timber. 


AN,  A'.,  Jamaica — Pontoons — U.  S.  Ship¬ 
ping  Bd..  Emergency  Fleet  Corp..  Phila.. 
P*.,  let  contract  building  33  timber  pon¬ 
toons  at  Jamaica  Bay.  Mill  Basin,  to  At¬ 
lantic  Gulf  ft  Pacifle  Co.,  Mill  Island 
About  *1,000,000. 


AN.  Y.,  Klagstsa — D^  Dock — U.  S.  Ship¬ 
ping  Bd..  Kmergency  Fleet  Corp.,  Phila.. 
Pa.,  let  rantract  building  20,000  ton  float¬ 
ing  dry  dock,  to  Kingston  Shipbuilding  (2o., 
Island  Dock.  About  *1,000,000.  Work  in¬ 
volves  3000  tons  steel  and  4.000,000  ft. 
timber. 

• 

AN.  A’.,  Rackaway — Addition  to  Dispen¬ 
sary — Bureau  Yards  ft  Docks.  Navy  Dept., 
Wash.,  D.  C.,  let  contract,  to  Rangeley 
Constr.  Co..  406  Lexington  Ave..  New  yjrk 
•City,  622,444  (120  days).  Noted  Feb.  27 

AN,  Y.,  Roekaway — Seaplane  Hangar — 
Bureau  Tarda  ft  Docks,  Navy  Dept..  Wash.. 
D.  C.,  let  contract,  to  Post  A  McCord,  101 
Park  Av*..  New  York  City,  *40,190.  Noted 
'■'Feb.  ■■8174*  "1. 


Post  Qffloilpi’. 

V.  archt.,  treu.  aept..  Wash.. 


•lU  •'  )|. 

N.  Y.. 

more,  superv.  . — ■ 

D.  C..  received  bids  Mar.  8,  (1)  llntestonc  . 
(2)  sandstone,  from  J.  Miles  ft  Sons  Co.. 
39s  Main  Grove.  Worcester.  Mass.,  (1) 
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RAMOK  CANAI.  H'OKK — NEW  YOKE 

Coiitrart  No,  6> 

Rldii  were  riyelvefl  by  I.,i>wlii  Nixon,  Hiuit.  itub.  wkn.,  Onpltol,  Albany,  for  ji 
•hor«  of  Krie  linain  »>r«w«(«n  l^akr  ^an4  Hhp_  No.  t,  ^Bunalo,  from  (A)  H  hukiJ' 


Tonawanda,  (awni'<l<*<l  contract);  (It)  Mohawk' I  kK-k  *  I>i'piIk<*  t'o.,  Manlon  lllk 
iner;  (C)  (.],  I'ark  Soiia  Co,,  217  lOth  St.,  liufralo.  Tho  unit  blUa  were  ua  fullo» 


•'tki- 


A 

ISO  pu.yd.  riravation  .  $)  00 

)00  Pu.yd.  riodrr  l>arkKII  .  I  SO 

19  M.ft.b.ni  (awrd  lumber  . .  lOS  00 

100  eu.yd.  ■tiinr  fillina  in  rriha .  104  00 

1 10  nu.yd.  M<ct<iiid-rlaM  rtincrrta .  10.00 

900  lb.  Itrurtural  ateel  .  10  II 

60  ru.yd.  Aret-rlaai  riprap .  7  26 

Total  . 

Contract  No.  87 

lildn  were  rrcelvrd  by  I.,rwl«  Nixon,  amtt.  pub.  wka. 
oartain  parta  of  an  approach  from  Court  St.  and  South 
at  Rochratcr.  from  (A)  C.  KIrhn,  tlardnrr  Hldic.,  (Ttlca,  ( 

A  RemIrk,  Klllcotl  8q.,  Kuffalo ;  (C)  M.  Ludlngton  Suna, 
tor.  Tho  unit  blda  were  aa  followa: 

IS,900  eu.yd.  rxravatiun  . 

I2,6S0  eu.yd  fnrmiua  rinhankmcnt  . 

42  eu  yd.  I:  l|t  )  rrinforrrd  ronrrrtr . 

1,140  eu.yd  Arat-clawi  rrin(orn>d  ronrrote  . 

ISO  eu.ya.  aecond-olaae  eonrrate  in  rolumn  baara  . 

2,281  eu.yd.  aeoond-claaa  eonrrete,  except  aa  provided  for  by 

Item  No.  5 . . . .  . . 

1,490  lin  ft.  ooaerete  baluatrwlr 

141  eu.yd.  atone  Allina  for  eritw  . 

21  M  ft.b.m.  timber  in  temporary  eriba  and  fender . 

WfMMien  atairway  (lump  aum)  . 

294,000  lb.  metal  reinfureement  . 

911  lin. ft.  ntetal  euro  bar  . 

7,000  lb.  oaat-irun  draina  and  outlet  pipea . 

1 26  lin. ft.  pipe  railinc  . 

1 1  lamp  polea  . . . 

1,121  lb.  metal  duet  . 

7M  lin  ft.  1-in.  Abre  duet  .  . 

120  lin. ft.  lO-in.  vitriAed  pipe  and  apeeiala  . 

161  lin.ft.  12-in.  vitriAetl  pipe  and  apeeiala . 

160  lin.ft.  1 1-in.  vitriAed  pipe  and  apeeiala . 

1,671  aq.yd.  briek  pavement . 

2  manholea  . 

6  jtutter  baaina  . 

247200  aq.ft.  waterprooAnc  eonerete . 

167  lin.ft.  drilling  holea  in  exiatinc  maaonry . 

10  eu.yd.  relaying  maaonry . 

100  lin  ft.  pointint  maaonry  . . . 

Hemovina  auperatrueture  of  ehanae  bridae  (tump  aum) . 

Maintainina  tra  (  e  (or  pedeatriana  (lump  aum) . 

Exb-ndtHl  totala  . 


It 

|1  00 
I  SO 
110  00 
4  SO 
22  00 
10 

6  00 


,886  00 

$6,690  00  $ 

.  Capitol, 

,  Albany,  coukI 

1  Ave.  to 

Barfle  Caniil  T. 

awarded 

eimlrai  t  t  .  (  It  i 

,  Ine.  124 

I’uwera  lildg.,  1 

A 

It 

$1  24 

$(l  71 

2i 

11 

24  00 

28  110 

22  80 

28  00 

16  7) 

24  00 

11  42 
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Federal  Oovarnment  Work  (Continued) 

167, 44»;  (2)  $61,049,  Willa  Bcelhof  Co., 
lAl  Turk  Ave.,  New  York  City,  (1)  $07,- 
674  ;  J  Le  Itoblnaon  Conatr.  Co..  6$  Kniok- 
erl'ocker  Dlda..  Ualtimore,  Md  ,  (I)  $6H,U0U. 
.Noted  Feb.  6. 

AN.  V..  Warda  laland — Refrlarratlna 
I’lant  Kijulpment — Bureau  Ynrda  A  IkK-ka. 
Navy  l>ept..  Wnnh.,  1>.  ('.,  let  conlriict  In- 
KtallinK  Ht  Naval  Hoapital  ItOMervatlon  here, 
to  Frick  Co..  Inc.,  Weal  Main  St..  Waynen- 
boro.  I'a..  $21,074  (9S  daya).  Noted  Feb.  20. 

A>‘a.,  Ft.  .Mlfllln — Tank  and  Tower — U. 
S.  Kna.  Offlee,  Fhlla.,  let  contract  bulldlnc 
ateel  water  tank  and  tower  here,  to  Pltta- 
liurah-Dea  Moinea  Stt-el  Co.,  80  Church  St., 
New  York  City,  $6788.  Noted  Jan.  SO 

ATa..  rt.  Mlfllln — Water  Pine  Une — Bu¬ 
reau  Yarde  A  IJocka.  Navy  Uept.,  Waah., 
I>  C.  let  contract,  to  M  J.  B.  Mcliuah, 
K92  North  Markoe  St..  Phlla.,  $10,877  (94 
daya).  Noted  Jan.  16. 

APa..  iMiila. — Subatntlon  for  Foundry, 
etc. —  Bureau  S'arda  A  Oocka.  Navy  TSept., 
Waah..  n  ('..  let  contract  bulldlnfl  BUb- 
atatlon  for  foundry  and  plere  at  .Navy  Yard, 
h.  re  to  Wark  l\>.,  1737  Filbert  St..  $7698 
(48  daya). 

Md.,  Baltimore— Hoapital — J.  A.  Wet- 
more.  aup«'rv.  archt.,  treaa.  dept..  Waah., 
n  C.,  received  blda  Mar.  S,  (1)  bulldinfl 
hoapital  unit  A.  (2)  apeclal  hoapital  unit; 

(3)  exteiiHlona  and  alteratloiia  Tb  kitchen 
and  meaa  hall:  <4)  attendanta'  quarters, 
etc.,  at  IT  S.  Hoepital  here,  from  Newi»ort 
font*.  A  Enfl.  Co..  Sllaby  Bldfl..  Newport 
News.  Va..  total  $49,833 ;  D  M  Andrew 
Co..  Mt.  V’ernon  Ave.,  total  $61,000;  H.  8. 
Roberta  A  Co.,  1123  Bway,.  New  York 
City,  total  $6.1.900;  Price  Conatr.  Co..  210 
Maryland  Truat  Bldfl.,  (1)  $24,900;  (2) 
$37. $00;  (8)  $9200.  (4)  $18,800;  L.  J  Elch- 
tier.  Fayette  and  l.lberty  St..  (1)  $18,448  ; 
<2)  $19,973  ;  (3)  $8929;  (4)  $10,788.  Noted 
Feb.  IS. 

AB.  r.,  Waah. — Barflea — Inland  Water- 
waya  Comn.,  Waah..  let  contract  hulldinfl  4 
ateel  barxea,  to  Star  A  Bennett,  Newburn, 
N.  C.,  $330,000. 

AB.  C..  Waah. — Brldfle — Plat.  Comra.. 
I>ial  Bldfl.,  let  contract  bulldinfl  concrete 
encaaed  ateel  plate  fltrder  brldfle  on  South 
Pakota  Ave.  over  tracka  of  Baltimore  A 
Ohio  R  R.  (work  complete)  to  C.  Thomp- 
klra.  188$  Srd  St..  N.  W.,  $32,400.  Noted 
Feb.  20. 

AB.  C..  Waah. — Hyfllenlc  T.Aboratory — J. 
A.  Wetmore,  euperv.  archt..  treaa.  dept., 
Waah,.  n.  C..  let  contract  bulldinfl  with 
materlala  fumlahed  hy  Oovernment,  to 
Boyle-Roberteon  Conatr.  Co..  Inc..  601 
Rvana  Bldfl.,  $87,821  (6  montha).  Noted 
Jan.  2$. 

B.  C..  Waah. — SIdewalka — Bureau  Yards 
A  Pocks.  Navy  Pept.,  Waah.,  P.  C..  re- 
celvetl  bids  Mar.  8.  laylnfl  cement  eldewalka. 
here.  (1)  and  (2)  price  per  eq  yd.,  from 
A  F  Brenlser,  101  New  York  Ave.,  N.  E,, 

(1)  $199;  (2)  $219:  M.  Bonomo  A  Co.. 
1608  I>*xlnflton  Ave..  New  York  City,  (1) 
$298  :  (2)  $312;  A.  C.  Moeea  Conatr.  Co. 
916  New  York  Ave..  N.  W..  (1)  $408;  (2) 
$470.  Noted  Feb.  20. 

AVa..  Arllaflton — Roadway  and  Walka — 
C  S  Ridley.  XT.  S.  Enflr..  Waah.,  D.  C..  let 
contract  bulldinfl  macadam  roadway  and 
flravel  walka.  to  L.  M.  Johnston,  Arlington. 
About  $15,000. 

Va.,  Norfolk — Predfllnfl — II.  8.  Rnfl.  Of. 
(Ice,  Norfolk,  received  lowest  bid  dredflinfl 
Norfolk  channel  from  Hampton  Roadn  to 
Norfolk  A  Western  Ry.  brldfle.  from  P.  E. 
Jones.  Norfolk.  $1,026,800.  Plans  Include 
diedflinfl  64  acrea  anchorafle  In  Norfolk 
Harbor  betw»-«n  Craney  laland  llflhthouae 
and  railways  coal  piers  to  minimum  depth 
at  mean  low  water  of  35  ft.,  wideninfl  12 
mi.  channel  from  Hampton  Roads  to  Nor¬ 
folk  A  Western  Ry.  brldfle,  300  yd.  wide 
with  minimum  depth  at  mean  low  water  of 
40  ft.,  hullditifl  bulkhead  of  brush  and  atone 
around  Craney  Island  flats  over  distance  of 
6000  ft. 

Va..  Norfolk — Orandstand  and  Bleachers 
— Bureau  Yards  A  Pocks,  Navy  Dept., 
Wash.,  P.  C.,  received  blda  Mar.  3,  butidinc 
at  Naval  Operating  Baae; 

(1)  net  price  and  time  for  grandstand 
complete  with  gradinfl  Immediately  Around 
building  In  accordance  witli  drawinga  and 
apectflefltiona. 

<2)  net  price  and  time  for  bleachera 
marked  "B"  complete  with  grading  Imme¬ 
diately  around  same  in  accordance  with 


drawinga  and  epeclflcattons.  In  connection 
with  propoaale  on  (2)  bidder  shall  etate  net 
amount  to  be  deducted' for  each  12  ft.  bay 
omitted  from  bleachers  "B”  aa  In  maklnfl 
award  it  may  be  desired  to  reduce  length 
of  bleachers  by  omitting  one  or  more  baya, 
from 

Harwood  A  Moss.  $07  Law  Bldfl.,  New¬ 
port  Newa,  Va.,  (1)  $47,630  (110  daya), 

(2)  $10,800. 

H  S.  Roberta  Co..  1128  Bway.,  New 
York  City.  (1)  $81,161,  (120  daya);  (2) 
$17,038. 

Oacawana  Bldg.  Co.,  101  Park  Ave.,  New 
Ycrk  City.  (I)  $86,700  (120  daya);  (2) 
$17,000  (120  days).  Noted  Feb.  27. 

ALa.,  New  Orleens — Paint  Shop  and 
Storage  Building — Bureau  Yards  A  Pocka, 
Navy  Pept.,  Wash..  1).  C.,  let  contract 
building  at  Naval  Sta.,  to  J.  A.  Petty.  608 
Oodchaux  Bldg.,  $22,000  (100  days.)  Noted 
Feb.  6. 

Me.,  flt.  Leals — Surgical  Pressing  Room 
— J.  A.  Wetmore.  euperv.  archt.,  treaa.  dept., 
Waah..  D.  C«  received  bids  building  in  U. 
S.  Marine  Hospital  here,  from  P.  H.  Wall. 
St.  Loula,  $4980 ;  W.  MacDonald  Conatr. 
Co.,  St.  Loula,  $5166 ;  W.  Boencke,  Maple¬ 
wood,  $8562.  Noted  Jan.  30. 

ATex.,  Ft.  Werth — Cooling  Pond — Bureau 
Yarda  A  Pocka,  Navy  I>ept.,  Wash.,  D.  C.. 
let  contract  bulldinfl  at  argon  production 
plant,  to  Cooling  Tower  Co.,  18  John  St.. 
New  York  City,  $18,000  (146  days).  Noted 
Feb.  27. 

Cal.,  flaa  Blego  —  Barracks  —  Bureau 
Yards  A  Pocks,  Navy  Dept..  Waah.,  D. 
C..  received  bids  Mar.  $.  bulldinfl  7  reln.- 
eon.  hollow  tile  bflrracka  at  Marine  Corpa 
Base,  concrete  floorinc  and  foundation,  con- 
alatlng  of  barracks  A,  2  story.  42  x  182 
ft.,  with  1  story,  41  x  66  ft.  dormitory 
wings.  1  StoiAT,  29  X  42  ft.  kitchen  wing, 
barrack  C,  IM  x  182  ft.  ell  shaped,  with 
41  X  92  ft  and  41  x  7$  ft.  dormitory  wIiMa, 
14  ft.  connecting  arcade,  etc.  ■’ 

(1)  net  price  and  time  for ’work  com¬ 
plete  in  accordance  with  drawings  and  spe¬ 
cifications. 


(2)  amount  to  be  deducted  from  net 
price  under  (1)  If  toilet  and  waah  roomu 
are  finished  as  a|>eclfled  under  alterniitlvt 
No.  1,  puTHKniph  No.  286,  of  spec Ifloat lone 

(3)  net  price  and  time  for  bulldinga  .4-: 
to  A-6  Inclualve,  and  C-1  In  accordsiu-e 
with  drawInflB  and  apeclflcatlon. 

(4)  amount  deducted  from  net  price 
under  (2)  If  toilet  and  waah  rooms  arc 
ftniahed  aa  specified  under  alterniittve  No 
1,  paragraph  No.  286,  of  aitecIflcHtlon 

(5)  net  price  and  time  for  hulldltixs  .\  1 
to  A-6  Inclualve  and  ('-t  In  accordance  wilh 
drawings  and  speclflcatlona. 

(6)  amount  deducted  from  net  price  un¬ 
der  (6)  If  toilet  and  waah  rootna  me  An- 
iahed  aa  specifled  under  alternative  1.  para- 
giaph  No.  286,  of  the  spectflcallona 

(7)  price  per  lin.ft.  for  concrete  titles  in 
Place  to  be  used  as  specified  In  paiuitra|ih 
No.  86. 

(8)  price  per  cubic  yard  for  preliminary 
exeav.  and  disposal  of  excavated  material 
In  accordance  with  provisions  of  paruKraph 
No.  28. 

(9)  amounts,  (a)  (b)  and  (c)  to  lie  de¬ 
ducted  from  or  added  to  prleei.  alaten 
under  (1),  (3)  and  <R)  reapi-ctlvely.  for  ar¬ 
ranging  and  equipping  all  casement  win¬ 
dows  to  swing  Inwara  In  accordance  with 
requirements  of  '•ATfernatlve  ('onainiciloii 
No.  2”  SB  apeclfled  In  Addendum  .N'n.  1. 
Including  all  coats  In  connection  with  ucr 
of  outside  fixed  screens  Instead  of  inside 
swinging  Bcreena  and  any  other  costs  In¬ 
cident  to  such  alternative  const  riiei  Ion, 
from 

H.  F.  Friestedf  Co..  827  South  Li  SnI’e 
St..  Chicaflo.  III..  (1)  $1,191.83.';  (17 

montha):  (2)  $36,767  ;  (8)  $1,021.87:’;  (B 
$31,626;  (6)  $862,146:  (7)  add  $1.78.  ileduet 
$0.65;  (8)  add  $1.25;  (9)  (a)  )H.70«. 

(b)  $12,677,  (c)  $10,642. 

Paachen  Bros.,  Ill  West  Waahlnflton  St, 
(''hlcago,  III.,  (1)  $1,390,000  (time  aa  spe¬ 
cified);  (2)  $30,000;  ($)  $1.197.0011.  (O 
$26,000;  (6)  9998,000;  (6)  $22.0no  (7) 

$1.76  ;•  (8)  $1.^.  ^  ^  ‘ 

Dawson  “^onstr.  Ca..  ilO-linlop  rnt* 
Bldfl.,  Wash.,  p.  C..  submitted  bid  tn  Sw 
Diego.  Amount  of  bid  not  known  In  \''aHn.. 
D.  C.  Noted  Feb.  13. 


MlBr<‘llHiir«uii  —  Nt.  Jumrai,  Mu,  —  Huti  lirrliHruil  for  20no  ft  orcoHOIfil  pilt'li 

"ItUllillliKH."  <1  lloMi'likr,  riiKr. 

Kklf*iiilln(  Ontrlrry  — I'rntllrinn,  Or».—  Hark  -VUalln,  Cal. — H«1  Sii* 

‘Ity  iiliiiiM  lo  rxiriiil  «ilnry  rriiirirry  I  f3(t  lu  rxil  Tillurr  To  rrorivrti  no  tilitx  Krli  21. 
Ill  ro(|»i  niirthwMril  to  |mvr«l  rimd,  furnlantnit  iTnatird  rtirk  for  SprliiKrrvlllr* 

'•  Worth  ltd  .K  .M  I'frlniiiirr.  Hii|H>r\  .  uu- 

I'lrr— krunlilr,  (trr. — f'lty  huvlim  pliiim  thoilliMt  to  inirrhnav  roik  .Votnl  Krii  tl 

IIAKItK  f-A.N.AI,  UtIHK  — NKM  VtIHK 

I'oiitrHot  No.  Itif 

fililN  wrrr  rrpotvrd  hy  LrxviM  .VIxon.  Mupt  nuh  Mk*.,  i'u|ilto|.  AlliMiiy,  for  InMtnlllntl 
rloptrli*  wlrliiK.  Itirhtlng.  iHtwrr  hikI  Imltrry  rnarglng  I’liuiiiinrnt  for  ihiimI  tmiiinul  Ht 
Krlo  Httiilii,  llriHiklyii,  from  lAl  .1  l.lvInKHion  t'o.  "0  Kimt  <^th  Ml,  -Ww  York  t'li.v, 
(nwitrilril  roiitnit'l)  ;  ill)  tl  K.  lOms  t'o..  Inr..  417  I'utml  SI.  Nrw  York  l'll>  ,  If) 
Uuiift-r  it  Itumlik,  KlUcoll  Mi|.,  liiiffiito.  Thr  imll  IiIiIh  wrrr  it«  folloiXM. 


Miscellaneous 

|•KOi'OMKII  WUHK 

fouliMic  Slallon — f«|»r  Vlnrrnl.  N.  Y.— 
r  i-vk.  of  Towing  A  MHivtiKr  t'o.,  60« 

Pri,,;,  HI  Klngitton.  Out.,  arrangrtl  with 
vJw  rk  C'rntrill  U.  K.  for  lurgr  imrl  of 
iimk  Hint  wharfitgr  fiu'lltlU<«.  ami  |iliina  to 
llullil  Hteamer  I'oalliiK  alalloii  with  200 
ton  II"  •‘"Uf 

II, irk  and  ravlllon — I'liaamont,  N.  V. — 
irffiTi-i'ii  fti  HiKirtanirn’a  Aaan.  Informod 
hv  S'-w  York  State  ronaervatlon  t’omn. 
hat  Hlair  «ld  will  bo  forthcomln*  for 
rirction  of  concrete  dock  and  imvlllon ; 
hIxo  mcHHary  ilredgliig.  on  lamg  Point, 
chuiiiiionl  nay,  Alioilt  »20.000  H.  Den-  14,000  ll>  nietxl  diiri  «nil  l»«irinii«»  .. 

(  hauMioni  nay,  «o«u  ».  400  liti  ft  .No.  12  aiiialr  rulilHT-iii.itUlrd  lirai.lr.l  n.n.lu.  tor. 

1,0)0  lin  ft.  No.  6  ■niair  rul>l>rr-liiii>iUlr<l  liralilrtl  roiiiliiriur* 
.See  1,000  lin  ft.  No.  2  aiiialr  rulilirr-inaiilMiril  lirNiili',1  roiitlortora 
780  lin  ft  No.  I  ninalr  rutil>rr-inatilHlr<l  tiranlr,!  roniliirlnra 
2,000 linft.  No.  OOO^nalr  rilhlirr*inaulal<<<l  liraldrri  I'omliirlnra 
160  lin  ft  No.  OOOOainyIr  rul>lH<r-lnaiiUtiNl  lirNKliil  roniluriora 
S.YOOlin  ft  .No.  l2ilut>Trx  ruhlirr-inanlnlrii  liraidi><i  l■ondl|rlora 
960  lin  ft.  No.  I2ainalrlrad  •rovrrrti  ruhiH-r-lnaiilalril  hralilrd 
rondui'toni  . 

9)0  lin  ft  .No.  6  ainale  Irad'rovrrixl  rulilirr-lnanlaletl  hraiilnl 
coniliirloni  . 

440  lin  ft  .No.  4  amalr  Iratl-coveml  rnhlirr-inaulalnl  braided 
rondurtora  .  .  , 

ud  N  J  ^  ^  ■iottle  leati-t'overnl  rnblirr-inanlatnl  biaiilnl 

•oulre*  Ht  rondoptora  . 

iiiii,,!  *  l,H)0Iin  ft.  No.  I  ainatr  leati-eovrred  roblirr-inaulalrd  braidrtl 
rondurtora  . 

200  linft.  No.  OOOainglr  Irod-rovrrrd  ridilirr-inaulalnl  braldrtl 
rondui'tura 

600  lin  ft  No.  0000  aiiiglr  Iratl-rovrrrd  riiblirr-inaulalrtl 
braided  rondurtora 

100  linft  2)0,000  r  III  ainglr  Irotl-rnverrd  ruldier-inaiilairti 
braidi'il  rondurtora 

600  III!  ft  )00,000  r.in  ainalr  Irad-rovrred  rublier-liiaulalnl 
braided  rondurtora 

)20  lin  ft  No.  6  Triplex  lead-rovrretl  rublier-inaulale,l  braidnl 
roiulurbira 

100  lin  ft  No  2  Oupirx  rublier-inaulaleil  liraideil  flexible  cable 
)0  linft.  No.  0000  Duplex  rublM-r-inaulated  braided  flexible 
ralilr 

1,900  lin  ft.  No.  00  bare  trolley  wire 
)8  liglitina  flxturea  "a" 

22  lialiting  flxturea  "b”  ... 

2  lignting  flxturea  "r"  . 

-i  S  lighting  flxturea  "il"  . 

)  lighting  flxturea  "e"  .  . 

9  lighting  flxturea  "f"  .  . 

S  lighting  flxturea  "g*'  . 

88  light  ing  flxturea  ‘‘h"  . 

46  lighting  flxturea  "i” 

1  lignting  panel  lumril  “I"  with  doora  and  trim  lluinp  auiiil  .. 

2  lighting  panel  Imarila  "11”  and  "111”  with  doora  and  trim  . 
8  lighting  panel  tuMirda  "IV"  to  "XI"  with  rabinela 

2  lighting  panel  boardt  "XU"  and  ".XIH"  with  rabinela _ 

)6  puah-liulbin  awitrhea . 

)2  reeeptarle  outleta .  . 

4  aafety-flrat  enrlooeil  fuaed  lever  awitrhea  "<|" . 

2)  power  outlet  rerepta<-lra  "p"  .  . 

46  trolley  braeketa  .  . . 

8  atrain  inaulatura  and  aupportera  . . . 

I  main  awitrhboard  (lump  auin)  . 

I  aubatatiun  awitrhboard  (lump  auni)  . 

1  2)-k.w.  motor-generator  oet  (lump  aum) . . 

2  )0-k.w.  motor-generator  oeta..  . . . 

)  lO-k.v.-ompere  tranaformera  .  . . 

1  .v.-amper«  tranafornier  (lump  aum) . 

Inatalling  eapatana  (4)  (each).  . 

Trolley  hoiat  brocket  (lump  aum)  . 

Inatalling  elnctrir  trolley  luiiat  (lump  aum) . 

Battery  nenrh  (lump  aum)  . . . 

4  battery-charging  rooneetor  panela  "X" . 

Extended  totala  . . . 

Harbor  Improrementa — Safety  Harbor, 

Ma.— Town  plana  to  Improve  harbor.  Work 
inrludea  ahrlied  driveway  and  flMIng  to  end 
of  iireaent  aeawall  from  which  dock  will  be 
hulli  150  ft.  out.  Channel  will  be  dredged 
at  end  of  dock  to  be  80  ft.  wlile  and  6}  ft. 
deep  at  low  tide ;  aino  amall  pier  on  pal¬ 
metto  piling  will  be  built  to  extend  from 
dork  and  turning  haain  dredged  around 
xhort  dock.  About  $11,000.  C.  R.  Knight, 

710  Southern  Blvd.,  Tampa,  engr,  u  j  i  u 

54  M.ft.b.m.  aaared  lumber  . 

)4  ou.yd.  flrat-clooa  ronerete . 

18  eujfd,  cinder  concrete  . .  . 

594,  MfO  lb.  atructural  ateel  . 

4)0  oq.ft.  8-in.  terra  cotta  tile  . . 

)00  oq.ft.  b-in.  terra  cotta  tile  . 

2,100  au.ft.  4-in.  terra  cotta  tile  . 

blOaq.ft.  wood  flooriiu  . 

2,)00  on  ft  aolid  metal  windowa  . 

1 2  windowa  and  aoah  ...  . 

2  plain  metal  covered  doora,  )  ft.  0  in.  by  7  ft.  6  in . 

6  gloaed  metal  rovered  doora,  3  ft.  0  in.  by  7  ft.  6  in . 

6,048  aq.ft.  warehooae  doora.  :i  .<,> .  mi.  .! . . . 

9,800  aq.ft.  eomuated  metal  aiding,  t , .  /sc*. . 

4.900  aq.ft.  flaabing  . . . 

21.900  oq.ft.  roof  covering . 

OlOlin.ft.  gutten . ..k . ' . . 

240  lin  ft.  corrugated  conductora . iv'. . . , 

2)0  lin.ft.  4-in.  pip*  conduetora. ... . . . 

4  Am  polea . . .  iAU  . - ^  •  7  . .  . 

4  24-in.  ventUatom.  t . . .  ,7.  .  .t  .7. . .  ^ . .'77 . 

I  8-in.  ventilator . . . . . .  .7 . r , . 


I’lHX  ground,  j*te.— -My raeuae,  N.  V 

HulldliiK".” 

Dam  etc.  —  Watertown  —  N’orlhern 
X'ew  York  Utllltlea,  Inc..  Ulght  A  Tower 
[(Idg  plana  lo  develop  latwer  al  Rrowii'n 
h'allg'  Tlana  Include  bulldliiK  dam.  power 
louae.  Hume  and  tullrucc.  on  Oawegatchle 
itlvcr  J.  U.  Taylor,  Wulertown,  prea. 


Meadow  Development— -Newark,  N.  J.— 
(irpt  Sta.  and  Tub.  Impvla.  petitioned 
irgialature  to  Inaue  $600,000  adilltlonal 
Maida  for  meadow  development.  Tlana  In¬ 
clude  fllllng.  grading  and  paving  lluyiiea 
Ave  from  Weaton  Ave.  to  Tort  Ht.  A.  Ray¬ 
mond,  dir. 


Tier  and  Bulhhaad— Baltimore,  Md. — Rd. 

Awarda  aoon  leta  contract  building  creoaoie 
ireated  wood  pier  on  creoaoted  wood  pllna, 
and  creoaote  treated  timber  bulkhead,  both 
30ft  ft.  long,  pier  37  ft.  wide,  at  Rodkln 
('reek  oppuaite  Kt.  Howard.  About  $25,000. 
H.  T.  ilarriBon,  Recreation  Tier,  toot  of 
llway,  city  harbor  engr. 


(Rnltlmore  P.  O. 
’orkn." 


Hulkheod— f'nrtU  Ho; 
.\ld  )  — See  "Induetrlal  \ 


Jettleo — Ft.  Pleree,  Fla. — City  plana  to 
laeuc  IKO.OOO  bonda ;  $65,000  to  be  uneil  to 
conairuct  protective  jettlee  to  extend  Into 
ocean,  300  ft.  on  aouth  aide  and  800  ft.  on 
north  aide  of  Inlet;  $13,000  to  dredge 
waterway  deeper  from  o<<ean  lo  Indian 
Klver,  Involving  80,000  yda.  excav.  Cun¬ 
ningham  A  Hollowee,  Pt.  Pierce,  engra., 
laham  Randolph  A  Co.,  Barnett  Bldg., 
Jackaonvtlle,  conRUltg.  engra. 


Contract  No.  221 

Ride  were  received  by  I.,ewlg  Nixon,  aupt.  pub.  wka.,  Capitol,  Albany,  conatrucilng 
Barge  Canal  Terminal  freight  ghed  at  Oreenpolnt,  Brooklyn,  from  (A)  Foat  A  McCord. 
101  Park  Ave.,  (awarded  contract)  ;  (R)  Harris  Structural  Steel  Co.,  1480  R'way. ;  (C) 
Carleton  Co.,  Inc.,  all  contractora  of  New  York  City.  The  unit  blda  were  aa  follows; 


Tranxmlaalmi  l.lne  — -  Farmington,  III.  — - 

'eniral  Illinois  Light  Co..  316  ifcuth  Jeffer- 
jon  Ave.,  Peoria,  filed  application  with 
MiUt(,.g  (^omn.  to  Install  13,()^00  volt  trane- 
miaaldn  line  from  here  to  Ollchrlst,  9  ml. 

long 


Memorial  Ceater^Lw  Croese,  WUc— City 
(ilaim  to  eMtiibllah  soldiers'  and  Bailors’  me- 
mori.ii  and  civic  center.  Work  Involves 
rekH'aiion  of  streets  and  railroad,  deve)ope 
'»>eni  of  several  new  buildings  as  social 
'/'■'''erH  and  adoption  of  gone  system  for 
hullriii.g  regulations.  About  $300,000.  J. 
•Nolen.  Cambridge,  engr. 


Ion  II  me  nt — Long  Pmlrle,  Mina. — Comrs. 
0  <  o  hiM>n  receive  bids  building  sol- 
^  tid  sailors’  Aiorrament.' About  $15,000. 

I  iohnston,  716  Capital  Bank  Bldg.,  St. 

II  rcht. 


Extended  totals 
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BAROK  CANAL  WORK — NKW  YORK,  Y. 

Contract  No.  200 

Htda  were  received  by  Ijewia  Nixon,  aupt,  pub.  wk«..  Capitol.  Albany,  for  drlvlnx 
Kteel  nheet  pllInK,  placina  concrete  llnina  and  Incidental  work  between  Rocheater  and 
I»ckport,  from  (A)  hupfer  A  Remick,  Klllcott  Sq..  Buffalo;  (B)  Walnh  Conatr.  Co.,  114i 
W'eat  3rd  Ht.,  Davenport,  la. ;  (C)  I.,athrop.  Shea  A  Henwood  Co.,  Klllcott  Sq.,  Buffalo ; 
(I>)  Kmpire  Kn*.  Co..  Inc..  6  Church  St..  New  York  City.  $102,215;  (K)  W.  F.  Marten*. 
Culler  UldB..  ItocheHter,  $192,767  ;  <F)  Troy  Public  Wka..  Inc..  Utica.  $193,960  ;  (O)  J. 
W.  Dawnon  A  R.  Provo,  Syracuae,  $196,888  ;  (II)  Mohawk  DredRe  A  Dock  Co..  Manlon 
Hlk..  Herkimer.  $202,515  ;  (I)  The  Foundation  Co..  233  Hway.,  New  York  City,  $205,976  ; 
(J)  J.  W.  Holler.  Ft.  K<lward  $219,450;  (K)  Si>err>  Khr.  Co.,  New  Haven,  Conn., 
$225,891  ;  (I.,)  P.  H.  Murray,  C^itler  BIiIr..  Roi'heater,  $229,110  ;  (M)  Scott  IJroa.,  Rome, 
$235,437.  The  unit  bids  of  the  lowest  3  bidders  were  as  follows: 


1,  too  cu.  yd.  exrsvstion.  . 

22  M.  .b.ni.  sheetins  and  brsrinc 
770  ru.yd.  (uriiiinc  rmlHinkiiient 

2, )00  a<|.U.  1-in.  stn  I  sheet  pilinR 
77,000  sq.ft.  Hn.  steel  sheet  piliiiR 
79,100  wi.ft.  steel  she<>t  pilins  (driviiis) 

2,9<X)  eu.yd.  2nd-<'lass  •■oneiete 

100  ru.yu.  wash  wall  ... 

460  III.  stnirtural  steel 
1,040  lb.  metal  reinforeement 
7)0  eu.ft.  remiiviiiR  eonrrete 

SawiiiR  off  existinic  wtssleii  ahe<-t  pilins  (liiiiip  sum) 
22,700  s<|  ft.  tar  Mt  watenirisifins 

(Mifferdams,  pumpins.  bailins  and  drainins  (lump  sum) 
KxP-mled  totals . 


$1  68 
91  00 
20 
80 
I  18 
)l 
II  00 
)  )0 
10 
10 
71 

)0  00 
20 

1.400  00 


$180,249 


H 

$1  68 

81  00 
20 
71 
I  20 
)i 

11  00 
)  10 
10 
10 
90 

21  00 
II 

1,440  00 


$183.7)1 


C 

II  68 
114  00 
24 
I  68 
I  28 
)2 
II  00 
)  60 
12 
12 
90 

)0  00 
216 
1,440  00 


$191,907 


Contract  201 


Hubway,  Fonndatlea,  etve— Hi.  it. 
Man. — Until  Mar.  20,  by  K.  QuRtuit 
iirovencher  brIdRe  com.,  for  excav.a; 
bulldinR  foundation  and  superstne 
W'ater  St.  subway. 


■■Ifae*. 

secy. 
K  and 
>re  for 


1‘KICKH  AND  CONTRACTS  ARAKUEp 
(Alndlcates  award  of  (xintrad) 

ACastlnRs  —  New  York.  N.  Y.  —  ,V  j 
Hayes,  comr.  water  supply,  Raa  ami  else, 
trlclty.  let  contract  furnlshinR.  d<liverinr 
unloadinR.  stackinR  and  storlnR  c  i  valve 
box  t^ustlnRs,  to  J.  Fox  A  Co.,  253  Hvvav 
$6152.  Noted  Feb.  27  under  "Waters urks" 


KebulldInR  Kerry  Harks  —  New  York 
N.  V.-W.  A.  Delaney,  comr.  plant  and 
structures,  received  bids  Feb.  26,  r.buiid- 
InR  ferry  racks  at  Manhattan  Terminal  of 
Staten  Island  ferry;  lowist  3  were  A  M 
Hasell,  Inc..  26  Cortland  St.,  $78,758;  A  N 
Hiaioner  A  Son,  Pier  11,  NoHh  River.  $80- 
441  ;  P.  T.  Cox  ContR.  Co.,  164  Nassau  8t 
$89,600  Noted  Feb.  20. 

Tractors — Now  York,  N.  Y. — F.  !<.  Dowl- 
IHR.  pres.  Manhattan  Boro.,  received  bids 
Feb.  •  28,  furnlshinR  and  deliverinR  7 
tractors,  from  Yorkvllle  Motor  Co.  1324 
L,exinRton  Ave.,  Ford,  $8760,  DodRei  in*. 
970;  W.  J.  B.  Motor  Truck  (3o.,  $11,410- 
Kaufman-Stowers  Co.,  $12,621.  .Noted 
Feh.  27. 


Bids  were  received  hy  I.,ewi8  Nixon,  sunt,  pub  wks.,  Capitol,  Albany,  for  complet 
InR  con<rete  prism  llninR  at  Cartersvllle  and  «■onstructinK  stream  entrance  near 
Knapp's  BrIdRe,  from  (A)  1.  M.  UudlnRton  Sons.  Inc.,  124  Powers  Bldg.,  Rochester; 
(B)  Michael  H.  RIpton.  Rochester;  (C)  Amer.  Pipe  A  Constr.  Co.,  112  North  Broad 
St..  I*hlla.  ;  (D)  K.  W.  Foley  C’ontR.  Corp.,  New  York  City,  $49,786  ;  (E)  Cleveland  A 
Sons  Co.,  Broi-kport,  $53,255;  (F)  Rosoff  Eng.  Co..  15  Park  Row,  New  York  City.  The 
unit  bids  of  the  lowest  3  bidders  were  as  follows; 


ABollers — Piping,  ete. — I'tira,  N,  Y.— L 
F.  Pilcher,  state  archt..  Capitol,  Albany, 
let  contract  Installing  boilers  in  rentrai 
heating  plant  here,  to  McNaul  Boilers  Co., 
983  Front  St..  Toledo,  O.,  $58,130  ;  heating 
and  piping,  to  W.  B.  Armstrong  Co.,  klil- 
ton  St.,  Albany,  $39,640.  Noted  Peh.  20. 


8.870  ru.yd.  rxravatioii 
1,9)0  ru  y<l  forminit  rmhankmmt 
2.400  ru.yd.  2iid-rlai<i«  ronrretr 
).220  H<|.yd.  exravatilic  rolirrrte  hIsI) 

160  ru  yd  )rd-rl»*«  rip-rap 
)60  ru  yd  wash  wall  ,  . 

2.210  «4.f(.  wire  mrah  reinforri-mrnt 
10  tin  ft.  ruttins  steel  shrs't  piling 
10  lin.ft.  2-in.  iron  pip<'  ..... 

Cuffrrdatna,  pum|>ing,  ImilinR  uml  draining  (lump  sum) 

Extruded  lutals . 


.Miscellaneous  (Continued) 

Drydork— Three  Rivera.  Qae. — ^Tidewater 
Shipbuilding  Co.  having  plans  prepared  for 
drvdock  to  cost  $100,000;  pile  work. 
$40,000. 


BIDS  DRHIBKO 

Mlaeellaiieoas  Seppilea  —  Albeay,  N.  T, 
-sUntll  Mar.  18.  by  SUte  H^hway  Comn., 
Capitol.  Albany,  furnishing  (Jontr.  1,  bitu¬ 
minous  material,  cold  patch  asphaltic  emul¬ 
sion  In  DIt.  1.  S.  3.  4  and  5;  Oontr.  2. 
bituminous  material  cold  patch  asphaltic 


H 

C 

$1  20 

$1  25 

$1  60 

15 

15 

15 

10  00 

II  25 

II  50 

75 

65 

75 

4  50 

4  50 

4  50 

)  50 

3  50 

3  30 

055 

055 

055 

1  25 

1  25 

1  25 

1  00 

1  00 

1  00 

).0«0  00 

2.500  00 

2,600  00 

$42,825 

$45,446 

$49,501 

emulsion  in  Div.  6,  7.  8  and  9 ;  Cohtr.  3, 
bituminous  material  asphaltic  cut  back : 
Contr.  4,  bituminous  material  A,  binder; 
Contr.  5.  bituminous  material  A,  light  cold 
oil  and  Iteht  hot  oil;  Contr.  6,  bituminous 
material  cold  patch.  Contr  7,  bituminous 
material  T,  binder  and  cold  appll(»tion ; 
advertised  in  this  issue. 

Break  la  Levee^BI  Centve.  Oal. — TTntil 
Mar.  18,  by  Imperial  Irrigation  DIst.,  clos¬ 
ing  break  6800  ft.  wide  In  levee  In  Mezl<x> 
Involving  92,000  eu.yd.  earthwork.  8  ml. 
le Vermont -on  'Volcano  Lake  levee  in  Mexico 
and  120,000  yd.  rook  from  district  quarries. 


Al-lghtlng  System — Jersey  City,  N.  4.— 
Nagle  Packing  Co.,  683  Henderson  SL,  lei 
contract  Installing  electric  lighting  system 
In  plant,  to  W.  Coleman,  Willow  (^oun 
About  $19,000. 

Kepairing  Fenders — Newark,  N.  J. — Rd 

Freeholders  Essex  Co.,  received  bids  Keb 
26.  repairing  fenders  on  (1)  Lincoln  High¬ 
way  bridge  over  Hackensack  River.  (2) 
Lincoln  Highway  bridge  over  Passaie 
River,  (a)  price  per  pile  (b)  price  per  .M 
for  30,000  ft.  sheathing  pine  (c)  price  per 
M  for  2().()00  ft.  sheathing  pine,  from  Unde 
A  Orlfflths.  foot  of  4th  Ave.  (la)  $87.50. 
<lc)  $337  ;  Stlllman-Delehanty-Ferrls  & 
Co.,  26  Exch.  PI.,  Jersey  City,  (2r)  |85. 
(2b)  $326.  Noted  Feb.  20. 

AKellnlng  Culvert— Petersburg,  Vs. — 

City  let  contract  rellning  brick  house  run 
culvert  with  rein. -con.,  to  W.  P.  Thurston 
Co.,  Merchants  Bank  Bldg.,  Richmond 
About  $18,000.  Work  involves  50  eu.yd. 
earth  and  200  eu.yd.  rock  excav.,  75 
eu.yd.  rein. -con.  and  400  eu.yd.  mass  con¬ 
crete. 

KXPOKT  OPPOKTVNITIKS 

A.  A  T.  Burt,  Ltd.,  Dunedin,  N.  Z..  get- 
era!  Importers  and  exporters,  would  like 
to  establish  connections  with  American 
manufacturers  of  machinery  and  fittings, 
engineering  requisites,  lighting  fixtures  and 
almilar  lines  with  view  to  handling  their 
Roods. 

Brisroe  A  Co,,  Ltd.,  Crawford  and  Bond 
Sts.,  Dunedin,  N.  Z..  Importers  of  steel 
bars  and  plates,  wire  rope,  etc.,  would  like 
4o  establish  (xtnnectlons  with  American 
manufacturers. 

Mohamedsllv  AbdoolaRy  A  Co.,  Iron 
Jathe,  Carnric  Bridge.  Bombay,  India,  are 
desirous  of  establishing  (x>nnections  with 
American  manufacturers  of  galvanlied. 
corrugated  and  plain  sheets,  st(>ei  angles, 
fees  and  plates,  hoops,  pipes  and  pipe  fit¬ 
tings. 

W.  Bakers.  21  Chineesche  Voorstraat, 
Souraba.va.  Java,  would  like  to  establish 
connections  with  American  exporters  of 
tools,  hardware  and  machinery. 

Osaka  BoekI  Kalsha,  Ltd.,  Osaka.  Japan, 
would  like  to  establish  connections  with 
American  dealers  in  chemicals  and  metals 
with  view  to  securing  Japanese  and  Korean 
representation. 

Jbhn  Ortoll  Pelmotte,  Santa  Cruz.  Tene- 
rlffe  (Canary  Islands),  would  like  to  secure 
exclusive  representation  of  American  lines 
of  motor  cars  and  accessories,  hardware, 
wire  and  nails. 

Joseph  Boshes  A  Cle.,  Alexandria.  KgyP^ 
gensral  importers  of  chemicals.  Iron  asd 
atseL  cement  and-  building  lines  woora 
like  to  sotabllsh  o&nnections  with  -tmer- 
kmn  manufacturers. 


PIKH — PIIILAItKLPHIA,  PA. 

Bids  were  received  by  Department  of  Wharves.  Docks  A  Ferries,  Feb.  i4,  for  (xmstruct- 
Ing  Kenilworth  St.  Pier  No.  30.  South  tYTiarves.  from  (A)  F.  W.  Mark  Constr.  (3o.,  Inc., 
Finance  BI(lg..  (awarded  contract)  ;  (B)  Post  A  MoCord,  101  Park  Ave..  New  York  tMty; 
(C)  Hughes-F^ulkrod  Co.,  ('ommonwealth  Bldg.;  (D)  Empire  Kng.  Co.,  ln(X,  1206  South 
Slst  St..  $973,600;  (K)  William  Steele  A  Sons  Co..  16th  and  Arch  St.  $987,210;  (B') 
McArthur  Bros.  Co..  120  B'way.  New  York  City,  $988,332;  (O)  Snare  A  West  Co., 
Penn  Bldg.,  $990,990;  (H)  Raymond  Concrete  Pile  Co..  B'lnance  Bldg.,  $1,000,660 ;  (I) 
Warren  Moore  A  Co..  13th  and  Market  Sts.,  $1,161,100;  (J)  Brown  A  Simpson.  $1.866.- 
727;  (K)  Arthur  McMullen  A  Co.,  149  B'way.  New  York  City,  $1,624,206.  The  unit 
bids  of  the  lowest  3  bidders  were  as  follows: 


Kiitin-  work  (lump  sum) 

100.000  ru.y<l.  drt^ing  . 

800  tons  rip-mp  . 

)0.000  tons  grsvel  or  cobble  fill 
5.000  sq.yd.  sheet  ssphslt  paving 
5.000  sq.yd.  asphalt  oloek  paving 
1.200  wi  yd.  repaving  granite  block 
1,000  hra.  meenanies  with  tools 
1,000  hra.  laborera  with  tiMila 
10  da.va  dredging  plant,  lO-hr.  day 
10  daya  dredging  plant,  20-hr.  day  . . . . 

Extendnl  totala  ...  ... 

Plat  prieea  for  additional  work: 

Hearing  pile#  (per  pik') .  . 

Spur  puea  (per  pile)  . 

Pile  snoea  (per  shoe)  . 

Sheet  piling  (p»-r  hor  ft.) . 

New  aawed  yellow  pine  (per  M.ft.b.m.) 
Holta,  nuta,  waahera,  naila,  ete.  (per  Ih.)  . 

No.  I  concrete  (per  eu.yd.) . 

So.  2  eonerete  (per  eu.yd.)  . 

Reinforcing  ateel  (per  lb.) . 

Bollarda  (each)  . 

Mooring  puata  (each)  . 

Comer  pnitection  ahapra  (per  Ib.)  .... 


.5 

B 

C 

$763,800  00 

$780,000  00 

$853,000  00 

41 

40 

36 

5  00 

7  00 

3  60 

2  00 

1  50 

1  32 

2  40 

3  00 

2  09 

3  60 

3  25 

3  30 

1  to 

1  10 

92 

1  00 

1  50 

1  10 

70 

too 

55 

260  00 

300  00 

255  00 

400  00 

600  00 

500  00 

$908,420 

$914,670 

$968,734 

$45  00 

$35  00 

$37  00 

50  00 

36.00 

40  00 

5  00 

3  00 

3  00 

50  00 

28  00 

37  00 

190  00 

128  00 

120  00 

15 

.11 

II 

24  00 

17  60 

37  00 

12  50 

16  50 

18  00 

05* 

08* 

07 

150  00 

172  00 

85  00 

260  00 

450  00 

150  00 

10 

20 

10 

.1 


i\. 


t'- 


I 


w 


V  >\ 


w 


V 


Bids 

Close 


PROPOSALS 


BUILDINGS 


Mar.  19  Xewman,  Oa . Mar.  13 

Mar.  19  Denver,  Colo . Mar.  13 

Mar.  20  Ltogan.  la . Mar.  6 

Adv.  Mar.  6  and  Mar.  13. 

Mar.  20  Philippi.  W.  Va . Mar  fi 

Adv.  Feb.  27  to  Mar.  13. 

Mar.  20  KdRerton,  Wis . Mar.  6 

Mar.  20  Rockford.  Hi . Mar.  13 

Mar.  20  Williston.  N.  D . Mar.  6 

Mar.  20  Pennsylvania  . Mar.  6 

Adv.  Feb.  27  to  Mar.  13. 

Mar.  21  Seattle.  Wash . Mar.  13 

Mar.  21  Rhode  Island  . Mar.  13 

Adv.  Mar.  13. 

Mar.  21  Washinffton  . Mar.  13 

Mar.  22  OreRon  . Feb.  27 

Mar.  22  Orillia.  Ont . Mar.  13 

Mar.  24  Rugby,  N.  D . Mar.  6 

Mar.  24  Reaiimont,  Tex . Mar.  6 

Mar.  25  Bottineau.  N.  D . Mar.  6 

Mar.  2.5  Mt.  Olive.  N.  C . Mar  13 

Adv.  Mar.  6  and  13. 

Mar.  25  Pillsburg.  Pa . Mar.  13 

Mar.  26  Fairmont.  W.  Va . Mar.  6 

Adv.  Mar.  6  and  .Mar.  IS. 

Mar.  26  Delaware.  N.  J . Mar.  6 

Mar.  27  Michigan  . Mar.  13 

Mar.  27  Devils  Lake,  N.  D . Mar.  6 

Mar.  27  Center  City,  Minn . Mar.  6 

Mar.  27  New  York.  N.  Y . Mar.  13 

Mar.  28  Anoka,  Minn . Mar.  13 

Mar.  28  Dayton,  O . Mar.  6 

Mar.  28  Pennsylvania  . Mar.  6 

*  Adv.  Mar.  6  and  Mar.  IS. 

Mar.  31  Ix)ckport.  N.  Y.  . 

Mar.  31  Ottawa.  Ont.  ... 

Apr.  2  Gold  Beach,  Ore. 

Apr.  2  Michigan  . 

Apr.  2  Santa  Ana,  Cal. 

Apr.  3  Flemington.  N.  J. 

Adv.  Mar.  13. 

Apr.  7  Moulton.  Ala.  .  .  . 

Apr.  7  Salem.  N.  J . 

Adv.  Mar.  IS. 

Apr.  9  Hackensack.  N.  J. 

Adv.  Mar.  13. 

Apr.  15  Greenville.  Miss. 

.\dv.  Mar.  13. 

Apr.  22  Spencer.  W.  Va. 


M.ar.  14  New  York.  N.  Y . ! 

Mar.  15  Albany,  N.  Y . 

Adv.  Mar.  6. 

Mar.  15  Detroit.  Mich . J 

•Mar.  17  Brooklyn,  N.  Y . J 

Mar.  17  Johnstown.  Pa . I 

Mar.  17  Brooklyn,  N.  Y . 

Mar.  18  Esquimalt,  B.  C . 

Mar.  18  New  York.  N  Y . J 

Mar.  18  Huntington  Park  (Hunting 

ton  P.  O.)  N.  Y . J 

Mar.  19  Chicago.  Ill . ! 

Mar.  19  New  York,  N.  Y . 

Mar.  19  Kingston,  Ont . 

.Mar.  2(1  Ottawa,  Ont . 

.Mar.  23  Dayton,  O . ! 

Mar.  25  Bath.  N.  Y . ! 

Mar.  28  West  Unity,  O . 

Mar.  31  Ottawa,  Ont . 

Mar.  31  Kdgard.  1^» . 

Apr.  2  Lansing,  Mich . . 

Apr.  2  New  York.  N.  Y . 

Apr.  4  Seattle.  Wash . 

Apr.  10  Newaygo.  Mich . 

Apr  IS  Newark.  N.  J . 


SEWERS 

Mar.  14  Trenton.  N.  J . 

Mar.  17  Harbor  Beach,  Mich 
Mar.  18  New  York.  N.  Y.  . 
Mar.  19  Greenfield.  Ind.  . . 
Mar.  19  New  York.  N.  Y.  . 
Mar.  21  Granite  City,  Ill.  . 
Adv.  Mar.  6. 

Mar.  24  Detroit.  Mich . 

Apr.  1  Harrison.  N.  J. 

Apr.  1  Newark.  N.  J 
Apr.  2  Hamilton,  Ont . 


FEDERAL  GOVERNMENT  WORK 


Mar.  14  Hoistway,  etc.  —  Faston. 

Pa . Feb.  27 

Adv.  Feb.  27. 

Mar.  17  Wooden  Pier  and  Approach 
—  Spec.  3820  —  Yorktown. 

„  .  Va.  . Feb.  27 

w  Mar.  17  Building— Spec.  3760— An- 

Mar.  13  napolis.  Md . Feb.  27 

Mar.  13  Mar.  17  Fuse  and  ITimer  House — 

.Mar.  13  Spec.  3737 — Bellevue.  D.  C.  Mar.  6 

.Mar.  13  Mar.  17  Cranes — Spec.  3770 — 

Philadelphia.  Pa.  Mar.  6 

.Feb.  20  Mar.  17  Incinerator — Spec.  3790 — 

.Mar.  13  Indianhead.  Md.  Mar.  6 

Mar.  17  Argon  Production  Plant — 

Mar  13  Spec.  3800 — North  Fort 

Worth,  Tex . Mar.  13 

Mar  13  Mar.  19  Post  Office,  etc..  Woodward. 

Okla . Feb.  20 

Mar,  13  Mar.-  21  Post  Office.  Akron.  O.  Mar.  6 

Mar.  22  Roads — Great  Falls.  Mont. Mar.  13 
Mar.  24  Dredging  —  Wilmington. 

EXCAVATION  AND  DREDGING  Del.  .  .  . . .Feb.  27 

Adv.  Feb.  27  to  Mar.  t ... 

Mar  13  Mar.  24  Valve  Operating  Machinery 

—Wheeling.  W.  Va.  Mar  6 

„  Adv.  Feb.  27  to  Mar.  13. 

reo.  24  Boat shead— Spec  3472— 

Pensac«>la.  Fia.  Mar.  6 

.pen.  -0  24  pu^i  oil  Storage  Plant  — 

4,'  .  Spec.  3631 — Mare  Island 

27  (Valleyjo  P.  O.).  Cai . Mar.  13 

.Mar.  6  Mar.  24  Cranes — Spec.  3822 — Bos- 

ton.  Mas.s . Mar.  .,3 

Mar.  24  Forced  and  Induced  Draft 
Mar.  13  Fans — Spec.  3793 — Norfolk. 

Va.  .-. . Mar.  13 

MaF.  24  Incinetstor — Spec.  3790— 

INDUSTRIAL  WORKS  Indian  Head.  Md . Mar.  13 

Mar.  24  Extension  to  Fresh  Water 
Mar.  IS  System — Si)ec.  3805 — Pen- 

.  Mar.  6  sacola.  Fla . Mar.  13 

,Feb.  20  Mar.  24  Forced  and  Induced  Draft 

Eeh  *>0  Fans — Spec.  3793— Phila- 

Mar"6  delphia.  Pa . Mar.  13 

Mar.  25  Remodeling  I*ost  Office,  etc. 

w  _  ...  — Providence.  R.  1 . Feb.  27 

Mar.  26  lirainage — St.  Ixtuis.  Mo.  Mar.  6 
Adv.  Feb.  27  to  Mar.  13. 

■  Mar.  6  26  Post  Office  —  Youngstown, 

Mar  13  O . Mar.  13 

Mar.  13  Mar.  26  Grading — Wash.,  D.  C . Mar.  13 

•  Mar.  6  Adv.  Mar.  13. 

Mar.  13  Mar.  27  West  Point,  N.  T . Mar  6 

.Mar.  6  Adv.  Mar.  6  and  Mar.  13. 

.Mar.  13  Mar.  27  Post  Office  and  Custom 
.Jan.  16  House.  Albany,  N.  T . Mar.  It 


BRIDGES 

Mar.  17  Stuart,  Va . Mat 

Mar.  17  Minot,  N.  D . Mai 

Mar.  18  Knoxville,  Tenn . Mai 

Adv.  Mar.  6  and  Mar.  13. 

Mar.  19  Visalia.  Cal . Mar. 

Mar ’19  Denver.  Colo . Mar. 

Mar.  20  Springfield,  Maas . Feb. 

Adv.  Feb.  27. 

Mar.  20  Chicago,  Ill . Mar. 

Mar.  21  Chicago.  Ill . Mar. 

Mar.  31  Buckhannon,  W.  Va . Feb 

Mar.  24  Middlebourne,  W.  Va . Mar. 

Mar.  25  Jersey  City.  N.  J . Mar 

Mar.  27  Janeville,  Wls . Mai 

Adv.  Mar.  6  and  .Mar.  13. 

.tpr.  1  Peterborough,  Ont . Mar 

.Apr.  11  Hol.voke.  Mass . Mar 

Adv.  Mar.  13. 

Apr.  16  Ottawa,  Ont . Feb. 


Mar.  17  Mason  Clt.v,  la.  . 
Mar.  18  El  Centro.  Cal.  . 
Mar.  19  Carthage,  Ill.  . . 

Adv.  Mar.  6  a 
Mar.  19  Quincy,  Ill.  . . . 

Adv.  .Mar.  6  a 
Mar.  20  Osceola.  Ark. 
Apr.  4  AATtiteside.  III.  . . 

Adv.  Mar.  6  a 
Apr.  8  Hollandale,  Miss. 
Apr.  10  Newitort.  .Ark.  .. 


STREETS  AND  ROADS 

Mar.  14  Phlla.,  Pa . 

Mar.  15  Atlanta.  Ga . 

Mar.  15  Yazoo,  Miss . 

Mar.  17  Washington  . 

Mar,  17  Riverside.  Cal . 

Mar.  17  Tuscumbia,  Ala . 

Mar.  17  Tunica,  Miss . 

Mar.  17  Steubenville,  O . 

.Mar.  17  Kenilworth,  Ill . 

Mar.  18  Ripley.  W.  Va . 

Mar.  18  Rutherford.  N.  J . 

Mar.  18  Dravosburg.  Pa . 

Mar.  18  Kansas  City,  Mo . 

Adv.  Feb.  27  and  Mar. 

Mar.  18  Santa  Ana.  Cal . . 

Mar.  18  St.  Louis,  Mo . 

«»r.  18  St.  Louis,  Mo . 

Mar.  18  St.  Cloud.  Minn . 

Mar.  18  Manon,  S.  O . 

Mar.  18  St.  Cloud.  Minn . 

Mar  18  New  York,  N.  Y . 

Mar.  18  Newark,  N.  J . 

Mar,  19  Brooklyn,  N.  Y.  . 

Mar.  19  Baltimore,  Md . 

Mar.  19  Oklahoma.  Okla.  . . 


Mar.  14  Br<M)kI.vn.  N.  Y. 
Mar.  14  New  York.  N.  Y. 
Mar.  19  Brooklyn,  N.  Y.  . 
Mar.  20  La  Crosse,  Wis.  . 

Mar.  20  Macon.  Mo . 

Adv.  Mar.  6. 
Mar.  20  Brooklyn.  N.  Y. 
Mar.  20  Watertown.  N.  Y. 
Mar.  21  Philadelphia.  Pa. 
Mar.  21  Sydenham.  Ont.  . 
Mar.  24  Newark.  N.  J. ... 
Mar.  25  Charleston.  S.  C. 
Mar.  28  New  York.  N.  Y. 

Mar.  31  Orillia.  Ont . 

.Apr.  1  Quel)ec.  Que . 

Apr.  1  Sioux  City.  la.  . 
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Bids  See  KnR. 

Close  News-Beoord 


Mar.  29  I»ck  and  Abutment-Green- 

up,  Ky . Mar.  6 

Adv.  Feb.  27  to  Mar.  13. 

Mar.  31  Coal  —  Memphis,  Tenn . Feb.  27 

Adv.  Mar.  6  anil  Mar.  13. 

Mar.  31  DredRlna — WilmInKton,  Del. Mar.  6 
Adv.  .Mar.  6  and  Mar.  13. 

Mar.  31  Power  Plant  Improvements 
— Spec.  3389  —  Pensacola, 

Fla . Mar.  13 

Adv.  Mar.  13. 

Apr.  1  Cement — Conneaut  Harbor. 

O . Mar.  13 

Apr.  2  I’ost  Oftiee — Honey  Grove. 

Tex.  Mar  « 

Apr.  2  Sewer  and  Water  Sujipty 

— .Stapleton,  N.  Y . Mar.  13 

Apr.  4  I’ost  Office — KIdorado.  Kan.  Mar.  6 
Apr.  4  Bear  Trap  Leaves — Cincin¬ 
nati,  O . Mar.  6 

Adv.  Mar.  6  and  Mar.  13. 

Apr.  IS  Pumps,  etc. — Omaha.  Neb.  Mar.  6 
Adv.  Feb.  27  and  Mitr.  6 
Apr.  18  I’ost  Office — ML  Pleasant. 

Mich . Mar  13 

Apr.  21  Post  Office  —  Rlnelander, 

Wis . Mar  13 

Apr.  23  Post  Office — Gilmer,  Tex. ..Mar.  13 


MISCELLANEOUS 


Mar.  14  Klectric  Fixtures — Hudson. 

V.  y . Feb.  27 

Mar.  18  Miscellaneous  Supplies — Al¬ 
bany.  N  Y . Mar.  6 

Mar.  18  Miscellaneous  Suiailles  — 

New  Haven.  Conn . Mar.  13 

Mar.  18  Miscellaneous  Supplies — 

New  York,  N.  Y . Mar  13 

Mar.  19  Pavinsr  Blocks — New  York. 

N.  Yi . Ma.-.  13 

Mar.  19  Trailers,  etc. — New  York. 

N.  Y . Mar.  13 

Mar.  19  Miscellaneous  Supplies  — 

New  York,  N.  Y . Mar.  13 

Mar.  19  Pipe— Ottawa.  Ont.  . . Mar.  13 

Mar.  20  Plant  O|>eration  —  Spring- 

field.  Mass . Mar.  13 

Adv.  Mar.  fi  and  is. 

Mar.  20  Subway,  Foundation,  etc. — 

St.  Boniface.  Man . Mar.  6 

Mar.  25  Foundation  —  Philadelphia. 

Pa.  . Mar.  18 

Mar.  25  Air  Compressor  —  Marion, 

Ind . Mar.  13 

Mar.  27  Pier— PhiladelplUa.  Pa... Mar.  13 
-Mar.  31  Boardwalk — Seaside,  N.  J.Mar.  13 


Where  name  of  oflielal  Is  net  (Iven, 
Inquiries  should  be  addressed  to  City 
Clerk,  County  CSerk  or  correspondinc 
oIHrlal. 


Waterworks 

PROrOHEn  WORK 

N.  Y.,  Ullboa — New  York  City  having 

Rian?  prepared  by  Bd.  Water  Supply, 
[unici,.il  Bldg.,  New  York  City,  for  dam 
here  to  form  Schoharie  Reservoir  of  Catsklll 
Water  Supply.  Plans  include  cyclopean 
masonry  overfall  structure  with  earth  wing, 
imillway  channel,  etc.,  across  Schoharie 
Creek. 

Fla.,  Miami  Reach — City  voted  140.000 
bonds  to  establish  water-supply  system. 

MIrh..  Flint — City  voted  $78,400  bonds  to 
ertend  water  mains  in  various  streets.  E. 
C.  Shoecraft,  city  engr. 

Mleh.,  Ypailantl — CityCouncll  recommended 
that  city  sink  new  well,  rebuild  wheel 
pit,  install  12  hydrants  and  new  pumping 
machinery  with  electric  auxiliary.  About 
$32,000.  W.  R.  Caldwell,  city  engr. 

Nebraska — See  ’•Railways.” 

Wyo.,  Casper — City  election  Mar.  29  to 
vote  on  $260,000  bonds  to  extend  and  build 
water  mains  to  new  portions  of  city  and 
suburbs.  A.  W.  Wheeler,  city  engr. 

ManL,  Harlowtoa — City  plans  to  extend 
water  mains  In  various  streets.  About 
$30,000. 

Mo.,  Carralltoa — City  having  plans  pre¬ 
pared  by  E.  E.  Haiwr,  engr..  Kansas  City, 
for  gravity  type  filtration  plant,  750,000 
gal.  capacity. 

Ark.,  Preoeott — City  plans  to  improve 
waterworks  system,  to  Include  storage  and 
distributing  reservoir,  canal,  headgate  and 


supply  piiH*  line.  About  $300,000.  H.  Phil¬ 
lips.  I ntern.it ional  Life  Bldg.,  St.  Louis.  Mo., 
consult,  engr. 

Tex.,  Ilendernon — City  plans  election  to 
vote  on  $12,500  bonds  to  extend  and  im¬ 
prove  waterworks  system. 

Tex.,  Mineral  IVelK — City  plans  to  build 
4 1  mi.  with  vitr.  or  concrete  gravity  pipe 
line  from  reservoir  to  city.  About  $150,000. 
J  R.  Mcla-ndon,  city  engr. 

Tex.,  Han  .4ngelo  —  See  “Industrial 
Works.” 

Okla..  Cardin — City  election  Mar.  17,  to 
vote  on  $50,000  bonds  for  waterworks  sys- 
t*  m. 

Okla.,  .Marietta — City  sold  $15,000  bonds 
to  improve  waterworks  and  light  plant. 
Noted  F'eb.  6. 

Colo.,  Sedgwlrk — City  plans  election  to 
vote  on  $30,000  bonds  for  waterworks  an<l 
electric  light  sy.stems.  llenningson  king. 
Co.,  1122  Farnam  St.,  Omaha.  Neb.,  engrs. 

tint.,  KliigHtoii — City  plans  to  extend 
waterworks  system.  About  $500,000.  W. 
W.  Sands,  elk. 

Ont.,  (Ittawa — Bd.  Control  instructed  A. 
F".  McCallum,  comr.  works,  to  rei>ort  on 
cost  of  furnishing  2,000.000  gal.  of  water 
daily  to  Fiastview.  About  $50,000. 

Ont.,  Ottawa — Bd.  Control  receives  bids 
in  s|)ring  extending  waterworks  system. 
About  $40,000.  A.  F'.  McCallum,  City  Hall, 
engr.  Noted  F'eb.  20. 

II.  C.,  Hquamish — See  “Miscellaneous." 


Bins  nF:HiKKn 

MIrh.,  Harbor  Brarh — Until  Mar.  17,  by 
City,  trenching,  laying  pipe  and  installing 
pump  in  Water  St.  as  far  as  Court  St.  with 
branch  sewers  on  Trescott  and  Court  Sts. 
B.  W.  Jenks.  mayor, 

la.,  Spenrer — Urttll  Mar.  21,  by  R.  M. 
Cornwall,  city  elk.,  furnishing  and  laying 
6400  ft.  4  in.  class  !>  c.l.  water  pipe,  neces¬ 
sary  valves,  hydrants  and  other  specials. 
W.  L.  Fahey,  city  engr,  ;  advertised  In  this 
issue. 

Minn.,  Iluluth — Until  Apr.  15.  by  P.  O. 
Phillips,  comr.  pub.  utilities,  building  ex¬ 
tension  to  water  and  gas  mains  from  here 
to  Smithville  and  Morgan  Park.  About 
$28,000.  L.  Ayres,  city  engr. 


FRICEH  .\M>  CONTRACTS  .\WAKIIKn 

(ttlndicates  award  of  contract) 

★O.,  Cleveland — city -let  contract  laying 
water  and  steam  pipes,  to  Baker-Dunbar- 
Allen  Co.,  1900  Euclid  Bldg.,  $6448. 


Sewers 

PROPOSED  WORK 

Mmm.,  Natick — See  “Buildings.” 

W.  Vn.,  Martlnaburg — City  plans  to  build 
sewerage  system  and  sewage  disposal  plant. 
E.  D.  Bromley,  city  engr. 

W.  A’n„  Parkersburg — See  “Streets  and 
Roads." 

Ind.,  Terre  Hnnte — City  soon  lets  con¬ 
tract  laying  sewer  pipe  in  Poplar  St.,  in¬ 
volving  1600  ft.  20-24  in.  vitr.  pipe  and 
1000  ft.  30  in.  segmental  block  pipe.  About 
$12,000. 

.Mleh.,  Flint — City  voted  $199,100  bonds 
to  build  sanitary,  storm  water  and  inter¬ 
cepting  sewers  in  various  streets.  E.  S. 
Shoecraft,  city  engr. 

Nebraska — See  "Railways.” 

Wyo,,  Casper — City  election  Mar.  29.  to 
vote  on  $60,000  bonds  to  extend  and  lay 
main  trunk  sewers  to  suburbs.  A.  W. 
Wheeler,  city  engr. 

Tex.,  Dallas — City  having  plans  pre¬ 
pared  for  storm  sewer  in  Jefferson  Ave., 
concrete  and  vitr.  pipe,  cost,  $13.000 ;  storm 
sewer  15  ft.  dlanneter,  from  Mill  Creek. 
Haskell  Ave.  tp  Exall  Park.  $128,000.  G. 
r>.  Fairtrace,  city  engr. 

Tex..  Eastland — City  having  plans  pre¬ 
pared  by  P.  Oneal.  engr.,  610  Praetorian 
Bldg.,  Dallas,  building  sanitary  sewerage 
system.  Noted  Aug.  22. 

Okla„  Okinhanta — City  plans  to  issue 
$100,000  bonds  to  make  surveys  and  tests 
for  extensive  seweran  improvements  now 
under  consideration.  B.  M.  Hart,  city  engr. 


BIBH  BEHIKEIt 


N.  V.,  New  York — Until  M;ir 
Bruckner,  pres.  Bronx  Bor. 
sewers  In  Birchall  Ave.  hetw.-, n 
.St.  and  White  I’lains  Rd..  Vjoi  ■ 
Park  S..  between  Exterior  PI  ., 
.\ve..  Bailey  .Vve.  between  Vaii  < 
Park,  S.,  and  Sedgwick  .\ve.,  i; 
St.  from  3rd  to  Monterey  Ave,-. 

-N.  Y..  New  York — Until  Mar 
L.  Iiowling.  pres.  Manhattan  Bor., 
tion  of  sewer  In  42nd  St.  froii. 
Ave. 


>'>■  H 

Vd.i.tr 

Himr. 

Mai. fit 

•  ‘ri-.ff 

Maiuli 

u„.|, 


l.y  K 
■ir.pl- 

•  '  .ii.l 


MIrh.,  Detroit — Until  Mar.  24 
I’ub.  Wks..  building  and  fini^hii  ..iii.u' 
Ing  vitro,  crock  lateral  .sewers;  v.  31,..,' 
bounded  by  Ixinyo,  Central,  1... 
Radcliffe  Sts.;  No.  3<t99,  liou  ‘ 
.Sfneot.  F'isher,  Harper  and  B.  ii 
.-\ves.  ;  No.  3100,  bounded  bv  Inver  1 
Cabin,  Pilgrim  and  Piitnani  .\\.  \,, 

3103.  bounded  by  Robert.  Gratii.i 
and  Peter  Hunt  -Aves. ;  No.  31ii.' 
by  Genes.see.  Linwood.  I.,ongfflli. ,  \\,.J 

and  Chicago  Blvd.  ;  .\o.  3Ult'.,  b.eir,il,  >i 
La  Salle  Blvd.,  Wawash,  KImIe  • -i  ,,,;i 
RIchton  Aves.  ;  No.  3110,  boundeil  1.  Hni„ 
and  Dumont  Sts..  Martindale  .\v.  r,.. 

Rd. ;  No.  3111.  bounded  by  Centerln.V  v.,; 
D.vke  and  Kern  Aves.  and  allev  -.i.n'ih  'lir 
Kern  Ave.;  No.  3112.  bounded  tiv  1  •eii.cit 
Salem  Sts,  and  south  line  of  i  liiiee  ef 
Hamatramck.  H,  H.  F^sseKsive 

Noted  Jan.  2. 


Ont.,  Hamilton — Until  Apr.  2.  b\  r  1; 
Booker,  mayor,  chn.  bd.  control.  I'tnlilii.K 
1750  ft.  brick  or  concrete  .sewer  eii 
Macklin  and  Dundas  Sts.  .S.  H  Kert.  ,nj' 
elk. ;  advertLsed  in  this  issue. 


PRICKS  .AND  CONTRAfTS  AM  \KI>I|I 

('^Indicates  award  of  contra<t» 

★  N.  Y..  Oredmore — State  lle.'.|.it;d 
Comn.,  Capitol.  Albany,  let  contract  tiuild- 
ing  sewage  disposal  phint  at  Htoeklvn 
State  Hospital  here,  to  Muridiy  Bros.  .'V,.' 
Bay  43rd  St..  Brooklyn.  $22,483  I'l:iii> 
include  installation  of  Imhofr  tanks  .xix  in 
in.  syphons,  dosing  chambers,  f.  In  d.-;.  di¬ 
verting  manhole.  1000  ft.  12  in.  vitr.  pipe, 
etc.  Noted  F^b.  27. 


O.,  Cleveland — City  received  bid.“  liiiint: 
sewers  in  following  streets: 

(a)  I’arkgrove  Ave.  from  East  ir.fitli  to 
16l8t  Sts.,  involving  990  ft.  24  in.  rein.- 
con.  and  30  ft.  12  in.  vitr.  pipe,  etc.. 


(b)  Flast  160th  St.  from  Holmes  .Ave.  to 
Saranac  Rd..  290  ft  20  in.  rein, -con..  2!"i  ft 
18  In.  vitr.,  290  ft.  15  in.  segmental  block 
and  350  ft.  12  in.  tile  block  pipe,  etc.; 


(c)  East  158th  Si.  from  Waterloo  ltd 
to  Calcutta  Ave.,  230  ft.  16  in.  rein. -con. 
and  270  ft.  12  in.  vitr.  pipe,  etc.; 

(d)  Flast  167th  St.  from  Waterloo  Rd. 
to  Calcutta  Ave..  240  ft.  15  in  rein.-eoii 
and  270  ft.  12  in.  vitr.  pipe,  etc. ; 

(e)  Huntmere  Ave.  from  East  156th  to 
161st  Sts..  960  ft.  24  in.  rein. -con  and 
ft.  12  In.  vitr.  pipe,  etc. ; 

(f)  Grovewood  Ave.  from  East  156ih  to 
161st  Sts.,  990  ft.  24  in.  rein. -con.  and  3'i 
ft.  12  In.  vitr.  pipe,  etc. ; 


(g)  Sylvia  Ave.  from  East  140th  to  152nd 
Sts..  140  ft.  No.  2  C.  brick.  350  ft.  20  in 
rein. -con..  300  ft.  18  In.  vitr..  350  ft  15 
in.  segmental  block  and  810  ft.  12  in.  tile 
block  pipe,  etc. ; 

(h)  Damon  Ave.  from  East  Ififlth  to  161pt 
Sts.,  320  ft.  18  In.  rein. -con.  320  ft.  15  In. 
vitr.  and  340  ft.  12  In,  segmental  Mock 
pipe.  etc. ; 

(I)  Corsica  Ave.  from  East  156th  to  161st 
Sts.,  300  ft.  18  In.  rein. -con..  610  ft.  15 
in.  vitr.  and  340  ft.  12  In.  segmental  block 
pipe.  etc. ; 

(J)  Blast  156th  .St,  from  Holmes  to  St 
Clair  Aves.,  300  ft.  18  in.  rein. -con ,  SP' 
ft  15  In.  vitr.  and  330  ft.  12  in.  segmental 
block  pipe,  etc. ; 

<k)  Hale  Ave.  and  Flast  147th  St.  from 
Sylvia  Ave.  to  Blast  152nd  ,St..  550  ft  I* 
in.  rein. -con.,  270  ft.  15  in.  vitr.  and  33o 
ft.  12  In.  segmental  block  pipe,, etc. ; 


(1)  East  140th  St.  from  St  Clair  to 
Castella  Aves..  660  ft.  24  In.  rein.-con .  ■‘M 
ft  20  In.  vitr.,  50  ft.  15  in.  segmental  blccK 
and  60  fL  12  in.  tile  block  pipe,  etc.; 


(m)  Blast  39th  St.  from  Scovill  fo 
Aves.,  760  ft.  6  ft.  9  In.  rein. -con  .  960  ft. 
4  ft.  3  In.  vitr.,  10  ft.  4  ft  segmental 
block,  circular  brick  pipe.  100  cu  yd.  Class 
B.  concrete  ;  etc. ;  from  -  ' 


D.  Pfahl.  728  Guardian  Bldg,  (a)  $4*61, 
:)  $1540;  td)  $1660;  <e)  j” 

1889  ;  (g)  $11,932  ;  <h)  $2936;  <i)  H"#- 


(c) 

$4889;  (g) 

(k)  $3657. 

A.  Marra.  409  Park  Bldg.,  (a) 
(e)  34956;  (f)  $5053  ;  (1)  $4603 


$5056; 


Sr«trs  «<  ■Iilinued) 

,v  SfUfr  Impvt.  *'»>■.  la)  f al'.M  ; 
(o)  |4!'4ft;  (h)  $2*145;  ' 

■  -V$37S4.  . 

{'  ! latioiulorf  *:  <’o.,  il>)  $.i)ilti; 


Wat*  1 
M  $3' 


J33: 


Altoor. 


A:  Jo»*'l)h  C<>..  (1>)  I3!I42  : 


JH'* 


J3.'T 


Krttl-iaks  ii:  llosaiiu*.  (i)  $lt>l>t;; 


(i) 
<j) 
(il) 

(j) 


V  Sll'*llt.  to)  $1)>.II. 

v  Valiva.  (<1)  $1«13;  Ij)  $3540  _ 
iinnt'tla  itros..  (f)  $5042;  (li)  $31i 


laioift 


s;  (I) 


I'lraii.  IK)  $13,421. 


(!r*iri:*-  Hro.*!.  Co.,  (k)  $14.bhS. 

Hrl•ol<^i^l*■  l-'onstr.  Co.,  (i)  $3208. 

\  Catalio.  Ik)  $3720. 
ttam.  (1) 

\V  MoP'iwell  &  Son.  (m)  $58.!)47. 

I  |iulf  I'o.,  603  .Mari*hall  KUIk-.  (m)  $61,- 

\V  r  iliblioiis  Co..  (Ill)  $h2.4i2. 

All  contractors  of  Cleveland. 

*l‘u  rltt*<biiritli — City  let  Contract  lay- 
s  in  .McCandless  Ave.  from  east 


rr  of  53rd  St.  to  existiiiK  sewer  on  Mc- 
,  intil*-s  St.  at  Celadine  St..  involviiiK  628 
ft'  15  in  terra  cotta  pipe,  3  manholes  and 
6  lati'l)  liasins.  to  Manella  Constr.  Co.,  1507 
\iirili  l.atiK  .We.;  cost,  $2617;  in  Keiter 


.Vurtli  laitiK  .  , 

-tt  from  lairimer  Ave.  to  existiiiR  sewer 
;,n  Hamilton  Ave.,  302  ft.  12  in.  terra  cotta 
till,,,  to  I'ittshurKh  Paving  Co..  Bakewell 
nidir  $I2!I4;  Pear  Way  and  private  prop- 
,.rti,.«  to  .Saw  Mill  Hun.  4962  ft.  8-15  In. 
terra  cotta  pipe,  17  manholes,  to  M.  Ott  4c 
Co.  414  Warrington  Ave.,  $14,433.  Noted 
Mar.  6 

♦  Mil'll. .  Kurd  (Wyandotte  P.  O.) — Village 

1,1  contract  extending  present  sewerage 
.cvistem  and  replacing  present  outlet,  to  <}. 
ii  Cooke.  I’enoliscot  Bldg.,  Petroit.  $101.- 
(*;:  Work  involves  trenching,  laying  iiipe 

and  l.acktilling  complete  seweriyte  system, 
involving  2022  ft.  24-33  in.  concrete  pipe. 
4'*  663  ft  8-22  in.  vltr.  pipe  and  400  ft. 
1’  in.  concrete  outlet  iiipe  to  replace  pres¬ 
ent  outlet.  154  manholes,  212  catchhasins. 
7  lamplioles  and  290  ft.  c.i.  pipe.  .Noted 
Kcb.  20 

♦  Mil'll..  Wyaiiiliiftc — City  let  contract 
trenching,  laying  and  liackfliling  for  sewer- 
,iKe  sy.itein  In  West  Wyandotte,  to  (1.  H. 
Cooke!  Penobscot  Bldg.,  Petroit,  ♦112,000. 
.Voted  Feb.  6. 


Bridges 


I'KOrOSKl)  WORK 

.\.  Y.,  Carthage — Ways  and  Means  Com. 
petitioned  L.  Xlxon.  supt.  pub.  works.,  Capi¬ 
tol.  Albany,  to  repair  state  bridge  spanning 
Black  Hiver.  Plans  include  entire  new 
roadway  400  or  600  ft.  long,  16  ft.  wide, 
concrete  blocks.  About  $12,000. 

\.  4.,  Newark — Essex  Co.,  (Newark)  and 
Hudson  Co.  (Jersey  City)  having  surveys 
made  by  H.  W.  Hodge,  consult,  engr.,  149 
Bway..  New  York  City,  building  new  bridge 
over  narrow  part  of  Newark  Bay  to  con¬ 
nect  new  highway  between  counties. 

4ia.,  Canton — Comrs.  Cherokee  Co.  soon 
receive  bids  building  one  228  ft.  and  one 
24  ft.  concrete  bridge.  Involving  600  cu.yd. 
concrete.  364  tons  steel,  740  lln.ft.  concrete 
piling  and  576  lin.ft.  wooden  piling.  Johii- 
.»or.  4,-  .Morgan,  500  Forsyth  Bldg.,  Atlanta, 
engrs. 

(iu.,  TIiomaHvlllr — Comrs.  Thomas  Co. 
•*0011  receive  bids  building  rein. -con.  bridge 
4}  mi.  from  here ;  Federal  Aid  Project  No. 
12.  Work  Involves  4.22  acres  clearing  and 
grubhiiig,  15  cu.yd.  d-ry  excav.,  170  cu.yd. 
wet  excav.,  766  cu.yd.  earth  excav.,  31.- 
467  cu.yd.  borrow  for  approach  fill.  1160 
cu  yii.  ('lass  A  concrete,  525  cu.yd.  Class  B 
concrete.  61  tons  reinforced  steel  placed, 
1170  sq.ft,  hog  wire  placed.  2240  lln.ft. 
wooden  piling.  4128  lln.  ft.  14  x  14  in.  reln.- 
(vin  lullng.  1825  cu.yd.  sand  clay  surfac¬ 
ing  on  approach  nils.  1693  sq.yd.  asphal¬ 
tic  concrete  surfacing  on  bridge.  2  c.i.  rock¬ 
ers.  12  steel  rocker  plates,  eighteen  3x3 
in  metal  drains  and  172  2-In.  tubes  sheet 
metal  About  $63,000.  J.  B.  McCrary  Co.. 
1406  3rd  Natl.  Bank.  Bldg.,  Atlanta,  engrs. 

Nriiraska — See  “Railways.” 


Mont.,  Uvingaton — Park  Co.  will  sell 
po.miii  tK)nds  Apr.  9,  to  build  bridges. 
•Voted  Oct.  31.  ••  , 


Keatfle — City  defeated  election  on 
$.00,110(1  bonds  to  build  bridge  over  West 
Waitrway.  West  Spokane  St.  A.  D.  But- 
■or  city  engr.  Noted  Feb.  6. 


Mre.,  .\ibany— City  plans  to  build  large 
*'onoret6  bridge  over  Penniwinkle 


"  T**'  l>«lles — State  Hlghw^  Comn.. 
•  ateii:  plans  to  build  bridge  over  neschutes 
M  between  $80,000  and  $100,- 


M.  Bennett.  Pendleton,  div.  engr. 


N.  s..  Iliilifax — City  had  plans  prcjiari  d 
for  ste-el  bridge  over  Camiibells  Ud.  .\boiit 
$48,000.  H.  A  MeElhi'nnery.  Truro,  engr. 

((lie.,  I.iitlilnlere — laiibiniere  Co.  had 
plans  ))repared  for  eoneri-le  and  steel 
liridge,  over  I  luclieiie  Uiver,  318  ft.  long, 
18  ft.  w  ide.  .Vliout  $35,ooo. .  .1  Be.lard. 
seyy. 

Out..  (  iiiiilier  -('tty  soon  lets  eontraet 
l-uilding  2  steel  bean',  bridges  in  Tillniry 
West  Twp.  Aiiout  $30,001).  T.  T.  Newman. 
Windsor,  engr. 

itiDs  i>i-:,siK$:i> 

lliil.iokr — I'ntil  Apr.  11.  by  Bd 
Pub.  Wks..  building  deck  steel  girder 
liridge  over  Ist  level  canal  on  .'Appleloii  St.  : 
steel  work  eiiea.sed  or  eovered  with  rein.- 
con.  O.  C.  Ferry,  a.sst.  elk.  ;  advertised  in 
this  issue. 

N.  4..  4er-e.v  (  lt> — t'ntil  Mar.  25.  by  Hud¬ 
son  Co.  .  Blvd.  Comn..  building  barricade, 
it-moving  earth  and  door  system  of  Hudson 
Co  Blvd.  liridge  over  Newark  and  New 
Y’ork  branch  of  Central  R.  R.  of  New  Jer¬ 
sey.  .'MHint  $10,000.  Noted  Alar.  6. 

(in..  Alt.  A  ernoii — I'ntil  May  6,  by  Comrs. 
Montgomery  Co.  (Mt.  Vernon)  and  Wheeler 
Co.  t.Manio)  linilding  rein. -con.  liridge  over 
Oconee  Hiver.  2  mi.  from  here.  Contr.  No. 

1  involves  6  acres  clearing  and  grubbing, 
28.103  cu.yd.  earth  embankment  ;  Contr.  .No. 
2.  three  lot)  ft.  steel  sjians  with  concrete 
doors,  one  8o  tt.  steel  draw  span,  complete, 
piers  containing  560  cu.yd.  wet  excav  .  900 
lln.ft.  wooden  iiiling.  586  cu.yd.  Class  A  con¬ 
crete  under  water.  605  cu.yd.  Class  B  con¬ 
crete  in  liters,  loj  tons  rein,  steel,  29.oi)0  ft. 
lumber  in  place;  Contr.  No.  3.  1125  cu.yd. 
dry  excav..  48  cti.yd.  wet  excav..  946  cu.yd. 
Class  B  coimrete.  2070  cu.yd.  Class  A  con¬ 
crete.  279  tonn  rein,  steel.  3100  lin.ft.  wooden 
piling.  4210  sq.yd.  sand  tar  surface  and  1 
bronze  name  plate.  .'ATiout  $156,840.  llar- 
rett  4i:  Slack,  Bell  Bldg.,  Montgomery,  .Ala., 
engrs. 

111.,  Clilrugo — I’ntil  Mar.  21.  by  C.  R. 
Francis,  comr.  puli.  wks..  building  3  span 
cantilever  fixed  bridge,  center  span  7o  ft. 
long,  concrete  ('aisson  foundations.  38  ft 
wide  over  North  River  on  .Addison  St.,  cost 
$165,000.  Separate  bids  will  be  taken  on 
substructure  :tnd  superstructure.  T.  O. 
Pihifeldt.  401  City  Hall,  engr. 

111.,  f'hleago — Until  Mar.  20,  by  C.  R. 
Francis,  comr.  pub.  wks.,  building  70  ft. 
creosoted  pile  and  timber  trestle  bridge  on 

l.,awndale  .Ave..  38  ft.  wide,  cost  $50,000 ; 
80  ft.  fl.xed  steel  bridge  on  concrete  abut¬ 
ments  over  north  branch  Chicago  River  on 
Kimball  .Ave..  38  ft  wide.  $70,000.  T.  O. 
Pihifeldt.  401  City  Hall.  engr. 

Colo..  Denver — T'ntil  Mar.  17,  by  city 
for  taking  down  and  removal  of  either,  or 
both,  steel  highway  bridges  over  Cherry 
Creek  on  I.rf)gnn  and  West  Colfax  Sts.  Re¬ 
moval  of  these  bridges  is  preliminary  to 
constrticting  2  new  bridges  at  above  loca¬ 
tions.  cost  $30,000  each.  Noted  Mar.  6. 

Out..  IVterboriv— Until  Apr.  1.  by  city 
building  11 -arch  rein. -con.  bridge  over  t)ton- 
iiee  River  on  Hunter  St,  R.  H.  ^arsons, 
city  engr.  F.  Barber.  40  Jarvis  St.,  Toronto, 
consult,  engr.  Noted  Mar.  6. 


PRICES  .AND  CONTRACTS  .AAVARDED 

(•Indicates  award  of  contract) 

Cnnn.,  North  Canaan  (Canaan  P.  (*).) — C. 
J.  Bennett,  comr.  state  highway  dept..  Hart¬ 
ford,  received  bids  Feb.  28,  building  3  span 
rein. -con.  "T”  beam  bridge  over  Blackberry 
River  on  Canaan  I..akeville  Rd.,  from  Ossola 
&  Besozzl  Co..  Torrlngton.  $11,977  ;  Osborn- 
Barnes  Co..  Odd  Fellows  Bldg.,  nanhury. 
$12,749  ;  li  Eonghi  &  Bro..  Alhambra 
Bldg..  Torrlngton.  $13,153.  Noted  Feb.  20 
under  New  Canaan. 

•f^Kaii.,  Topeka — City  and  Shawnee  Co, 
let  ct»ntract  building  48  ft.  rein. con.  arch 
bridge  over  Batcher  Creek  on  21st  .St.,  to 
C  C.  Clarke  4i  Co.,  202  Evelyn  St.,  $10,636. 

•♦N,  D.,  firanii  Forks — Comrs.  Orand 

Forks  Co.  let  contract  building  several 
bridges,  wooden,  steel,  and  concrete,  to  J. 
.A.  Jardine,  1325  Front  St.,  Fargo,  Noted 
Feb.  20. 

$I'Okla..  Go.vmon— Texas  Co.  let  contract 
building  one  240  ft.  and  one  120  ft.  bridge 
also  1  small  bridge,  to  Missouri  Valley 
Bridge  &  Iron  Works.  4th  and  AValnut  Sts., 
Leavenworth,  Kan..  $13,349. 

'♦Waoh..  Ceres — Lewis  Co.  let  <x>ntract 
building  160  ft.  combination  Howe  truss 
bridge,  to  N.  C.  Sears.  AVInlock.  About 
$10,087. 

•*B.  C.,  Fernle — Pept.  Pub.  Wks..  Vic¬ 
toria.  let  contract  building  250  ft.  wooden 
highway  bridge.  16  ft.  wide,  over  Elk  Riv¬ 
er  to  A.  AIcLean.  Fernle.  About  $13,000. 


l  lai).-'  include  3  pib*  foundation,  3  timbii 
iners  and  aivolves  Jinni  lin  ft  wiMiib-n  )iil 
mg.  83. lino  ft  It  I.  til  and  7  Ton.*,  iroi 
castings.  Noted  Fell.  20. 

Reinforced  Concrete 

I'KDI’O'*!:!)  AAOKK 

N.  Y..  Itri><ikl.(  II — See  ■lndu*'trial  Works." 

A..  l.oiiK  Islsiid  Cii.i — S.  !•  ■  Industrial 
Works  ■' 

Pa.,  PiltsbiirKb — See  'lini'i  il  Works.' 

Aid.,  Cri>tl>‘ld — See  ''Inuustnal  Work-  ' 

s.  C..  North  <  liurirstoii — S.  .  Industi  i.il 
Works." 

Alo..  Kiinsiis  <  It.v — See  "Buildings.” 

((IIP.,  I.otinierr — .Se*-  ‘llridaes." 

IIIIIN  |M>IKKil 

Pa.,  Pliila. — .‘'i-i  "Miscellaneous." 

Oiil.,  Pplprbopoiigli — Sei  "Bridgts" 

PRH  KS  AND  (ONTKAITS  AAAARDKD 

(♦Indicates  award  of  lontract.) 

♦  Alirh..  Ilatllp  (  reek — S.  •  Indusitri.'il 
Works." 

♦  Kan.,  Topeka — See  "Bridge'-  ’ 

♦  Tev.,  HHlIlnirer — Si'p  Stn  i  ls  and  Hoads  " 

♦  AAasli.,  Sradir — See  "Industrial  Works- 

Streets  and  Roads 

PRDPDSIKD  AVOKK 

Alp..  .Aiiliiirn — City  ha\  ing  plans  iireiiared 
for  improving  various  .streets,  bit umiiKoi.- 
macadam.  granite  block  or  brick.  .Aliout 
$100, ()()().  K.  A.  Beck,  city  mgr. 

New  II  a  III  p*.  hi  re  Slate  lligliway  Com. 
Concord,  iilans  to  grade  and  dram  6  mi 
Creeley  Rd..  21  ft.  wide.  .Amherst  and  Bed¬ 
ford  Twps..  r*osl  $44,000;  136  mi.  Siinapee 
Lake  Hd  .  gravel.  21  ft.  wide.  .Alexandria 
and  Hill  Twp.s..  involving  3600  cu  yd  earth 
excav.  and  34on  stiyd  gravel  surfacing. 
$16,000  ;  pave  8  1  mi.  Lafayette  Hd..  2  in 
modified  Topeka  asphalt,  IS  ft.  wide.  $112,- 
000  ;  50*10  ft.  Alerrimaek  A'alley  Hd  .  2  in. 
modified  Topeka  asphalt  on  old  macadam. 
18  ft.  wide.  Bedford  Twp.,  involving  10,190 
sq.  yd.  bituminous  eontreie.  $12,000;  re¬ 
surface  IJ  ml.  South  .Side  Trunk  Line,  water 
bound  macadam  with  luluminous  iienetra- 
tion  macadam  (trap  roik),  15  ft.  wide.  Mil¬ 
ford  Twp.,  $14,000;  II  mi.  Merrimack  Val¬ 
ley  Hd..  water  iKiujid  macadam  with 
bituminous  penetration  macadam,  (native 
■stone).  15  ft.  wide.  Tilton  Twp..  $14.ooo;  3 
mi.  Merrimack  Valley  Hd..  gravel  with 
iiituminous  penetration  macadam.  18  ft. 
wide.  I^aronia  Twp..  $30,000;  resurfai'e  3.75 
mi.  AVest  Side  Trunk  Line,  crushed  gravel, 
tar  surface  treatment.  20  ft.  wide.  Littleton 
Tup..  $14,000;  improve  2  mi  South  Sid** 
Trunk  Line.  15  ft.  surface,  3  ft.  shoulders, 
with  4  In.  crushed  gravel.  0  6  gal.  cold  tar 
surface  treatment.  Candia  Twp..  $10,000;  Of, 
mi  East  .Side  Trunk  Line.  21  ft.,  gravel 
foundation  course  and  17  ft.  bituminous 
penetration  macadam  surface  course.  Cole- 
lirook  Twp.,  $12,000;  also  building  1  ml. 
West  Side  Trunk  Line,  water  Isiund  mac¬ 
adam.  17  ft.  wide,  and  40  ft.  conenje 
bridge  In  Lyme  Twp.,  $15,000.  C.  P.  Riford. 
div,  engr. 

AIr««.,  N'ntirk — See  "Buildings.” 

N.  A'..  KHidwinHrillr — Town  plans  to  Im¬ 
prove  J  mi.  Main  St.  from  end  of  present 
pavement  to  town  line,  brick  pavement, 
concrete  curbing  and  guttering,  etc.;  Em¬ 
pire  State  H.vs,  t'o-  plans  to  col'nierate  with 
town  officials  In  paving  flenessee  St.  from 
Canal  bridge  to  Main  St. 

N.  Y.,  New  A'ork — L.  Nixon,  supt.  pub. 
wks..  Capitol.  .Alhan>’.  soon  r(*celves  bids 
paving  portions  of  terminal  sites  at  Molt 
Haven,  (ireenpoint  and  (Jowanus  Bay.  $94.- 
340. 

N.  Y'.,  Norfolk — Town  plans  to  build  9 
ml.  water-liound  macadam  roads.  10  ft 
wide.  Plans  Involve  290  yd.  concrete  in 
culverts.  W.  AVard,  town  comr. 

N.  Y'..  YY'atrrtown — Bd.  Pub.  Wks  plaits 
to  improve  north  approach  to  Van  Duzee 
St.  bridge.  E.  W.  Sayles.  city  engr. 

N  4..  4er'*e.v  f'lty— City  plans  to  Improve 
YY’est  Side  and  Pacific  Aves.,  granite  block. 
<’  .A.  Y'an  Keuren.  city  engr. 

N.  4.,  Newark — Bd.  Comrs.  soon  retseives 
bids  repaving  Clinton  Ave.  from  West  New¬ 
ark  branch  of  Pennsylvania  R-.  R.  to  Chad¬ 
wick  Ax'e.,  napped  reellpfted  granite  block 
on  8  In.  <x>ncre4e  foundation ;  also  Sussex 
.Ave.  from  High  to  Summit  St.,  asphalt 
pavement,  2  In.  top.  1}  In.  binder  on  old 
-  macadam  pavement  properly  scarified  as 
base.  M.  R.  Sherrard.  city  engr.  Noted 
F^b.  2«. 
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Streets  and  Roads  (Continued) 

>.  J.,  Newark — t'ity  Hooti  receives  bids 
liHvitiK  Foundry  St.  and  Roanoke  Ave..  also 
Wilson  Ave,  from  Kerry  St.  to  Newark  Bay. 

I  •oremUM  Ave.  from  Lliu-oln  HlKhway  to 
I’ort  of  Newark,  and  I»elaiiee.v  St.  from 
lahiKh  Valley  tracks  to  lairemus  Ave.  M 
R.  Sherrat<l.  city  eiiKr 

N.  North  Hrrsrn — t'ity  plans  to  rt-- 
pair  and  pave  South  St.  from  Boulevard  to 
Kairview  Ave..  arade  Bway.  from  IlHth  St. 
to  Park  Ave.,  and  3(lth  SI.  from  Heraenllne 
to  Park  Aves.  Alsnit  $35.(100. 

I'a.,  .\inbrldKe — Cit.v  plans  to  repave  and 
repair  various  streets.  .\l>out  $50.00o. 

I’a..  Krie — Conirs.  Frle  Co.  plan  to  build 
31  ml  roads  as  fi>l'ows:  4  mi.  t'orry  Hare 
ltd.,  3  ml  Westlake  Rd..  3  ml.  Wattsbiira 
ltd..  4  ml.  road  from  I'nion  City  to  Mead- 
vllle;  6  ml.  ,N«>rth-Kast  Klntlley  Lake  Rd  .  fi 
ml.  North-Kast  Station  Rd..  4  ml  Route 
No.  305,  (Rrard  Twp..  and  I  ml.  road  from 
I'nion  City  to  cemetery. 

W.  Va..  Martinsbura — City  plans  t<*  tiave 
various  streets  with  brick.  About  $210,000 
aiiproprlated  for  project.  K.  I>.  Bromley, 
city  enKr. 

.  Va..  I*arker«burir^-City  election  A|irll 
4.  to  vote  on  $300, OOO  bonds  to  pave,  build 
shlewalks.  curbs  and  sewers  in  various 
streets. 

fia.,  Itallun — Comrs.  Whitelleld  Co.  plan 
to  irrade  and  tn|>  soil  II  mi.  road,  to  Include 
drainage  structures  and  overhead  crosslines. 
.Msiiit  $70,000.  Johnson  ti  Moriitan,  500 
Forsyth  BIdK.,  Atlanta,  enurs 

4ia.,  Newaan — City  haviiiK  t>lans  prepared 
by  K.  T.  Thomas,  engr  .  302  Forsyth  BIdK.. 
.X'tlanta.  paviliK  15.000  si|  yd  streets  with 
brick,  vibrolitbic,  asiihalt,  concrete  and 
other  hlKli  Krade  material. 

<ia,.  Siiniinervllle — Comrs.  ChaltooKa  Co, 
plan  to  Krade.  chert  and  top  soil  13  mi. 
roa<i  Jonnston  *  MorKan,  600  Forsyth 
BIdK.,  Atlanta.  etiKrs. 

Kla.,  Harlow — Comrs.  Polk  Co.  jilan  to 
sell  $300. 000  bonds  for  buildlnK  34  mi. 
asphalt  road.  15  ft  wide,  also  repaving:  4 
ini.  roads  In  laikeland. 

Fla..  Miami  Heaeh — City  soon  receives 
bids  pavinK  bea<-h  roads  with  |(fnvtration 
system  of  asi)haltic  imvement,  .About  $60.- 
OOO.  Noted  Jan.  23. 

l.aiulMlana — Slate  HlKhway  I)e|)l.,  .New 
Orleans,  havlnK  plans  prepared  huildinf 
So  ml.  waterlHiund  macadam  and  Kravel 
ri-ads  Ifi  ft.  wide,  also  hrldRes  over  swamp 
land.  D.  Bull,  state  hlKhway  enKr. 

«).,  f’liliiiiilMis— City  plans  to  Krade.  drain, 
curb  and  pave  with  as))halt,  Kdward  St. 
from  Cleveland  .Ave.  to  Kth  St,  H.  Maelsel 
city  enKr 

«>.,  latkewiMtd — City  plans  to  resurface 
(Jrace  Ave.  from  Hetrolt  to  West  Madison 
.Aves.,  a.sphalt.  H  A.  Fisher,  city  enKr. 

Mleh.,  l>elrolf — Hept.  Pub  AVks.  soon  lets 
contract  paviiiK  <a)  Sheridan  .Ave.  from 
Frederick  to  Harker  Sts.,  3fi  ft.  wide.  In- 
volvinK  6740  cu.yd.i  excav.,  7680  liti.fl. 
Biia-a  or  Medina  curbiriK.  11.651  suyd. 
asphaltic  concrete  on  6  In.  concrete  base. 
316  cu.yd.  «’oncrete  under  and  l>ehlnd  curb. 
408  lin.ft.  retalnliiK  stone ; 

(b)  Crane  Ave.  from  Forest  Ave.  to 
.Moffat  St..  26  ft.  wid  ■,  3410  cu.yd,  excav.. 
3588  lin.ft.  Berea  or  Medina  curbluK.  5370 
sq.yd.  asiihaltic  concrete  on  6  in.  ••oncrete 
base,  00  I'U.yd.  concrete  under  and  behind 
curb.  130  lin.ft.  retaininK  stone; 

(c)  Charlevoix  Ave.  from  Beniteau  Ave. 
to  Hetrolt  Terminal  R.R..  36  ft.  wide.  8620 
<-u.yd.  excav..  3773  lin.ft.  Berea  or  .Medina 
curbiiiK.  5023  .so.yd.  asphaltic  tsincrele  on 
6  In,  concrete  base.  113  cu.yd.  concrete 
under  and  l»ehlnd  curb.  405  lin.ft.  retaininK 
stone ; 

(d)  Beals  Ave.  from  Charlevoix  to  Mack 
•Aves.,  23  ft.  wide,  2403  cu  .vd.  excav..  3333 
lin.ft.  Berea  or  Mtsllna  curbltiK.  4257  8(i.yd. 
asphaltic  (x>ncrete  on  6  in.  «’oncrcte  l»ase. 
01  cu.yd.  c-oncrete  under  and  behind  curli. 
119  lin.ft.  retaininK  stone; 

(e)  T>avlson  .Ave.  from  flerinan  to  12th 
Sts..  24  ft.  wide.  2018  cu.yd.  excav..  2806 
lin.ft.  Berea  or  Me«llna  curbinK.  8414 
st|.yd.  .Asphaltic  concrete  on  6  In.  concrelo 
ba.se.  70  cu.y«l.  coD»*rete_  under  and  behind 
c-urh.  282  lin.ft.  retaininK  slope  ; 

tf)  Newimrl  Ave.  from  AA'att-rUx)  to 
Charlevoix  Aves..  26  ft.  wide,  2018  cu.yd. 
excav..  1806  lin.ft.  Berea  or  Medina  curb¬ 
inK.  2814  s<i.vd.  asphaltic  concrete  on  6  In. 
•■oncrete  ha.se.  53  cu.yd.  concrete  under  and 
behind  curb,  78  lln  ft  retaininK  stone; 


(k)  Canfield  Ave.  from  Van  Dyke  to 
Maxwell  Aves.,  26  ft.  wide,  1070  cu.yd. 
excav.,  looo  lin.ft.  Berea  or  Medina  curb¬ 
inK.  1673  S(i  yd.  asphaltic  «'oncrete  on  6  In. 
c<  ncrete  ba.se,  31  cu.yd.  concri  te  under  anil 
Is'hind  curb,  88  lin.ft.  retaininK  stone  ; 

ill)  Binden  St.  from  alle.v  first  west  of 
Harrison  St.  to  A’ennont  Ave..  26  ft.  wide, 
777  cu.yd.  excav..  976  lin.ft.  Berea  or  .Me¬ 
dina  curbiiiK.  1355  sq.yd.  asphaltic  <-oncrele 
i>n  6  In.  <-onerele  base,  30  cu.yd.  concrete 
under  and  behind  curb,  180  lin.ft.  retain- 
iliK  stone; 

(i)  Barker  St.  from  McClellan  to  Cooper 
Sts.,  26  ft.  wide,  782  cu.yd.  excav..  790 
lin.ft.  Berea  or  Medina  curbiiiK.  1284 
sq.yd.  asphaltic  concrete  on  6  in.  concrete 
base.  25  cu..vd.  concrete  under  anil  behind 
curb.  164  lin.ft.  retaininK  stone; 

(j)  Roby  St.  from  present  pavement  to 
Medbur.v  Ave..  36  ft.  wida.  539  cu.yd.  excav.. 
504  lin.ft.  Berea  or  Medina  curhliiK.  76j 
sq.yd.  asphaltic  concrete  on  6  in.  concrete 
base,  14  cu.yd.  concrete  under  and  behind 
curb.  36  lin.ft,  retaininK  stone.  C.  AA’.  Hub- 
bell,  city  enKr.  Noted  Feb.  20. 

.Mil'll. ,  Itrtroll — Hept.  Pub.  Wks.  soon  re¬ 
ceives  bids  KradinK  and  curbinK  with  Am¬ 
herst  or  MeditiA  and  iiaviiiK  with  sheet 
asphalt  on  6  in.  concrete  base.  i2th  St,  Sect. 
1  from  alley  north  of  VirKinia  Park  to  Webb 
Ave..  4  3  ft,  wide,  less  18  ft.  track  space. 
About  $110,920.  C.  W.  Hubbell,  city  eiiRr. 

Allrli.,  Flint — <’lty  voted  $57,0110  lainds  to 
liave  various  streets.  K.  C.  Shoecraft,  city 
enKr. 

.Mlrli,,  River  KuuKe-— ViiiaKe  had  esti¬ 
mates  made  by  M.  B.  Brown  &  Son,  engra.. 
820  Chamber  Commerce  BIdK..  Hetrolt. 
KradlriK  and  pavitiK  Hreat  l-akes  Ave.  from 
Jefferson  Ave.  to  north  limits,  1500  ft.  lonK. 
28  or  40  ft.  wide;  also  South  Dearborn  Rd. 
from  MichlKan  Central  R.R.  to  north  limits, 
1600  ft.  loriK.  40  ft.  wide,  brick  or  rein. -con. 
on  concrete  base.  B.  l..aKiness.  villaKe  elk. 
Noted  Feb.  27. 

III.,  Be4lerllle— Bil.  SupervH.  St.  Clair  Co. 
siKin  receives  bids  for  earth  KradinK  and 
buildlnK  culverts  on  Sect.  N  15d.  Bellvllle 
south  to  Hecker.  72.900  ft.  lonK.  26  ft.  wide, 
involviiiK  61.041  cu.yd.  KradinK,  498  cu.yd. 
concrete  In  culverts;  S-ct.  M„  Route  21, 
Belleville  to  Mlllstadt.  32.300  ft.  long.  26 
ft.  wide.  InvoIvlnK  26.312  cu..vd.  KradinK 
and  314  cu..vd.  concrete  in  culverts.  Cost 
$37,000  and  $18,000  respectively.  H.  O. 
Thomas,  Belleville,  co.  enKr. 


Kravel.  2280  lin.ft.  corruKat.  ,  ,,|.  .. 
450  cu.yd.  concrete  culverts,  33,7:  t  ii,-  '**; 
reinforcement.  6415  lin.ft  ui.  ..f  , 
rail.  About  $60,600.  "''I 


South  Dakota — State  HikI 
Pierre,  receives  bids  about  .Api 
InK.  KravelInK  and  draininK  I"  . 
ell-PlankinKton  Rd.,  18  R  wa|. 
t^o.,  $32,000 


li-lii 
"  Krail. 
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Hoiitli  Dakota — State  HIkIk' 

Pierre,  plans  to  Krade.  drain  , 

21.8  mi.  Hell  Rapids  Rd..  18  fi 
nehaha  Co..  InVoIvliiK  80.000  ,r 
excav..  26,000  cu.yd.  Kravel,  1 
corruKated  Iron  culverts.  450  <'u  \ 
culverts,  12.000  lb.  steel  reini..n'iTii,t,V 
230(1  lin.ft.  wooden  Kuard  rail,  i.,.i  jiui, 
000;  9  ml.  Sioux  Clty-Flk  Point  l'„|  m 
wide.  I’nion  Co..  InvolviiiK  6000  co \ii 
excav.,  15,000  cu.yd.  Kravel.  300  h,,  ft 
ruKiited  culverts.  60  cu.yd  con,  1,1..  on| 
Verts.  2000  lb.  steel  relnforcerncni,  417  imhi 

N.  It.,  41rand  Kurks — City  plans  to  liniM 
cement  or  cement  tile  sidewalks  and  ,rns« 
ItiKS.  J.  J.  Smith,  city  eiiKr 

Miint.,  White  Sulphur  SprliiKs — Comrs 
MeaKher  Co.  plan  to  improve  roads  Xhiim 
$35,000. 


Ark.,  llarrlshurK — Rd.  Impvt.  [list  \'o 
3,  Poinsett  Co..  Marked  Tree,  reieet,d  lad., 
for  KradinK.  clearInK.  KrtibbitiK  iind  dr.iin- 
InK  25  ml.  road.  22  ft.  wide,  involvini;  its 
000  cu.yd.  KradinK.  25  acres  cleannc  anil 
KrubbInK.  20  acres  KflihhinK.  one  Kii  p 
brldKe,  two  60  ft,  brldKcs.  two  25  ft  iiriiiK,.., 
and  95  cu.yd.  concrete  culvnrls  Pride  i 
Fairley.  Osrarola.  eriKrs.  Noted  Fob.  ;n 


Tex..  Clrburne — Johnson  Co  plans  to  vnls 
on  $760,000  bonds  to  build  concrete  roail 
from  here  to  Grand  View. 


Tex.,  Itullaa — City  election  Apr  1.  to 
vote  on  $1,000,000  bonds  to  Improve  varloti.a 
streets.  G.  I).  Fairtrace.  city  etiKr 

Tex.,  Dallas — City  havliiK  plans  prepareil 
pavinK  MunKer  Ave.  from  Haskell  to  Car- 
roll  Aves..  Grand  Ave.  from  Holms  to  Wall 
Sts.,  Fletcher  St.  from  Terry  St,  to  Parrv 
Ave.,  Cleveland  St.  from  C.ninil  (o  Cured 
Aves..  .lefferson  St.  from  Coniineri'e  to 
Wood  Sts.  and  Colonial  Ave.  from  U'nwav 
St.  to  city  limits.  G.  H.  Fairtrace,  city 
enKr.  Not«rd  Feb.  27. 


111.,  IJni'oln— City  plans  to  pave  varioiiS 
streets.  About  $30,000.  AV.  C.  Batesf  city 
eiiKr 

111.,  Koek  Island — City  plans  to  pave  20th 
Ave.  from  25th  to  27th  Sts.  ;  19th  Ave.  from 
25th  to  37th  Sts.;  25th  St.  from  18th  to 
20th  Aves.  and  32nd  St.  from  14th  to  18th 
Aves.,  brick.  W.  Trichler,  city  eiiKr. 

WU..  Fond  du  Eiae — Comrs.  F’cnd  du  I.,ac 
Co.  haviiiK  plana  prepared  by  Wisconsin 
HiKhway  Comn.,  Madison,  enKrs..  KradinK 
and  surfacinK  W'ith  concrete  6)  ml.  Fond 
du  Bac  Oshkosh  Rd..  16  ft.  wide. 

WIs..  Fond  du  Bar — Comrs.  Fond  du  I.Jtc 
Co.  receive  bids  In  April  KradinK  and  sur¬ 
facinK  with  concrete  1}  mi.  Fond  du  I..ac 
Taycheedah  ltd..  18  ft.  wide.  About  $21.- 
000.  Wisconsin  HlKhway  Comn.,  Madison, 
enKrs. 

Wl#.,  llH.vward — Comrs.  Sawyer  Co.  plan 
to  expend  $35,000  for  buildlnK  and  repairinK 
Federal  and  State  Aid  hlKhways  and  $30,- 
000  for  county  road.s.  J.  S.  McGeorRe,  chn. 
co.  rd.  and  brldKe  comn. 

WIs..  Dshkoah — (Tomrs.  WinnebaKo  Co. 
plan  election  in  April  to  vote  on  $2,000,000 
l>onds  to  build  100  mi.  concrete  road,  16 
ft.  wide. 


Tex.,  MrKInney — Comrs,  Collins  Co  plan 
to  vote  on  $1,570,000  bond  issue,  wliirti  lo- 
Kether  with  $1,030,000  bonds  voted  on  kVIi 
22  and  $179,000  voted  last  year  will  innki' 
a  total  of  $2,719,000  available  for  ro.id  work 
durinK  year.  R.  U  Moulden.  co  jiidKv 

I'tah,  Salt  l.ake — Salt  Bake  Co  plans  to 
hard  surface  6.5  ml.  road  from  Taylors¬ 
ville  to  Holliday  Twp.,  18  ft.  wide,  cost. 
$110,000;  8.5  ml.  Hyland  Hr.  frotn  3Tlh 
St.  S.,  to  Cottonwood  Canvon.  18  ft  wide 
$70,000;  2  ml.  2l8t  St.  rf.  from  llth  .St 

K.  to  27th  .St.  K.,  18  ft.  wide.  . . , 

3  ml.  road  from  Riverton  to  Tiraper,  16  ft 
wide.  $60,000  ;  Krade  and  hard  .surface  16 
ml.  Redwood  Rd.  from  21st  .St.  S  to  Bluffs- 
dale.  16  ft.  wide,  $320,000;  3  mi.  Vin» 
St.  from  Murray  to  Hyland  Hr..  16  ft 
wide.  $60,000  ;  also  macadamize  3110  mi  ef 
roads.  IncludinK  8.6  ml.  mountain  roads. 
$600,000.  G.  G.  Bywater,  co.  eiiKr 

Wash.,  Seattle — KinK  Co.  authorixed 
to  Improve  4  ml.  Renton-Issaipiah  Ud. 
2  ml.  Redmond-HoIIywood  Rd .  2  mi. 
unpaved  portion  ■  Auburn-Knumclaw  Hd, 
1.3  ml.  Seattle-Renton  Rd.,  paving  i  mt. 
and  KradinK  and  KraveliiiK  I  mi.  llouKhton- 
Metllna-Bellebue  Rd.,  4.77  ml..  Kent -.Auburn 
Rd.  S.  Humes,  co,  engr..  preparing  plans 


Kun.,  .Abilene — Hickinson  Co.  plans  to 
pave  30  ml.  Golden  Belt  Rd.  through  coun¬ 
ty,  brick  or  concrete.  18  ft.  wide ;  also 
receives  bids  al>out  July  1  buildiriK  9  ml. 
Sante  Trail  and  Bee  Bine  Rd.,  brick  or 
concrete.  |  ml.  brick  or  bituminous  maca¬ 
dam  and  15}  mi.  bituminous  iiuicadam.  18 
ft  wide.  K.  Riddle,  Abilene,  enitr 

Knn.,  Simnc — City  having  plans  prepared 
paving.  KradinK.  curbing  anti  guttering  5280 
ft  Cottonwood  Ave.  from  south  city  limits 
to  6th  St.,  32  R.  wide.  Involving  30,000 
S(i..vd.  bituminous  macadam,  10.560  lin.ft. 
wncrete  curbing  and  10,660  lin.ft.  concrete 
KUttering.  K.  J.  Cook.  Cottonwood  Falls, 
engr 

Hoiitli  Dakota — State  Highway  T>)‘iit., 
Flerre,  receives  bids  about  Apr.  1,  Krading. 
graveling  and  draining  16.6  ml,  Watertown- 
Redflekl  Rd..  Clark  Co..  18  ft.  wide.  Involv¬ 
ing  52.00(1  on  yd.  earth  excav.,  16,500  cu.yd 


Wash.,  Walla  Walla— Comr.  AV’alki  WatU 
Co.  plans  to  build  6  mi.  eoncrete  mail 
About  $25,000  per  ml. ;  Federal  Governmenl 
and  «*ounty  will  each  contribute  $7o.(Ml(' 

tlregon — State  has  taken  over  isist  roads 
from  KinKsley  to  Huftir  and  from  Shaniko 
to  AnteloiH*.  and  plans  to  Improve  same 

Oregon- -State  Highway  Hept..  Salem.  .IP- 
proved  following  projects  and  will  ni'tlvs 
Federal  aid  for  road  In  Ochocu  Can.von 
cost,  $52,500,  cost  to  be  borne  by  county, 
state  and  government  ;  Coos-Curry  projtcl^ 
$110,000,  state  and  government  to  hear  1  of 
cost  ;  Canyonvllle-Galesvillc  project,  i-own- 
ty  contributes  $23, ((00.  govemment  and 
state  $94,000  each;  Tiller  trail  proJ«vl. 
county  contributes  $26,726,  state  und  gov¬ 
ernment  $48,439  each;  Zigzag  Sect  of  Ml 
Hood  Rd..  $48,000,  state  awl  goAirnment 
will  bear  cost ;  McKenzie  Pass,  eotint.v,  $-*•• 
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■■^0  still.-  and  Kovernmfnl  $92,078  each; 
i"nine-l-nkt‘View  project,  $79,419,  state  and 
i'venml.  ..t  will  bear  coHt ;  Flora-Knt.-r- 
^  Hit  lounty,  $5000,  Htate  and  Rovern- 
K.l  ,  .  oun  Three  lUv.-ra  U.I., 

nntv  t  1  r>"0.  state  and  Rovernmenl  $50,- 
'»sn"H^rh'  tnna  ('reek  aection  ('rater  l-ike 
es  ifi:--'  state  and  Kovernment  will  bear 
if,,  . mints  Pass-Creseent  ('Ity  I'roJect, 
til  tTC  stale  and  Rovernment  will  bear 
,;,si  .M.'lfonl  C'rat.-r  Uike  l>r<«J«'t.,fonnly. 
isBob  Slate  and  Rovernment,  $34,43«  ei^h  ; 
isnicP-Valades  Ranch  section  of  John  Hay 
Highway.  Wheeler  and  (Srant  t'onnt  ca. 
{Vso'iO.  state  and  Rovernm.-nt,  $157,216 
pach 


npreoii— State  HlRhway  Comn.,  Salem 
has  I  ’S  (MMi.<i00  available  for  1919,  19'20 

l-I'i  ro.id  work.  Almut  $1,819,000  to 
^Vriv-d  from  Bean  bill;  $6,119,000  from 
iCrteral  aid;  $10,000,000  from  1919  bond 
hill  iinexia  nded  portion  of  $6,000,000  bond 
hill,  fcasoline  and  <iuantlty  mill  tax. 


Oreron— State  HlRhway  (''omn..  Salem, 
haviiiK  plans  prepared  pavlnR  (olumhia 
tliehway  from  Scuferts  to  The  Dalles.  M. 
Bennett.  Pendleton,  dlv.  enRr. 


oreron— State  niRhway  ('omrs.,  Salem, 
plan  to  build  15  mi.  pavement  test  road 
„n  Pacific  hiRhway,  k  concrete,  A  wood  block 
and  i  bituminous. 


ore..  .Albany — City  plans  to  pave  Salem 
ltd.  from  Main  St.  to  eastern  limits  of  city. 


Ore  Bend — City  plans  to  Improve  4  ml. 
Streets’  Work  Includes  RradinR,  volcanic 
cinder  surfacinR  and  cement  sidewalks, 
.'cst  between  $100,000  and  $200,000. 


Ore  (irants  Pass — Josephine  Co.  will 
have  $41,000  available  annually  for  roads 
from  Reneral  road  funds. 


Ore  I,ebanon — I.a*banon-Cascadia  Oood 
Rds  Assn  havinR  tentative  plans  prepared 
for  hard  surfacinR  road  from  Albany  to 
Cascadia  throuRh  Lebanon.  Mountain  por¬ 
tion  to  be  rock  or  gravel.  O.  W  Cruson, 
pres. 

Ore.,  Pendleton — City  considerlnR  pavinR 
Oarfleld  St.  from  Jackson  to  Wilson  Sts., 
and  opening  Mark  St.  from  Matlock  to  Ark 
St.s 

Ore..  Portland — City  plans  to  Improve 
Willamette  Blvd.  from  bridge  over  Spo¬ 
kane.  Portland  &  Seattle  Ky.  cut  to  Rich- 
tr.ond  St  About  $23,108.*  O.  Laurgaard, 
city  engr. 

Ore.,  Portland — Multnomah  Co.  plans 
to  pave  Canyon  Rd.  from  pavement  on 
Jefferson  St.  to  Sylvan  St..  Thorburn  Ave. 
from  Kast  Stark  and  63rd  Sts.,  around  Mt. 
Talsir.  through  Montavllla,  to  92nd  St., 
Kiverside  Dr.  from  pavement  on  Macadam 
St..  South  Portland,  to  private  pavement  on 
drive.  Kast  17th  St.,  Sellwood  Twp.,  to 
Clackmas  Co.  line,  concrete  or  bitulithic. 

Ore.,  SI.  Helens — Columbia  Co.  soon  lets 
Cf.ntracI  improving  Rock  Creek  Rd.  at 
Hlakey’s  Hill  and  also  at  Kearns  PI.,  Rd. 
Dist.  No.  9.  J.  W.  Hunt,  co.  elk. 

('•I..  law  .Xngeles — Bd.  Pub.  Wks.  re¬ 
ceives  bids  In  April,  paving  4600  ft.  Olas- 
sell  Ave.,  25  ft.  wide,  6  In.  concrete  base, 
bituminous  surface,  also  grading  and  oil¬ 
ing  .B  ft.  on  either  side  of  pavement  and 
building  monolithic  concrete  storm  sewers, 
about  3ii0  ft,  long,  etc.  A.  C.  Hansen,  city 
engr. 

('■I.,  San  Bernardino — State  Highway 
Comn.,  Sacramento,  will  bear  cost  of  grad¬ 
ing  10  ml.  cut  off  road  from  Deep  Creek  to 
Bear  Valley.  About  $200,000. 


Cal.,  Santa  Barbara — S.  D.  Taggart,  city 
c  k.  soon  receives  bids  improving  4960  ft. 
b-ast  Monteclto  St.  between  State  and  Mll- 
pas  .Sts.,  including  concrete  paving,  cement 
eurhing,  etc.  About  $46,000.  A.  B.  Cook, 
city  engr  Noted  Mar.  6. 

Cal..  Santa  Barbara — S.  D.  Taggart,  city 
elk  .  soon  receives  bids  improving  7660  ft. 
west  .Monteclto  St.,  including  concrete  pgv- 
ing.  cement  curbing,  etc.  About  $86,000. 
A  B.  Cook,  city  en^.  . 


BIDH  DKSIRED 


khodr  Island — Until  Mar.  21.  by  Stat 
Rds.,  State  Hour*,  Providence,  r« 
building  1.15  ml.  Boston  Neck  Rd.,  18  fi 
^ide,  Narragannett  Twp.,  involving  30,00 
Wl-  asphalt.  3400  cu.yd.  earth  excav.,  400 
ton  eru>hed  stone  and  2800  cu.yd.  gravi 
Kundations  About  $26,000.  I.  W.  Pattei 
tiJla', ‘***“,.^°“**-  Providence,  engr.;  advei 
tlaed  in  this  Issue. 


N.  V.,  Braukl.vn— Until  Mar.  19.  by  K. 
Riegelmann.  boro,  pres.,  regulating  ana  re¬ 
paving  roaclway  of  Ktiterl  .Ave.  from  Rus¬ 
sell  to  North  Henry  Sts.,  drove  St.,  from 
('eiitral  to  Wilson  Ave.,  Knickerlmcker  Ave.. 
from  Myrtle  .Ave.  to  Bleeeker  St..  Ridge 
Rlvd.,  from  point  north  of  Wakemnn  I’l. 
to  Rayridge  Ave..  Saratoga  Ave.,  from  Jef¬ 
ferson  Ave.  to  Halsey  .St,.  St.  Johns  PI. 
from  5th  to  6th  Aves.,  23rd  St.,  from  8rd 
to  4th  Aves.,  4.'>lh  St.,  from  Kl  Haiiiilton 
Pkway  to  New  litreeht  Ave..  64th  St.,  from 
4th  to  5th  Aves.,  asphalt  on  6  In.  concrete 
base;  also  grading,  eurhing  ami  la.ving  side¬ 
walks  on  Jerome  Ave.,  from  Liberty  Ave. 
easterly  to  lairo  line. 

N.  Y.,  New  A’ork— Until  Mar.  18.  by  H. 
Bruckner,  pres.  Bronx  Boro.,  regulating, 
grading,  eurhing.  building  sidewalks,  cross¬ 
walks,  approaches,  etc.,  on  Adams  St.  from 
Morris  Park  Ave.  to  New  York.  New  Haven 
K  Hartford  R.  R.,  Benson  St.  from  Krlsliy  to 
latne  Aves.,  Tacoma  St.  from  St.  1-awreiice 
to  Beach  Aves.,  repaving  with  granite 
blocks  on  concrete  foundarToii,  roadwa.v  of 
Park  Ave.  K.,  from  Claremont  Pkway  to 
Kast  Tremont  Ave.,  paving  with  bituminous 
concrete  on  cement  concrete  fonndatioii  on 
roadway  of  Kast  203rd  St.,  from  Webster 
Ave.  to  .New  York  and  Harlem  R.  R.. 
granite  blocks  on  sand  foundation  roadway 
of  Jackson  Ave.  from  Southern.  Blvd.  to 
Kast  138th  St.,  etc. 

N.  Y..  New  York— ITntll  Mar.  18.  by  H. 
Bruckner,  pres.  Bronx  Boro.,  repairing 
asphalt  block  iiavement  and  resetting  curb 
where  neces.sary,  etc. 

N.  Y..  New  York— ITntll  Mar.  27.  by  H. 
Bruckner,  pres.  Bronx  Boro.,  building  trans¬ 
verse  road,  regulating,  grading,  regrading, 
etc.,  t'uving  and  repaving,  I-Tast  161sl  St. 
from  Morris  to  Jerome  Aves.,  Grant  Ave. 
from  Kast  leist  St.  to  Kast  162nd  St.,  Sher¬ 
man  Ave.  from  Kast  161st  to  Kast  162nd 
Sts.,  Walton  Ave.  from  Kast  158th  to  164th 
Sts.,  granite  block  and  sheet  asphalt  on 
concrete  foundation. 

N.  J.,  Flemlngton — Until  Apr.  3,  by  Bd. 
Freeholders  Hunterdon  Co.,  resurfacing 
2.457  ml.  Rlngoes-Woodsvllle  Rd.,  Involving 
2260  tons  broken  stone,  700  tons  filler.  400 
tons  dustless  screenings,  16.135  gal.  Tarvia 
B.  etc.  G.  Davis.  Whltehouse,  co.  engr. ; 
advertised  in  this  issue. 

N.  4.,  II •rkensar k— Until  Apr.  9.  by  Bd. 
Freeholders  Bergen  Co..  Improving  Williams 
Ave.,  Sect.  2.  Hasbrouck  Heights.  Peter- 
boro  and  I.,lttle  Ferry  borough.*-,  7i-10|  in, 
Portland  cement  concrete  surface  on  cin¬ 
der  foundation,  involving  18,647  sq.yd.  sur¬ 
face  pavement,  10,640  cu.yd.  foundation,  etc. 
J.  M.  Harkness,  co.  elk.  ;  advertised  In  this 
issue. 


N.  J.,  Newark — Until  Mar.  18.  by  city, 
grading  and  laying  plank  roadway  on  Dc- 
lancey  St.  from  Ave.  A  to  Ave.  ,1.  Work 
involves  83.000  ft.  b.  m.  3  x  12  in.  plank, 
11,300  ft.  b.  m.  4  X  6  in.  stringers,  610 
cu.yd.  new  cl«an  coarse  cinders  and  600 
cu.yd.  excav.  M.  R.  Sherrard,  city  engr. 

N.  4.,  Kiitlierford — ITntll  Mar.  18.  by  city. 
I>aving  Walnut  St  between  Morse  and  Krie 
Aves.  and  Krle  Ave.  between  Walnut  and 
Myrtle  Sts.,  macadam  asphalt. 

N.  4.,  Salem — ITntll  Ajir.  7,  by  Bd  Free¬ 
holders  Salem  Co.,  paving  3rd  Sect.  Malaga- 
Penn  Grove  Rd..  Woodstown  Boro.,  I’iles- 
grove  Twp.  Work  Involves  42.120  sg.yd. 
gravel  surface  pavement  on  earth  foun^- 
tion,  etc.  I.  C.  Smashey,  elk.;  adverti.sed  In 
this  Issue. 

Pa.,  New  Brighton — Until  Mar.  20.  by 
town  paving  13th  St.,  between  6fh  and 
Penn  Aves.,  vltr.  clay  blocks,  involving  3440 
sn.yd.  curb  paving  and  1700  cu.yd.  grading. 
350  lln.ft.  new  curb  and  1050  lln.ft.  old 
curb  to  be  reset.  H.  T.  Barker,  city  engr. 

Pa.,  Phlla.— Until  Mar.  14,  by  O,  K 
Datesman.  dir.  dept.  pub.  wks..  curbing, 
grading,  paving  and  repaving  with  as¬ 
phalt  and  vltr.  block  on  various  streets. 
About  $137,898. 

Pa.,  Pittabargh — Until  Mar,  26.  by  J.  P. 
Moore,  co.  controller,  Allegheny  Co.,  filling, 
paving  and  curbing  one  side  Breckenridge 
Rd.,  Harrison  Twp.,  and  Mile  Ia>ck  latne. 
In  Breckenridge  Boro,  to  Sycamore  Ave. 
In  Natrona  Twp..  3400  ft.  long.  20  ft. 
wide,  involving  6800  yd.  asphalt  or  con¬ 
crete  on  6  In.  concrete  base  and  3400  lln.ft. 
8  In.  concrete  curbing.  R.  V.  Warren, 
CO.  engr. 

Pa.,  PIttaborgh — Until  Apr.  1.  by  J.  P. 
Moore,  co.  controller,  Allegheny  Co.,  grad¬ 
ing  and  paving  12,500  ft.  Round  Hill  Rd.. 
20  ft.  wide.  R.  V.  Warren,  co.  engr.  Noled 
Oct.  31. 

Md.,  BalUmore— Until  Mar.  19.  by  Bd. 
Awards,  for  Contr.  167,  Improving  Boone 


.S|.  from  20th  to  22nd  Sts.,  Homewood  Ave 
from  20th  to  22nil  Sts..  Jlst  St.  from  Grei-n- 

mount  to  . . I  .Xves..  23rd  St  from 

Greeiimount  Ave.  to  Star  l>ane.  20th  S\ 
from  St.  Paul  St  to  < iri'ciimount  Ave.  2lsi 
St.  from  t>ak  to  Greeiimount  .\ves..  23rd 
.St.  from  St  Paul  to  Barclay  Sts.  GullfM'-l 
•Xve.  from  North  Avo.  to  23rd  St,,  Harcla.i 
St.  from  North  Ave.  to  25th  St..  t)ak  St 
from  21  St  to  2  4th  Sts..  iiicludinK  resurfacltig 
over  cobbles  and  ciirhiiig.  Involving  9000 
S(j..vd.  sheet  asphalt  paving.  35. otto  sg  y<i 
1$  In.  asphalt  topping.  4000  lln  ft.  armored 
concrete  curbing,  17,000  lln.ft.  old  atone 
eiirbing  reset  and  redresm-d.  500  lln  ft  old 
.stone  eurbing  reset.  500  lln  ft.  old  stone 
curbing  redres.<ed  In  place,  4000  sq.yd  brick 
gutters,  1300  cu.yd  grading  and  3500  tons 
tdnder  ;  ('ontr.  168,  Atlantic  .\ve  from  Har¬ 
ford  Rd.  to  I.aike  Dr..  Krdman  Ave.  from 
Harford  Rd.  to  laike  Dr.  Dol>ler  Ave,  from 
llarford  Ave  to  laike  Dr..  laike  Ave  from 
Harford  Ave.  to  laike  Dr  and  laike  Dr. 
all  around  Ijike  .Monteh<>llo.  involving  10,- 
500  sq.yd.  ismcrete  paving,  7500  lln.ft.  i-on- 
<-rete  iirmored  curbing  anil  3500  cu  yd 
grading  J,  M.  Mct'ummlnga.  engr,  for 
iHimrs.  for  opening  streets. 

Va..  Aeeomai- — Until  Mar.  26,  by  J.  It 
Whealton,  engr..  6607  Seminole  .\ve.. 
Tampa,  Fla.,  building  3)  ml.  highway  from 
Mainland  to  ('hlm-oleagtie  Island.  24  ft 
wide  on  top;  also  liulldlng  1650  ft.  trestle 
and  draw  bridge.  Aluiut  $100,000. 

W.  Va..  Hamilin — Until  Mar  20.  by 
('omrs.  Lincoln  Uo.  paving  114  nil.  roail. 
concrete  or  .isidialt,  16  ft.  wide.  6  In.  thbk 
on  sbles  and  8  In,  thick  In  center.  T.  J 
Bartnig.  Hamilin,  co.  engr. 

W.  Va.,  Kingwood — Until  Apr.  7.  by  Pres¬ 
ton  Co.  grading  and  draining  4  ml.  King- 
wiM>d-Terra  .Mta  Pike.  20  ft.  wide.  .Msiut 
$16,000.  H.  K.  Wilhelm,  co.  engr. 

W.  Va.,  KIpley — TTntll  Mar.  18.  by  Jack- 
son  Co.,  grading  and  draining  1  ml.  ilavens- 
w.ood  Ro.  and  1  ml.  Itipley  Rd.  J.  .s 
t'nase,  <-o.  rd.  engr  Formei;  bids  rejected 
Noted  Jan.  23. 

W.  Va.,  Spencer — I'ntll  Apr.  22,  by 
('omrs.  Roane  ('o.  building  9  ml  vltr.  Iirlek 
roads  and  bridges  In  Walton  Dlst.  Wisid- 
yard  &  Alexander.  Spencer,  eiigrs. 

N.  (Hive — Until  Mar..  25.  by  Bd.  .\l- 

dermen  Town  ('ouncll.  Improving  various 
streets.  Involving  25.000  sq.yd.  brick, 
asphalt,  liitulithic  or  other  pavement.  15.000 
lln.ft.  granite  or  concrete  curb.  15,000  lln 
R.  concrete  gutter.  20.000  sq.yd.  sidewalk 
and  nei-essary  drainage,  etc.  (!.  C.  White. 
Durham,  engr.;  advertised  in  this  i.sstie. 

S.  C.,  .Marlon — ITntll  Mar.  18,  by  ('omrs 
Marlon  Co.,  building  34  ml.  road  at  tlitlli- 
vant's  Ferry.  Including  12  pile  limber 
bridges,  aggregate  length  2444  ft.,  requiring 
364.000  ft,  B.  M.  heart  long-leaf  pine.  26,0oO 
lbs.  hardware,  775  piles  from  20  to  40  ft 
long,  50,000  ivu.yd.  earth  embankments  and 
grading.  Noted  Dec.  5, 

(ia.,  Newnan — Until  Mar  19,  by  ('omrs 
I'oweta  ('o..  building  4  ml.  road.  Feileral 
Aid  Project  No.  15.  About  $20,200.  Gar¬ 
rett  &  Slack.  Bell  Bldg..  Montgomery,  Ala  . 
engrs, 

(Ja.,  Trenton — Until  Apr.  I,  by  ('omrs 
Dade  Co.,  building  10  mi.  roiMl.  Work  In¬ 
volves  12  acres  clearing  and  grulihlng 
36,000  yd.  excav.,  4600  yd.  rock  excav.,  950 
yd.  concrete,  17,000  lbs.  reinforcing  steel 
and  26,000  cu.yd.  top  soil.  Johnson  & 
Morgan,  600  Forsyth  Bldg.,  Atlanta,  engrs 

Kin..  Miami — See  "Mlscellam'ous.” 

3IIm«..  (ireenville— Until  Apr.  15.  by  High¬ 
way  Uomn.  Washington  (To.,  resurfacing 
49.6  ml.  road  with  concrete.  9  ft.  wide,  or 
gravel,  12  ft.  wide.  Plans  Include  26.2  mi. 
road  from  Greenville  to  I,ake  Washington 
ltd.,  4.4  mi.  road  from  Greenville  to  Metcalf 
Rd..  10.2  ml.  road  from  l.,eland  to  Sun¬ 
flower  Co.  line,  5.  ml.  road  from  Hollandale 
to  Murphy  Bayou  Rd.,  4.7  mi.  road  from 
Areola  to  Trail  I.rfike  Rd.  K.  W.  Wood 
chn.  ;  advertised  In  this  issue. 

Miehlgan— Until  Mar.  27.  K.  K.  Itogers 
oomr.  state  highway,  Lansing,  shaping 
draining  and  surfacing  8  mi.  Federal  Aid 
I’rojrct  No.  24.  Berrien  (To.,  waterbound 
macadam,  concrete  or  bituminous  concrete 

.Mirhigaa — I’ntll  Apr.  2,  by  F.  K.  Rogers, 
comr.  state  highway,  Lansing,  shaping,  sur¬ 
facing  and  draining  2  mi.  Federal  Aid  Pro¬ 
ject  No.  36,  Ingham  (’o.,  west  of  l-amslng. 
bituminous  or  concrete. 

in.,  Kenilworth — Until  Mar.  17.  by  ltd. 
lax-al  Impvts..  paving  WInnetka  Ave.  from 
Sheridan  Rd..  Involving  2400  sq.yd.  I  coursi' 
rein. -con.,  1400  cu.yd.  excav.,  a  brick  catch 
basins,  1500  ft.  tile  drain  pipiv  .N 

Roberts,  Reaper  BIk.,  Chicago,  engr. 
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Sircoln  unit  lUxidit  (Coiitlnui-d) 

III.,  Ko<-kri>r«i — ITiilll  Mar.  20,  l>y  Wliine- 
liitKo  litiildinK  2!(.432  ri  Craiit  iiiKh- 

«a.v.  S«TI.  H.  Slate  Aid  Kuute  No  4.  IH 
ft.  wide.  liivoIvliiK.  12.000  c-ii  yd  KiadinK. 
147  cu  yd.  ooiirr«-te  in  oul vert.'*.  BK.H.tS  .-ai 
yd  7  In.  i’onrr«-te.  «'ohI  tH2.oon  cxcliidinK 
«’t‘nn-nt  ;  alno  23*>;*  fl.  Seel  K  18  fl  wide, 
involving  1470  rn  yd  Kiadlna.  4738  si|  yd 
7  in  conoieli-.  IKHoii  exeludiiiK  l•^•nn■nl  .V. 
H  i-Hi'ler.  lo  Hiiiil  hiKliv^uyn.  Noied  l***c 
21: 

Minn.,  Aiinka — I'ntil  Mar  28.  Iiy  eoinrs 
Anoka  I'o.,  iiavina  fi  nn  and  niirfaeinK 
«ilh  wand  clay  13  8  tin  Kcderal  .\ld  I’ro- 
No  18,  .State  Itil  .No  1.  involviiiK  !• 
acres  cleariiiK  anil  Ki'uliliiiiK.  8li.2!l8  cu  yd 
excav..  5ii3ri  lin.  fi  auard  rail.  88  1  lin  ft 
12-24  in  concrete  culverlH.  loadliiK  and 
liaiihiiK  22.135  cu  yd  amid  clay  MiirfacInK 
iiialerial  Noted  Keli  27 

(tkla.,  Oklaliomit — I’ntil  Mar  10  liy  Kd. 

< 'onira  .  paviiiK  38lh.  15th  and  30th  Sts. 
ollle  and  Stilea  .\vea  .  north  and  south 
alley  throUKli  Idocks  3.  8  and  0.  I  tale  .\ddi- 
lion.  alley  In  block  52.  I’niveralty  .\ddi- 
lion.  .2  in  sheet  aaiihalt  :  12nd.  43rd.  4!st. 
28ih  and  20lh  Sts  .  Hiitler  I’l  ,  Keninckv 
and  Stiles  .Vves  .  2  ill  aaphaltic  concrete; 
l.ini'oln  Itivd  .  li  in  asphaltic  concrete. 
Turk  1*1..  Illh  and  r2th  Sts.  and  l.aird  and 
Uiiidsay  ,\vea..  I'apitid  addition.  1  course 
«-oncrete  .  Kaat  ,\\e  .  iiarll.v  asphalt  con- 
cret*-  and  partly  1  course  concrete  Work 
incluiles  KradiiiK.  fllliiiK  t  in  concrete 
liHse  on  all  surfaces.  18  in  concrete  «-urh- 
liiK,  catch  haslns.  inlets,  manholes,  and 
in’olves  18.850  s<|  yd  sheet  asphalt.  34.780 
sq  yd  asidialtlc  cotu'rele,  23. 000  sq  yd  1 
course  concrete  H  M  Hart,  city  eiiifr 

UasIdiiKion — I'ntil  Mar  21.  hy  Slate 
Hiirhuay  I'onin  .  Olympia,  iiayim:  4}  mi. 
Sunset  Itlyd.  .Vlsml  $80  000 

44  ash.,  Seattle — I’nlil  Mar  21.  h.v  lid 

l'u4i  Wks .  paviiiK  1  nii  West  S|>okane  ."St. 
brick.  <osi.  $180,000.  concrete.  $1 52.000 
Work  Involyea  22.300  siryd  pavement  A. 
H  liimock.  city  enitr  Noted  Keb  20. 

44a>li..  sealllr — I’ntil  Mar  21.  by’  Fid 

Tub  Wks.  paviiiK  i  mi  l•oncrele  walk  on  1st 
.4ve  .  S  .  cost,  $32,000  ;  24  mi  <-oncrele  pav- 
tiiK  on  T.earv  .\ve  .  cost  between  $82. 000  and 
$87,000  Work  inxolves  22.000  sq  yd  iiave- 
meiil  Noli’d  San  2 

tire..  iMtlil  lleurli — I’titil  Apr.  2.  by  (’’urry 
t'o  .  buildiiiK  3  mi  waKon  road  nn  south 
siile  of  I’heico  River,  from  .Tacks  Creek  to 
Hrayo  l‘l 

tire.,  MarshHeld — t’nill  .\l)r.  1.  by  Coos 
Co,  biiildiiiK  12J  mi  road  between  here 
and  Coqiiille  A  B  (iidley.  co.  eiiKi'  Noted 
I  leC  2fi 

I'al..  Santa  .4iia— Until  Apr  2.  by  Bd. 
Su|>ervs.  <  UatiKe  Co  ,  (lavinK  84fiO  lin. ft  17lh 
St  .  5lh  ltd  Hist  and  2520  ft  MaKiiolia 
.4ve  .  3r<l  Hist  «-oncrele.  K.  L.  McBridse, 
CO  sure  Noted  .Ian  23 

tint.,  tirillia — I’nlil  Mar  22.  hy  .Tames. 
l.ouden  &  TTertzberir.  enirrs  ,  Kxceisior  I.ife 
Tlldif .  Toronto,  iiavlnir  with  concrete,  blt- 
iilithlc  on  concrete,  bituminous  macadam 
on  concrete,  or  as|ihalt  on  concrete  .alsmt 
40.000  sq  yd  streets  for  Town  Council 
Noted  I*ec  28 

I’KIt  F.s  AVIl  t  ONTKACTS  .\44'.\KI>F.» 

(♦Indicates  award  of  contract) 

♦  Mass..  Itoston — Comr.  I’ub  Wks  let 

contract  iiayinir  1171  ft  Punbar  Ave.  and 
Walk  Hill  St  ,  Porchester  Twp..  48-50  ft 
e.  ide.  tnvolviiiK  8550  sq.yd.  asphalt,  to  M. 
I  >e  Malleo.  Pudicy  .SI  .  Rosllr.dale.  cost 
$20,842;  1383  ft  Baird.  Irma  ind  Mid¬ 

dleton  .Sts  .  Porchester  'INyp.,  4''  ft.  wide. 
InvidyitiK  8200  sq.yd.  bItuminouF  macadam, 
to  Warren  Bros..  142  Berkeley  S'.,  $18,489; 
alleys  .No  818.  819.  820  at':)  82',  Roxbury 
Twp..  184U  ft  total  lenath  and  16  ft.  wide. 
involyitiK  3700  sq.yd.  ifranite  olock.  on  6 
in  concrete  base,  to  J.  MoC^lirt  Co..  46 
Wait  St  .  Roxbury,  811,923. 

♦  Khode  Island — State  3d.  Pub  Rds.. 
Slate  Hou.se,  Provider  let  contract 
I  uildiiiK  2  04  nii.  State  Hl^nway,  Boston 
Neck  Rd  ,  front  Nortli  Kt'  P'-'own  and  Nttr- 
raKanselt  Twt>s..  18  fU  .vi  ?  to  J.  Rrlstovv, 
NarraRansett  Pier.  $42,749  Work  involves 
7000  cu  yd  earth  excav.,  1460  cu.yd.  stone 
till  foundation.  7875  cu.yd.  (travel  fo.nnda- 
tion.  7"""  ton  crushed  atone  and  60.000  aal. 
hiiiilinR.  heatiiiK  and  applying  bituminous 
hinder  Noted  Feh.  27. 

♦  riMineeticut — !'■  J  Bennett,  fxtmr.  slate 

luKhway  deiu  Hartford,  let  contract  hulld- 
iiiK  7300  ft.  Barmim  Ave.,  concr«>te  Strat¬ 
ford  Twp..  to  W  IT.  Arthur,  WasliinfRon 
Blda.,  .Stamford.  $47,879  ,  9988  ft.  T''arminR- 
ton-.\yon  River  ltd.,  native  stone  mac¬ 
adam.  Farminaton  Twp  .  to  J.  Arlvorlo  ,36 
Ward  St  .  New  Haven.  $29,737  ;  7258  ft 
Waterbury-Thoma.ston  Hiahway.  concrete. 
Walertiury.  to  Sperry  Kna.  Co..  82  Church 
St  New  TTaven  $3'*  ;  2930  ft  Cllnloe- 


vllle-Northford  Rd..  native  stone  macadam. 
Clinton vllle  Twp..  to  tmmich  t'o.,  Meriden, 
$7«36.  .N’otv'd  Feh.  20 

(oiineellriil — C.  .1.  Rennetl,  comr.  slate 
li'abway  dept  .  Hartford,  received  hlds  Feh. 
28.  huiidina  13,933  ft  Shore  Ril..  concrete, 
Croton  Twp  from  F  P  Miller.  Poque- 
iHiiuck  SI..  NVirw  Ich.  $89,783  ;  Sperry  hlna- 
Co.  82  Churcli  SI..  .New  Haven,  $91,815; 
F  .Airiaonl  &  Bro..  8(15  Mam  SI.,  Middle- 
low  n.  $97,590.  Noted  Fell  20 

N.  Y..  Itru»kl)ii  — 10  Riea<-lmann.  horo 
pies.,  reveivcd  hlds  aradlna  curhina  and 
layina  sidewalks,  usplialt,  on  (1)  Fast  8th 

Si,,  from  .\ve  K  lo  M  ;  (2)  38th  St.  from 
I’hiireh  AvO  lo  15th  SI  ■.  |3>  86lh  SI.  from 
21st  to  22nd  Sts.;  (4)  4th  .4 ye.  from  80th 
SI  to  Bay  Rldae  .\ve..  from  Castle  Bros. 
Inc.,  .lohnsoii  PI..  (I)  $8182;  .M  Sanz4>, 

Brooklyn.  11)  $7088;  B.  Tuiacamo.  Brook¬ 
lyn.  11)  $7157;  Cranford  Co,  52-9lh  St,. 
12)  $12,433;  (3)  $14,85.5.  (4)  $97,284; 

Uvalde  Asphalt  Pavina  Co..  Metropolitan 
Ave..  42)  $I3.0HK;  |3>  $15,415;  (4)  $Pni.- 
5ii5  ;  SIcilliaii  Asphalt  Pavina  Co..  Paldae 
Ave.  (2)  $13,235;  (3)  $15,232;  (4)  $98,709 
Noted  Feh.  27. 

N.  V.,  i.ona  Island  City — M.  K.  Con¬ 
nolly.  pres.  (Jueens  Boro.,  reeelved  Itids 
.Mur  10,  reanlutina.  aratllna.  curhina.  pnv- 
ina.  etc.,  hitumlnoiis  macadam.  8Tlh  St. 
from  80lh  to  85lh  Sts.,  from  Peace  Broa . 
20  Main  St..  Fliishina.  $8492  :  Sklllman 
.\ve  from  3rd  to  5th  Sts  .  from  F.  J.  Clancy, 
$3595;  Mount  Si.  from  Hunlersp<iml  to 
Thomiison  .Xves..  from  Welsh  Bros  ,  39 

Queens  Blvil..  $1388;  Camma  PI,  from  .Su- 
hurhun  St.  to  Myrtle  .\ve  .  from  C.  4 
My*-rs.  fool  of  Staaa  St..  Brooklyn.  $1905  ? 
85tli  St.  from  83rd  to  91hI  Sis.,  from  Savero 
&  Britton.  $8401  ;  Sanford  .\ve..  from  T 
F.  Tiiohy,  98  Main  Si..  Fhishitia.  $149; 
87th  SI  from  78th  to  80th  Sts.,  from  Peace 
Bros..  $1815;  Hillside  Av»'  from  Morris  to 
Metropolitan  Aves..  from  T  Welsh.  $1278. 
Not<‘d  Mar.  6. 

N.  J.,  Hoboken  -  City  received  hlds  Mar. 
4,  pavina  4th  HI.  from  Hudson  to  .Tackson 
St..  7th  St.  from  Madison  to  Jackson  St., 
lith  St.  from  f'ltnton  to  Mailison  St  .  14th 
St.  from  Park  to  Willow  .Xve.,  aranlte  block, 
from  .\  l.etllere  &  Sons  Co.,  26l  Wayne  St., 
•lersey  City,  cost  $7ii.onn  ;  7th  St.  from 
Park  .\ve.  tt>  Adams  .St  .  as|>halt.  from  W. 
T  S  Crichtleld  Co,  54  5th  .St.,  $10,000. 
.Noted  Fel.  27 

♦  N.  J.,  ItiiniHtin — Boro  Council  let  contcact 
buildina  Rnmson  Rd  .  2  in.  Warrenite  lop. 
8  m  i-oncnde  liase.  to  H  W  Scott.  Cran- 
bury.  $128,282.  Work  involves  29.175  sci  yd. 
surface  iiavimient  and  5203  cu  yd  founda- 
Iton  Noted  .laii.  23 

♦  l‘ii..  Pillsliiirali — City  Ud  contract  pav- 
ma.  aradina  and  curhina.  la)  Kaaers  St 
from  Isvokout  .St.  l<v  Vocally  Cemetery  line 
Involvina  12""  si|  yil  vllr.  brick  and  285 
sq.yd  Slone  block  on  8  In.  concrete  b.isc. 
1185  Iln.ft  concrete  curhina.  983  cu  yd. 
earth  e.xcav  ; 

III)  Holmes  Si.  from  53rd  to  54l)i  Sts. 
13(1"  s<i.yd  vilr.  brick  and  100  sir  yd  stone 
block  on  8  in.  concreic  liasc,  .8(1  lin.fi 
cm-.crcic  curhina.  842  cu  yd  earth  excav.; 

(c)  .Maple  .\ve  from  .McIntyre  to  Rur- 
aess  .Sts.  1"S5  .s<|.yd.  stone  block,  on  8  in 
concrete  ba-'e.  388  lin  ft.  concrete  curhina 
1157  cu.yd.  earth  excav..  23"  yd.  trench 
excav  ; 

(d)  Fredonia  St.  from  I.orenz  .Vve.  to 
city  line,  1735  sq  yd.  vllr  brick,  on  8  in 
concri’le  base,  13"t)  Iln.ft  concrete  curldna. 
450  cu  yd  earth  excav.  ; 

(e)  I,akew<iod  .\ve.  from  I.orenz  .\ve  lo 
city  line.  38  ft.  wide.  1281  sq  yd.  vitr. 
brick,  on  8  in.  com'relc  base.  9S5  lin. ft 
concrete  curhina.  11"7  cu.yd  ••arth  excav.: 

If)  Proxim  Way  from  Monlooth  to  FN- 
lella  .Sts,  ;  1980  s<i.y<l.  vitr.  brick  on  8  in. 
concrete  b.isc,  99n  ft.  concrete  cnrliina. 
1188  cu.yd  earth  excav.  ; 

<a)  Mellon  St  from  Bryant  to  Klain 
Sts.,  924  sq.yd  as|ilialt  on  8  in.  concrete 

base.  488  Iln.ft.  concrete  curbing.  152  cu 
yd.  Parth  excav.; 

(b)  Rosina  Way  from  Taylor  to  Flla 
Sts..  583  sq.yd.  as|)halt  on  8  In.  concrete 

base.  339  cu.yd.  earth  excav.  ; 

(I)  Roaas  .Vve.  from  .Vrioii  to  Soffel  Sts.. 
1089  sq.yd.  vitr.  brick  on  6  in.  concrete 

base.  491  lin. ft.  concrete  curbing; 

(j)  far.son  St.  from  iminf  1332  ft.  east 

from  South  M^lii  St.  to  point  1221  ft. 

west  from  south  approach  to  I’oint  bridge. 
3535  sq  yd.  stone  block.  1755  Iln.ft.  con¬ 
crete  curhina.  24o  cu.yd.  earth  excav.,  310 
cu.yd.  trench  excav.  : 

(k)  Moyer  St.  from  Allendale  to  Fran¬ 
cisco  Sts,.  552  sq.yd.  vitr  brick  on  8  In. 
concrete  base,  378  Iln.ft.  concrete  curbing. 
214  cu.yd.  earth  excav.; 

(l)  Tweed  St.  from  Allendorf  to  FYan<Tsco 
Sts..  3060  sq.yd.  vitr.  brick  on  6  In.  con¬ 
crete  base,  2120  Iln.ft.  concrete  curbing. 
1709  cn  yd.  earth  excav.; 


(m)  Francisco  St.  from  Tw.  ,  ,  \i, , 

.Sts..  2060  sq.yd.  vllr.  Iirlck.  1  i,,?,? 

^•ollcrete  curliing.  1282  cii  yd  imi  .  vc-i! 
etc.;  also  huilding  storm  sew  11  '' 

Pitlshiirgh  Paving  i’o.,  Bak<  p  1. 
(a)  $9403;  tb)  $7824  ;  (i|  $1917 
T.  t'ronin.  17lli  and  Muriel  .st  ,  4,, 
894;  (g)  $4968;  (h)  $4085;  (k)  • 

$14,135. 

T.  O’Toole,  Sheridan.  Id)  $9ii|  1  .i- 

519.  '■ 

.M.  O’Herron.  South  Isl  and  M  , 
te)  $8189;  (J)  $53,427 

.M.  oit  A  t'o.,  414  Wtirrinaloii  V4,. 
$12,121.  .Noted  .Mar.  6  ’  “ 

♦  Mar.vland-  -Slate  Highway  i  .1  ,;„i 

(iarrelt  Bldg.,  Baltimore,  let  cm  ■  ,f  .... 
cavating  and  gradina  1200  ft  U  luLtiiin 
Rlvd.  near  Klkntlae.  lo  H  Fnor.  1.  \v..^t 

Pratt  St..  Baltimore.  $tl.50  ts  r  m  v,l  rp- 
Hurfaetng  wilh  eoncrele,  lo  Tlim;:.,  i;,.,,. 

nett  &  Hunter,  Westminster,  $1  :,5 
sq.yd.  ;  stale  to  furnish  inateriat  .imi  r,,,,. 
Viet  lalior.  Total  exist  la’lwis-n  'Iv  .iimi.,,,,? 
$19,000.  Plans  inelude  struiabtciuna  '’|Iim,| 
Man’s  (.'urve."  20  ft.  wide,  3  ft  ,liri  shnui. 
ders,  and  involves  15.00"  cn.\,l 
exe-av.,  building  2"  ft.  concrete  ciilviTt.  ,ic 

♦  M.  r..  Spartanburg — t’oinrs  .S|i.iri:ni. 

burg  t’o.,  let  contract  pavina  2  nn 
chian  HiKbw'.iy,  and  1.9  mi.  aspliHltii- 
Crete,  to  Southern  Paving  and  t’misir  Cn 
James  Bldg.,  ('batlanooga.  Temi  ,  $,■ 

|M'r  sq.yd.  ;  9  5  ml.  Blackstock  Itil  n.  j  j.- 
Blankenship  A  Son  ;  7  mi.  tiiiiii'mnh  |[,| 
iind  3  ml.  Woodruff  Rd  .  lo  Tljinnii.soi,  ^ 
t'handler.  Noted  Feh.  20. 


O..  ('Irtrlaiid — t'oinrs.  ('uyalioa:i  I'n 
cflvetl  bids  improving  following  stnit.';;  (a) 
Korman  Ave.  from  West  7111i  lo  Wrsi 
Sts.,  involving  1100  cu.  yd.  excav.  'ni  ft  i; 
in.  catch  basin  pipe.  183"  ft  I  in  I'niuh 
drain,  20,220  sq.ft.  5  In.  brick  block  paviio; 
and  1830  ft.  5  in.  Bercii  stone  cui  lniiK  .  du 
Flora  Ave.  from  Fast  lOOlh  to  I'.asl  Iidnt 
Sts.,  380  cu.yd.  excav.,  1200  fl.  4  in  l•'rl■nch 
drain,  15.800  sii.ft.  5  in.  bri<-k  lilock 
iind  1200  ft.  5  In,  Berea  sionc  curlont;  <■  1 
Altoona  Rd.  from  Pearl  .Vve.  to  \V.  1 
St.,  750  cu.yd.  excav..  1150  ft.  I  in  Kr.iuli 
drain,  15.730  s(|.  ft.  4  in.  brick  block  paMin: 
on  8  in.  concrete  base  and  115"  fi  m 
Berea  stone  curbing;  Id)  Fniily  .V\c  froi 
West  82nd  lo  West  88th  .Vves..  7""  111  mI 
excav..  11.04(1  sip  ft.  5  in  brick  block  p.miii; 
on  8  in.  concri’te  btisc  and  20  ft.  stone  carl- 
ina  ;  (e)  l.akesidc  ,Vve.  from  West  ilili  to 
West  9th  Sts.,  940  cu.yd.  exeax  Hiiii  ft 
French  drain,  21,800  sti.ft.  .Mcdin.i  .-liiiio 
(laving  on  8  in.  eoncrele  ha.-ie  ami  '.n;a  ft 
Medina  stone  i-nrliing ;  (f)  .Vctiia  i;<l  Ima. 
I'last  93rd  St.  to  Frle  Ry.,  300  cu  -yd  cxc.iv 
110  ft.  12  In.  catch  hnsin  piiie.  2311  ft  1  iii 
French  drain.  30,415  sq.ft,  fi  in.  brick  lilmk 
paving  on  6  In.  concrete  base  and  2:11"  ft 
.9  in  Rerea  stone  curbing;  (g)  liroadn.iv 
from  Fast  34th  St,  lo  1145  ft.  westerly. 
cu.yd  excav..  2250  fl  4  in  French  dr.ni, 
48.310  sq.ft.  Medina  stone  (lavina  on  il  iii 
I'oncrele  liase  and  2250  ft  Berea  sionc  1  iirl- 
ina ;  <b)  Alverno  Court  from  VVc.si  4l.-a  to 
West  39th  Sts..  220  cu..vd  excav  .  7a.'iii  si 
fl.  5  in.  brick  block  (mvlna  :  tl)  Fast  l.'MI. 
SI.  from  Penobscot  lo  .SI,  Clair  ,\xcs 
cu  yd.  excav..  1370  ft.  4  In.  French  draai 
16.400  si|.ft.  4  in.  brick  block  (laxiiiK  on  k 
in  concrete  base  and  1370  fl,  Hcna  ston. 
curbiiia.  from  Baldwin  Bros..  5i"l  ll"'* 
Bldg  ,  (a)  $11,841.  (h)  $7"13.  (c)  $1"  I<- 
(d)  $7942.  (e)  $17,880.  (f)  $23.5.-.2  u' 
$39,531,  (h)  $30,783,  (i)  $1  1,074:  Fiil.r- 

prise  Paving  Co..  8438  Bway.  .Vve.  nt' 
$12,182.  (e)  $18,007,  (f)  $23. 2«".  'k'l  P' 
888;  (loultl  A  Maybavh,  82.3  Fast  looth 

Si.,  (a)  $12,233.  Ill)  $10,843;  Rcil.y  I’.m- 
341  .Yrcade  Bldg.,  th)  $7ti69.  (il)  .fS'F'l  if' 
$23,585.  (h)  $3084.  (i)  $10,983 


Hind.,  (irrenfleld — Hancock  Co  let  I'aii- 
tract  huilding  Porter  Bolander  et  al  IM.ii: 
Vernon  Twit,  to  C.  Sachs.  $ll.8"9 

MIrli..  Hetroll — Peiit.  Puh.  Wks.  icceivnl 
bids  paving  and  curbing 

(a)  St.  Aubin  Ave.  from  end  of  p.ivinc 
north  of  Newton  to  Rucllil  Avc.s,  f 
wide,  involving  3320  cu.yd.  excav.  - 
Iln.ft.  curbstone,  3975  sq.yd.  sheet  aspln;' 
on  8  In.  concrete  base.  68  cu  yd  com'rri' 
under  and  behind  curb,  1 13  lin  ft 
lag  stone  ; 

(h)  Blaine  Ave,  from  west  Him  n';'’''' 
Blvd.  ti>  east  line  Radford  .Vxc.  I’li  " 
wide.  2023  cu.yd.  excav..  2438  lin  fi 
stone.  3789  sq.yd.  asphaltic  isnicictc  on  * 
in.  concrete  base,  70  cu.yd.  concicic  umi" 
and  behind  curb,  194  Iln.ft.  rctalnini:  sloi" 

(c)  "T"  alley  between  2nd.  Wocubx.ir'l 
Bethune  and  I'nlllster  Aves..  2"  ft. 

696  cu.yd.  excav..  1978  sq.yd  1  oout'* 
concrete,  797  Iln.ft.  retaining  (tlanK  -  ' 
6  ft.; 

(d)  “T"  alley  between  Wilson.  Byroi 
Hazelwood  and  Taylor  Aves..  1 1  f 
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I  KiiiiiIm  (<’ontlmioil » 

,  xi-av..  IfiSfi  M<j  yd  1  courMe  con- 
iin  fl  .  ri'liiltiliiK  plutik  ‘1  X  t> 
H  ifluInltiK  stoiu-; 
t  Wi'Mf  all*"y  Iwtwfpn  12th 

II  Av«‘  hVrrv  I'ark  aivi  Wi-al 

,1.  IH  ft  wldf'.  34fi  cu.yd.  exrav.. 
I  1  courae  f<>ncr*‘l»‘.  1056  tin  ft. 

M.iinii'c  Pl-.i.k  2  X  6  ft..  IS  tin. ft.  r.-tuln- 

""[fr-  Nt'iih  and  South”  anoy  b.  tw.‘»>n  lat 
of  Wixxlward  Av«>.  from  horo.^t 
;  1  iii.oik  Av»-h..  16  ft.  wld.-,  lit!  cu.yd 

HI  .1(1. \il  1  courHf  concroto,  6S.» 

f,^;f,  i.  i..ininir' plank  2  x  «  ft..  20  Un  it. 


c\i 

ri 

1 1' I  I 

.‘<1,  II"'; 
iJi.iikI 


p  laiiia 
iifl 


Ml.-v  liftween  Hamilton  Blvd..  3rd 
rt  inl  Av*-  and  Vlrjchila  Bark.  20 
„  r.3.5  cu  yd.  i  xi-av..  17«6  H<|.yd.  1 

r'liin*.-  iHn.  r.lt‘.  1333  lin.ft.  iftalnliiK  plank 

'  di)  *^'\ll<'y  hctwofn  3ril  and  2nd  Sta.. 
filvim  '  oiiit  and  t'alvert  Avch  ,  19  fl.  wldo. 
>;iiTiu\.l  cxcav..  1731  8(|.yd.  1  oourHo  oon- 
,'p.|,  IrtlT  lin  ft  rt  talnlnic  plank  2  x  h  ft  ; 

III  \lliy  between  Brush.  Oakland. 
lomiihiiH  aiid  Owen  Aves..  17  ft.  wide.  B2K 
,.u\,|  ext-av..  1607  suyd.  1  course  con- 

rreie  lfil2  lin.ft.  retalninK  plank  2  x  6  ft.  ; 

ijl  Alley  between  Byron.  Hamilton.  Tay¬ 
lor  and  I'lairmont  Aves..  IS  ft.  wide,  347 
,11  Ml  exeav .  1161  SI). yd.  1  course  con- 

,1,.1..  1IIH7  lin.ft.  retalnlmr  plank  2  x  6  ft.  ; 

ik)  ■  Mast  and  West"  alley  between  3rd. 
"nil  I'ollinrn  and  AntolneUp  Sts..  20  fl 
will,.  .110  eu.vd.  excav..  916  sii  yd.  1  coiirs.- 
...iiciiie.  796  lin.ft  retalnlntf  plank  2  x 

fl  ft  ; 

(I)  .\lley  between  Orleans  and  Detjulndre 
kis  and  i.afayette  and  Monroe  Aves.,  16 
ft  wid.i.  216  cu.yd.  excav..  674  sipyd.  1 

,.,.iir>.'  .'onerete.  41 S  lin.ft.  retiilninK'  plank 
2  X  fl  ft  : 

iin)  .\lley  between  Beechwood,  FIrwood. 
.Seilialdl  and  Allendale  Aves..  20  ft.  wide: 

ml  T”  .tlley  between  N'lnewood.  Taft. 
S.Dval  and  Grand  Illver  Aves.,  18  and  20 
fl  wide  , 

(III  Alley  bid  ween  Sheridan.  Townsend. 
K.reheval  and  Waterloo  .Vves..  1.6  and  20 
ft  wide  : 

fp)  .\ll«y  between  14lh.  Wabash,  Matr- 
iHilia  and  Idnden  Sts.,  20  ft.  wide  ; 

(i|)  Alley  between  Ironwood,  Beechwisio. 
op-X'in  anil  Vancouver  Aves.  18  ft.  wide; 

ill  .Mley  between  Calumet.  Common¬ 
wealth.  c.-itifleld  and  Trumbull  Aves.,  20  fl. 
w  ide  : 

(s)  Idnwood  Ave.  from  .Toy  Ud.  to  Cal- 
\i.|i  .\ves.  30  and  35  ft.  wlile  less  siturlc 
I  rack  .space, 

(tl  Heltnar  Ave.  from  Iivnn  to  Canlff 
Sts,  26  ft  wide; 

lul  l^iiira  St.  from  McClellan  to  I'enn- 
^vlvaniii  Aves.,  26  ft.  wide; 

fv)  Klsa  Ave,  from  McClellan  to  Benn- 
n.vlvania  ,.\yes.,  26  ft,  wide; 

(w)  Huriedt  Ave.  from  Van  Dyke  to 
.Maxwell  Aves..  26  ft.  wiile  ; 

fx)  I'avid  Ave.  from  Crane  to  Uhons 
Aves  26  ft  wide,  from 
lieiroil  Asphalt  T’avinft  Co.,  20  McGraw 
llldir  (a)  $21,279;  (b)  $16,418;  (s)  $49.- 
921:  fl)  $9660;  (U)  $9643;  (v)  $8990;  (w) 
$7721  :  (X)  $6804. 

\V  It  Brady  Constr.  Co.,  1972  Grand 
UiverAve.  (a)  $21,308;  (b)  $16,345;  (s) 
$19,169:  ft)  $10,022;  (u)  $10,187;  (v) 

B'.'.lx  (w  )  $8088  ;  fx)  $6208. 

f'leveland  Trinidad  Bavintr  Co..  2910 
VtiiiMlward  Ave,  (a)  $21,607;  (b)  $16,468; 
ts)  $18,646;  ft)  $9816;  (u)  $9644  ;  fv) 

$9924  (w)  $7794 ;  fx)  $6868, 

Talliol  Co .  Benobscot  Bide., 

•d)  $  4745  ;  fe)  $4669;  fh) 

$1277.  fk)  $2817;  fl)  $2028;  , 
to)  $  1863;  fp)  $3496;  fq)  $2902 
U  .1  Bowelson  Co.,  1577  Irotiuois  Ave.. 
'«')  $-,125:  (d)  $4613;  fe)  $3107;  ff) 

$)961.  <K)  $4823  ;  fh)  $4496  ;  fl)  $4612; 
'J»  $1976:  fk)  $2731;  fl)  $1979  ;  fm) 

$  dC,  fp)  $3351  ;  (r)  $1611. 

t'akwood  f’onstr  Co..  Ford  St.  and  Wa- 
'-•;-h  I*  U  (c)  $6231  ;  fd)  $4601  ;  fe) 

,,,',"1^  Cement  Constr.  Co..  806  Hammond 
Kl'lt  (e)  $2988;  (f)  $1890;  fh)  $4709; 
')  11129;  fj)  $3047;  (k)  $2622;  (1) 

$18"  fni)  $6343;  (n)  $4879;  (p)  $3442  ; 
<9)  $2732  ;  (r)  $1682; 
tl I'nlon  Trust  Bide-,  (f) 


fc)  $5193. 
$4666;  (j) 

fm)  $5723; 


$1 


K  .Meredith  &  Co.,  145  Harper  Ave.,  fe) 
“  ft)  $4438  ;  fm)  $5343  ;  (n)  $6060  ; 
"J";  (q)  $2732. 
tit',.  '  20  McOraw  Bide-,  (o) 

(1)  *  McBvenna,  Union  Trust  Bide.. 

.\  I  Pel,  20. 


W  1 
6  f, 

Ktleef 

hrko 


•Jeaosh* — City  received  bids  Mar. 
'.234  sq.yd.  pavement,  either  brick. 
i'<phalt,  rein. -con.  or  vertical  fiber 
nd  23,342  lin.ft.  curbing;  and  gutter- 


Imr  (a)  exeaxatton,  (b)  brick  with  asphalt 
tiller,  (c)  brick  wllh  cement  tiller,  (d)  verti¬ 
cal  tlb«.r  brick  with  asphalt  tiller,  (e)  sheet 
asphalt,  type  A.  If)  rein. -con..  IK)  curb 
and  ifutter.  ib)  sln-et  asphalt,  type  H.  from 
C  Belerson  Co..  Kenosha,  (.a)  $0,75  lM*r  cu 
yd.,  (b)  $2  89  per  sq.yd..  (C)  $2  .9  per 

sq.yd.,  (d)  $2.62  per  sii.yd.,  (e)  $2.69  per 
Hq.yd,.  (f)  $2  41  per  sq.yd..  <K)  $0  68  p»‘r 
lin.ft..  .1.  Cape  tic  Co..  468  Water  St  .  Bacine. 
(ii)  $0  70  per  cu.yd  .  (b)  $2  96  per  sci.yd  . 

(c)  $2  68  per  sq  yd  .  fdl  $2  80  per  sq  yd  . 

If)  $2.60  per  sxpyd  .  (K)  $0.76  per  Iln  ft.. 

Weslerii  Impvl  f'o..  840  91b  St  ,  Bacine, 

(a)  $0  65  per  eu.vd..  (b)  $2.99  per  sxi.vd., 

fe)  $2.38  per  sq.yd.,  (K)  $0  73  per  Iln  fl  , 

Ol)  $2.28  per  sq.yd.  Noted  Feb.  27. 

A.MInn.,  St.  I•s^ll — Comrs  Uam.say  Co.  h-t 
contract  fti  Garrick  Bros..  Sv'andiiia  vian 
Bank  Bldg  .  KravelhiK  and  ImprovitiK  i  ml. 
Frost  Ave.,  cost,  $2419  ;  J  ml.  Oakdale  ltd 
In  West  SI,  Baul  fnmi  south  end  of  1917 
lnq»rovemenl  lo  Mendola  ltd..  $4249  ;  itrad- 
liiK.  clayliiK  and  Ki'uvelinK  1  ml  Faircbihl 
Ave.  between  Hale  and  Bice  Sts..  $2449  ; 
1>.  W.  Moore,  894  Ktlmund  St..  KravelhiK 
and  ImprovliiK  Hale  St  from  Crosby  ltd 
north  1  mi.  from  f’rosby  ltd..  $3160;  chiy- 
liiK  and  KravelliiK  1  ml.  lIlKbwood  Bd  . 
$2398;  A.  H.  Skiba.  New  ItrlKbton.  KradiiiK 
cla.vInK  and  KravelhiK  Hamline  ltd  be¬ 
tween  Valentine  I.ake  and  Manimhi  ltd.. 
$5480.  Noted  Feb  6 

★  Neb.,  IJnrolii — City  let  contract  paviiiK 
WorlhliiKton  Ave..  sheet  uspbalt,  and  Starr 
St.,  asphaltic  concrete,  lo  Abel  I'onstr,  f'o., 
318  Termhiul  ItldK  .  $2760  and  $10,030  re¬ 
spectively  ;  resurfaciriK  27th  St.,  asphaltic 
concrete,  2  in.  thick,  and  pavhiK  33rd  St., 
asphaltic  concrete,  lo  Burke-Coelirane  (’011- 
str.  Co.,  622-lst  National  Bank  BUIk..  $8856 
and  $11,969  respectively.  Noted  Fell.  27. 

★  Tex.,  IliilliiiKer — f'onirs  Bunnels  Co.  let 
coiilract  KradhiK.  drainhiK  and  Kravel  sur- 
fachiK  8J  ml.  Central  Texas  HiKbway,  to 
Kuykendall  H  Thompson,  Temple. 

★  4'nl».,  Beiiver— City  let  contract  liulld- 
inK  cement  sidewalks,  crosswalks,  culvi'r^. 
etc..  Ill  South  lieiiver  SurfacInK  Hist.  No 
16.  to  .1.  F.  Boherls,  Tramway  BIdK..  $21.- 
616  ;  surfiichiK  various  streets  In  North 
Heiiver  SiirfaciiiK  Hist  No.  4,  lo  K.  O.  Glh- 
lions,  1366  .Milwaukee  St  $17,590.  .Noted 
Fell  6 


★Itregon — State  HlKhway  Comn..  .Salem, 
let  contract  KradiiiK  and  KravelltiK  7.2  ml. 
John  Hay  HlKhway,  from  John  flay  to 
Fisk  ('reek  Sect,,  Grant  f'o.,  invoIvliiK  42.- 
000  cu.yd.  excav.  and  20,000  cu.yd.  Kravel  ; 
KradiiiK  and  pavliiK  6.9  ml.  Baclflc  HIkIi- 
xxa.v  from  Jefferson  to  Allutiiy.  l.fnn  Co., 
involvhiK  31.000  cu.yd.  excav..  66,000  sq.yd. 
surfacinK.  etc.,  to  H.  Kern,  $1  11,264  and 
$168,827  respectlvel.v. 


4)pe.,  I'ftrllaiiil — f'lly  received  bids  Ini- 
lirovitiK  Bldwell  Ave.  from  Fast  7th  St.  lo 
Milwaukee  Ave.,  concrete  roadway,  from 
f'oehran  Bros..  $2  tier  sq..vd..  total.  $24,301  ; 
Warren  f'oiistr.  f'o..  Journal  BIdK..  $2.10 
per  sq  yd.,  total,  $26,263.  Noted  Feb.  27. 


Railways 


BKOI'BNKB  WOKK 


Florid* — .S.-e  "Industrial  Works,”  Tampa. 


Nebraska — ChicuKo.  BurlillKtoii  &  Quhicy 
n  U  tlines  west  of  Missouri  Ulver),  plans 
follovviiiK  hniirovements  durhiK  year:  re 
placement  of  several  miles  of  90-lb.  steel 
rails  with  llKhter  steel;  application  of  ad¬ 
ditional  ballast  in  main  tracks;  equipment 
of  several  miles  of  main  track  with  auto¬ 
matic  block  slKiials ;  new  modern  power 
plants  to  replace  old  ones;  new  concrete 
and  steel  brldKes  to  replace  llKhter  struc¬ 
tures  and  extension  or  enlarKcment  of  wv- 
eral  depots,  rounilhouses,  fuel  stations  and 
water  stations.  Kxact  location  of  Improve¬ 
ments  not  determined  F.  T.  Harrow,  Lin¬ 
coln,  engr.,  maintenance  of  way. 


California — City  of  Basadena  election 
Apr  3  to  vole  on  $2,000,000  to  $3,000,000 
bonds  to  build  municipal  railway  from  Bas¬ 
adena  to  I.<os  AnReies.  Basadena  holds 
option  to  purchase  at  $680,000  the  I’asadena 
Rapid  Transit  Co.’s  right  of  way  from  south 
limits  of  Basadena  to  within  short  dis¬ 
tance  of  Los  Angeles  business  center.  About 
$300,000  will  be  required  to  purchase  right 
of  way  for  4  track  line  In  Basadena.  Cost 
of  terminal  at  Basadena.  $115,676  ;  Los 


.XnKeles,  $49,600  B  B  1 'rblson.  city  engr. 
Biisadima.  prepuriiiK  plans  for  electric  rail¬ 
way  which  will  he  Im'iuded  la  bond  Issue 


Excavation  and  Dredi^infi: 

BKBI’OSKII  WOKK 

N.  J.,  Jersey  4  Ity  Hitclies  Mi>s<|Uit<>  Kx- 
termlnatlun  •'omn.  of  Hudson  Go  .  666  New¬ 
ark  Ave.,  HiK>n  lets  l•<^ntracl  for  loo.ooo  ft 
of  drainage  ditches  on  salt  marsh  meadows 
heglniilng  at  BerRen  f'o  line  and  extendlliK 
aloiiK  either  side  of  llaeketisaek  River  to 
Kill  von  Kull.  Blaus  Inelude  tlllhiK  in  all 
post  holes  and  other  defiressions  with  ma¬ 
terial  or  sod  removed  from  ditches.  I.  I'l. 
Jackson,  sec.v 

N.  C.,  New  llolluiid  -Ganal — Matlamus- 
keel  H.  H.  s<Kin  lets  contract  for  eleaiiliiK 
20-70  ft.  can.tl.  suellon  dn-dRe  work  About 
$126,000,  K  L.  Bonn'r,  eh  engr. 

<ia.,  Ilaltiiii — Hruinage — See  "Streets  ami 
Roads  ■' 

lai..  Crowley — Itllebes — Iota  —  l..onK|s>lnt 
H  H..  Aeadla  Barlsh.  had  plans  |>repared 
b.v  .M  Bern.ird,  engr.  f'rowle.v,  for  25  ml 
diteli,  InvoleliiR  SOo.oiio  eu  yd  floating 
dredgework 

.Minn.,  .\dn  —  HIleh — Comrs  Norman  Go 
plan  to  expend  $15,000  for  county  and  ju¬ 
dicial  ditches  invoIvliiK  about  60  ml.  0|m  ii 
illtcb  J.  A.  Krlekson,  biKbw’ay  engr 

Minn.,  Hreekenrldge  -  Hitch — f'omrs  Wil¬ 
kin  f'o  plan  to  expend  $2o3,l29  to  biilltl 
2  Judicial  ditches  B  K.  Traux.  co  uimI 

Minn..  Monletideo  —  Hitches  —  Gomr.f 
f'bl|>|)ewa  f'o  plan  lo  exiiend  $270,000  lo 
build  county  and  ju<llcial  ditches. 

Mliiii,,  l*l|M-Ntone  —  Hitch — Comrs.  Bl|»< - 
stone  f'o.  plan  lo  expend  $90. (too  to  build 
county  and  Judicial  ditches  Involving  50  mi. 
tile  and  20  ml  o|M'ii  ditch  work  T. 
Btilley,  co.  and 

Minn.,  W'llliiiar — Hitch — f'omrs.  Kan¬ 
diyohi  Co.  plan  lo  expend  $300,000  to  build 
county  and  Judicial  ditches,  tile  and  open 
work  S.  Nelson,  co.  aud. 

Minn.,  U'indoni — Hitch — Comrs  Cottoii- 
w<K>d  Go.  plan  to  expend  $100,000  to  build 
counl.v  and  Juflicial  ditches,  involving  4o 
ml.  tile,  S.  A.  Brown,  co.  auti 

Alonl.,  Townsend — Irrigation — Blaine  Go 
Irrigation  Hist,  plans  to  build  diversion  dam 
and  60  ml.  of  canals  to  Irrigate  81,000  acres. 
(}.  K.  Stratton,  Malta,  engr. 

Wasli.,  Spokane— -Irrigation — Hazelwisid 
Irrigated  Farms  Hist,  voted  $100. 000  honils 
to  develop  Irrigation  In  district.  Blann  Itv- 
clude  boring  about  12  wells,  etc. 

<>re.,  .Madras — Irrigation — Se<'y.  of  In¬ 
terior  authorized  Hexd.  Buruaii  to  make  sur¬ 
veys  and  examinations  of  watersheds  and 
storage  reservoir  sites  for  Deschutes  Irri¬ 
gation  project.  Noted  Feb  27. 

4>re..  Burtland — Dredging— Bort  of  I’orl- 
liind  plans  to  dredge  In  front  of  all  harbor 
docks  lo  provide  30  ft.  of  water  fop  larger 
vessels.  Dipper  dredges  will  he  used  In  re¬ 
moving  riM-k  from  Ablna  dock. 

4)re..  snieni — Irrigation — Twenty-four  Ir¬ 
rigation  districts  throughout  state  plan  to 
Issue  $20,000,01)0  bonds  for  Irrigation  sys¬ 
tem  to  cover  7.000.000  acres  desert  land. 

fill..  Newport  Ileaeli — Dredging — City 
votiMl  $66,000  bonds  to  dredge  200  x  KMMi 
ft.  turning  basin.  B.  Kressly,  city  engr. 

C'al.,  Klvemlde — Drainage — Bd.  Superv. 
Riverside  Co.  receives  bids  In  May  or  June, 
building  drainage  systems  In  Drainage 
Impvt.  Hist.  No.  3.  northeast  of  here,  along 
Mission  Bd.  About  $30,000.  Work  In¬ 
volves  17,606  ft.  8-24  In.  tile,  18  concrete 
manholes,  9  sewer  pipe  Inlets,  1  concrete 
outlet,  etc.  A.  C.  Fulmor,  co.  surv. 


IIIUH  IIKHIKF.B 

lu.,  MasiHi  nty — Drainage — Until  Mar 
17.  by  Cerro  Gordo  Co.,  building  H.  H.  No 
67  Involving  7800  ft.  12-24  In.  tile  and  3 
laterals  involving  1800  ft.  6-10  In.  tile 
B.  Welgand,  aud. 

Kan..  Marlon — Drainage — Until  Mar.  26. 
by  Cottonwood  Valley  D.  D..  for  Improv¬ 
ing  Cottonwood  River,  involving  968,000 
cu.yd.  new  channel  excav..  160,000  cu.yd 
excav.  from  present  channels,  180.000  cu. 
yd.  levee  embankment  and  66,000  lin.ft 
removal  of  obstructions  other  than  eartn 
from  present  channels.  Tuttle-Ayers- Wood¬ 
ward  Kng.  Co.,  306-7  Reliance  Bldg.,  Kan¬ 
sas  City.  Mo.,  engrs. ;  advertised  In  this 
Issue.  Noted  Oct.  17. 
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Kxi'h viition  anil  I*r>-ilKinK  ( <  *<>ntlnu<-ii ) 

■  'KICKS  AMt  CONTKACTS  A\VAKI>l':i» 
( AliidlcHtea  award  of  contract.) 

■N.  Y.,  Koi'liralrr — llarKt*  Canal  Worka — 
It.  I.,.  Nixon,  Hupt.  pub.  wka..  r«-o<dv»-d  Idda 
Mar.  II.  coinpIftliiK  canal  from  KIiikh  Bend 
to  la-hiKh  Valley  U  K.  croaainK  here.  Contr. 
.Mo.  lyo.  from  Kinpire  hiiiK.  t'o..  Inc..  fiO 
Church  .St..  .New  York  City.  $24ri,191  ;  J. 
\V.  Holh-r.  Ft.  Kdward.  $2it;.65<) ;  Amer. 
I’ipe  &  Conatr.  t'o..  112  .North  Broad  St.. 
I’hila..  I'n..  $250,154.  Work  Involvea  Bl.OOO 
«'U.yd.  excav..  20.000  cu.yd.  formInK  em- 
hankment.  640  Iln.ft.  foundation  piles.  875 
cu..vd.  2nd  claaa  concrete.  420  Iln.ft.  12  In. 
vltr.  iilpe.  renxivlnK  timber  npproachea  to 
C|lnt<m  Ave.  bridge,  building  1  storehouae. 
etc.  N'ot«-«l  Feb.  20. 

Ala.,  i.uaan — Dralnagt; — Comra.  Harrlaon 
Co.  (latgan)  and  Monona  I'o.  (ttnawa)  let 
«-ontract  building  I'pper  Willow  I).  It.  N'o. 
2.  Sect.  1  to  9.  main  ditch  involving  504.- 
680  cu.yd.  excav.  and  8  lateral  dltchea 
involving  16.106  cu.yd  excav..  to  Colahan 
Walker  Co..  Omaha.  .Neb.,  entire  Job  $0.11.12 
per  fu.yd.  Noted  Feh.  27. 

■K'al.,  1.0H  Angelea  -Irrigation — Bd.  Pub. 
Serv.  let  contract  furniahlng  10.000  ft.  6 
in.  sheet  Kteel  riveted  pipe  for  extending 
pipe  lines  frfim  city  ai|ueduct  to  Irrigate 
lands  at  Haymar  and  Van  Nuys  in  San 
ityrnando  Valley,  to  Baker  Iron  Wka.. 
North  Bway.  and  Ord  Sts..  $0.65$  |>er  ft. 
.Noted  Feh.  27. 


Industrial  Works 

i>KOi>OSKI>  W4>KK 

.Mas*..  New  Itedford — W.  A.  Koblnson  A 
Co..  144  South  Water  St.,  plans  to  rebuild 
plant  recently  tiestroyed  by  lire.  L<oss  $75.- 
000. 

R.  1.,  i'rovldenre — City  receives  bids 
about  May  hulhling  2  story  central  heat¬ 
ing  plant.  AlM>ut  $50,000.  J.  H.  Oainer. 
mayor. 

t'onn..  New  Haven — T.  H.  Blakeslee.  84 
.Norton  St.,  plans  to  build  6  story.  88  x 
108  ft.,  brick,  steel  and  wncrete  factory, 
rein. -con.  flooring,  con.'rete  foundation,  on 
Mill  and  Congress  Aves..  to  l>e  occupied  by 
Bradley-Smith  Co.  About  $65,000.  Mwight 
Bldg.  Co..  24  Center  St.,  engrs. 

f'oiin.,  Soiitli  Wlllliigton — Mr’.  H.  Hall  re- 
1  elves  bids  in  April  building  3  story.  60  x 
100  fi.  mill  cH>nsiructlon  dye  house,  con- 
«Tete  foundation.  Almut  $40,000.  A.  R. 
ShariK*.  Willlmantic.  archt. 

t'onn..  Waterbiir.v — C.  H.  Preston.  Jr., 
archt..  136  tlrand  St.,  receives  bids  al>out 
.Mar.  21.  building  1  story.  70  x  104  ft.  brick 
and  concrete  public  garage,  rein. -con.  floor¬ 
ing.  «'OiuTete  foundation,  on  Hill  St.,  for 
W.  Uoberts.  About  $30,000. 

N.  Y..  Brooklyn— t'ushman  Baking  f'O.. 
4  4  Manhattan  Ave.,  having  plans  prepared 
by  Slee  44  Bryson,  archts..  154  Montague 
si.,  for  3  story,  60  x  100  ft.,  brb'k  and 
steel  bakery,  concrete  foundation,  on  Nos¬ 
trand  Ave.  and  Malbone  St.  AI>out  $125,000. 

N.  Y.,  Krookl.vn — la*hn  44  Fink,  120  Wil¬ 
liam  St..  .New  York  City,  plans  to  build 
8  story,  40  X  100  ft.,  rein. -con.  factory, 
rein. -con.  flooring.  <H>ncrete  foundation,  on 
Irving  and  Columbia  Sts.  Buchman  44  Kahn. 
56  We.st  4Bth  St.,  New  York  City,  archts. 

•N.  Y.,  Brooklyn — .Shampan  44  Shampan, 
archts..  772  Bway.  soon  let  contract  build¬ 
ing  1  story.  50  X  200  ft.,  brick  and  steel 
garage,  rein. -con.  flooring,  concrete  founda¬ 
tion.  on  Coney  Island  Ave.  and  Prospect 
Park  W..  for  Circle  tlarage  Co..  250  Coney 
Island  Ave.  Altopt  $45,000.  Noted  Pec.  26. 

N.  Y'.,  Flushing— I..  Nixon,  supt.  pub. 
wks..  Capitol.  Albany,  soon  receives  bids 
building  barge  canal  terminal  and  frame 
freight  shed  here.  About  $162,590. 

N.  Y’..  fJeneva — Geneva  Cutlery  Co..  Tor- 
rey  Pk.,  plans  to  build  large  addition  on 
Oates  Ave.  Cost  between  $76,000  and  $100.- 
000,  I’lans  include  ('onstruction  of  24  ft. 
bridgeway  to  connect  pro|>osed  addition  to 
existing  plant. 

N,  Y’..  Ia>ng  Island  f'lty — S.  Kappen  & 
Bros.,  68  West  34tb  St..  New  York  t'lty, 
had  plana  prepAred  by  Ballinger  44  I’errot, 
archts.,  1328  Bway,..  New  Yorlc  City,  for  6 
story,  135  x  489  ft.,  rein. -con.  factory,  rein.- 
con.  flooring,  concrete  foundation,  on  Jack- 
son  Ave.  between  Hulst  and  Harold  Aves.. 
here.  About  $750,000. 

N’.  Y’.,  Roeheater — Dairyman's  I.,eagae 

plans  to  build  milk  handling  plant  here. 
About  $150,000.  .Address  G.  M.  Tyler,  pres. 


N'.  Y'.,  Turkahoe— Hodgeman  Uubber  Co., 
having  plans  prepared  by  W.  Stoddard, 
archt.,  9  East  40th  St..  New  York  tMty,  for  I 
story,  50  x  150  ft.,  brick  and  steel  Tketory, 
rein. -con.  flooring,  concrete  foundation,  here. 

N,  J.,  Newark — Federal  Adding  Machine 
Co.,  York  and  Grove  Sts.,  New  Haven. 
Conn.,  plans  to  build  ex|>erimental,  plant 
near  here.  Altout  $250,000. 

I'a.,  New  Kensington — Dispatch  Printing 
Co.,  324  9th  St.,  bad  plans  itrepared  foi 
printing  plant.  AI>out  $35,000. 

i'a..  i'hlla.— J.  J.  Felln  Co..  Ine.,  4148 
Germantown  Ave.,  plans  to  build  3  story, 
40  X  89  ft.,  steel,  concrete  and  brick  pav¬ 
ing  plant,  rein. -con.  fl<siring.  concrete  foun¬ 
dation,  at  4142  Germantown  Ave.  Aliout 
$5<l.ooo.  B.  Comstock.  110  West  40th 

St..  New  York  City,  archt. 

i'a.,  Pittsburgh — K.  Solomon,  Frick  An¬ 
nex.  plans  to  build  3  story,  82  x  154  ft., 
rein. -con.,  concrete  and  brick  garage,  reln.- 
<x>n.  flooring,  concrete  foundation,  at  513- 
523  Water  St.  About  $125,000. 

l»el.,  Wlinilngtoii — Electric  Hos<>  44  Uub- 
Is-r  Co..  12th  and  Dure  Sts.,  soon  lets 
••ontract  building  2-story,  63  x  210  ft. 
brick  and  rein. -con.  factory,  pipe  and  ce¬ 
ment  flooring,  concrete  foundation.  .Aliout 
$60,000.  Brown  44  Whiteside.  Diiismt  Bldg., 
archts. 

.Aid.,  Crisfleld — C.  D.  Briddell  having 
idans  prepared  by  W.  C.  Carter,  archt.. 
Crisfleld,  for  1  story,  50  x  100  ft.,  brick  or 
rein. -<-00.  factory,  rein. -con.  flooring. 

K.  4'.,  North  Charleston — General  Asbes¬ 
tos  44  Uubber  Co.  having  plans  preimreil  by 
I»ckwood.  Greene  44  Co.,  archts..  Healey 
Bldg.,  Atlanta.  Ga..  building  600  k.w.,  rein.- 
con.  and  steel  |)ower  plant,  rein. -con.  floor¬ 
ing.  »'oncrete  foundation.  About  $75,000. 

tia.,  Buford — Bona  Allen,  Inc.,  itlans  to 
build  4  story,  45  x  200  ft.  shoe  factory. 
Ig>ckwood,  Greene  44  Co.,  Healey  Bldg., 
Atlanta,  engrs. 

Ga..  Savannah — Uellance  Fertiliser  t'o.. 
106  Bay  St.,  having  plans  pre))ared  by 
Lockwood,  Greene  &  Co.,  engrs..  Healey 
Bldg.,  .Atlanta,  building  rein.-c-on  fer¬ 
tiliser  factory.  Alsnit  $lo0.onn. 

Fla..  Tampa — McKlroy  Eng.  Co.,  engrs.. 
Giddens  Bldg.,  soon  receives  bids  htillding 
sugar  mill.  Including  20  ml.  tramway. 
Altout  $800,000.  Uwners’  name  withheld. 

K.V.,  Henderson — Honderson  Cotton  Mills 
having  plans  prepared  by  Lockwooil,  Greene 
44  Co.,  engrs.,  Healey  Bldg.,  Atlanta.  Ga.. 
building  2500-kw.  steam  plant,  brick  and 
concrete,  rein.-con.  flooring  and  »'onc-rete 
foumlation.  About  $300,000. 

O. ,  Cleveland — L.  C.  Banderlean,  .Arling¬ 
ton  Ave..  having  plans  prepared  by  W.  U. 
Powell,  archt..  70.5  Uose  Bldg.,  for  I  story. 
60  X  93  ft.,  brick,  steel  and  i-oncrete  ganige 
on  Arlington  Ave.  About  $75,000. 

O.,  Cleveland — M.  Bealls.  2711  Scovllle 
Ave..  had  plans  prepared  by  A.  Sogg,  archt., 
10106  Pier|>oint  Ave..  building,  1  story,  36  x 
90  ft.,  brick  and  timber  addition  to  fac¬ 
tory.  Altout  $25,000. 

<».,  Cleveland. — Beckman  Co..  Fulton  Ud.. 
having  preliminary  sketches  prepared  by 
lx)ckwood,  Greene  44  Co.,  engrs..  38  South 
Dearborn  St..  Chicago.  III.,  building  2  story, 
brick  and  rein. -con.  weaving  factory  on 
Fulton  Ud.  About  $175,000. 

4>.,  Cleveland — Forbes  Chocolate  Co,.  5100 
Superior  Ave..  plans  to  build  brick,  steel 
and  rein.-con.  candy  factory,  rein.-con. 
flooring  and  concrete  foundation,  on  Ridge 
Ud.  and  Dennison  Ave.  Al)out  $250,000. 

O..  Cleveland — Ohio  Blower  Co.,  West 
93rd  St.  and  Detroit  Ave..  plans  to  build  2 
story  brick.. steel  and  concrete  addition  to 
factory.  About  $25.4400.  itvi 

<>.,  liaylod — Dayton  Fan  44  Motor  Co.. 
South  Ludlow  and  Bayard  St.,  having  pre¬ 
liminary  plans  prepared  building  factory, 
with  100.000  ft.  floor  space.  About  $175,000. 

.Mieh..  Befrolt — -Amer.  Blower  Co.,  1400 
Russell  St.,  purchased  20-acre  site  along 
Detroit  Terminal  RR.  tracks  near  Gratiot 
and  Grinnell  Aves..  and  plans  to  build  plant. 
About  $750,000. 

Mieh,  Detroit— J.  O.  Kastler  44  Co., 
archts.,  628  Chamber  of  Commerce  Bldg., 
soon  let  contract  for  2  story.  120  x  150 


ft.,  brick  and  steel  foundr.v.  o.i  .  ,■ 

Ing  and  concrete  foundat  ic>n,  f,,i  ,,l, 
Bros.,  Dubois  St.  and  Fktsl  Gra  i  huj  ' 


Mieh.,  Detroit — 4'  11.  Wilson 

Clay  Ave..  having  iilans  |>repart  .| 
styn.  Murphy  44  Hanford,  ari  ' 
Telegraith  Bldg.,  for  rein.-co" 
iein.-c4)n.  tbsiring  ;  also  2  stor 
addition  to  present  factory  ,\| 
011(1.  Noted  Mar  6 


i;  .,lv 
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Mieh..  Dowaglar — Ruddy  Fui:,;i,.,.  , 
plans  to  build  50  x  2oo  ft  tidilii],,,, 
foundry.  .A.  E.  Uudol|ih.  pres. 


.Aiieh.,  Illglilaiid  I'ark 

.See  "Buildings.” 


(Detroit  !•  (()_ 


.Alirh.,  JarkHon — F'rost  Gear  A;  Korgf  t'o 
Horton  and  Tyson  Sts.,  iituns  to  litiild  75  » 
150  ft.  stetd  and  concrete  addition  i„  f-,, 
tory. 

.Ailrli.,  .Alarqueile — City  plans  lo  i  nlari:. 
tdectric  light  plant.  About  $loo,iititi. 

.Alirh.,  Three  Kiters — Kdily  ra|nr  Cn 
White  Pigeon,  plans  to  ituild  nljiin  h^r. 
Als.ut  $1,750,000. 


111.,  .Alhamhra — .Alhambra  Gritin  \  |.v,,| 
Co.  plans  to  build  grain  elevator  .\i,out 
$25,000.  A.  Gerbig.  pres. 

HI.,  Chlrago — Morris  44  Co.,  I'nion  Siwi 
A’ards.  having  plans  prepared  liy  it  |, 
Meredith,  archt.,  c.  o  cotn|>any.  for  7  .s|,ir\ 
rein.-con.  building  to  reidace  one  rieititli 
destntyed  by  Are. 

111.,  KuhI  Mt.  I,ouIh — Durbin  .Aiilom.ttu 
Train  Pipe  Connector  co.,  Tertniind  H,|i 
U.U.  and  Bond  Ave.,  plans  to  Iniilil  nin  x 
300  ft.  addition  to  Iron  foundry.  V.  S.  Iiqr- 
bln,  pres,  and  engr. 

Alinn.,  .Alaiikato — Eckman  Bros,  .soon  Ifb 
contract  Ituilding  2  story,  30  x  5ti  ft  n,,. 
rage.  17  x  40  ft.  ortlce,  10  x  15  ft.  stock- 
room  and  50  x  88  ft.  workshop,  rein,  om 
and  brick.  Alsiut  $30.ooo.  H.  4'.  Gerladi 
Mankato,  archt.  Noted  Feb.  27. 

Kan.,  llutehliiMun — Merchants  Trati.sfir 
4’o.,  having  plans  |ire)tare<l  by  Mann  (4  de 
row.  archts.,  building  3  story,  lox  x  15: 
ft.  warehouse.  About  $75,000. 

Kan.,  .Aloundridge — I'nruh  &  .Selilemler 
having  Ilians  prepared  by  C.  W.  Sliavrr 
archt..  Saline,  for  I  story,  50  x  Itio  ft 
brick  garage. 

Neb.,  Omaha — Higgins  I’acking  Co  ,  1315 
AA’otKlmen  of  AA'orld  Bldg.,  soon  lets  con¬ 
tract  building  3  story.  50  x  loo  ft.,  rein- 
<ron.  and  brick,  at  47ol  South  37th  St  J 
H.  Craddock.  504  Farnum  Bldg.,  archt. 

N,  D.,  Fargo — City  election  Apr.  1,  to 
vole  on  $150,000  lionds  to  build  light  iiliini 
F  L.  Anders,  city  engr. 

N.  D.,  Janieslown- -Cit.v  election  .Apr  7. 
lo  vote  on  Itonds  to  Ituild  light  anil  iHiuir 
lilant. 

N.  i>.,  \A  llllHton — Wllllslon  Fanners’ 
Creamery  44  I’roduce  Co.  plans  to  hiiilil 
creamery.  About  $30,000. 

Alo.,  HI.  laiulH — Mcljuay  Norris  .Mfg.  t'o, 
2808  Ixx'Ust  St.,  having  plans  iiii'pand 
building  two  or  three  1  story  brick  fac¬ 
tories  and  iiower  plant  near  oak  Hill  I!  U 
tracks  and  Cooper  St.  A.  J.  Muniinert.  I’kid 
latcust  St.,  engr.  Noted  Feb.  20. 

Tex.,  Han  .Angelo — City  election  Mar.  U 
lo  vote  on  $500,000  bonds  to  purchase  nr 
Ituild  elect ric-llghi  and  water  plant. 


Idaho,  f'aldwell — J.  L.  Bardsley  Impk- 
inent  Co..  Railroad  St.,  plans  Itt  Ituild  ware¬ 
house.  Altout  $75,00. 

Idaho.  Caldwell — B.  M.  Holt  Se.  il  4i  K-e'i 
Co..  307  Main  St.,  plans  to  build  giain 
elevator.  Altout  $100,000. 


Ore.,  .Alolalla — Molalla  Fire  Cla.v  C<>  plain 
lo  build  1  kiln  pottery  factory  on  32  acre 
site  northwe'st  of  here.  B.  S.  Similicimer, 
secy. 

4'al.,  I.os  .Angeles— Sec  ‘‘Buildings" 

N,  H.,  Spriaghlll— Dominion  Coal  Co, 
Glace  Bay.  having  plans  prepareil  for  lurli* 
cxtmpresHor  plant  here.  About  $2oo.o"0  II 
Gordon,  secy. 

t)ue„  Fast  Angus — Brompton  Paper  $ 
Pulp  Co.,  having  plans  prepared  by  I'  >■ 
.Spence,  archt.,  246  Beaver  llall.  -Moiilreal, 
for  extension  to  plartl.  AUiut  $6o.o0o 

44ae.,  Montreal — Belgo  Canadian  t'o- 
243  Bleury  St.,  had  plans  prepared  by  1>.  4- 
Sitence.  archt..  246  Beaver  Hall,  for  2  story. 
50  X  100  ft.,  rein.-con.  garage,  rein -<‘0i 
flooring.  About  $80,000, 
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It.lustrial  Works  (Continued) 

Montreal — Dominion  Clans  Co..  2155 
M.  av.  r  iiall.  havinK  plans  prepared  hulld 
■ne  >>"  X  f'**'*’-  "" 

vv-..ili?iKton  St.  to  r**place  one  recent iy  de- 
'Irove.i  by  tire.  About  $100,000. 

Iiiir  Three  River* — Wabasso  Cotton  Co., 
o  Maurice  St.,  having  pians  prepared  by 
'n  J  «i>ence.  archt.,  246  Beaver  Hall.  Mont¬ 
real  for  addition  to  cotton  mili  Ai>out 
jiniidoo.  Noted  Dec.  19. 


Onl  fobourah — Hydro  Klectric  Comn.. 
'•>«  YotiKe  St.,  Toronto,  had  plans  itrepared 
t’lUildinK  planing  mill.  About  $.10,(»()0. 


Out  (  ornwall — A.  C.  Robertson.  Pitt  St., 
had  i>lans  prepared  for  Itullding  garage. 
Ahoiil  $30,000. 


Out  .  (iiielph — Premier  Rubla-r  Co.  hav¬ 
ing  pians  jtrepared  building  4  story  shoe 
factory.  Aixtut  $150,000. 

Pat..  Kitchener — Kaufman  Rut)tier  Co., 
419  King  St.  W..  plans  to  build  addition  to 
plant.  Ai)out  $40,000.  A.  R.  Kaufman, 
nigr 


<»nt..  laindnn — Holeproof  Hosiery  Co.,  186 
King  St.,  receives  bids  alaiut  Apr.  I.  build¬ 
ing  4  story.  160  x  200  ft.  rein. -con.  and 
steel  factory,  concrete  foundation,  on 
Bathurst  St.  About  $260,000.  Noted 
Sept.  19. 


Bins  IIKHIKKI) 

\.  V..  Brooklyn — Until  Mar.  14.  by  D.  C. 
CcKiley  &  Co.,  archts..  41  Park  Ave.,  New 
York  City,  building  3  story,  46  x  60  ft., 
brick  and  steel  addition  to  bakery,  i^oncrete 
foundation,  for  B.  A.  Cushman,  Inc.,  772 
.Vostrand  Ave.  About  $60,000. 

N.  Y.,  Brooklyn — Until  Mar.  20.  by  Sham- 
pan  *  Shampan.  archts.,  772  Bway.,  build¬ 
ing  1  story.  90  x  200  ft.,  brick  and  steel 
garage,  rein. -con.  flooring,  concrete  founda¬ 
tion.  on  North  Ist  St.  near  Bedford  Ave., 
for  I.urwall  Realty  Co.,  49  (Iraham  Ave. 
,\l>out  $56,000.  Noted  Jan.  30. 

\.  V.,  New  York — Until  Mar.  28,  by  N. 
W.  Ia*vitan.  archt.,  7  West  45th  St.,  for  2 
story.  100  X  171  ft.,  brick  garage,  rein. -con. 
fl<H>ring,  concrete  foundation,  on  I^-nox 
Ave.  between  110th  and  111th  S(s..  for  Stal¬ 
wart  Ib'alty  Co.,  c/o  Ames  &  Co.,  26  West 
31st  St.  New  West  Side  Oarage  Corp.,  les¬ 
see.  Noted  Feb.  27. 

N.  Y.,  Watertown — Until  Mar.  20,  by 
.N’orlhern  New  York  Utilities  Inc.,  I^ight 
and  Power  Bldg,,  for  l-story  rein. -con.  ad¬ 
dition  to  existing  generating  plant  at 
Kffley  Falls,  consisting  of  30  x  38  ft.  reln.- 
con,  i)ower  house.  120  ft.  of  7|  ft.  steel 
IH-nstock,  revamping  present  dam.  etc.  J. 
B  Taylor,  pres.  Noted  Mar.  6. 

N.  J.,  Newark — Until  Mar.  24,  by  P.  B. 
Taylor,  archt.,  P'ssex  Bldg.,  building  1  and  2 
story,  140  x  168  ft.,  rein. -con.  and  brick  fac¬ 
tory,  rein. -con.  flooring,  concrete  foundation, 
at  2.38  Wilson  Ave..  for  Amer.  Oil  ft  Supply 
Co.,  52  Ijafayette  St.  About  $100,000.  W. 
K  Hofman,  treas.  Noted  Feb.  20. 

«|ue.,  Quebec — Until  Apr.  1.  by  I.  De 
Voreiines,  279  St.  Joseph  St.,  building 
garage.  Altout  $36,000.  I.  A.  Burgeson, 
1031  St.  John  St.,  archt. 

Ont.,  Sydenham — Until  Mar.  21  (change 
of  date)  by  Dept.  Pub.  Wks.,  Ottawa,  tor 
altering  and  building  additions  to  mliitaxy 
hospital  here,  same  to  be  converted  Into 
power  house,  etc.  About  $76,000.  R.  C. 
Wright,  Dept.  Pub.  Wks..  archt.  Noted 
Mar.  6  under  “Buildings." 


Ing  1  story.  90  x  302  ft.  brick  hardening 
shop,  rein. -con.  flooring  and  concrete  foun¬ 
dation,  on  North  Mam  St  .  to  Torrlngton 
Bldg.  Co..  197  Water  St..  Torrlngton.  Alaiut 
$6O,0oO.  .Notctl  Jan.  30. 

ftf'onn.,  Hartford — J.  J.  Roche  Co.,  Maple 
Ave.  and  White  St.,  let  contract  building  two 
3  story,  60  x  126  ft.  brick  factories,  reln.- 
con.  flooring  and  concrete  foundation,  on 
Maple  Ave.,  to  Klllson  Constr.  Co..  60  I'ros- 
pei’t  St.  Alsiut  $50,000. 

★  N.  Y’.,  Brooklyn — Belgian  Fur  Dyeing 
Co.,  321  Manhattan  Ave.,  will  build  3  story, 
68  X  98  ft.  brick  and  steel  factory,  reln.- 
con.  flooring  and  concrete  foundation,  at 
666  Johnson  Ave.  WTirk  will  be  done  by 
day  labor.  About  $36,000.  .Noted  Feb.  27. 

★  N.  Y.,  Kong  iHland  City — Knglander 
Spring  Bed  Co..  88-36th  St.,  let  contract 
building  2  story.  200  x  200  ft.,  brick  and 
steel  factory,  rein. -con.  flooring,  concrete 
foundation,  on  Johnson,  Stewart  and  V’arick 
Sts,,  to  Rosenthal  Kng.  Contg.  Co..  228 
Jackson  Ave..  Brooklyn.  Noteil  Fel>.  6. 

N.  Y.,  ThiellK — F.  A.  Vanderllp,  pr*‘s.  bd. 
mgrs.  Ketchworth  Village,  7  Wall  St..  New 
York,  received  bids  Mar.  4.  (1)  building  ad¬ 
dition  to  central  heating  plant,  (2)  building 
underground  distributing  piping  in  female 
group  tunnel  (3)  furnishing  steam  heating 
plant  equipment,  from  (J.  B.  Wright  ('o., 
(Iromervllle,  (1)  $32,200;  P.  Keeler  Bldg. 
Co..  425  Orange  St.,  Albany,  (1)  $37,880; 
Winters  Bros..  New  York  City,  (1)  $37,930; 
Kelly  ft  Keeley.  Inc.,  12th  St..  Long  Island 
City,  (1)  $39,600;  Almirall  ft  Co..  Inc..  1 
Dominick  St..  New  York  (Mty.  (2)  $29,242 
(3)  $59,421  ;  Baker,  Smith  ft  Co..  Inc..  676 
Greenwich  St..  New  York  City,  (2)  $29.- 
950,  (3)  $61,500;  J.  C,  Wlllloms.  Inc.,  233 
Bway.,  New  S’ork  ('ity,  (2)  $30,277.  (3) 
$60.970 ;  Ia)rd  Constr.  Co.,  106  West  40th 
St..  New  York  City.  (2)  $31,027.  (3)  $63,- 
937 ;  G.  K.  Kng.  Co.,  417  Canal  St.,  New 
York  City.  (2)  $33,186,  (3)  $76,376;  Austin 
Heating  Corp.,  New  York  City.  (2)  $34,63ff; 
Adams  Brittz  ft  Co.,  Inc..  1761  Park  Ave.. 
(2)  $36,385  (3)  cost  and  10%  overhead  and 
10%  profit.  Cleghorn  Co.,  54  Batterymarch 
St..  Boston.  Mass.,  (2)  M0,519;  B.  Joy  ('o.. 
133  Market  St..  Syracuse.  (2)  $46,000.  (3) 
$97,330;  Merrill  Co..  (3)  $46,984;  Howe  ft 
Bassett  Co.,  23  Stlllson  St..  (3)  $81,990. 
Noted  Jan.  16. 

■ftN.  J..  New  Brunswick — Kastern  Potash 
Co..  120  Bway.,  New  York  City,  will  build 
plant  consisting  of  ten  1  and  3  story,  steel 
and  brick  buildings,  rein. -con.  flooring,  con¬ 
crete  foundation,  here.  Altout  $2,000,000 
Work  will  be  done  by  day  labor. 

★  Pa.,  Scranton — Heath  Silk  Co.  let  con¬ 
tract  building  3  story.  50  x  170  ft.  brick  mill 
on  Maple  St.  and  Meadow  Ave.,  to  P.  Stipp. 
327  North  Washington  Ave. 

★O.,  Cleveland — Giatrou-Sllver  Co..  727 
Bolivar  Rd..  let  contract  building  3  story.  40 
X  80  ft.,  brick  and  concrete  warehouse  and 
store,  to  A.  A.  I-ane,  1836  Euclid  Ave. 
About  $75,000. 

★<>.,  Cleveland — Home  Specialty  Co..  1051 
Power  Ave.,  let  contract  building  2  story. 
80  X  160  ft.,  brick,  steel  and  concrete  fac¬ 
tory,  rein. -con.  flooring  and  concrete  founda¬ 
tion,  on  East  162nd  St.  and  Woodworth 
Ave.,  to  S.  W.  Emerson.  1900  Euclid  Ave. 
About  176.000. 

★O.,  Cleveland — Sterling  Spring  Co..  2148 
Scranton  Rd.,  let  contract  building  1  story. 
100  X  160  ft.,  brick,  steel  and  concrete  fac¬ 
tory,  rein. -con.  flooring  and  concrete  founda¬ 
tion,  to  S.  W.  Emerson.  1900  Euclid  Ave. 
About  $30,000. 


I‘KICKH  AND  CONTRACTS  A'wARDEU 
(★Indicates  award  of  contract) 

★  Man*.,  Adams — R.  GWves,  132  Commer¬ 
cial  St.,  let  contract  building  3  story,  60  x 
150  ft.  brick  garage,  rein. -con.  flooring, 
concrete  foundation,  on  Columbia  St.,  to 
I'  S.  McGrath,  Summer  St.  About  $60,000. 

★  R.  I.,  Pro vtdenew— Marine  EIng.  ft  Dry- 
dock  Co.,  170  Westminster  St..  let  contract 
building  1  sto."y,  60  X  308  ft.  brick  and  tlm- 
lier  machine  shop  and  office,  rein. -con.  floor¬ 
ing  and  concrete  foundation  on  Allens  Ave., 
to  Interstate  Constr.  Co.,  29  Weybosset  St. 
About  $86,000.  Owners  originally  planneu 
lo  build  by  day  labor,  but  later  gave  con- 
iract  to  above  mentioned  firm.  Noted 
Jan  16. 

♦r«mn.,  Bristol — New  Departure  Mfg. 
'  <>  269  North  Main  St.,  let  contract  huild- 


★Mlch.,  Battle  Creek — Nichols  ft  Shepard 
let  contract  building  2-8tory.  rein. -con. 
boiler  plant,  rein. -con.  flooring,  concrete 
foundation,  to  Westlnghouse,  Church  ft 
Kerr,  37  Wall  St.,  New  York  City.  About 
$120,000. 

★Mieh.,  Detroit— Holley  Carburetor  Co.. 
146  East  Willis  St.,  let  contract  building 
1  and  2  story,  60  x  224  ft.  i  and  40  x  94  ft. 
factory  and  23  x  44  ft.  boiler  house,  brick 
and  rein. -con.,  rein. -con.  flooriM  and  con¬ 
crete  foundation  on  Epworth  Blvd..  to  O. 
MIsch,  726  Chamber  Commerce  Bldg.  Noted 
Feb.  27. 

★Mich.,  Detroit — Morgan  A  Wright  Tire 
Co.,  foot  Bellevue  St.,  let  contract  building 
7  story,  140  x  215  ft.  brick  and  rein.-oon. 
warehouse,  rein.-con.  flooring  and  ooncrei.« 
foundation,  to  Bryant  A  Detweller  Co.,  2136 
Dime  Bank  Bldg.  About  $700,000.  Noted 
Feb  20. 


★  III.,  riilrago-  Bankers  Supply  Co.  2251 
South  Park  Ave.,  let  contract  huilding  1 
story,  ion  x  370  ft  mill  mnwlructlon  print¬ 
ing  plant,  ('onorete  foundation  on  State  and 
69th  Sts.,  to  J.  Rodatz.  209  South  1j»  Sallr 
St.  Ahoul  $120,000  .Noted  Feb.  13. 

★  Mo.,  St.  I,oul>«--<''hester  Knitting  Mill 
Co..  416  South  4th  St.,  let  contract  build¬ 
ing  1  story,  60  x  100  ft  .  brick  and  rein,- 
ixin.  addition  to  mill  at  3864  Laclede  Ave., 
to  Woermann  Constr.  Co..  Century  Bldg 
Altout  $25,000. 

★  Waah.,  Seattle — Bekins  Moving  ft  Stor¬ 
age  Co..  12th  and  Madison  Sts.,  let  con¬ 
tract  building  6  story,  50  x  200  ft  .  concrete 
warehoust-,  rein.-con.  flouring,  to  Ferro  Con¬ 
crete  Co.,  Empire  Bldg.  About  $100,000. 

★  N.  B.,  St.  laHtnard  Slatlvn — ('anadlan 
Government  Ry.,  Ottawa,  Ont.,  let  contract 
building  2  stall  tlmlx'r  engine  house,  con¬ 
crete  foundation,  to  H.  Post.  Woodsttn-k 
About  $26,000;  actual  cost,  (tlus  10*;^. 

★  Que.,  TemiNkamIng — Kipawa  Fibre  Co.. 
366  Beaver  Hall  Sq.,  Montreal,  let  contract 
for  sulphite  mill  and  extension  to  |>ower 
house  here,  to  G.  Fuller  Co..  Ltd.,  46  St. 
Alexander  St.,  Montreal.  About  $1.0l6.oo(i. 
Noted  •'Ul\  If* 

★  tint.,  London — .McClary  Mfg.  Co.,  333- 
34  3  Wellington  .St.,  let  contract  building 
addition  to  stove  plant,  to  W.  Insel,  c  o 
owner.  Aliout  $40.0t»0.  Noted  Nov.  21. 

★Ont.,  Port  .Yrthur — Ontario  Hydro  Elec¬ 
tric  (*omn.  plans  to  build  l-atory,  100  x 
200  ft.  rein  -con.  and  brick  power  station, 
with  60,000  hp.  capacity,  on  .Nipigon  River, 
near  here.  Work  will  be  done  by  day 
labor.  Noted  Mar.  6. 


Buildings 

PROPOSED  WORK 

Monh.,  Boxton — Ortice — Park  Sq.  Real  Es¬ 
tate  (’’o..  having  plans  prepared  by  Dlns- 
more  ft  I^eClear.  archts..  88  Broad  St.,  for 
Hi  story.  75  x  600  ft.  rein.-con.,  rein.-con. 
fleoring  and  concrete  foundation,  on  Park 
Sq 


Mmmh.,  f'anibridge — Fire  House  and  Police 
Station — City  rejected  bids  for  remodeling 
3  story  brick,  steel  and  concrete,  concrete 
flooring  on  Central  S<|.  Alioiit  $86.oao. 
Work  will  be  retigured.  C.  H.  Blackall.  20 
Beacon  St..  Boston,  archt.  .Noted  Jan.  23. 

.Msmh.,  Natlrk — Housing — Northway  Mo¬ 
tors  ('o.  plans  to  build  one  hundred  11  story, 
28  X  38  ft.  brick  and  concrete  residences, 
macadamized  roads,  concrete  walks  and 
curbs,  sewers,  etc.  About  $500,000.  J.  J. 
Smith.  Old  South  Bldg.,  Boston,  archt. 

.Mshh.,  Taunton — (f’hurfch — Immaculate 
(’onceptlon  congregation  receives  bids  about 
Apr.  1.  huilding  2  story.  45  x  80  ft.  brick 
and  «>ncrete.  concrete  foundation  on  Hay 
St.  About  $50,000.  M.  J.  Reilly,  pastor. 

R.  I.,  Pruvldenrr — Dormitory — Women’s 
College  of  Brown  University,  172  Meeting 
St.,  receives  bids  about  Apr.  1,  building  4 
story  brick,  steel  and  concrete  dormitory, 
concrete  foundation,  to  include  reafling. 
recreation  and  dining  rooms.  About  $150,- 
000.  L.  S.  Ping,  dean.  Andrews,  Jacques 
ft  Jones,  60  Congress  St.,  Boston,  archts. 

R.  I.,  Providence  —  Hospital  —  Rhode 
Island  Hospital,  Eddy  St.,  receives  bids 
about  May  building  3  story  brick,  steel 
and  rein.-con.  addition,  rein.-con.  flooring 
and  concrete  foundation.  About  $100,000. 
K.  Taylor  ft  Co.,  Federal  St.,  Boston.  Masfs 
archts. 


K.  I..  W’«M»n»*cket  —  Theatre  —  Social 
Amusement  Co.,  c/o  W.  F  Fontaine,  archt. 
Federal  Bldg.,  having  plans  prepared  for 
moving  picture  theatre  on  Cumberland  St. 
About  $60,000. 

r»nn..  Bridgeport — Hotel — H,  Frank.  426 
Boston  Ave.,  plans  to  build  4  story  85  z 
112  ft.  brick,  concrete  foundation  on  Broad 
and  Liberty  Sts.  About  $80,000.  E.  B. 
Caldwell,  Jr..  886  Main  St.,  archt. 

roan..  Bridgeport — Hotel — /H.  E.  Frank. 
426  Boston  Vve.,  purchased  site  on  Wash¬ 
ington  Ave.  and  Coleman  St.  and  plans  to 
build  4  or  6  story.  About  $200,006. 

roan.,  Biidgepert — Memorial — Chamber 
Commerce  plans  to  construct  building  to 
be  known  as  Liberty  Memorial  Bldg.  About 
$760,000.  Address  W.  T  Hlncks,  member 
of  com. 
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HuildinKS  (Continued) 

Conn..  llridKeporl — School — St.  Michaels 
I’olish  ootiKrcRatioii.  310  SterliiiK  St.,  plans 
til  liuild  3)  story  hrick,  steel  and  concrete, 
rein  -i'on.  tlooriiiK  and  concrete  foundation 
on  SterliiiK  St.  .\hout  $125,000.  A.  li'iRlew- 
ski.  pastor. 

Conn.,  ItanielMoii — Recreation — St.  James 
coiiKreKatlon  receives  hids  in  fall  hulldins 
4  story.  70  x  lOO  ft  brick,  steel  and  reln.- 
con  .  concrete  foundation.  Alsiut  $60,000. 
W  H.  fox.  53  Slate  St..  Boston,  Mass., 
archt. 

Conn.,  .Milford — Memo.  .a. — Town  plans 
to  constru.'t  memorial  huilditiR.  to  Include 
armory,  community  hall,  auditorium  and 
club  house  About  $100,000.  Address  M.  J, 
I'bsney.  8  Green  St. 

Conn..  New  Haven — Hotel — H.  A.  Is'On- 
nrd.  002  t'hapel  St.,  receives  bids  about 
May  15.  buildinR  10  story.  150  x  190  ft.. 
Iirick  .and  aleel  apartment  hotel,  rein. -con. 
tlooriiiR.  concrete  foundation  on  College 
and  Chapel  Sts.  About  $250,000. 

Cuiin.,  New  laindon — Theatre — H.  R. 
Brewster,  archt..  295  Hast  17th  St..  Brodk- 
lyn,  X.  Y..  receives  bids  in  ,\pril  building 
3  story.  70  X  165  ft.,  brick  and  concrete, 
rein. -con.  tloorlng.  concrete  fniiifrtalion.  on 
Bank  St.,  for  t*  J  Huey.  Methnflist  St. 
Alsiut  $75,000.  Noted  Jan.  16. 

Conn,.  Newtown — High  School — Town 
plans  to  build  meinori.tl  high  school  .\hout 
$100,000.  K.  O.  Grlsbrook.  chn.  com. 

Conn..  Tnrriiiglon — t'hurch — Polish  Con- 
Ri'i  Ration  Society  plans  to  build  on  Union 
.St  .  brick.  AlKiut  $75,000.  .Vddress  A. 
Krukor,  Torrlngton. 

Conn..  Torrlngton — Club  House — I.  O.  R. 
M  .  .Mohawk  Tribe.  Main  St  .,  plans  to  build 
on  Main  and  East  Main  Sts.  Aliout  $60,- 

OIHI 

Conn.,  Wethersfield  —  Library  —  Town 
plans  to  build  library  on  Main  St.  and  Hart¬ 
ford  Ave.  Aliout  $5().00(t.  Address  A.  W. 
Hanmer,  71  Main  St 

N.  Y..  itiilfalo — Community  House — 
fayette  Presbyterian  conKregatlon,  I-afa- 
yette  and  Klmwood  .\ve..  plans  to  build 
memorial  I'ommunity  house  adJolninR 
church  .\bout  $150,000  K.  D.  Kmerson. 
587  Ashland  Ave.,  chn.  finance  com. 

N.  Y'..  Cortland — Normal  School — State 
Legislature  Capitol,  Albany,  petitioned  to 
appropriate  $600,000  to  rebuild  school  here. 
T  K  Kinegan.  Capitol,  Albany.  i*omr.  state 
bd  educ 

N.  New  York — Store  and  I.,oft — S.  B 
Kisendrath.  archt,  18  Hast  4l8t  St.,  soon 
lets  (Xintract  building  6  story.  49  x  100 
ft  .  brick  and  steel,  concrete  foundation,  at 
255-267  5th  .Vve..  for  Musher  &  Co..  140 
Uherty  St  About  $80,000 

N.  Y’..  Salisbury — Hospital — Bd.  Supervs.. 
Herkimer  Co.  (Herkimer),  having  plans 
prepan-d  for  brick  and  concrete  tubercu¬ 
losis  hospital  on  Heller  site  here.  |  ml 
from  Salisbury  Center.  Election  soon  to 
vote  on  $150,000  bonds  for  project. 

N.  Y’.,  Syracuse — Memorial  Hall — Cham¬ 
ber  of  Commerce  plans  to  build  memorial 
hall  About  $250,000  C.  A  Chase.  Ill 
Wyoming  St.,  chn.  executive  com. 

N.  Y’..  YVards  Island — Dining  Room — 
.State  Hospital  Comn.,  Capitol,  Albany,  re¬ 
ceived  bids  Mar.  4.  building  3  story,  22  x 
1 1 4  ft.,  brick,  steel  and  concrete,  rein. -con. 
fiooriiiff.  concrete  foundation,  at  State  Hos¬ 
pital  here,  from  Palllace  Bros..  7  Kant 
42nd  St..  New  Y’ork  City.  $97,630;  Carleton 
Co..  Ixingacre  Bldg..  New  Y'ork  City.  $103,- 
858 ;  C.  L  Dooley.  Inc..  267  Adelphl  St.. 
Brooklyn.  $105,700.  Noted  Feb.  13. 

N.  J.,  Soho — Tuberculosis  Hospital — Bd. 
Freeholders  h^sex  Co..  Newark,  having 
pteliminar.v  plans  prepared  by  R.  W.  Erler. 
archt..  45  Clinton  St.,  building  here. 

N.  i.,  Union  Hill — School — Bd.  Educ.  re¬ 
ceives  hids  in  April  building  3  story.  105  x 
192  ft.,  brick  and  steel,  concrete  founda¬ 
tion.  on  Hudson  Ave.  between  Ist  and  2nd 
Sts.  About  $200,000.  J.  Lugo.sch,  21  Ber- 
genline  Ave..  archt.  Noted  Jan.  16. 

X.  J..  West  Orange — (Mvic  Center — City 
plana  to  construct  civic  center  building  be¬ 
tween  Y^alley  Rd  and  Falrmount  Ave, 
to  b«'  known  as  Liberty  Hall.  About 
$100,000. 

Pa.,  Juniata — College — Juniata  College 
having  sketches  prepared  by  G.  E.  Brum¬ 
baugh,  archt..  Real  Estate  Trust  Bldg.. 
Phila..  for  group  of  college  buildings  here 
to  Include  auditorium,  etc. 


Pa..  Phila. — Offlee — Finance  Co.  of  Penn¬ 
sylvania,  1420  South  Penn  S<i..  pians  to 
build  21  story  oRIce  building.  About  $1,500.- 
000,  G.  H,  Earle,  Jr.,  pres. 

.Md.,  Baltimore  —  Church  —  Emmanuel 
Protestant  Episcopal  congregation.  Cathe¬ 
dral  and  Head  Sts.,  had  plans  prepared  by 
YV.  Ritter,  archt..  Cambridge.  Mass.,  for  1 
story,  25  x  65  ft.  steel  and  stone  addition 
to  church,  stone  and  concrete  foundation, 
with  133  ft  tower.  Al>out  $125,000,  H.  D. 
Harlan,  9  W'est  Biddle  St.,  chn.  bldg.  com. 

H.  KIk  Point — Church — St.  Joseph  con¬ 
gregation  soon  lets  contract  building  1 
stor.v.  50  X  143  ft.  brick  and  stone.  .\l>out 
$60.00.  F.  R.  Salmon,  pastor.  W.  L. 
Steele.  602  United  Bunk  Bldg.,  Sioux  City, 
la.,  archt. 

fia..  Bibb  City — School — Bibb  Mfg.  Co., 
Main  St.,  Macon,  soon  lets  contnict  build¬ 
ing  2  story,  brick  school  and  auditorium 
here.  Aliout  $50,000. 

tJ».,  Biibllie— Schools — Bd.  Educ.  plans 
to  issue  $50,000  bonds  to  enlarge  and  im¬ 
prove  various  schools. 

I. a.,  New  Orleans — Hospital — City  having 
plan.s  prepared  by  E.  A.  Christy,  archt.. 
Cil.v  Hall,  for  3  story,  rein. -con.,  steel  and 
brick,  rein. -con.  flooring,  concrete  pile  foun¬ 
dation.  on  Tulane  and  Carr  Ave.  About 
$200,000. 

O..  Clnrlnnatl — Home  Financing  Co..  1209 
Union  Commercial  Bank  Bhig.,  having  plans 
prepared  for  8  story,  brick,  steel  and  con¬ 
crete  freight  terminal,  warehouse  and  stor¬ 
age  plant,  on  Smith  and  Mill  Sts.  About 
$3,000,000  A.  M.  Allen  Co..  1900  Euclid 
Bldg.,  engrs. 

O.,  Clnelnnatl — School — Bd.  Educ.  re¬ 
ceived  bids  building  Hoffman  school,  2 
Story  brick,  on  Bloody  Run  Blvd..  from  D. 
Meinken  Co..  2126  Western  Ave..  $318,867; 
Ohio  Bldg.  &  Constr.  Co..  Burnet  Ave.. 
$333,500  ;  David  Cordon  Bldg  &  Constr. 
Co.,  Burnet  Ave.,  $337,554. 

O.,  Cleveland — Bank  and  Office — Cleve¬ 
land  Federal  Reserve  Bank,  Williamson 
Bldg.,  plans  to  tulld  10  or  12  story,  160 
X  200  ft.  on  Ejist  6th  St.  and  Superior  Ave. 
About  $1,650,000, 

O.,  Cleveland- — Commercial  Warehouse 
Co.,  250  Arcade  Bldg.,  had  preliminary  plans 
pre|>ared  by  Fulton  &  Taylor,  archt.,  631 
HipiHidrome  .Ynnex,  for  10  story,  brick  steel 
and  concrete  warehouse  on  Abbey  Ave. 
About  $1,600,000. 

O.,  Cleveland — Sales  and  Olflet' — Automo¬ 
bile  Hospital  Co.,  2076  Bast  22nd  St.,  plans 
to  build  66  X  150  brick,  steel  and  concrete. 
About  $75,000. 

O.,  Cleveland — Salesroom — Paul  Bros.  Co.. 
Citizens  Bldg.,  having  preliminary  plans 
prepared  by  W.  S.  Ferguson  Co.,  archts., 
1900  Huclid  Ave.,  building  3  story,  99  x 
133  ft.  on  East  18th  St.  near  Euclid  Ave. 
About  $115,000. 

O..  Cleveland — School — Bd.  Educ.  plans 
to  build  1  story,  brick,  steel  and  concrete 
school  on  Miles  Ave..  and  1  story  addition 
to  school  on  Warner  Rd.  Cost  $100,000 
each.  YV’.  H.  McCormack,  East  6th  St.  and 
Rockwell  Ave.,  archt. 

O..  Cleveland — School — Bd.  Educ.,  EUist 
6th  St.  and  Rockwell  Ave..  plans  to  build 
2  story,  brick,  steel  and  concrete  on  YYfest 
20th  St.  and  Spring  Rd.  About  $75,000. 
YV.  R.  McCormack.  East  6th  St.  and  Rock¬ 
well  Ave.,  archt. 

O.,  Ba.vlon — Commercial — Gem  City  Bldg, 
and  Loan  .Assn..  12  North  Main  St.,  plans 
to  build  1  story.  37  x  110  ft.  steel  and  con¬ 
crete.  rein. -con.  flooring  and  concrete  foun¬ 
dation.  by  Schenok  &  YYfilllams,  archts.. 
Mutual  Home  Bldg. 

O.,  Dayton — Office — Refiners  Oil  Co..  516 
South  Main  St.,  plans  to  build  3  or  4  story. 

Mieh..  Detroit — Office — Buhl  Malleable 
Co..  Wight  and  Adair  Sts.,  had  plans  pre¬ 
pared  by  Smith.  HInchman  &  Grylls,  archts., 
1318  Book  Bldg.,  for  3  story,  34  x  82  ft. 
brick,  rein. -con.  and  steel  rein. -con.  floor¬ 
ing  and  concrete  foundation.  About  $60,- 
000 

Mneh..  Highland  Park  (Detroit  P.  O.) — 
Hospital — City  recives  bids  about  May  1. 
building  4  story.  48  x  138  ft.  brick  and 
rein. -con.  hospital,  with  48  x  54  ft.  wing, 
also  2  story,  32  x  60  ft.  power  and  heating 


plant.  Aliout  $300,000.  M.  J.  .Stm 
South  Michigan  .Ave.,  Chicago,  archt  ,t..  i 
June  20.  ' 

III.,  Chleago — Hotel — J.  A.  '!’  ...n 

archt.,  108  South  La  Salle  St.,  receii  ImiJ 
about  Mar.  25.  building  9  story,  .  si; 
ft.  brick  and  rein. -con.  addition,  r- 
flooring  and  concrete  foundation  oi,  ( 
endon  and  Windsor  Aves.,  for  Bl.i>  a  ,)„,i 
Hotel  Co.  About  $250,000. 

III.,  KoreHt  Park  (Oak  Park  P.  O.)  -TIih. 
ntre  and  Stores — A.  Harris,  35lh  ai.  l  ii„„ 
Sts..  Chicago,  having  plans  prepareil  li>  || 
Ij.  Newhouse,  archt..  4630  Prairie  \v.' 
('■hlcago.  for  1  story,  120  x  200  ft 
and  timber,  brick  foundation,  on  M 
and  Des  IMaines  Sts.,  here.  About  D  . 

la..  Sioux  CIt.v — Hotel — Purslow  IN-.c,. 
c/o  L.  B.  Ixingnecker,  914  Jones  .St  .  iilau. 
to  build  18  Stor.v,  150  x  15o  .ft.,  reiii 
brick  and  steel,  rein. -con.  flooring  an.l  .-.iie 
Crete  foundation  on  5th  and  Nebrask  i  .Sm 
About  $1,000,000. 

In..  NIuux  City — Hotel — YY'ar  Eagle  Cup. 
iiorction,  50"  Trimble  Blk.,  plans  tn  i.micl 
8  story.  160  x  200  ft.,  rein. -con.,  brick  .mil 
steel,  rein. -con.  flooring,  concrete  fouini.ii i„n 
on  6th  and  Pierce  Sts.  About  $750,(Miu 

Ylinn.,  Duluth — School — Bd.  Educ..  (Ileii- 
coe  Bldg.,  having  plans  prepared  liv  Crcifi 
&  Boerner.  archts..  I..on8dale  Bldg.;  lniiki- 
Ing  2  story,  rein. -con.  grade  school,  rein  - 
con.  flooring,  concrete  foundation  on  Hav- 
view  Heights.  Atiout  $60,000. 

Kan.,  Lawrenrr — High  School — Bd.  I•’.(lul' 
plans  election  to  vote  on  $250,000  bonds  tn 
build  memorial  high  school.  R.  A  Kent 
supt. 

Kan..  McPherson — Hospital — McPIierson 
Co.  having  plans  prepared  by  Mann  ft 
Gerow,  archts.,  Hutchinson,  for  4  story.  4»  x 
166  ft.  brick  and  stone,  concrete  foiinda- 
tlon.  About  $100,000.  A.  J.  Cederholm. 
CO.  elk.  Noted  Jan.  30. 

Kan.,  Salina — School — Sisters  of  .St  Jo¬ 
seph  plan  to  build  brick  and  rein. -con  girls 
school.  About  $300,000. 

Kan..  Wellingtun  —  Auditorium  —  City 
plans  election  in  April  to  vote  on  $150.oiiii 
bonds  to  build  2  story  brick,  stone,  con¬ 
crete  and  steel  auditorium.  C.  Boiler  ft 
Bros.,  archts.,  Kansas  City,  Mo.,  preparing 
plans.  About  $150,000. 

Kan.,  Wichita — Hotel — Wichita  I'nion 
Stockyards  Co.,  Stockyards  Exch  Bldg 
having  plans  prepared  by  E.  R.  .Meier 
archt..  for  3  story  rein. -con.  and  hrick.  ce¬ 
ment  flooring,  concrete  foundation,  on  21  si 
St.  About  $75,000.  D.  C.  Smith,  mgr 

Neb.,  Falls  CIt.v — Bank  and  TenipN' 
Richardson  Co..  State  Bank  and  Masonic 
Bldg.  Assn,  having  plans  prepared  by  Kiske 
&  Meginnis,  archts..  533  Bankers  Life  Bldg 
Lincoln,  for  3  story.  50  x  113  ft.,  rein -eon 
and  brick.  About  $100,000. 

Neb.,  Llncolik  —  Church  —  Westminster 
Presbyterian  congregation  having  iilaiis 
prepared  by  J.  R.  Smith,  archt.,  406  Ne¬ 
braska  State  Bank  Bldg.,  for  2  story.  :is 
X  98  ft.,  rein. -con.  and  brick  on  23rd  and 
Garfield  Sts.  Aliout  $110,000.  R.  A.  By- 
man,  chn.  bldg.  com. 

S.  D.,  Watertown — High  School — Bd 
Elduc.  receives  bids  in  spring.  Iiuilding 
brick,  concrete  and  stone  on  1st  -Yve 
S.  E.  About  $300,000 

N.  D.,  YValhalla — Farmers  Seed  Potato 
Growers  Assn,  plans  to  build  2  story  7ii  x 
130  ft.  tile  warehouse.  100,000  bushel  ca¬ 
pacity. 

N.  D..  WlUlston— Hospital — Wittenberg 
Hospital  Assn,  plans  to  build  hospital  here 
Aboul  $50,000. 

Mo.,  Brookfield — School — Bd.  EJduc.  hav¬ 
ing  plans  prepared  by  M.  Martin,  archt 
Hannibal,  for  rebuilding  brick  and  stone 
school  recently  destroyed  by  fire.  About 
$60,000. 

Mo.,  Coliimbla — Dormitory — Knights  of 
Columbus  plan  to  build  brick  and  stone 
dormitory  to  include  25  rooms,  hall,  etc 
About  $50,000. 

Mo.,  Ozark — Court  House — Christian  Co 
plans  election  to  vote  on  $90,000  bonds  to 
build  court  house.  About  110,000  subscrilied 
to  aid  project. 

•  Mont.,  Harlowton — School— City  will  sell 
$50,000  bonds  Mar.  24,  to  build  school 

Mo..  8t.  Loais— High  School— Bd.  Educ 
purchased  site  on  Louisiana  Ave.  and  y- 
senal  St.  and  plans  to  build  3  story,  brii’k 
and  <»ncrete.  rein. -con.  flooring  and  con- 
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iiml.itlon  11  M-  MllllRan.  600  Bd. 

M,,  KiinHaH  CItj- — Maubolfum — KansaH 

\l  lUsoUum  Co.  liaviiiK  plans  pr.-pared 
S  l.ovell.  archt.,  30  Xorlli  MIchiKan 
ChicaKO.  for  3  story  rein -con  on 
Mi.ft.  .ilte  here.  Alwui  »5i)(».ooo. 

ivv  Uiilla* — Schools — City  election  Apr. 
]  \.itc  on  $750,000  bonds  to  build  schools, 
(j  ii  Fairtrace,  city  enijr. 

ol<l»  .  Illurkwell — Hotel — Blackwell  Hotel 
Cl)  haviiiK  plans  prepared  by  L.  H.  Bailey. 
..rilit  1214  North  Oklahoma  St..  Okla- 
iiDiiia  for  4  story.  100  x  140  ft.,  rein.-coti. 
and  hrii  k. 

Pkl»..  Iturant — Hlffh  School — City  elec¬ 
tion  ali<»ut  Mar.  22  to  vole  on  $120,000 
bonds  to  build  high  school. 

Dkbi  4  iild — Schools — Bd.  Edtic.  soon  re- 
crivcM  bids  bulldliiK  2  story,  70  x  140  ft. 
f,. in -con  and  brick  arade  school,  cost  $110,- 
iiiiii  .il.so  3  story.  64  x  125  ft.  rein. -con. 
•ind  brick  addition  to  hlKh  school.  $loit,oo0. 
i;  W  .sshaw.  Beck  Bldx  .  archt 


Hkla.,  Knld — Theatr< — O  H.  Harryinan, 
113  West  IMne  St.,  plans  to  build  60  x  150 
ft  brick  and  atone,  on  Independence  St. 
About  $50,000. 


ttkirt.  Oklahoma — Office — Sterling  Refln- 
ini;  <'<>.  310  Mercantile  BIdK..  plans  to 
builil  2  store.  5s  x  60  ft.  marble  and  brick. 
About  150.000 


Okla.,  I’onra  City — Church — Christian 
cons  rctfat  ion  havlnK  jrlans  prepared  hy 
I.itvton  &  Smith,  archts  .  701  .Southwest 
R, '.serve  Bank  BldR..  tlklahoma.  for  2  story. 
T''  X  150  ft.,  brick  ami  stone  on  6th  and 
(irand  .Vves.  About  $60,000. 

ttkia..  INinea  Cit.v — School — Bil  Kduc. 
l.iiviiiK  plans  prepared  by  Layton  &  Smith, 
archts..  701  .Southwest  Beserve  Bank  Bldf;.. 
iiklahonia.  bulldInK  1  story,  brick  and  stone. 
About  $60,000. 


Pkla..  Tulsa — Church — Trinity  Kpiseopal 
<om!reKatlon  plans  to  build.  About  $1!)0,- 
000. 

Idaho.  Idaho  Falls — Court  House — Bonne¬ 
ville  Co.  election  June  3.  to  vote  on  $275,- 
iHio  bonds  to  build  court  house  here. 

tire..  Kusene — f’nlverslty — T’nlverslty  of 
oii-con  havlnif  plans  prepared  by  K.  K. 
Liwrence,  dean,  for  constructlnfr  woman's 
buildiiiK  adjacent  to  Hendricks  Hall.  -Vbout 
$125,000.  Noted  Feb.  27. 

(Ire.,  Ilepiiner — Hotel — Heppner  Hotel  Co. 
anil  Ileppner  Impvt.  Co.  havina  plans  pre¬ 
pared  for  80  X  100  ft. 

(Ire.,  I.akrview — Hotel — Commercial  Hotel 
Cl),  havinit  plana  prejiared  by  K.  J.  l>e 
l.iiii(reliamps.  archt.,  Lakevlew,  for  larne 
ii.mrete  building. 

(Ire.,  Murshfleld — .\rmory — City  plans  to 
litiild  armory.  .\l»out  $40,000  now  available 
and  $20,000  will  be  voted  on  under  rt'con- 
si ruction  liond  issue  election. 

(Ire.,  (Irriron  Cll.v — High  School — Wil- 
lanii'tti'.  West  Linn  and  Bolton  School  lUsts. 
filan  eb'Ction  to  vote  on  $62,&<M)  bonds  to 
inircha.se  site  and  bulhj  union  high  school, 
lid  Kduc.  Mist.  No.  3  In  charge, 
t  si.,  I.»»  .kiigelrs — .Studio,  etc. — Bonnie- 
Rieil  P’ilm  Mfg.  Co.,  .Viles,  plans  to  build 
iiiDtion  picture  plant  (^insisting  of  studios, 
oilici's.  laboratnrit‘8.  warehouse,  grand 
.iiands.  isiwer  plant,  etc.,  all  frame  and  plas¬ 
ter  construction,  on  Sunset  Blvd.  and  Bron- 
Min  ,\ve  About  $1,600,000.  Train  A-  Wil¬ 
liams.  225  Exch.  Bldg.,  archts. 

(  111..  Visalia — Bank  and  Office — Natl. 
Bank  of  Visalia  considering  tentative  plans 
for  I  or  5  story.  About  $200,000. 

(|>ie.,  ()aeber — School — School  Bd.  pur- 
cliHsed  site  on  13th  St.  near  1st  Ave..  and 
plans  to  build  school.  About  $60,000.  O. 
K  T.vnguay.  Quebec,  archt. 

(int..  (iu'lph — School — Bd.  Educ.  having 
pill  IIS  tirepared  by  S.  B.  Coon  &  Son.  archts,. 
KM-.'isior  Bldg.,  Toronto,  for  school.  About 
$'|0  IIIIO, 

(lilt.,  Mlmleo— Cottages— >Dept.  Pub.  Wks., 
Tomiito.  plans  to  build  2  cottages  at  Hos- 
plt.il  for  Insane  here.  About  $75,000.  (J.  F. 
<1  Mi'Iilarmid.  minister. 

(lilt..  Mimiro — School — Town  plans  to 
I'Uilii  school.  About  $55,000.  J.  Kay,  seey.- 
tr.'X" 

(lilt..  Ottawa — Store  and  Office — C.  J. 
B'Nitb  having  plans  prepared  by  J.  A. 
Kdw.ird.  archt..  Bootn  Bldg.,  for  9  story, 
I'"-  X  ifto  ft.  on  Bank  St.,  corner  Slater 
Si  About  $700,00. 

(lilt..  Weston — Schtxil — Town  plana  to 
bu.ld  school.  About  $60,000  voted  for  pro.1- 
■  Noted  Jan.  9. 


inns  ItKSIKF.D 

Conn.,  Fairtleld — School — \V.  Schmidt, 

archt..  1188  Main  St.  Bridgeport.  Is  re¬ 
ceiving  bids  for  2  story.  62  x  !I6  ft.  brick, 
concrete  and  steel,  rein. -con.  flooring  and 
concrete  loundatlon,  for  St.  Thoma.'  I'on- 
grcgatioii.  Boston  Post  Rd.  AV.  J.  Blake, 
pastor.  About  $65,000.  Noted  Jan  16 
Conn.,  New  l.oiidon — Dormitory — Ewing 
&  ( 'ha|i|>elle.  archts..  loi  I’ark  .-Vve..  New 
York  City,  receiving  tiids  building  dormi¬ 
tory  for  Connecticut  College  for  Women. 
Mohegan  .\ve.  About  $125,000.  Noted  Dec. 
19. 

N.  Y.,  Itruoklyii  —  Hospital — I’ntll  Mar  17. 
by  ('arlsou  A  Wiseman,  archts.,  226  Henry 
.St.,  for  4  stor.v,  76  x  100  ft.,  brick  and  steel, 
concrete  foundation,  on  Bushwick  Ave  and 
Cedar  St.,  for  Bushwick  Maternit.v  Hos¬ 
pital.  761  Bushwick  .\ve  .Vlsint  $7o,ooo. 
Former  bids  rejected  Noted  Fet).  20. 

N.  Y.,  Hunlliigtoii  Park  (Huntington  I*. 
(I.) — Museum — I'ntil  Mar.  18.  by  Maynicke 
&  Franke,  archts..  25  East  26th  St.,  New 
York  ('ity.  building  1  story.  44  x  113  ft., 
limestone  and  marble,  here,  for  A.  Heck- 
schcr,  56  East  12nd  St..  New  York  I'ity. 
About  $100,000,  .Noted  Jan  30 

N.  Y..  New  York — Dormitory — Until  Mar. 
19.  by  ft.  S,  Coier.  comr.  pub.  charities, 
building  and  repairing  in  male  ilormltory, 
on  liitndalls  Island. 

N.  V..  New  York — Hospital — Until  Mar. 

14,  by  B.  S.  Coier.  comr.  put>.  charities, 
building  and  repairing  in  Woodside  Bldg, 
on  Itandalls  Island. 

N.  Y..  New  York — Theatre — Until  Mar. 

18,  by  H.  J,  Kraiip.  archt,,  114  East  16th 
St.,  building  2  story.  189  x  213  ft.,  brick 
and  steel,  concrete  foundation,  at  4827 
Bwny.,  for  Cit.v  Heal  Estate  Co..  176  Bway. 
Alimit  $100,000.  B.  Cleveland,  pres.  Noted 
Feb.  20. 

I*a.,  riiilu. — Comfort  Building,  etc. — Un¬ 
til  Mar.  17,  by  Ib-pt.  Pub.  Wks..  City  flail. 
(Xinstructing  group  of  1  story,  rein. -con., 
brick  and  timber  liulldings,  rein.-(X>n.> 
fiooriiig,  conerete  foundation,  at  I)«‘aguo 
Island  Park  to  include  comfort  building, 
stalile,  yard,  superintendent's  (juarters,  tioat 
house  and  liand  stand.  About  $250. ono.  R. 
E.  While,  Pennsylvania  Bldg.,  archt. 

W.  Ya..  .Moiilgomery — fligh  and  tirade 
Schools — I'ntll  May  1.  by  Bd.  Educ.,  bulW- 
Ing  2  story  88  x  144  ft.  brick  high  school 
.also  45  X  82  ft.  grade  .school.  Cost,  $8n.o00 
and  $20,000  respectively.  A.  F.  Wysotig. 
Princeton,  archt. 

I.a.,  Edgartl--Cliiirclt — Until  Mar.  31,  t>y 
St  Jolin  Baptist  ('ongregation  building  55  x 
136  ft.  lirick  .and  concrete.  AI>out  $60,000. 
J.  B.  Favrol  A  l.ivatidals.  Title  Huarantee 
Bldg.,  New  Orleans,  archts.  Noted  June  13. 

O. ,  f'ufumbuH — Bank  and  Office — Until 
•Apr.  3,  by  F.  L  Packard,  archt..  Hayden 
Bldg.,  hufiding  6  story  25  x  96  ft.,  concrete 
and  brick,  concrete  foundation,  on  High 
and  East  Main  Sts.,  for  Franklin  I.s)an  and 
.Savings  Co.,  347  South  High  St.  About 
$100,000.  Noted  .Mar.  6. 

O.,  Dayton — Bank  and  Office — ITntll  Mar. 
23,  l>y  I’retzinger  A  Mussciman,  archts.. 
Reihold  Bldg.,  for  6  story.  45  x  70  ft.  reln.- 
con.  addition,  rein. -con.  flooring,  to  Calla¬ 
han  Bank  Bldg.,  3rd  and  Main  Sts.  .\l>oiit 
$126,000. 

III.,  f'liirago — Orade  School — Until  Mar 

19,  hy  Bd.  Educ,  for  altering  existing  build¬ 
ing  and  constructing  3  story.  105  x  120  ft, 
brick  and  timber  adtlltlon  to  Darwin  St'hool. 
rein. -con.  flooring  and  concrete  foundation, 
on  Edgewood  and  North  Albany  Aves. 
Almut  $250,000.  A.  F.  Hussander.  5  South 
Dearborn  St.,  archt, 

Mirli.,  Itelrolt — Mercantile — Until  Mar. 

15,  hy  A,  Kahn,  archt,,  Maniuette  Bldg.,  for 
8  story.  40  x  100  ft.  brick,  rein. -con.  and 
steel,  rein  -(?on.  flooring  and  (xmcrete  foun¬ 
dation,  on  Woodward  Ave..  for  Heyn’s 
Bazaar,  147  Woodward  Ave.  E.  Heyn. 
pres.  Noted  Feb.  27. 

IVaHli.,  Seattle — Hall — I’ntll  Apr.  4.  by 
Regents  University  of  Washington,  hiilld- 
Ing,  grading  and  excavating  for  philosophy 
hall.  Almut  $200,000,  Bebb  A  Oould.  Se¬ 
curities  Bldg.,  archt. 

PKirES  ANI>  rONTRACTS  AWARDED 
'(tlndlcates  award  of  |  contract 
★  Maas.,  .Middleton — Hospital — Essex  Co. 
(Newburvtiort)  let  contract  building  1  and 
2  story.  40  x  600  ft.  brick  and  conarete 
tuberculosis  hospital,  rock  foundation, 
to  C.  E.  Currier  Co..  10  High  St.,  Boston. 
Altout  $500,000.  Plans  Include  power  plant, 
administration  and  ward  buildings. 

Mass.,  Watertown  (Middlesex  P.  O. )— 
School — Bd.  Educ.  received  bids  building  3 
Btorv  brick,  concrete  foundation,  from 
L).  Mitchell.  Milk  St.,  Boston,  $78,983-  S. 
J.  Kelley.  Central  Sq..  Cambridge.  $79,750. 


★  R.  I..  Central  Falls — Church — Our  I^ioly 
of  Per|>etual  Help  coiigregalloii.  310  lligii 
St..  Pawtucket,  let  contract  butldiiiK  2 

story.  60  x  too  ft,  brick,  licre.  to  T  Waiczak. 
Mlli  St.  About  $90,000. 

★  R.  I..  Newport  —  Memorial — Cushing 
Memorial,  C/O  Delano  A  .Mdrjcb.  archts  . 
126  East  38th  St,  .\«'W  York  Cttv.  l«“t  con¬ 
tract  huilding  39  \  56  ft.  stone  ami  niarlilc. 
on  Bellevue  .Vve.,  to  Central  Bldg  Co,  58 
Front  St.,  Worcester,  Mu.s.s  Alsxit  $5a,i»nit 

'★Coiiit.,  Hartford — Hotel — N  (’arnl)illo 
5  Edwards  St.,  will  buiUI  5  story.  46  x  126 
ft.  I>rick  and  sleet,  rein  -con  flooring  atnl 
concrete  foundation  on  Farmington  .Vvi- 
AIhiuI  $80,000.  Work  will  hi'  done  hy  d;iv 
labor  .Noted  Fi'ti  20. 

'★Coiin.,  New  Haven — Hotel — DeBussev- 
Kuslen'r  4*o..  116  Church  St  .  w  ill  huihl  .6. 
story.  226  x  260  ft  lu  ii  k,  sto'l  ami  coii- 
<  r»  le.  rein. -con  flooring  and  concrete  foun¬ 
dation  at  239  Whlltii'V  .Vm-  Plans  incliiib' 
garage.  Kymnasium  ami  swlnmung  ihioI 
Atiout  $750.00(1.  Work  will  he  flom*  h> 
da)  luhur. 

★  N.  Y..  llriMikl)  II — School — Bd  Educ.  5oo 
Park  Ave.,  New  York  ('lly.  let  coiitrait 
l>uilduig  P.  S.  29.  5  story.  118  x  192  ft 
steel  and  brick,  concrete  foundation.  Henry 
iind  Harrison  Sts  .  to  Fryiiier  A  Hanna.  25 
West  45lh  St.,  New  York  City.  $463,960 
.Noted  Fell.  20. 

★  N.  Y'.,  Far  RarkiiMay — Theater — F'ar 
Ilockaway  Strand  Tlieater,  47tli  St.  amt 
Bway.,  New  York  City,  let  contract  Iniild- 
iiig  1  story,  144  x  260  ft.,  lirick  and  st<-el, 
concrete  foundation,  on  Central  .Vve..  to 
M.  Shapiro,  52  V'aiiderhilt  .Vve.  New  York 
("ity.  Aliout  $100,000.  Noted  Fell  20. 

★  (•a.,  I.a  (iraiigr  —Community  House — 
Iiilernutlonul  Colton  Mills  let  contract 
l>uil(ting  I  story,  tile  and  stucco,  incliiilliig 
swimming  pool  and  gvmnaslum  to  H  N 
Marshall,  Whalev  St  ,  Columlila.  S  C. 
About  $65,000.  .Noted  Fet.  27. 

■★O.,  Cleveland — Hall — ('ity  let  contract 
for  concrete  walls  and  fireproofing  on  pro- 
IKised  6  story,  concrete  and  steid  public 
hall,  on  blast  6th  St.  and  l..akeside  Ave  to 
Cleveland  FIreiiroof  ('onstr.  Co..  Anisfleld 
Bldg.  $80,285;  total  cost.  $3,000,000 
Noted  Fob.  6, 

★  D.,  Cleveland — Office — It.  R.  Hanna.  511 
Leader-News  Bldg  ,  let  contract  liullding  18 
story.  199  x  210  ft  .  brick,  rein. -con.  and 
steel,  rein. -con.  flooring  and  concrete  founda¬ 
tion.  on  East  14th  St  and  Euclid  Ave.,  to 
J.  (illl  A  Sons  Co..  1301  Citizens  Bldg 
About  $2,600,000,  .Noted  Felt.  20. 

★  O.,  Cleveland — Stor* — See  “Industrial 
Works.” 

★  WIm..  Milwaukee — High  School — City 
let  contract  building  Bay  V'iew  High  Schtstl 
to  P.  RIesens  Sons  Co..  1018  Humboldt  St. 
About  $50,000. 

'★la.,  Sioux  City — Home — Comrs.  Wood¬ 
bury  Co.  let  contract  building  8  story,  6o 
x  180  ft.,  reln.-t-on..  l»rick  and  steel,  reln  - 
con.  flooring,  concrete  fouitdatlon.  on  Bron¬ 
son  Rd.,  to  W.  F.  Kucharo  A  Co..  622 
Hubbell  St..  Dcs  Moines.  $87,880.  .Notet. 
Feb  L3. 

★  Kan.,  lilllaburo — ('ollegt — Tabor  College 
let  contract  building  3  story.  90  x  132  ft 
college  and  I  story  heating  plant,  brick  and 
rein. -con.,  to  M.  J.  (ireen,  Manhattan.  About 
$100,000.  Noted  Jan.  23. 

★  Munt.,  Bozeman — Bank— Commercial 
Natl,  Bank.  40  West  M.vin  St.,  let  (Xjntr.-vct 
huilding  4  story.  55  x  133  ft.,  brick  and 
steel,  concrete  foundation,  to  Hoggson 
Bros..  486  5th  Ave..  New  York  City ;  cost 
jilus  percentage  basis 

★  Ark.,  Blythevllle-- Auditorium — City  let 
contract  building  auditorium,  to  M.  Sehg- 
man,  CltiZ)>ns  Bank  Bldg..  Pine  Bluff. 
About  $50,900. 

★Okla.,  I’anU  Valley — High  School — Bd 
Educ.  let  contrat't  building  2  story,  72  x  112 
ft.,  rein. -con.  and  brick,  to  Manhattan  Con- 
Btr.  Co.,  3rd  and  Fondulac  Sts.,  Muskogee, 
$54,985.  Noted  Feb.  6. 

Que.,  Montreal — Central  Y.  W.  C.  A.  re¬ 
ceived  only  hid  constructing  4  story.  50  \ 
100  ft.  rein. -con.  and  brick  building,  reln.- 
con.  flooring  and  (xvnerete  foundation,  on 
Dorcheeter  St.,  from  A.  F.  Byers  A  Co..  Uni¬ 
versity  St.  About  $300,000,  Noted  Jan.  21. 


Federal  Government  Work 

PROPOHF.D  WORK 

R.  I.„  Newport — Water  Tanks — Bureau 
Yards  and  Docks,  Navy  Dept.,  Wash.,  D. 

C. ,  idans  to  erect  here ;  Spec.  3826.  About 
815.000. 

Pa.,  Philo. — Fire  Protection  System — Bu¬ 
reau  Yards  A  Docks,  Navy  D^t..  Wash.. 

D.  C.,  plana  to  install  in  Navy  Yard  here; 
Spec.  8828.  About  $30,000. 
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Kederal  Government  Work  (Continued) 

I'll.,  riillB. — l,,ayout  for  Quartermaster 
I  ••  parlment — Bureau  Yards  and  Docks, 
.Navy  Dept.,  Wash.,  D.  C.,  plans  layout  for 
Quartermaster's  Dept.,  Marine  t'orps.  Broad 
Mild  WashInKton  St.  Yard.  IsM'al  Navy 
Yard  will  receive  bids;  Spec.  3826. 

I».  C.,  Wash. — Gradlnir — Bureau  Yards  A 
IHs-ks.  Navy  Dept.,  Wash..  D.  C.,  plans  to 
Krade  west  extension  of  Navy  Yard  ;  Spec. 
.3830.  AlK)Ut  $8000. 

\  a..  .Nitrfolk — Cranes — Bureau  yards  and 
lUH'ks,  Navy  Dept..  VVash.,  D.  C.,  plans  to 
install  in  RalvanlsinR  plant  ;  Spec.  3827. 
.VlM>ut  $24,000 

W.  Va.,  South  Charleston- -Otttcera  Quar¬ 
ters — Bureau  Yards  A  IhM'ks,  Navy  Dept., 
Wash.,  D.  plans  to  build  4  ottteers 

quarters  here;  S|>ec.  3828.  .\bout  $65,000. 

Kilts  IIBSIKBD 

Mass..  Itoston — Cranes — Until  Mar.  24. 
by  Bureau  Yards  A  Docks,  Navy  Dept.. 
Wash.,  D.  C..  InstalllnR  electric  trnvellnR 
cranes  In  steel  stock  storaRe  shed  at  Navy 
Yard  here;  Sia-c.  3822.  Almut  $15,000. 
.Noted  Mar.  6. 

N.  Y.,  Albany — Dost  OtTice  and  Custom 
House — Itntll  Mar.  27.  by  J.  A.  Wetmore. 
sunerv.  archt..  Wash.,  1).  C.,  atteriiiR  post 
ortice  and  custom  house. 

N.  Y.,  Stapleton— Sewer  and  Water  Sup¬ 
ply — t'ntll  A|)r.  2.  by  J.  A.  Wetmora, 

superv.  archt.,  treas.  dept..  Wash.,  1).  C..  In- 
stallinR  sewer  and  water  supitly  connections 
iti  C.  .S.  Murine  Hospital  here. 

I'a.,  I'hlla. — Forced  and  Induced  Draft 
Fans — ITntll  Mar.  24.  by  Bureau  Yards  A 
Docks,  Navy  Dept.,  Wash.,  D.  ('.,  install- 
InR  here;  Spec.  3793.  Altout  $36,000;  $10 
tieposit  retjulred  for  plans  and  spe*-.  Noted 
Fe.b.  6. 

Md..  Indlanliead — Incinerator — ITntll  Mar. 
24.  (i-hatiRe  of  date)  by  Bureau  Yards  and 
Ixtcks,  Navy  Itept.,  Wash..  1).  C..  buildinR  at 
Naval  I’rovliiR  Grounds;  Spec.  8790.  About 
$7000;  $10  deiKtsIt  retiuirtKl  for  plans  and 
spw.  Noted  Mar.  6. 

It.  C.,  Wash.— GradliiR — I'ntll  Mar.  26. 
by  DIst.  Comrs.,  Dlst.  BldR.,  Wash.,  for 
30,000  cu.yd.  RradinR  In  various  streets: 
advertised  in  this  issue. 

Vn.,  Norfolk — Forced  and  Induct'd  Draft 
Fans — I'ntll  Mar.  24.  by  Bureau  Yanis  A 
Docks.  Navy  Dept.,  Wash.,  D.  C.,  InstalllnR 
here;  Spec.  379,3.  Alsiut  $35,000;  $10  de- 
|M)sit  re«4Ulred  for  plans  and  s|H‘c.  Noted 
Feb.  6. 

S.  C.,  rarU  iHland — Kxtension  to  Fresh 
Water  System — t’ntll  Mar.  24.  by  Bureau 
Yards  A  Itocks.  Navy  Dept.,  Wash..  D.  C.  ; 
Spec.  3805  .Al>out  $12,000;  $10  deposit) 

re<|uired  for  plans  and  sitec.  Noted  Feb.  20. 

Fla.,  1‘enNarula — Tower  Plant  Improve¬ 
ments — I’ntll  Mar.  31.  by  Bureau  Yards  A 
iHH'ks.  Navy  Dept.,  Wash.,  D.  C.,  buildinR 
at  .Naval  Air  Sta.  ;  Spec.  3389.  About 
$86,000;  $10  deposit  required  for  plans  and 
spt>c.  Noted  Sept.  6.  » 

4>..  Conneaut  Harbor — Cement — Until  Apt. 
1.  by  IdRhtbou.se  Supt.,  Buffalo.  N.  Y..  fur- 
nlshiiiR  500  bbl.  Portland  cement  here: 
advertised  In  this  Issue. 

<>..  Y’ounRsf own— Post  Oftice — ITntll  Mar. 
28,  by  J.  A.  W’etmore.  superv.  archt.,  treas. 
dept..  Wash.,  D.  C..  buildinR  additions  and 
alterInR  i)ost  oftice.  etc. 

MIrh..  Mt.  l*lraMant — Post  Office — Until 
.Ypr.  18.  by  J.  A.  Wetmore.  superv.  arebt.. 
treas.  dept..  Wash..  1).  C.  About  $68,600 
available.  Noted  Feb.  20. 

Win.,  Khliielander — Post  Office — ITntll 
Apr.  21.  by  J.  A.  Wetmore.  superv.  archt.. 
treas.  dept..  Wash.,  D.  C.  Alraut  $85,0.00 
available. 

3lunt.,  (irent  Falln — Koads — ITntll  Mar. 
22,  by  Dlst.  KnRr.  IT  S.  Itept.  ARrlcult^re. 
413  Montana  TildR.,  Missoula,  buildinR  18.9 
ml.  Belt  Creek  Natl.  Forest  Rd..  Cascade 
Co.  Work  involves  79,000  cu.yd.  earth  ex- 
cav.,  10,000  cu.yd.  rock  excav.,  clearlnR  and 
RruhbinR  80  acres.  buildinR  ten  8-40  ft. 
span  brIdRes.  etc.  Former  bid  rejected.  L. 
I.  Hewes,  202  Bway.,  Yamhill  BldR.,  Fort- 
land.  Ore.,  dlst.  enRT.  Noted  Feb.  27. 

Tex.,  .Oilmer — Post  Office— Until  Apr.  23. 
by  J.  A.  Wetmore,  sufterv.  archt..  treas. 
dept..  Wash.,  D.  C.  About  $50,000  avail¬ 
able.  Noted  Feb.  20. 

Tex.,  North  Ft.  Worth — ArRon  Produc¬ 
tion  Plan' — Until  Mar.  17,  (chanRe  of  date) 
by  Burea  J  Yards  and  I'Tocks.  Navy  I'lept.. 


Wash.,  D.  C. :  Spec.  3800.  Al>out  $607,260  : 
$100  deposit  re<iulred  for  plans  and  spec. 
.Noted  Feb  20 

Col.,  More  Inlond  (Vallejo  I’  O.) — Fuel 
Dll  StoraRe  Plant — I'ntll  Mar.  24.  by  Bu¬ 
reau  Yanis  and  Docks.  Navy  Dept.,  Wash.. 
D.  C.,  buildinR  storaRe  plant  insist InR  of 
2  rein. -con.  oil  reservoirs  and  pump  pit. 
brick  and  stoel  Itoller  house,  pump-well 
house,  heater  house  on  wharf,  pits  for  ex¬ 
pansion  bends,  sludRe  pits,  mechanical  and 
electrical  equipment  and  iiipinR,  etc. :  Spec. 
3631.  About  $400,000  ;  $5  deposit  re<juired 
for  plans  and  spec.  Former  bids  rejected. 
.Noted  h'eb.  27. 


I’KICKS  AM»  CONTRACTS  AWAKHKO 
(^Indicates  award  of  contract) 

RN.  Y„  New  York — Coal  and  Ash  Han- 
dllnR  Kquipment — Bureau  Yards  A  Docks. 
.Navy  Dept.,  Wash.,  D.  C.,  let  contract  In¬ 
stalllnR  In  central  power  plant  addition  at 
.Navy  Yard  here,  to  Guarantee  t'onstr.  Co.. 
140  Cedar  .St.,  $9925  (150  days).  .Noted 
Feb.  20. 

RN.  Y.,  .New  Y’ork— PlpInR  and  K<|Ulp- 
ment — Bureau  Yards  A  Docks,  Navy  Dept.. 
Wash..  D.  C.,  let  contract  InstalllnR  in  (tow¬ 
er  house  here,  to  Laird  Constr.  Co..  105 
West  40th  Bt..  $42,069  (120  days).  Noted 
Feb.  6. 

Pa.,  Ft.  Mifflin — Railroad  Extension — Bu¬ 
reau  Yards  A  Docks,  Navy  Dept.,  Wash..  D. 

C. ,  received  bids  buildinR  at  Naval  Am¬ 

munition  Deiiot,  (1)  price  and  time,  work 
complete.  In  accordance  with  drawinRS  and 
specifications,  (2)  amount  deducted  from  (1) 
omittInR  two  drains  (tile  drains  and  open 
ditches),  from  H.  A.  McCIemmen,  13th  and 
.Shunk  Sts,  Phlla.,  (1)  $19,450  (36  days): 
Central  Constr.  Corp.,  222  Market  St..  Har- 
risburRh.  (1)  $24,000  (50  days),  (2)  $1150: 
K.  C.  Fish  Co.,  704  Real  Kstate  Trust  BUIr.. 
Phlla.,  (1)  $25,600  (45  days).  (2)  $450. 

Noted  Feb.  13. 

AFa.,  riiils. — Additions  to  Crane  Runways 
— Bureau  Yards  A  Docks.  Navy  Dept., 
Wash.,  D.  C.,  let  contract  buildinR  for 
bulkhead  handllnR  and  storaRe  shipbulld- 
InR  slliis  Nos.  2  and  3,  at  Navy  Yard,  here, 
to  Amer.  BrldRe  Co..  Wilkins  BldR.,  Wash., 

D.  C.,  $137,300  (120  days).  Noted  Feb.  20. 

APa.,  Phlla. — Addition  to  ShliihuildinR 
Sllj) — Bureau  Yards  A  Docks.  Navy  Dept., 
Wash.,  D.  C.,  let  rnntract  buildinR  shli>- 
buildinR  slips  Nos.  2  and  3,  to  M.  II.  Mc- 
Closkey,  Jr..  1620  Thompson  St..  $296,040 
(116  and  46  days  reape<'Uvely ).  Noted 
Feb.  27. 

★I».  C.,  Wash. — Cement  Sidewalks — Dlst. 
Comrs.,  Dlst.  BldR.,  let  contract  layinR 
30.000  sq.yd.  cement  sidewalks,  to  W.  F. 
Brenixer  Co.,  1st  St.  and  New  York  Ave.. 
N  W..  (a)  $1.99,  (b)  $2.19 

★  I».  C.,  Wash. — Office  and  Ixift — Inter¬ 
national  Assn,  of  Machinists.  9th  St.  and 
Ma.ssachusetfs  Ave.,  let  contract  buildinR 
6  storv.  68  X  100  ft.,  steel  and  brick,  con¬ 
crete  foundation,  oiv  9th  St.  and  Mt.  Vernon 
PI.,  to  R.  P.  Whitty  A  Co..  ITnIon  Trust 
BldR.  About  $300,000.  Noted  Jan.  30 

D.  C.,  Wash. — PavInR — Dlst.  (Tomrs..  Dlst. 
BldR.,  received  only  bid  Mar.  6.  (MvvinR  vari¬ 
ous  streets,  (1)  layinR  standard  asphalt 
|)avement,  2i  In.  asphalt  surface.  2  In. 
hinder  (before  compression),  6  In.  concrete 
base,  (2)  vltr.  blocks  on  concrete  base. 

(3)  standard  asphalt  T>avement.  2}  in.  as¬ 
phalt  surface.  2  In.  binder  (before  com¬ 
pression)  on  5  In.  concrete  base.  (4)  vltr. 
blocks  on  6  In.  concrete  base,  (a)  usInR 
natural  pitch  lake  asphalt,  (b)  usInR  re¬ 
duced  oil  asphalt,  from  Cranford  PavtnR 
Co..  2620  K  St.,  N.  W..  (la)  $3.34,  (lb) 
$3.04.  (2)  $2.95,  (3a)  $3.19,  (3h)  $2.89. 

(4)  $2.80.  Noted  Feb.  27. 

'AVa..  Hampton  R«adM — Coal  and  Ash 
HandllnR  Kquipment — Bureau  Yards  A 
Docks,  Navy  Dept..  Wash.,  D.  C..  let  con¬ 
tract  ihstalllnR  at  Naval  Oi>eratlnR  Bas** 
here,  to  R.  H.  Beaumont  Co.,  316  Aroh 
St..  Phlla.,  (1)  and  (2)  $49,860  (120  days). 
Noted  Feb.  20. 

AVi^  Hampton  Roads — KxtendinR  Pneu¬ 
matic  Tube  Systenrt — Bureau  Yards  A  Docks. 
Na\'y  Dept..  Wash.,  D.  C.,  let  contract  ex- 
tendlnR  at  Naval  OperatinR  Base,  to  Stand¬ 
ard  Carrier  Co.,  61  East  42nd  St..  New 
York  City,  $27,637  (120  days).  Noted  Jan. 
30. 

AYa..  Hampton  Roads — Grandstand  and 
Bleachers — Bureau  Yards  ft  Docks,  Navy 
Dept..  Wash.,  D.  C.,  let  contract  buildinR 


at  .Naval  OncratlnR  Base,  to  Hai  . 

.Moss,  laiw  llldR.,  Newitort  News.  i  ii,. 
Noted  Feb.  27. 

K.  !».,  Rapid  City — School  and  .\ 

Hall — ('.  Sells,  comr.  Indian  affairs  v.isi, 

D.  C.,  received  bids  Mar.  10.  fi  u 
O’.Neil  A  Son  Co.,  h'arlbault,  Minn.,  p  i  qoh 
\V.  D.  Ixivell,  1415  Southeast  v  ,  'j., 
Minneapolis.  Minn.,  $66,000;  W.  .Ma.  !  hinaid 
Constr.  Co,,  St.  I>ouls,  Mo.,  $69,978 
Feb.  20. 

N.  !>.,  Wahpeton — School  and  .\  nihiv 
Hall — C.  Sells,  comr.  Indian  affair.«.  Wash 
D.  C.,  received  bids  Mar.  7,  buIhl  .iK  at 
Wah|>eton  School  here,  from  F.  A.  Il.miwk 
Morris.  Minn.,  $38,166;  W.  O'Neil  \  .s,,,; 
Co..  Faribault,  Minn.,  $40,153  (160  <i.rsi 
I.aiwrence  A  McCann,  Kveleth.  .Minn  fti  ] 
180  (160  days).  Noted  Feb.  13 

AMont.,  White  Sulphur  SprliiRn  ltdads— 
Dlst.  KnR..  P.  S.  Dept,  of  ARrIctillure.  (u 
.Montana  BldR.,  Missoula,  let  coniraci  to 
W.  1).  Tillman,  Roundu|>,  buildinR  in  M,.a. 
Rher  Co.,  (a)  6  ml.  Sect.  1.  Shee|>  Ofok 
Natl.  Forest  Rd..  InvolvlnR  350,0oii  .ai  yd, 
earth  excav.,  16i)0  cu.yd.  ex<-av..  el.-arint: 
and  RruhbinR  18  acres,  etc.,  $27. 6115 .  ih) 
6.3  ml.  Sect.  2,  Shee)»  Creek  .Natl  Koresi 
ltd..  InvolvlnR  28,000  cu.yd.  earth  excav. 
1000  cu.yd.  rock  excav.,  1  Ior  truss  bridRe 
clearlnR  and  RrubbinR  10  acres,  etc  l;;i  J 
811.  Noted  Feb.  27 

A  Ark.,  RuNHellvIlle — Post  Office  -.1  A 
Wetmore.  su|)erv.  archt.,  treas.  dept..  Wash 
1).  C.,  let  contract,  to  W.  I).  ls>vell.  Hl.'i 
Southeast  8th  St.,  Minnea|M>lis,  Minn.  $54- 
700.  Noted  Jan.  30. 

ATex..  Ft.  Worth — Elevator,  etc.— .1  a 
Wetmore,  suiterv.  archt.,  treas.  det)l,.  Wash. 
D.  C.,  let  ctintract  InstalllnR  electric  pas- 
seiiRer  elevator  In  post  otflce  and  court 
house  here,  to  Kaestner  A  Hecht  Co.  5mi 
South  Throo))  St.,  ChIcaRo,  $5948  (90  days) 
Noted  Jan.  23. 

N.  M.,  Shiproek — I.iJivatory  Annexi'.s — i'. 
Sells,  comr.  Indian  affairs.  Wash.,  U  (', 
received  bids  Mar.  7.  buildiiiR  2  lavalory 
annexes  at  Toadlena  School  near  San 
Juan,  from  W.  MacI>onald  Constr.  Co,  St 
I)OUln,  Mo.,  $15,222  (150  days);  and  W  l> 
I)Oveli,  1416  Southeast  8th  St.,  Mlime.ipolia. 
.Minn.,  $16,458  (180  days).  .Noted  F.b  13 

CaL,  .Mare  Island  (Vallejo  P.  O.) — Struc¬ 
tural  Sho|> — Bureau  Yards  and  Docks,  .Navy 
De|>t.,  Wash.,  It.  C.,  received  bids. 

(1)  Structural  steel  and  crane  rails,  (a) 
6120  tons  structural  steel,  (b)  85  tons  cratic 
rails. 

(2)  .Steel  stairs,  steps  and  landitiKn. 
(a)  63,300  lb.  steel  st.'ilr  framiiiR.  (h)  7ii.- 
(tOO  lb.  treads  and  landinRs  (c)  45o  sq 
ft.  safety  treads. 

(3)  1000  lln.ft.  |)l|ic  railinRs. 

(4)  Structural  steel  and  crane  rails,  (al 
6120  tons  structural  steel,  (b)  86  tons  cram 
I  alls. 

(6)  Steel  and  stairs,  steps  and  landiiiKs 
(a)  63,300  lb.  steel  stair  framlnR,  (b)  7n- 
Ooo  lb.  treads  and  landInRS,  (c)  45o  sq  ft 
safety  treads. 

(6)  1000  lln.ft.  t»l|>e  railinR. 

4,  6  and  6  are  same  as  one,  two 

and  three,  except  for  method  of  deliver) 
of  materials  ;  from 

Amer.  BrldRe  Co.,  Wilkins  HUlx 
Wash..  D.  C..  (la)  $130,  $96  (2a)  $0  85. 
(2b)  $0.11;  (2c)  $2:  (3)  $1.90:  (4a) 

$134;  (4b)  $99:  (5a)  $0.87,  (6b)  $0  11  (5c) 
$2.00;  (6)  $1.90;  (180  days). 

McClIntlc  Marshall  Co..  Munscy  HMk 
Wash..  D.  C.,  (la)  $130,00;  (lb)  $130  8n. 
(2a)  $0.0893  ;  (2b)  $0.0893;  (2c)  $3  68;  (3l 
$1.60;  (4a)  $132.80.  (4b)  $132.80,  (5a) 

$0.0893  ;  (6b)  $0.0893  ;  (6c)  $3.68;  (6)  $1  5ii 
( 1 80  days). 

Bethlehc-m  Steel  Co.,  Bethlehem.  T’a..  (4a) 
$130.20;  (4b)  $107;  (5a)  $0.0885;  (5)0 

$0,111;  (6c)  $2.80;  (6)  $1.80  (180  days) 

Cal.,  San  llleRo — Barracks — Ixical  .Navy- 
Yard  received  bids  buildinR  7  rein. -con.  and 
hollow-tile  barracks,  concrete  flooriiiR  and 
foundation.  IncludinR  barracks  A,  2  story. 
42  X  182  ft.  with  1  story.  41  x  66  ft  dor¬ 
mitory  wlnRS,  1  story,  29  x  43  ft.  kitchen 
winR.  barrack  C,  164  x  182  ft.  ell  shaped 
with  41  X  92  ft.  and  41  x  73  ft.  dormitory 
wInRs,  14  ft.  connectinR  arcade,  etc 

(1)  net  price  and  time  for  work  eom- 
lilete  In  accordance  with  drawlnRs  and  sis-- 
oifleations. 

(2)  amount  to  be  deducted  from  net 
price  under  (1)  If  toilet  an4  wash  rooms 
are  finished  as  specified  under  altornative 
NO-  1,  paraRraph  No.  786,  of  specifieatlons. 

(3)  net  price  and  time  for  bulldInRs  A-! 
to  A-6  inclusive,  and  C-1  In  accordance 
with  drawinRS  and  apcciflcatlons. 

(4)  amount  deducted  from  net  price 
under  (2)  If  toilet  and  wash  rooms  are 
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FHiPial  Covernmont  Work  (Continued) 
finuti.il  j4»  Hpt'clftrd  under  alternative  No. 
1  iiir-urraph  No.  28B.  of  HpeeltU-ntloiiM, 

*’  ii)  net  price  and  time  for  tiuililliiKH  A-8 
\-i;  incluHlve  and  ('-1  in  accordance  with 
ilriiwM  HH  “nd  apoclflcatlons. 

i(',t  .'iinount  deducted  from  net  price  un¬ 
der  (')  If  toilet  and  whhH  rooma  are  lln- 
ut-.il  aa  specified  under  alternative  1.  jiara- 
(triUili  N’o-  ****^  Hpi-clflcatloiiH. 

(7)  price  per  lln.ft.  for  concrete  itllea  In 
place  to  l>e  used  as  specified  in  paraKraph 
No. 

(s)  price  i»er  cubic  yard  for  preliminary 
ex(  I'  and  dlS|K)sal  of  excavated  material 
In  ;e  .-iirdance  with  provisions  of  iiaraKraph 
No. 

(■I)  amounts,  (a)  (h)  and  (c)  to  he  di-- 
(liicieil  from  or  added  to  prices  stated 
mull  r  tl).  (3)  and  (5)  respectively,  for  ar- 
raoKitiK  and  equiWPlnK  all  casement  win¬ 
dows  to  swltiK  Inward  In  accordance  with 
rripiirements  of  "Alturnatlve  Construction 
No  S'  as  specified  In  Addendum  No.  1, 
inciiiilinK  all  costs  In  conma-tlon  with  use 
of  outside  fixed  screens  instead  of  Inside 
swliiKiiik  screetiH  and  any  other  costs  iti- 
i-iileiit  to  such  alternative  construed  Ion, 
from 

liaw.son  Constr.  Co.,  810  Union  Trust 
Rld({.  Wash..  1).  r..  (1)  II, Oltfi, 1.1(1  ;  (O) 

SII.IMIII;  (3)  lilSO.tMin;  (4)  112,500;  (5) 

isiio  000  ;  (6)  111,000;  (7)  deduct  lO.fiO,  add 
$7;  CO  II;  (!»)  "A"  IfiOO,  "H”  |50!»,  “C" 
J400  (time  as  sitecified). 

I'liiiton  Constr.  Co.,  140  Townsend  St., 
.San  Krancl.sco,  (1)  11,126.418;  (2) 

»:'.'|00:  (3)  |!i(!4.417  (  405  days);  (4)  |27.- 
1100;  l.l)  1803.3111  ;  (fi)  123,300;  (7)  |1  ;  (8) 
jo.-o;  (It)  •A”  add  11  544,  •'H”  add  11522, 
add  11286,  time  (3)  405  da.vs;  (5) 

370  days. 

I.iiiofp  &  BerKston,  819  TImkin  St..  (1) 
ll.lOT.'.'fiO ;  (2)  132.433  ;  (3)  1999,961  — 

320  davs  to  330  days;  (4)  127,867  ; 

(5)  $813,069;  (6)  123.817;  (7)  deduct 

$0  50.  and  11.50;  (8)  10.75;  (9)  “A" 
add  $6248,  •  H"  add  15439.  ••(’"  add  14625. 
Time  320  to  330  da.vs.  Noted  Mar.  6. 

#11.  T..  I’earl  linrhor — Boiler  SettlnK, — 
Itureau  Yards  &  Docks.  Navy  Dept..  Wash., 
n.  let  contract,  to  .\.  Kwer.v.  Illlo. 

11609  (80  days).  Noted  Oct.  24. 

Miscellaneous 

PKOPOSKIt  WORK 

Capstiinit,  HoistN,  etc. — Albanr,  X.  T.— L. 
Nixon,  supt.  pnh.  wks.,  Capitol,  Alhany,  soon 
receives  hlds  InstallinK  electric  capstans  and 
trolley  hoists  at  various  points  alontr  canal. 
$1  "1,000. 

I'nnsl — l.ake  Plarld,  N’.  Y.— Town  plana 
to  liuild  canal  12  ft.  wide  between  bake 
I'lHcid  and  Mirror  I.4ike ;  also  boardwalk 
alotiy  Mirror  T.rfike  frontage.  Alsiut  1200,- 
000,  Address  town  elk. 

(  rsiipH — New  York,  X.  Y. — T,.  Nixon, 
supt  pub.  wks.,  Capitol,  Alhany.  soon  re¬ 
ceives  bids  Installing  two  IJ  ton  electric 
overhead  wharf  cranes  at  Pier  6.  blast  Uiv- 
er.  $28,000  ;  four  3  ton  seiul-portahle  re- 
voIvliiK  jib  cranes.  2  each  at  Oreenpolnt 
Mtid  West  53rd  St..  193.698. 

KrrlKlit  Shed — New  York,  Y. — T,.  Nix¬ 
on,  supt.  put),  wks.,  Capitol,  Alhany.  soon 
receives  bids  building  barge  canal  terminal 
freiaht  shed  at  pier  93.  West  53rd  St.. 
North  Uiver.  here,  153,969. 

Truck,  Tractor,  etc.— New  York.  N.  Y.— 
'■  1).  Van  Name,  pres.  Richmond  Boro.,  re¬ 
jected  all  hlds  received  Feb.  18,  fumlah- 
lOK  and  delivering  21  tons  automobile  truck 
and  3  ton  automobile  tractor  and  semi 
trailer.  AVork  will  be  readvertised.  NotM 
keti  27. 

Amusement  Pier— .\sbary,  N.  J. — City 
plans  to  build  on  site  of  present  fishing 
pier  About  8200,000. 

(  strenlam  and  .Memorial  Poontaln — I>e- 
•roit,  Alleh.— Park  Dept.,  Farwell  Bldg., 
Plans  to  build  cofferdam  and  fill  In  acre¬ 
age  at  west  end  Belle  Isle  to  provide  for 
foundation  for  Scott  Memorial  Fountain. 
1,0,11(1(1.  Fountain  will  probably  be  built 
hy  day  labor,  cost  8400,000.  C.  Gilbert.  244 
■Madison  Ave.,  New  York  City,  archt. 

t  hutting  I»ry  Dork — (Green  Bay,  Wla. — 

.Morr..son  &  Beck,  angrs..  140  South  Dear- 
Chicago,  receives  hlds  about  Mar. 
huiidlng  80  X  600  ft.  rein. -con.  floating 
.r\r' Include  two  15  ft.  working 
Piatr.,rn)s  made  In  twelve  50  ft.  sections 
'‘O'  '  Hartmann  Co  .  Gree-i  Bay.  .About 


8500.000.  Work  Involves  6400  cu.yd.  rein, 
con;  100  tons  twisted  siiuare  bar  reinforc¬ 
ing  steel;  3  In.  walls,  bottom  and  laird- 
tlons,  total  Weight  over  600  tons;  12  direct- 
connected  Centrifugal  pumps,  1200  gal.  ca¬ 
pacity  with  alternating  current  inolors,  16 
dlrect-conne<‘ted  capstans  with  a.c.  motors. 
Noletk  Feb.  8. 

I'arks— ItallaH,  Tex. — City  eletdlon  Apr. 
1  to  vote  on  8750.000  Istncls  to  build  parks. 
G.  D.  Fairtrace.  city  engr. 

I'lrr — Portland,  Ora. — City  having  iilans 
pt'epar<>d  building  Pier  No.  2  at  St.  Johns 
terminal;  81,260.000  bonds  will  he  sold  In 
April  to  provide  funds.  G.  B.  Ilegardt,  ch. 
engr.  Noted  Jan.  9. 

Playground — I'ortland,  Ore. — (it.v  plans 
to  convert  .Maniuam  Gulch  Into  play¬ 
ground.  G.  Diiuigaard,  city  engr. 

OrHiidxlHiids  —  I.UII  .Angelrx,  Pal.  —  See 
"Buildings." 

Itam — Oakdale,  Cab — F.  B.  Patt»s*  urged 
Oakdale  Irrigation  DIst.  to  coftiierate  with 
him  In  building  dam  200  ft.  high,  1000  ft. 
long  at  to|>.  to  ImiKtund  15.ooo  aero  f«M*t 
of  water  and  develop  15,000  hp.  hy  hydro- 
electrleal  energy.  B.  Smith.  Oakdale,  engr. 

Aapbalt — Wt.  John,  N.  B. — Clt.v  soon  lets 
contraet  for  400  tons  of  asphalt,  to  he  de¬ 
livered  In  spring.  G.  F.  Fisher,  comr. 

Sewer  I'lpe — (iuelph,  Onl. — <i(y  s<K,n  lets 
contraet  furnishing  7110  ft.  18-48  In.  reln- 
con.  pipe.  F.  W.  McArthur.  Guelph,  engr. 

Stone  Crunher,  etc. — I.Indaay,  Onl. — Pity 
plans  to  purchase  1  stone  crusher.  1  steam 
roller.  6  drags  and  road  seraper.  J.  U. 
McNellle,  city  elk. 

Oam,  Intake,  etr. — Sguamlsb,  B.  P. — 

Dept.  Hallways,  Victoria,  s<M)n  lets  con¬ 
traet  for  dam.  Intake  water  supiily  system, 
hydro-electric  power  plants  ana  transmis¬ 
sion  system  here.  About  850.000.  A.  K. 
I'roctor,  Victoria,  engr. 


BIUS  OKSIKRII 

Plant  Operation — Sprlnglteld,  .Mass. — Un¬ 
til  Mar.  20,  hy  Bd.  Supervs.  I)ei)t.  Streets 
&  Ktig.,  Administration  Bldg.,  fur  operation 
of  I»gan  St.  plant  for  salvage  of  waste 
materials.  H.  I’.  Marsh,  supt.  ;  a(lvertls<*d 
in  this  issue. 

MIsrelluneoas  .Supplies — New  Haven, 
Ponn. —  rntll  Mar.  18.  by  F.  L,.  Ford,  city 
engr.,  furnishing  blue  stone,  long  leaf  yel¬ 
low  pine,  vltr.  pipe,  cement  and  granite 
catch  basin  stone  retjulred  hy  Dept.  Pub. 
Wks.  from  Apr.  1  to  July  1.  J.  J.  l.,ane, 
dir.  pub.  wks.  Noted  Feb.  20. 

Mtserllaneous  Happllea — New  York,  N,  Y. 

— ITntll  Mar.  19.  by  F.  L.  Dowling,  pres. 
Manhattan  Boro.,  furnishing  and  deliver¬ 
ing.  ("ontr.  1,  600  tons  asphaltic  paving  ce¬ 
ment,  Contr.  2.  70,000  gal.  fuel  oil,  Contr. 
3,  6000  cu.yd.  paving  sand.  Contr.  4,  40,000 
new  granite  paving  blocks.  Contr.  5,  200.- 
000  sewer  brick.  Contr.  6,  3000  cu.yd.  pav¬ 
ing  grit. 

Paving  llloeks — New  York,  N,  Y. — lentil 
Mar.  19.  hy  K.  L.  Dowling,  pres.  Manhat¬ 
tan  Boro.,  furnishing  and  delivering  8630,- 
000  granite  paving  blocks. 

Trailers,  ete. — New  York,  N,  \. — Until 
Mar.  19.  by  F.  1-.  Dowling,  pres.  Manhattan 
Boro.,  furnishing  and  delivering  5  trailers 
and  2  express  l)odles. 

Boardwalk — Seaside  Heights,  N,  J. — Un¬ 
til  Mar.  31.  hy  Boro.,  huiidlng  wooden  and 
Iron  board  walk,  1  ml.  long,  20  ft.  wide, 
along  ocean  front.  M.  H.  Ksher,  boro.  elk. 

Pnlumn  Poondatluns — Phila.,  Pa. — Until 
Mar.  25,  by  W.  S.  Twining,  dir.,  dept,  city 
transit,  1211  Chestnut  St.,  building  68  con¬ 
crete  column  foundations  In  Front  St.,  from 
above  Arch  St.  to  Callowhlll  St..  Frank- 
ford  Elevated  Ry..  contr.  No.  600. 

Pier — PhUo.,  Pa. — Until  Mar.  27,  by  Dept. 
Wharves.  I  >ockH  and  Ferries.  SaO  Bourse 
Bldg.,  building  with  appurtenant  work. 
Wolf  St.  Pier  No.,  82  South,  and  Otter  St. 
Pier  No.  84  South.  G,  S.  Webster,  dir. ; 
advertised  in  this  issue.  « 

Island,  Seawall,  ete.— Miami,  Kla. — I.-  T. 
Hlghlevman.  I’oint  V’lew.  Is  receiving  bids 
for  island  In  Biscayne  Bay,  4800  ft.  long. 
700  ft.  wide,  also  seawall  across  Island  and 
building  various  streets  and  pavements. 
About  8300.000. 

.Air  OompresHor  —  Marlon.  Ind. — Until 
Mar.  25.  by  Bd  Pub.  Wks.  furnishing  air 
(•ompressor.  T.  E  Petrie,  pres.  ;  ad%’ertlBed 
l-i  th’s  iss)ie. 


l.rvee — .Newport.  .\rk.— Until  Apr.  10,  hy 
U.  U,  Hite,  secy.  Newi)ort  l,evee  Diet.,  Jack- 
son  Co.,  liiillilliiK  new  earth  levee  and  en¬ 
larging  old  levees,  etc..  Involving  279.50(1 
cii  yd.  earth  eml>ankment,  2150  cu.yd.  con¬ 
crete,  65  ton  reinforcing  steel,  6  ton  mls- 
o  llaneoua  c.  1.  and  steel,  116,000  ft.  B.M 
wood  sheet  piling.  8'*70  lln.ft.,  4  and  10  In 
tile,  650  lln.ft.,  18  and  21  In.  corrugated. 
Iron  pipe,  290  lln  ft..  24  and  36  In.  c.  L  or 
concrete  pipe,  four  24  In.,  four  36  In.  and 
two  48  In.  sluice  gates,  and  162,000  n<i  yd 
sodding  embankment.  Atsiut  8200,000.  Mor¬ 
gan  Eng  Uo.,  Goodwyn  Institute,  Memphis. 
Tenn.,  engrs.  Noted  Nov.  28. 

Pipe — Ottawra,  Ont. — Until  Mar.  19,  hy 
Dept.  I*ul).  Highway,  Toronto,  furnishing 
7000  lln.  ft.  18  in.  Inside  diam.  culvert  pipe 
for  farm  and  house  entrances  and  side  road 
intersections  of  Uttawa-Prescott  Highway. 
About  812,000.  G.  Hogarth,  Toronto,  ch. 
engr.  dept.  pub.  highways. 

PKIC'KH  AND  CONTB.ACTH  AM'ABDKD 
(t^Indicates  award  of  contract) 

randiilis,  Csblea,  Ktr.— New  York,  N.  Y, 
— Fire  Dept.  r«*celved  bids  Mar.  10.  furnish¬ 
ing,  delivering  and  installing  conduits, 
cables,  wiring,  protecting  frame,  etc..  In 
Manhal^nn  Uentral  ofilce  on  Transverse  R«l. 
No.  2,  Central  Park,  from  t'roker  Natl. 
Fire  Kng.  Co.,  1270  Bway.,  845,195  ;  Bates 
Co,  2  Rector  St..  847,325;  G.  E.  Eng.  Co.. 
417  Canal  St.,  859,627. 

MlMrellaneons  Huppltea— New  York,  N.  Y. 
— C.  D.  Van  Name,  pres.  Richmond  Boro  . 
received  bids  Mar.  11,  (1)  furnishing  and 
delivering  65.000  gal.  bltumlnuus  material 
for  road  surfacing,  (2)  800  cu.yd.  14  In 
broken  stone.  300  cu.yd.  screenings  and  100 
cu.yd.  8  In.  broken  stons  of  trap  rock  In 
nist.  1.  (3)  1900  cu.yd.  1|  in.  broken  stone, 
760  cu.yd.  screenings  and  100  eu.yd.  J  In. 
broken  stone  of  trap  rock  In  DIst.  2,  (4) 
1250  cu.yd.  1)  In.  broken  stone,  550  cu  yd. 
screenings  and  60  cu.yd.  J  In,  broken  stone 
of  trap  rock  In  DIst.  3.  (5)  300  cu.yd.  grits 
In  DIst.  1,  (6)  300  cu^d.  grits  In  DIst.  3. 
(7)  475  cu.yd.  grits  In  DIst.  3,  from  Barrgtt 
Co.,  17  Battery  PI  ,  (1)  87160;  New  York 
Trap  Rock  Corp..  17  Battery  PI.,  (2)  84020, 
(3)  89488.  (4)  86882  ;  J.  E.  T>onovan.  Port 
Richmond.  (5)  8550,  (6)  8865.  (7)  81401. 

ttBiilIrrN.  Piping,  etr. — Tlilrllit,  N.  Y. — F. 
A.  Vanderllp.  pres.  bd.  mgrs.  Is*tchworth 
Village.  7  Wall  St..  New  York  City,  let  con¬ 
tract  liuilding  chimney,  to  P.  Keeler  Bldg 
Co..  425  Orange  St.,  Alhany,  818.750;  fur¬ 
nishing  boilers  and  stoker  equipment,  to 
Heine  Safety  Boiler  ('«)..  11  Itway.,  New 
York  City,  867.600.  Noted  Jan.  16. 

4)Rederking  Boardwalk — .Atlantic  City, 
N.  J,— City  will  redeck  boardwalk  from  Illi¬ 
nois  to  Texas  Ave.  Cost  between  8110.000 
and  8115.000.  City  will  purchase  lumber  In 
open  market  and  work  will  be  done  by  day 
labor. 

4)Pirr  and  Bulkhead — Baltimore,  Md. — 
Bd.  Awards  let  contract  building  creosote 
treated  wood  pier  on  ert-osoted  wood  piles, 
and  creosote  treated  timber  bulkhead,  l>eth 
300  ft.  long,  pier  37  ft.  wide,  at  Bodkin 
Creek,  opposite  Ft.  Howard,  to  Dorsey  ft 
Miller  Co..  420  Equitable  Bldg.,  818.591. 
Noted  Mar.  6. 

ftHwimming  I'ool — l.a  Grange,  Ga. — See 
“Buildings  ” 

ftCemenl^Korkford,  III. — Winnebago  Co. 
let  contract  furnishing  cement  for  1919 
road  work  on  Grant  Highw'ay  east  of  here, 
to  Skandia  Coal  ft  Lumber  Co.,  708  7th 
St..  83.05  per  bbl.  In  cloth  sacks,  82.00  {HT 
bbl.  in  bulk. 

Koud  Dll  and  Tar — Clayton,  Mo.  fSt. 
I»uIh  P,  O. ) — St.  I»uls  Co.  received  bids 
Mar.  5th  furnishing  and  delivering  100,000 
gal.  No.  1  road  oil,  from  Sinclair  Refining 
Co.,  5. 27c.  |)er  gal.;  100. oon  gal.  No.  2  and 
100.000  gal.  No.  2  road  oil.  from  Amer.  Oil 
ft  Tank  Line  Co..  3rd  N.atl.  Bank  Bldg^  St. 
lg>uts,  B.7c.  per  gal.;  100,000  gal.  refined 
tar  from  Trinidad  Asphalt  Co..  Title  Guar¬ 
antee  Bldg.,  ,St.  I»uls,  9.9c.  per  gal.  Noted 
Feb.  20. 

ftI.,evee-Menfro,  Me. — I.,evee  DIst.  No.  3 
let  contract  for  Improving  levee,  to  Bartson 
A  Millard.  8-9  Mayer  Bldg.,  Peoria.  Ml 
About  860.000. 

ftColvert — Dallas,  Tex. — rjjy  let  con¬ 
tract  building  concrete  box  culvert  In  Mill 
Creek  from  City  Park  acreps  ^>vay  St.. 
Klein  Bros.,  Junius  and  AValton  Sts.  About 
837.000. 

ftOrand  Hland — Oklahoma,  OWa— West¬ 
ern  Baseball  League  let  contract  building 
frame  and  concrete  grand  stand,  to  Camp¬ 
bell  A  Price.  611  Southwest  Beaerve  Bank 
Bldg.,  825.000.  Note<l  Feb.  83. 

— Pernle.  H.  C. — See  "Bridges  ” 
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OFFICIAL  PROPOSALS 

.Mitrih  IN 

Bituminous  Materials 

Slate  of  New  York. 

Stale  of  New  York,  OtIle«-  of  the  Stale 
('otonilHHioii  of  liiKliwaya.  Alliany,  N.  Y  — 
I'uiHiiaiit  to  the  proviHiotia  of  t'liapler  3fi, 
IwiwH  of  an  aineiitled  l>y  Cliapter  ft-tii. 

I.awn  of  Ittll,  and  I'liapter  811.  L.iiwi< 
of  1913.  healed  proponaln  will  be  rc- 
eei\ed  l>y  the  uiiderniKneil  for  furninhlnK 
and  dellverliiK  bItunilnouH  materialn  f.n  b. 
larn  at  deMtlnntlon,  for  une  by  the  Slate 
IliKliway  l•epHrlnlent  In  the  maintenance 
and  repair  of  Improved  Stale  and  County 
lliKliwayn  In  all  of  the  countieH  of  the  State 
iiiilenn  olherwlne  niMTlfled.  at  the  otllee  of 
the  .Stale  CommiHnIon  <if  lllKhwayn,  S5  lain- 
eanler  Street.  Alliany.  N.  Y..  at  one  o’clock 
pm.  on  Tuesday,  the  18lh  day  of  March. 
1919.  for  the  followluK  contractn: 

H  M.  Contract  No.  1  —  liltumlnouH  Mate- 
trial  Cold  Patch  .\nphaltic  Kinulnion  In 

ruvinlonn  Nos.  1.  2.  3.  ♦  and  B. 

It  .M  Contract  No  2 — Bllumlnoun  Mate- 
trial  Cold  Patch  Asphaltic  Kmulslon  in 

I'lvislonn  Nos  fi.  T.  8  and  9. 

It.  M  Contract  No.  3 — Uiluminous  Mate¬ 
rial  Asphaltic  Cut-Hack. 

It.  .M.  Contract  No.  4 — Ultuminoun  Mate¬ 
rial  A.  Hinder. 

It  M  Contract  No  B — BItuminotin  Mate¬ 
rial  A.  l.iKht  C<dd  Oil  and  I.laht  Hot  Oil. 

It.  M.  Contract  No.  6— Hllumlnoue  Mate¬ 
rial  T.  Cold  Patch. 

It.  M.  Contract  No.  7 — Bituminous  Mate¬ 
rial  T.  Binder  and  Cold  Application. 

All  proposaln  except  Contractn  Noe  1 
and  2  will  be  for  furninhlnK  the  npecifled 
material  at  any  railroad  delivery  iiolnt 
within  tills  state  Proposals  for  Contracts 
1  and  2  will  be  for  furninhlnK  that  specifled 
mat<-rlal  at  any  railroad  point  within  the 
counties  compriaInK  the  divislona  named 
in  the  proptisal. 

Tables  showitiK  approximate  quantities 
and  railroad  delivery  point  speclflcationn  j 
and  prn|)osaln  may  he  obtained  at  the  of¬ 
fice  of  the  State  Commieaion  of  Highways 
at  Albany.  N.  Y. 

Kadi  proposal  must  be  accompanied  by 
cash  or  certified  check  payable  to  the  or¬ 
der  of  the  State  Commission  of  HiKhways  ■ 
for  an  amount  equal  to  at  least  five  per  I 
centum  of  the  amount  of  the  |iro|iosal 
which  such  cash  or  check  accompanies. 
Thin  cash  or  check  will  be  held  by  the  Com¬ 
mission  until  the  contract  Is  executed  and  ! 
the  bond  in  filed.  The  successful  bidder  on 
each  proposal  will  be  required  to  Rive  a 
Iwuid  for  fifty  per  centum  of  the  amount  of 
the  contract,  such  bond  to  be  executed  by  | 
a  surety  company  to  be  approved  by  the 
Commission.  The  bond  Is  for  the  purpose  ' 
of  insurinR  the  delivery  of  the  bituminous  ! 
material  as  called  for  by  the  Commission.  ! 
The  right  is  reserved  to  reject  any  or  all  ; 
bids. 

KDWIN  miFFKT. 

Commissioner. 

I.  J  MtiRRIS. 

Secretary. 

U.  S.  ENGINEER  OFFICE.  1st  District.  | 
Cincinnati.  O.  Sealed  proponaln  for  fur- 
nishinR.  delivering  and  erecting  Rear-Trap  ' 
Ix-aves  for  Dam  No.  39.  Ohio  River,  will 
he  received  here  until  2  p.m..  April  4,  1919.  i 
snd  then  opened.  Information  on  applies-  ; 
tion. 


Trice,  an  inch — Copy  can  be 

received  until  Wednesday,  10  a.m., 
for  issue  out  the  next  morninfi'. 

The  publication  of  an  ad¬ 
vertisement  on  this  paffe 
is  an  official  notice  that 
bids  are  wanted  from 
other  than  local  bidders. 

It  is  also  a  Kuoruntee  that 
maximum  competition  is  in¬ 
vited  because  Engineering 
News- Record  is  the  one  nation¬ 
ally  recognized  medium  for 
Proposal  advertising.  Its 
Searchlight  Section  is  read 
each  week  by  nearly  every 
'  worth-while  contractor  in  this 
country  who  bids  on  public 
work  outside  his  own  city. 


OFFICIAL  PROPOSALS 

Bida:  March  21 

Water  Main  Extension 

.‘^pi'Hccr.  Iowa. 

Scale!  bid*  will  be  rcc«>lvcd  unlit  eight 
o'clock  T.M..  March  21.  1919.  at  the  ofTlce 
of  R.  -M.  t'f)rnwall.  city  clerk  of  Spencer, 
Iowa,  for  furnlahing  and  luylnK  about  six 
thoiiaand  four  hunilr<-d  (6400)  feet  of  four 
'(4)  ln<h  «Ta»»  "D"  ca»t  Iron  water  pipe 
together  with  the  neeeaaary  valvec.  hy¬ 
drants.  and  other  speclala.  Bida  will  be 
received  for 

1.  FtirnlahlnK  material*. 

2.  FurnlahiiiK  tool*  an<l  labor  for  laying. 

3.  Furnl*hinR  material*  and  laying. 

.Ml  bid*  re<-elved  by  the-clty  clerk  will  be 
publicly  opened  and  read  at  eight  o'clock 
P.M.  All  bid*  mu*t  b«*  on  regular  form* 
furnished  by  the  city  and  plainly  marked 
■Rid*  for  Water  Main*.”  Any  change* 
made  in  thi*  form  or  addition*  thereto  may 
ccti*e  the  rejection  of  the  bid.  No  bid  will 
be  conaldered  which  contain*  a  <'lnu*e  in 
which  the  contractor  re*erve*  the  right  to 
accept  or  reject  a  contract  awarded  by  the 
city  council.  The  council  reaerve*  the 
right  to  reject  any  or  alt  bids  or  to  award 
separate  contract*  on  material  and  labor. 

A  certlfled  check  for  five  per  cent,  of 
bid.  on  a  local  bank  of  Spencer.  Iowa, 
made  payable  to  the  city  treasurer  of 
Spencer,  Iowa,  ahall  be  filed  with  each  bid. 
In  case  the  successful  bidder  should  fail 
to  ex<‘cute  a  contract  and  (He  a  bond  within 
ten  day*  after  the  acceptance  of  hi*  bid. 
his  certified  check  shall  be  forfeited  to  the 
City  of  Spencer,  Iowa,  a*  liquidated  dam¬ 
age*. 

The  successDil  contractor  mdll  b.*  re¬ 
quired  to  furnish  a  bond  equal  to  fifty  (50) 
per  cent,  of  hi*  contract,  issued  by  re¬ 
sponsible  security,  approved  by  the  coun¬ 
cil  and  drawn  to  protect,  them  and  any  sub¬ 
contractor  and  shall  be  conditioned  upon 
the  faithful  p**rformar  e  of  the  work  named 
In  the  contract  In  strict  conformance  with 
the  plan*  and  specifications. 

Plana  and  specification*  may  be  secured 
at  the  ofllce  of  the  city  engineer.  ' 

R.  M.  CORNWE1.L.  ,  ' 
nty  Clerk. 

Vr.  U  FAHKT, 

City  Engineer. 


I  OFFICIAL  PROPOSALS 

Bills;  .March  2.'.. 

Steel  Pipe. and  Appurtenances 

Jersey  «'ii<  ,  | 

.Sealed  proposals  for  furnisliinK  i,,,. 
Itig.  comiilete,  31.590  ft.  of  '.'-in  ii\..i. 

tial  steel  pipe  and  aiipurtcnam  es .  « i|| 
received  by  the  Board  c>f  ConuiiisM.ini  i  s  (,f 
Jersey  City,  N.  J.,  In  tlie  Assemlilv  «  |..■,,n. 
ber  of  the  City  llali,  Jersey  C|l>  .  \  j  _ 
Tuesday,  .March  25,  1919,  at  2  I'M,  :,t 
which  place  and  time  they  will  b.  publjily 
opeiu-d. 

I'ropoaals  must  be  accompanied  li\  tlir 
consent  in  writing  of  a  surety  iiini|,*ny 
authorized  do  do  business  aei  ordirii;  to  ilie 
laws  of  the  Stale  of  New  Jersey,  il,nt, 
should  thu  proposal  be  accepted  it  will  |„.. 
come  surety  In  the  full  amount  of  n,, 
tract,  as  provided  In  speeiricutlon.M  ond  in 
Chapter  75,  T.  I..  1918,  of  the  Stjite  of  .\’<  w 
Jersey. 

Copies  of  the  plans,  propos.d  forms, 
spcalfleations  and  forms  of  bond  nml  con¬ 
tracts.  <'an  be  scon  at  the  oflli'c  of  Frank 
A.  Dolan,  City  Clerk,  City  Hall,  Jersey  ('ity, 
N.  J.,  or  at  the  office  of  Michael  1.  Fiicen. 
Dlreetor,  Ib-partment  of  Stre<d8  and  I'nb- 
llc  Improvements,  City  Hall,  Jersey  city, 
N.  J.,  or  at  the  offl<e  of  Mr.  Clyde  rotti, 
Consulting  Engineer,  30  Chiireh  Street.  New 
York  City,  or  may  be  obtained  at  the  office 
of  Mlehael  I.  Fagen,  Dlreetor,  De|iartment 
of  Streets  and  Public  Improvements,  City 
Hall,  Jersey  City,  N.  J.,  or  a(  the  office  of 
Mr.  Clyde  Potts,  Consulting  Engineer,  30 
Chtireh  Street,  New  York  City,  by  prospe<- 
tlve  bidders,  upon  depositing  twenty-five 
($25)  dollars,  which  sum  will  be  refunded 
on  return  of  the  plans  and  speelfleationi 
within  ten  day*  after  the  eontrart  has  be  n 
awarded.  If  same  are  In  good  condition 
when  returned. 

he  Hoard  of  Commissioners  of  Jersey 
City  reserves  the  right  to  reject  nny  nnd 
all  proposals. 

By  order  of  the  Board  of  Commissioners 
of  Jersey  City. 

FRANK  A.  DOLAN, 
City  Clerk. 

Dated:  Feb.  18.  1919. 


Bids:  March  27. 

Concrete  Bridge 

OFFICE  OF  BOARD  OF  Pl’BLIC  WORKS 
City  of  Janesville.  Wl* 
Sealed  proposals  will  be  received  st  thi* 
offire  until  March  27th,  1919,  for  the  con¬ 
struction  of  a  reinforced  Concrete  Bridge 
over  Rock  River  on  Jackson  Street  rgn- 
sistlng  of  six  64  foot  spans  SB  feet  wide 
in  accordance  with  plans  and  specifirations. 
plans  and  details  on  (He  in  this  office.  A 
certified  check  for  5%  of  bid  required 
Copies  of  official  notice,  speciflcatlons  and 
form  of  contract  and  bond  furnished  on 
application. 

C.  T,.  VALENTINE,  Chairmaa 
C.  V,  KERCH,  City  Engr. 

Peb.  24.  1919. 

I*ROPOSAt-S  FOR  SOUTH  WINO 
SOUTH  CADET  Barracks  and  Guard 
Office  Qaurtermaater,  West  Point.  N  Y. 
Sealed  proposals  will  be  received  here  until 
12  M..  March  27.  1919.  and  then  opened,  for 
construction  of  South  Wing  South  t  adet 
Barracks  and  Guard  House.  Information 
On  application. 
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Bid 

CIOS. 

Apr 

Apr  " 
Apr.  ■* 
Apr. 
Apr.  i 

Apr  i 

Apr  > 

Apr.  I 
Apr.  s 
Apr.  * 
Apr  9 

Apr.  9 

Apr  9 
Apr.  10 
Apr.  10 
Apr.  11 
Apr.  14 
Apr.  14 
Apr  15 
Apr.  15 

Apr.  15 
Apr.  22 


See  Eng. 
News-Record 

Flemlngton,  N.  J . Mar.  13 

Adv.  Mar.  13  and  20. 

New  York . Mar.  20 

New  York  . Mar.  20 

.^outh  Dakota  . Mar.  20 

Tylertown,  Miss . .Mar.  20 

Moulton.  Ala . Keb.  20 

Salem.  N.  J . Mar.  13 

Adv.  Mar.  13  and  20. 

San  Jose.  Cal . Mar.  20 

Mt.  Vernon,  Wash . Mar.  20 

Indiana  . Mar.  20 

Hackensack.  N.  J . Mar.  13 

Adv.  Mar  13  and  2u. 

New  Jersey . Mar.  20 

Adv.  Mar.  20. 

Center,  N.  D . Mar.  20 

Indiana  . Mar.  20 

Mlddlebourne.  W.  Va . Mar.  20 

Jamestown,  N.  D . Mar.  20 

Johnson  City,  Tenn . Mar.  20 

Tunica,  Miss . Mar.  20 

Billings,  Mont . Mar.  20 

Greenville.  Miss . Mar.  13 

Adv.  Mar.  13  and  Mar.  20. 

St.  Louis,  Mo . Mar.  20 

Spencer,  W.  Va . Mar.  13 


Where  name  of  oflielai  Is  not  glvra, 
inaatrirt  should  be  addressed  to  City 
Clerk,  County  Clerk  or  eorresponding 
official. 


Waterworks 

PROPOSED  WORK 

N.  Y..  Buffalo — Bd.  Pub.  WTts.  plans  to 
lay  15,000  ft  6  In.  water  main  through¬ 
out  city,  cost  $150,000  ;  also  install  new 
equipment  and  alter  pumping  station  on 
Massachusetts  Ave.,  $150,000.  A.  W.  Kreln- 
beder,  comr. 

N.  Y.,  Coxsackle— B.  A.  Deane,  pres, 
water  bd.,  soon  receives  bids  building  addi¬ 
tion  to  waterworks  system.  About  $38,000. 

N.  Y.,  Nassau — City  plans  election  to  vote 
on  $5000  bonds  to  increase  water  supply. 

Pa.,  McKeesport — City  plans  to  issue 
$60,000  bonds  to  rehabilitate  waterworks 
system.  L.  F.  Savage,  People’s  Bank  Bldg., 
city  engr. 

W.  Va.,  Benwood — S.  O.  Smith,  Wheeling, 
receiver  for  Benwood  ft  McMechon  Water 
Co.,  receives  bids  about  Apr.  1  for  electrify¬ 
ing  plant  Installing  motors,  etc.,  and  lay¬ 
ing  7700  ft.  4  and  6  In.  water  pipe.  O.  H. 
Davies,  Harrisburg.  Pa.,  and  S.  H.  R.  Hud¬ 
son,  Pittsburgh,  Pa.,  engrs. 

Oa.,  Atlanta — City  voted  $500,000  bonds 
to  Improve  waterworks  system,  including 
pumpa  H.  L.  Collier,  city  engr. 

Miss.,  Senatobia — City  plans  to  issue  $15,- 
000  bonds  to  build  water-works  and  electric 
light  plant 

O. ,  Fremont — City  plans  to  build  filtration 
plant,  cost  $90,000 ;  also  deep  well  system, 
$52,000.  G.  W.  Lesher,  city  engr. 

Miehn  Port  Huron — City  plans  to  lay  10- 
in.  C.L  water  main  in  Connor  St.  from  St. 
Clair  River  to  32nd  St.  About  $32,000. 
E.  Whitmore,  city  engr. 

Wis.,  Radlsson— Wisconsin  -  Minnesota 
Light  ft  Power  Co.,  Eau  Claire,  had  plans 
prepared  by  L.  A.  De  Quere,  engr..  Grand 
Rapids,  building  reservoir  here.  About 
$500,000. 

Kan.,  Connell  Grove — City  plans  elec¬ 
tion  to  vote  on  $67,000  bonds  to  purchase 
and  improve  water  plant 

N.  n.,  Underwood — City  rejected  bids 
building  water-works  system.  C.  Bauer, 
elk.  Noted  Feb.  27. 

Tex.,  Waxahaehie— City  plans  to  sell 
$15,000  bonds  May  13  for  improving  water¬ 
works  and  sewerage  systems.  W.  D.  Hines, 
city  secy. 

Okla.,  Pleher — City  plans  election  to  vote 
on  $250,000  bonds  for  water-works  and 
sewerage  systems. 

Okla.,  Sapnipa — City  voted  $75,000  bonds 
to  improve  waterworks  system.  Noted 
Feb.  27. 

bW*..  Tulsa — City  rejected  bids  building 
l^>9  ft  rein.-con.  stack,  also  installing  boil¬ 
ers  and  12.000,000  gal.  pump  and  new  water 
si'pply  intake  system.  R.  E.  Cuvian,  comr. 
W::terworks.  Noted  Peb.  20. 

Aril.,  Phoealx — City  plans  election  to  vote 
on  $800,000  bonds  to  build  40  ml.  water 
PU>e  line  from  point  on  Verde  River,  also 
tor  large  reservoir  to  provide  gravity  flow 
for  city.  L.  B.  Hitchcock,  city  engr. 

'Ire..  Menmouth — City  plans  to  build 
gravity  water  system. 


Ore..  The  Dalles — Bd.  Water  Comrs.  soon 
lets  contract  digging  ditch  and  laying  21,- 
000  ft.  14-in.  wood  pipe.  J.  A.  Garron. 
city  engr. 

■  Cal.,  Blythe— City  plans  election  in  April 
to  vote  on  $35,000  bonds  to  build  water¬ 
works  system. 

Cal..  Glendale — City  having  plana  pre¬ 
pared  by  H.  B.  Lynch,  engr.,  716  Central 
Bldg.,  Los  Angeles,  for  extensions  to  water 
system  and  ’.rawer  plant.  Plana  include  ex¬ 
tensions  to  distributing  system,  large  stor¬ 
age  reservoir,  settling  basin,  pumping  plant, 
wells,  trunk  lines  between  pumping  plant 
and  reservoir  and  between  reservoir  and 
main  on  Glendale  Ave.,  electric  generating 
plant  at  reservoir,  etc.  Bonds  must  be 
voted  and  shares  purchased  in  Verdugo 
Canyon  Water  Supply  Co.  J.  C.  Sherer, 
city  elk. 

Cal.,  Independence — Bd.  Pub.  Serv.,  Iras 
Angeles,  entered  into  contract  with  Big 
Pine  Water  Users  Assn.,  Inyo  Co.,  where¬ 
by  city  acquires  2  reservoir  sites  and  sites 
for  3  power  plants.  (Construction  will  not 
be  undertaken  for  some  time.)  Associa¬ 
tion  will  build  concrete  waterways  down 
Big  Pine  Canyon  and  across  reservoir  sites : 
city  to  furnish  $45,000  for  cement  and 
other  materials.  W.  Mulholland,  654  South 
Olive  St.,  ch.  engr. 

Cal.,  Olldale — Bd.  Supervs.  Kern  Co.  au¬ 
thorized  A.  E.  Stegeman,  co.  surv.  to  take 
charge  of  installation  of  water  system  for 
Kern  Co.  Water  Wka  Dlst.  No.  1.  Plana 
Include  drilling  wells,  installing  water 
mains,  buildings,  laterals,  making  provis¬ 
ion  for  Are  protection  and  for  domestic  and 
Irrigation  uses.  Bonds  for  $20,000  voted  for 
project.  Noted  Dec.  19. 

Ont..  New  Toronto — City  having  plans 
prepared  by  James,  Loudon  ft  Hertzberg, 
engrs.,  ISxcelalor  Life  Bldg.,  Toronto,  sup¬ 
plying  and  laying  1100  ft.  24  In.  rivets 
steel  intake.  About  $35,000. 

RIDS  DESiftED 

Mo.,  Kansas  City — Until  Apr.  16,  by  J. 
R.  S.amuel.  purchasing  agt.,  for  building 
and  completing  15,000,000  gal.  storage  ba¬ 
sin  at  Wabash  and  St.  John  Aves.  W.  Q. 
Goodwin,  ch.  engr.  ;  advertised  in  this  issue. 

PRICES  AND  CONTRACTS  AWARDED 
(^Indicates  award  of  contract) 

ftR.  I.,  East  Providence  (Providence  P. 
O.) — Amer.  Electrical  Wks.  let  contract 
building  1  story,  20  x  25  ft.  brick,  steel 
and  rein.-con.  pump  house,  concrete  foun¬ 
dation  and  30  in.  x  310  ft.  rein.-con.  Intake 
pipe,  to  Wilmarth  Mackillop,  Inc.,  Freeman 
St.,  Pawtucket.  About  $30,000. 

ftO..  Akron — City  let  contract  furnishing 
turbine  driven  centrlfugral  pumps,  (con¬ 
tract  No.  120),  to  Westlnghouse  Electric 
ft  Mfg.  Co..  6905  Susquehanna  St.,  Pitts¬ 
burgh.  Pa. :  improving  water-works  sys¬ 
tem,  (contract  No.  13a).  to  A.  P.  Smith 
Mfg.,  Norman  St.,  E)ast  Orange,  N.  J. 
About  $4524. 

ftKan.,  Baxter  Springs — City  let  contract 
furnishing  and  erecting  machinery  and 
purging  equipment  for  one  or  more  units, 
to  Fairbanks  Morris  ft  United  Iron  Wks.  : 
erecting  tower  and  tank  of  100,000  gal. 
capacity,  not  more  than  125  ft.  high,  to 
Chicago  Bridge  ft  Iron  Wka,  105th  and 
Throop  Sts.,  Chicago,  total  cost  $10,100 ; 
constructing  pow’er  house,  oil  house  and 
concrete  work,  to  Ray  ft  Son,  $22,369. 
Noted  Mar.  6. 

Sewers 

PROPOSED  WORK 

N.  Y.,  Watertown — City  havliyr  surveys 
made  and  plana  prepared  by  K  W.  Saylea 
city  engr.,  for  sewage  disposal  plant  In 
8  th  ward. 

N.  J..  North  Bergen — City  having  plans 
prepared  by  P.  A.  Daly,  engr.,  34th  St. 
installing  and  connecting  trunk  line  sewer 
in  Fisher  Ave.  About  $15,000. 

Ky.,  Bridgeport — City  plans  to  build 
sewers  in  Wood  and  Hillside  Avea,  'cost 
$15,000  ;  Island  Brook  Ave.  and  River  St., 
$25,000  ;  combined  sewer  in  East  Washing¬ 
ton  Ave.,  $6300  ;  Spring  St.,  $25,000  ;  storm 
sewer  in  Railroad  Court  extension,  $18,000 ; 
sanitary  Intercepting  sewer  in  Bay  St,  $17,- 
000.  J.  R  McElroy,  city  engr. 

O. ,  Findlay — State  Bd.  of  Health,  Cohim- 
bua  has  ordered  city  to  build  sewage  treat¬ 
ment  plant  U.  K.  Stringfellow,  city  engr. 

WIs.,  Manltpwoe— Bd.  Pub.  Wks.  receives 
bids  In  April  building  sewers  in  27  streets. 
L.  K.  Pits,  city  engr. 


In.,  town  City — City  soon  lets  contract 
building  West  Side  Intercepting  Sewer,  in¬ 
volving  15,000  n.  8-15  in.  pipe.  cost.  $25.- 
000  ;  Black  Springs  extension  to  sewer  on 
went  side.  $25,000 ;  also  paving  1000  yd. 
under  Rock  Island  tracka  $3000.  S.  M. 
Hands,  city  engr.  Noted  Feb.  20. 

N.  !»..  I'liderwond— Village  rejected  bids 
building  sewerage  system  in  Dist.  No.  1.  C. 
Bauer,  elk.  Noted  Feb.  27. 

Mont.,  WhlteflHh — City  receives  bids  about 
.4pr.  21.  building  7000  ft.  4-8-12  in.  vitr. 
and  tile  sewer  in  Lakeside  Dist  Work  in¬ 
volves  earth  trenching,  3-23  ft  deep,  small 
septic  tank.  etc.  About  $23,785.  W.  K. 
Trippet  engr. 

Ark.,  Forrest  rit,v — City  soon  lets  contract 
building  2)  ml.  storm  sewers,  manholes 
and  catch  basins.  Lund  ft  Hill,  527  South¬ 
ern  Trust  Bldg.,  Little  Rock,  engrs. 

Tex.,  Waxahaehie — See  “'Waterworks.'’ 

Okla.,  Pleher — See  “Waterworks." 

Idaho,  Moseow — City  plans  to  build  1  ml. 
sewera  Cost  between  $60,000  and  $80,000. 
H.  J.  Smith,  city  engr. 

Wash.,  Yakima — City  plans  election  to 
vote  on  $300,000  bonds  to  build  complete 
trunk  line  sewerage  system. 

Cal.,  Los  Angeles — Bd.  Pub.  Wks.  soon 
receives  bids  building  cement  on  vitr.  clay 
Pipe  sewers,  brick  manholes.  Junction  cham¬ 
bers,  etc..  In  Bairdstown  Sewer  Dist.  About 
$150,000.  W.  T.  Knowlton,  city  engr. 

Ont.,  Orillia — City  receives  bids  in  April 
supplying  and  laying  9,600  ft  8-24  In.  vitr. 
sewers  in  Front.  King.  Mississauga,  Ney- 
wash  and  Coldwater  Sta  About  $20,000. 
James,  Loudon  ft  Hertzberg,  Excelsior  Life 
Bldg.,  Toronto,  engra 


BIDS  DEHIRED 

R.  I.,  Central  Falls  (Pawtucket  P.  O.)  — 

Until  Mar.  31,  by  city,  laying  8-18  in.  pipe 
in  Hunt  St.,  |  mi.  straight  and  9  mi.  with 
connections.  City  will  furnish  pipe ;  con¬ 
tractor  to  furnish  cement  and  brick.  About 
$25,000. 

N.  Y.,  Brooklyn- -Until  Mar.  26.  by  E. 
Riegelmann,  boro,  pres.,  building  sewer  in 
Ave.  M  from  West  St.  to  Ocean  Parkway. 
East  3rd  St.  from  Ave.  M  to  point  320  ft. 
northerly.  East  4th  St.,  from  Ave.  M  to 
point  320  ft.  northerly,  Blast  5th  St.  from 
Ave.  M  northerly  480  ft..  Ocean  Parkway, 
west  side,  from  Ave.  M  to  point  300  ft. 
northerly,  outlet  sewer  crossing  West  St. 
from  Ave.  M  to  2Srd  Ave.,  23rd  Ave.  from 
West  to  60th  Sts.,  cost,  $39,924  ;  60th  St. 
from  23rd  Ave.  to  Bay  Parkway,  59th  St. 
from  20th  Ave.  to  21st  Ave.  and  outlet 
sewer  in  21st  Ave.  from  59th  to  60th  Sta, 
$5045. 

N.  Y.,  New  York— Until  Mar.  24.  by  M. 

E.  Connolly,  pres.  Queens  Boro.,  building 
sewers  in  Grand  St.  from  Willow  Ave.  to 
Columbia  PI.,  Columbia  PI.  from  Grand  St. 
to  Brown  PI.,  Ralph  St.  from  Fresh  Pond 
Rd.  to  Traffic  St..  Traffic  St  from  Ralph 
St.  to  Grove  St.,  Tompkins  PI.  from  Central 
to  Edsall  Aves.,  Olst  St.  from  Jamaica  Ave. 
to  Ashland  St..  Willard  Ave.  from  Jamaica 
Ave.  to  Ashland  St.,  Oakland  St.  from 
Kaiser  St  to  Manor  Ave.,  Brandon  Ave. 
from  Woodhaven  to  Willard  Aves.,  Elm¬ 
wood  St.  from  91st  St.  to  Willard  Ave , 
Avondale  St.  from  9l8t  St.  to  Willard  Ave., 
Ashland  St.  from  Woodhaven  to  Willard 
Aves.,  Manor  Ave.  from  Ashland  St.  to 
point  175  ft.  northerly.  Syosset  St.  from 
woodhaven  to  Bigelow  Aves.,  Atlantic  Ave. 
from  Rockaway  Blvd.  to  Bigelow  Ave.. 
Yarmouth  St.  from  Atlantic  Ave.  to  Syosset 
St.,  temporary  open  drain  In  Genesee  St. 
from  South  Conduit  to  Wortman  Aves.,  etc 

N.  J.,  Kearney — Until  Mar.  25.  by  town 
laying  12  in.  pipe  in  Ivory  St.  from  borough 
line  to  Boyds  Farm ;  and  500  ft.  blind 
drain  in  Kearney  Ave.  About  $16,000. 

Pa..  New  Ksslngton  (Elddystone  P.  O.) 
See  “Streets  ft  Roads.” 

Md..  Hagerstown— Until  Mar.  30.  by 
Sewerage  Comn.,  building  intercepting 
storm  and  sanitary  sewers  in  yarious 
streets  and  alleya  Work  includes  2800  lin. 
ft.  each  of  18  in.  sanitary  and  66  in.  storm 
water  sewers  with  manholea  inlets,  founda¬ 
tions,  etc.,  both  largely  in  tunnel  W.  Wln- 
gert,  (An. ;  advertised  In  this  Issue. 

O. ,  Toangntown— ITntll  Mar.  25.  by  J.  W. 
Kuhus,  dIr.  pub.  serv.,  building  3000  ft  15 
and  18  In.  sewer  In  Parkview  Ave.  and  6600 
ft  15-34  in.  sewers  in  Sugar  Creek  Sewer 
Dist ;  also  in  Irving  PI.,  ’rod  Ave..  Grand¬ 
view  Ave.,  Hunter  St  and  Hilton  Ave.  Cost 
$12,000,  $33,000  and  $25,000  respectively. 

F.  M.  Iilllie,  city  engr. 
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Sewers  (Continued) 

III.,  f'hlritKo — -Until  Mar.  28  by  Bd.  Local 
ImpvtH.,  buildinfc  sewers  from  north  branch 
of  ChicaKo  Uiver  to  west  line  of  block  1, 
Klstons  .Xddition  to  Klston  Ave.,  AuKUSta 
St.  to  California  Ave.;  Noble  St.  from 
Auffusta  to  Kinzie  Sts..  North  Leavitt  St. 
from  North  Ave.  to  Klnzie  St.  Work  in¬ 
volves  2210  ft.  rein. -con.  sewers.  21,340  ft. 
brick  sewers.  8000  cu.yd.  excav..  removiiiK 
old  work  and  makinK  connections,  build- 
inR  concrete  bulkhead  and  pile  foundations, 
etc.  Total  cost,  about  8535,000.  J.  Kricson, 
city  enRr. 

.Mont.,  fireat  Falls — Until  Apr.  I,  by  city, 
buildinR  storm  sewer  in  4th  Ave.  S..  from 
14th  St.  to  Missouri  Hiver,  3rd  St.  from 
2nd  Alley  N.  to  4th  Ave.  S..  and  7th  St. 
from  2nd  Ave.  S.  to  4th  Ave.  S.  Work 
involves  36,000  cu.yd.  excav.;  1670  lin.ft. 
monolithic  section  double  barrel  concrete 
sewer ;  8505  lin.ft.  8-66  in.  pipe  ;  6000  lin. 
ft.  10  in.  sub-drain;  25  manholes;  46  in¬ 
lets;  rebuildinR  1020  sq.yd.  block  pave¬ 
ment  and  135  sq.yd.  bitulithic  pavement. 
100  cu.yd.  extra  concrete:  5000  ft.  B.  M. 
lumlier  and  100  cu.yd.  Rravel  All.  Aliout 
$235,000.  L.  B.  Evenson,  city  enRr.  Noted 
Feb-  6. 

Mask.,  Nutlierland — Until  Apr.  9,  by  town. 
buildinR  5885  ft.  6-18  in.  sewers,  23  man¬ 
holes  and  4  catch  basins.  Murphy  &  Un¬ 
derwood.  Saskatoon,  consultR.  enRrs. 

PKICE8  AM)  CONTFACTS  AWARD 
(4tlndlcates  award  of  contract) 

N.  Y.,  New  York — S.  H.  Bruckner,  pres. 
Bronx  Boro.,  received  bids  buildinR  sewers 
in  Birchall  Ave.  between  SaRamore  St.  and 
WTilte  Plains  Rd..  Van  Courtlandt  Park. 

S.,  between  Exterior  PI.  and  Orloff  Ave.. 
Bailey  Ave.  lietween  Van  Courtlandt  Park 
S  and  SedRwick  Ave.,  East.  180th  St.  from 
3rd  to  Monterey  Aves.,  from  McLauRhIin  & 
Buckley,  Bronx,  type  B.  $66,826 ,  Boniface 
Constr.  Co.,  New  York  City,  type  A.  $66,668. 
Noted  Mar.  13. 

O. ,  Cleveland — City  received  low  bids 
buildinR  sewers  in 

(a)  St.  Mark  .Xve..  involvinR  1080  ft.  12, 
15  and  20  in.  vitr.  pipe.  ; 

(b)  Llnndale  Ave.,  1080  ft.  12,  15  and 
20  in.  vitr.  pipe  ; 

(c)  Mullberry  Ave.,  280  ft.  12  in.  and  18 
in.  pi|>e  : 

(d)  Winslow  Ave.,  370  ft.  12,  15  and 
18  in.  vitr.  pipe; 

(e)  West  noth  St..  640  ft  12.  20  and 
24  in.  vitr.  pi|>e ;  380  ft.  No.  3  brick  and 
850  ft.  No.  4  brick  pipe  ; 

(f)  Governor  Ave..  710  ft.  12,  15  and  20 
in.  vitr.  pipe  ; 

(R)  West  117th  St..  420  ft  12.  20  and 
24  in.  vitr.  pipe.  610  ft  No.  2  C.  810  ft 
No.  4  C  and  810  ft.  ,No.  5  C  brick  pipe: 

(h)  WashinRton  Ave.,  600  ft.  12  in.  vitr. 
pipe  ; 

(1)  Bosworth  Kd..  1440  ft  12.  15  and  18 
in.  vitr.  pipe  ; 

(j)  Fortune  Ave.,  1110  ft.  12,  15  and 
20  in.  pipe  : 

(ki  Severn  Ave.,  1210  ft.  12  and  15  in. 
vitr.  pipe  ; 

(l)  Clarence  .Ave..  2275  ft  12.  15  and  18 
in.  vitr.  pipe : 

(m)  St.  OlRa  Ave.,  710  ft.  12.  15  and  18 
in.  vitr.  pipe  ; 

In)  Clyde  Ave..  550  ft.  12  in.  vitr.  pipe; 

(o)  St.  Tichan  St.  880  ft.  12  and  18  in. 
vitr.  pipe  ; 

(p)  East  143rd  St..  3430  ft.  6  in.  vitr. 
pipe  ; 

(q)  East  24th  St.  from  Superior  to  St. 
Clair  Aves.,  from 

N.  lafornaro,  3218  Murray  Hill  Rd..  (a) 
$3183;  <e)  $18,053  ;  (f))  $2326;  (j)  $3157: 

(l)  $5362  ;  (n)  $1533. 

H.  Hahn.  2973  East  78th  St.,  (a)  $3194; 
<b)  $3123;  <f)  $2226;  (i)  $4697;  ())  $3249. 

Brooksid&  Constr.  Co.,  3905  West  20th 
St,  (a)  $3348;  (b)  $3254  ;  (J)  $3485. 

Amata  Constr.  Co.,  343  Arcade,  <b) 
$3116:  (e)  $19,763:  (f)  $2305  ;  (q)  $16,282. 

Q.  Sam.  2418  t'entral  Ave.,  (c)  $1127; 
(d)  $1582;  (h)  $2712;  (m)  $1967;  (n) 
11520  ;  (o)  $2092. 

Joseph  A  Kalill,  1200  Bolivar  Kd.,  (c) 
11257;  (d)  $1662;  (h)  $2208;  (I)  $5261: 

(m)  $1945  :  (n)  $1439. 

W.  I*.  Gibbons.  340  Is>ader-News  BldR., 
fc)  $1534;  (d)  $2022:  (h)  $2675  ;  (k) 

$2632. 

Randall  A  Cooper,  l.a>rain.  (e)  $19,261. 

A.  Marra.  Paflt  BldR..  (g)‘  $14,984. 

Manson  A  Co.,  343  Arcade,  (r)  $16,649. 

P.  Ciracl.  11811  RrowninR  Ave.,  (r) 
$16,956;  (1)  $5731. 

M.  Tahya,  3539  Independence  Rd.,  (k) 
$2297. 

Fredericks  A  Hossaine.  635  Bradley 
Court  (k)  $2675;  (I)  $5138;  (m)  $1959. 

S.  Gardio,  (o)  $1978. 

N.  Salem.  237  Bradley  Court,  (o)  $2207. 


GallaRher-Burke  Co..  1339  Irene  .Xve.. 
<p>  $45,890  ;  (q)  $16,230. 

River  Constr.  Co.,  12109  Mayfield  ltd., 
(p)  $48,923. 

Gawne  Constr.  Co.,  10510  Euclid  .Ave.. 
(p)  $49,287  ;  (q)  $15,049. 

lannatta  Bros.,  2064  East  125th  St.,  (i) 
$440(1. 

aind.,  Terre  Haute — City  let  contract 
layinR  sewer  pipe  in  Poplar  St.,  to  P.  O. 

I.,eary.  About  $18,000.  Noted  Mar.  13. 

Mirh..  Detroit — Bd.  Pub.  Wks.  received 
bids  buildinR  sewers  in  Erwin.  Burns  and 
Peter  Hunt  Aves.  from  Harper  to  EdRe- 
wood  Aves..  from  R.  I>.  Baker,  1454  Peno¬ 
bscot  BldR.,  $41,711  ;  J.  M.  Afield,  Ford 
BldR.,  $54,949  ;  J.  WaRner,  Penobscot  BldR., 
$63,598  ;  in  Dexter  Blvd.  from  Joy  Rd.  to 
Davison  Ave.,  from  W.  Porath,  1410  West 
Grand  Blvd.,  $136,539;  Jeynes  &  Affeld. 
Ford  BldR..  $139,979  ;  J.  A.  Mercier,  216 
Ifammond  BldR.,  $144,508.  Noted  Feb.  27. 

Cal.,  Seal  Beaeh — City  received  only  bid 
installinR  sewers  in  various  streets,  from 
MlaRenovich  A  Gillespie,  219  Bloom  St.,  Los 
Angeles,  as  follows;  23.500  lin.ft.  6  in.  pipe. 
$0.47  per  lin.ft..  11,500  lin.ft.  8  In.  pipe. 
$0.67  per  ft..  1535  lin.ft.  10  in.  pipe.  $0.75 
per  lin.ft..  310  lin.ft.  14  In.  pipe,  $1.00  per 
lin.ft..  1040  lin.ft.  16  In.  pipe,  $1.10  per  lin. 
ft.,  1070  lin.ft.  18  In.  pipe,  $1.25  per  lin.ft, 
76  manholes,  $50  each.  20  x  24  ft.  rein. -con. 
ImhofT  septic  tank,  $6500 ;  pumping  plant 
consisting  of  rotary  pump  and  electric 
motor  with  automatic  control  and  two 
auxiliary  booster  pumps,  $11,000.  Total 
cost.  $42,000.  Not^  Feb.  20. 


Bridges 

PKOPOHED  WORK 

Con.i.,  Middletown — City  having  plans 
prepared  by  State  Highway  Comn.,  Hart¬ 
ford,  building  memorial  bridge  on  Main  St. 
extension.  About  $150,000.  C.  A.  Camp¬ 
bell.  city  engr. 

N.  J„  Jersey  City — Hudson  Co.  Blvd. 
Comn.  having  plans  prepared  for  repair¬ 
ing  bridge  over  Morris  Canal.  About 
$10,500.  Work  involves  removing  old  iron 
and  replacing  new  iron,  concrete  and  2 
coats  of  painting. 

P»..  Bethlehem — City  had  plans  pre¬ 
pared  by  C.  Hudson,  engr.,  21  Park  Row, 
New  York  City,  building  1  mi.  rein. -con. 
and  steel  bridge.  64  ft.  wide,  between  here 
and  South  Bethlehem.  About  $2,000,000. 
Noted  Aug.  29. 

W.  V».,  LewlsburR — See  "Streets  and 
Roads.” 

Ala..  Huntsville — See  "Streets  and  Roads." 

WIs.,  Appleton — City  plans  election  in 
April  to  vote  on  $80,000  bonds  to  buila 
bridge  on  Lowe  St.  and  $190,000  bonds  for 
one  on  Cherry  St.,  probably  reln.-con. ; 
total  length,  608  ft.  O.  F.  Weissberg,  city 
engr. 


Okla.,  .Madill — S«‘e  Denison.  T. 

Arls..  Kingman — State  Legislai 
nix,  appropriate<l  $40,000  to  liu 
over  Colorado  River  providiri).- 
Co.  appropriates  like  amount.  |' 
wood,  state  engr. 

Cal.,  Eureka — Bd.  Superv.s.  Hun  '  , 
receives  bids  about  May  1,  buildii  t 
girder  span  rein. -con.  bridge 
River  near  Pt.  Kenyon.  H.  Iiiunniir' 
Sharon  Bldg.,  San  Francisco,  engi 
Cat,  lam  Angeles — Bd.  Supervs  !  ,s 
geles  Co.,  soon  receives  bids  building  s’tivi 
bridge  over  flood  diversion  chanm  i  and 
railway  tracks  near  Long  Beach  xtai, 
$125,000.  J.  W.  Reagan,  co.  engr 

Ont..  Barrie — Simcoe  Co.  having  i,lin« 
prepared  for  3  bridges.  About  $17  min  u 

J.  Fletcher,  co.  elk.  ' 

B.  C.,  Victoria — City,  Provincial  (lovern. 
ment  and  Esquimau  A  Nanaimo  Uv  hiv 
ing  plans  prepared  for  steel  bascule'  iiri.l 
with  concrete  approaches  on  John.snn  st 
F.  M.  Preston,  city  engr. 


BIDS  UEMIRKH 


N.  Y.,  Kingston — Until  Apr.  22.  liy 
Duffy,  state  highway  comn..  .5.', 
caster  St.,  Albany,  building  bridge  consist¬ 
ing  of  two  steel  arches,  each  320  ft.  ion< 
two  rein. -con.  approaches  and  retaining 
walls,  one  1300  ft.  macadam  approach  etc 
to  carry  Rd.  No.  5599  over  Rondout  Creek' 
Work  involves  960  tons  structural  steel 
270,000  lb.  metal  reinforcements,  I4,o3o  bhl' 
Portland  cement.  2100  cu.yd.  first  clas.^ 
5490  cu.yd.  second  class  and  1530  cu.yd 
third  class  concrete,  etc. 


Vu.,  Copper  Valley — Until  Apr.  15.  by 
G.  P.  Coleman,  comr.  state  highway  dept 
Capitol.  Richmond,  building  steel  bridge 
86  ft.  long  over  Indian  River  near  here. 

Va.,  Rawlins — Until  Apr.  7,  by  O.  P 
Coleman,  comr.  state  highway  dept..  Capi- 
tol.  Richmond,  building  steel  tru.ss  super¬ 
structure  of  bridge  84  ft.  long  over  Wa(|uii 
Creek  near  here. 


Va.,  Htella— Until  Apr.  7,  by  tl.  P, 
Coleman,  comr.  state  highway  dept..  Capi¬ 
tol,  Richmond,  building  steel  bridge  94 
ft.  long  at  Mayo  Forge,  3  ml.  from  here. 


W.  Va..  Lewlsburg — Until  Apr.  8,  bv 
Comrs.  Greenbrier  Co.  building  bridge 
across  Culberson  Creek  in  Williamsburg 
Dlst.  Alternate  plans  prepared  by  the  con¬ 
tractors.  will  be  accepted,  as  well  as  hid-! 
based  on  plans  and  specifications  supplied 
by  the  court,  and  in  both  cases  plans  and 
bids  will  be  submitted  covering  (1)  bridge 
of  2  spans,  30  ft.  each,  12  ft.  roadway;  (2) 
1  span,  50  ft.,  12  ft.  roadway.  K.  K. 
Rader,  co.  rd.  engr.,  advertised  in  this 
issue. 

HI.,  Taylorvllle — Until  Mar.  22.  by  Chris¬ 
tian  Co.,  building  Pasfleld  Bridge,  60  ft. 
rein. -con  girder  span,  16  ft.  roadway,  14 
ft.  high,  involving  98  cu.yd.  concrete  and 
24,340  lbs.  reinforcing  steel  in  superstruc¬ 
ture.  62  cu.yd.  concrete  and  3530  lbs.  rein¬ 
forcing  steel  In  2  abutments.  W.  L.  Hawk. 
South  Fork,  comr.  highways. 


H'Ih.,  Shawano— Comrs.  Shawano  Co.  plan 
to  build  25  rein. -con.  bridges.  About  $1000 
each. 

Win.,  Sheboygan — City  having  plans  p*a- 
pared  for  67  ft.  steel  bridge  with  concreA 
approaches  on  8th  St.  About  $60,000.  C. 
U.  Boley,  city  engr. 

la.,  Des  .Moines — City  soon  lets  contract 
building  7  span,  reln.-con.  arch  bridge.  42 
ft  wide  over  river  on  18th  St.  About  $300,- 
000.  D.  E.  Johnson,  bridge  engr.  Noted 
Dec.  12. 

.Minn.,  Long  Prairie— Comrs.  Todd  Co. 
plan  to  bulk)  4  reln.-con.  and  steel  bridges. 
1  to  have  70  ft.  span.  About  $15,000.  E. 
M.  Berg,  co.  aud. 

Mont.,  Billings — Comrs.  Yellowstone  Co. 
will  sell  $75,000  bonds  Mar.  31.  to  build 
Huntley  Bridge  and  $25,000  bonds  for 
South  Bridge.  C.  E.  Durland,  co.  engr. 

Mo..  Kansas  City — Holmes  St.  Import 
Assn.,  temporary  organisation,  plans  to  build 
viaduct  over  terminal  railway  tracks  on 
Holmes  St  and  regrading  street  from  via¬ 
duct  to  23rd  St.  T.  Carroll,  chn. 

Ties..  ...  BallingepH-Runnels  Co.  ha^Ylng 
plans  prepared  by  Hess  A  Skinner,  oiign.. 
^uth  West  Life  Bldg.,  Dalltu,  building 
bridge  624  ft.  long.  20  ft.  wide,  with  4  ft. 
walk,  over  Colorado  River.  About  $48,000. 

Tex.,  Denlaon — Grayson  Co..  (Sherman) 
and  Marshall  Co.,  (litfadill)  OkUu,  plan  to 
build  steel  bridge  over  Red  River,  near 
here  on  Preston  Rd.  About  $100,000. 


la..  Ft.  Dodge — Until  Apr.  1  by  city, 
building  reln.-con.  bridge  over  De.s  Moines 
River,  between  North  Ist  and  2nd  Sts.,  N. 
W.  W.  L.  Tank,  city  elk.  Noted  Feb.  20. 

Mont.,  Roundup — Until  Mar.  24,  by 
Comra  Musselshell  Co.,  building  25  pile 
bridges,  various  lengths.  R.  E.  Bushnell. 
engr. 

^Wash.,  Adna — Until  Apr.  7,  by  Comrs. 
Lewis  (^o.,  (Chehallls),  building  220  ft. 
steel  span  bridge  with  500  ft.  approach.  16 
ft.  wlile,  and  changing  grade  of  road  near 
here.  About  $20,000.  E.  C.  Bechly,  co. 
engr. 

Que..  8t.  Rond — Until  Mar.  28.  by  city, 
building  concrete  bridge  with  iron  fenders. 
16  ft.  wide.  About  $16,000.  J.  A.  Collette, 
St.  Remi,  engr. 

PRICE8  AND  CONTRACT8  AAVAKUKD 
(Alndicates  award  of  contract) 

★  N.  Y.,  Roeheator— New  York  Central 
RR,  Grand  Central  Terminal,  New  York 
City,  let  contract  building  bridge  over 
tracks  on  Main  St.,  E..  to  Terry  A  Tench. 
Grand  Central  Terminal,  New  York  City. 

AArls.,  Doagias — Comrs,  Cochise  Co.  let 
contract  building  concrete  bfidge  over  Sil¬ 
ver  Creek,  18  ml.  east  of  here,  to  El  Paso 
Bridge  A  Iron  Co.,  617  El  Paso  A  South 
Western  Bldg.,  El  Paso.  Tex. ;  bridges  and 
culverts  on  SMt  1,  Douglas-Elast  Kda,  to 
Chiado  A  Correll,  'Warren ;  bridges  ot 
Pearoe-Servoes-Cochise  highway,  to  J.  H 
Smith.  Lowell ;  grading  and  surfacinc 
Pearce-Servoss-Cochlae  highway,  to  McKay 
A  Reddln.  Johnson.  Noted  Feb.  6. 


N.  Y..  Brooklyn — F.  Saviprnano,  archts.. 
6004  14  th  A  VO..  prooarinK  planii  for  1- 

siory.  66  x  100  ft.,  brick  and  steel  foundry, 
rein. -con.  floorinR.  concrete  foundation,  on 
60th  St.  and  1 2th  Ave.  .\t>out  62ii.0O(i. 
Owner's  nantc  withheld. 

N.  Y..  Huffalo—  lid.  Pub.  Wks.  plans  to 
build  barn  on  Maryland,  Hudson  and  4t'^ 
Sts.  About  180,000.  A.  W.  Kreinhede 
comr. 

N.  Y.,  Johnstown — Adams  &  Co.  havinR 
plans  prepared  for  2  story.  14.5  x  180  ft. 
leather  mill.  Alwut  $63,000. 

N.  Y.,  Iconic  Island  City — A.  Cohen,  212 
5th  Ave.,  New  York  City,  had  plans  pre¬ 
pared  by  D.  Seabury,  archt.,  12  Hast  Ave., 
Pawtucket.  R.  I.,  for  3  story,  73  x  193  ft., 
brick  mill,  rein. -con.  floorlnK.  concrete 
foundation,  at  William  and  Freeman  Sts. 
here.  About  $60,000. 

N.  Y.,  New  Y'ork — J.  Goldstein,  c/o  I. 
Fisher,  archt.,  25  Ave.  A,  soon  receives 
bids  building  2  story.  70  x  154  ft.,  brick 
and  concrete  storage  building,  rein.-co  i. 
flooring,  cxmcrete  foundation,  on  lilast  3id 
and  Tompkins  Sts.  About  $75,000. 

N.  Y.,  New  York — Industrial  School,  418- 
420  West  41st  St.,  having  plans  prepared 
by  G.  M.  McCabe,  archt.  96  5th  Ave.,  for 
2  story,  50  x  99  ft.,  rein.-con.  and  brick 
garage,  rein.-con.  flooring,  concrete  foun¬ 
dation.  About  $50,000. 

N.  Y.,  Niagara — Union  Carbide  Co..  Union 
St.,  plans  to  build  electric  switching  station. 
About  $45,000. 

N.  Y.,  Rochester — Beechnut  Packing  Co.. 
Canajoharie.  plans  to  build  2  story.  120 
X  180  ft.,  rein.-con.  addition  to  plant  on 
Main  St..  E.  About  $70,000. 

N.  Y’.,  Syracuee — Sun  Oil  Co.,  244  West 
Jefferson  St.,  plans  to  build  barrel  plant  on 
Sunset  Ave.  and  Turtle  St.  About  $60,000. 
C.  E.  Brown,  mgr. 

N.  J.,  Camden — W.  H.  Dollar  Mfg.  C<i.. 
312  North  Front  St.,  having  plans  pre¬ 
pared  by  C.  P.  Berger,  archt..  1416  South 
Penn  Sq.,  Phila.,  building  3  story,  53  x 
70  ft.,  brick  and  concrete  factory  on  North 
Front  St.  About  $30,000. 

N.  J.,  Newark — F.  Homs,  940  South  19th 
St.,  plans  to  build  6  story,  22  x  69  ft.  fac¬ 
tory  and  office  at  107  Mulberry  St.  Cost 
between  $50,000  and  $60,000. 

Pa..  Phila. — .1.  J.  Felln  Co..  Inc.,  4118 
Germantown  Ave.,  soon  lets  contract  build¬ 
ing  3  story,  40  x  89  ft.,  brick  and  steel 
packing  plant,  rein.-con.  flooring,  concrete 
foundation,  at  4142  Germantown  Ava 
About  $70,000.  C.  B.  Comstock.  110  West 
40th  St.,  New  York  City,  archt.  Noted 
Mar.  13. 

Pa.,  Phila. — Gold  Medal  Bakery  Co..  1211 
Commonwealth  Bldg.,  plans  to  build  2  story, 
50  X  60  ft.,  brick  and  timber  factory,  con¬ 
crete  and  wood  floors,  concrete  foundation, 
on  3rd  St.  and  Washington  Ave.  About 
$30,000.  R.  Beard,  1211  Commonwealth 
Bldg.,  archt. 

Pa.,  Phila. — I.j)08e-Wile8  Biscuit  Co.,  23rd 
and  Arch  Sts.,  plans  to  build  2  story,  80  x 
191  ft,  rein.-con.,  concrete,  brick  and  tim¬ 
ber  warehouse,  rein.-con.  flooring,  concrete 
foundation,  on  2nd  and  Poplar  Sta  About 
$65,000.  R  Beard.  1211  Commonwealth 
Bldg.,  archt. 

Pa.,  Phila. — P.  M.  Sax,  engr.,  FVanklln 
Bank  Bldg.,  preparing  plans  for  12  story, 
43  X  80  ft.,  concrete,  steel  and  brick  fac¬ 
tory,  rein.-con.  flooring,  at  1220-24  Sansovp 
St.  Owner’s  name  withheld. 

Del.,  WllaiiBgton — Standard  Kid  Mfg.  Co., 
4th  and  Monroe  Sts.,  having  plans  prepared 
by  J.  J.  Kennedy,  archt,  925  Market  St., 
for  1  story,  40  x  60  ft,  power  plant  About 
$25,000. 

Md.,  Hollers  Htatlon  (Sollers  P.  O.)— 
Aluminum  Ore  Products  Co.,  Inc..  800 
Maryland  Trust  Bldg.,  Baltimore,  having 
plans  prepared  for  plant  to  cost  $8,000,000. 
Project  includes  one  4  story,  two  3  story, 
two  2  story  and  seven  1  story  buildings 
for  storage  room,  machine  and  forge  shops, 
boiler  house,  etc.,  all  75  x  400  ft,  steel 
and  brick ;  also  open  wood  pier  with  creo- 
soted  wood  piles.  J.  E.  Aldred,  chn.  bd. 
dirs..  Consolidated  Gas.  Electric  Light  ft 
Power  Co.,  Baltimore,  interested. 

8.  C.,  MeCoU — ^Marlboro  Cotton  Mills 
plans  to  build  1  story,  IM  z  300  ft.  mill 
construction  plgnt.  Robert  ft  Co.,  82 1 
Candler  Bldg.,  Atlanta.  Oa.,  engrs. 

O. ,  Clevelaad— -J.  L.  Free  Co.,  1004  Pros¬ 
pect  Ave.,  plans  to  buildi  ihrick,  steel  and 
reln.-oon.  garage,  rein.-con.  flooring  and 
concrete  foundation  on  Eiaat  9th  St  and 
Bolivar  Rd.  About  $100,000.  M.  Dunning. 
304  South  Wabash  Ave.,  Chicago, 
archt. 


Cal.,  Los  .\ngeles— Irrigation — Bd.  Pub. 
Serv.  Comn.  organizing  district  In  portion 
San  Fernando  Valley  to  vote  on  $500,000 
t>onds  to  build  mains  for  bringing  water 
from  Los  Angeles  acqueduct  for  irrigation 
and  domestic  purposes  in  Hansen  Heights 
and  Tajunga  Sections.  W.  Mulholland,  645 
South  Olive  St.,  ch.  engr. 


Structural  Steel 

FBOF08ED  WORK 
.thlehem — See  "Bridges.” 
lieboygan — See  “Bridges.” 
)rnl*on — See  “Bridges.” 
oe  Angelee— See  "Bridges. 
Victoria — See  “Bridget.” 


Reinforced  Concrete 

FROF08ED  WORK 
Carthage — See  “Buildings.” 
lethlehem — See  “Bridges” 

•lilla. — See  “Industrial  Works.” 
Shawano — See  “Bridges.” 

lx»ng  Fralrio— See  “Bridges.” 

Kureka — See  "Bridges.” 

Fresno — See  “Buildings.” 

Kedondo  Beach — See  “Miscellaneous.” 
Han  Francisco— See  “Industrial 


BIDH  DESIRED 
St.  RemI — See  "Bridges. 


PRICES  AND  CONTRACTS  AWARDED 
(★Indicates  award  of  contract) 

★Ala.,  Mobile — See  “Industrial  Works” 
★Tex.,  De  Leon — See  “Buildings.’’ 

★Ore.,  Portland — See  “Industrial  'Works.” 


Industrial  Works 


Excavation  and  Dredging 

PROP08ED  WORK 

Miss..  Htlles— Ditch— Comrs.  ist  D.  D. 
Stiles  and  Lena  Twps.,  at  Court  House, 
Oronto.  rejected  bids  building  15  ml.  open 
ditch,  rj.  S.  Hales,  Port  Washington,  engr. 
Noted  Feb.  6. 

Minn..  Fairmont — DitcK — Comrs.  Martin 
rejected  bids  building  Judicial  Ditch 
JO.  82.  H.  Wi  Jones.  'Windom,  engr. 
Noted  Feb.  20. 

.  ““horafleld — Irrigation — Kem  Delta 
irrigation  Dlst  being  organized  to  acquire 
Md  supply  water  for  irrigation  system  to 
Wer  640.329  acres  in  I%m  River  Delta 
A.  Hancock.  Fairfax,  ^n. 
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Industrial  Works  (Continued) 

Cleveland— J.  W.  Smith,  10585  Quincy 
Ave.,  plana  to  hulld  2  atory.  48  x  81  ft. 
hrlck,  ste**l  and  concrete  factory,  rein. -con. 
lloorInR  and  concrete  foundation,  at  10611 
Quincy  Ave.  About  $25,000. 

O.,  Toledo— HantinR  MfR.  Co.,  I>orr  St. 
nnd  Cavalry  Cemetery,  havInR  plana  pre¬ 
pared  by  H.  H.  Neff,  archt..  It.  K.  D.  No.  9. 
hulldInR  S  atory,  56  x  120  ft.,  brick,  ateel 
and  concrete  mill,  concrete  foundation,  on 
JJorr  St.  About  $30,000. 

O.,  Toledo — Standard  Oil  Co.  of  Ohio,  Oaa 
HIdic.,  uurchaaed  site  of  810  acres  north 
east  of  city  and  havInR  plana  prepared 
bulldinR  24  crude  oil  atllla,  12  runnlna 
at  Ills,  80  preaaure  atllla,  and  from  12  to 
24  other  atllla,  ateel  atoraae  tanka,  ware¬ 
houses  and  railroad  tracks  and  yards,  ('oat 
lietween  $4,000,000  and  $5,000,000. 

O.,  Vounsatuwn — Thornton  Laundry  Co., 
85  Thornton  Ave.,  plans  to  build  2-atory. 
54  X  75  ft.  laundry  on  Ilelmont  Ave.  About 
$2.’’>.000.  Stanley  A  Schleltel,  Wick  IJldk., 
archta 

.Mlrti.,  lirtrolt— Hurkhardt  DldR.  Co.,  400 
IVnubscot  tlldR.,  had  plans  prepared  by 
It.  W.  Koch,  archt.,  306  South  State  St.. 
Ann  Arbor,  bulldinR  5  story.  75  x  75  ft., 
brick  and  rein. -con.  factory,  rein. -con.  fioor- 
InR  and  concrete  foundation  on  2nd  Ave. 
and  Learned  St. 

Mlrh.,  I>etrolt— Central  PorRe  Co..  Euclid 
Ave.,  noon  lets  contract  bulldinR  2  story, 
70  X  302  ft.,  ateel  forRe  shop,  rein. -con. 
floorlnR  and  concrete  foundation  and  2 
atory,  70  x  302  ft.,  steel  heal  treatinR 
plant,  brick  floorlnR  and  concrete  founda¬ 
tion,  on  Euclid  Ave.  near  Orand  Trunk  K.K. 
Smith,  Hlnchman  &  Qrylls,  710  WanhInRton 
Arcade,  archts. 

Mlrh..  Detroit — Stacker  Electric**  Ma¬ 
chine  Co..  .84  Bates  St.,  had  plans  prepared 
by  Beckett  *  Akitt,  archts..  Elks  Temple. 
bulldinR  3  story,  75  x  250  ft.  brick  and 
reln.-con.  factory,  rein. -con.  floorlnR  and 
concrete  foundation. 

Mlrh..  Lanalns — Rector  Transfer  Co.. 
533  River  St.,  purchased  site  of  Northrop, 
RolK-rtson  A  Carrier  Co.  on  North  Orand 
Ave.,  and  plans  to  construct  5-story  fire¬ 
proof  storaRe  building.  AI)OUt  $75,000.  W. 
S.  Poster,  prea. 

111.,  Chlrago— See  “BulldinRs.” 

Wla.,  Oreeiv  Bay — Pt.  Howard  Paper  Co. 
havInR  plans  prepared  by  T.  O’Keefe,  engr., 
Appleton.  bulldinR  3  story.  70  x  220  ft.. 
reln.-<»n.,  brick  and  mill  construction  paper 
mill,  concrete  foundation.  About  $75,000. 

WIs..  MaiUtowoe — Manitowoc  BrewlnR 
Co.  plans  to  remodel  2  story,  90  x  140 
ft.  reln.-con.  and  brick  brewery  Into  Ice 
cream  factory.  About  $72,000.  R.  Rauber, 
Manitowoc,  archt. 

WU.,  Menasha — Peerless  Paper  Products 
Co.  havInR  plans  prepared  by  L.  A.  De 
Ouere,  enRr.,  Wood  Co.  Bank  BldR.,  Orand 
Rapids,  building  3  atory.  40  x  150  ft.,  reln.- 
con..  brick  and  steel  paper  mill. 

WIs.,  MeiMMiha — T’.  S.  Tractor  Co.,  re¬ 
cently  organised,  plans  to  build  factory. 
Aliout  $50,000. 

WIs.,  Raelne — Maibohm  Motor  Co..  15th 
and  Clark  Sts.,  soon  lets  contract  building 
1  atorv.  80  x  600  ft.  factory.  About  $90.- 
000.  Noted  Jan.  2. 

Wl«..  Kheboygan — W.  C.  Weeks,  archt.. 
780  Ontario  Ave.,  recelvea  bids  about  Apr. 
1.  for  6  story,  50  x  140  ft.  factory  on  South 
Water  St.,  for  Northern  Purnlture  Co. 
Almut  $75,000. 

WIs..  Starlake — A.  H.  Strange  Co.,  Mer¬ 
rill.  plans  to  build  saw  and  planing  mill 
here.  About  $45,000.  C.  H.  Strange,  secy. 

WIs..  Two  Rivers — W'lsconaln  Textile  Co. 
plans  to  build  1  story.  90  x  200  ft.,  concrete 
plant.  About  $50,000. 

Kan..  Oswego — City  election  Apr.  1.  to 
vote  on  $50,000  bonds  to  build  new  lighting 
plant. 

Mo..  Kansas  City — Clagett  Transfer  A 
Storage  Co..  1316  West  8th  St.,  purchased 
site  at  121«-20  West  8th  St.  and  plans  to 
build  6  or  8  story  building  to  contain  125,- 
000  sq.-ft.  storage  room.  About  $150,000. 

Mo.,  St.  Lonis — Hussmann  Refrigerator 
Co.,  911  North  Bway..  receives  bids  In 
April  building  1  story,  130  x  200  ft.,  brick, 
concrete  and  steel  factory,  reln.-con.  floor¬ 
ing.  concrete  foundation,  on  Ijefflngwell  Ave. 
and  North  Magket  St.  About  $50,000.  H. 
.T.  Schulte.  1517  North  23rd  St.  archt 
Noted'Jan.  9. 


Mo.,  Ml.  I.,ouls — A.  A.  Marquardt,  engr., 
930  Chouteau  Ave.,  recelvea  bids  al>out  Apr. 
15.  building  2  story,  50  x  150  ft.,  brick  and 
concrete  factory,  concrete  foundation,  for 
St.  Louis  Wire  A  Iron  Co.,  926  (Thouteau 
Ave.  AI>out  $30,1)00.  Noted  Keb.  27. 

Ark.,  Korest  City — D.  C.  WVbb  having 
plana  prepared  for  60  x  150  ft.  grocery 
plant.  Alx>ut  $25,000. 

Okis.,  BIsekwell — I.,ek  Tro  Mfg.  Co.  soon 
lets  contract  building  2  story,  40  x  150  ft., 
reln.-con.  and  pressed  steel  factory.  About 
$25,000.  L.  11.  Bailey.  1214  North  (Okla¬ 
homa  St.,  Oklahoma,  archt. 

Idaho,  Caldwell — Bales  Bros.,  7th  and 
Railroad  Sts.,  plan  to  build  warehouse. 
Aliout  $50,000. 

t'tah.  Ogden — Sper^  Flour  Co.  having 
plana  prepared  by  M.  C.  Ckiuchot,  engr.,  110 
Sutter  Bldg.,  San  Francisco,  building  reln.- 
con.  elevator  and  flour  mill.  About 
$300,000. 

Ore..  Astoria — Montana  TTnion,  Amer. 
Society  of  Equity  plahs  to  build  2,000,000 
bu.  terminal  elevator  here,  on  I.<ewis  and 
Clark  River,  west  of  Port  of  Astoria. 

Ore.,  Astoria — Mutual  Lumber  Co.,  Bu- 
coda.  Wash.,  plana  to  rebuild  saw  mill,  130,- 
000  ft.  daily  capacity. 

Ore..  Dallas — Mason-Ehrman  Grocery 
Co..  74  North  5th  St..  Portland,  plans  to 
build  large  warehouse  on  Southern  Paciflc 
Ry.  property  here.  Address  H.  A.  Woods, 
Dallas,  representative. 

Ore.,  Eagene — Eugene  Fruit  Growers’ 
Assn,  purchased  lots  adjoining  cannery  and 
plan  to  build  large  cold  storage  and  pack¬ 
ing  plant.  J.  Holt,  mgr. 

Ore.,  Portland — Oregon  Milk  Produeera' 
Asan.,  208  2nd  St.,  plana  to  build  milk  pro¬ 
ducing  plant.  About  $50,000. 

Cal.,  Camarillo — G.  Lewis.  Camarillo ; 
W.  A.  Brown.  Santa  Paula ;  B.  Reece.  Ven¬ 
ice,  and  associates,  organizing  company 
with  $50,000  capital  stock  and  plans  to  build 
(»nnery,  packing  and  shipping  plant,  200  ft. 
tong,  (wncrete  flooring  and  foundation,  here. 

Cal.,  Frenso —  Dirs.  California  Associated 
Raisin  Co.,  Holland  Bldg.,  voted  $750,000 
for  new  plants  and  alterations  to  existing 
onea  Plans  Include  stemming  plant  here, 
additions  to  plants  at  Fowler,  Selma  and 
Kingsburg ;  Improvements  to  packing  houses 
at  Hanford,  Aromaa  Dlnuba,  Reedley,  Del 
Rey,  Lone  Star,  Sanger  and  Clovis.  W. 
M.  GifTen,  pres. 

Cal.,  Fresno— Union  Oil  Co.,  Divisadero 
and  Roosevelt  Sts.,  having  plans  prepared 
building  addition  to  oil  distributing  plant 
and  building  6  substationR  About 
$200,000. 

Cal..  Los  Angeles — Pan  American  Petrol¬ 
eum  A  Transport  Co..  Security  Bldg.,  plans 
to  build  refinery  on  15  acre  site  In  Vernon 
Industrial  Dint.  About  $250,000. 

Cal.,  Porterville — City  Trustees  retained 
Olmsted  A  Oillelen.  engrs.,  1112  Hollings¬ 
worth  Bldg.,  Los  Angeles,  to  prepare  plans 
for  gas  plant 

Cal.,  San  Franelseo— Independent  Paper 
Co.,  268  Market  St.,  plans  to  build  185  x 
200  ft.  rein-(x>n.  factory  and  warehouse  at 
10th  and  Bryant  Sts.  About  $120,000. 

Qne..  Montreal — Cardinal  A  Beauchamp, 
archts.,  26  St.  James  St  E.,  preparing  plans 
for  garage  on  Park  Ave.  About  $60,000. 
Owners  name  withheld. 

Qne..  Montreal — J.  Goodman.  11  Lagan- 
tiere  St.,  plans  to  build  75  x  100  ft.  garage 
on  Lagantlere  St.  About  $60,000. 

Qne..  Qneber — Harbor  Comrs.  plan  to 
build  (x>ld  storage  plant  at  Pointe-a-Carcy 
Wliarf.  About  $1,000,000.  G.  Boswell,  c/o 
Harbor  Comrs.,  engr. 

Qne.,  St.  Lamberts — Waterman  Pen  Co., 
191  Bway.,  New  York  City,  had  plans  pre¬ 
pared  by  D.  J.  Spence,  archt.,  266  Beaver 
Hall  Hill,  Montreal,  for  8  story,  109  x  130 
ft.  reln.-con.  factory,  reln.-<x>n.  flooring, 
concrete  foundation  on  Main  St.  here. 
About  $175,000.  F.  S.  Waterman,  pres. 

Qne.,  Three  Blvem  International  Paper 
Co..  80  Broad  St,  New  York  City,  plena  to 
build  paper  plant  on  100  acre  site  to  con¬ 
sist  of  several  1  and  2  story,  reln.-<Mn. 
buildings,  reln.-con.  flooring.  <»ncrete  foun¬ 
dation.  About  $8,000,000. 

Ont.,  Onelpk — James,  Loudon  A  Hertz- 
berg,  engrs..  Excelsior  Life  Bldg.,  Toronto, 
soon  recnives  bids  building  S  story,  60  z 
100  ft,  rein.  (»n.  and  brl(jk  addition  to 


plant,  reln.-con.  flooring,  concreti  umi, 
tlon,  for  F.  E.  Patrldge  Rubl)er  <  \  .t 

calf  St.  About  $60,000.  ' 


OnL.  Onelph — James,  Ix>udon  ,' 
berg,  engra.  Excelsior  Life  Bldg..  ” 
receives  bids  in  alwut  5  weeks  Im 
story,  80  X  200  ft.,  rein.  con.  fai-io 
con.  flooring  and  rock  foundation,  i 
calf  St,  foi*  I’remler  Rubber  <;<> 
$13S,noo.  Noted  Mar.  13. 


''•Til. 

■'onto. 

:inK  4 
'■fin 

.  Mh- 
MkjuI 


Oat.,  Parry  Hound — City  haviiu  iiiana 
prepared  by  (J.  Murray,  engr.,  Parrv  .Sound 
building  electrical  plant.  About  $1  i  oou  ' 


Ont,  Port  Arthur — Saskatrhew.in  Co. 
operative  Elevator  Co..  New  Gram  lOxfh 
Bldg.,  Winnipeg,  Man.,  having  i)l:itis  pnl 
pared  for  addition  to  terminal  eU-viiior  here 
to  have  capacity  of  2,000,000  bu. 


Ont.,  Rorkland — W.  C.  Edwards  &  Cn 
Ltd.,  Sussex  St..  Ottawa,  soon  receives  bid* 
building  pulp  and  paper  mill  here,  .\bout 
$3,600,000. 


Ont,  Wyoming — P.  I.  Nicholson, 
ton,  plans  to  build  flax-mill  here 
$25,000. 

BIDS  DESIRED 


Alvin*. 


III.,  Chlrago— Wilson  A  Co.,  Union  Stock 
Yards,  is  receiving  bids  for  2  story,  M  x  12:'. 
ft.  mill  construction  factory,  brick  founda¬ 
tion,  at  4225  South  Western  Ave.  About 
$40,000.  C.  P.  Barnett,  c/o  owner,  archt. 

WIs.,  Hheboygan — Until  Apr.  15  by  Juul 
A  Smith,  archts.,  801  North  8th  St.,  build¬ 
ing  4  story,  100  x  260  ft.,  reln.-con..  brick 
and  steel  tannery,  reln.-con.  flooring,  brick 
foundation,  on  Illinois  and  Water  Sts.  for 
Badger  State  Tannery  Co.  About  345.00U. 

Mo..  Boonvllle — Until  Apr.  1,  by  C.  C, 
Ross,  supt.,  Hamilton-Brown  Shoe  t'o..  Jef¬ 
ferson  and  Randolph  Sta,  St.  Louis,  build¬ 
ing  8  story,  60  x  250  ft.,  mill  construction 
factory,  concrete  foundation.  About  $40,- 
OOyO.  I.  Taylor  Architectural  Co.,  717  l.,o- 
cust  St.,  St.  IjOuIs,  archts.  Noted  Mar.  6. 

Ore.,  Astoria — Until  Apr.  1,  by  Port  of 
Astoria,  building  addition  to  and  remodelinx 
existing  warehouse  In  Sect.  6.  R.  R.  Bart¬ 
lett,  chief  engr..  Port  Seattle. 


Quo.,  Montreal — Until  Apr.  1.  by  C.  l)u- 
fort.  archt.,  195  St.  Catherine  St.  E..  build¬ 
ing  and  equipping  2  story,  76  x  77  ft. 
garage  on  City  Councillor  and  Ontario  St., 
W.,  for  Bramson  Auto  Service.  455  i’hllllps 
PI.  About  $50,000.  Noted  Jan.  16. 


PRICES  AND  CONTRACTS  AWAKIIKP 
(^Indicates  award  of  contract) 
AMass.,  Boston — See  "Buildings." 

AMass.,  New  Bedford — W.  C.  Jones  To., 
Nash  Rd ,  let  (H>ntract  building  I  story. 
100  X  200  ft.  brick  and  (xincrete  store¬ 
house,  reln.-(M>n.  flooring  and  concrete  foun¬ 
dation,  on  Nash  Rd..  to  E.  A.  Abbott  Co.. 
185  Devonshire  St.,  Boston.  About  $70,000. 
Noted  Mar.  20. 


AMass.,  Qninry — (Boston  P.  O.) — Mur¬ 
ray  A  Tresrurtha  Co..  340  West  Ist  St. 
South  Boston,  let  contract  building  1  story. 
60  X  204  ft.  brick  and  concrete  addition  to 
machine  shop,  reln.-con.  flooring  and  con¬ 
crete  foundation  on  Atlantic  and  Hancock 
Sts.,  to  Wilson  A  Tomlinson  Co.,  79  Milk 
St.,  Boston.  About  $50,000. 


AMass.,  Somerville  (Boston  P.  0.)— 
Standard  Envelope  Sealer  Mfg.  Co.  let  con¬ 
tract  building  2  story,  65  x  120  ft.  mill 
construction  factory,  concrete  foundatlo.i 
on  Winter  and  Spring  Sts.,  to  A.  M.  Pride. 
Somerville,  $30,000. 

AMass.,  WoHceeter— C.  O.  Johnson  4 
Sons.  22  Lakewood  St.,  let  contract  build¬ 
ing  1  story,  40  z  26t  ft.  timber  factory, 
concrete  flooring  and  foundation  on  Ludlow 
St.,  to  F.  W.  Mark,  4  Walnut  St.  About 
$28,000. 

AR.  I..  Providence— J.  C.  Doran  A  Sons 
Inc.,  150  Chestnut  St.,  let  (Kxntract  buildlni 
2  story,  60  x  75  ft  brick  and  mill  construc¬ 
tion  factory,  (x>ncrete  flooring  and  founda¬ 
tion.  on  Elbow  St.  to  C.  1.  Bigney  t'onstr 
Co.,  898  Westminster  St  About  $35,000. 

AR.  I-  Providence — J.  A.  Foster  Co. 
69  Dorrance  St.,  let  contract  bulldin*  4 
story,  72  x  100  ft.  mill,  on  Harrison  St., 
to  C.  1.  Bigney  Constr.  Co.,  898  Westminster 
St  About  $30,000. 

.  AR.  I..  Providence — H.  A.  Thayer.  404 
Weybosset  St.,  let  (xintract  building  I  story. 
40  X  90  ft.  and  16  x  $8  ft.  brick  garage 
and  service  station,  reln.-(g>n.  flooring  ana 
concrete  foundation,  on  Weyboss.tt  and 
Winslow  Sts.,  to  C.  I.  BigTMy  Constr.  Co. 
8M  Westminster  St.  About  $26.0''  ' 
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I  rrovidrnre — ITnlted  States  Fln- 
•(i  Charles  St.,  let  contract  butld- 
'ory,  40  X  &5  ft.  mill  construction 
to'  power  house  on  Charles  St.,  to 
Zimmerman.  611  Chestnut  St.. 
AlMJUt  iSB.OOO. 


^foiiii..  Aniionia — S.  F.  Yudkln,  403  Main 
c.  IH  lontract  bulldlna  1  story,  200  x  202 
fi  'toiii  ri  te  Karage,  rein. -con.  flooring  and 
foundation,  on  Central  St.,  to  Con- 
J^etp  Ci'uatf  -  Ansonla.  About  350,000. 
.Voted  Mar.  6. 

*(  oiin.  Bridgeport — Conlln  A  Green.  Inc. 
•ft  Klin  St.,  let  contract  building  3  story, 
ift  *  70  ft  brick  plant,  concrete  foundation 
and  flooring,  on  ‘‘•>2' •  *0  T  J.  •’“''dy 
Cnnstr.  Co..  15  Fairfield  Ave.  About  32B,- 

oon 

♦(■linn.,  Bridgeport— T.  J.  Tardy  Constr. 
To  l.l  Fairfield  Ave.,  will  build  1  and  2 
storv  4ft  X  60  ft.  and  60  x  80  ft.,  brick. 
Hleei  '  and  concrete  mill,  concrete  flooring 
and  foundation  on  Seavlew  Ave.  About 
|30.00ft.  Work  will  be  done  by  day  labor. 

★  Conn..  Hartford — L.  and  J.  AVelnsteln. 
Asylum  St.,  will  build  3  story.  42  x  4  2  ft. 
brick  bakery,  brick  foundation,  on  Village 
St  Work  will  be  done  by  day  labor. 


ttronn..  New  Haven — Bradley-Smith  Co., 
103  Hill  St.,  let  contract  building  6  story. 
88  X  108  ft.  brick  and  steel  addition  to 
factory  concrete  foundation,  on  Hill  St., 
to  Hwight  Bldg.  Co.,  24  Center  St.  About 
$100,000. 

AConn.,  rialnvllle — Landers.  Frary  A 
Clark.  Commercial  and  Centre  Sts..  New 
Britain,  let  contract  building  4  story,  60 
X  100  ft.  brick  and  steel  factory,  concrete 
flooring  and  foundation  on  Woodford  Ave., 
iierc,  to  Torrlngton  Bldg.  Co.,  197  W’ater 
St.,  Torrington.  .A’lout  360.000. 

AN.  Y.,  Brook  n — Saha  Constr.  Co.,  801 
East  16lh  St.,  \.).l  build  1  story.  100  x  105 
ft.,  brick  and  rein, -con.  garage  at  1402 
Newkirk  Ave.  About  325,000.  Work  will 
be  done  by  day  labor. 


AN.  Y.,  New  York — U.  Kiosk,  40  West 
111th  St.,  will  build  1  story,  97  x  148  ft., 
brick  and  steel  garage,  rein. -con.  flooring, 
concrete  foundation,  at  419-425  Kast  109th 
St.  About  130,000.  Work  will  be  done  by 
day  lalfor. 

AN.  Y.,  New  York — J.  F.  Murray,  33 
Clifton  Terrace.  Weehawken,  N.  J..  let 
contract  building  8  story,  50  x  100  ft., 
brick  and  steel  warehouse,  rein. -con.  floor¬ 
ing,  concrete  foundation,  at  548  West  39th 
St.,  here,  to  Harby,  Abrons  A  Mellns,  15 
East  40th  St.  About  3150.000. 


AN.  Y„  New  York — Natl.  Ice  A  Coal  Co., 
7-15  East  St.,  let  contract  building  2  story, 
120  X  120  ft.,  brick  and  steel  refrigerating 
plant,  rein.-con.  flooring,  concrete  founda¬ 
tion,  at  8-10  Tompkins  St.,  to  J.  Brody,  8-10 
Tompkins  St.  About  375.000. 


AN.  Y.,  New  York— S.  K.  W.  Shellat. 
Newport.  R.  I.,  will  build  2  story.  98  x  117 
ft.,  brick  and  steel  garage,  rein. -con.  floor¬ 
ing.  concrete  foundation,  at  536-546  West 
42nd  St.  here.  Aliout  350.000.  Work  will 
be  done  by  day  labon  Marcus  A  Goldstein. 
141  Hway.,  lessee.  Noted  Mar.  6. 


AN.  Y.,  Rorhester — Eastman  Kodak  Co., 
Kodak  Park.  let  contract  building  6-8tory, 
162  X  182  ft.,  rein. -con.  factory  on  Han¬ 
ford  Landing  Rd.,  to  Ferro  Concrete 
Constr.  Co.,  Richmond  and  Harriet  Sts.. 
Cincinnati,  O.  About  3350,000.  Noted 
.Mar  6, 


AN.  Y.,  Staten  Island — Proctor  A  Gamble 
Co,  100  Broad  St..  New  York  City,  let  con¬ 
tract  building  concrete,  steel  and  brick 
warehouse  at  Port  Ivory  to  H.  J.  Fergu¬ 
son.  (i523  Euclid  Ave.,  Cleveland.  O.  About 
3I5«,ftOO. 

AMd.,  Buitlmore— Maryland  Glass  Corp., 
Bromo  Seltzer  Tower  Bldg.,  let  contract 
building  2  story.  69  x  110  ft.,  concrete,  brick 
and  steel  addition,  rein. -con.  flooring,  stone 
and  iuncrete  foundation,  on  Ontario  St.  near 
haliimore  A  Ohio  R.  R..  to  Price  Constr. 
Co.  210  Maryland  Trust  Bldg.  About 
IBft.ftftO. 

Atia..  Albany — McLln  A  Norris.  Oreen- 
vlll",  S.  C.,  let  contract  building  large 
ihiitile  block  plant,  here,  to  F.  B.  Leonard, 

Albony. 

*  Ms.,  Mobile— Mobile  Cotton  Mills,  e/o 
Sfai  lard  OH  Cloth  Co..  320  Bway..  New 
tfirk,  f;ity,  let  contract  building  concrete 
addition  to  weaving  plant  here,  rein.-con. 
flofir'Tig,  concrete  foundation,  to  T.  C. 
Thompson.  609  North  Smith  St..  Charlotte. 
N.  I  Aliout  $275,000.  Coats  plus  jiercent- 
ag>  Mis. 


AMleh,,  Detroit— Ikl.  Water  Comrs..  232 
Jefferaon  Ave.,  let  contract  building  54  x 
90  ft.  steel,  brick  and  concrete  boiler  house 
and  steel  coal  hoppers,  to  Lennane  Bros., 
Pnlon  Trust  Bldg,  and  F.  E.  Chapper  Iron 
Wka.,  128  Fort  St.,  R.  127,238. 

AMIch.,  Detroit — Sanders  Co.,  881  YVood- 
ward  Ave..  let  contract  building  3  story. 
40  X  200  ft.  rein.-con.  and  brick  addition 
to  bakery  and  candy  factory  at  381  YVoo<l- 
wnrd  Ave.,  to  A.  A.  Albrecht  Co.,  113ft 
Penobscot  Bldg. 

AMIrh.,  Grand  Rapids — Arctic  Ice  Cream 
Co..  507  Grand  River  St..  IVtrolt,  let  con¬ 
tract  building  2-8tory,  15n  x  250  ft.  Iirlck 
and  rein.-con.  Ice  cream  factory,  on  .Mar¬ 
ket  Ave.,  here,  to  F.  A.  Horner,  Grand 
Rapids. 

AIM.,  f'hlrago — Chicago  Transfer  A  Stor¬ 
age  Co.,  6861  West  65th  St.,  let  contract 
building  1  story,  140  x  25ft  ft.,  mill  con¬ 
struction  warehouse,  concrete  founilatloii. 
on  65th  St.  and  6ftth  Ave.,  to  Walter  Co.,  1st 
Natl.  Bunk  IHdg.  Aliout  36ft,ftft0. 

AWIs.,  Rau  Claire — Hells  Paper  A  Pulp 
Co.  let  contract  building  2  story  addition  to 
liaper  mill,  to  A.  Larson  A  ('o.,  Knu  t'laire. 
About  325,000. 

AWis.,  Olenbeolsh — Glenbeulah  Canning 
4'o.  let  contract  building  2  story,  45  x  lift 
ft.,  brick  canning  factory,  rein.-con.  flooring, 
lirick  foundation,  on  Main  St.,  to  O.  R. 
Pakel,  Plymouth.  About  342.0»0. 

AWis.,  Green  Bay — Conradson  Machine 
Tool  Co.  let  contract  building  1  story,  192  x 
192  ft.,  concrete,  brick  and  steel  machine 
shop,  to  H.  ,1.  Selmer  Co.,  Green  Bay.  Aliout 
355,000.  Noted  Feb.  6. 

AWssh.,  H’enatehee— Cashmere  Apple 
Co.  let  contract  liullding  2-8tory,  90  x  I07 
ft.,  brick  warehouse  on  Wenatchee  Ave.  and 
Spokane  St.,  to  Bird  A  Hobson,  Wenatchee. 
Aliout  $30,000.  Noted  Feb.  27. 

AOre.,  Portland — H.  Wagner,  476  Burn¬ 
side  St.,  let  contract  building  2  story,  50 
X  150  ft.,  concrete  garage,  on  Ist  and 
Alder  Sts.,  to  Hurley  Mason  Co.,  Gasco, 
Bldg. 

A.N.  B.,  Monetnn — J.  Eaton  A  Co..  Ltd,. 
190  Yonge  St..  Toronto,  Ont.,  let  contract 
building  factory  here,  to  G.  Fuller  Co.. 
Ltd.,  45  St.  Alexander  St..  Montreal,  Que. 
About  3782,000.  Noted  Mar.  6. 

AOnt.,  Tliorald — Pllklngton  Bros,,  Ltd., 
let  contract  building  steel,  brick  and  timber 
box  making  plant,  to  H.  K.  Ferguson 
Co.,  6523  Khiclld  Ave.,  Cleveland.  O.  About 
$65,000.  Address  owners  c/o  contractor. 


Buildings 

PROPGHKD  WORK 

Mass.,  Boston — Office — Henderson  A  Ro.st. 
148  State  St.,  having  plans  prepared  by 
McNaughton  A  Robinson,  archts.,  101  Tre- 
mont  St.,  for  6  story,  rein.-con.  and  t*tdel, 
rein.-con.  flooring  and  concrete  foundation. 
About  3300.000. 

Mass.,  Pall  River — Stations — City  plans 
to  build  4  comfort  stations  at  parks.  Aliout 
350,000.  J.  H.  Kay,  mayor. 

Mass.,  Lenox — School — Bd.  Educ.  plans 
to  build  school  at  North  I.,enox.  About 
375,000  Including  site. 

Mass.,  New  Bedford  —  Bank  —  Textile 
Trust  Co.  purchased  site  on  Pnlon  and 
6th  Sts.  and  plans  to  build.  About  $100,- 
000. 

Mass.,  New  Bedford — Business — S.  Gen- 
enskv,  69  Russell  St.,  soon  receives  bids 
building  2  story.  70  x  70  ft.  brick,  concrete 
foundation  on  6th  St.  About  360,000.  C. 
Hammond  A  Son.  North  Water  St.,  archts. 

R.  I.,  Providence — Theatre — W.  R.  Walk¬ 
er  A  Son.  archts.,  17  Custom  House  St., 
receive  bids  in  April  building  82  x  72  ft. 
brick,  steel  and  concrete  addition  here,  for 
J.  Bartley,  Seekonk,  Moss.  About  $50,000. 
Noted  Jan.  23. 

Conn..  Hartford — Bank — Amer.  Industrial 
Bank  A  Trust  Co.,  688  Main  St.,  plans  to 
build  15  story,  on  Main  St. 

Conn.,  Hartford — Church — Second  Church 
of  Christ  Scientist,  23  High  St.,  purchased 
site  on  Lafayette  and  Russ  Sts.,  and  plans 
to  build  church. 

Conn.,  Hartford — Mkrket— BtJ.  Contract 
A  Supply  soon  receives  bids  liUlMIng  1  story 
public  market  on  Connecticut  BlYd,  About 
$100,000.  Wblton  A  McMahon,  36  Pearl 
St.,  archts.  Noted  Feb.  27. 

Conn.,  .Meriden — Infirmary — City  plans  to 
build  infirmary  at  Cold  Spring  Home  on 
West  Mountain  St.  About  $50,000.  Ad¬ 
dress  J.  B.  Dlnnan,  West  Mountain  St. 


Conn..  New  l.oiidon — Hospit.li— J  Law¬ 
rence  Hospital.  Oc»-un  Ave.,  receives  bids 
about  May  fur  3  story.  4ft  x  9ft  ft.  brick, 
rein.-con.  flooring.  Aliout  Ilftft.ftftO.  Ken¬ 
dall,  Taylor  A  I'o.,  93  Federal  St.  Boston, 
Mass.,  engrs. 

Conn.,  New  l.ondnn — Office,  etc. — Illlder- 
iM'ck  &  Langdon,  archts.,  2ri3  State  Ht.  re¬ 
ceive  bids  about  Apr.  20,  for  3  story,  60  x 
too  ft.,  office,  to  Include  stores,  and  dance 
hall,  rein.-con.  flooring,  fur  L.  Hall  Estate. 
.\liout  3100,000.  B.  A.  Cupp,  trustee. 

Conn.,  Honthlnglon — Hospital — Town  re¬ 
ceived  lieijuest  of  3100,0(10  from  will  of  A. 
Bradley  to  build  memorial  hospital  to  be 
known  as  Bradley  Memorial  Hospital. 

Conn..  Mtamford  —  Si'hool  —  Bd.  Educ. 
plans  to  build  2  story,  grammer  school 
on  State  and  South  Sts.  Cost  between 
3130,000  and  $160,000. 

Conn.,  Watertown — School — Bd.  Educ. 
receives  bids  In  April  building  2  story 
brick  addition  to  South  School,  rein.-con. 
flooring  and  concrete  foundation,  on  tlak- 
vHle  St,  About  360,00ft  L.  Ashelm,  211 
State  St.,  Bridgejiort,  archt. 

N.  Y’.,  Albany — Theatre — M.  Spiegel, 
Strand  Theatre  Bldg.,  New  Y'ork  City,  hav¬ 
ing  Ilians  prepared  liy  T.  Lamb,  archt.,  644 
Mh  Ave.,  New  York  C'lty,  for  2  story.  75 
X  175  ft.,  brick  and  stone,  concrete  foun¬ 
dation,  on  Monroi-  St.  here.  About  315ft.- 
ftftO. 

N.  Y’.,  Ilrooklyn — Hospital — Beth  Moses 
Hospital,  Hart  St.  and  Stuyvesant  Ave., 
having  plans  prepared  by  11.  J.  Nurlck. 
archt.,  967  Bway.,  for  5  story,  90  x  Ifto 
ft.,  brick  and  steel  addition,  concrete  floor¬ 
ing.  Aliout  $350,000. 

N.  Y'.,  Ilrooklyn — Synagogue — New  He¬ 
brew  School,  479  Ashford  St.,  had  plans 
prepared  by  E.  M.  Adelsohn,  archt.,  1778 
Pitkin  Ave.,  for  3  story,  46  x  70  ft.,  steid 
and  brick,  concrete  foundation,  on  Ash¬ 
ford  SL  and  Sutter  Ave.  Aliout  360,000. 

N.  Y’.,  Hrooklyn  —  Theatn-  —  Courtney 
Marshall  Estate,  c/o  Brooklyn  Trust  Co.. 
Pierpont  St.,  having  plans  prepared  by  I>e 
Itosa  A  Pereira,  archts.,  110  \VeVt  40th  St.. 
New  York  City,  for  1  story,  100  x  100  ft., 
Iirlck  and  steel,  concrete  foundation,  on 
Saratoga  Ave.  and  Macon  St.  About  3100,- 
000. 

N.  Y..  Ilrooklyn— Theatre — R.  T.  Short, 
archt,  870  Macon  St.,  receives  bld.-t  aliout 
Mar.  29,  building  I  and  2  story,  80  x  180 
ft.,  Iirlck,  steel  and  limestone  moving  pic¬ 
ture  theatre,  concrete  foundation,  on  Flat- 
bush  Ave.  and  Farragut  Rd.,  for  A.  H. 
Schwartz,  815  Flathush  Ave.  About  |60,- 
000, 

N.  Y.,  Cnrlhnge— School — St,  James 
Parish  Bldg.  Com.  plans  to  build  40  x  100 
ft,  concrete  school  on  Mechanic  St.  to  be 
known  as  St.  James  Augustina  Academy. 
About  $60,000. 

N.  Y.,  Loekport — Hall — City  plans  to 
build.  About  $125,000.  J.  F.  Freshee,  city 
engr. 

N.  Y..  New  Y’ork— Mission— Natl.  Bible 
Institute,  213  West  35th  SI.,  plans  to  con¬ 
struct  15-Btory,  100  x  100  ft.,  brick  and 
limestone  cremorne  mission  building,  con¬ 
crete  foundation  at  214-216  West  85th  St. 
McKenzie,  Voorhles  A  Gemlln,  1123  Bway., 
archts. 

N.  Y.,  New  York — Office  and  Loft — Law¬ 
yers’  Realty  Co..  160  Bway..  having  plans 
prepared  ny  R  Higgins,  archt.,  126  East 
38th  St.,  for  5-story.  2!i  x  100  ft.,  brick  and 
steel,  concrete  foundation,  at  45  Maiden 
Lane. 

N,  Y..  Penn  Ymn — Hospital — City  plans 
to  build  Soldiers  and  Sailors  Memorial 
hospital.  About  $150,000. 

N.  Y’.,  Rorhester — Temple — Rochester 
Masons  selected  site  on  Kast  Ave.  north 
of  Scio  St.,  and  plans  to  build  large  temple. 

N.  Y’.,  Troy — Bathhouses,  etc. — City  plans 
to  build  bath  houses  and  comfort  stations 
in  Frear  Park ;  also  extend  ornamental 
lighting  zone  from  River  to  State  Sts.  on 
1st  St.  A.  R  Roche,  city  ehgr. 

N.  Y.,  Watertown — Cottages — Bd.  Trus¬ 
tees  Jefferson  Co.  Orphans  Asylum  acquired 
14  acre  site  on  State  St.,  and  having  plans 
prepared  for  10-12  cottages 

N.  J.,  Dnnnellen — School — Bd.  Ekluc.  hav¬ 
ing  plans  prepared  for  addition  to  Whit¬ 
tier  School.  About  $82,000. 

N.  J.,  Jersey  City  School— Bd.  Educ. 
plans  to  build  school  About  $700,000.  E. 
A.  Rowland,  Sip  Ave.,  archt 

If.  J.,  Hoho  (Newark  P.  O.) — Hospital — 
Bd.  Freeholders,  Essex  Co.  (Newark),  hav¬ 
ing  plans  prepared  by  P.  Mertens,  archt.. 
1091  Clinton  Ave,  Irvli^on,  for  smallpox 
building  here.  About  $.50,000. 
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I’a.,  Farrril — Bank  and  Oflfice— Colonial 
Trust  Co..  Bway.,  having  pians  by  A.  C. 
BoHsum.  archt,  336  5th  Ave.,  New  York 
City,  buiidtng  3  atory,  65  x  126  ft.,  brick 
and  atevi,  concrete  foundation.  About  176.- 
OUU.  J.  Stevenaon,  prea 

I'a,  l‘hllB. — Storea  and  Office — E.  Wolf, 
1517  North  16th  Bt..  plant)  to  build  7  atory, 
76  X  156  ft.,  rein. -con..  brick  and 
timber,  reln.-con.  flooring,  concrete  foun¬ 
dation.  on  16th  and  Market  Sta.  About 
31()<I,U00.  llolTman  Co.,  Finance  Bldg., 
aicht. 

Pa.,  Phiia. — Temple — A.  A.  O.  Nobles 
Mystic  Shrine,  1337  Spring  Garden  St., 
plans  to  Ituild.  at  24th  and  Spring  Garden 
Sts.  and  Pkway.  About  $760,000.  W.  F. 
Kendrick,  chn.  bldg.  com. 

Pa..  Pittsburgh  —  Church.  Training 
School,  etc. — Methodist  Eiiiscopal  congre¬ 
gation,  7th  and  Smithfleld  Sts.,  plans  to 
build  brick  and  stone  church,  training 
school,  social  headquarters  and  auditorium. 
About  $500,000.  D.  L.  Marsh,  pastor. 

Del..  Wilmington — Office — A.  1.  Du  Pont. 
I>elaware  Trust  Co.  Annex  having  plans 
prepared  for  16  or  18  story,  on  9th  and 
Market  Sts. 

Md.,  Baltimore— Hotel — C.  H.  Consoloo, 
Hotel  Belvedere,  plans  to  remodel  and  alter 
hotel  on  Charles  and  Chase  Sts.  About 
$100,000.  Parker,  Thomas  &  Rice.  Union 
Trust  Bldg.,  archts. 

Va.,  PuluHki — Bank — Pulaski  Natl.  Bank 
plans  to  build  brick  or  stone  addition. 
About  $50,000. 

<ia..  Atlanta — ^Iu8eum — City  voted  $100,- 
000  iMtnds  to  build  in  Grant  Park.  H. 
L.  Collier,  city  engr.  Noted  Feb.  13. 

(■a..  Canton — Hotel — Canton  Hotel  Co. 
plans  to  build  hotel.  About  $50,000. 

<ia.,  Macon — Court  House — Bibb  Co.  voted 
$400,000  bonds  to  build  court  house.  Noted 
Jan.  9. 

4Jn.,  Macon— Schools — Bibb  Co.  voted 
$400,000  bonds  to  build  several  schools  and 
pay  debt  of  new  high  school.  Noted  Jan.  9. 

<lu.,  Navannah — Church — First  Baptist 
congregation.  Bull  St.,  plans  to  build  church. 
About  $100,000.  L,.  R.  Christie,  pastor. 

Pin,.  JackKonville — Bank — Atlantic  Natl. 
Bank  having  plans  prepared  by  Mowbray 
&  Ufflnger,  archts.,  56  Liberty  St..  New 
York  t'lty.  for  altering  existing  building 
and  constructing  1  story,  50  x  100  ft., 
brick  and  stone  addition,  concrete  foun¬ 
dation. 

Fla..  Melbourne— School,  etc. — Bd.  Rduc. 
Brevard  Co.,  rejected  bids  building  2  story, 
80  X  183  ft.,  rein.-ron.  school  and  54  x  72 
ft.  auditorium  extension.  Noted  Jan.  9. 

Ala..  TuHcaloosa — Church — First  Presby¬ 
terian  congregation  plans  to  build  churdi. 
About  $76,000. 


HI.,  Chicago — Memorial — Victory  Memorial 
Assn,  recently  incorporated,  plans  to  build 
200  X  200  ft.  steel,  reln.-con.  and  granite  me¬ 
morial  here  with  500  ft.  triangular  shape 
shaft  to  surmount  rotunda.  80  ft.  interior 
diam.  with  140  ft.  vaulted  dome  to  contain 
6  elevators.  About  $2,000,000.  C.  F.  Fry- 
bott,  134  South  Bearborn  St.,  archt. 

111.,  Fast  Kt.  l.nula — Community — Natl. 
Catholic  Community  Center  Serv.  c/o  Union 
Trust  &  Savings  Bank,  having  plans  pre¬ 
pared  by  J.  Ware,  archt.,  Washington,  D. 
C.,  for  3  story,  brick  and  concrete  com¬ 
munity  center,  concrete  foundation,  on  5th 
and  St.  I^ouis  Aves.  About  $150,000.  Pi 
Murray,  chn. 

II),.  F.ast  Ht.  Bonis — H.  L.  Nevins,  archt., 
19  South  La  Salle  St.,  Chicago,  soon  re¬ 
ceives  bids  building  2  story  building  here 
for  Y.  M.  C.  A..  19  South  La  Salle  St.. 
Chicago.  About  $50,000.  W.  G.  Clark,  c/o 
y.  M.  C.  A.,  Federal  Bldg.,  engr. 

111.,  East  Ht.  Louis— Y.  M.  C.  A.  19 
South  La  Salle  St..  Chicago,  plans  to  build 
central  building  here.  Almut  $200,000.  H. 
L.  Nevins,  19  South  I.,a  Salle  St.,  Chicago, 
archt 

Wls„  Ean  Claire — Church — First  Nor¬ 
wegian  congregation  receives  bids  about 
Apr.  15,  building  1  story,  78  x  130  ft,  brick 
and  steel,  rein. -con.  flooring.  About  $60,- 
000.  C.  Valkman,  1061  Grand  Ave.,  archt 
Noted  Jan.  30. 

WIs.,  Fond  dn  Lae — Hall — Park  Bd.  plans 
to  build  2  story  memorial  hall.  About  $50,- 
000.  H.  R.  Potter,  chn. 

WIs.,  New  London — Hall — City  having 
preliminary  plans  prepared  b.v  J.  Thomp¬ 
son,  archt..  New  London,  building  3  story 
memorial  hall.  About  $60,000. 

WIs.,  New  London — High  School — Bd. 
Educ.  receives  bids  in  spring  building  3 
story,  65  X  200  ft.,  rein,  con.,  brick  and 
steel.  About  $85,000.  A.  Jensen,  Oshkosh, 
archt.  Noted  May  2. 

WIs.,  Hheboygan — Office — W.  C.  IVeeks. 
archt.,  730  Ontario  Ave.,  receives  bids  about 
Apr.  5,  building  4  story,  70  x  80  ft  on  9th 
and  (jenter  Sts.  for  Citizens  Telephone 
Exch.,  701  North  8th  St  About  $70,000. 
Noted  Jan.  30. 


WIs,,  Hheboygan — School — Bd.  Educ. 

plans  to  build  school.  About  $250,000. 

WIs.,  Wales — Infirmary — State  Bd.  Con¬ 
trol  receives  bids  in  spring  building  2  story, 
40  X  140  ft.  here.  About  $100,000.  A.  Pea¬ 
body,  Capitol,  Madison,  archt.'  Noted  Feb. 


27. 


In.,  Clinton — Office — Iten  Biscuit  Co.,  1320 
Walnut  St.,  Des  Moines,  plans  to  build  88  x 
120  ft.  here.  About  $60,000. 

la.,  Nea-ton — Bank — First  Natl.  Bank, 
c/o  C.  F.  Eckland,  chn.  bldg,  com.,  soon 
lets  contract  building  '2  story,  62  x  100 
ft.  rein. -con.  and  stone.  About  $50,000. 
A.  H.  Edwards  Co.,  107  South  Wabash 
Ave.,  Chicago,  III.,  archts.  and  engrs. 

la..  Tama — Hotel — E.  L.  Beard  Co.  hav¬ 
ing  plans  prepared  by  G.  L.  Lockhart, 
archt.,  391  Endicott  Bldg.,  Minneapolis. 
Minn.,  building  6  story,  80  x  80  ft.  About 
$126,000. 


Miss.,  llattlesbnrg  —  Dormitory  —  Missis¬ 
sippi  Women’s  College  plans  to  build  dor¬ 
mitory  to  replace  one  recently  damaged  by 
fire.  About  $76,000. 

K.v.,  Bowling  Green — High  School — City 
election  Nov.  4,  to  vote  on  $60,000  bonds  to 
build  schooL  W.  W.  Williams,  secy.  bd. 
educ. 

K.V.,  Lexington— Hotel — Phoenix  Hotel 
Co..  East  Main  St.,  plans  to  build  addition  to 
hotel,  which  was  partially  destroyed  by  fire. 
About  $1,000,000.  Richards.  McCarty  A 
Bulford,  Hartman  Bldg.,  Columbus,  archta 

O.,  Cincinnati— School — Bd.  Educ.  re¬ 
ject*^  bids  building  Hoffman  School.  2 
story,  brick,  on  Bloody  Run  Blvd.  About 
$250,000.  Hannaford  A  Son,  Hulbert  Blk., 
archta  Noted  Mar.  13. 

O.,  Tonngstown — Hospital — City  plans  to 
build  6-story  contagious  unit  to  city  hos¬ 
pital  on  Homestead  and  Indianola  Sta 
About  $250,000.  F.  M.  Lillie,  city  engr. 

MIrh.,  Benton  Harbor — Home.  etc.— 
Knights  of  Columbus  plan  to  build  3-8tory 
home  and  convention  halL  About  $50,000. 

HI..  Chicago— Infirmary,  etc. — Cook  Ck). 
election  Apr.  1,  to  vote  on  $290,000  bonds 
for  cottages  at  infirmary,  $60,000  for 
agents  office,  $20,000  for  bakery.  $75,000 
for  laundry,  $89,000  for  factory  and  $36,- 
OOO  for  tunnels  between  various  buildings 
at  Infirmary.  P.  Relnberg.  prea  bd.  co. 
comrs.  E.  El  Hall,  5  North  La  Salle  St., 
archt.  Noted  Feb.  fO. 


Minn.,  Rice — Church  and  Parish  House — 
Immaculate  Conception  congregation  hav¬ 
ing  plans  prepared  for  church  and  parish 
house.  About  $75,000. 

Kan.,  Fredonta — Grade  School — Bd.  Educ. 
having  plans  prepared  by  T.  W.  William¬ 
son  A  Co.,  archt,  418  Central  Natl.  Bank 
Bldg..  Topeka,  building  l-story,  80  x  140 
ft  About  $50,000.  C.  R.  Cantrall,  elk. 

Kan.,  Wichita — Schools — Bd.  Elduc.  plans 
election  to  vote  on  $850,000  bonds  to  build 
two  intermediate  schoola 

H.  D..  Pierre  —  Office  —  State  Capitol 
Comrs.  plan  to  build  on  Capitol  Grounds. 
About  $400,000. 

H.  ».,  Rapid  nty — Hall — State  Bd.  Educ. 
Pierre,  plans  to  build  engineering  hall  for 
South  Dakota  School  of  Mines,  on  College 
Grounds  here.  I.  D.  Aldrick,  Big  Stone 
City,  secy.  bd.  regents.  About  $100,000. 

N.  D.,  Pembina — School — Bd.  Elduc.  plans 
to  rebuild  combined  school  recently  de¬ 
stroyed  by  fire.  About  $80,000. 

W’yo..  Cheyenne— Hospital — Comrs.  Lari¬ 
mer  Co.  plan  election  Apr.  22,  to  vote  on 
75,000  bonds  to  build  hospital.  Total  cost 
100,000 ;  remainder  to  be  paid  by  public 
subi>cription. 

Mont..  Bozeman — Theatre — F.  W.  Wilson, 
archt.,  Bozeman,  preparing  plans  for  2 
story.  54  x  140  ft.  brick  and  concrete. 
About  $60,000.  Owners’  name  withheld. 

MonL,  Helena — Laboratory — State  Legis¬ 
lature  appropriated  $50,000  to  build  labora¬ 
tory  here. 


'  ’hurch 

'.‘ISCOpiil 


Mo.,  KanHSH  City  —  Hospital  ■ 
Charity  Assn.,  which  includes  all  (. 
churches  in  Kansas  City  and  di,.  .  s^. 
West  Missouri,  plans  to  build  new  .s:  i'i.l.,.' 
Hospital,  cost  $350,000.  S.  C.  I'.irirdl 
bishop. 


Mo.,  Kansas  City — Schools — Bd.  pyu- 
having  preliminary  plans  prepared  i.,r  sZv 
eral  school  buildinga  About  I'j.inio  (a,'.’ 
J.  Cowgill,  mayor. 


Mo.,  HI.  Louis — Bank  and  Olli. _ _ c. 

Louis  Union  Trust  Co.,  4th  and  I.o.  u.st  su 
having  plans  prepared  by  C.  Giii>.  rt 
Madison  Ave.,  New  York  City,  and  .M  I'urMn 
Russell  A  Crowell,  Chemical  Bldg  .  .ireht*.’ 
building  rein.-con.  and  steel,  7th  and  l.ocngt 
Sts.  J.  H.  Grover,  vlce-pres.  Noted  Jan.  9. 

Mo.,  HL  Louis — Hotel — Argonne  Ilealtv 
Co..  2407  North  Bway,  having  plans  pre. 
pared  by  Kennerly  A  Stlegemeyer,  areht.s 
Benoist  Bldg.,  for  S  story.  17  x  234  ft  i.rick 
and  rein.-con.,  concrete  flooring  and  foun¬ 
dation,  at  3664  Washington  Ave.  About 
$360,000.  S.  Hamburg,  mgr. 


Ark.,  Bl.vthrville  —  Auditorium  —  Blythe- 
vllle  Auditorium  Co.,  having  plans  prepared 
by  M.  Sellgman,  archt..  Citizens'  Bank 
Bldg.,  Pine  Bluff,  building  60  x  140  ft.  audi¬ 
torium  and  theatre  on  West  Main  St.  Mtoui 
$50,000. 

Ark.,  Winslow — School — W^inslow  .School 
Dist.  soon  lets  contract  building  2-story 
brick.  About  $50,000.  I.  H.  Rus8*dl,  seev 
J.  A.  Bliss,  607  Southern  Trust  Bldg..  Little 
Rock,  archt. 


Tex.,  Oakville— Courthouse  and  Jail— 
Comrs.  I.lve  Oak  Co.  receive  bids  alxtut 
May  building  courthouse  and  jail.  AI>out 
$100,000.  Lone  Star  Eng.  Co.,  San  Anionio 
archts. 


Tex..  Paris — Church — 'Van  Slyke  &  Wood¬ 
ruff,  archts.,  403  Reynolds  Bldg.,  receives 
bids  about  May  1  building  concrete.  l)rivl( 
and  steel  here.  About  $130,000.  Noted 
Feb.  27. 

Okla.,  Fffk  City— Convention  Hall — City 
election  Apr.  1,  to  vote  on  $75,000  bonds  to 
build  convention  hail. 

Okla,,  Elk  rit.v— High  School — Bd.  Kduc 
plans  to  issue  $50,000  bonds  to  build  high 
school. 

Okla.,  Idabell — Courthouse  and  Jail — Mc- 
Curtaln  Co.  election  Apr.  16,  to  vote  on 
$125,000  bonds  to  build  courthouse  and 
jail.  H.  A.  Smith,  co.  elk. 

Okla.,  Jefferson — School — Bd.  Educ.  soon 
lets  contract  building  school.  About 
000.  Tonini  A  Bramblet,  Terminal  Bldg., 
Oklahoma,  archts. 

Okla.,  McA  tester — High  School — Bd, 
Educ.  soon  receives  bids  building  2-8tory. 
1 75  X  225  ft.,  reln.-con.  and  brick.  About 
$300,000.  J.  Hicks,  19J  West  Main  St.. 
Oklahoma,  archt  Noted  Feb.  27. 

Okla.,  Tnisa — Hospital — L.  D.  Lavlon. 
c/o  Thompson  A  Fleming,  archts..  222  iow.i 
Bldg.,  having  plans  prepared  for  3  story, 
40  X  95  ft,  reln.-con.  and  brick.  .Mmut 
$75,000. 

Okla..  I'inita — Court  House — Craig  Cn 
plans  election  soon  to  vote  on  $150.0ii0 
bonds  to  build  court  house.  Ltiyton  * 
Smith,  701  Southwest  Reserve  Bank  Bldg., 
Oklahoma,  archts. 

Arts.,  Globe— School — School  Trustees 
plan  election  to  vote  on  $75,000  bonds  to 
build  grammar  school  on  Sycamore  and 
Sutherland  Sts. 

.4rlE..  Morenei — Schools— School  Trustees 
voted  $150,000  bonds  to  build  high  school.  3 
grade  schools  and  addition  to  manual  art 
building.  J.  P.  Hodgson,  trustee.  Noted 
Feb.  13. 

Ore.,  Astoria — Schools — Bd.  Educ.  plans 
to  build  2  grade  schools.  Whltehous*'  a 
Fouilhoux,  Ry.  Exch.  Bldg.,  Portland, 
archt.  About  $180,000. 

Ore.,  Pendleton  —  Home  —  Commercial 
Assn.,  Milarkey  Bldg.,  having  tentative 
plans  prepared  for  home  for  dependent 
children  and  aged,  of  Women  of  Wood¬ 
craft  Institution.  Large  fund  available. 
C.  C.  Van  Orsdale,  grand  guardian 

Ore.,  Halezn — Cottage,  eta — State  having 
plans  prepared  by  L.  I.  ’Thompson,  archt.. 
91  North  10th  St.,  Portland,  for  new  pavil¬ 
ion  and  superintendent’s  cottage  at  State 
Tuberculosis  Hospital :  also  2  dormitories 
at  State  Home  for  Feeble  Minded.  $27,000 
each. 

Cal.,  Fresno  —  Mausoleum  —  Mountain 
View  Cemetery  Assn,  considering  build¬ 
ing  rein.-oon.  mausoleum.  About  $250.- 
000. 

CaL.  Los  Angeles— Church— Holb-wi^ 

Christian  congregation  retained  R-  H-  Orr. 
archts..  1301  Van  Nuys  Bldg.,  to  prepare 
plans  for  85  x  120  ft.,  hollow  tile,  concrete 
foundation,  on  Hollywood  Blvd.  and  Gower 
St. 
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puildii—-*  (Continued) 

('*1..  Joeqnin— ^torej^ 


etc.- 


Can  joiquln  Lrfinds  Co.  Fresno  having 
niano  i>r.  i)ared  by  Ei  Matheson.  archt..  Corv 
Ride  f  -r  concrete  and  brick,  store  hotel, 
hall  til*  atre  and  bank  here.  About  $80,000. 

rLl  Waaco — School — Wasco  School  DIst. 
vnOMi "$60,000  bonds  to  build  2-story,  146  x 
(t  tn-ammar  school.  Plans  being  pre- 
ia?ed  1-v  J.  M.  Saffell.  archt..  New  Fish 
6wg  .  r-akersfleld.  Noted  Feb.  20. 

r.i  WUmlngton — School — Tower  Hill 
School  Assn,  having  plans  prepared  by 
Krown  &  Whiteside,  archts.,  Du  Pont  Bldg . 
^7^2  story,  on  17th  St.  and  Tower  Hill  IW. 
About  $250,000. 

\  s  Halifax — School — School  Bd..  81 
Backvilie  St.,  soon  receives  bids  building 
&ond  School.  Alwut  $85,000.  A.  R 
Cobb.  Tramway  Bldg.,  archt.  Noted 
Aug.  15. 

Qoe..  Chicoutimi  —  Church  —  Cathedral 
Church  of  Chicoutimi  having  plans  pre- 
narcd  bv  Beale  &  Lamontagne.  archts..  21 
D  Aiguil’lon,  (Quebec,  for  2  story,  rein. -con. 
church  and  3  story  sacrlstry.  About  $175,- 
000  and  $26,000  respectively. 

Quc.,  Drnmmondvl'lc — Hall,  etc. — Town 
havine  plans  prepared  for  town  hall  and 
court  house.  About  $60,000.  N.  C.  Moisan, 
city  elk. 

Qne.,  Montreal  —  Office  —  International 
Trust  Co.  had  plana  prepared  by  P.  L.  W. 
Dupre,  archt,  16  St.  Lawrence  Blvd..  for 
10  story  on  St.  Lawrence  and  James  Sts. 
About  $250,000. 

Que.  St.  Jean  de  Chantel — School — 
Parish  Church  of  St.  Jean  de  Chantel  plans 
to  build  school  About  $60,000. 


Oue..  Sherbrooke — Technical  School — City 
plans  to  build.  About  $150,000.  K.  C. 
Gatien.  clk.  Noted  Mar.  14,  1918. 

Ont..  Anvherstbnrg — Theater — N.  A. 
Marra.  River  Front,  plans  to  build  theatre. 
About  $50,000. 

Ont.,  Kingston — School — Bd.  Educ.  soon 
receives  bids  building  In  Cataraqui  Ward. 
Almut  $100,000.  J.  U.  Stuart,  Kingston, 
inspector. 

Ont.,  Ottawa — School — School  Bd.  soon 
receives  bids  building  3  story  brick  and 
timber  addition  to  Creighton  St.  school, 
rock  foundation.  About  $120,000.  W.  C. 
Beattie,  Elgin  St.  bldg.,  supt 


Ont.,  Ottawa — Theatre  and  Office — Jack- 
son  Booth  Syndicate,  c/o  O.  Ewart,  archt.. 
Booth  Bldg.,  had  plans  prepared  for  10 
story,  on  Metcalf  St.  About  $175,000. 

Ont.,  Peterborough — School — School  Bd. 
plans  to  build  2  story  school,  consisting  of 
20  rooms  and  auditorium.  About  $200,- 
(lon.  Preliminary  sketches  will  be  received 
until  Apr.  6.  E.  Q.  Patterson,  Peterbor¬ 
ough,  chn.,  property  com. 


Ont.,  Scarborough  —  School  —  School 
Comrs.  had  plans  prepared  building  3  story 
flreprool  About  $60,000.  W.  S.  Annis, 
clk. 


Ont.,  Toronto— Memorial  School — School 
B<1.  plans  to  build  2  story,  brick  school 
to  I)e  known  as  .John  Rosa  Robertson  Me¬ 
morial  School  on  Olengrove  Ave.  Cost  not 
to  exceed  $100,000.  Competitive  plans  will 
!>«•  received  until  Apr.  1.  W.  C.  Wilkinson, 
155  College  St,  secy.-treas. 

(tilt.,  Weston — School — School  Bd.  re¬ 
ceives  bids  in  April  building  2  story  brick 
school.  About  $60,000.  S.  B.  Coon,  Ex¬ 
celsior  Life  Bldg.,  Toronto,  archt  Noted 
Mar.  13. 


(tut..  Windsor— Club  House — All  Saints’ 
congregation  plans  to  build  club  house. 
About  $75,000.  A.  Carlisle,  Windsor  Ave., 
rector. 

It.  r„  Vancouver — Bank  and  Office — ITn- 
ion  Hank,  Hastingrs  and  Seymour  Sts.,  hav¬ 
ing  preliminary  plans  prepared  by  Somer¬ 
ville  &  Putnam,  archts.,  910  London  Bldg., 
building  3  story,  60  z  180  ft.  rein,  con., 
tile  and  stone,  rein.  Con.  flooring  and  con¬ 
crete  foundation.  About  *200,000. 


BIDS  DESIRED 

Pa..  Phlla. — Bank — Until  Mar.  26,  hy  P. 
A.  Davis,  archt,  1713  Samson  St,  alter¬ 
ing  and  building  3  story,  20  x  109  ft,  brick, 
steel  and  rein.  con.  addition,  rein.  con. 
flooring,  concrete  foundation,  on  Front  and 
Norris  St.  for  9th  Natl  Bank.  About  $75,- 


N.  0.,  (lharlotte — High  School — Until 
Mar.  31,  by  Bd  Ekluc.,  building  3  story, 
rein  -con.,  brick  and  tile.  About  $185,000. 
Edw.irds,  Sayward  ft  Leltner,  Chamber  of 
'  on)rnerce  BMg„  Atlanta,  Oa.,  archta 
Noi.  d  Mar.  6. 


o. 

Ora. 

Dim- 

cei’. 


..  Akron — Theatre  and  Arcade — C.  Jt. 
'•0  and  E,  O.  Klehler,  archta,  2326 
Bank  Bldg.,  Detroit  Mich.,  re- 
■;g  bids  building  2  story,  99  x  136 


ft.  theatre  with  SO-  x  103  ft.  arcade,  brick, 
steel  and  rein. -con.,  rein. -con.  flooring,  con¬ 
crete  foundation,  on  Main  and  Bowery 
Sts.,  for  Hippo<lrome  Arcade  Co.,  434  Ak¬ 
ron  Savings  &  Loan  Bldg.  About  $10(1.000. 

O.,  rieveland — Theatre  and  Store — Oreen- 
■  W’ald  &  Bernstein.  641  Society  Savings 
Bldg.,  receiving  bids  building  2  story  66 
x  167  ft.  brick,  steel  and  concrete,  rein- 
con.  flooring  and  concrete  foundation  at 
West  25th  St  and  Lorain  Ave.  About  $76,- 
000.  S.  H.  Weis,  1031  Schofleflld  Bldg., 
archt. 

MIeli.,  Detroit — Theatre — C.  H.  Crane  and 
E.  G.  Klehler.  archts.,  2325  Dime  Bank  Bldg., 
receiving  bids  for  2  story  brick,  rein. -con.  and 
steel  rein. -con.  flooring  and  concrete  foun¬ 
dation  on  Gratiot  Ave.  and  Raynor  St.,  for 
H.  Koppin,  Breitmeyer  Bldg.  Almut  $75,000. 
Noted  Jan.  9. 

Mieh.,  LanHing — I.lbrary,  etc. — Until  Apr. 
2,  by  Bd.  State  Auditors,  building  6  story 
brick  and  reln.-con.  library,  office  and  steam 
heating  plant,  concrete  foundation.  About 
$800,000.  E.  A.  Bowd,  127  Allegan  St.,  W.. 
archt. 

Mieh.,  Wakefleld — School — Until  May  1. 
by  W.  Covender,  clk.  bd.  educ.,  building  2 
story,  80  x  17.'i  ft.,  reln.-con.  and  brick, 
reln.-con.  flooring,  concrete  foundation,  con¬ 
taining  manual  training,  domestic  scienc<* 
departments  and  gymnasium.  Alwut  $150,- 
OOO.  Nystrom  &  Olsen,  Palladio  Bldg.,  I>u- 
luth,  archts. 

Ill,  Chirago — Mall  Order — Until  Mar. 
31,  by  T.  Rodd,  ch.  engr.,  Chicago  Union 
Station  Co.,  600  West  Jackson  Blvd.,  build¬ 
ing  14  story,  18(1  x  380  brick  and  steel  mall 
order  building  on  Randolph  and  Canal  Sts. 
About  $2,600,000.  Graham,  Anderson, 
Probst  &  White,  80  East  Jackson  Blvd., 
archts. 

Minn..  Hovey — School — Until  Apr.  22,  by 
J.  V.  Coleraine,  secy.  bd.  educ.,  building  3 
story.  80  x  140  ft.  reln.-con.  and  brick, 
reln.-con.  flooring,  concrete  foundation. 
About  $1.50,000.  W.  T.  Bray,  Fidelity  Bldg., 
Duluth,  archt.  , 

Minn.,  Hawley — School — Until  Mar.  24. 
by  Bd.  Educ.,  building  2  story,  67  x  118 
ft.  hrlck  and  stone.  Aliout  $50,000.  K. 
T  Snyder,  933  Plymouth  Bldg.,  Minneap¬ 
olis,  archt.  Noted  Jan.  2. 

Minn.,  IVakrfleld — School — Until  May  1, 
by  W.  Covender,  clk.  bd.  educ.,  building  2 
story,  65  x  150  ft,  reln.-con,  and  steel, 
reln.-con.  flooring,  concrete  foundation. 
About  $100,000,  Njrstrom  ft  Olsen.  I’alla- 
dio  Bldg.,  Duluth,  archts. 

Colo.,  Ordway — School — Until  Apr.  7  by 
Bd.  Dlrs.,  School  Dist.  No.  12,  Crowley 
Co.,  building  school.  .About  $80,000.  Mont- 
French  &  Frewen,  Chamber  Commerce 
Bldg.,  Denver.,  archts.  Noted  Feb.  13. 

Cal.,  Fairfleld — Hospital — I’ntll  Apr.  7,  by 
Bd.  Supervs.  Solano  Co.,  building  1  story, 
100  X  300  ft.,  brick  and  frame.  Atwut  $97,- 
000.  C.  E.  Perry,  Jr..  1209  Sutter  St..  Val¬ 
lejo,  archt.  Noted  Feb.  13. 

Qae.,  nar.v — Hall — Until  Mar.  31.  by 
town,  building  addition  to  town  hall  on 
Main  St.  About  $60,UUU.  J.  H.  Lronanl, 
Bury,  city  engr. 

Qne.,  Montreal — ('lub  House — Until  Apr. 
1,  by  Grand  Trunk  Football  Club,  build¬ 
ing  club  house  at  Polnte  St.  Charles.  About 
$60,000.  H.  Payne,  69  Charron  St.,  prea 

Qne.,  8t.  TIte— College — Until  Apr.  1.  hy 
L.  Auger,  archt.,  39  St.  John  St.,  Quebec, 
building  on  Notre  Dame  St.  for  Roman 
Catholic  School  Comrs.  Aliout  $75,000. 

Ont..  King — Bank — K.  Rea,  archt..  28.5 
Beaver  Hall  Montreal,  receiving  bids  build¬ 
ing  bank  here,  for  Bank  of  Montreal.  109 
St.  James  St,  Montreal  .About  $50,000. 

PRICES  AND  CONTR.ACTS  AWARDED 
(^Indicates  award  of  contract) 

ftMass.,  Boston — Sales,  etc. — Coleman  & 
Gilbert  Co.,  331  Huntington  Ave.,  let  con¬ 
tract  constructing  3  story,  80  x  100  ft.  reln.- 
con.  sales  building  and  auto  repair  factory, 
reln.-con.  flooring  and  concrete  foundation, 
at  1267  Boylston  St.,  to  N.  Hurwlt*.  Dor¬ 
chester.  About  $100,000. 

ftMnsR.,  Sonthboro — Chapel — St.  Marks 
School  let  contract  building  1  story,  50  x 
100  ft,  concrete  and  brick,  concrete  foun¬ 
dation,  on  St.  Marks  Rd.,  to  I.,eighton- 
Mitchell  Co.,  95  Milk  St,  Boston.  About 
$60,000. 

N.  T.,  Brooklyn — Schools— Bd.  Educ.,  500 
Park  Ave.,  New  York  City,  received  lowest 
bid  building  (a)  P.  S.  20.  6  story,  2  x  193 
ft,  brick  and  limestone,  concrete  founda¬ 
tion,  on  Roebling  St.,  North  4th  and  North 
6th  Sts.,  (b)  P.  S.  182,  5  story.  118  x  192 
ft.,  brick  and  concrete,  concrete  founda¬ 
tion,  on  Dumont  Ave.  and  Wyo.aa  St,  from 
P.  J.  Brennan,  624  Madison  Ave.,  New 
York  City,  (a)  $481,650,  (b)  $464,$46.  Not¬ 
ed  Mar.  6. 


★  N.  Y.,  New  York — Theatre— The  181  si 
St  Constr.  Co.,  729  Bway.,  let  contract 
building  3  story.  150  x  200  ft.,  brick  and 
terra  cotta,  concrete  foundation,  on  Bway. 
and  18l8t  St.,  to  Fleishman  Constr.  Co., 
39th  St.  and  7th  Ave.  Aliout  $500, ooo. 

AN’.  Y„  Rirhinond  Hill  (Jamaica  P.  O.) 
— (.’hupch  and  Sunday  School — R.chmond 
Hill  Baptist  congregation  let  ccmtraci  build¬ 
ing  li  story,  brick  and  limestone,  concrete 
foundation,  on  114th  St.  and  91st  Ave.,  to 
Werner  Huberty  Co..  60  Court  St..  Brook¬ 
lyn.  About  $70,000. 

AN.  J.,  East  Orange — Hotel — Ridgewood 
Co.,  c/o  E.  V.  Warren,  archt.,  31  Clinton 
St.,  let  contract  building  5  story.  135  x  218 
ft.  brick  and  reln.-con.,  reln.-con.  flooring 
and  concrete  foundation,  on  South  Mnnn 
Ave.  north  of  Central  Ave.,  to  Kelly-Acker- 
son  Co.,  220  Main  St.  About  $600,000. 

APa.,  Phlla. — Theatre— A  AVax,  937 
South  St.,  will  build  1  8tor.v,  95  x  120  ft. 
concrete  and  steel,  at  1523-25  South  St. 
Aliout  $50,000.  Work  will  be  done  by  day 
labor. 

APIa.,  Melbourne — School — Bd.  Educ.. 
Brevard  Co.,  let  contract  building  2  story. 
113  X  185  ft.,  reln.-con.,  to  W.  E.  Martin, 
915  7th  St..  Miami.  $70,141. 

ATenn.,  .Memphis  —  Hospital  —  Methodist 
Churches  of  Mississippi.  Arkansas  and  Ten¬ 
nessee  let  contract  building  on  Lamar  and 
Dudley  Sts.,  here,  to  Kaucher-Hodges  Co.. 
Calhoun  SL,  $86,000.  Noted  Sept.  12. 

AO. ,  rinelnnstl — Office,  Store,  etc. — Dixie 
Terminal  Co..  Ist  National  Bank  Bldg.,  let 
contract  builfling  9  story.  150  x  180  ft.,  on 
4th  and  Walnut  Sts.,  to  Ohio  Bldg,  ft 
Constr.  Co..  Burnet  and  McMillian  Aves. 
Aliout  $1,000,000.  Noted  Feb.  20. 

AO.,  Kenmore — School — Bd.  Educ.  let 
contract,  building  2  story.  69  x  127  ft., 
brick  reln.-con.  flooring  and  foundation,  on 
North  9th  St.,  to  H.  P.  Moran.  426  2nd. 
Natl.  Bank  Bldg.,  Akron,  $88,250.  Noted 
Mar.  6. 

AO.,  Norwood — School — Bd.  Educ.  let 
oontr.acts  building  2  story,  80  x  139  ft. 
school  as  follows ;  concrete,  to  Ferro  Con¬ 
crete  Constr.  Co.,  Richmond  and  Harriet 
Sts..  Cincinnati,  cost.  $32,600  ;  iron  and 
steel,  to  South  Ohio  Iron  <’o.,  458  East  2nd 
St..  $10,470;  fundation  work,  to  F".  Schmidt. 
1760  Courtland  Ave.,  $16,000.  Noted 
Jan.  23. 

O.,  Ntontsvllle — School — Bd.  Educ.  re¬ 
ceived  bids  building  2  story,  68  x  102  ft. 
school,  from  Taylor  &  Linn,  767  Fountain 
Sq.,  Zanesville.  $57,000  ;  S.  O.  Henke,  Gal- 
lopolis.  $.58,000  ;  J.  K.  Wilson,  Lancaster, 
$61,000. 

AInd.,  Rorkport — Court  House — Comrs. 
Spencer  Co.  let  contract  building  2-story. 
105  X  112  ft.  reln.-con.  and  brick,  reln.-con. 
flooring  and  concrete  foundation,  to  Eng¬ 
lish  Bros.,  Church  and  Randolph  Sts.. 
Champaign,  111  About  $149,641.  Noted 
Jan.  23. 

AMIeh.,  Muskegon  —  Hotel  —  Octtjdentnl 
Hotel  Co..  Western  Ave.  and  3rd  St.,  let 
contract  building  addition,  to  Strom-Jnhn- 
son  Constr.  Co.,  Muskegon.  About  $53.- 
500. 

AMirli.,  Portland  —  High  School — Bd. 
Educ.  let  contract  liuildlng  2  story  rein.- 
con.  and  brick,  concrete  foundation,  to  C. 
Hoertz  &  Son,  Grand  Rapida  About  $80,- 
000.  Noted  Jan.  23. 

ATex„  De  I.eon — Hotel — Chamber  of 
Commerce  let  contract  building  4  story, 
reln.-oon.,  to  G.  AV.  Hewitt.  332  Nwth  Ervay 
St.,  Dallas,  $118,400.  Noted  Feb.  27. 

AOkla.,  Oklahoma — Hotel — Natl  Hotel 
Co.  let  contract  liullding  3  story,  75  x  140 
ft.,  2310  Exchange  Ave.,  to  R  M.  Crlss- 
man,  2230  AA'est  13th  St.  About  $100,000. 

ACal.  RIrhmond — Office  and  I.,aboratory 
— Standard  Oil  Co,,  200  Bush  St.  San  Fran¬ 
cisco,  let  contract  building  3  story,  concrete 
and  brick  office  and  laboratory  here,  to  P. 
J.  Walker  ft  Co.,  Monadnock  Bldg..  San 
Francisco.  About  $250,000  and  $175,000 
respectively. 

AQae.,  Qneber — Church — Sacred  Heart 
congregation  let  contract  building  76  x 
180  ft.,  rein,  con.,  concrete  and  brick, 
rein.  con.  flooring,  concrete  foundation,  on 
Grande  Alle',  to  E.  Belanger,  185  Ste. 
Marguerite  St.  About  $175,000. 

Federal  Government  Work 

PROPOSED  WORK 

Mass.,  rhelaee — Bulkhead — Bureau  Yards 
ft  Docks..  Navy  Dept..  AVash.,  D.  C.,  plans 
to  build;  Spec.  3833.  About  $125,000. 

Pa..  Phlla — Gasoline  System — Bureau 
Yards  ft  Docks.  Navy  Dept.,  Wash.,  D.  C.. 
plana  to  Install  gasoline  system  for 

?lane  hangars  at  Navy  Yard  here;  Spec 
834.  About  $12,000. 
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Federal  Government  Work  (Continued) 

Va.,  Hampton  Bond* — Additional  Km«-r> 
K«  nt-y  Honpital — Bureau  Yarda  A  Dockw., 
Navy  Dept.,  Wash.,  I).  C..  pians  to  build; 
Spec.  3832.  About  1110,000. 

Va..  Qnantiea — Olflcers  Quarters  and  Ad¬ 
ministration  Building — Bureau  Yards  & 

1  .ocks.  Navy  Dept.,  Wash.,  D.  C.,  plans 
to  build ;  Spec.  3835. 

Va..  Yorktown — Barracks,  Mess  Hail  and 
<  •Ulcers  Quarters — Bureau  Yards  A  Docks, 
Navy  Dept.,  Wash.,  I).  C.,  plt^ns  to  build ; 
Spec.  3821.  About  *177,500. 

S.  !».,  Rapid  City — School  and  Ass<'mbly 
liali — C.  Sells,  comr.  Indian  Affairs.  Wash., 
1).  C.,  rejected  all  bids  received  Mar.  10, 
same  being  in  excess  of  appropriation. 
Noted  Mar.  13. 

N.  I).,  Wahpeton — School  and  Assembly 
Hall — C.  Sells,  comr.  Indian  Affairs.  Wash., 
D.  C.,  reJectM  all  bids  received  Mar.  7, 
building  here,  same  being  in  excess  of  ap¬ 
propriation.  Noted  Mar.  13. 

Mont,,  Boteman — Road — Dlst.  Kngr.  X’. 
S.  l>ept.  Agriculture,  413  Montana  Bldg., 
Missoula,  plans  to  grade  40  ml.  West  Gtl- 
latln  Canyon  Rd.,  16  ft.  wide,  Gallatin 
Co.  About  $140,000.  1,.  I.  Ilewes,  202 

Bway.-Yamhlll  Bldg.,  Portland,  Ore.,  dist. 
engr. 

N.  M.,  Shiproek — I.,jivntory  Annexes — C. 
Sells,  comr.  Indian  Affaire,  Wash.,  D.  C.. 
rejected  all  bids  received  Mar.  7,  building 

2  lavatory  annexes  at  Toadlena  School  near 
San  Juan,  same  being  in  excess  of  approprl- 
tion.  Noted  Mar.  13. 

BIBS  DKHIKKD 

Mass.,  Chelsea — Roads — Until  Apr.  7, 
by  Bureau  Yards  A  Docks.,  Navy  Dept.. 
Wash.,  D.  C.,  building  roads;  Spec.  3796. 
About  $16,000;  $10  deposit  re<|Ulred  for 

plans  and  spec. 

Mass.,  Chelsea — Timber  Wharf — T’ntll 
Apr.  7.  by  Bureau  Yards  A  Docks.  Navy 
1  >ept..  Wash.,  D.  C..  building  timber  wharf : 
Spec.  3801.  About  $80,000;  $10  deposit 

required  for  plans  and  spec. 

R.  I..  Newport — Boathouse — Xtntll  Mar. 
31,  bv  Bureau  Yards  A  Docks,  Navy  Dept., 
Wash.,  D.  C.  ;  Sjiec.  3786.  About  $30,000; 
$10  deposit  required  for  plans  and  spea 
Noted  Feb.  6. 

R.  I.,  Newport — Quay  Wall,  etc. — Until 
Mar.  31.  by  Bureau  Yards  A  Docks.  Navy 
De|)t..  Wash.,  D.  C..  building  concrete  quay 
wall  and  flil ;  Sp«  c.  3726.  About  $100,000; 
$10  de|>oslt  required  for  plans  and  spec. 

R.  I..  Newport— Water  Tanka — Until  Mar. 
24,  by  Bureau  of  Yanis  A  Docks.  Navy 
Dept.,  Wash.,  D.  C.,  building  2,300.000  gal. 
Hti^el  water  tank;  Sp<‘C.  3826.  Aliout  $!.'>,- 
000;  $10  de|>osit  required  for  plans  and 
B|H‘C.  Noted  Mar.  13. 

N,  Y„  Ft.  Dafayette — Dredging — ^Until 
Mar.  31,  by  Bureau  Yards  A  Docks.  Nav.. 
Dept.,  Wash.,  D.  C..  dredging  here;  Spec. 
3697.  About  $26,000;  $10  deiiosit  required 
for  plans  and  spec.  Noted  Feb.  27. 

I».  C..  Wash. — Swimming  Pools — Until 

Mar.  24.  by  Dlst.  Comrs.,  Dist.  Bldg.,  build, 
ing  swimming  |K)o1s  at  Cardozo  Playground. 
1st  and  2nd  Sts.,  S.  W..  and  at  Rekervatlon 
126.  on  Virginia  Ave.  and  10th  St.,  S.  W. ; 
advertised  in  this  issue. 

Va.,  .Alexandria — Cranes — XTntil  Mar.  31, 
by  Bureau  Yards  A  Docks.  Navy  Dept.. 
Wash.,  D.  C..  installing  six  I  Ijeam  electric 
traveling  cranes;  Spec.  3794.  About  $10.- 
800;  $10  deposit  required  for  plans  and 
spec.  N’oted  Feb.  6.  ^ 

W.  Va..  Wheeling — Pass,  Weir,  etc. — Un¬ 
til  Apr.  6,  by  U.  S.  Kng.  Office.  W’heellng, 
building  pass,  weir,  beartrap,  etc.,  for  each 
of  Dams  Nos.  23  and  25,  Ohio  River;  ad¬ 
vertised  in  this  isue. 

Miss.,  Meridian — Alterations — t^ntil  Mar. 
26.  by  J.  A.  Wetmore.  superv.  archt.,  treas. 
de|)t..  Wash.,  It.  C..  for  miscellaneous  alter¬ 
ations  in  work  room  and  basement  of  post 
ofllce ;  advertised  in  this  issue. 

PRICKS  ANI>  CONTR.ACTS  .AWARDED 
('^Indicates  award  of  contract) 

Mass.,  B<iston — Repairing  Wharf — Bureau 
Varda  A  Docks.  Navy  Dept.,  Wash.,  D.  C., 
received  bids  Mar.  10.  repairing  wharf  at 
I..ockwooda  Basin.  East  Boston,  (1)  taking 
out  existing  decking  stringers  and  pile  caps, 
pulling  old  piles,  furnishing  and  driving 
new  piles,  working  tenons  on  same,  placing 
and  fastening  braces  in  places,  furnishing, 
laying  and  fastening  new  decking,  and 
furnishing  and  placing  new  fender  caps; 

(2)  price  per  pile  for  furnishing  and  cutting 
tenons  on  same  for  all  piles  in  excess  of 
number  indicated;  (3)  price  per  1000  ft. 
tlward  measure)  for  old  pile  caps  and 
stringers  worked  into  place;  (4)  price  per 
1000  ft.  (board  measure)  of  “bense”  yellow 


pine  pile  caps  and  stringers  furnished  and 
work^  into  place,  from  Aberthaw  Constr. 
Co,  27  School  SL.  (1)  $11,690;  (2)  $38; 

(3)  $38;  (4)  $109;  (60  days). 

W'.  L,.  Miller.  171  Alfred  St..  (1)  $11,839  ; 

(2)  $38;  (3)  $44;  (4)  $116;  (90  days). 

W.  H.  Ellis  A  Son  Co..  479  Meridian  St.. 
East  Boston.  (1)  $12,845  ;  (2)  $6.'i  ;  (3) 
$35  ;  (4)  $190  ;  (60  days). 

Lawler  Bros.,  1 6  City  Sq.,  (Tharlestown, 

(1)  $8,688  ;  (2)  $30;  (3)  $30;  (4)  $105; 
(60  days). 

Rendle-Stoddard  Co.,  271  Marginal  St., 
CTielsea.  (1)  $7,848.92  ;  (2)  $33;  (3)  $45; 

(4)  $140;  (60  days). 

★  N.  Y.,  Fire  Island — Barracks — Bureau 
Yards  A  Docks,  Navy  Dept.,  Wash.,  D.  C., 
let  contract,  to  ^V^  A.  L'Hommedleu  A  Co., 
1  Madison  Ave..  New  York  City,  $29,629 
(60  days).  Noted  Jan.  30. 

★  N.  Y..  New  York — Coal  and  Ash  Hand¬ 
ling  Equipment — Bureau  Yards  A  Docks, 
Navy  Dept.,  Wash.,  D.  C.,  let  contract,  to 
S)H-clalty  Eng.  Co.,  Allegheny  and  Trenton 
Sts.,  Phila.,  Pa..  $24,825  (110  days). 

★  N.  y.,  Rnrkaway — Addition  to  Sewer 
System — Bureau  Yards  A  Docks,  Navy 
Dept..  Wash.,  D.  C.,  let  contract,  to  Rangely 
Constr.  Co..  405  Lexington  Ave.,  New  York 
City,  $14,840  (60  days).  Noted  Sept.  12. 

APa..  Ft.  Mifflin — Railroad  Extension — 
Bureau  Yards  A  Docks,  Navy  Dept.,  Wash., 
D.  C.,  let  contract  building  at  Naval  Am¬ 
munition  Depot,  to  H.  A.  McCIeman,  13th 
and  Shunk  Sta,  Phila.,  $19,450  (35  days). 
Noted  Mar.  13. 


Pa.,  Phila. — Cranes — Bureau  Yards  A 
Docks,  Navy  Dept.,  Wash.,  D.  C.,  received 
bids  Mar.  17,  iristalling  two  16  ton  elec¬ 
tric  traveling  bridge  cranes  in  shipbuilding 
way  No.  3. 

(1)  net  price  and  time  for  1  crane  in¬ 
stalled  complete  in  accordance  with  draw¬ 
ings  and  speciflcations, 

(2)  net  price  and  time  for  2  cranes  in¬ 
stalled,  complete  in  accordance  with  plans 
and  speciflcations. 

(3)  net  price  and  time  for  1  crane  in¬ 
stalled  complete  in  accordance  with  bid¬ 
der’s  drawings  and  s|)eclflcations.  which 
he  shall  submit  with  his  proposal, 

(4)  net  price  and  time  for  2  cranes  in¬ 
stalled  complete  in  accordance  with  bid¬ 
der's  drawings  and  speciflcations,  which 
he  shall  submit  with  his  bid.  from 

V.  R.  Browning  A  Co.,  17701  Lake  Shore 
Blvd.,  Cleveland  O.,  (1)  $30,130.  (180 

days);  (2)  $58,260,  (180  days). 

A.  D.  Grainger  Co.,  16  Park  Row,  New 
York  City,  (3)  $26,300,  (180  days);  (4) 
$48,520,  (180  days). 

Bedford  Fdry.  A  Machine  Co.,  1107  5th 
St..  Bedford,  Ind.,  (3)  $29,800,  (180  days)  ; 
(4)  $59,600,  (180  days); 

Pawling  A  Harnlschfeger  Co.,  38th  and 
National  Aves.,  Milwaukee,  Wis.,  (3) 
$31,600  and  $36,000,  (200  days);  (4) 

$62,000  and  $69,000,  (200  days).  Noted 
Mar.  6. 


Pa..  Phila. — Dredging — XJ.  S.  Eng.  Office. 
Witherspoon  Bldg.,  received  bids  Mar.  11, 
dredging  in  Delaware  River,  Philadelphia 
Harl)or  and  New  Castle.  Reedy,  Baker  and 
Liston  light  house  ranges,  (1)  Sect.  1.  (2) 
Sect.  2,  (3)  Sect.  3. -(4)  Sect.  4.  (5)  Sect. 
5.  (6)  Sect.  6.  (7)  Sect.  7,  (8)  Sect.  8. 
(9)  Sect  9.  (10)  Sect.  10.  (11)  alternate. 
Sect.  2  and  3  (12)  alternate.  Sect.  2  and  4, 
(13)  alternate  Sect.  3  and  4,  from  F.  E. 
Jones,  Norfolk.  Va.,  (10) $0.36  per  cu.yd. 
scow  measure  ;  Great  Lakes  Dredge  A  Dock 
Co.,  17  Battery  PI.,  New  York  City,  (1) 
$0.47J  per  cu.yd.  ;  Morris  A  C^imlngs 
Dredging  Co.,  17  State  St.,  New  York 
City,  (10)  $0.33;  Maryland  Dredging  A 
Contg.  Co.,  Fidelity  Bldg.,  Baltimore,  Md.. 
(7)  $0.25  (8)  $0.25  (9)  $0.25;  Bowers  South 
Dredging  Co.,  914  Amer.  Natl.  Insurance 
Bldg.,  CLilveston,  Tex.,  (1)  $0.58$;  Amer. 
Dredging  Co.,  Marine  A  Merchant  Bldg., 

(2)  $0.21ft,  (3)  $0.18A.  (4)  $0.21,  (11) 
$0.20^,  (12)  $0.19A,  (13)  $0.19^.  Noted 
Feb.  12. 


Md.,  Annapolis — Seamanship  and  Navi¬ 
gation  Building — Bureau  Yards  A  Docks. 
Navy  Dept.,  Wash..  D.  C.,  received  bids 
building  at  U.  S.  Naval  Academy, 

(1)  net  price  and  time  for  work,  com¬ 
plete,  in  accordance  with  drawings  and 
speciflcations ; 

(2)  amount  and  time  to  be  added  to  or 

deducted  from  (1)  if  concrete  piles  are 
used  in  lieu  of  timber  piles,  as  specified 
under  alternative,  concrete  piles ;  • 

(3)  amount  to  be  added  to  or  deducted 
from  (1)  if  nailing  composition  is  used  In 
lieu  of  wood  sleepers  and  cinder  fill : 

(4)  amount  to  be  added  to  or  deducted 
from  (1)  if  alternative  for  double  hung 
windows  in  lieu  of  counterbalanced,  piv¬ 
oted  windows  are  adopted ; 

(5)  amount  to  be  added  to  or  deducted 
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from  (1)  if  magnesite  compositiot 
la  used  in  lieu  of  mastic  coinixtsi 

(6)  unit  price  per  linear  loot 
timber  and  concrete  piles  in  a<l 
or  reduction  from  length  hereinbet'o, 
fled  ; 

(7)  amount  to  be  deducted  1. 
if  pile  cut  off  in  made  at  1  ft 

(8)  amount  to  be  added  to  or  • 
from  (1)  if  Interior  partitions 
of  metal  lath  and  plaster  in  lieu  of 
block  plastered  as  hereinbefore 
under  alternative  Interior  partitioi} 

Levering  A  Garrigue,  652  We.«t 
New  York  City,  (1)  $658,9' 

days);  (2)  add  $7400;  (3)  add  $.5.'. 
deduct  $487  ;  (6)  add  $700;  (6)  limi),'.; 
piles,  add  $.70  and  deduct  none;  I'oncrit,. 
piles,  add  $1.75  and  deduct  $.60;  iT) 
duct  $1535;  (8)  add  $4,400. 

G.  E.  Wynne.  82  Home  Life  Bldg.  \Va«h 
D.  C..  (1)  $687,888.  (270  days)  ■  Ti’ 

add  $9000;  (3)  add  $3600;  (4)  add  }  >500 
(6)  add  $900;  (6)  add  $.60  and  diduc>' 
$.10  for  timber  piles  and  add  $l.,5ii 
concrete  piles;  (7)  deduct  $2700;  (S)  a,i,| 
$8600  for  2  in.  partitions  and  add  $16  'ii» 
for  3  in.  parBtions. 

Irwin  A  Leighton  Co.,  126  North  12th 
St.,  Phila.,  Pa.  (1)  $688,400.  (270  d  ivs 
(2)  add  $2500;  (3)  add  $2500;  (()  add 
$600  ;  (6)  add  $700;  (6)  timber  piles  add 
$.50  and  deduct  $.26;  (7)  deduct  $20iio 
(8)  add  $4000.  Noted  Feb.  27.  ’ 


D.  C.,  Bellevue — Fuse  and  Primer  House 
— Bureau  Yards  A  Docks,  Navy  Dept 
Wash.,  D.  O.,  received  bids  Mar.  17.  build¬ 
ing  fuse  and  primer  storehouse  and  load¬ 
ing  shop, 

(1)  net  price  and  time  for  work,  com¬ 
plete.  In  accordance  with  drawings  and 
speciflcations.  baaed  on  use  of  steel  trusses 
and  purlins  for  framing  roof  of  the  load¬ 
ing  shop,  and  use  of  steel  beams  for  roof 
of  storehouse ; 

(2)  net  price  and  time  to  be  added  to 
or  deducted  from  (1)  if  roof  of  loadiiur 
shop  is  framed  in  wood  in  place  of  steel; 

(3)  net  price  and  time  to  be  added  to  or 
deducted  from  (1)  If  reinforced  concrete 
beams  are  used  in  place  of  steel  beams 
on  roof  of  storehouse ; 

(4)  net  price  and  time  to  be  added  to 
or  deducted  from  (1)  if  wood  block  llcxtr 
ing  is  used  In  lieu  of  wood  strip  flooring, 
sleepers  and  cinder  fill.  In  loading  shop, 
from 

H.  S.  Roberts  A  Co.,  1123  Bwav.,  New 
York  City,  (1)  $26,600,  (90  days);  (2)  de¬ 
duct  $760;  (4)  add  $600. 

Oscawana  Bldg.  Co.,  101  Park  Ave., 
New  York  City,  (1)$34,100,  (100  days); 
(2)  $33,600;  (3)  $34,200;  (4)  $35,600. 

F.  L.  Wagner,  1413  H  St..  N.  W..  Wash, 
(1)  $37,600,  (120  days);  (2)  deduct  $134; 
(4)  deduct  $98.  Noted  Mar.  6. 


D.  Wash. — Forced  Induced  Draft 

Fans — Bureau  Yards  A  Docks,  Navy  Dept., 
received  bids  Mar.  17,  installing  in  Norfolk. 
Va.  and  Phila.,  Pa.,  Navy  Yanis. 

(1)  net  price  and  time  for  12  forced  draft 
fans  with  their  driving  units,  and  accessor¬ 
ies  at  Norfolk,  Va.  ; 

(2)  net  price  and  time  for  2  forced  draft 
fans  with  their  driving  units,  and  accessor¬ 
ies  at  Phila.,  Pa. : 

(3)  net  price  and  time  for  2  induced 

draft  fans  with  their  driving  units,  flue 

connections  and  accessories  at  Norfolk. 
Va. ; 

(4)  net  price  and  time  for  2  Induced 

draft  fans  with  their  driving  units,  flue 

connections,  and  accessories  at  Philadel¬ 
phia,  Pa.  ; 

(la)  and  (2a)  under  these  items  bidders 
may  submit  proposals  based  on  eriuipment 
called  for  in  (1)  and  (2)  respectively  for 
alternative  gear  driven  forced  draft  fan.s, 
from 

H.  E.  Crook  Co.,  28  Light  St.  Baltimore. 
Md.,  (3)  $14,240,  (120  days);  (4)  $I4.24ii. 
(120  days)  ;  (la)  $11,37L  (120  days) ;  (2a) 
$11,371,  (120  days). 

Carroll  Electric  Co.,  714  12th  St..  N.  X'  . 
(1)  $11,240,  (120  days)!  (2)  $11,240,  (120 
days);  (3)  $12,600,  (120  days);  (4)  $12.- 


600,  (120  days),  from 

Almiral  Co..  1  Dominick  St.  New  York 
Cflty,  (1)  $10,606,  (120  days);  (2)  $10- 
405  ;  (3)  $13,002  ;  (4)  $12,876;  (la)  $10.- 
647  ;  (2a)  $10,661.  _ 

Baker.  Dunbar  A  Allen,  617  Stock  Exch. 
Bldg.,  Phila.,  Pa.,  (1)  $10,880,  (120  days;: 
(2)  $10,880;  (3)  $22,870,  (220  days);  (4) 
$22,870  ;  (la)  $12,260,  (120  days).  (2&) 
$12,250,  (120  days). 

Austin  Heating  Corp.,  121  West  42nd  St. 
New  York  City,  (1)  $10,876,  (120  days)  ; 
(2)  $9875  ;  (3)  $13,876;  (4)  $13,425;  (la) 
$11,625  ;  (2a)  $10,625.  „  ... 

B.  F.  Sturtevant  Co..  900  P  St.  N.  '' 
(1)  $11,386  ;  (2)  $11,336;  <») 

$10,948,  (120  days);  (la)  $8460;  (?»> 

$8460.  Noted  Mar.  13  under  “Norfolk,  \a. 
and  Phila.,  Pa.” 
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Ketin..;  Government  Work  (Continued) 

*i,  <■  tViiHh.  —  Turbo  Alternatoru  — 

ituT.  .11  Vards  &  Docks.  Navy  I>ept..  Wash., 
n  (•  let  contract  furnishing  and  delivering 
tn'rix.  .tlternators.  to  Baker.  Dunbar.  Allen 
rn  .si.K:k  Kxch.  Bldg.,  Phlla.,  110.180  (90 
daj’s)-  '*• 

v*.  Vorktown — Wooden  Pier  and  Ap- 
..rnici— Bureau  Vards  &  Docks,  Navy 
Vlot  Wash  .  D.  C..  received  bids  Mar.  17. 
hiiiMirs  at  Navy  Mine  Depot, 

(1)  net  price  and  time  for  work  com¬ 
plex,  in  accordance  with  drawings  and  spe- 

*^'*!T»  'nef  price  and  time  tc  be  added  to  or 
rfeilu.  ed  from  net  price  and  time  foi  work 
?om“l.te  Mi  required  in  (1)  for  each  60 
ft  of  single  track  trestle  approach  more  or 
legs  thau  length  of  approach  specifled  ; 

(3)  unit  price  to  be  added  to  or  deducted 
from  <1)  and  (2),  for  each  pile  in  excess 
of  or  less  than  number  required  by  draw¬ 
ings  and  based  on  length  specifled  for 
uiles  in  zone  to  which  it  Itelongs  ; 

(4)  unit  price  to  be  added  to  or  deducted 
from  (li.  (2)  and  (3)  for  each  lineal  foot 
of  pile  in  excess  of  or  less  than  specifled 
length,  from 

Boyle- lloitertson  Constr.  Co.,  Evans 
Bldg..  Wash..  D.  C.,  (1)  $156,209.  (120 

Lvs);  (2)  add  $3400.  deduct  $2600;  (3) 
adii  $80,  deduct  $65;  (4)  add  $1.20  and  de- 

*^”MV?Jan  Contg.  Co.,  Fidelity  Bldg..  Balti¬ 
more,  Md..  (1)  $179,775.  (120  days);  (2) 
add  $3200,  deduct  $3000  ;  (3)  $50  to  $75, 
dep<nding  on  length  of  pile;  (4)  add  $1, 
deduct  $0.20. 

('  Meads  Co..  38  Park  Uow,  New  York 
City,  (1)  $204,200,  (time  as  specifled). 

Noted  Feb.  27. 


Miscellaneous 


PROPONKII  WORK 


Prydoek — Chelsea  (Boston  P.  O.),  Mass. 

— See  "Industrial  Works.” 

Cosl  Pocket — Bridgeport.  Conn. — F.  A. 
Cooper,  archt  .  1024  Main  St.,  soon  receives 
bids  building  50  x  160  ft.  timber  coal  pocket 
with  large  belt  conveyor,  concrete  founda¬ 
tion.  on  Housatonic  Ave.,  for  Slosberg  & 
Handleman.  149  Housatonic  Ave.  About 
$25,000. 

Pam,  ete. — New  Haven,  Conn. — City  soon 
lets  contract  building  rein. -con.  dam  and 
retaining  walls  on  West  River,  south  ,of 
Congress  Ave.  F.  L.  Ford,  city  engr. 

Krplarliig  Wires - \msterdam,  N.  Y.— 

•Adirondack  Edison  Electric  Eight  Co.  plans 
to  place  all  wire,  etc.,  on  more  prominent 
streets,  underground  In  conduits. 

Lighting  System — Belmont,  N.  Y. — Town 
plans  election  soon  to  vote  on  $10,000  bonds 
to  install  electric  lighting  system. 

Docks — Bulfalo.  N.  Y. — Bd.  Pub.  Wks. 
soon  receives  bids  building  docks  at  foot  of 
[  Main  St.  A.  W.  Kreinheder,  comr. 

Steam  Roller — Whltesboro,  N.  Y. — Town 
apiiropriated  $2500  to  purchase  steam  road 
roller.  H.  B.  Cary,  town  elk. 

(iarbage  Reduction  Plant,  etc. — Newark, 

N.  J. — City  plans  to  build  garbage  reduc¬ 
tion  and  2  rubbish  utilization  plants.  J.  W. 
Costello,  eng.  superv. 

Hulkhead,  etc. — Baltimore.  Md. — Balti¬ 
more  Pearl  Hominy  Co.,  Howard  and  Os- 
tend  Sts.,  petitioned  War  I^pt.,  W'ash.,  D. 
C..  for  permission  to  build  bulkhead  vary¬ 
ing  from  260-375  ft.  lieyond  existing  harbor 
lines  foot  of  Howard  St  and  Fort  Ave. 
j  .\l>out  $50,000. 

Klimination  (Irade  Crossing — Cleveland. 

O. — Comrs.  Cuyahoga  Co.  had  preliminary 
plans  prepared  for  elimination  of  grade 
crossing  on  North  Randall  St.  W.  A. 
Stinchconib,  co.  engr. 

Piers — Cleveland,  O. — City  soon  receives 
bids  building  two  260  ft.  concrete  piers. 
About  $30,000.  M.  Newman.  618  City  Hall, 
engr 


Monument — Long  Prairie,  Minn. — Comrs. 
JiMid  Co.  soon  let  contract  building  sol¬ 
diers  and  sailors  monument,  granite.  About 
Jl.i.nnn,  c.  H.  Johnston,  715  Capital  Bank 
Bldg,  St  Paul,  archt  Noted  Mar.  6. 


barliage-nisposal  Plant — Kansas  Clt.v, 
Mo.  City  plans  to  build  garbage-dlsiiosal 
plant.  Bonds  for  $400,000  voted  for  proj- 
«•!.  J.  Cowgill,  mayor. 

Itiirgroniid  Improvements  —  Billings, 
Mont,  t’omrs.  Yellowstone  Co.  will  sell 
E..  eiip  lionds  Mar.  31,  to  Improve  fair¬ 
grounds.  C.  E.  Durland,  co.  engr. 

raliirs— Austin.  Tex.— -City  appropriated 
Jin.oiMi  for  placing  cables  in  conduits  laid 
by  '\  .ter  &  Eight  Dept. 


_  ItS'll 

Pov  •'■ 
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i-— Klamath,  Ore. — Califomia-Oregon 
Co.,  131  I.,eideadorfT  St.,  San  Fran- 
cal.,  plans  to  build  dam  across  Link 


River  In  connection  with  use  of  large  power 
plant  at  Copco,  Cal. 

Retaining  Wall — Portland,  Ore. — Port¬ 
land  Gas  and  Coke  Co.,  Gaaco  Bldg.,  plans 
to  build  concrete  retaining  wall  on  St. 
Helens  Rd.  between  moorings  and  Shell  Oil 
Sta.  About  $15,000. 

Pier — Redondo  Beaeli,  4’al. — City  retained 
W.  K.  Barnard,  engr.,  t'entral  Bldg.,  Ix>s 
Angeles,  to  prepare  plans  for  restoring 
rein. -con.  pleasure  pier.  About  $76,000. 

f'ement.  Hewer  Pipe,  ete. — Brantford. 
Ont. — City  soon  lets  contract  supplying  ce¬ 
ment,  sewer  pipe  and  crushed  stone  re¬ 
quired  by  city  during  1919.  T.  H.  Jones, 
city  engr. 

Hea  Wall — New  Toronto,  Ont. — City  hav¬ 
ing  plans  prepared  by  James.  Ixtudon  & 
Hertzberg,  engrs.  Excelsior  Elfe  Bldg., 
Toronto,  building  360  ft.  seawall  to  pro¬ 
tect  pumping  grounds.  About  $10,000. 
Work  includes  500  ft.  cofferdam  and  in¬ 
volves  460  cu.yd.  rein. -con. 

BIBS  BKSIRKD 

Ballast — New  York,  N.  Y. — Until  Mar. 
26,  by  Pub.  Serv.  Comn.,  49  Eafayette  St., 
furnishing  ballast  for  use  in  building  rapid 
transit  railroads. 

Gasoline  and  Kerosene— New  York,  N.  V, 

— E'ntll  Mar.  24,  by  Bellevue  and  Allied 
Hospital,  Dept.  Pub.  Charities.  Correction. 
Health.  Docks  &  Ferries,  St.  Cleaning. 
Parks,  (Bronx,  Manhattan  and  Richmond) 
at  oftloe  of  Central  Purchase  Com.,  Mu¬ 
nicipal  Bldg.,  furnishing  and  delivering 
gasoline  and  kerosene. 

Rebuilding  f'rib  Bulkhead — New  York. 

K.  Y.— Until  Mar.  27,  by  Park  Bd..  re¬ 
building  upper  portion  of  crib  bulkhead 
along  water  front  of  Thomas  Jefferson 
Park  between  111th  and  114th  Sts. 

StrurturaJ  Steel — New  York.  N.  Y. — I’n- 
tll  Mar.  31.  by  Pub.  Serv.  Comn.,  49  Ea¬ 
fayette  St.,  erecting  structural  steel  on 
Sect.  2,  Routes  Nos.  19  and  22,  7th  Ave.- 
Lexlngton  Ave.  Rapid  Transit  R.  R.  ' 

Trurk  and  .Mlsrellaneous  Supplies 
Srhenerlady,  N.  Y. — I'ntil  Mar.  26,  by  Bd. 
Contr.  &  Supply,  furnishing  and  deliver¬ 
ing  3  or  3$  ton  truck  and  asphalt  cold  mix¬ 
ture  for  resurfacing. 

Roail  .Materials — Columbus,  O. — LTntil 
Apr.  1.  by  State  Highway  Comn.,  for 
stone,  gravel,  slag  and  sand  to  be  used  in 
maintaining  and  repairing  state  roads  dur¬ 
ing  1919;  advertised  in  this  issue. 

Paving  Materials — l>etroll,  MIrh. — ITntil 
Mar.  25,  by  Dept.  Purchases  &  Supplies. 
1302  Real  Estate  Exch.  Rldg.,  furnishing 
and  delivering  1,000,000  paving  bricks.  J. 
A.  Martin,  comr. 

Road  Maehinery — Jamestown,  N.  I). — 

Until  Apr.  4.  by  A.  Blewett,  aud.  Stutsman 
Co.,  furnishing  four  8  ft.  road  drags,  2  sec¬ 
tions  6  in.  detachable  blades  ;  weight.  275- 
300  lbs.  ;  4  slip  scrapers.  4i-5i  cu.R.  ca¬ 
pacity,  weight  100  to  150  lbs.  ;  4  road  plows, 
10-12  in.  cut  weight,  100-160  lbs.  ;  2  blade 
graders,  four-wheel,  5-6  ft  blades ;  weight 
750-900  lbs. 

PRICES  ANB  CONTR.\CTS  AWARBKB 
(-^Indicates  award  of  contract) 

Insulating  Rail — Brooklyn,  N.  V. — Pub. 
Serv.  Comn.,  49  Eafayette  St.,  New  York 
City,  received  bids  Mar.  17,  for  insulation 
of  3rd  rail  of  Brooklyn  Rapid  Transit  Co., 
from  B.  T.  &  A.  J.  Mack,  795  Gravesend 
Ave.,  $89,596  ;  F.  S.  Julia  Eng.  Co.,  $96,700  ; 

L.  H.  Wood,  $97,600. 

4^Trartors — New  York,  N.  Y. — F.  L. 
Dowling,  pres.  Manhattan  Boro.,  let  con¬ 
tract  furnishing  and  delivering  seven 
tractors,  to  Yorkvllle  Motor  Co.,  1324  Lex¬ 
ington  Ave.,  $8750.  Noted  Mar.  6. 

★Valves — New  York,  N,  Y. — N.  J. 
Hayes,  comr.  water  supply,  ras  and  elec¬ 
tricity  let  contract  (a)  furnlshi  »g,  deliv¬ 
ering,  unloading,  stacking  and  storing 
valves,  (b)  hydrants,  to  A.  P.  Smith  Mfg. 
Co..  Norman  St.,  (a)  $7845,  (b)  $28,674. 
Noted  Feb.  27. 

★  Steam  Roller — Rome.  N.  V. — City  let 
contract  furnishing  steam  roller,  to  Buffalo- 
Springfleld  Roller  Co.,  Kenton  St.,  Spring- 
fleld,  O.  About  $3300. 

Trurk — Srheneetady,  N.  Y. — Bd.  Contr. 
&  Supply  received  only  bid  furnishing  and 
delivering  2  ton  motor  truck,  from  Benns 
ft  Vlsscher  Co..  277  Dock  St.,  $2275. 

★Steam  and  Heating  Equipment — Thiells, 
N.  Y.— L  F.  Pilcher,  state  archt.,  Capitol. 
Albany,  let  contract  installing  in  pro^sed 
addition  at  Letchworth  Village,  to  Merrill 
Co.,  98  Granite  St,  Boston.  Mass.,  $46,984. 
Noted  Mar.  13  under  “Industrial  Works.” 

★Underground  Distributing  System  — 
Thiells,  N.  Y. — E.  F.  Pilcher,  archt,  Capi¬ 
tol,  Albany,  let  contract  building  under¬ 


ground  distributing  piping  in  female  group 
tunnel,  to  Almirall  ft  Co.,  1  Dominick  St., 
New  York  City.  $29,242.  Noted  Mar.  13, 
under  "Industrial  Works,” 

Road  Oil— Orange,  N.  J. — City  received 
bids  furnishing  lOU.OOU  gal.  road  oil,  from 
Standard  Oil  Co.,  foot  Claremont  Ave., 
Jersey  City,  $0,6769  per  gal.  ;  Acme  Rd. 
Co..  141  South  St.,  Newark,  $0,176  per  gal 

★  Repairing  River  Rank — Wilmington. 
Bel. — la'vy  Court  let  contract  repairing 
Delaware  River  hank  between  Delaware 
City  and  Port  Penn,  to  Delaware  River 
Dredging  ft  Constr,  Co.  About  $16,600. 

★  Boek — Betrolt,  MIrh. — Parker  Rros.  Co., 
15  Atwater  West,  let  contract  building  75 
X  147  ft.  rein. -con.  storage  dock  on  wood 
piling  with  147  ft.  frontage  along  Detroit 
River,  at  foot  of  St.  Aubin  St.,  to  J. 
Ginzel  Co..  404  Buhl  Blk.  Al>out  $30,000. 
Noted  Dec.  5. 

★Pipes— Detroit,  MIrh.— City  let  contract 
furnishing  800  pieces  24  in.,  800  pieces  16 
In.,  2000  pieces  12  In.  and  3500  pieces  K  in. 
c.i.  pipes,  to  J.  B.  Clow  ft  Son,  Harrison 
St.  Bridge,  Chicago,  $61.60  per  ton. 

★  Loading  and  Unloading  Machinery — 
Bulutli,  Minn. — Clarkson  ('oal  Co.,  foot  of 
Birch  Ave.,  Rices  Point,  let  contract  in¬ 
stalling  machinery  for  loading  and  unload¬ 
ing  coal  at  dock.  to. Mead,  Morrison  Mfg. 
Co.  ;  installing  electric  convertor  equipmenE 
to  Westinghouse  Electric  Co..  606  Provi¬ 
dence  Bldg.  Total  cost,  $126,000. 


Streets  and  Roads 

PROPOHEB  WORK 

Mass.,  Dlghton — Town  receives  bids  about 
May,  widening  and  macadamizing  1}  ml. 
Elm,  Tremont  and  Lincoln  Sts..  18  ft.  wide. 
About  $33,000.  H.  F.  Lane,  elk. 

Mass.,  Newton  (Boston  P.O.) — City  hav¬ 
ing  plans  prepared  by  E.  H.  Rogers,  city 
engr.,  widening,  draining,  grading  and  sur¬ 
facing  15,000  R.  Dedham  St.,  80  ft  wide, 
to  provide  cut-off  for  motor  traftlc.  Alajut 
$145,000. 

Conn..  New  Haven — City  soon  lets  con¬ 
tract  paving  7350  sti.yd.  Boulevard ;  3400 
sq.yd.  Fillmore  St.  ;  8550  sq.yd.  Chatham 
St.  :  4040  sq.yd.  Clinton  Ave. ;  3760  sq.yd. 
Goffe  St.  ;  8380  sq.yd.  Henry  St.  ;  4280  s<i. 
yd.  Huntington  St.  ;  5820  sq.yd.  Pendleton 
St.  ;  3360  s<|.yd.  Wlnthrop  Ave.,  all  bitumin¬ 
ous  macadam ;  2500  sq.yd.  Day  St  ;  3930 
sq.yd,  Clark  St.  ;  6070  sq.yd.  Henry 
St.  ;  17.320  sq.yd.  Howard  Ave.  ;  2770  s<|. 
yd.  Humphrey  St.;  15.400  sq.yd.  James  St.  . 
3660  s(|.yd.  EH)erty  St.  ;  11,550  sq.yd.  Shel¬ 
ton  Ave.  ;  3800  sq.yd.  Spring  St.  ;  7200  sq. 
yd.  city  area  and  3000  sq.yd.  trolley  area 
vVashIngton  Ave..  all  sheet  asphalt  and 
national,  on  old  macadam  base ;  6080  stj. 
yd.  Cottage  St.,  bituminous  macadam  and 
national  on  existing  foundation  ;  6990  sti. 
yd.  Humphrey  St.,  batch  concrete ;  3200 
sq.yd.  Temple  St,  wood  block  on  old  con¬ 
crete  foundation  ;  and  7500  sq.yd.  Union 
Ave.,  sheet  asphalt  and  national  on  new 
6  In.  foundation.  F.  L.  Ford,  city  engr. 

N.  Y.,  Fulton — Bd.  Pub.  Wks.  consider¬ 
ing  improving  Gansevoort  St..  20-30  ft. 
wide,  cost.  $16,573  ;  6th  St.,  20  ft.  wide. 
$2956;  Phillips  St.  24  ft.  wide.  $14,085; 
2nd  St..  24  ft.  wide,  $23,913;  Pine  St..  24 
ft.  wide,  $6166;  6th  St.,  16-24  ft.  wide, 
$22,014;  Van  Buren  St,  16  ft.  wide,  $8500  ; 
Highland  St..  20  ft.  wide.  $11,106;  South 
4th  St,  $31,660;  4th  St.,  24  ft.  wide.  $8577  ; 
Academy  St.,  28  ft.  wide.  $4000 ;  State  St.. 
24  ft.  wide,  $4788  ;  Pnatt  St.,  24  ft.  wide. 
$8910;  Division  St..  20  ft  wide,  $2000  ; 
Worth  St..  34  ft.  wide.  $10,260,  all  concrete  ; 
Buffalo  St..  24  ft.  wide,  macadam.  $1648. 

N.  Y.,  Ogdrniibarg — City  plans  to  build 
concrete  pavement  on  Lake  St.  through 
Main  St.  to  connect  with  brick  highway  on 
Gibb  St.  a.  A  Tate,  city  engr. 

N.  Y.,  Troy — City  plans  to  macadamizo 
3000  ft.  of  ^ulevard  in  Spring  St.  entranco 
to  city,  curb  and  pave  Lake  Ave.  from 
Hoosick  St.  to  city  line,  grade  and  pave 
Oakwood  Ave.  from  Northern  turnpike  to 
city  line,  grade  and  resurface  St.  Joseph 
St.  and  \^n  Emery  Ave.  and  resurface 
Hutton  St.  from  7th  Ave.  to  12th  St.  A.  E. 
Roche,  city  engr. 

N.  Y.,  Utlea — Bd.  Contr.  ft  Stipply  soon 
lets  contract  resurfacing  John  St.  from 
Mary  to  Rutger  Sts.  Work  Involves  70.000 
sq.yd.  resurfacing,  200  sq.yd.  asphalt  pave¬ 
ment.  60  tons  binders,  etc.  O.  D.  Shay,  city 
elk. 

N.  1.,  Jerser  City — Bd.  Chosen  Freehold¬ 
ers  soon  receives  bids  Improving  Paterson 
Turnpike,  granite  block. 

Pa.,  Area — Town  election  April  1,  to 
vote  on  $60,000  bonds  to  Improve  $0  ml. 
road. 
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8tre<-tft  and  Itoads  (Continued) 

l’».,  MrKee»port — City  plana  to  Issue 
1375  .UOO  bonds  to  Improve  various  streets. 
C.  K.  SavuKe,  I'eoples  Bank  BldK.  city 
tnprr 

Pa.,  PIttnbursh — City  passed  ordinance 
to  Krade,  pave  and  curb  3200  ft.  WarrinK- 
t«*n  Ave.,  from  Montooth  to  LJberty  Aves.. 
40  ft.  wide.  Involving  10.660  so. yd.  stone 
block  on  6  In.  concrete  base,  6565  lin.ft. 
curbing,  13,820  cu.yd.  earth  excav.,  19.050 
tu.yd.  embankment  and  1595  cu.yd.  trench 
excav.  About  3135,000.  N.  S.  Sprague, 
city  engr. 

1*B..  IMttsbnrsh — Comrs.  Allegheny  Co. 
soon  receive  bids  grading  and  building  with 
Telford  macadam.  10,500  ft.  New  Kngland 
ltd.  from  Duquesne  and  Pravosburg.  Im- 

? roved  rd.  near  Coal  Valley  Sta.  along  Pine 
tun  to  village  of  New  Kngland,  In  Mifflin 
Twp.,  1 6  ft,  wide.  K.  V.  Warren,  co.  engr. 

I>el.,  Wllmlagton — City  considering  pav¬ 
ing  1  block  25th  St,  5  blocks  IJelaware 
Ave..  1  block  Grant  Ave..  6  blocks  Wash¬ 
ington  St..  1  block  West  St.,  2  blocks  20th 
St.,  1  block  19th  St.,  2  blocks  MctTabe  Ave., 
2i  blocks  Van  Buren  St.,  1  block  Harrison 
St..  2  bipcks  27th  St..  2  blocks  20th  St.. 
2  blocks  Poplar  St.  1  block  14th  St..  I 
block  2Srd  St.,  1  block  Hamilton  St.  and  1| 
blocks  Madison  St.  K.  M.  Hoopes.  clt.v 
engr 

W.  Va.,  Morgantown — ('ass  DIst.,  Monon¬ 
galia  Co.,  election  Apr.  12  to  vote  on  $300.- 
000  bonds  to  build  3  main  roads  In  dis¬ 
trict.  Total  amount  of  expenditure  for 
road  work,  3428,000.  W.  S.  Down,  co.  engr. 

H.  C’.,  Anderson — Anderson  Co.  election 
May  15,  to  vote  on  31,450,000  bonds  to 
build  various  roada 

H,  r.,  Chester — ('omrs.  Chester  Co.  plan  to 
Issue  3450.000  bonds  to  build  roads. 

H.  (■„  ClieNterHeld — ('omrs.  Chesterfield 
Co.  plan  to  issue  365,000  bonds  to  build 
roads  in  2  townships. 

S.  C.,  (iagney— Comrs.  Cherok€*e  Co.  plan 
to  issue  3225,000  bonds  to  build  roads. 

s,  C.,  Orrenville — Comrs.  Greenville  Co. 
plan  to  issue  3960,000  bonds  to  build  roads. 

S.  (■„  (ireenwoud — ('omrs.  Greenwood  Co. 
plan  to  issue  3800,000  bonds  to  build  roads. 

H.  C.,  MrCormirk — Comrs.  McCormick  Co. 
plan  to  issue  3175.000  bonds  to  build  roads. 

s.  (■„  Pirkens— Comrs.  Pickens  Co.  plan 
to  issue  3250.000  bonds  to  build  roads. 

(■a.,  Amerleus — Sumter  Co.  election  Apr. 
2  to  vote  jn  3500.000  bonds  to  pave  various 
roads.  Federal  Government  will  appro¬ 
priate  like  amount  if  election  carries. 

Ua.,  Atlanta — t'lty  soon  lets  contract  pav¬ 
ing  9508  sq.yd.  South  Pryor  St.,  4795  sq.yd. 
Whitehall  St..  20.203  sq.yd.  Juniper  St. 
24,130  sq.yd.  Marietta  St.  and  7468  sq.yd. 
Simpson  St.  Bids  will  be  accepted  on 
granite  block  or  other  block  pavement,  for 
car  track  area  :  sheet  asphalt,  asphalt 
concrete,  wood  blocks,  vitrified  pavement, 
concrete  or  other  meritorious  pavements 
for  sides.  H.  L.  Collier,  city  engr. 

(•a.,  Maron — Bibb  ('O.  voted  3700,000 
Ismds  to  build  various  roads.  Federal 
Government  will  appropriate  like  amount 
Noted  Jan.  9. 

Ala.,  Attalla — City  plans  to  pave  1  ml. 
6th  Ave, 

Ala.,  Ifantsvllle — Comrs.  Madison  Co. 
plan  to  build  8  ml.  Big  Cove  Pike  from 
here  to  Ow'^ns  Ooss  Roads.  About  358,685. 
('cunty  will  appropriate  323.432  toward 
cost.  State  and  Federal  Government  will 
pay  balance. 

I,a..  Houma — Terrebonne  Parish  election 
Apr.  1  to  vote  on  3150.000  bonds  to  build 
highway  from  here  to  A-ssumptlon  Co.  line. 
Federal  Government  and  State  Aid  will  be 
asked  to  appropriate  toward  cost. 

La..  Shreveport — City  plans  to  pave  vari¬ 
ous  streeta  Work  involves  80,000  sq.yd. 
asphaltic  concrete.  H.  K  Barnes,  city 
engr. 

(>..  rinelnnatl — City  plans  to  pave  Central 
Ave.  from  Brighton  to  liberty  Sts.,  bitoslag. 
Al>out  1110,000.  P.  S.  Krug,  city  engr. 
Noted  (jet.  31. 

O.,  rinelnnatl — City  plans  to  regrade  and 
pave  river  front  and  public  landing,  with 
granite  blocks  on  concrete  foundation.  F. 
Krug,  city  engr. 

O..  CInrinnatJ — Peters  Realty  Co..  Mer¬ 
cantile  Library  Bldg.,  plans  to  grade  and 
pave  3.000  It.  of  streets  In  new  subdivision 
on  Delta  Ave..  60  ft.  wide,  waterbound 
macadam.  About  330.000.  C.  A.  Peters, 
Mercantile  Library  Bldg.,  engr. 

0„  Cleveland — City  plans  to  pave  East 
17th  St.  with  brick  or  aimhalt  :  Superior 
Ave.  and  Euclid  Ave.  from  Pub.  Sq.  to  Elast 
9th  St.,  also  resurface  Chester  Ave.  R 
Hoffman,  city  engr. 

O..  East  Llverpael— City  plans  to  pave 
Pennsvlvanla  and  St,  Clair  Aves.  and  Lin¬ 
coln  Highway.  A  George,  (flty  engr. 


0„  Toledo  —  Comrs.  Lucas  Co.  receive 
bids  about  May  15.  grading  and  paving  1.87 
ml.  Key  St.,  16  ft.  wide.  1-2-3  concrete,  7 
in.  thick,  involving  6403  cu.yd.  clay  excav. ; 
2.36  mi.  Black  ltd.,  14  ft.  wide,  either  2 
course  waterbound  macadam  or  1-2-3  i  con¬ 
crete  7  in.  thick.  19,500  sq.yd.  concrete  or 
waterbound  macadam  and  11,000  cu.yd.  clay 
excav.;  4.39  mi.  Sylvania-Alexis  Rd.  from 
Trilby  to  Detroit  Ave.,  16  ft.  wide,  1-1 1-3 
concrete  7  in.  thick.  41,700  sq.yd.  pavement. 
23.500  cu.yd.  sand  and  clay  excav.  cost 
3119.025  ;  1.02  mi.  Bury  Rd..  16  ft.  wide,  2 
course  waterbound  macadam,  bottom  73 
in.,  top  41  in.  loose  measurement,  9500  su.- 
yd.  pavement.  3411  cu.yd.  clay  excav.,  317,- 
752  ;  1.49  ml.  Bennett  Rd.  from  city  limits 
to  Sylvania-Alexis  Rd.,  16  ft.  wide,  l-li-3 
concrete.  7  in.  thick,  14,600  sq.yd.  pavement 
and  5519  cu.yd.  clay  excav.,  339,  <00;  1.51 
mi.  Yondata  Rd.  from  Cordoroy  to  Jeru¬ 
salem  Rds.,  16  ft.  wide,  2  course  water- 
bound  macadam,  14,300  sq.yd.  pavement 
and  2011  cu.yd.  clay  excav.,  328.655  ;  1.31 
ml.  Lyon  Rd..  16  ft.  wide,  2  course  water- 
bound  macadam,  71  in.  bottom,  41  in. 
top,  loose  measurement.  12,500  sq.yd.  pave¬ 
ment  and  3764  cu.yd.  clay  excav.,  325.566. 
C  L.  Road,  co.  engr.  Noted  Dec.  5,  1918. 

O.,  I’oungHtown — Mahoning  Co.  plans  to 
pave  and  grade  1.3  mi.  Damascus,  Iterlin- 
Pricetown  Rd.,  Milton  Twp.,  14  ft.  wide, 
macadam.  About  312,000. 

MIrh.,  Detroit — City  soon  receives  bids 
paving  and  grading  Lycaste  Ave.,  26  (t. 
wide,  cost  319.274  ;  Tyler  Ave..  24  ft.  wide, 
316,640;  Monterey  Ave.,  24  ft.  wide,  315.- 
226  ;  Buena  Vista  Ave.,  24  ft.  wide.  323.414  ; 
Leslie  Ave.,  24  ft.  wide.  325.806 ;  Waverly 
Ave.,  24  ft.  wide,  315,686;  Grand  Ave.,  24 
ft.  wide,  315.594.  asphaltic  concrete  on  6  In 
concrete  base.  Berea  or  Medina  curbing. 
C.  W.  Hubbell,  city  engr. 

Mirh.,  Detroit — City  soon  receives  bids 
CTading,  curbing  and  paving  Waterloo  Ave. 
from  f'onnors  to  Drexel  Aves.,  26  ft.  wide, 
cost.  315,364  :  Drexel  .Ave.  from  Mack  to 
point  1112  ft.  south,  28  ft.  wide,  $8560 ; 
Colby  Ave.  from  Russel  St.  to  Detroit  & 
Bay  City  R.R..  26  ft.  wide.  38550.  asphal¬ 
tic  concrete  on  6  in.  <»ncrete  base,  Berea 
or  Medina  curbing.  C.  W.  Hubbell,  city 
engr. 

Mich.,  Detroit— Dept.  Ihib.  AVks.  soon 
lets  contract  paving  and  grading  with  1 
course  concrete,  alley.  No.  967.  between 
Garland.  St.  Clair,  Charlevoix  and  Goethe 
Aves.,  20  ft.  wide,  involving  795  cu.yd.  ex¬ 
cav.,  2326  lin.ft  concrete,  2078  lin.ft.  2x6 
in.  retaining  plank,  36  lin.ft.  retaining 
stone  : 

No.  968.  “T”  alley  between  2nd  and  Cass 
Aves.  and  Peterboro  and  ('harlevoix  Sts.. 
20  ft.  wide.  679  cu.yd.  excav.,  1777  sq.yd. 
concrete,  1139  lin.ft  2  x,  6  in.  retaining 
plank  ; 

No.  969,  “H"  alley  between  National 
Trumbull.  Elm  and  Ash  Sts..  18  and  20  ft. 
wide,  686  cu.yd.  excav.,  1581  sq.yd.  con¬ 
crete,  1256  lin.ft.  2  X  6  in.  retaining  plank: 

No.  970.  "T"  alley  between  Rivard.  Rus¬ 
sell,  and  Hancock  Sts.  and  Warren  Ave.. 
20  ft  wide.  319  cu.yd.  excav.,  1114  sq.yd. 
concrete,  988  lin.ft.  2  x  6  in.  retaining 
plank  ; 

No.  971,  west  and  parallel  to  Avery 
Ave.,  Hancock  St.  to  Warren  Ave.,  20  ft. 
wide.  210  cu.yd.  excav.,  795  sq.yd.  con- 
<n«te,  612  lin.ft  2  x  6  in.  retaining  plank, 
20  lin.ft.  retaining  stone  ; 

No.  972,  north  and  parallel  to  Hobart 
St,  easterly  to  north  and  south  alley,  20 
ft.  wide,  191  cu.yd.  excav.,  578  sq.yd.  con¬ 
crete,  516  lin.ft.  2  X  6  in.  retaining  plank. 
28  lln.ft  retaining  stone  ; 

No.  973,  “L"  alley  between  Dunedin  and 
12th  Sta  and  Bethune  Ave.  and  La  Salle 
Gardens  south,  10  ft  wide,  119  (ni.yd.  ez- 
<»v.,  391  sq.yd.  concrete,  601  lin.ft  2x6 
in.  retaining  plank  and  24  lin.ft.  retaining 
stone  ; 

No.  974,  "east  and  west”  alley  between 
14th  and  12th  Sta  and  Delaware  and  Se¬ 
ward  Aves.,  18  ft.  wide,  712  cu.yd.  excav., 
1725  sq.yd.  concrete,  1645  lin.ft.  2  x  6  in. 
retaining  plank.  18  lin.ft  retaining  stone: 

No.  975,  alley  between  John  R  and  Brush 
Sts.,  Baltimore  and  Milwaukee  Aves.,  20 
ft.  wide,  604  cu.yd.  excav.,  1492  sq.yd.  <»n- 
crete.  1180  lin.ft  2  x  6  in.  retaining  plank: 

No.  976.  alley  between  Trumbull,  Lincoln. 
Bralnard  and  Selden  Aves..  18  ft.  wide. 
523  cu.yd.  excav.,  1198  sq.yd.  concrete, 
869  lin.ft.  2  X  6  in.  retaining  plank ; 

No.  977,  alley  between  Commonwealth 
TVumbull,  Kirby  and  Hudson  Aves.,  20 
ft.  wide,  307  cu.yd.  excav.,  978  sq.yd.  con¬ 
crete,  820  lin.ft.  2  X  6  In.  retaining  plank  ; 

No.  978,  alley  between  Rlopelle,  Orleans. 
Clinton  and  Mullet  Sta,  20  ft  wide,  376 
cu.yd.  excav.,  889  sq.yd.  concrete,  963  lln. 
ft.  2  X  6  In.  retaining  plank.  C.  W.  Hub¬ 
bell,  city  engr, 

IlL,  Chlrago — Cook  Co.  retwlves  bids  In 
April  building  227,300  ft.  Chlcago-Mllwau- 
kee- Waukegan  Rd.,  18  ft.  wide.  Involving 


nq.yu.  concrete  or  bltumlnou- 
crete  on  6  in.  concrete  base,  12  / 

excav.  and  234  cu.yd.  concrete  in'r  i 
and  bridges,  cost  3136.000;  also  Ifi  .  r,' 
north  of  Niles  Village.  18  ft.  wide  inv  ; 
20,626  sq.yd.  concrete  or  bituminou-  ' 
Crete  on  6  in.  concrete  base  4635  r  i  i 
earth  excav.,  and  164  cu.yd.  con.  r.  •  ,n 
culveHs  and  bridges;  coat  cement  <oii,  V 
350,000;  bituminous  concrete,  365  iinn  vi' 
ternate  bids  on  different  types  of  i  vo’ 
ment.)  B.  D.  Barker.  County  Bl.ig 
highways.  Noted  Apr.  18,  1918. 

Ill,,  Rockford — Bd.  Supervs.,  Winri.  I  .  n 
Co.,  plans  to  pave  Charles  St  Rd  from  | 
tD  Boone  Co.  line.  About  3125.000. 

U'lHronsIn — Wisconsin  Highway  c,,,, 
Green  Bay,  receives  bids  about  Anr 
grading  and  surfacing  with  concrete  .  ,„i 

Oshkosh-Fond  du  Lac  Rd.,  16  ft  \\  .i 
Work  involves  45,000  sq.yd.  8  In  cone  r.  i. 

and  15,000  cu.yd.  grading.  About  31  . . 

Npted  Mar.  1 3  under  "F'ond  du  L.-ic  ” 

Pit*"  "oon  receiv.  s  bids 

paving  37,000  sq.yd.  Maple  Ave.  and  <  id 
cago  St,  30  ft  wide.  Bids  will  l)e  tak.  ti  on 
5  kinds  of  pavement  W.  Reed,  city  .  rmr 
H’l».,  Oshkosh — Comrs.  Winnebago  c,, 
receive  bids  about  Apr.  15  grading,  drain¬ 
ing  and  surfacing  with  concrete  li  nn 
Oshkosh  Fond  du  Lac  Rd.,  16  ft  wal. 
cost  330,000;  |  ml.  Neenah  Appleton  Rd  iii 
ft.  wide,  312,000  ;  1  mi.  Oshko-sh  Wiiim- 
conne  Rd.,  16  ft  wide,  320,000. 

Wis.,  Oshkosh — Comrs.  Winnebago  Co  re  ¬ 
ceive  bids  about  May  15.  grading,  drain¬ 
ing  and  surfacing  with  concrete  1  tni 
Oshkosh  Ripon  Rd.,  16  ft  wide.  cost.  Ilm  I 
000;  2  mi.  Oshkosh  Wanpun  Ud..  16  ft 
wide,  335.000. 


WU.,  Oshkosh — Comrs.  Winnebago  Co 
receive  bids  about  June  1,  grading,  drain¬ 
ing  and  surfacing  with  concrete  5  mi.  o.sti- 
kosh  Neenah  Rd.,  16  ft.  wide.  Almut  Jinn. 

000. 


WIs.,  Superior— City  soon  lets  j’ontraot 
paving  with  concrete  Weeks  .Ave.  l»-t\v»-..n 
18th  and  21st  Sta,  24  ft  wide.  Alsmt  jm,, 
000.  W.  J.  Patterson,  secy. 

la..  Hartley — City  receives  bids  about 
Apr.  11  grading,  curbing  and  guttering 
about  83  blocks,  sheet  a.sphalt  asphaltic 
concrete,  bitulithic,  brick  block,  or  one  and 
two  course  concrete.  H.  R.  Green,  Cedar 
Rapids,  engr.  Noted  Feb.  27. 

la.,  Hendrick — Town  receives  bids  about 
Apr.  10  grading,  curbing  and  guttering  23 
blocks,  sheet  asphalt,  asphaltic  concrete, 
bitulithic,  brick  block  or  concrete.  11.  H. 
Green,  Cedar  Rapids,  engr. 

la.,  Iowa  Clt.v— City  soon  lets  contract 
paving  3  ml.  River  to  River  Rd.,  20.30  ft. 
wide,  monolithic  brick,  concrete,  brick  or 
bluestone.  About  3100,000.  Noted  Dec.  13. 

Minn.,  Bralnerd — Comrs.  Crow  Wing  Cti. 
plan  to  imorove  state  road  between  here 
and  Mille  X.acs  Co.  line.  About  375,000. 


Kan.,  Peabody— -City  plans  to  pave  3.5 
mi.  various  streets. 

Neb.,  Geneva — City  re<»Ive8  bids  alstul 
Apr.  15  paving  25,000  yd.  in  Dist.  1.  as¬ 
phaltic  concrete  or  brick.  Grant  &  E'ulton. 
505  Bankers  Life  Bldg.,  Lincoln,  engrs. 

Neb.,  I.ineoln — City  plans  to  pave  ISOti 
ft  26th  St,  Dist.  299,  30  ft.  wide  ;  resur¬ 
face  2000  ft  17th  St,  Dist.  71.  40  ft.  wi.le 
Work  Involves  6040  sq.yd.  vertical  fibre  on 
5  in.  concrete  base,  7200  sq.yd.  bituminous 
macadam  ;  3360  lin.ft.  6  x  20  in.  concrete 
curbing;  100  cu.yd.  earth  exc&v.  About 
331,500.  A.  Dobson,  city  engr. 


Neb.,  McCook — City  having  plans  pre¬ 
pared  by  Archer  &  Stevens,  engrs..  6o3 
New  England  Bldg.,  Kansas  City,  Mo.,  pav¬ 
ing  25,000  yd.  with  brick  or  concrete. 

N.  D.,  Grand  Forks — Grand  Forks  Co. 
plans  to  build  10  ml.  (Joncrete  road  ('ost 
315,000  per  mile. 

Mont..  Eureka — City  having  eBtim.ate.s 
made  for  paving  lower  Dewey  Ave.,  cedar 
blocks  and  crushed  rock  surface.  .\.  !<• 
Jacqueth,  Kaltspell,  engr.  About  3 1 

Mont.,  Great  Falls — City  having  estimates 
made  and  plans  prepared  by  L.  H- 
city  engr.,  paving  3rd  Alley  north  from  intn 
to  13th  Sta,  concrete. 


Mont..  Whtteflsh — City  plans  to  Iniild  2 
mL  concrete  sidewalk,  6  ft.  wide,  .\tioul 
310,000.  W.  K.  Trlppe.  Whlteflsh.  engr. 


Ark.,  Forest  rit.v — City  soon  lets  con- 
■act  paving  7  ml.  of  various  streets.  Pt*"'  * 
ation  asphalt  or  oontrete.  Lund  &  ni}i- 
17  Southern  Tnist  Bldg.,  Little  Rock, 
igrs. 

Tex.,  Hillsboro — Comrs.  Hill  Co  plan  to 


Okla.,  Panls  Valley— City  having  pl*"* 
repared  by  W.  E.  Moore,  engr..  B''"’  i'.'' 
xch.  Bldg..  Oklahoma,  for  paving  v.irious 
reets.  About  380.000. 
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Streets  and  Roada  (Continued) 

"  i.i»lio  !*t.  Anthony — City  pansod  ordl- 
onre  to  pave.  Burface  and  drain  Fremont 
"?",‘^tva"liington  AveB..  Center,  llrldRe  and 
?oin  Sis  50-68  ft  between  curbs,  con- 
"  asphalt  or  bltullthla  About  »152,- 
Jioo.  ’  J.  b-  Nelson, 

Hakh  Wenntchee — Chelan  Co.  consld- 
„rine  building  road  from  Chelan  to  Corvaley 
oinyon.  About  140.000. 

nrrcon — State  Highway  Comn.,  Salem. 
n.iw'ttKl  bids  macadamlxlng  4.9  mi.  Pacific 
4ieh«av  from  Wolf  to  Grave  Creek,  Jose- 
nhine  Co. ;  grading  and  macadamlBlng  2.7 
^  yamhill-Nestucca  Highway.  Grande 
Knnde  Sect..  Yamhill  Co.  H.  Nunn,  state 
h^hway  engr.  Noted  Mar.  6. 

Ore.,  Pendleton — Street  Com.  plans  to  ex- 
tind  Alta  St.  through  to  Pine  St.  and  pave 
Garfield  St.  from  Jackson  to  Martin  Sts. 

('•I  Fresno — Fresno  Co.  election  May  6. 
to  vote  on  $4,600,000  bonds  to  pave  vari¬ 
ous  roads.  l>.  Aldrich,  engr.  Noted 
Feb.  20. 

Cal..  San  Diego — City  having  plans  pre- 
nared  by  G.  Cromwell,  city  engr.,  paving 
several  miles  of  streets  and  $  ml.  of  viaduct 
^er  railway  tracks  on  Tide  St. 

Cal  San  Franelaco— Sts.  Com.  recom¬ 
mended  paving  Alabama  St.  between  Mari¬ 
posa  and  ISth  Sta,  Mariposa  St.  between 
HarrI.son  and  Alabama  Sts.  and  between 
Alabama  and  Florida  Sts.,  crossing  of  Mari¬ 
posa  and  .Alabama  Sts.,  17th  St.  between 
Alabama  and  Florida  Sts.,  and  between 
Florida  and  Rryant  Sts.,  Mariposa  St.  be¬ 
tween  Hampshire  and  Bryant  Sts.  and 
ciossing  of  Mariposa  and  York  Sts.  W.  G. 
Hunt,  city  engr. 


Qurbrr — Dept.  Pub.  Wks.,  Post  Office 
Bldg.  Quebec,  soon  receives  bids  draining 
and  macadamizing  66  mi.  Hull-Manlwaki 
Provincial  Highway  In  Ottawa  Co.  About 
lion. 000.  L.  A.  Vallee,  c/o  Dept.  Pub.  Wks., 
engr. 

«|ue.,  Mstane— City  having  plans  pre¬ 
pared  for  macadamizing  10  ml.  road.  M. 
Henry.  Ottawa.  Ont.,  engr. 

Ont.,  Windsor — City  plans  to  pave  Giles 
Blvd.  Altout  $60,000.  M.  E.  Bryan,  AVind- 
aor.  engr. 


BIDS  DKHIRKD 


Alaosarhn setts — lentil  Mar.  2."i.  by  State 
Highway  Comn.,  Boston,  grading,  drain¬ 
ing  and  surfacing  25,400  ft.  stale  highway 
in  Concord,  Acton  and  Littleton  Twps.,  22- 
26  ft.  wide;  23,000  ft.  In  Becket  Twp.,  24 
ft  wide ;  17.200  ft.  In  Dalton  and  Windsor 
Twp.s.,  24  ft  wide,  gravel.  A.  W'.  Dean, 
212  State  House,  Boston,  engr. 

Mans,,  Boston — Until  Apr.  2,  by  Comn. 
Waterways  &  Pub.  Lands  paving  and  drain¬ 
ing  .lano  ft.  Drydock  Ave.  and  Harbor  St.. 
South  Boston,  40  ft  wide.  Involving  24,500 
wiyd.  5  in.  granite  block,  on  6  in.  gravTel 
has*-,  sanded  Joints,  6960  lin.ft.  granite 
.and  2850  lin.ft.  timber  curbing,  2900  sq.yd. 
brick  sidewalks  on  ’gravel  bjise,  26  catch 
basins.  6000  lin.ft.  tile  drain  on  concrete 
base.  F.  W.  Hodgdon,  473  State  House, 
engr.  Noted  Jan.  16. 

R.  I.,  Central  F*1U  (Pawtucket  P.  O.) — 
I'ntil  -Mar.  31,  by  city,  paving  2200  8<|.yd. 
Broad  St.,  granite  block  on  concrete  base. 
Aliout  $12,000.  Noted  June  6. 

Conn.,  New  Haven — Until  Mar.  24.  by 
city  paving  3000  sq.yd.  West  St. ;  13,710 
sq.yd.  Maple  St.,  bituminous  macadam  ;  10,- 
120  8(|.yd.  Park  St.,  sheet  asphalt  and  na¬ 
tional  on  old  macadam  base.  F.  L.  Ford, 
city  engr. 

New  York — Until  Apr.  4,  by  State  High¬ 
way  Dept.,  55  Lancaster  St.,  Albany,  Im¬ 
proving  roads  In  following  counties; 

Allegany  Co.,  Cuba-Frlendshlp  and 
Wellsville- Andover  Rds.,  Involving  810  tons 
broken  stone,  74,500  gal.  bituminous 
material,  73,876  sq.-yd.  broken  stone  for 
surfacing,  cost  $28,551. 

Cayuga  Co.,  Cato-Meridian-Baldwinsville 
Rd ,  Part  4,  1210  cu.-yd.  excav.,  53,100  gal. 
bituminous  material,  4780  tons  broken  stone, 
$44,040. 

Fulton  and  Montgomery  Counties.  Glov- 
ersville-Meco-Phelps  Rd.,  Old  Plank  Rd.. 
Hayfield-Northvllle  Rd.,  Part  2.  Glovers- 
ville-West  Perth  Rd.,  Fort  Plaln-Hessville- 
Sprout  Brook  Rd.,  Fultonvllle-Glen  Rd.. 
Glen-f'harleston  Ro.  and  Akln-Johnstown 
Rd..  Part  1,  100  ctL-yd.  gravel,  300  tons 
woken  stone,  20,000  gaL  bituminous  mate¬ 
rial,  $8904. 

hlvlngston  Co.,  Kuders  Come!;B-Sprlng- 
water  Town  Line  Rd.,  Llvronla-Conesua  Town 
one  lid.  and  Nunda-Dalton  Rd..  400 
gravel,  430  tons  broken  slag,  32,000 
I?.  -Wtuminous  material.  $7666 ;  1.64  ml. 
■L  Morris-(3eneBee  Rd.  and  Mt  Morris  Vll- 
8  ft.  wide,  1600  cu.-yd.  embank- 
nent.  .•,20  tons  broken  stone.  270  cu.-yd. 
otuminous  macadam,  2570  cu.-yd.  cement 


concrete,  7500  gaL  bituminous  material, 

148,940. 

Livingston  and  Ontario  Counties,  Dans- 
ville-Mt.  Morris  Hd.,  Part  6,  Geneva-Halls 
Corners  Rd.,  Stanley-Geneva  Ud..  Wayland- 
Dansville  Rd.,  Part  2.  Cotuity  Line-Dans- 
vi|le  Ud.,  Coliocton-Naples  Rd.,  Part  2  and 
Craig  Colony  Hd.,  300  tons  broken  stone. 
100  cu.-yd.  gravel,  20,000  gal.  bituminous 
material,  $8904. 

Monroe  and  Orleans  Counties,  Five  Cor- 
ners-KuckvIlle  Kd.,  Part  2,  Clarendon-Hol- 
ley  Rd.,  Part  1,  County  Line  Kd.,  Holley- 
Hidge  Kd.,  Monroe-Orleans  County  Line 
Rd.,  100  cu.-yd.  gravel,  300  tons  broken 
Slone,  20,000  gal.  bituminous  material. 
$9391. 

Ontario  Co..  Vlctor-Mendon  Rd.,  Part  1. 
and  Canandaigua-Vlctor  Kd.,  2180  cu.-yd. 
broken  stone.  2100  cu.-yd.  bituminous  ma¬ 
cadam,  6400  cu.-yd.  embankment,  55,600  gal. 
bituminous  material,  $53,044. 

Otsego  Co.,  Morrls-Qllhertsvllle  Rd.,  Part 
2,  and  Glll)ertavllle  Village  Rd.,  200  lln.-ft. 
12  In.  vitr.  clay  pipe,  1000  lln.-ft.  6  In.  vltr. 
sewer  pipe,  49  cu.-yd.  concrete.  270  lb.  re¬ 
inforcement,  1910  cu.-yd.  cement  concrete 
pavement,  $37,063. 

Albany  Co.,  Schenectady-Oullderland  Rd.. 
1100  cu.-yd.  excav.,  1500  tons  broken  stone, 
8320  cu.-yd.  cement  concrete,  $58,000. 

Schuyler,  Tioga  and  Tompkins  Counties, 
Ithnon-Dryden  Rd.,  Part  2,  Newark  Valley- 
Herkshire  Rd.,  I’art  2.  New  Valley-Berk- 
ahlre  Hd.,  Part  I,  Spencer-Candor  Rd.,  Part 
2,  Enfield  Falls-Enfleld  Center  Rd.,  Mon¬ 
tour  Falls-Alpine  Kd.,  Part  1,  Alplne- 
Cayuta  Rd.,  Part  1,  Mecklenhurg-Perry  City 
Rd.,  Ithaca-Eaty  Glen  Rd.,  Waverly-Owego 
Rd.,  Part  2,  Ithaca-Danby  Rd.,  Part  3. 
Cayuta-Newfleld  Rd.,  Perry  Clty-Trumans- 
hurg  Rd..  878  tons  sand.  100,380  gal. 
bituminous  material,  $25,310. 

Steuben  Co.,  Big  Creek  Bd.,  Parts  1  and 

2.  2500  cu.-yd.  excav.,  200  lln.-ft.  6  In.  vltr. 
clay  drain,  100  tons  broken  stone,  100  cu.- 
yd.  field  or  quarry  stone,  2340  cu.-yd. 
bituminous  macadam.  63,200  gal.  bituminous 
material,  $46,787  ;  Wayland-Dansvllle  Rd.. 
Part  1,  150  cu.-yd.  excav.,  300  lln.-ft.  6  In. 
vltr.  clay  under  drain.  100  tons  broken 
stone,  ion  cu.-yd.  field  or  quarry  stone,  2340 
cu.-yd.  bituminous  macadam.  63,200  gal. 
bituminous  material,  $36,262 ;  Bath-Ham- 
mondsport  Rd.,  Part  1,  200  cu.-yd.  excav., 
600  lln.-ft.  6  in.  vltr.  tile  drains,  200  tons 
broken  stone.  100  cu.-yd.  field  or  quarry 
stone,  2920  cu.-yd.  bituminous  maciulam. 
78,900  gal.  bituminous  material.  $50,189. 

Sullivan  ('o.,  Jeffersonvllle-Kenoza  Lake- 
Fosterdale  Rd.,  300  ft.  6  In.  vltr.  clay 
drain,  8  tons  c.  1.  pipe,  15  cu.-yd.  concrete, 
2590  cu.-yd.  bituminous  macadam,  69,800 
g.al.  bituminous  material,  $49,545. 

Ulster  Co.,  Kingston-Ellenvllle  Rd.,  Part 

3,  1400  cu.-yd.  excav.,  1050  cu.-yd. 
broken  stone,  300  cu.-yd.  field  or  qujirry 
stone,  2500  cu.-yd.  bituminous  macadam, 
67,500  gal.  bituminous  material,  $40,771. 

New  York — Until  Apr.  3,  by  E.  Duffy, 
comr.,  state  highway  dept.,  55  Lancaster 
St.,  Albany,  repairing  roads  in  following 
counties : 

Alb.any  Co.,  River  Rd.,  Involving  6100 
cu.yd.  embankment,  6300  tons  broken  stone. 
2040  cu.yd.  bituminous  macadam.  55,000 
gai.  bituminous  material,  cost,  $32,933. 

Broome  Co.,  Fenton-Chenango-Loupath 
Rd.,  14.000  cu.yd.  excav.,  lOO  lin.ft.  6  In. 
vltr.  clay  underdrain,  5  ton  c.  1.  pipe.  125 
cu.yd.  concrete,  1000  lb.  metal  reinforce¬ 
ment,  1150  cu.yd.  field  or  (luarry  stone. 
1860  cu.yd.  bituminous  macadam,  27,700 
gal.  bituminous  material.  $4  4,254. 

Delaware  Co.,  V><**hl-Mlddletown  Rd.,  3000 
cu.yd.  excav.,  1000  lin.ft.  6  In.  vltr.  clay 
pipe,  20  cu.yd.  concrete,  200  tons  Iron  and 
steel,  300  cu.yd.  broken  stone.  2000  cu.yd. 
field  or  quarry  stone,  337  cu.yd.  bitumi¬ 
nous  macadam,  51,000  gal.  bituminous  mate¬ 
rial.  $53,545. 

Erie  Co.,  Akron-Tonawanda  Creek  Rd.. 
1600  cu.yd.  excav.,  600  ft.  6  In.  vltr.  tile 
drain,  200  tons  broken  stone,  100  cu.yd. 
field  or  quarry  stone,  2920  cu.yd.  bituminous 
macadam,  78,900  gal  bituminous  material. 
$73,484  ;  Transit  Rd..  Part  2,  2000  cu.yd. 
embankment,  18.800  sq.yd.  cement  concrete. 
169.000  sq.ft,  metal  reinforcement.  $53,343. 

Genesee  Co..  East  Pembroke-Batavla  Rd., 
6100  cu.yd.  mbankment,  5300  tons  broken 
stone.  2040  cu.yd.  bituminous  macadam. 
56.000  gal.  bituminous  material,  $59,820. 

Hamilton  Co.,  Long  I^ake-Qrove  Rd..  900 
cu.yd.  excaA’..  100  lin.ft.  6  In.  vltr.  tile 
drain,  550  cu.yd.  broken  stone,  100  cu.yd. 
field  or  quarry  stone.  3000  cu.yd.  bitumi¬ 
nous  macadam,  70,400  gal.  bituminous  mate¬ 
rial,  $37,947.  ^ 

Herkimer  Co.,  surface  treating  Manhelm 
Center-Saltsbury  Center  Rd.,  Salisbury  Cen- 
ter-Burrells  Rd.,  Burrells-Mlddlevllle  Rd., 
Little  Falls-Falrfleld  Rd.,  Richfield  Sprlngs- 
Warren-Sprlnj^eld  Rd..  Little  Falls-Mont- 
gomery  Co.  line  Rd..  Illon-Cedarvllle  Rd.. 
Jordanvllle-Rlchfleld  Springs  Rd.,  Mohawk- 
Paines  Hollow  Rd.,  Paines  Hollow-Jordan- 


ville  Rd..  3135  tons  broken  stone,  117,950 
gal.  bituminous  material.  $34,903. 

Monroe  Co.,  Laita  Rd.,  900  tons  broken 
slag,  40,000  gal.  bituminous  material,  3080 
tons  bituminous  macadam.  $28,573  ;  Clifton 
Ud..  Parts  1  and  2.  Chili  Kd..  Part  2. 
Honeoye  Falls-Kusb  Ud.,  West  Henrietta- 
West  Rush  Rd.,  Hallantyne  Uridge-Oenesee 
Valley  Park  Rd..  440  tons  broken  stone.  460 
tons  broken  slag.  35, ton  gal.  bituminou.! 
material,  $9398. 

Onedia  Co.,  Utlca-Brldgewater  Rd..  ltd 
cu.yd.  excav..  100  ft  6  In.  vltr.  tile  draii. 
60  tons  broken  stone,  180  cu.yd.  field  or 
quarry  atone,  240  tons  broken  stone,  42:  o 
tons  bituminous  macadam,  63,000  gsl. 
bituminous  material,  $40,420. 

Onondaga  Co.,  Baldwinsvillo-Cicero  Rd,. 
400  cu.yd.  excav.,  31,700  gaL  bituminous 
material,  2360  tons  broken  stone,  200  cu.yd. 
field  or  quarry  stone,  $17,578  ;  Cemetery  Rd., 
300  cu-Vd.  excav.,  200  sq.yd.  concrete  gut¬ 
ter.  60  cu.-yd.  field  or  quarry  stone,  16,800 
gal.  bituminous  material.  1360  tons  broken 
stone,  $9844  ;  Phoenlx-Syracuse  Rd..  500 
cu.yd.  excav.,  30  cu.yd.  concrete.  38,550 
sq.-yd.  bituminous  macadam.  81.000  gal. 
bituminous  material.  $20,064  ;  Marietta-Mar- 
cellus  Rd.,  200  cu.yd.  excav.,  19,540  sq.yd. 
bituminous  macadam,  39,500  gal.  bitumi¬ 
nous  material,  25  cu.yd.  concrete.  $33,349. 

Saratoga  Co.,  Ballston-Hallston  I,ake  Rd.. 
Part  2,  1450  cu.yd.  broken  stone,  34,880 
sq.yd.  macadam,  6100  cu.yd.  concrete 
pavement,  $82,863  ;  advertised  In  this  issue. 

N.  V,.  BofTalo — Until  Mar.  25,  by  A.  G. 
Hlnkley.  elk.  bd.  supervs.  Erie  Co.,  build¬ 
ing  following  county  aid  town  roads  ;  part 
3  Pontlac-Derby  Rd.,  part  3  Delaware  Ave. 
and  part  2  Rapids  Rd.  Noted  Feb.  6. 

N.  Y..  Baffslo — Until  Mar.  28,  by  Dept. 
Pub.  Wks.,  grading,  opening  gutters,  round¬ 
ing  roadways  and  surfacing  with  hard  ma¬ 
terial  unpaved  streets,  etc.  A.  W.  Kreln- 
heder,  comr. 

N.  Y..  BolTalo — Until  Mar.  25.  by  A.  G. 
Hlnkley.  elk.  bd.  supervs.  Erie  Co.,  build¬ 
ing  Center  St.  Rd.  part  3,  county  aid  town 
highway. 

N.  Y.,  New  York — Until  Mar.  24,  by  F. 
L.  Dowling,  pres.  Manhattan  Boro.,  regulat¬ 
ing  and  repaving  granite  block  pavement 
on  concrete  foundation,  roadway  of  Worth, 
28th  and  Dyckman  Sts.  and  2nd  Ave. 

N.  Y..  New  York — Until  Mar.  28.  by  F. 
L  .Dowling,  pres.  Manhattan  Boro.,  regulat¬ 
ing.  regrading  and  paving  roadway,  granite 
block  on  concrete  foundation,  building 
sewers.  Inlets  and  basins.  In  Park  Ave., 
from  40th  to  42nd  Sts.,  East  4l8t  St.  from 
Park  Ave.  to  point  ea-st. 

New  Jersey — Until  Apr.  9  by  State  High¬ 
way  comn..  Broad  St.  Bank  Bldg.,  Trenton, 
paving  54,386  sq.yd.  State  Highway  No.  6. 
Millica  Hill-Mantau  Sect..  Gloucester  Co., 
concrete  surface.  A.  L.  Grover,  elk.  Noted 
Feb.  6,  advertised  in  this  Issue. 

N.  J..  Kearney — TTntll  Mar.  25  by  Town 
Council,  repairing  bituHthIc  pavement  on 
Kearney  Ave.  between  Erie  RR.  and 
Quincy  Ave. 

N.  J.,  North  Bergen — Until  Mar.  25  by 
Town  Council,  improving  23rd  St.  from 
Hudson  Blvd.  to  New  Durham  Ave.,  also 
River,  Jefferson,  Lincoln  and  Ferry  Sts. 
and  Liberty  Rd.,  granite  and  asphalt.  About 
$25,000.  Noted  Jan.  9. 

Pa.,  riarksville— Until  Apr.  10.  by  A.  M 
Custer,  boro.  elk.,  laying  about  1300  lin.ft. 
waterbound  macadam  and  one  course  con¬ 
crete  pavement,  16  ft.  wide. 

Pa.,  New  Essington  (Eddystone  P.  O. ) 
— Until  Mar.  25.  by  Albright  ft  Mebus, 
engrs.,  907  I.*nd  Title  Bldg.,  Phlla.,  build 
Ing  sidewalks,  curb  and  gutter  paving, 
building  and  connecting  storm  water  Inlets 
and  grading  and  macadamizing  roadways 
in  connection  with  housing  operation  of 
Westinghouse  Electric  ft  Mfg.  Co.,  here. 

Pa..  Ktony  Creek  (Johnstown  P.  O.)— Un¬ 
til  Mar.  24.  by  A.  C.  Roberts,  twp.  secy.,  re¬ 
building  6000  ft.  Solomon  Run  Rd.  with 
vltr.  fire  clay  brick  on  concrete  foundation. 
O.  P.  Thomas,  twp.  engr. 

Md..  Baltimore — Until  Mar.  28.  by  Bd. 
Awards,  for  Contr.  158,  Improving  Frank 
and  St.  Paul  Sts.,  involving  13,590  sq.yd 
sheet  asphalt,  800  sq.yd.  vltr.  block,  480  sq. 
yd.  granite  block  redressed ;  Contr.  159. 
Pratt,  Fayette,  McHenry.  Cole,  Eagle  and 
Bentalou  Sts.,  Involving  47,960  sq.yd.  sheet 
asphalt,  8660  sq.yd.  vltr.  block,  180  M.yd. 
granite  block  redressed ;  Contr.  160,  Fair- 
mount  Ave.,  Lexington  and  St.  Matthews 
Sts..  Involving  19,485  sq.yd.  sheet  asphalt, 
1866  sq.yd.  vltr.  block  and  2406  sq.yd.  gran¬ 
ite  block  redressed.  S.  C.  Rowland,  chn. ; 
advertls^  In  this  issue. 
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Streets  and  Hoads  (Continued) 

W.  Vi^  MlddlrlM»urne — Until  Apr.  10.  by 
Comrs.  Tyler  Co.,  aradlng  and  surfacing 
2.6  ml.  road,  16  ft.  wide,  with  bituminous 
a<<i>halt  macadam.  About  |4.'>,00n.  IV  P. 
Berkley,  engr. 

N.  C.,  Durham—  Until  Apr.  2,  by  city, 
grading,  curbing  and  paving  30.000  sq.yd. 
Main  St.  from  Fuller  St.  to  Aliston  Ave. 
H  W.  Kueffner,  City  engr. ;  advertised  in 
this  issue. 

N.  Kalelsh — ^Untll  Apr.  1.  by  Comrs. 
tVake  t'o..  building  Halelgh-Cary  Highway. 
About  1130.000  available.  C.  M.  Millei'. 
oo.  engr.  Noted  Mar.  6. 

H.  Bamberg — Until  Apr.  2.  by  Comrs. 

Baintierg  Co.,  grading  and  surfacing  with 
s.ind  clay  12.17  ml.  Columbia-Savannah 
Highway,  from  New  Bridge  to  Beaufort. 
Bridge,  involving  24.000  cu.yd.  common  ex- 
cav.,  14.000  cu.yd.  clay  excav..  etc. 

MIhk,  Tunira — Until  Apr.  14.  by  Comrs. 
Tunica  Co.,  grading,  graveling  and  draining 
13  mi.  roads  in  ltd.  Ilist.  No.  3,  9  ft.  wide. 
Bids  to  be  received  separately  on  (1)  fur¬ 
nishing  20,000  tons  gravel.  (2)  hauling,  sur¬ 
facing  and  building  roads.  L.  W.  Mash- 
burn,  Clarksdale,  engrr. 

MiM.,  Tylertflwn — Until  Apr.  5.  by 
Comrs.  Walthall  Co.,  building  16.23  ml. 
Federal  Aid  Hd.  No.  20  (State  Trunk  Rd.) 
between  Natchex  and  Mobile,  Ala.  Work 
Involves  96,339  cu.yd.  grading,  140  cu.yd. 
concrete,  19,108  cu.yd.  1  mi.  haul,  16.221 
cu.yd.  1-2  ml.  haul,  and  1700  lin.ft.  culvert 
pipe. 

Tenn.,  Johnson  City — Until  Apr.  14,  by 
Wa.shington  Co.  Ooo<l  Hoads  Comn.,  build¬ 
ing  12..')  mi.  macadam  road,  14  ft.  wide,  24 
ft.  roadway  and  16.5  ml.  macadam  road, 
10  ft.  wide,  18  ft.  roadway.  Work  in¬ 
volves  rein. -con.  drainage  structure,  200,- 
000  sq.yd.  macadam,  6.5  in.  thick  after 
compaction,  100,000  cu.yd.  excav.,  5500  ft. 
concrete  or  corrug.ated  metal  pipe  ranging 
from  12-48  in.  diam.,  2250  cu.yd.  concrete 
and  70,000  lbs.  steel.  F,  W,  Webster,  co. 
engr, 

Ohio— ITntll  Mar.  28.  by  State  Highway 
Comn..  Capitol,  Columbus,  building  roads 
in  following  counties: 

Columbiana  Co.,  Sect.  “Q-2.’’  Cleveland- 
Kast  Liverpool  Rd..  .98  mi.,  grading,  con¬ 
structing  bridges  and  culverts  and  paving 
with  concrete,  cost.  $37,040. 

Gallia  Co.,  Sect.  "H,”  Ohio  River  Rd..  .56 
mi.,  grading,  constructing  bridges  and  cul¬ 
verts  and  paving  with  waterbuund  mac¬ 
adam,  $20,098. 

Greene  Co..  Sect.  “K,”  Columbus-Clncln- 
nati  Rd.,  3.83  mi.,  grading,  constructing 
bridges  and  culverts  and  paving  with 
waterbound  macadam.  $61,067. 

Guernsey  Co..  Sect.  "S,"  Steubenvlllo- 
Cambrldge  Rd.,  1.01  ml.,  grading,  construct¬ 
ing  bridges  and  culverts  and  paving  with 
waterbound  macadam.  $30,690. 

Hancock  Co.,  Sect.  "G,”  Flndlay-Ken- 
ton  Rd..  2.01  mi.  grading,  constructing 
bridges  and  culverts  and  paving  with  as¬ 
phaltic  concrete  or  rein. -con.,  $56,984. 

Knox  Co.,  Sect.  “M,”  Columbus- Wooster 
Rd..  4.02  mi.,  grading,  constructing  bridges 
and  culverts  and  paving  with  rein. -con., 
$164,512. 

Holmes  Co..  Sect.  "B-l,”  Mlllersburg- 
Wooster  Rd..  3.59  mi.,  grading,  construct¬ 
ing  bridges  and  culverts  and  paving  with 
concrete  and  gravel,  $70,960. 

Montgomery  Co..  Sect.  "0-2.”  Clnclnnatl- 
Payton  Rd.,  1.34  mi.,  grading,  construct¬ 
ing  bridges  and  culverts  and  paving  with 
either  rein. -con.,  bituminous  macadam  or 
Kentucky  rock  asphalt,  $49,756. 

Sect.  "0-1,”  Clncinnatl-Payton  Rd.,  1.92 
ml.  grading,  constructing  bridges  and  cul¬ 
verts  and  pavingi  .with  rein. -con.,  bitu¬ 
minous  macadam  or  Kentucky  rock  asphalt, 
$62,670. 

Muskingum  Co..  Sect.  “L-2.”  Zanesvllle- 
Cincinnatl  ild.,  .445  ml.,  grading,  construct¬ 
ing  bridges  and  culverts  and  paving  with 
Itituminous  macadam.  $16,487. 

Pike  Co.,  Sect.  "L-l,”  Columhus-Ports- 
mouth  Rd..  1  mi.  grading,  constructing 
bridges  and  culverts  and  paving  with  con¬ 
crete.  $31,294. 

Wayne  Co.,  Sect.  "E.”  Cleveland- Woos¬ 
ter  Rd..  5  ml.,  grading,  constructing 
bridges  and  culverts  and  paving  with  mono¬ 
lithic  brick.  concrete  or  bituminous 
macadam.  $144,412. 

Sect.  “A.”  Ashland-Wooster  Rd..  6.72 
ml.,  grading,  constructing  bridges  and 
culverts  and  paving  with  concrete  or 
monolithic  brick.  $203,321. 

Sect.  "M-1.”  Mansfleld-Wooster  Rd..  1.23 
mi.,  grading,  constructing  bridges  and  cul¬ 
verts  and  paving  with  concrete,  monolithic 
brick  or  bituminous  macadam.  $34,935. 

O. ,  Toledo — Until  Mar.  28,  by  Comrs. 
Lucas  Co.,  grading  and  parrhig  with  2  course 


waterbound  macadam.  3.2  mi.  Grace  Rd.. 
10  ft.  wide.  6  in.  bottom,  41  In.  top.  In¬ 
volving  19,000  sq.yd.  waterbound  macadam. 
12,000  cu.yd.  sand  and  clay  excav.  6900 
cu.yd.  stone,  coat  $33,552  ;  1  ml.  Jackman 
Rd..  16  ft.  wide.  9676  sq.yd.  concrete,  446 
sq.yd.  hillside  block  on  5  in.  concrete  base. 
9340  cu.yd.  clay  excav.,  $34,621  ;  2  ml.  Syl- 
vania  Ave.,  16  ft.  wide,  19,500  sq.yd.  con¬ 
crete,  6500  cu.yd.  sand  excav.,  $46,313;  1.2 
ml.  Upton  Ave.,  16  ft.  wide,  12,000  sq.yd. 
concrete  vltr.  brick  on  4  in.  concrete  base. 
11.000  cu.yd.  clay  excav.,  cost,  monolithic 
brick,  $47,588,  concrete,  $35,468  ;  1.63  mi. 
Stickney  Ave.,  14  ft.  wide,  13,380  sq.yd. 
waterbound  macadam ;  4407  cu.yd.  clay 

excav.,  6760  ou.yd.  stone,  $23,363  ;  3.56  mi. 
Dorr  St..  18  ft.  wide,  39,360  sq.yd.  concrete, 
7000  cu.yd.  clay  excav.,  $97,025  ;  1500  ft. 
Central  Grove  Ave.,  27  ft.  wide,  4820  sq.yd. 
concrete  or  vltr.  brick  on  6  In.  concrete 
base.  3122  lin.ft.  stone  curbing.  3706  cu.yd. 
clay  excav.,  brick.  $22,513,  concrete,  $16,- 
065.  C.  L.  Rood,  CO.  engr. 

O.  Voungntown — Until  Mar.  26.  by  city 
paving  Hampton  Court.  East  Princeton  and 
Parkview  Aves..  Parnell  and  Fruit  Sts 
About  $15,000.  F.  M.  Lillie,  city  engr. 

O.,  Youngstown— Until  Mar.  31,  by  Comrs. 
Mahoning  Co.,  grading  and  paving  4101  ft. 
Villa  Marie  Rd.  and  2798  ft.  Lowellvllle 
Hubbard  Rd..  in  Cortsville  Twps.,  12  ft. 
wide,  waterbound  macadam.  About  $10,000. 
E.  Smith,  CO.  engr. 

Indiana — By  Bd.  Co.  Comrs.  building 
roads  in  following  counties: 

Apr.  8,  Warrick  Co..  Boonvllle,  building 
road  in  Ohio  Twp.  W.  A.  Campbell,  co. 
aud. 

Howard  Co.,  Kokomo,  free  gravel  roads 
In  Liberty,  Center,  Howard,  Clay  and  Er¬ 
vin  Twps.  W.  L.  Benson,  co.  aud. 

Porter  Co.,  Valparaiso,  gravel  roads.  In 
AVashlngton  and  Westchester  Twp.  B.  H. 
Kinne,  aud. 

Clinton  Co..  Frankfort,  concrete  road. 
10,532  ft.  long.  Sugar  Creek  Twp.  E. 
Spray,  aud. 

Grant  Co..  Marion,  crushed  stone  road 
In  Van  Buren  Twp.  M.  McRae,  aud. 

Gibson  Co..  Princeton,  gravel  roads  In 
I’nion  and  White  River  Twps.  J.  H.  Arm¬ 
strong,  aud. 

Apr.  10 — Jennings  and  Decatur  Counties. 
Vernon,  crushed  stone  road  on  line  between 
Jackson  Twp.  Decatur  Co.  and  Geneva 
Twp.,  Jennings  Co.  E.  Bemish,  aud. 

Clay  Co.,  Brazil,  gravel  road  on  Clay- 
Putnam  Co.  line.  W.  E.  Parrish,  aud. 

ni.,  Danville— Until  Mar.  27.  by  J.  R. 
Moore,  clk.  Vermilion  Co.,  grading,  shaping 
earth  shoulders,  constructing,  etc.  concrete 
and  brick  roads.  10  ft  wide  with  3  ft.  of 
macadam  or  gravel  shoulders,  concrete, 
advertised  in  this  issue  Noted  Jan.  9. 

III.,  Wheaton — Until'Mar.  28,  by  Dupage 
Co.,  building  9115  ft.  12th  St.,  concrete,  18 
ft  wide,  involving  18.310  sq.yd.  concrete. 
990  cu.yd.  excav..  240  cu.yd.  concrete  In 
culverts  and  bridges.  About  $40,432.  E.  L. 
Oates.  W’heaton,  co.  supt.  highways. 

Minn.,  Wheaton — Until  Mar.  25,  by  O.  M. 
Anderson,  co.  aud.,  building  Rds.  No.  1,  2, 
3  and  5,  involving  4800  cu.yd.  gravel  and 
65.294  cu.yd.  earthwork. 

Sooth  Dakota — Until  Apr.  B.  by  State 
Hlghwa.v  Comn.,  at  Co.  Auditors  Office. 
Belle  Fourche.  building  11.8  mi.  Belle 
Fourche-Alzada  Rd..  36  ft.  wide,  in  Butte 
Co.  Work  involves  54,500  cu.yd.  earth 
excav..  culverts,  etc.  About  $31,000.  Noted 
Feb.  27. 

N.  D.,  Center — Until  Apr.  9.  by  Comrs. 
Oliver  (7o.  grading  and  building  9.39  mi. 
State  Aid  Project  No.  3372.  36  ft.  wide. 
About  $11,000.  W.  H.  Robinson,  Bismarck, 
engr. 

N.  D.,  Grafton — Until  Mar.  24.  by  city, 
paving  19.500  sq.yd.  various  streets.  Plans 
include  resetting  existing  stone  curbs,  build¬ 
ing  necessarj’  circular  concrete  curbing, 
catch  basins  and  inlet  pipes,  etc.  J.  H. 
Johnson,  city  aud. 

N.  D.,  Jamestown — Until  Apr.  11,  by 
Comrs.  Stutsman  Co.  grading  and  building 
culverts  on  25.9  ml.  Federal  Aid  Project  No. 
24.  36  ft.  wide.  About  $60,000.  W.  H. 
Robinson.  Bismarck,  engr. 

Mont.,  Billings — Until  Apr.  15.  by  city, 
paving  16,000  sq.yd.  Broadwater  Ave.,  Dlst. 
167.  About  $56,000.  E.  M.  Sneckenberger, 
city  engr. 

Mont.,  Billings — Until  Apr.  1,  by  city, 
paving  9600  sq.yd.  North  Slst  St,  Dlst.  166. 
About  $38,000.  E.  M.  Sneckenberger,  city 
engr.  i  *- 

Mo.,‘  Kansas  City — Until  Apr.  1,  by  city 
grading  Chestnut  St.  between  Lexington 
and  Guinotte  Avea  for  proponed  Chestnut 
Ave.  traffleway ;  also  building  bridge  over 
north  end  of  old  lake  in  North  Terrace 
Park.  R.  H  Waddell,  acting  engr. 
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Mo.,  Ht.  Louis — Until  Apr.  i: 

Pub.  Serv.,  improving  808  ft.  L, 
refined  asphalt  and  gininite  curb 
000;  810  ft.  Slevln  St.,  vltr.  brick 
1296  ft.  Thelka  St. .  asphalt,  $23 
W.  Hcrner,  city  engr. 

Utah — Until  Mar.  25.  by  State  I’ 

Capitol,  Salt  Lake  City,  bulldinir 
road  from  Centerville  to  Farm  in.  on"  ‘is 
ft.  wide,  concrete  or  bitulithic,  cosi  j.  iftoo 
17,233  ft.  road  from  Sunset  to  t  j  irfieid' 
18  ft.  wide,  concrete  or  bltulithii  To  onu 
16,587  ft.  road  from  Kaysville  t<  ijiVton' 
18  ft.  wide,  concrete  or  bitulithic  ,:i;«ooo' 
All  roads  In  Davis  Co.  I.  R.  lirowtiini! 
engr. 

Utah — Until  Apr.  1.  by  State  Rd  .'omn 
Capiiol.  Salt  T,ake  City,  building  1.5  mi  roaii 
from  Midvale  to  Lehl.  Salt  Lake  otoi  i  i,h 
Counties.  18  ft.  wide,  concrete  or  bjiuliihie 
cost  $300,000 ;  5  mi.  road,  from  .  ast 
33rd  South,  Salt  I.uike  Co.,  conereti  nr  hitn 
llthlc,  $100,000.  I.  R.  Browning.  .Mate  rd 
engr. 

Wash..  Mt,  Vernon — Until  Apr  S  bv 
Comrs.  Skagit  Co.,  grading  and  paving  road 
from  Sedro  Woolle  to  Skagit  River  l.ridg, 
Involving  2992  sq.yd.  concrete.  U  \v  Me- 
Instry,  co.  engr. 

Cal.,  Han  Jose — Until  Apr.  7.  by  Bd 
Supervs.,  improving  Santa  Clara  and  Alvis,, 
Rd..  Dlst.  No.  4;  White  Rd.,  Diet  2  and 
3,  Berryessa  and  Gish  Rds.,  Di.st.  3 


PRICES  AND  CONTRACT.^  A\V.\KPl:|t 
(-A'lndicates  award  of  contract) 

N.  Y..  New  York — H.  Bruckner,  pres 
Bronx  Boro,  received  bids  Mar.  18  regulat¬ 
ing.  grading,  curbing,  building  sidewalks 
crosswalks,  approaches,  etc.,  on  Adams  St 
from  Morris  Park  Ave.  to  New  York.  Xew 
Haven  &  Hartford  R.R..  Benson  St.  from 
Prlsby  to  Lane  Aves.,  Tacoma  St.  from  St. 
Lawrence  to  Beach  Aves.,  from  N.  Pi 
Menna.  618  East  Fordham  Rd.,  $33,016:  re¬ 
paving  with  granite  block  on  concrete  foun¬ 
dation,  roadway  of  Park  Ave.,  E..  from 
Claremont  Pkway.  to  East  Tremont  Ave., 
paving  with  bituminous.  203rd  St.  from 
Webster  Ave.  to  New  York  and  Harlem 
R.R..  granite  blocks  on  sand  foundation 
roadway  of  Jackson  Ave.  from  Southern 
Blvd.  to  East  138th  Sts.,  from  Asphalt 
Constr.  Co.,  2197  Madison  Ave.,  type  B. 
$94,655  ;  Burnside  Contr.  Co.,  270  Burnside 
Ave.,  type  A,  $87,582.  Noted  Mar.  13. 

N.  J.,  Bedminister — Town  received  bids 
macadamizing  Gladstone  Rd.  from  W.  R. 
Moore,  Bedminister,  $28,893  ;  Smith  &  Speer 
Morristown,  $34,220  ;  Gray  Constr.  Co., 
Morristown,  $36,089. 

★  N.  J.,  Kearne.v — Town  let  contract  re¬ 
pairing  Passaic  Ave.,  to  Maher  &  Me- 
Nichols,  Passaic  Ave.  About  $15,000. 

(^Maryland — State  Rds.  Comn.,  601  Gar¬ 
rett  Bldg.,  Baltimore,  let  contract  grading 
19,000  sq.yd.  Ferry  Bar,  foot  of  Light  St., 
to  elevation  of  mean  low  tide,  to  distanre 
<»f  600  ft  from  end  of  old  Light  St.  bridge 
to  H.  O.  Flror,  1707  West  Pratt  St.,  Haiti- 
more,  $0,084  per  cu.yd.  Total  cost,  $15,96ii. 
Noted  Mar.  6. 


Ohio— State  Highway  Comn.,  Capitol. 
Columbus,  let  contract  building  roads  In 
following  counties: 

Butler  Co..  Sect.  “A-1,”  Eaton-MIddle- 
town  Rd.,  .626  ml.,  grading  roadway,  con¬ 
structing  inlets  and  paving  with  brick,  to 
J.  Hennessey,  Piqua,  $35,491. 

Carroll  Co.,  Sect.  "G.”  Canton-Steuben- 
vHle  Rd.,  2.34  ml.,  grading  roadway,  con¬ 
structing  bridges  and  culverts  and  paving 
with  waterbound  macadam  to  P.  Dieffen- 
bacher  &  Sons  Co.,  Massillon,  $39,998. 

Clermont  Co.,  Sect.  "K-1,"  Cinciiinali- 
Chllllcothe  Rd.,  2.04  ml.,  grading  roadway, 
constructing  bridges  and  culverts  and  pay¬ 
ing  with  waterbound  macadam,  to  C.  U 
Wright.  Cincinnati,  $27,611.  ^ 

Fayette  Co..  Sect.  "K,"  Sprlngfleld-ltash- 
ingto'n  Rd.,  grading  roadway,  constructing 
bridges  and  culverts  and  paving  witn 
waterbound  macadam,  to  Brewer  &  Brewer 
Sens,  Chillicothe,  $26,190. 

Lake  Co..  Sect.  “B-2.”  Euclid-Chardon 
Rd..  2.25  ml.,  grading  roadway,  construci- 
Ing  bridges  and  culverts  and 
concrete,  to  L.  Garrett  Constr.  Co..  ticM- 
land.  $48,010.  , 

Mahoning  Co.,  Sect.  “N-l,”  North  Lima- 
East  Palestine  Rd..  1.67  ml.,  kra.iing  roao- 
way,  constructing  bridges  and  cuhertg  an< 
paving  with  waterbound  maciidam  w 
L  T.  Fletcher  Co.,  Kent.  $37,470^ 

Marlon  Co..  Sect.  "I.”  MaHon-l  pper  ^n- 
dusky  Rd..  6.13  ml.,  grading  road\vaL  con^ 
structlhg  bridges  and  culverts  and^  pa'jn- 
with  waterbound  macadam,  to  I.. 

La  Rue.  $84,652. 

Sect.  "O.”  Marlon-Oallon  Rd 


L  Aller. 
1.5  ml. 


^adinic  roadway,  constructing  *f5hrttind 
culverts  and  paving  with 
macaiam.  to  ^  Aller,  La 
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S(r«,-ts  ind  Roads  (Continued) 

Muskingum  Co.,  Sect.  “111-2,”  Zanesvlllo- 
Dnwip'  -598  fn*-  Itradlngr  roadway, 

wnstru  tinff  bridges  and  culverts  and  pav- 
ini?  wiiti  concrete,  to  Dunswelller  Conslr. 
ro  4  Richards  Blk.,  Zanesville.  $16,393. 

^  Vinton  Co..  Sect.  “J-2,”  Chillicothe-Mc- 
Arihur  ltd..  1.4  ml.,  grading  roadway,  con- 
•tructing  bridges  and  culverts  and  paving 
with  concrete,  to  W.  C.  Brown,  Linden. 

Co.,  Sect.  “A."  Wllmlngton-Xenla 
Rd  3  93  ml.,  resurfacing  with  6  In.  course 
uaterbound  macadam,  to  Lunsford  &  Luns¬ 
ford.  Findlay,  $27,402.  Noted  Mar.  6. 

*0..  (iiirinnatl — Comrs.  Hamilton  Ca 
let  contract  to  R.  E.  Cash,  110  Lincoln 
Inn  improving  Cleves  and  Warsaw  Pike, 
cost  $23,960  ;  improving  Hillside  Ave. 
jgSOn,  to  H.  Westerman,  Mt.  Healthy,  O., 
resurfacing  Blue  Rock  Pike  from  Spring- 
dale  Pike  to  Colerain  Pike,  $13,860.  Not^ 
Feh.  20. 

O..  rieveland — City  received  bids  Im- 

*"^a*r  Champion  Ave.,  Involving  1140  cu.yd. 
excav..  20.450  sq.ft.  4  In.  brick  pavement 
on  6  In.  concrete  foundation.  1630  ft.  5 
In  Berea  stone  curbing,  etc. ; 

(b)  Ignatius  Ave..  27.830  sq.ft.  4  In.  brick 

on  6  in.  concrete  foundation ;  • 

(c)  Remus  Court.  7064  sq.  ft.  5  In.  brick 
block  pavement  and  400  cu.yd.  excav. ; 

(d)  Southerly  Dlst.,  53.000  sq.ft.  21  In.. 
2500  sqft.  4  In.  atone  flagging; 

(e)  N’ortherly  Dlst.,  36.000  sq.ft,  cement. 
550  sq.  ft.  4  in.  stone  sidewalks ; 

(f)  Northerly  Sect.  40,560  sq.ft.  3  In.. 
230  sq.ft.  21  In.  and  2600  sq.ft.  4  In.  stone 
flagging; 

(g)  Juan  Ave.,  25,685  sq.ft.  4  in.  brick 
pavement  on  6  In.  concrete  foundation. 
If65  ft.  5  in.  Berea  stone  curbing,  etc. ; 

(h)  Southerly  Dlst.,  24,000  sq.ft.  6  In, 
cement  sidewalk,  etc. ; 

(i)  Westerly  Dlst..  33,600  sq.ft.  21  and 
2700  sq.ft.  4  In.  atone  flagging; 

(j)  Westerly  Dlst..  29.000  sq.ft.  6  In. 
cement  and  3200  sq.ft.  21  In.  stone  Side¬ 
walks  ; 

(k)  Seville  Ave.,  3120  sq.ft,  excav..  900 
sq.ft,  brick  and  200  sq.ft.  6  In.  wood  block 
pavement ; 

(l)  Trivoll  Court,  126  cu.yd.  excav.  and 
17,180  sq.ft,  brick  pavement; 

fm)  Hessler  Rd.,  225  cu.yd.  excav.,  6166 
sq.ft.  6  In.  concrete  foundation.  674  sq.ft. 
4  In.  wood  block  pavement,  690  ft.  5  In. 
Berea  stone  curbing,  etc. ; 

(n)  Bessemer  Ave..  8570  cu.yd.  excav., 
98.400  sq.ft.  5  In.  brick  pavement  on  6  In. 
concrete  foundation  and  6760  ft.  stone  curb¬ 
ing  from 

Roehl  Broa,  Clark  and  West  25th  St., 
fa)  $13,251;  (b)  $18,353  ;  (c)  $3243;  (g) 
$15,992  ;  fn)  $7ll27  ; 

Baldwin  Bros..  506  Rose  Bldg.,  (a)  $13.- 
789  ;  fb)  $19,051;  (c)  $3378;  (g)  $16,587  ; 
(k)  $1548:  (1)  $6277;  (m)  $5401; 

RIeley  Broa,  348  Arcade,  (a)  $14,017; 

(c)  $3644  ;  (k)  $1509  ;  (m)  $5382;  (n) 
$71,329  ; 

McHugh  Bros..  627  Society  for  Savings 
Ridg.,  (b)  $18,463  ;  (g)  $16,257;  (n)  $6?,- 
210; 

Ohio  Quarries  Co.,  1 306  CItlsens  Bldg., 
Id)  $15,273;  (f)  $12,638;  (1)  $11,208; 

Cleveland  Stone  Co..  1836  Euclid  Ave.. 

(d)  $16,035;  (f)  $13,279  ;  (1)  $11,950; 
$9^6^  Santis.  603  Republic  Bldg.,  (e) 

Schmeller  &  Frans,  (e)  $11,284  ;  (h) 
$«74l:  ())  $7682; 

Masters  &  Mullen,  602  Electric  Bldg., 
<e)  $12,173  ;  (h)  $7623  ; 

•oM-  P'atten.  2013  Columbus  Rd.,  (h) 
$8320;  fj)  $9041. 

^^Oarland  Bros.,  603  Republic  Bldg.,  (J) 

A.  M.  Peppa.  (1)  $6260  ; 

Knterprlse  Constr.  Co.,  (1)  $6284  ; 
$;m"^  Bros.,  403  Electric  Bldg.,  (m) 

♦O.,  M’aaseon — Comra  Pulton  Co.  let 
w paving,  grading  and  draining  and 
building  bridges  on  3.64  ml.  Sect.  O.  Wau- 
wn-Morencl  Rd.,  and  .61  ml.  Sect.  C.-l. 
"wanton-Metamora  Rd..  waterbound  ma¬ 
cadam,  to  Thomas  A  Bums,  Stryker,  $45,- 
i' J  and  $6346  respectively ;  5  ml.  Sect.  O. 

auseon  Rd.,  waterbound  macadam. 
Mar  Bwanton.  $92,108.  Noted 

Betpolt — Dept.  Pub.  Wks.  received 
Pn'Ing  (a)  “T"  alley  between  Duboise 
A\^8  Lyman  and  Milwaukee 

alleys  between  Linwood  and  La 
Mme  rves..  La  Salle  Blvd.  and  La  Salle 
’•ardens  south ; 

(c)  .\I1ey  east  and  west  between  Beech- 
^(,rand  River,  Spokane  and  Maple- 

Kilk*  ''I  aileyu  between  14th  St.,  Wabash, 
Kirby  ;,-.d  Hudson  Avea. ; 

'*)  .'  ieys  north  and  sou 


BARGE  CANAL  WORK — NEW  YORK 
Contract  No.  190 

Bids  were  received  by  Lewis  Nixon  supt.  pub.  wks.,  Capitol,  Albany,  for  com¬ 
pleting  Improvement  of  canal  from  King’s  Bend  to  Lehigh  Valley  R.R.  crossing  at 
Rochester,  from  (A)  Empire  Eng.  Co.,  60  Church  St.,  New  York  City;  (B)  J.  W. 
Holler.  Ft.  Edward  ;  (C)  Amer.  Pipe  A  Constr.  Co.,  112  North  Broad  St.,  Phlla.,  I’a.  The 
unit  bids  were  as  follows: 

I  Coffer-dams,  pumping,  bailing  and  draining  (lump  sum).. 

61,000  cu^d.  excavation  .  .. 

5  M.  Ft.  B.M.  sheeting  and  braring . 

20,000  ru.yd.  forming  embankment. 

620  cu.yd.  lining  .  . 

640  lin.ft.  foundation  piles .  .  . 

87$  cu.yd.  second-class  concrete.  .  . 

420  lin.ft.  12-in.  vitrified  pipe,  laid . . 

52,400  cu.yd.  wash  wall .  . 

5  cu.ft.  chipping  concrete . 

1 1 0  lb.  expanded  metal . 

1 100  lin.  It.  wooden  fence . 

1000  lin.  ft.  raising,  aliniing  and  painting  existing  wooden  fence 

Plai-ing  and  adjusting  $  steel  ladders . 

Resetting  steel  tracks  at  guard  lock  (lump  sum) . 

Furni^ing  and  setting  bench  mark  at  guard  lock  (lump  sum). . 

Clearing  out  grooves,  stop  log  recesses,  guard  lock  (lump  sum) . . 

Repairing  block  No.  19,  south  wall,  guajrd  lock  (lump  sum). 

Repairing  guard  lock  sill  (lump  sum) . 

Removing  timber  approaches.  Clinton  Ave.  bridge  (lump  sum).. 

Maintaining  highway  traffic  (lump  sum) .  . 

Storehouse  (lump  sum)  .  2,250.00 


Extended  totals. 


east  of  Chene,  Grandy,  Plquette  and  Tromb¬ 
ley  Aves. ; 

(f)  Alleys  between  Trumbull,  Common¬ 
wealth  and  Putnam  Aves. ; 

(g)  Alley  north  and  south  between  Vine- 
wood  Ave.,  West  Grand  Blvd.,  East  St.  and 
Michigan  Ave.; 

(h)  Alley  between  Hamilton,  Gladstone 
and  Hazelwood  Aves.  and  3rd  St. ; 

(I)  Alley  between  15tb,  14th,  Poplar  and 
Buchanan  Sts. ; 

(j)  Alley  between  Commonwealth,  Trum¬ 
bull.  Hudson  and  Stanley  Aves. ; 

(k)  Alley  between  Cameron  and  -Rich¬ 
mond  Aves.  from 

R  J.  Powelson  Co.,  1677  Iroquois  Ave., 

(a)  $7826  ;  (e)  $3163;  (h)  $4726. 

Otis  Cement  Constr.  Co.,  806  Hammond 
Bldg.,  (a)  $7497  ;  (b)  $5371  ;  (c)  $4017  ; 

(d)  $3764;  (e)  $3094;  (f)  $2313;  (g) 

$6824  ;  (h)  $4800;  (I)  $3690  ;  (J)  $2873. 
<k)  $2086. 

Talbot  Co..  400  Penobscot  Bldg.,  (a) 
$7641;  (b)  $5371;  (c)  $4167;  (d)  $3760; 

(e)  $3136;  (f)  $2327;  (g)  $6863  :  (h) 

$4977  ;  (1)  $3621  ;  (J)  $2819;  (k)  $2202. 

Liberty  Constr.  Co.,  Penobscot  Bldg.,  (b) 
$3360;  (c)  $4076. 

Lennane  A  McIIvenna.  Union  Trust  Bldg., 
(d)  $3656  ;  (f)  $2294;  (1)  $3594  ;  (J)  $2780. 

R.  Porath,  1131  McKinley  Ave.,  (g)  $5800. 
Noted  Feb.  20. 

Mich..  Detroit — Dept.  Pub.  Wks.  let  con¬ 
tract  paving  (a)  St.  Aubin  Ave. :  (b) 
Blaine  Ave.  :  (c)  “T”  alley  between  2nd. 
Woodward,  Bethune  and  Pallister  Aves. ; 
(d)  alley  between  Wilson,  Byron,  Hazel¬ 
wood  and  Taylor  Aves. ;  east  and  west 
alley  between  12th  St.  Holden  Ave.,  Perry 
Park  and  West  Grant  Blvd.  ;  (f)  north  and 
south  between  Forest  Ave.,  Hancock  St.  and 
west  of  Woodward  Ave. ;  (g)  alley  between 
Hamilton  and  Seward  Aves.  and  3rd  St.  and 
Virginia  Park;  (h)  alley  between  Srd  and 
2nd  Sts.,  Glynn  Court  and  Calvert  Ave.  :  (1) 
alley  between  Brush  St.,  Owen,  Oakland 
and  Josephine  Aves. ;  (J)  “L”  alley  between 
Byron,  Hamilton,  Taylor  and  Clalrmont 
Aves.  ;  (k)  alley  between  3rd,  2nd,  Colburn 
and  Antoinette  Sts.  ;  (1)  alley  between  Or¬ 
leans  and  Dequlndre  Sta  and  Lafayette  and 
Monroe  Aves. :  (m)  “L”  alley  between  Vine- 
wood.  Taft,  Scovel  and  Grand  River  Avea  ; 
(n)  alley  between  Sheridan,  Townsend. 
Kerchval  and  Waterloo  Aves. ;  (o)  alley  be¬ 
tween  Beechwood.  Flrwood,  Seebaldt  and 
Allendale  Avea  ;  fp)  alley  between  Wabash 
Ave,  Magnolia,  Linden  and  14th  Sta  ;  (q) 
alley  between  Ironwood.  Beechwood,  Ore¬ 
gon  and  Vancouver  Avea ;  (r)  alley  be¬ 
tween  Commonwealth.  Trumbull.  Calumet 
and  Canfield  Avea  ;  (s)  Delmar  Ave. ;  (ir 
I^aura  St.  ;  (u)  Elsa  Ave.  ;  (v)  Burnet  Ave. : 
(w)  David  Ave. ;  (x)  Linwood  Ave..  to 

Detroit  Asphalt  Paving  Co..  20  McOraw 
Bldg.,  (a)  $21,638  ;  (a)  $9795;  (t)  $9685  : 
(u)  $91S();  (V)  $7846;  (w)  $5906. 

W.  B.  Brady  Constr.  Co.,  1972  Grand 
Klver  Ave.,  (b)  $16,574. 

Talbot  Co.,  Penobscot  Bldg.,  (c)  f55S2 ; 
(g)  $4697  ;  (n))  $4988. 

Oakwood  Constr.  Co.,  Penobscot  Bldg., 
(d)  $4724  ;  (e)  $2999. 

Lennane  Broa,  Union  Trust  Bldg.,  (f) 


A 

B 

C 

$2,100  00 

$2,100  00 

$2,100  00 

1  16 

1  17 

1.60 

120  00 

90  00 

100  00 

.20 

17 

18 

2.70 

2.21 

2.21 

.78 

.67 

.71 

11.00 

12  47 

11.00 

1  00 

87 

.81 

2.18 

2.67 

2  41 

6.00 

100  • 

1.00 

.  10 

.  10 

.  10 

.71 

.70 

71 

.36 

.30 

.10 

1.60 

3.00 

1  00 

312  00 

260.00 

100  00 

12  00 

12  00 

12.00 

18  00 

11  00 

11  00 

90.00 

71  00 

71  00 

42.00 

31  00 

31  00 

60  00 

60  00 

60.00 

200  00 

200  00 

200  00 

2,210  00 

2,210  00 

2.100.00 

$241,191 

$246,110 

$210, 1 14 

Ave., 

fx)  $49,364 

Noted 

$195$. 

R.  J.  Powelson  Co.,  1577  Iroquois  Ave.. 
(h)  $4623  ;  (p)  $3463  :  (r)  $1679. 

Otis  Cement  Constr.  Co.,  806  Hammond 
Bldg.,  (1)  $4449  ;  (J)  $$146;  (k)  $270$;  (I) 
$1968;  (m)  $5018;  (q)  $2827. 

E.  Meredith  It  Co.,  146  Harper  Ava.  (o) 
$5491. 

souttv  eaet  and  west  Cleveland  Trinidad  Paving  Ca,  2940 


Mar.  1 3. 

'A’Wis.,  River  Falls — City  let  contract  pav¬ 
ing,  grading  and  curbing  4  blocks  Main  St., 
to  Johnson  It  Drake,  Minneapolis,  Minn., 
$30,000.  Noted  Dec.  12. 

★  la.,  Tama — City  let  contract  paving  and 
grading  about  65  blocks,  bltulithlc.  to  Ford 
Paving  Co.,  208-2nd  Ave.,  Cedar  Rapids. 

★Minn,.  Alexandria — Comrs.  Douglas  Co. 
let  contract  building  Federal  Aid  Project 
No.  27.  to  S.  Groves  St  Sons.  105  Kasota 
Bldg.,  Minneapolis.  Noted  Feb.  6. 

Mo.,  Kansan  City — City  received  bids 
building  23rd  St.  viaduct,  (a)  wood  block; 

(b)  brick;  (c)  bltulithlc;  (d)  profit  fee, 
from 

Arkansas  Bridge  Co.,  Genessee  and  Kirk¬ 
wood  Aves.,  (a)  $679,560;  (b)  $667,560; 

(c)  $661,560;  (d)  $60,000. 

A.  S.  Hecker  4  Co..  403  Electric  Bldg.. 
Cleveland,  (a)  $681.000 ;  (b)  $666.000 ;  CO 
$666,000;  (d)  $50,000. 

E.  B.  Garrettson  Co..  Columbia.  S.  C., 
(a)  $681,440  ;  (b)  $681,440;  (c)  $681,440; 

(d)  $61,329. 

Missouri  Valley  Bridge  4  Iron  Co.,  Penn¬ 
sylvania  Ave.,  Leavenworth,  Kan.,  (a) 
$686,000;  (b)  $671,000;  (c)  $671,000;  (d) 
$67,000. 

Mellon,  Stuart,  Nelson  Co.,  Oliver  Bldg.. 
Pittsburgh,  (a)  $695,000  ;  (b)  $676,000 ;  (o) 
$670,000;  (d)  $50,000. 

Koss  Constr.  Co..  1st  and  Court  Sts.,  Des 
Moines.  la.,  (a)  $719,000;  (b)  $721,000;  Cc) 
$724,000;  (d)  $70,000. 

Kunkin-Conkey  Constr.  Co..  321  Cuya¬ 
hoga  Bldg..  Cleveland,  (a)  $756,861  ;  (b) 
$743,061  ;  (c)  $738,260;  (d)  $40,000. 

J.  O.  Patterson  4  Son.  Kansas  City,  (a) 
$795,000;  (b)  $780,000;  (c)  $780,000;  (d) 
$78,000. 

A.  Guthrie  4  Co.,  366  Jackson  St..  St. 
Paul,  Minn.,  (a)  $813,300;  (b)  $789,300; 
(c)  $791,700;  (d)  $60,000. 

FYaser,  Brace  4  Co.,  1328  Bway.,  New 
York  City,  (a)  $925,406  ;  (b)  $913,406  ;  (c) 
$912,806  ;  (d)  $80,000. 

Fountain  Co.,  Chicago,  (a)  $986,214  ;  (b) 
$968,214  ;  (c)  $956,114  ;  (d)  $60,000.  Noted 
Jan.  2$. 

Mo..  Rt.  Loals — City  received  bids  paving 
Newstead  Ave.,  from  Indiana  Quarries  Ca. 
Ry.  Ehcch.  Bldg.,  $23,200 ;  1480  ft.  Bing¬ 
ham  Ave.,  brick,  from  Heman  Constr.  Co.. 
Title  Guaranty  Bldg.,  $29,090 ;  Union  Blvd.. 
asphalt,  from  F.  A.  Stier*  Constr.  Co..  4512 
Enright  St.,  $69,800 ;  Kossuth  Ave.,  and 
1585  ft.  Bin^am  Ave.,  asphalt,  from  Trini¬ 
dad  Asphalt  Mfg.>  Co..  'TRIe  Guaranty 
Bldg.,  $15,600  and  $21,778  respeotively. 
Noted  Feb.  13. 

★Me.,  Rl.  Loals— City  let  contract  grading 
96.000  cu.yd.  Euclid  Ave.  to  A.  Manegola. 
Title  Guaranty  Bldg..  $.209  per  aq.yd.  ?^ted 
Mar.  6. 

★Tex.,  Ablleae— Comra.  Taylor  Co.  let 
contract  building  11.61  mi.  gravel  surfaced 
road.  State  Hl^way  No.  I  from  Tys  to 
Trent,  Including  concrete  drainage  struc- 
turea  to  Sandera  Broa.  Miami.  About 
$44,000.  Noted  Peb.  20. 

Arls.,  Clifton — Bd.  Superva.  Greenlee  Co. 
received  lowest  bid  gradinr  12 1  ml.  Sects. 
1-6  and  part  of  7,  Cnifton-Sprlngervllle  Rd. 
Including  culverts  and  btldges,  from  Web¬ 
ster  A  Kerby,  Clifton.  Noted  Feb.  27. 

★ArlB„  Doaglas— See  “Bridges” 
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and  Rouda  (Continued) 

Waah.,  Heatlie-  ltd.  I’ub.  Wka.  received 
bida  Mar.  7,  K^radiiiK  1  niL  Holyoke  Way, 
et  al,  4U  ft.  wide,  from  11.  I’ederaon,  Alaska 
llldK-,  $16,r>83;  Jobnaon  Cunatr.  4k  Ia>KRlnK 
Co.,  Seattle,  117,492;  O.  A.  Handeret,  Itryn 
Mawr,  $19,380.  Noted  Feb.  20. 

Ore.,  Portland — City  recelv<'d  bbla  from 
Alaska  IMumblna  4k  Ileal Iiik  Co.,  413  Kant 
Morrleon  Ht.,  bulldliiK  concrete  eUlewalkr 
and  curbs  on  Ellla  Ave.,  $28tl(> ;  excaviillng 
building  concrete  nidewalka,  curbn,  gutter 
iilpe  In  Richmond  St.,  $2123;  S.  Simoneen. 
Portland,  building  concrete  aldewalkn,  curba 
and  driveways  In  Kaat  8th  St.  from  Ma> 
drona  to  Holland  Sts.,  $1381  ;  Warren 
('onatr.  ('o.,  Journal  Kldg.,  gravel  bltultthU; 
iiavement  In  road  of  Kaat  38th  St.  from 
kuHt  Yamhill  to  Belmont  Sts.,  $1637  :  M. 
Hansen  4k  Co.,  Portland,  concrete  curbs, 
sidewalks,  driveways.  Inlets,  laying  vltr. 
pipe,  etc..  In  Oswego  St.  from  Y'ork  to  29th 
Sts.,  $1038  ;  concrete  sidewalks,  curbs,  lay¬ 
ing  vltr.  pipe,  etc..  In  Oswego  St.  from 
Smith  Ave.  to  Bank  St.,  $6373. 

Cal.i  Han  Ulego — Ikl.  Superva.,  San  Diego 
Co.,  received  bids  Mar.  a,  reloi^atlng  and 
grading  two  sections  highway  near  Bern¬ 
ardo,  from  M.  I).  Owalbody,  Amer.  Bldg., 
12,849  ;  H.  O.  Fenton,  Owl  I>rug  Bldg., 
13,400.  Note<l  Feb.  20. 


Congress  pasned  Rivers  &  Har¬ 
bors  bill  appropriating  following 
amounts  for  improvements  at 
points  designated  below: 

Blaine — Completing  improvement  Tenants 
HfU'bor,  $18,760. 

MasaarhusettB — Complet  ing  improvement 
of  Weymouth  Fore  River,  $183,000  :  Bever¬ 
ly  Harbor,  $61,600  ;  Pollock  Kip  Channel, 
$200,000. 

Rhode  Island — Completing  Improvement 
of  Pawtucket  River,  R,  1..  $91,160;  of 

I’oint  Judith  harbor  of  refuge.  $52,600. 

Connertient — For  Improveemnt  Connecti¬ 
cut  River  below  Hartford,  $76,000;  Brldge- 
i)ort  Harbor.  $111,300;  Norwalk  Harbor. 
$88,000;  Stamford  Harbor,  $183,000;  Oreen- 
wlch  Harbor,  $36,000. 

New  York — <''nntinulng  Improvement  Kant 
River,  $4,000,000  ;  Ambrose  (Channel,  Craven 
Shoal  Channel,  and  Anchorage  Channel. 
New  York  Harbor,  $300.000 ;  Newtown 
Creek  and  tributaries,  $206,000;  continuing 
Improvement  and  for  maintenance  Krle 
Harbor,  Penn.,  Dunkirk  and  Buffalo  Har- 
iMirs,  Black  Rock  Channel  and  Tonawanda 
Harbor,  and  Niagara  River,  $166,000;  Buf¬ 
falo  Harbor.  $171,400;  Oswego  Harbor, 
$60,000 ;  Ogdensburg  Harbor,  $72,000. 

New  Jersey — For  Improvement  Newark 
Bay.  $106,600;  Raritan  River,  $250,000; 
Shrewsbury  River,  $100,000;  Hackensack 
River,  $88,000 :  Delaware  River,  Penn.,  N. 
J.,  and  Del.,  $1,000,000 ;  Camden  Harbor, 
$71,080. 

Pennsylvaaia — Continuing  improvement 
Schuykill  River,  $1,000,000  ;  Raccoon  Creek. 
$39,770;  Chester  River,  $3600;  Allegheny 
River,  by  construction  of  locks  and  dams, 
$1,000,000. 

Delaware — For  Improvement  of  Mispllllon 
River,  $70,400  ;  for  Improvement  to  a  depth 
of  12  ft.  at  mean  low  water.  Inland  water¬ 
way  from  Delaware  River  to  Chesapeake 
Bay  Del.,  and  Maryland,  $3,000,000. 

Maryland — For  Improvement  of  the  North 
Fork  of  Tred  Avon  River,  $19,600;  Wico¬ 
mico  River,  $17,100. 

Virginia — For  Improvement  of  Tangier 
Channel.  $16,434  ;  Mattapon  River,  $7000; 
Norfolk  Harbor  and  Channels,  $1,000,000; 
Pagan  River,  $26,000. 

I 

North  Carolina — Continuing  improvement 
and  for  rtiaintenance,  waterway  from  Nor¬ 
folk.  Va.,  to  Beauts  laleC  N.  C..  $760,000 : 
Newbegun  Creel.  $6000 ;  Scuppernong 
River,  $31,800;  Beaufort  Harbor,  $16,900; 
Channel  connecting  Thoroughfare  Bay  and 
Cedar  Bay,  $9000;  Cape  Fear  River  below 
Wilmington.  $498,626  ;  Cape  Fear  River 
above  Wilmington,  $61.000 ;  Northeast 
River.  $26,376. 


Honth  Carolina — Completing  Improvement 
waterway  between  Charleston  and  Wlnyah 
Bay.  $28,000. 

\ 

iloorgla — t'onllnulng  Improvement  of 
Savannah  Harlior,  $260,000  ;  tlenerals  Cut. 
Co..  $1000;  Black  River,  $6000  ;  Bruns¬ 
wick  Harbor,  $600,000. 

Florida — Continuing  Improvement  of 
Saint  Johns  River  between  Jacksonvllla  and 
the  ocean,  $126,000;  t>kluwaha>  River.  $95,- 
000  ;  for  Improvement  between  Jacksonville 
and  Palatka,  $9000 ;  channel  from  Tampa 
Bay  to  Boca  ('eiga  Bay,  $10,700;  Sarasota 
Bay,  $92,000  ;  for  the  removal  of  the  water 
hyacinth  fnim  the  navigable  waters  In  the 
Slate  of  Florida,  in  so  far  as  It  is  or  may 
become  an  obstruction  to  navigation, 
$10,000. 

Alabama — Continuing  Improvement  and 
for  maintenance  Alabama  River  .and  Coosa 
River,  Ala.,  and  tla..  including  the  Ala¬ 
bama  and  Coosa  Rivers  between  Mont¬ 
gomery  and  Wetumpka,  $60,000  ;  Mobile 
Harbor  and  Bar,  $200,000  ;  Black  Warrior. 
Warrior,  and  Tombigbee  Rivers,  $200,000. 

.MIbsImIppI — Continuing  Improvement  and 
for  maintenance  of  channels  Pascagoula 
Harbor,  through  Horn  Island  Pass,  Mis¬ 
sissippi  Sound,  Pascagoula  River  and  Dog 
Ittver,  $100,000;  continuing  Improvement 
and  for  maintenance  of  anchorage  basin 
at  Gulfport,  and  channel  therefrom  to  the 
anchorage  or  roadstead  at  Ship  Inland,  and 
for  the  Improvement  and  maintenance  of 
channel  at  Ship  Island  Pass,  $100,000; 
maintenance  passes  at  the  mouth  of  the 
Mississippi  River,  $1,260,000. 

f-oulslana — For  Improvement  of  Bara- 
taria  Bay,  $32,000 ;  waterway  from  Mis¬ 
sissippi  River  to  Bayou  Teche,  $100,000; 
for  the  removal  of  the  water  hyacinth  from 
the  navigable  waters  in  Alabama,  Missis¬ 
sippi,  Ixtulslana  and  Texas.  In  so  far  as  It 
Is  or  may  become  an  obstruction  to  navi¬ 
gation.  $30,000. 

Texas — Continuing  Improvement  Galves¬ 
ton  Harbor,  by  construction  of  sea-wall 
extension  to  protect  Galveston  Channel. 
$768,000;  Houston  Ship  Channel,  $960,000’ 
waterway  from  Galveston  to  Corpus  Christ! 
and  channel  from  Pass  Cavallo  to  Port 
Latvaca,  $6000;  Freeport  Harbor,  $100,000; 
Brasos  Island  Harbor,  $66,000 ;  Beaumont 
Harbor.  $76,000. 

Arkaasaa — Continuing  Improvement  of 
Ouachita  River,  Ark.,  and  I.,a.,  $300,000; 
for  the  removal  of  snags  and  wrecks  from 
the  Mississippi  River  below  the  mouth  of 
the  Missouri  River,  and  from  Old  and 
Atchafalaya  Rivers.  $60,000. 

Mlaneseta — Continuing  Improvement  and 
for  maintenance  Mississippi  River  from 
the  mouth  of  the  Missouri  River  to  Minne¬ 
apolis,  $600,000  ;  Mississippi  River  between 
Saint  Paul  and  Minneapolis,  and  between 
Brainerd  and  Grand  Rapids,  Mississippi  and 
Leech  Rivers,  and  reservoirs  at  heaowaters 
of  Mlssissipni  River.  $10,000;  Minneapolis 
Harbor,  $6000 ;  Baudette  Harbor  and  River, 
$5000. 

Kaasas — For  maintenance  and  continuing 
Improvement  of  Missouri  River  with  a  view 
to  securing  a  permanent  6  ft.  channel  be¬ 
tween  Kansas  City,  from  the  upper  end  of 
Quindaro  Bend,  and  the  mouth  of  the 
river,  $400,000. 

Teanessee — For  Improvement  of  Cumber¬ 
land  River,  Tenn.,  and  Ky..  above  Nash¬ 
ville,  $30,000 ;  continuing  improvement  of 
Ohio  River  and  for  maintenance  by  open- 
channel  work.  $300,000 ;  by  the  construction 
of  locks  and  dams  with  a  view  to  securing 
a  navigable  depth  of  9  ft.,  $3,000,000. 

WIseoBsla — Completing  Improvement  of 
Duluth-Superior  Harbor.  Minn,  and  WIs., 
$33,000 ;  Keweenaw  Waterway  at  Prin¬ 
cess  Point,  Mich.,  $138.000 ;  Sturgeon  Bay 
and  I.4tke  Michigan  Ship  Canal,  WIs., 
$33,000 

IlUaeia — For  improvement  of  Calumet 
Harbor.  138,170.  ,  ^ 

MleMgaa-— Completing  improvement  »t 
Grosse  Points  (Jpannel,  LaJee  Saint  Clair. 
$94,000 ;  LIvIngirtone  ’  Channel,  Detroit 
River,  $760,000 ;  Alpena  Harlwr,  $67,600. 

Ohio— For  improvement  of  Sandusky 
Harbor.  $181,000;  Huron  Harbor.  $34,600; 
I./>rain  Harbor,  $20,000 ;  Fairport  Harbor. 
$238,500;  Ashtabula  Harbor,  $88,006. 


('allfomla — For  completing  tln^  j, 
slot!  prolMTt,  1-os  Angeles  Harbor. 

Hulsun  Bay  Channel,  $64.60U ;  .S:ii,  Uafa.i 
Creek,  $27,300  ;  continuing  Improv.  i„. m  -nd 
for  inaintenace  Sacramento,  Feaih.r  San 
Joaiiuln,  and  Mokelumne  Rivers,  aiol  stiwUr 
ton  and  Mormon  ChannelH  tili\,.riin» 
canals.  $222,000. 


Iniprovenient  of  channel  over  lb,-  bar  Ji 
C«M>s  Bay.  $121.000 -Conullle  Bar  aio|  ||»r 
Iwr,  $64,000  :  Coos  Bay,  $130. OUO  ;  Vioiulna 
Bay  and  Harbor,  $100,000. 


Wa«lilngtoii — Continuing  linprov.inent 
and  for  maintenance  Columbia  and  lower 
Willamette  Rivers  below  Vancouver  \Vanh 
and  I’ortland,  Ore.,  and  mouth  of  ('obnntiiJ 
River,  $695,000  •  Skamokawa  Cn-ek,  lIHiiO' 
Skagit  River,  $80,000;  Anacortes  llaiW 
$12,000;  Port  Gamble  Harlwr.  $12.onn 

Hawaii — t'nntliiulng  ImitrovenienI  and  for 
maintenance  Honolulu,  Kahulul,  Hilo  and 
.Nawlllwlll  Harbors,  $136,000;  Kahulul 
llarlKir.  $94,300;  Nawlllwlll  llarlior 
$260,000, 


_  OFFICIAL  PROPOSALS 

Rids;  March  25. 

Sewer  Construction 

DFFICK  OF  THK  BOARD  OF 
COMMI8SIONKR.S 
Nashville,  Tenn.,  March  II,  1919. 

Notice  Is  hereby  given  that  sealed  pro¬ 
posals  will  be  received  at  the  ottlce  nf  the 
secretary  until  10  o'clock  a.m.,  Tin-Kday, 
March  25.  1919,  for  constructing  a  circu¬ 
lar  brick  sewer  (being  a  section  of  Itich- 
land  creek  Intercepting  sewer)  from  a  iwlnt 
on  the  east  bank  of  Richland  creek  altoul 
1215  feet  northwest  of  county  road  (near 
old  prison  pump-house)  through  the  prop¬ 
erty  of  Tennessee  State  Prison  farm  and 
private  property  southeastwardly  to  a  |)olnt 
about  1400  feet  southeast  of  said  county 
road,  as  per  plans  and  si>e<dflcations  to  be 
s<-en  In  the  ofnee  of  the  city  engineer.  A 
certified  check  for  $1000  or  cash  equivalent 
must  accompany  each  bid.  Said  cho’k  nr 
money  will  be  refunded  to  unsuccesHful  bid¬ 
ders  upon  award  of  contract  and  to  succeu- 
ful  bidders  when  they  have  made  approved 
l>ond  for  the  faithful  performance  of  their 
contract.  The-  right  Is  reserved  to  reject 
any  and  all  bids. 

By  order  of  the  Board  of  Commisslonert. 

WM.  OUPTON,  Mayor. 

Attest;  J.  W.  Dashlell,  Secretary. 


Bids:  March  25. 

Sewer  Construction 

OFFICK  OF  THK  BOARD  OF 
COMMISSIONERS 
Nashville,  Tenn.,  March  11,  1»1$. 
Notice  is  hereby  given  that  sealed  pro- 
l>osals  will  be  received  at  the  office  of  th4 
secretary  until  10  o'clock  a.m.,  Tuesday, 
aMrch  25,  1919,  for  constructing  a  circular 
brick  sewer  (being  a 'sect  Ion  of  Browni 
creek  Intercepting  sewer)  through  private 
property  and  Stanley  street  from  the  f^m- 
berland  river  to  a  point  south  of  the  Ten¬ 
nessee  Central  Railroad,  as  per  plans  and 
specifications  to  be  seen  In  the  offl<‘«-  of  the 
city  engineer.  A  certified  check  for  $1009  or 
cash  equivalent  must  accompany  each  bid. 
Said  check  or  money  will  be  refunded  to  sn- 
successful  bidders  upon  award  of  contrad 
and  to  successful  bidders  when  they  haw 
made  approved  bond  for  the  faithful  per- 
formaoce  of  their  contract.  The  right  b 
reserved  to  reject  any  and  all  bids 

By  order  of  the  Board  of  Commissioner* 
WM.  OUPTON,  Mayor. 
Attent!  J.  W.  Dashlen,  Secretary. 


166  Hn.ft.  14  In.  and  786  I  in  ft.  12  in.,  class 
“O’  C.I.  water  mains,  4000  lb.  c.i. 
specials,  one  14  in.  and  two  12  in.  double 
gate  valves. 

Ms.,  Kansas  City — Until  Apr.  9.  by  J. 
R.  Samuel,  city  purch.  agt.,  building  and 
completing  15,000,000  gal.  storage  basin  at 
Wabash  and  St  John  Aves.  \V.  C.  Qooil- 
win,  ch.  engr.,  advertised  in  this  issue. 

Okla,,  Duncan — lentil  Apr.  1,  by  city, 
improving  waterworks  system.  Work  In¬ 
volves  building  power  plant  and  4  mi.  4-6 
In.  mains.  Former  bids  rejected.  Benham 
Eng.  Co..  1300  Coicord  Bldg.,  Oklahoma, 
engrs. 


See  Eng. 
News-Record 

Wheel  - 

. Mar.  20 


having  plans  pre-  PRICES  AND  CONTRACTS  AWARDED 
;ln.-con.  reservoir.  (■^Indicates  award  of  contract) 

voted  $100  000  ★Mass.,  Boston — Dept.  Pub.  Wka  let  con- 
'•ks  and  sewerage  tract  to  C.  Russo,  Hemlock  St.,  West  Rox- 
^Ks  ana  sewerage  laying  water  mains  in 

Baker,  Catherine,  Florence,  Robin,  Swal- 
plans  to  expend  low  and  Middleton  Sta,  Whipple  and  Olen- 
rks.  J.  W.  Tom-  wood  Aves.,  Bellvista  Rd.  and  Larmartir.e 
Nov.  21.  Ct..  Hyde  Park  Twp.,  involving  2720  ft.  6-12 

.  via.  I—  to-  c  l-  125  cu.yd.  concrete.  150  cu.yd. 

,.  •!  In'*  earth  excav.,  also  in  Dudley  St..  Dorches- 
■m.  About  $150,-  jgp  Twp.,  involving  2900  ft.  4-18  in.  c.!. 

pipe.  120  cu.yd.  earth  and  10  cu.yd.  rock 

plans  election  in 
bonds  to  extend 
9.  Olmstead,  city 


Conn.  Hartford — Comrs.  Water  Bd.  re¬ 
ceived  bids  building  slow  sand  flitration 
plant,  from  Foundation  Co.,  233  Bway., 
New  York  City,  $627,608 ;  F.  T.  Ley  A  Co.. 
496  Main  St.,  Springneld,  Mass.,  $632,620 ; 
H.  E.  Fox  Constr.  Co.,  Inc.,  81  East  126th 
St.,  New  York  City.  $668,956.  Noted  Mar.  6. 

★Conn.,  Waterbnry — See  ‘‘Miscellaneous.” 

★Mo.,  CarrelKon — Water.  Light  &  Tran¬ 
sit  Co.  let  contract  building  flitration  plant 
to  E.  L.  Harper,  Kansas  City.  Work  in¬ 
volves  building  two  70  x  90  ft.  settling 
basins.  9  ft.  deep  with  380.000  gal.  capacity 
each,  also  two  40  x  40  ft.  smaller  basins 
with  45,000  gaL  capacity  each  and  2  clear 


Jected  bids  build- 
o’-works  system. 


:y  reoelvns  bids 
ml  20  in.  wood 
Lake  to  city  line  ; 
tain,  trestles,  etc., 
Lke.  About  $120,- 


About  $120,- 
cu-yd.  concrete. 


Ians  election  soon 
s  to  build  water- 
ude  wells,  pumps, 
distributing  sys- 
mplng  plant  and 
lewood  Water  Co. 
ivements  to  same. 
12  HolUngs  worth 


PROPONED  WORK 

Mass.,  Fairhaven — Town  receives  bids 
about  April  building  sewers  in  various 
streets.  About  $10,000.  C.  E.  Swift,  town 
elk. 

N.  V..  I’tlee — J.  Kemper,  city  engr.,  pre- 
.  applied  pared  plans  for  sewerage  system  and  sew- 
bte  water  age  disposal  plant.  Project  involves  8-1'’ 
Burposes.  in.  sewers  in  North  Oenesee  St.,  Riverside 
foirs  and  Dr.,  Trenton,  Walker  and  Herkimer  Rds 
160.  and  Auert  Ave.  ;  also  1860  ft.,  15-18  in. 

main  sewer  from  Genessee  St.  across  private 
right-of-way  to  disposal  plant  at  north 
side  of  barge  canal,  main  tank  will  be 
28  X  42  ft.  with  sludge  tanks  at  either 
end. 

N.  J.,  Lyndhurst — Town  Council  plans  to 
build  surface-water  sewer  In  Valleybrook 
Ave.  About  $20,000. 

Fla.,  Pensurela — City  plans  to  sell  $75,- 
000  bonds  to  install  sanitary  sewerage  sys¬ 
tem.  Total  cost,  $96,000 ;  about  $20,000 
now  available. 

O. ,  Silver  Lake  (Bellefontalne  P.  O.) — 
City  receives  bids  in  April  building  sewage 
disposal  plant.  About  $26,000.  C-  W. 
Courtney.  Leader  News  Bldg.,  Cleveland, 
engr.  Noted  Mar.  6. 

O.,  Toledo— -Comrs.  Lucas  Co.  receive 
bids  about  May,  building  Sanitary  Sewer 
No.  34,  In  Overland  Heights  Involving  6300 
ft.  8  in.  vitr.  pipe.  About  $16,000.  L.  A. 
Boulay,  CO.  engr. 

O.,  Toledo — City  receives  bids  about  May 
1,  building  Creek  Sewer,  10  mL  long.  Work 
involves  6  mi.  48-72  in.  sewer  pipe.  Bids 
will,  be  received  on  all  types  of  construc¬ 
tion.  H.  C.  McClure,  229  Valentine  Bldg., 
Toledo,  engr. 

MIeh.,  Ookwood  (Oxford  P.  O.) — Village 
election  Apr.  1,  to  vote  on  $75,000  bonds  to 
build  16  In.  vitr.  sewers  in  various  streets. 
H.  It.  Russell.  505  Moffat  Bldg.,  Detroit, 
engr. 

Dine  and  Kaa.,  Dosglas — City  having  plans  pre- 
d  hn  this  P^red  building  5280  n.  12  In..  MOO  ft.  10 
in.  and  26,800  ft.  8  In.  sewers  in  various 
streets.  E.  L.  Pratt,  city  elk.  P.  S.  Dev- 
T  Village,  lin,  engr. 
f  8610rt 

w  I  pipe  AherdeeB — City  had  preliminary 

113  brash- 

Bonds  for  $850,000  will  be  voted  for  work. 
F.  Le  Ck>oq,  city  engr.  Bums  A  McDonnell, 
by  city.  Interstate  Bldg.,  Kansas  City,  Mo.,  con- 
involving  suit,  engrs. 


'^lllags  trill  retain 
and  prepare  plans 


posits  diiy  itigr. 

_Pa„  Dobols — Water  Comra  approved 
ymns  for  addition  to  waterworks  system. 
About  $100,000. 

Ky.,  Padecab — City  plans  to  issue  $500,- 
000  bonds  to  build  waterworks  system. 
L  A.  Washington,  city  engr. 

O.,  Toledo — Lucas  Co.  receives  bids  about 
’’20  ft.  6  in.  c.l.  pipe.  About 
115,000.  L.  A.  Boulay,  co.  engr. 

O.,  WaaseoD — City  plans  election  about 
May  1.  to  vote  on  $170,000  bonds  to  build 
pipe  lines  and  80,000,000  gal.  capacity  im¬ 
pounding  reservoir,  also  filtration  plant, 
"tick,  steel  and  rein.-con.  W.  J.  Sher¬ 
man.  613  Nasby  Bldg.,  Toledo,  engr. 

,®kr  City — City  had  revised  plans 
Md  fstimates  prepared  for  improving 
jroterworta  system.  About  $1,000,000 
bonds  will  be  voted  for  project  R  C. 
yaw  son,  SUPt  waterworks  Rums  a  Mk- 


I 
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166  lin.ft.  14  In.  and  786  lin  (t.  12  In.,  class 
“C  ’  c.l.  water  mains.  4000  lb.  c.l. 
specials,  one  14  In.  and  two  12  In.  double 
gate  valves. 

Mo.,  Kansas  City — Until  Apr.  9,  by  J. 
R.  Samuel,  city  purch.  agt.,  building  and 
completing  15,000,000  gal.  storage  basin  at 
Wabash  and  St.  John  Aves.  W.  C.  Qootl- 
win,  ch.  engr.,  advertised  in  this  issue. 

Okla.,  Duncan — lentil  Apr.  1,  by  city, 
improving  waterworks  system.  Work  in¬ 
volves  building  power  plant  and  4  mi.  4-6 
in.  maina  Former  bids  rejected.  Benham 
Eng.  Co.,  1300  Colcord  Bldg.,  Oklahoma, 
engrs. 


See  Eng. 
News-Record 

Close 

5  l  asA  Weir.  etc.  —  Wheel- 

“  ng.  W.  Va.  . Mar.  20 

Adv.  Mar.  IS  to  27.  . 

7  Timber  Wharf  —  Spec.  3801 

-Chelsea,  Mass . Mar.  20 

inr  7  I  loads  —  Spec.  3796 

t'helsea.  Mass . ...Mrr  20 

inr  7  Klectrical  equipment— Spec. 

3785 — Pensacola,  Fla . Mar.  27 

Asr  «  I'redglng  —  New  London. 

Conn . ........Mar.  27 

Adv.  Mar.  20  and  27. 

Aor  9  Radial  Brick  Chimney— 

Wheeling.  W.  Va . Mar.  27 

Aor  14  Cranes  —  S.'-ec.  3477  — ^ 

**  Boston,  Mass.  ....... ...  • -  Mar.  27 

Anr  15  Pumps,  etc. — Omaha,  Neb.  Mar.  6 

■  Adv.  Feb.  27  and  Mar.  6 

Apr.  15  Itoad  Work — Washlngton,^^^ 

Anr  16  Coal-^acksonvllie,  Fla.... Mar.  27 
Adv.  Mar.  2  Oand  27. 

Aor  16  Removing  wreck — Buffalo. 

■  N.  Y . Mar.  27 

Adv.  Mar.  20  and  27. 

Aor.  17  Valves  Jacks — Wheeling. 

W.  Va . Mar.  27 

Adv.  Mar.  20  and  27. 

Anr  18  Post  Office — Mt  Pleasant, 

Mich . Mar.  13 

Apr  21  Post  Office — Rhinelander. 

Wis . Mar.  IS 

Apr  23  Post  Office — Gilmer,  Tex.. Mar.  13 
Apr.  23  Earth  Work — St.  Louis. 

Mo . Mar.  27 


Kan.,  Sharon  Mprlngs — See  “Industrial 
Works.” 

8.  D.,  Mitchell — City  soon  lets  contract 
for  improving  waterworks  system.  About 
8100,000.  Burns  &  McDonnell,  Interstate 
Bldg..  Kansas  City,  Mo.,  consult  engra 
Noted  Jan.  2. 

N.  D.,  Lakuta — City  soon  lets  contract 
building  2  concrete  wella  2  motor  driven 
pumps.  2  pump  houses.  1  electric  transmis¬ 
sion  line,  one  50,000  gal.  steel  tank  on  100 
ft.  tower,  1  heating  system  for  elevated 
tank,  28  hydrants,  two  3  in.  motors,  also 
laying  26,201  ft.  6-8  in.  c.i.  pipe.  E.  A. 
Hughes,  city  aud. 

Mont.,  Rouadup — City  having  plans  pre¬ 
pared  for  500.000  gal.  rein.-con.  reservoir. 
F.  Quinnel,  city  engr. 

Tex.,  Eastland — City  voted  $100,000 
bonds  to  build  waterworks  and  sewerage 
systems.  Noted  Aug.  22. 

Tex.,  Palestine — City  plans  to  expend 
$10,000  to  build  waterworks.  J.  W.  Tom- 
monA  city  engr.  Noted  Nov.  21. 

Okla.,  Cushing — City  rejected  bids  im¬ 
proving  waterworks  system.  About  $150,- 
000.  Noted  Dec.  5. 

Okla.,  Newkirk — City  plans  election  in 
May  to  vote  on  $80,000  bonds  to  extend 
waterworks  system.  H.  Q.  Olmstead,  city 
engr. 

Okla.,  Wewoka — City  rejected  bids  build¬ 
ing  extension  to  water-works  system. 
Noted  Mar.  6. 

Okla.,  Woodward — City  defeated  $30,000 
bonds  for  equipping  water  and  light  plant. 
Noted  Feb.  6. 

Wash.,  Bremerton — City  receives  bids 
about  June  building  7.5  mi.  20  in.  wood 
pipe  line  from  Wild  Cat  Lake  to  city  line  ; 
also  building  equalizing  basin,  trestles,  et&, 
and  dredging  portion  of  lake.  About  $120,- 
000.  Work  involves  500  cu.yd.  concrete. 
F.  a.  Hathaway,  city  engr. 

CaL,  Inglewood — City  plans  election  soon 
to  vote  on  $217,000  bonds  to  build  water¬ 
works  system.  Plans  include  wells,  pumps, 
stand  pipe,  reservoir  and  distributing  sys¬ 
tem,  or  purchase  of  pumping  plant  and 
distributing  system  of  Inglewood  Water  Co. 
and  extensions  and  improvements  to  same. 
Olmsted  ft  Oillelen,  1112  Hollingsworth 
Bldg.,  Los  Angeles,  engrs.  Noted  Dec.  5. 

Cal.,  Trona — Amcr.  Trona  Corp.  applied 
to  State  Water  Comn.  to  appropriate  water 
for  domestic,  mining  and  milling  purposes. 
Plans  include  building  tanks,  reservoirs  and 
pipe  line  10}  mi.  long.  About  $14,560. 

Cal.,  Whittier — City  plans  election  to  vote 
on  bonds  to  improve  waterworks  system. 
C.  O.  Trueblood,  city  elk. 

Out.,  Port  Dalhousie— Village  will  retain 
engineer  to  make  surveys  and  prepare  plans 
for  waterworks  system. 


PRICES  AND  CONTRACTS  AWARDED 
(ftindicates  award  of  contract) 

ftMass.,  Boston — Dept.  Pub.  Wks.  let  con¬ 
tract  to  C.  Russo,  Hemlock  St.,  West  Rox- 
bury,  $4160,  laying  water  mains  in 
Baker,  Catherine,  Florence.  Robin,  Swal¬ 
low  and  Middleton  StA,  Whipple  and  Qlen- 
wood  Aves..  Bellvlsta  Rd.  .and  Larmartine 
Ct..  Hyde  Park  Twp..  involving  2720  ft.  6-12 
in.  c.l.  pipe,  125  cu.yd.  concrete.  150  cu.yd. 
earth  excav.,  also  in  Dudley  St.,  Dorches¬ 
ter  Twp.,  involving  2900  ft.  4-16  in.  c.l. 
pipe.  120  cu.yd.  earth  and  10  cu.yd.  rock 
excav.,  $1970. 

Conn.  Hartford — Comrs.  Water  Bd.  re¬ 
ceived  bids  building  slow  sand  filtration 
plant,  from  Foundation  Co.,  233  Bway., 
New  York  City,  $627,508 ;  F.  T.  Ley  ft  Co., 
495  Main  St.,  Sprin^eld,  Mass..  $632,620 ; 
H.  E.  Fox  Constr.  Co.,  Inc.,  81  East  126th 
St..  New  York  City,  $668,956.  Noted  Mar.  6. 

ftConn.,  Waterbary — See  "Miscellaneous.” 

ftMo.,  Carrollton — Water,  Light  ft  Tran¬ 
sit  Co.  let  contract  building  filtration  plant 
to  E.  L.  Harper,  Kansas  City.  Work  in¬ 
volves  building  two  70  x  90  ft.  nettling 
basins.  9  ft.  deep  with  380.000  gal.  capacity 
each,  also  two  40  x  40  ft.  smaller  basins 
with  45,000  gaL  capacity  each  and  2  clear 
water  wells.  Noted  Feb.  20. 


MISCELLANEOUS 


Mar.  27  Rebuilding  Crib  Bulkhead 

— New  York,  N.  Y . Mar.  20 

Mar.  31  Boardwalk — Seaside,  N.  J,Mar.  13 
Mar.  31  Road  Roller,  Newark 

N.  J . Mar.  27 

Mar.  31  Paving  Material— St.  Paul. 

Minn . Mar.  27 

Mar.  31  Road  Oil — St.  Paul,  Minn.. Mar.  27 
Apr.  2  Paving  Material,  Spring- 

field.  Ill . Mar.  27 

Apr.  3  Miscellaneous  Supplies.  Long 

Island  City,  N.  Y . Mar.  27 

Apr.  3  Miscellaneous  Supplies,  New 

York.  N.  Y . Mar.  27 

Apr.  4  Miscellaneous  Supplies,  New 

York.  N.  Y . Mar.  27 

Apr.  8  Road  Materials — Columbus, 

O . Mar.  20 

Adv.  Mar.  13  and  20. 


Where  name  of  ofllelal  is  not  given. 
Inquiries  should  be  addressed  to  City 
Clerk,  County  Clerk  or  corresponding 


Waterworks 

PROPOSED  WORK 

N,  ¥.,  Rochester — City  having  plans  pre¬ 
pared  for  36  in.  water  main  under  ^nessee 
River,  south  of  Clarissa  St.  bridge,  op¬ 
posite  McLean  St.  A.  C.  Poole,  city  engr. 

Pa.,  Dubois — Water  Comra  approved  -  - 

plans  for  addition  to  waterworks  system.  River 
About  $100,000.  Island 

Ky.,  Paducah — City  plans  to  issue  $500.-  island 
000  bonds  to  build  waterworks  system. 

L  A.  Washington,  city  engr.  Pa., 

^  M&r. 

O. .  Toled# — Lucas  Co.  receives  bids  about  ton,  t 

1’20  ft  6  in.  c.i.  pipe.  About  voir. 
♦15.000.  L.  A.  Boulay,  co.  engr.  17,00C 

O.,  WauseoB — City  plans  election  about 
May  1.  to  vote  on  $170,000  bonds  to  build  i 

pipe  I  nes  and  80,000,000  gal.  capacity  im-  Si;®  J 
piunding  reservoir,  also  filtration  plant.  jS  ’bi 
brick,  steel  and  rein.-oon.  W.  J.  Sher-  " 
man.  613  Nasby  Bldg..  Toledo,  engr.  O., 

*1*1^  revised  plans  mL’  H 
and  estimates  prepared  for  improving  tribut 
waterworks  system.  About  $1,000,000  (i>  f 

bonds  will  be  voted  for  project  R.  C.  in  c  l 
waterworkA  Bums  ft  Me-  ($)  j, 
Donnell.  400  IntersUte  Bldg.,  Kansas  City,  ai.  pi 
Mo.,  engra  '  ^ 

i.nJi’  — City  soon  receives  bids  ex-  •““o- 

Avir  waterworks  system.  o„ 

About  US.OPO.  Bums  ft  McDonnell,  402  rebuh 
Kansas  City,  Mo.,  engrs.  4-6  li 


Fla..  Pcnsacela^ — City  plans  to  sell  $75,- 
lu  T  000  bonds  to  install  sanitary  sewerage  sys- 
Alec”  Total  cost,  $95,000 ;  about  $20,000 

S  abM-  available. 

slivering  o..  Silver  Lake  (Bellefontalne  P.  O.)— 
lU  E^t  City  receives  bids  in  April  building  sewage 
Brother  disposal  plant.  About  $26,000.  C.  W. 
T  mains  Courtney,  Leader  News  Bldg.,  Cleveland, 
Brother  engr.  Noted  Mar.  6. 

Toledo — Comrs.  Lucas  Co.  receive 
”  D*itil  bids  about  May,  building  Sanitary  Sewer 
Baker-  jjo.  34,  in  Overland  Heights  involving  6300 
ft.  8  in.  vltr.  pipe.  About  $16,000.  L.  A. 
sting  of  Boulay,  co.  engrr. 

0  cu.yd. 

ire ;  also  O.,  Toledo — City  receives  bids  about  May 
ne  from  1.  building  Creek  Sewer,  10  ml  long.  Work 
I  Baker-  involves  6  ml  48-72  in.  sewer  pipe.  Bids 
etc.  J.  will  bo  received  on  all  types  of  construc- 
Is  issue,  tlon.  H.  C.  McClure,  229  Valentine  Bldg.. 

Morse. 

instmet-  Mleh„  Oakwood  (Oxford  P.  O.) — Village 
♦nd  dis-  election  Apr.  1,  to  vote  on  $76,000  bonds  to 
involves  build  16  in.  vitr.  sewers  in  various  streets, 
tons  36  H.  L.  Russell,  60$  Moffat  Bldg.,  Detroit, 
astings ;  engr. 

sVoe^and  Kam.,  Doaglaa — City  having  plans  pre- 
bn  this  pared  building  5280  ft  12  In.,  ^00  ft.  10 
in.  and  26,800  ft.  8  In.  sewers  in  various 
streets.  E.  L.  Pratt,  city  elk.  R  B:  Dev- 
Villa«,  lin,  engr. 

^Dipe'  13.  0„  Abordeea — City  had  preliminary 
s'KuIw  plans  prepared  building  storm  sewers. 

Bonds  ror  $360,000  will  be  voted  for  work. 
F.  Le  Cocq,  city  engr.  Bums  ft  McDonnell. 
Neb,,  Seattsbiair — ^Untll  Apr.  1,  by  cHy,  Interstate  Bldg.,  Kansas.  City,  Mo.,  con- 
improving  waterworks  svstem.  involving  suit,  engrs. 
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Sfwera  (Continued) 

!»..  l^kotn — C!lty  aoon  lets  contract 
bulldinK  eeptic  tank,  24,990  ft.  8-12  in. 
x-wer  pipes  and  64  manholes,  etc..  In  Sewer 
Inipvt.  Itist.  No.  1.  E.  F.  Hughes,  aud. 

Mont.,  Illllinas — City  plans  to  build  sani¬ 
tary  sewers  to  Suburban  Homes  and  Yel¬ 
lowstone  additions.  R  M.  Sneckenberger, 
city  engr. 

Mont.,  <irrat  Fallo— City  having  estimates 

ade  and  pl.nnn  prepared  by  L.  B.  Kvenson, 
olty  engr,  building  sanitary  sewer  In  4th 
Alley  south,  from  1 6th  to  26th  Sts. 

Mo.,  Nt.  Joseph — (Tlty  plans  election  about 
May  I,  to  vote  on  I7OO.0U0  bonds  to  extend 
main  s.-'wers  In  various  streets.  H.  John¬ 
son.  city  engr. 

Tex.,  Denton — City  will  issue  $10,000 
iHtnds  to  extend  sewers  In  various  slreeta 
Noted  Feb.  20. 

Tex.,  RsHlIand — See  '‘Water-Works.’’ 

« 

Tex.,  Kanger — City  retained  H.  K.  Klrod 
Co.,  engrs..  Interurban  Bldg.,  Oallas,  to 
prepare-  plans  for  sewers,  paving,  and  other 
engineering  works  necessary  to  Improve 
city.  Aliout  $750,000. 

Dnt.,  Newmnrket — City  plans  to  build 
about  30,000  ft.  sewers.  Cost  $150,000. 
James,  Ixiudon  A  llertsberg.  Ltd.,  Excelsior 
Life  Bldg.,  Toronto,  engn. 

Ont.,  Htrathroy — City  plans  to  build 
sewers  in  various  streets.  About  $15,000. 
James,  la>udon  &  Herzlierg,  Excelsior  Life 
Bldg.,  Toronto,  engrs.  . 

BIDS  DRNIKKD 

R.  I.,  Pawtucket — Until  Apr.  17,  by  Comr. 
Pub.  Wks.,  building  1200  ft.  segmental 
block  sewer,  33  x  45  ft.  dlam.  ;  160  ft.  20 
In.  brick  sewers  and  2000  ft.  10-24  In. 
s»-wer ;  also  for  1840  ft.  60  In.,  913  ft.  50 
in.  and  620  ft.  44  in.  brick  sewers,  lock 
Joint  pip4‘,  s<>gmental  blo<'k  or  monolithic 
concrete  in  excavations  from  13-25  ft.  I. 
Gill,  city  engr. 

N.  Y.,  Albany — See  "Streets  and  Roads.’’ 

N.  Y.,  Brooklyn — Until  Apr.  2.  by  E. 
Kiegelmann.  boro,  pres.,  building  sewer  In 
Itemsen  Ave.  from  Ralph  Ave.  to  and  across 
I*last  New  York  Ave.  and  Utica  Ave.  from 
blast  New  York  Ave.  to  Carroll  St. 

N.  J.,  Nullry  (Newark  P.  O. ) — Until  Apr. 
1,  by  S.  Blum,  town  elk.,  furnishing  labor 
and  material  building  vltr.  pipe  sanitary 
sewer  In  Ontre  St.  from  Washington  Ave. 
to  Franklin  Ave.  Work  involves  8572  ft. 
trench,  various  depths,  8200  ft.  6  In.  vltr. 
pipe  and  2  manholes;  advertised  In  this 
issue.  ’ 

N.  J.,  Trenton — Until  Apr.  4,  by  city, 
laying  3000  ft.  8  In.  sewer  pipe  In  Com¬ 
mercial  Ave.  About  $10,000.  A.  C. 
Gregory,  907  Bellevue  Ave.,  engr. 

O. ,  Cleveland — t'lty  is  receiving  bids 
building  vltr.  pipe  sewers  In  Gifford  Ave. 
from  West  4oth  to  West  53rd  St.,  In¬ 
volving  1890  ft.  12  In.  pipe;  Hood  Ave.. 
from  West  2lBt  to  West  28th  Sts.,  1460  ft. 
12,  16  and  18  In.  pipe;  West  47th  St.  from 
Clark  to  Oakley  Aves.,  810  ft.  12  and  16 
In.  pipe;  West  28th  St.,  from  Montclair  to 
•Natchez  Ave.,  790  ft.  12  In.  pipe;  AVest 
18th  St.  from  Forestdale  to  Wlllowdale 
Aves.,  830  ft  12  In  pipe;  Nine  Mile  Creek 
from  East  162nd  St.,  west,  30  ft.  12  In. 
pipe,  430  cu.yd.  Class  "A”  concrete,  37.000 
Ib.  reinforcing  aieel.  460  cu.yd.  excav..  and 
3800  sq.ft,  brick  paving;  Nottingham  Rd. 
from  St.  Clair  Ave.  to  New  York  Central 
and  St.  Louis  Ry..  Plan  ’’A."  390  ft.  12. 
18  and  20  In.  pipe;  West  32nd  St.  from 
Barber  Ave.  to  west  end,  260  ft.  12  and  16 
In  pipe;  Joy  Court  from  West  30th  to 
West  32nd  St..  330  ft.  12  In.  pipe;  West 
21st.  St.  from  Saratoga  Ave.  to  city  limits. 
420  ft.  12  and  16  In.  pipe.  R.  Hoffman.  City 
engr. 

O..  Cleveland— Until  Apr.  22,  by  Comr. 
Purchases  and  Supplies,  229  City  Hall 
Bldg.,  building  sewage  treatment  works  at 
the  westerly  site.  Work  Includes  building 
grit  chambers.  2-Btory  settling  tanks,  out¬ 
fall  conduits,  etc.,  and  Involves  16,000  lln.ft. 
wooden  piling.  80,000  cu.yd.  excav.,  15.000 
cu.yd.  concrete,  860  tons  steel  reinforce¬ 
ment,  60  tons  c.  L  piping,  etc.  R  Shattuck. 
comr. 

la..  Mason  CHy— Until  Apr.  2.  by  city, 
building  2800  lln.ft  10  and  4460  lln.ft. 
12  In.  sanitary  sewers.  J.  H.  McEwen. 
city  elk. 


Minn.,  Ht  Paul — Until  Mar.  81,  by  H. 
W.  Austin,  purchasing  agt..  City  Hall,  fur¬ 
nishing  labor  and  material  building  Port¬ 
land  Ave.  outfall  sewer  from  Mississippi 
River -to  point  808  ft.  east ;  sewer  in  Somer¬ 
ville  Ave.  from  Mississippi  River  to  point 
1420  ft.  northeasterly. 

Cal..  Nan  Bernardino — Until  Apr.  4,  by 
J.  H.  Osborn,  city  elk.,  building  8  In.  \ltr 
pipe  sewer,  2  brick  manholes,  flush  tank 
and  25  connecting  sewers  In  2nd  St.  be¬ 
tween  K  and  Mt.  Vernon  Aves.  C.  E.  John¬ 
son.  city  engr. 


la.,  Des  Moines — Comrs.  Polk 
let  contract  about  Apr  1  buildiin.' 
bridges.  About  $50,000.  C.  Coyk. 
engr. 


•  will 
Mornr 

•  111,  00. 


Kan.,  Hatehlnson — City  elect  lot¬ 
to  vote  On  $50,000  bonds  to  builii 
bridges.  B.  Metz.,  city  elk. 


'or  1 
<  vcral 


Mo.,  Jefferson  City — Little  l{i\.i  iii..., 
Sion  of  St.  Francis  D.D..  Cole  Co  , 

build  14  bridges.  About  $600. ono  \  s 
Bollinger,  and  G.  Houck.  Cape  ci, 
representatives.  Noted  Jan  2.1  ' 


PRfCEH  AND  CONTR.Yf'TN  AWARDED 
(-ff Indicates  award  of  contmet) 

N.  Y.,  la>ng  Island  City — M.  E.  Connolly, 
pres.  Queens  Boro.,  received  bids  Mar.  24. 

(1)  building  Biwers  in  Grand  St.,  (2)  Ralph 
St..  (3)  'Tompkins  St..  (4)  91st  St..  (5) 
Atlantic  Ave.,  (6)  Syossett  St.,  (7)  tem¬ 
porary  drain  In  Genessee  St.,  from  A.  Palno, 
2622  Bath  Ave.,  Brooklyn.  (1)  $18,562.  (3) 
$3980;  C.  Petracco,  Brooklyn.  (1)  $190,480, 

(2)  type  A.  $10,869  ;  type  B.  $13,298,  (4) 

$34,864;  T.  Welch.  (2)  type  A,  $11,401; 
type  B.  $12,626  (3)  $2498;  Murphy  Bros.. 
(4)  $29,571,  (6)  $3178;  AJex  Drainage 

Contg.  Co..  60  Herkimer  St.,  Brooklyn.  (5) 
$.'4,861  ;  Roggi  &  Ixtcke,  (5)  $89,521  ;  J.  H. 
Johnson,  (6)  $3370  ;  Savero  &  Britton,  $94.- 
084  ;  U.  S.  Drainage  &  Irrigation  Co.,  $115,- 
850.  Noted  Mar.  20. 

N.  J.,  Trenton  —  City  received  bids 
building  sewer  In  RiverHide  Heights  from 
Log  Basin  to  Brookville  from  A.  l>e  Ludia, 
52  Bayard  St..  $18,871;  G.  Boscorelll,  Tren¬ 
ton,  $19,399  ;  R.  F.  Reilly,  Easton.  Pa.. 
$20,754.  Work  Involves  5660  ft.  8  In., 
2230  ft.  6  In.,  960  ft.  10  In.  vltr.  pipe.  130 
ft.  6  In.  C.I.  forfe  main,  180  ft.  6  In.  wye 
branch,  2  pumps,  house  connections  and  23 
manholos. 

ffN.  C.,  Durham — City  let  contract  build¬ 
ing  eanltary  sewers  In  Main  St.  and  Alston 
Ave..  to  S.  N.  Slade.  $33,907  ;  Neuse  River 
outfall  sewer,  to  R.  G.  Lassiter.  Oxford. 
$21,326.  Both  vltr.  pipe.  Noted  Feb.  27. 

ffFla.,  JarkHonvIlle — City  rescinded  con¬ 
tract  let  to  Flynn  &  Co.,  building  sewers, 
and  relet  same,  to  Bryan  &  Co..  Phelps 
St.,  $62,394. 

■ffO..  Cleveland — City  let  contracts  build¬ 
ing  sewers  In  (a)  St.  Mark  Ave..  (b)  Llnn- 
dale  Ave.,  (c)  Mulberry  Ave.,  (d)  Winslow 
Ave.,  (e)  West  110th  St.,  (f)  West  117th 
St.,  (g)  Washlngrton  Ave.,  (h)  Fortune  Ave., 
(I)  East  143rd  St..  (J)  East  24th  St..  (k> 
Governor  Ave.,  to  N.  lafornaro.  8218  Murray 
Hill  Rd.,  (a)  $3183.  (h)  $3157;  Amata 

Constr.  Co.,  343  Arcade,  (b)  $3116;  G.  Sam. 
2418  Central  Ave..  (c)  $1127,  (d)  $1682  ; 
Hadda-J  A  Mahl.  Schofield  Bldg.,  (e)  $18.- 
000;  A.  Marra.  608  Park  Bldg.,  (f)  $14,984  ; 
Joseph  A  Kalihl,  1200  Bolivar  Rd..  (g) 
$2208  ;  (Gallagher  Burke  Co..  1339  Irene 
Ave..  (I)  $45,890;  Gaune  Constr.  Co.,  10510 
Euclid  Ave.,  (J)  $16,049  ;  H.  Hahn.  2973 
East  78th  St.,  (h)  $2226.  Noted  Mar.  20. 

-AMIeh.,  Detroit — Bd.  Pub.  Wks.  let  con¬ 
tract  building  2859  ft.  Erwin  Ave.  Pub. 
Sewer  In  Burns,  Peter  Hunt  and  Erwin 
Avea  from  Harper  to  Edgewood  Aves.,  to 
R.  D.  Baker,  1454  Penobscot  Bldg.,  $4r,- 
711 ;  7956  ft.  Dexter  Blvd.  Pub.  Sewer  from 
Joy  Rd.  to  Davidson  Ave..  to  W.  Porath. 
1410  West  Grand  Blvd.,  $136,539.  Noted 
Mar.  20. 

Ala..  Davenport — City  let  contract  build¬ 
ing  8745  ft.  sewer  In  Monroe  St.  from  Spring 
to  Judson  Sts..  Rose’s,  Martzahn’s  and  Hon- 
ersite  Additions,  to  J.  Bredow,  822  Gaines 
St..  $12,656. 

Ala..  Tanta — City  let  contract  to  Dear- 
iMjrn  Constr.  Co..  Waterloo  Savings  Bldg., 
Waterloo,  for  600  ft.  16  In.  pipe,  at  $1.16 
per  ft.;  10.900  ft.  12  In.,  $0  97  per  ft.,  and 
3185  ft.  10  in.,  $0.89  per  ft. 


Tex..  Livingston — Comrs.  Polk  <  ..i ,,, 

election  in  April  to  vote  on  . . 

to  build  bridge  across  Trinity  l:i\,r  -ii 
Swartout ;  also  build  42  ml.  hard 
road,  gravel  or  crushed  rock. 


Utah,  Nalt  Lake  City — Salt  L-ike  Co 
plans  to  build  five  160  ft.,  reln.-con  liriditcK 
over  Jordan  River.  Cost  between  tlomiii 
and  $15,000  each.  G.  G.  By  water.  Co  aurv 


Wash.,  Walla  Walla — Walla  Walla  Co 
election  Apr.  8,  to  vote  on  $125.oiiii  iHtnds 
to  build  concrete  bridge  over  Snake  liiv.r 
l)etween  Burbank  and  Pasco.  'Total  eost 
$250,000.  Franklin  Co.  will  bear  oilier  half 
of  cost.  ^ 


Ore..  The  Dalles — City  soon  lets  conirael 
building  reln.-con.  viaduct  100  ft  long  ’n 
ft  wide,  with  3  bents,  middle  36  ft  'two 
ends  32  ft.  W'^ork  Involves  2760  cu.yd'  em¬ 
bankment  In  approaches.  T.  A  Garniw 
Northwestern  Bank  Bldg.,  Portland  con¬ 
sult.  engr. 

Cat,  Los  Angeles — See  "Bridges” 

Que.,  North  Temiskanilng — Dept.  I>uli 
Wka,  Ottawa,  aoon  receives  bids  building 
superstructure  and  repairing  substructure 
of  bridge  here.  vUiput  $70,000.  1).  L-iphew. 

c/o  Dept.  Pub.  WTts.,  engr. 

Ont.,  Ba.vham — Elgin  Co.  soon  lets  con¬ 
tract  building  2  reln.-con.  highway  bridges, 
40  ft.  and  60  ft.  long  respectively.  About 
$15,000.  J.  A.  Bell  A  Sons,  St.  Tliomas, 
engrs. 

Ont.,  Ottawa — Dept.  Pub.  Highways,  To¬ 
ronto.  receives  bids  in  summer  building  4 
concrete  arch  bridges  and  8  steel  bridges 
G  Hogarth,  c/o  Dept  Pub.  Wks.,  engr 


BID8  DKNIKKIt 

O.,  Toledo— Until  Apr.  22.  by  Comrs 
Lucas  Co.  building  16  bridges.  Involving 
740  cu.yd.  reln.-con.,  1750  cu.vd  concrete, 
36  tons  steeL  About  $35,967.  Flans  Include 
66  ft.  Steel  truss  bridge,  cost  $9,000,  several 
beam  and  grinder  spans,  $2,800,  etc.  C  I. 
Rood.  CO.  engr. 

HI.,  Ottawa — Until  Apr.  4,  by  G.  Farns¬ 
worth,  supt  bighways.  La  Salle  Co.,  build¬ 
ing  four  56  ft.  spans  reln.-con  girder  or 
arch  bridge  on  Sheridan  St.,  Involving  1026 
cu.yd  concrete  for  girder  and  1099  cu.yd 
concrete  for  arch,  105,930  lbs.  steel  for 
girder  and  40.260  lbs.  steel  for  arch.  Alwwt 
$23,450  and  $21,050  respectively. 

N.  n,.  Hillsboro — Until  Apr.  8.  by  Comrs 
Traill  Co.,  building  new  bridges  and  re¬ 
pairing  old  ones  during  1919.  G.  D.  Olson. 
CO.  aud. 

Mo.,  Kansas  City — Until  Apr.  1,  by  Bd 
Park  Comrs.,  building  reln.-con.  bridge 
carrying  Cliff  Drive  over  Chestnut  Ave 
Trameway,  Involving  100,000  lb.  reinforc¬ 
ing  metal.  1860  cu.yd.  concrete  In  abut¬ 
ments,  846  cu.yd.  concrete  in  arch.  30  cu 
yd.  concrete  In  stairway,  433  lln.ft.  hand¬ 
rail.  8700  sq.ft,  surface  finish,  258  sq.yd. 
stone  veneer.  R.  W.  Waddell,  acting  city 
engr. 


Reinforced  Concrete 


Bridges 

PROPOSED  WORK 

N.  Y.,  Watertown — City  receives  bids  in 
May  building  lower  deck  of  Court  St. 
bridge  over  Black  River  between  Jail  Hill 
and  Leray  St.  About  $160,000.  B.  W. 
Sarles.  city  engr.  Noted  Jan.  9. 

N.  J..  Newark — See  "Streets  A  Roads.” 

Oa..  Albany — See  "Streets  and  Roads.” 

Fla..  Ft.  Pierce— See  ’’Streets  and  Roads.” 

Ala.,  Montgomory  —  See  ’’Streets  and 
Roads.” 

O. ,  Colambso— See  ’’Streets  and  Roads.” 

O.,  Colambss — See  "Streets  and  Roads" 
under  Ohio. 


PROPOSED  WORK 
Oa.,  .Albany — See  "Streets  A  Roads.” 
O.,  Dayton — See  "Buildings.” 

III.,  Chicago — See  "Buildings.” 

In.,  Davenport — See  "Industrial  Works. 
Wash..  Walla  WalU — See  "Bridges” 
Ore.,  The  Dalles — See  "Bridges.” 


Streets  and  Roads 


PROPOSED  WORK 

Mass..  Fnbnostb-— City  plans  to  rtlmlM 
Irand  Ave..  macadam  or  similar  mati-w- 
kbout  $40,000.  W.  H.  Hewlns.  town  dk. 
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Strc<t«  and  Roads  (Continued) 

uh„  Maltapoiiirtl — Town  plana  to  ex* 
wriil  'I's.OOO  to  macadanilae  roads.  W.  E. 
chn.  Belectm*n. 

KIiihIi-  Island  —  State  Bd.  I’ub.  Rda.. 
i>rovi<l'  I'cie,  plana  to  build  4  mi.  Boat  Rd. 
from  Wi'Bterly  to  Narraganaett  Pier,  18  ft. 
w.dr.  l)itumlnoua.  About  $70,000.  J.  W. 
Patterson,  state  engr. 

R  I  North  Hrltuate — Water  Supply  Bd., 
Proviil.' nee,  having  plana  prepared  by  K.  E. 
Wln-sor.  ettgr.  water  supply  bd.,  PKtvIdence, 
huildiiig  8000  ft.  road  from  here  to  Plain¬ 
ed  Tike.  About  $30,000. 

Conn.,  Milford — City  Council  plana  to 
exp<-nd  $260,000  to  pave  various  streets. 
M  J  Cheney,  chn. 

N.  Y.,  Auburn — City  having  plana  pre- 
iMre<l  bv  T.  Bergan.  city  engr.,  paving 
Swift  and  Fort  Sts.  ;  also  Orchard  St.  from 
Vtm<s  to  Division  Sta.,  and  h^ilton  St.  from 
Pranklln  St.  to  Standart  Ave.  ;  repaving 
Clark  St.  from  State  St.  to  L«hlgh  Val¬ 
ley  RR  crossing  and  State  St.  from  bridge 
at  New  York  Central  croaslng  to  Seymour 
St. 

N.  Y.,  Oeneoeo — Village  plana  to  appro¬ 
priate  $16,000  to  Improve  roadway  of  Cen¬ 
ter  St.,  Itetwcen  Mill  and  Main  Sta.,  tarvla 
bound  macadam,  cement  gutters,  curbing, 
etc.  M.  De  Munn,  street  supt. 

N.  V.,  Hchenertady — City  having  plans 
prepared  by  L.  B.  Sebrlng,  city  engr.,  ex¬ 
tending  Brandywine  Ave.  across  Cotton 
Factory  Hollow  to  Michigan  Ave. 

N,  Eaat  Orange — City  plans  to  curb, 
gutter  and  lay  Telford  pavemimt  on  Bverett 
St,  also  Edgewood  and  Crescent  Rds. 

N,  J..  Newark — Bd.  Freeholders  EJsaex 
Co.  soon  lets  contract  resurfacing  with  2 
In.  Warrenite,  Watchung  Ave.  from  Upper 
Mt.  Ave.,  Montclair,  through  Olen  Ridge  to 
East  Passaic  Ave.,  Bloomfleld.  •  About 
$85,000.  F.  A.  Relmer,  co.  engr. 

N.  J.,  Newark — Bd.  Freeholders  Essex 
Co.  plana  to  pave  Laurel  Ave.  from  Eagle 
Rock  Ave.,  West  Orange,  to  Mt.  Pleasant 
Ave.,  Livingston.  About  $80,000.  Project 
Includes  building  2  bridges. 

N.  J.,  North  Bergen — Town  plans  to  Im¬ 
prove  Bway  from  27th  St.  to  North  Hudson 
P-irk.  About  $40,000.  T.  A.  Harmon,  Wee- 
hawken,  engr. 
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N.  J..  North  Bergen — Town  plana  to  Im¬ 
prove  30th  St.  from  Bergenllne  Ave.  to 
Hudson  Blvd.  E.  About  $30,000.  T.  A. 
Harmon,  Weehawken,  engr. 

rrnnsyirania  —  State  Highway  Comn., 
Capitol,  Harrisburg  received  no  olds  Mar. 
20.  building  8420  It.  Routes  23 


Capitol,  Harrisburg  received  no  bids  Mar. 
20.  building  8420  It.  Routes  239  and  536, 
vltr.  brick  block,  Millville  Boro.,  Colum¬ 
bia  Co.  L.  S.  Sadler,  state  highway  comr. 
Noted  Mar.  6. 

Pa.,  Dubois — City  voted  $136,000  bonds 
to  pave  various  streets  and  construct  mu¬ 
nicipal  building.  Noted  Feb.  6. 

1*0.,  Pittoburgh  —  Comrs.  Allegheny  Co. 
soon  receive  bids  building  2900  ft.  Duncan 
Ave.,  18  ft  wide  and  6300  ft.  Reuton  Rd., 
Plum  Twp.,  16  ft.  wide,  telford  macadam. 
R  V.  Warren,  co.  engr. 

.Md.,  Baltimore— See  “Miscellaneous.” 

Md.,  Baltimore— Comrs.  for  Opening  Sts. 
plan  to  improve  226  blocks  In  Old  Annex  by 
grading,  constructing  armored  concrete  and 
redressed  granite  curb,  sheet  asphalt  pave¬ 
ment  over  redressed  and  reset  cobbles, 
sheet  asphalt  on  6  In.  concrete  base,  and 
Cement  concrete,  on  following  streets;  26th. 
Francis,  Whltelock.  McCulloh.  50th.  34th. 
Powers,  21st,  23rd  Sts.,  Druid  Hill,  Mary- 
lend,  Wlllington  Aves.,  Owynns  Falls 
Ikway  ;  Dellwood,  Morling,  Conduit,  Syca¬ 
more  Union  and  Mankln  Aves.,  Vineyard 
Une,  PalU  and  Hlllen  Rds.,  80th.  82nd  and 
Jenifer  Sts. ;  Independent,  Prlsby,  Home- 
!j*kd  and  Wilson  Sts..  Cator,  ARiplewood, 
**“1  Oullford  Aves.,  28th. 
.  J  •  Stafford,  I.,anvale,  Orarson 

and  Dukeland  Sts.,  Garrison  Lane,  East 
pyj'’-  Warwick.  Wheeler.  Loretta  and 
i^fayette  Aves.,  Bloomingdale  Rd. ;  Oray- 
f^heston.  Laurens,  Lynhurst, 
Allendale,  Henderson.  Bllamount  and  Mor- 
M-  •  ^helsea.  Calvin  Aves.  J.  H.  Ro¬ 
binette.  chn.  About  $868,000  available. 

Awards  soon  lets 
wtrtrt  grading  and  paving,  cement  con- 
11  ml.  alTeys.  10  and  12  ft.  wide.  In 


rear  of  tVest  MullW'rry,  West  Fiivette,  East 
Clement.  McKIderry,  North  Carlton.  West 
Franklin,  .North  Ijifayette,  tlreenwlllow, 
Hoffman,  Harvey,  North  Howard,  East 
Fayette,  West  l.,exlnglon.  East  Preston, 
West  Biddle,  Brevard,  North  Chester. 

.  t'athedriil,  Itlvlslon,  Retreat,  Sarah  Ann, 
North  Wolfe,  Dolphin,  tlreenwlllow,  Wal¬ 
nut,  East  Madlaon,  West  l^invale.  Light 
and  Richmond  Sts,,  Druid  Hill,  North 
Carrollton,  North  l.d»fayette.  Park,  Wood- 
bruok,  Collington  and  Aahland  Aves.,  also 
alley  from  Brexton  alley  and  Park  Ave. 
G  F.  Wieghardt,  engr, 

Md.,  Baltimore— City  Paving  Comn.  plans 
to  Improve  atmut  20  mi.  streets,  involving 
grading,  concrete  armored  curbing,  paving, 
sheet  asphalt,  vltr.  block,  wood  block  and 
granite  block  redressed,  cement  concrete, 
all  on  6  in.  concrete  base,  as  follows; 
Ann,  Nuntlt-oke,  ('arroll,  Cleveland.  Sar- 
geant.  Ward,  Ostend,  Wyeth,  Mangold, 
Waahlnglon,  Fort  Henry,  Weber,  Gittlngs, 
Brickhend  and  Jackson  Sts.,  Fort  Columbia 
and  (llyndon  Aves.;  Harvey,  Byrd.  John¬ 
son,  Cllltings,  Barney.  W’llllam,  Boyle. 
Heath.  Cooksble,  Decatur.  Clement,  Beason, 
Woodall.  Bloomsberry,  Charles,  Olive, 
Clarkson,  Randall,  Heath.  Patapsco  and 
Light  Sts.,  Peach  and  Butler  alleys;  Wil¬ 
liamson,  Clement.  Brickhead,  Smallwood. 
Ollmor,  Preston.  Federal,  Biddle.  Cumber¬ 
land,  Frlendshury,  Fle«‘t,  Hughes  and 
Bentalou  Sts..  Plum  alley.  Fort  Elwood, 
Luserne  and  Milton  Avea.  R.  K.  Compton, 
214  East  Lexington  St.,  ch.  engr. 

Va.,  Rocky  Mount — City  plans  to  pave 
1}  mi.  Main  St.,  Floyd,  Railroad  and  Clae- 
borne  Aves,  macadam. 

W.  Va.,  Clarksburg — Comrs.  Harrison  Co. 
soon  let  contract  grading  and  placing 
Wearing  surface  on  6  sections  of  (  la.ss  A 
roads.  10|  ml.  long,  24  ft.  wide  with  16 
ft.  surface,  involving  60,000  sq.yds.  vltr. 
brick  on  5  In.  concrete  base.  41.000  scryds. 
concrete,  63,000  Iln.ft.  curbing,  and  72,000 
cu.yd.  earth  excav.  About  $280,000.  J.* 

R.  Wilson,  co.  engr. 

W.  Va.,  Lewisbnrg — Greenbrier  Co.  elec¬ 
tion  Apr.  12.  to  vote  on  $126,000  bonds, 
which  will  be  supplemented  with  Federal 
and  state  aid  funds,  to  pave  and  grade 
18  ml.  road,  12  ft.  wide,  and  build  bridges 
in  Meadow  Bluff  Dist.  Total  cost,  $199,376 
G.  H.  Hill,  Charleston,  engr. 

N.  C.,  Kinston — Lenoir  Co.  election  Apr. 
16,  to  vote  on  $2,000,000  bonds  to  build 
roads. 

N.  C.,  Rutherfordton — Comrs.  Rutherford 
Co.  plan  to  issue  $26,000  bonds  to  Improve 
Charlotte  -  Asheville  Highway.  Federal 
Government  will  appropriate  like  amount. 

N.  C.,  Shelby — Cleveland  Co.  election 
Apr.  14,  to  vote  on  $70,000  bonds  to  build 
roads. 

8.  C.,  Conway — Comrs.  Horry  Co.  plan 
election  to  vote  on  $200,000  bonds  to  build 
roads. 

8.  C.,  Georgetown — Comrs.  Georgetown 
Co.  plan  election  to  vote  on  $125,000  bonds 
to  build  roads.  i 

Ga.,  Albany — Dougherty  Co.  plana  elec¬ 
tion  to  vote  on  $860,000  bonds  to  pave 
various  roads  and  build  concrete  bridge 
across  Flint  River.  If  election  carries 
State  Highway  Comn.  will  appropriate  like 
amount. 

Ga.,  Italton — Comrs.  AVhItfleld  Co.  will 
receive  bids  In  about  90  days  for  grading 
and  chert  surfacing  11  mi.  roads,  to  in¬ 
clude  drainage  structures  and  overhead 
crossings.  Cost  between  $80,000  and  $90,- 
000.  Johnson  &  Morgan.  600  Forsyth  Bldg., 
Atlanta,  engrs.  Noted  Mar.  IS. 

Fla.,  Ft.  Fierce — Comrs.  St.  Lucie  Co. 
soon  receive  bids  improving  highway  be¬ 
tween  Ft.  Pierce  and  Sebastian  and  build¬ 
ing  bridge  over  Sebastian  River.  Bonds 
for  860,000  sold  for  project. 

Fla.,  Qainey — City  plans  election  soon  to 
vote  on  $40,000  bonds  to  pave  various 
streets. 

Fla.,  Winter  Park — City  plans  to  pave 
various  streets.  Cost  $60,000 ;  $80,000  of 
which  will  be  borne  by  property  owners. 

Ala.,  Montgomery— Bd.  Revenue,  Mont¬ 
gomery  Co.  voted  $60,000  bonds  to  build 
roads  and  bridges.  U.  S.  Government  will 
be  asked  to  apinroprlate  like  amount. 

Miss.,  rharfostsB — Tallahatchie  Co.  voted 
$100  000  bonds  to  build  Jefferson  Davis 
Highway,  In  Beats  1,  2  and  8. 


Miss.,  Natrhes—  Bd.  Sui><-rv.  Adams  Co 
plans  to  Issue  bonds  to  complett-  8  high¬ 
ways  to  connect  with  Franklin,  Jefferson 
and  Wilkinson  t'ou.ities  Fttleral  tjovern- 
ment  will  upiiroprlate  $90,0OU  toward  cost. 

|j».,  t'ameron— Cameron  I’arlsh  plans 

election  to  vote  oti  $2SO.noo  bonds  to  build 
bard  surfaced  roads  in  I>lst.  No.  3,  $100,- 
000  bonds  for  roads  In  DIst.  No.  4  and 
$60,000  bonds  for  roads  In  Dist.  No.  6  T 
Mandell,  Frank  lildg.,  l.ake  Charles, 
engr. 

La.,  8hr«veporf — Cn.ldo  Parish  I’ollce 
Jury  rejected  bli'a  'or  resiirfacliiK  16  mi 
gravel  highw 


Jury  rejected  lili'a  'or  resiirfacliiK  16  mi 
gravel  highway.  .luout  $12.00tl  .Noted 
Ftb.  1$. 


Ohio — State  Highway  t'ommn.,  ('oliimbus, 
plans  to  build  roails  in  following  coun¬ 
ties ; 

Knox  Co..  4.2  ml.  Columbus- Wooster 
Rd.,  grading,  paving  and  building  culverts, 
cost  $173,000 

Delaware  Co.,  6  2  ml.  Columbus-Randiisky 
Rd.,  grading,  paving  and  building  culverts, 
$217,000. 

Union  Co..  8  3  ml.  Columbus-Marysville 
Rd.,  grading,  paving  and  building  culverts, 
$296,366. 

Crawford  Co..  2.8  ml.  Gallon-Bucyrus  Ud., 
grading,  paving  and  building  bridges  and 
culverts.  $134,000. 

O.,  t'inrinnall — Comrs.  Hamilton  Co.  plan 
to  Improve  Harrison.  Cleves- Warsaw  and 
Glendale-M Ilford  Pikes,  also  Dugan  Gap  and 
Montauk  Rtls.  About  $860,000.  Stale  will 
appropriate  $360,000  toward  cost.  W'. 
Boeh,  CO.  surv. 

O.,  Colambus — City  plans  to  pave  2nd 
alley  north  of  Main  St.  from  Abbott  to 
Stottard  Aves  ;  Hood  alley  from  Spar¬ 
row  alley  to  Parsons  Ave. ;  alley  west  of 
Morrison  Ave.  from  Bryden  Rd.  to  alley 
north  of  Main  St.  and  20th  St.  from  Bryden 
Rd.  to  Rich  St.  H.  Maetsel,  city  engr. 

O.,  Colambus — Comrs.  FYanklln  Co,  soon 
receive  bids  grading,  draining,  paving  with 
brick  and  building  bridges  on  4|  ml.  n>ad 
through  Linden.  Altout  $300,000. 

O.,  Toledo— City  receives  bids  about  May 
1 5,  grading,  dredging,  curbing,  paving  and 
building  sewers  and  two  bridges,  on  ex¬ 
tension  of  Summit  St.  across  Swan  Cr<  pk. 
About  $660,000.  H,  C.  McClure.  229  Valen¬ 
tine  Bldg.,  Toledo,  engr. 

O.,  Toledo — ('Uy  receives  bids  about  May 
1,  grading,  curbing  and  paving  1494  ft. 
Burnham  Ave.  from  Sylvania  to  Maple 
Aves..  24  ft.  wide.  Involving  4300  s<i  yd. 
paving  on  6  in.  concrete  base,  3000  I  In  ft. 
stone  curbing  and  2346  cu.yd.  earth  excav., 
cost,  $28,815  ;  I  mi.  Adams  St.  from  Sum¬ 
mit  St.  to  Ashland  Ave.  Involving  26,000 
sq.yd.  pavement  on  7  in.  concrete  base,  in¬ 
cluding  tearing  up  existing  40  ft.  stone 
Mock  on  sand  foundation,  resetting  stone 
curb  and  paving  to  width  of  40  ft.,  $130,000. 
Bids  wilt  be  received  on  all  types  of  pave¬ 
ment. 

O..  Toledo — Lucas  Co.  plans  to  drain, 
grade,  curb  and  pave  1.6  mi.  Joffre,  Calumet 
and  Carrolton  Aves.,  24  ft.  wide.  Involving 
21,460  sq.vd.  vltr.  brick  on  concrete  ..ase 
and  16,400  Iln.ft.  stone  curb;  2.5  ml.  Starr 
Ave.,  16  ft.  wide,  concrete;  1  ml.  Wheeling 
St.,  16  ft.  wide,  concrete:  14  ml.  .Slider 
Ave.,  16  ft.  wide,  confcrete ;  2.01  ml.  Seamen 
St.,  16  ft.  wide,  2  course  wnterbound 
macadam.  C.  L.  Read,  co.  engr. 

0„  Toledo — Lucas  Co.  having  plans  pre- 

fiared  grading,  draining,  curbing  and  pav- 
ng  6740  ft.  Mt.  Vernon  Ave.,  21  ft.  wide, 
2470  ft.  Richmond  Rd..  24  ft  wide;  2668 
ft  Potomac  Dr.  24  ft  wide :  2600  ft. 
Shenandoah  Rd.,  24  ft.  wide,  bituminous 
concrete  on  concrete  foundation,  concrete 
curbing  and  guttering;  grading  paving  -ind 
curbing  Upton  Ave.  from  city  limits  to 
Central  Ave.,  1  ml.  16  ft.  wide  and  |  ml. 
24  ft  wide.  Involving  7100  sq.yd.  vltr. 
brick,  9600  sq.yd.  concrete,  6500  lin.ft.  stone 
curbing;  tearing  up  existing  16  ft.  bitumi¬ 
nous  bound  macadam  on  4.86  mi.  River 
Rd.  and  grading,  curbing  and  paving  with 
either  concrete,  brick  or  asphaltic  ooncrets, 
27-86  ft.  wide.  C.  H.  Rood.  Toledo,  engr. 


Mleh-,  Detroit — City  Council  authorised 
Comr.  Pub.  Wks.  to  nrepare  estimates 
for  material  as  may  be  determined  upon  to 
pave  4600  ft.  Hofmur  Ave.  from  Grand 
River  Ave.  to  Joy  Rd. ;  8000  ft.  Radford 
Ave.  from  Grand  River  Ave  to  Quincy 
Ave.  and  DIstel  Avs.  from  Fort  to  Oliver 
Sts.  C.  W  Hubbell,  city  engr. 
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MIrh.,  Iietrolt — Dept.  Pub.  Wks.  soon  re¬ 
ceives  bids  pavinir  Huron  Ht.  from  Ottawa 
to  Baar  Hta.,  20  ft.  wide,  coat  tll.070; 
Alexandarine  Ave.  from  Duboise  St.  to 
Mci>ouKal  Ave.,  26  ft.  wide,  120,013 ;  Le- 
land  St.  from  St.  Aubin  Ave.  to  Chene  St., 
26  ft.  wide,  $17,0(3.  Fulton  St.  from  Wa- 
baab  RK.  to  end  of  street,  26  ft.  wide. 
$16,366  ;  Vancourt  Ave.  from  Warren  to 
Tireman  Aves.,  26  ft.  wide,  $40,796  ;  Mili¬ 
tary  Ave.  from  Plumer  to  Federal  Aves., 
26  ft.  wide,  $8440  ;  Qartner  Ave.  from  Beard 
St.  to  l.a.wndale  Ave..  36  ft.  wide,  $59,220, 
all  asphaltic  concrete  (natural  lake  asphalt) 
on  concrete  base,  Berea  or  Medina  curb¬ 
ing  :  Gould  St.  from  Crosaley  to  Anderson 
Ave.,  20  ft.  wide,  brick  on  concrete  base. 
$3306 ;  Longfellow  Ave.  from  Linwood  to 
Lawton  Ave.,  26  ft.  wide,  aaphaltic  con¬ 
crete,  $18,963.  C.  W.  Hubbeli,  city  engr. 

Illinois — State  Highway  Comn.,  Spring- 
fleld,  plans  to  build  State  Rd.  east  of  Sulli¬ 
van.  Moultrie  Co..  10  or  16  ft.  wide.  Port¬ 
land  cement,  cost  $11,000;  State  Rd.  north 
of  Pipe  City,  Ptord  Co..  10  ft.  wide.  Port¬ 
land  cement,  $17,000.  H.  E<.  Bilger.  Sprlng- 
fleld,  rd.  engr. 

Illinois — State  Highway  Comn.,  Capitol, 
Springfleld,  soon  receives  bids  building  1783 
ft  State-aid  Rd.,  Sect.  E..  10  ft.  wide, 
Greenville  Twp.,  Bond  Co.,  involving  2120 
sii.yd.  vltr.  brick  on  6  in.  concrete  base. 
3000  cu.yd.  excav.,  93  cu.yd.  concrete  in 
culverts  and  bridges,  cost  $10,600;  11,700 
ft,  Watseka-Clilman  Rd..  10  ft.  wide, 
Watseka  Twp.,  Iroquois  Co.,  involving  13,- 
000  sq.yd.  concrete,  4747  cu.yd.  excav.,  82 
cu.yd.  concrete  in  culverts  and  bridgea 
$37,000.  H.  E.  Bilger.  Springfield,  rd.  engr. 

Illinois — State  Highway  Comn.,  Spring¬ 
fleld.  receives  bids  in  April  building  and 
Improving  about  90  ml.  Lincoln  Highway, 
16  and  18  ft.  wide,  either  brick.  Portland 
cement,  (xmcrete  or  bituminous  concrete ; 
60  mi.  Dixie  Highway,  16  and  18  ft.  wide, 
cither  brick,  concrete  or  bituminous  con¬ 
crete.  Work  will  be  divided  into  6-7  mile 
sections  for  cont-act  purposes.  H.  E. 
Bilger,  Springfleld,  rd.  engr.  Noted  Jan.  9. 

HI..  QellvUle — Bd.  Supe-vs.  St.  Clair  Co. 
receives  bids  in  April  resurfacing  7300  ft. 
Shlloh-O’Fallon  Rd..  Sect.  L,16  d.,  16  ft. 
wide,  involving  12978  sq.yd.  waterbound 
macadam,  996  cu.yd.  earth  excav.,  3400  tons 
Tiovacullte  macadam.  About  $13,600.  •  C. 
O.  Thomas,  co.  engr. 

111..  Havana — Bd.  Supervs.  Mason  Co., 
plans  to  sell  $65,000  bonds  Apr.  1,  to  build 
2.3  ml.  Sprlngfleld-Peoria  Rd..  16  ft.  wide, 
cement,  concrete  or  brick.  H,  V.  Schoon¬ 
over.  co.  supt.  highways. 

HI..  Moline — City  soon  receives  bids  pav¬ 
ing  15th  St  from  3rd  to  25th  Aves.  About 
$40,000.  L.  Payton,  city  engr.  preparing 
plana. 

111.,  Hpringfleld — Comrs.  Sangamon  Co. 
voted  Mar.  13.  to  sell  bonds  to  build  South 
6th  St.  Rd  cost  $132,000,  Beardstown  Rd,. 
$132,000.  Peoria  Rd.  $96,300  and  Chatam- 
St.  Louis  Rd.,  $139,700,  brick  or  concrete. 
16-18  ft.  wide.  E.  H.  White,  co.  supt.  high¬ 
ways. 

WIs..  Appleton — Comrs.  Outagamie  Co. 
soon  lets  contract  grading,  draining  and 
surfacing  with  concrete  .84  mi.  Appleton 
Brickyard  Rd..  16  ft  wide  involving  2400 
cu.yd.  grading  and  7200  sq.yd.  8  In.  con¬ 
crete.  cost  $17,000;  3.03  ml.  Hortonvllle 
Appleton  Rd..  16  ft.  wide.  9640  cu.yd.  grad¬ 
ing  and  28,406  sq.yd.  8  In.  concrete.  $56,000  ; 
2.6  mi.  Black  Creek  Appleton  Ud.,  16  ft. 
wide.  7776  cu.yd.  grading  and  23,375  sq.yd. 
8  in.  concrete.  $60,000.  Wisconsin  Highway 
Comn.,  Madison,  engrs. 

Is.,  Adair — City  receives  bids  about  Apr. 
16  for  paving  60.000  yd.  and  curbing  and 
guttering  26,000  ft.  T.  S.  De  Lay.  Creston. 
engr. 

la.,  Havenport  —  City  instructed  R  E. 
Sawlstowsky.  city  engr.  to  prepare  plans 
paving  alley  between  Gaines  and  Brown 
St  from  ISth  to  14th  Sta,  alley  between 
(th  and  7th  St.  from  Fillmore  to  Ainsworth 
Sts.,  alley  in  block  16,  McClellan  Heights 
between  Mueller  and  Forest  Rd.  alley  from 
Ash  to  Vine  Sts.  between  6th  and  7th  Sts., 
alley  between  Iowa  and  LeClaIr  Sta,  from 
Central  Park  Ave.  to  Columbia  Ave.,  alley 
between  14th  and  15th  Sts.,  from  Arling¬ 
ton  to  Bridge  Aves.,  Jackson  Ave.  from 
Lincoln  Ave.  to  116  ft.  west  of  Park  Court, 
Lincoln  Court  from  Newbury  St.  to  Hadlai 
Heights  and  Telegraph  Rd.  from  Clark  to 
Mary  Sts.  Noted  Jan.  39. 

Ia„  Drs  Moines — Comrs.  Polk  C^>.  will 
let  contract  about  Apr.  1.  grading  35  mi. 
road.  Cost.  $0.48  per  yd.  C.  (Toykendall, 
CO.  engr. 


Kan.,  Atrhlsoa — Atchison  Co.  plans  to 
s|>end  $2,000,000  for  hard  surfacing  roads 

Nob.,  Lincoln — City  soon  lets  contract 
paving  1800  ft.  26th  St.,  30  ft,  wide.  DIst. 
299,  and  resurfacing  2000  ft.  17th  St..  40 
ft.  wide.  Dist.  71.  About  $31,600.  Noted 
Mar.  20. 


Tex.,  Wnxahnenlo— City  plans  ti' 
$46,000  to  pave  streets.  J.  D.  Kir 
engr. 

Tex.,  Weatherford — City  haviti 
prepared  by  H.  F,.  Elrod  Co.,  engr.-^ 
ban  Bldg.,  Dallas,  (or  pavlnx 
streets.  About  $180,000. 
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N.  !>.,  WlllUton — Comrs.  Williams  Co.  plan 
to  expend  $60,000  to  build  roads.  M.  Aaen, 
co  aud. 

Mont.,  Billings — City  plans  to  pave  Custer 
and  Terry  Aves.,  Dist.  No.  168,  totaling 
26,000  sq.yd.  About  $92,000.  E.  M. 
Sneckenberger.  city  engr. 

Mo,.  Eldorado  Hprings — Eldorado  Springs 
Special  Rd.  Dist.,  <;<*dnr  Co.,  voted  to  issue 
$60,000  bonds  to  build  rock  road.  H.  C. 
Young.  Eldorado  Springs,  engr. 

Mo„  Kansas  City — Jackson  Co.  having 
estimates  made  by  O.  C.  Sheley,  (x>.  high¬ 
way  engr.,  for  macadamising  2  ml.  Sugar 
C'reek  and  Cement  City  Rd. 

Mo.,  Kansas  City — Park  Bd.  plans  .o 
convert  Brush  Creek  Park,  which  Is  irregu¬ 
lar  shape  and  36  acres  in  extent,  into  park¬ 
way  and  Boulevard.  R.  H.  Waddell,  acting 
engr. 

Ark.,  Jonesboro — Bd.  Comrs.  Craighead 
Co.  soon  lets  contract  grading,  draining 
and  paving  with  macadam  and  treating 
with  bituminous  surfacing  24.7  mi.  Lake 
City,  Nettleton  and  Bay  Rd..  Impvt.  Dist 
No.  1,  involving  189,760  gal.  asphaltic  oil. 
249.755  sq.yd.  bituminous,  167,000  cu.yd. 
grading,  1149  cu.yd.  concrete  in  culverts 
and  bridge  abutments,  and  60.8  ton  steel 
for  stringer  and  beam  bridges.  Klyoe  A 
Kackley,  721  4th  and  1st  Natl.  Bank  Bldg., 
Nashville,  Tenn.,  engrs. 

Ark.,  Walnat  Hidge  —  Western  Dist., 
Lawrence  Co.,  soon  receives  bids  building 
110  mi.  macadam  roads.  L.  H.  Kaiser. 
Smlthvllle.  secy.  bd.  comrs.  Pritchett  & 
Hight,  Walnut  Ridge,  highway  engrs. 

Tex.,  Roerne — Comrs.  Kendall  Co.,  Pre¬ 
cinct  No.  1.  election  Apr.  12  to  vote  on 
$60,000  bonds  to  build  roads. 

Tex.,  Clarendon — City  retained  H.  E.  El¬ 
rod  Co.,  engrs.,  Interurban  Bldg..  Dallas,  to 
prepare  plans  for  paving  various  streets. 
About  $60,000. 

Tex.,  Cleburne— Johnson  Co.  election 
Apr.  6  to  vote  on  $60,000  bonds  to  build 
concrete  road  in  Parker  Dist. 

Tex.,  Cnero — Comrs.  Dewitt  Co.  plan 
to  build  121  mi.  road,  tarvia  top.  About 
$80,000  available. 

Tex.,  Denton — City  will  issue  $100,000 
bonds  to  Improve  various  streets.  Noted 
Feb.  20. 

Tex.,  Denton — Comrs.  Denton  Co.  voted 
$1,600,000  bonds  to  build  State  Highway 
from  Roanoke  to  Dennison. 

Tex.,  Eldorado — Comrs.  Schleicher  Co. 
plan  to  build  30  mi.  12  in.  rock  surface  road. 
About  $200,000.  Election  will  be  held  Apr. 
5  to  vote  on  $126,000  bonds  for  project  and 
Federal  and  State  Aid  will  contribute 
$86,000. 

Tex.,  Oalnesville— Cooke  Co.  election  Apr. 
12  to  vote  on  $1,500,000  bonds  to  build 
roads. 

Tex.,  Oonsales — Gonxales  Co.,  Dist.  No. 
2.  vot^  $76,000  bonds  to  build  section  of 
Southern  Natl.  Highway. 

Tex.,  Oroesbeek — Comrs.  LImes.'nne  Co., 
W'lllow  Spring  Dist.  No.  13.  plan  ‘lection 
Apr.  19  to  vote  on  $30,000  bonds  tv  build 
roads;  Thornton  Diet.  No.  14.  $263,000; 
Groesbeck  Dist.  No.  16,  $300,000. 


Okla.,  Miami — t^lty  passed  ordii  e  tn 
pave  33  blocks,  concrete.  About 

Colo.,  Dearer — City  plans  to  surf  ,  with 
smelter  slag,  sand  gravel  and  loam  i  tst 
side  Surfacing  Dist.  No.  1.  About  lin'osV 
J.  A.  Hunter,  city  engr. 


Idaho — State  Highway  Comn.,  ( 
Boise,  plans  to  grade  and  surface 
highway  through  Mountain  Honi' 
Glenns  Ferry  Highway  Diets.  C.  H 
state  rd.  engr. 


ipifol. 
>0  tni. 

and 

•Vilen, 


Idaho — State  Highway  Comn..  t'lnitoi 
Boise,  receives  bids  about  May  15  Kradinc 
and  surfacing  80.6  mi.  Federal  aid  road 
on  North  and  South  Highway  from  Xew 
Meadow  to  Whitebird.  About  $650,00o  h 
C.  Allen,  state  rd.  engr. 


Idaho.  Boise — City  plans  to  pave  11th 
and  12th  Sts.  from  Bannock  to  State  .sts 
and  from  Front  St.  to  Citizens  right-of^ 
way.  About  $26,142.  C.  C.  Stevenson  citv 
engr. 


Idaho.  Idaho  Falls — City  receives  bids 
about  May  paving  4  mL  various  streets 
About  $200,000. 


Utah,  Provo — City  plans  to 
blocks.  About  $66,000.  C.  R 
engr. 


pave  several 
Swan,  city 


rtah,  Provo — Provo  Co.  plans  to  issue 
$750,000  bonds  to  build  roads  and  bridges 


Arls.,  Clifton — Greenlee  Co.  Highway 
Comn.  recommended  building  road  between 
Morenci  and  Eagle  River  pumping  sta¬ 
tion,  cost,  $40,000 ;  building  and  repairing 
trails  in  Morenci,  $16,000;  highway  from 
Buzzards  Roost  on  Cllfton-Duncan  Rd 
through  Blackjack  Gap  to  state  line,  $125,- 
000.  A.  L.  Terry,  elk  bd.  supervs. 

Washington — State  plans  election  Novem¬ 
ber  1920,  to  vote  on  $30,000,000  bonds  to 
pave  and  build  about  1400  mi.  roads. 

Wash.,  Brrmerton — City  receives  bids  in 
April  paving  13,000  ft.  4tn  St.  Park,  Wash¬ 
ington  and  Burwell  Aves.,  26-36  ft.  wide, 
1  course  Portland  cement  concrete,  etc., 
involving  28,000  cu.yd.  grading,  30,000  ft. 
each  of  concrete  curb  and  gutter,  curb  « 
and  8  in.  thick,  etc.  F.  S.  Hathaway,  city 
engr. 


Wash.,  Montesano— Grays  Harbor  Co 
plans  election  A|)r.  15.  to  vote  on  $400,000 
bonds  to  be  added  to  state  and  Federal 
funds  to  build  11  mi.  North  River  Ud . 
$100,000,  16  ml.  'V^t'htport  Rd.  from  .South 
Aberdeen  to  Cohasset,  $150,000 ;  36  mi. 
Olympic  Highway.  $909,000 ;  8  ml.  Pacific 
Beach  Rd.  from  Copalls  Crossing  to  Aloha. 
$80,000 ;  27  ml.  Quinault  Rd.  from  Lake 
Quinault  to  Jefferson  Co.  line.  $350,000: 
10  mi.  C.  D.  Hansen  Rd.,  $60,000.  Road 
and  Bridge  funds  available.  $250,000,  state 
and  Federal  aid.  $600,000,  permanent  high¬ 
way  fund.  $250,000,  6  (^yunty  district  road 
funds.  $140,000. 


Oregon — State  Highway  Comn..  .Salem, 
having  plans  prepared  paving  road  from 
Albany  to  Tangent.  Linn  Co. ;  6  ml.  road 
from  Jefferson  to  Salem,  Marlon  Co.,  grad¬ 
ing  road  from  Scappoose  to  McBride,  Colum¬ 
bia  Co. ;  Smith  Hill  grade  from  8-6  per 
cent  Josephine  Co. ;  1  mi.  road  from 

Canyonville  to  Galesville.  Douglas  Co. ; 
grading  and  graveling  road  from  Echo  to 
Morrow  Co.  line.  Umatilla  Co. ;  building 
overhead  or  underground  crossing  on  Hood 
River-Mosler  Sect.,  also  Coyote  Cut-off, 
Messner.  Morrow  Co. :  paving  4  mi.  road 
between  Salem  and  Brooks,  Marlon  Co., 
with  Federal  aid. 


Tex.,  Hlllsbore — Comrs.  Hill  Co.,  Osceo¬ 
la  Dist.  No.  4.  will  vote  Mar.  29  on  $50,900 
bonds  to  improve  roads ;  Covington  Diet. 
No.  5,  April  6,  on  same  amount.  Noted 
Feb.  27. 

Tex..  Livingston — See  “Bridges.” 

Tex..  McKinney — City  voted  $60,000  to 
pave  streets.  C.  Schulf,  engr. 

Tex.,  Rnnger — See  “Sewers.” 

Tex..  Sherann — Comrs.  Grayson  Co.  plan 
to  vote  on  $70,000  bonds  to  build  roads. 

Tex.,  Vernen — Wilbarger  Co.  election 
Apr.  19  to  vote  on  $1,600,000  bonds  to 
build  89  ml.  road. 


Oregon — State  Highway  Comn.,  Salem, 
receives  bids  about  Apr.  1,  improving  road 
from  South  end  of  Youngs  Bay  draw- 
bridim  to  Warrenton.  Plans  Include  lower¬ 
ing  dike  3  ft.  from  Mile.s  crossing  to  bridge. 
H.  Nunn.,  engr. 

Oregon — State  Highway  Comn..  Capitol, 
Salem,  plans  to  hard  surface  Wild  Horse 
Rd.  through  Athena  and  Adams.  I'niatilla 
C2a  connecting  with  Washington  Highway. 

Ore.,  Pendleton — Umatilla  Co.  voled 
$1,050,000  bonds  for  following  highway;. 
10  ml.  road  from  Havana  to  Helix  •J!'*'.#*®; 
8  mi.  road  from  Pilot  Rock  to  Nye,  $20.0#®: 
30  ml.  road  from  Pendleton  to  Cold  Springs. 
{186.000 ;  10  ml.  road  from  Sunny.-tde  to 
Umapine,  180.000;  11  mL  road  from  ?*»• 
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Hieton  to  Pilot  Rock,  ITO.oeO;  11  ml.  road 
sve  to  Morrow  Co..  $16,000;  state 
Lirf  as  follows;  40  ml.  road  from  Pendleton 
w  Morrow  Co.  line,  state  $240,000,  county 
J.isn  null  •  7  ml.  road  from  Washington  line 
tn  foot  of  Milton  Hill,  state  $80,000,  county 
ten  oftti  35  ml.  road  from  Pendleton  to 
I'nion  Co-  slate  $60,000,  county  $100,- 
niiO'  9  ml.  road  from  Milton  Hill  to  Weston, 
.late  $87,000,  county,  $80,000  ;  7.3  ml  road 
from  Athena  to  EJastland.  state  $70,000, 
rnuntv  $65,000.  3.7  ml.  road  from  Westoti 
n,  Athena,  state  $39,000.  county  $30,000; 
PArtertl  aid  as  follows:  45  ml.  road  from 
to  C.rant  Co..  Federal  aid  $60,000. 
Munty  $65,000.  Noted  Mar.  6. 

nrr  The  Oalies — City  s«>on  lets  contract 
navini’  L'nlon  St  from  10th  to  14th  Sts., 
9th  St  from  Union  St.  to  western  city 
line  West  6th  St.  from  Liberty  to  Lincoln 
Sts  West  7th  St.  from  Lincoln  to  Garrison 
Sts  hitulithic  on  rock  or  concrete  base 
and  asphaltic  concrete  on  concrete  base. 
R  A  Oarron.  city  engr.  Noted  Feb.  20. 


Cal..  Lo*  Angeles — Bd.  Pub.  Wks.  soon 
receives  bids  building  10  ml.  Harbor  Truck 
lilvd  to  San  Pedro  Dlst..  30  ft.  wide, 
crushed  rock  foundation,  concrete  base,  oil 
and  screening  surface.  About  $310,000. 
C  M.  Hansen,  city  engr. 

(Bl..  I^s  Angeles— Bd.  Supervs..  Los 
Angeles  Co.,  will  furnish  material  valued 
at  $5(1.000  to  build  14  ml.  roads  near 
.Sierra  Madre.  concrete  base,  oil  and  screen¬ 
ings  surface,  concrete  and  corrugated  Iron 
culverts.  CltUens  organizing  road  district 
to  carry  out  Improvement.  F.  H.  Joyner, 
CO.  highway  engr. 


mi..  Lob  Angeles — C.  M.  Hansen,  city 
engr.,  submitted  estimate  to  City  Comrs. 
for  grading  and  paving  4$  ml.  scenic  boule¬ 
vard  on  Mt.  Washington  with  concrete. 
AlKiut  $67,000.  Work  involves  concrete  and 
corrugated  Iron  culverts,  etc. 


Csl.,  Ihjb  Angeles — Bd.  Pub.  Wks.  soon 
receives  bids  building  12  ml.  highway  from 
laimita  to  San  Pedro  Harbor.  Municipal 
ImpvL  Dlst.  No.  7.  About  $199,647.  Work 
Involves  100,166  cu.yd.  grading,  $60,082; 
477.834  sq.ft,  crushed  rock  and  concrete 
pavement,  $106,222  ;  477,834  sq.ft,  oil  and 
screenings  surface,  $6594  ;  216,095  sq.ft, 

grading  and  oiling  shoulders,  $9292 ;  cul¬ 
verts  and  bulkheaus,  $8426  ;  bridge.  $10,000. 
etc.  A.  C.  Hansen,  city  engr.  Noted  Dec.  6. 


Cal.,  Sarramento — City  racelves  bids  In 
April  grading  and  paving  6850  ft.  Franklin 
Blvd.,  from  Y  St.  to  city  limits,  20  ft.  wide, 
with  20  ft.  strip  of  6}  in.  concrete.  In¬ 
volving  16,300  so.  yd.  concrete,  7000  cu.yd. 
earth  excav.,  1683  ft.  6  In.  vltr.  pipe,  411  ft. 
8  in.  vltr.  pipe,  46  gutter  drains,  etc.  P.  C. 
Miller,  city  engr. 


Cal.,  Nan  Diego— City  plans  to  grade  and 
pave  10,600  ft.  India,  Pierce.  California 
and  Taylor  Sts..  La  Jolla  and  San  Diego 
Aves.,  20  and  36  ft.  wide,  Portland  cement 
concrete  base,  6  in.  thick  with  bttullthic 
wearing  surface,  cost,  $60,000  ;  grading  and 
paving  4800  ft.  Jackdaw.  Hunter  and 
Hawks  Sts.,  Avalon  and  Arcadia  Drives, 
30  ft.  wide,  1  course  Portland  cement  con¬ 
crete  base  4  in.  thick  with  asphaltiim  and 
rock  screenings  wearing  surface,  $32,000. 
(i  Cromwell,  city  engr. 

Cal,,  Nelms — City  plans  to  pave  1|  ml. 
business  streets,  concrete. 


<)neber — Provincial  Rd.  Dept.,  Quebec, 
plans  to  gravel  22,026  ft.  Grand  Com¬ 
munication  Rd.,  20  ft  wide.  In  Chate- 
auguay  (”o.,  St.  Antoine  Abbe  Twp.  ;  cost 
$27,000  ;  17,506  ft.  T^lloghorum  Rd.,  Chate- 
auguay  Co.,  St.  Malachle  d’  Ormstorm 
Twp.,  $16,000 :  Monte  des  Boulax  Rd.. 
I^apraire  Co.,  In  St.  Constan  Twp..  bitu¬ 
minous  macadam  (penetration  method)  3 
In.  top  course  and  seal  coat.  $20,000.  A. 
Pardls.  c/o  Provincial  Rd.  Dept.,  engr. 

Ont,  Ottawa — Dept  Pub.  Highways.  To¬ 
ronto,  soon  lets  contract  building  54  ml. 
ttttawa-Prescott  Highway,  28  ft.  wide.  In¬ 
cluding  192  concrete  culverts  and  12  bridge 
abutements.  Work  involves  17,646  cu.yd. 
cxoav.,  13.991  cu.yd.  concrete.  16,590  lbs. 
cement  and  70  tons  steel.  About  $260,000. 
L.  Hogarth,  c/o  Dept  Pub.  Highways, 
engr.  Noted  Feb.  6. 

Ont..  Htrathrojr — City  having  plans  pre¬ 
pared  by  James,  Loudon  &  Hertsberg, 
enrrs..  36  Toronto  St..  Toronto,  laying  bi¬ 
tuminous  pavement.  About  $60,000. 

Ont.,  Toronto— Toronto  4b  Tprk  Rds. 
J-oinn.  soon  lets  contract  building  water- 
bound  macadam  road.  About  $60,000.  E. 
A  James,  67  Adelaide  St,  engr. 


Ont.,  Wellenley — Town  soon  receives  bids 
paving  Main  St  About  $16,000.  (Jost 
will  be  l)orne  by  town  and  Waterloo  Co. 


BIUN  DfXIRKD 

New  HampNhIre— Until  Apr.  4,  by  State 
Highway  Comn..  f'oncord.  resurfacing  6096 
ft.  Merrimack  Valley  Rd..  18  ft.  wide.  In¬ 
volving  10,190  sq.yd.  bitumlous  concrete,  2 
In.  Modifled  Topeka  asphalt  on  old  mac¬ 
adam  base.  About  $12,000.  F.  H.  Colburn. 
State  House,  div.  engr.  Noted  Mar.  13. 

Rhode  Inland — Until  Apr.  2,  by  State 
Bd.  Pub.  wks..  Providence,  building  2.4 
mi.  state  road,  18  ft.  wide.  In  Smithfleld 
and  Gloucester  Twps.,  involving  9250  cu.yd. 
«'xcav.,  3600  cu.yd.  borrow.  600  cu.yd.  ledge, 
3450  cu.yd.  stone  fill.  3350  cu.yd.  gravel 
foundations,  160  cu.yd.  concrete  masonry, 
1600  scryd.  rip-rap,  1100  sq.yd.  cobble  gut¬ 
ter.  2760  lln.ff.  wooden  guard  rail,  6000 
tons  crushed  stone,  26,000  sq.yd.  Topeka 
bituminous  concrete.  J.  W.  Patterson, 
Providence,  engr.;  advertised  In  this  Issue. 

R.  I.,  Pawtiieket — Until  Apr.  16,  by  Comr. 
Pub.  wks.,  paving  10,500  sq.yd.  Main  St 
and  7900  sq.yd.  Prospect  and  School  Sts., 
grouted  granite  blocks  on  concrete  base. 
1.  Gill,  city  engr. 

R.  I.,  Provldenee — Until  Apr.  9.  by  Water 
Supply  Bd.,  building  1.8  ml.  road  in 
Scituate  Twp.,  Contr.  4,  Involving  12.000 
cu.yd.  excav.,  2000  cu.yd.  tuck  excav., 
5000  cu.yd.  borrow,  260  cu.yd.  concrete 
masonry ;  3.4  ml.  road  In  Foster  Twp., 

Oontr.  7,  20.000  cu.yd.  earth  excav.,  2000 
cu.yd.  rock  excav.,  lO.OOO  cu.yd.  borrow  and 
190  cu.yd.  concrete  masonry.  F.  E.  Wlnsor, 
661  Westminster  St.,  ch.  engr. ;  advertised 
in  this  issue. 

N,  Y.,  Albany — Until  Apr.  7.  by  Bd. 
Contr.  &  Supply.  91  State  St..  Improving 
Ridgefield  St..  Involving  6000  cu.yd.  excav., 
lOOO  lln.ft.  granite  curb.  6700  sq.ft,  con¬ 
crete  sidewalk,  1900  sq.yd.  asphalt  or  vitrt 
block  ;  Park  Ave.,  800  lln.ft.  concrete  curb. 
1600  sq.yd.  vltr,  block  pavement;  grading 
Bradford  St.,  400  8<|.yd.  excav..  7800  sq.yiT 
extra  fill:  Improving  Catherine  St..  1500 
sq.yd.  asphalt  or  vltr.  block.  900  lln.ft.  con¬ 
crete  curbing,  3500  sq.ft,  concrete  sidewalk; 
Mapleridge  St..  3500  cu.yd.  excav.,  1760  ft. 
granite  curb,  10,000  sq.ft,  concrete  walks, 
27,000  sq.yd.  a^haltlc  concrete  pavement ; 
also  sewer  In  Frlsblt  Ave..  280  ft.  12  In. 
vltr.  tile  sewer.  About  $62,000.  I.  Wacks- 
man,  secy. 


stone  flagging,  2600  lln.ft.  ^anlte  curbing 
and  4000  ft.  cement  sidewalk;  W’llson  Ave 
from  Hyatt  Ave.  to  Newark  Bay,  16,000 
sq.yd.  granite  block,  9000  lln.ft.  blueatone 
curbing.  6000  cu.yd.  earth  All ;  Sussex  Ave 
from  High  to  Summit  St.'i.,  1150  8q.yd.  as¬ 
phalt,  50  yd.  brick  gutter ;  South  St.  from 
New  Jerst'y  K.  It.  Ave  to  east  side  of 
Pacific  St.,  7000  1*1. yd  granite  block,  on  8 
In.  concrete  base,  90  sq.yd.  bluestone 
flagging,  405  lln.ft.  granite  curbing  an<l 
2000  ft.  cement  sidewalks,  Springfield  Ave 
from  Morris  Ave.  to  city  line,  25,60i' 
sq.yd.  granite  block,  on  8  In.  concrete  base. 
890  sq.yd.  blue  stone  flagging,  1800  cu.yd 
concrete,  12,000  lln.ft.  granite  curbing, 
18,000  ft.  cement  sidewalk.  South  Orange 
Ave.  from  Springfield  Ave.  to  west  side  of 
South  9th  St.,  15.200  sq.yd.  granite  block, 
on  8  tn.  concrete  base,  1000  sq.yd.  blue- 
stone  flagging,  11,600  lln.ft.  granite  curbing, 
and  18,000  ft.  cement  sidwalk.  M.  R.  Sher- 
rerc.  City  Hall,  engr.  Noted  Mar.  3. 

Pennsylvania — Until  Apr.  3,  by  State 
Highway  Comn.,  Capitol.  Harrisburg,  fur¬ 
nishing  and  applying  bituminous  materials 
as  follows;  28,800  gal.  Class  H,  747,900  gal 
Class  D  (dust  allayer),  609,410  gal.  Class 
C.  Dlst.  No.  1 ;  13,300  gal.  Class  H.  270,453 
gal.  Class  D  (dust  allayer),  295.148  gal. 
(''lass  C,  Dlst.  No.  2  ;  66,933  gal.  ('lass  H. 
698,585  gal.  Class  D  (dust  allayer)  730, 
642  gal.  Class  C,  Dlst.  No.  3  :  48.100  gal 
Class  D  (dust  allayer).  634,290  gal.  Class 
C.  Dlst.  No.  4;  21.100  gal.  Class  D  (dust 
allayer),  1.006,904  gal.  Class  C.  Dlst.  No. 
6.  L.  S.  Saddler,  comr. 

Pennsylvania — Until  Apr.  11.  by  State 
Highway  Comn.,  Capitol.  Harrisburg,  re¬ 
building  state  roads  in  following  coun¬ 
ties:  6916  lln.ft.  reln.-<X)n.  and  43.391 
ft.  bituminous  surface  course  on  (mncrete 
foundation ;  Bradford  Co.,  16,362  ft.  bitu¬ 
minous  surface  (sourse  on  concrete  founda¬ 
tion  ;  Franklin  Co.,  8000  ft.  rein. -con.  ;  Ful¬ 
ton  Co.,  15,020  ft.  rein.(X>n.  ;  Jefferson  Co., 
20,720  ft.,  bituminous  surface  on  concrete 
foundation;  Lackawanna  Co.,  37,731  ft.  bi¬ 
tuminous  surface  course  on  concrete  founda¬ 
tion  ;  Northumberland  Co.,  20,366  ft.  bitu¬ 
minous  surface  course  on  (Joncrete  founda¬ 
tion  ;  Pike  Co.,  29,546  ft.  bituminous  sur¬ 
face  course  on  (Xincrete  foundation  ;  Mc- 
kean  Co.,  9934  ft.  vltr.  brick  ;  Somerm»t 
Co.,  6675  ft.  reln.-(K>n.  and  Hillside  vltr. 
brick.  Bids  will  also  be  received  for  re¬ 
surfacing  with  bituminous  mixtures  on  pre¬ 
pared  broken-  stone  base  39,824  ft.  in 
Berks  Co.  and  74,189  ft.  in  Lebanon  Co. 
L.  S.  Sadler,  state  highway  comr.  ;  adver¬ 
tised  in  this  issue. 


N.  V..  Ithaea— Until  Apr.  9.  by  H.  L. 
Stewart,  city  engr.,  paving  various  streets. 
Work  Involves  5600  sq.yd.  brick  pavement 
with  concrete  foundation,  20,000  sq.yd.  brick 
pavement  over  old  macadam,  6600  sq.yd. 
bitulithic  surface  on  bituminous  (x>ncrete 
foundation,  5600  sq.yd.  bitulithic  surface  on 
cement  concrete  foundation,  20,000  sq.yd. 
bitulithic  surface  on  old  macadam,  10,200 
lln.ft.  cement  concrete  curb. 

N.  Y.,  Lorkport — Until  Apr.  14.  by  J.  L. 
Greenman,  city  elk..  Improving  1.13  ml. 
Gooding  and  West  Jackson  Sts.,  from  Grant 
St.  to  city  line,  brick  and  Hillside  brick 
on  all  grades  over  5%  and  concrete  on 
grades  less  than  5%.  W'ork  Involves  8770 
sq.yd.  brick  and  6464  sq.yd.  concrete  pave¬ 
ment  and  6400  lln.ft.  concrete  curb.  About 
$60,000.  Noted  Jan.  9. 

N.  Y.,  Long  Island  City — Until  Apr.  2, 
by  M.  E.  Connolly,  pres.  Queens  Boro.,  regu¬ 
lating  and  grading  sidewalk  and  gutter 
spaces,  laying  sidewalks,  etc.,  on  Barclay 
Ave.  from  Parsons  Blvd.  to  147th  St., 
Delaware  Ave.  from  Parsons  Ave.  to  147th 
St..  153rd  St.  from  Northern  Blvd.  to  34th 
St..  Gates  Ave.  from  Grandview  to  Forest 
Aves. ;  also  repairing  sheet  asphalt  pave¬ 
ment  In  Ist  and  2nd  Wards. 

N.  J.,  Camdea — Until  Apr.  7.  by  C.  F. 
Wise,  chn.  road  com.,  Camden  Co.,  widen¬ 
ing  and  resurfacing  portion  of  Camden. 
Ellisburg  and  Marlton  Turnpike  Rd.,  bi¬ 
tuminous  surface,  on  old  Telford  and  new 
Telford  foundation.  Work  Involves  6640.19 
tons  bituminous  concrete,  9471  tons  new 
stone  for  foundation  F.  W.  George,  elk, ; 
advertised  In  this  Issue. 

N.  J.,  Lambertvllle — Until  Apr.  3,  by 
Comrs.  Hunterdon  Co.,  resurfacing  por¬ 
tion  of  Rlngoes-Woodsvllle  Rd.  involving 
15,000  tons  crushed  stone  and  15,000  gab 
tarvla.  Q.  Davis,  co.  engr. 

N.  J.,  Newark  —  Until  Apr.  1,  by  T.  L. 
Raymond,  dir.  dept.  sts.  ft  Impvts.,  repav¬ 
ing  Clinton  Ave.  from  West  Newark  Branch 
of  Pennsylvania  R.R.  to  west  side  (Jhad- 
wick  Ave..  Involving  5100  s(].yd.  granite 
block  on  8  In.  concrete  base,  170  sq.yd.  blue- 


Pa.,  Phlla. — See  “Railways,  Pennsyl¬ 
vania.'* 

Pa.,  PIttHburgh — Until  Apr.  8.  by  J.  P 
Moor^  controller  of  Allegheny  Co.,  paving 
with  Telford  macadam  10,600  ft.  New  .Eng¬ 
land  Rd.  from  Duquesne  and  Dravosburg 
Rd.  near  Coal  Valley  Sta.,  along  Pine  Run 
to  village  of  New  England  In  Mifflin  Twp.. 
16  ft.  wide.  R.  V.  Warren,  Room  303 
Court  House,  engr.  Noted  Mar.  20. 

Pa..  Reading — Until  Apr.  16,  by  city,  fur¬ 
nishing  oil  and  oiling  about  500,000  xi.yd. 
macadam  streets.  E.  B.  Ulrich,  city  engr 

Maryland — Until  Mar.  31,  by  F.  H. 
Zouck,  chn.  state  rds.  comn.,  601  Garrett 
Bldg.,  Baltimore,  grading  and  building  1.4 
mi.  State  Highway  from  Green  Ridge  to 
west  side  of  Polk’)'.  Mountains,  Allegany 
Co.,  Contr.  A-18  ;  advertised  In  this  issue. 

W.  Va.j,  Keyser — lentil  Apr.  15,  by  Comrs. 
Mineral  Co.  building  12  mi.  Class  A  roads, 
between  RIdgley  and  Alaska.  E.  Smith. 
Piedmont,  dIv.  engr. 

Ala.,  Dothan — Until  Apr.  7,  by  city, 
building  about  16,600  sq.ft.  Schlllinger 
pavement,  2600  lln.ft.  curbs  and  gutters 
and  60  cu.yd.  excav.  A.  Black,  chn.  st. 
(x>m. 

Ky..  Frankfort — ^Untll  Apr.  1.  by  Comrs. 
Pub.  Rd.,  Improving  8.11  ml.  Canonsburg 
Rd.,  16  ft.  wide,  3.89  mi.  brick,  remainder 
surface  treated  slag  macadam.  Involving 
34,000  cu.yd.  earth  and  200  cu.yd.  rock 
excav.,  36  000  sq.yd.  scarifying  and  re¬ 
shaping,  17,000  tons  crushed  slag,  $6,000 
sq.yd.  brick,  600  cu.yd.  1:4:4  and  300  cu.¬ 
yd.  1.21:5  (xincrete,  39,000  Ib.  reinforce¬ 
ment.  40,000  sq.yd.  bituminous  treatment, 
etc. ;  also  11.27  ml.  Grayson  Boyd  Co.  Rd.. 
16  ft.  wide,  1.12  mi.  slag  macadam,  re¬ 
mainder  graded  earth  involving  2  acres, 
clearing  and  grubbing.  112,000  cu.yd.  earth 
and  39,000  cu.yd.  rock  excav.,  1300  cu.yd. 
1:2:4  (Mncrete.  74.000  lb.  reinforcement, 
2900  tons  crushed  slag.  etc.  Project  In¬ 
cludes  flve  20  ft.  span  bridge*.  Involving 
60,000  lb.  reinforcement,  112,000  lb.  steel, 
etc  R  Wiley,  comr. 
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Streets  and  Itoads  (Continued) 

«»..  rrrr>'Hburs — Until  Apr.  1.  by  Village 
Kradina,  draining  and  navlna  6120  ft..  5th 
St.  from  Mulberry  to  Hickory  Sts.,  26  ft. 
wide.  Involvinif  16,417  B<|.yd.  concrete, 

11.036  Iln.ft.  concrete  curbing.  10.860  cu \d. 
earth  excav.  About  657,226.  O.  Champe. 
610  Niisby  HIdgr..  Toledo,  engr. 

MIrlilsan — Until  Apr.  2,  by  State  High¬ 
way  Comn.,  I^ansina,  biiildlna  6  ml.  road. 
Federal  Aid  Project  No.  28,  Branch  Co. 
F.  F.  Hoaers,  L<an(<lna,  state  hiabway  comr. 

MIeh.,  Flint — Until  Apr.  3.  by  Comrs. 
(lenessee  Co.  shapina.  drainina  anti  bullil- 
ina  8.81  ml.  aravel  road  In  Clayton  and 
Flushlna  Twps. 

WlHronHln — Until  Mar.  31  by  Wisconain 
Hiahway  Comn.,  Green  Bay,  arailina  and 
Hurfacina  with  concrete  4.46  mi.  Oshkosh- 
Fond  du  I>ac  Kd.,  16  ft.  wide,  invo  t  ina 
11,267  cu.yd.  aradina,  41,557  sq.yd.  8  in. 
concrete  and  1816  ft.  15  in.  sewer  pipe. 
ASiout  600,000.  Noted  Mar.  20. 

Wl«..  Bodaevliie — Until  Apr.  1,  by  Comrs. 
Iowa  Co.  for  I.Ake  to  Uiver  ltd..  Project  Nt>. 
34.  .  Work  Involves  11,267  cu.yd.  earth 
excav.,  IStO  cu.yd.  excav.  borrow,  237  cu.yd. 
Class  A  concrete  6.2  cu.yd.  concrete  In  catcli 
basins,  41.557.6  sq.yd.  concrete  surface  and 
1816  Iln.ft.  15  In.  sewer  pipe.  E.  J.  I’er- 
klns,  CO.  highway  comr. 

WIs.,  KIkhorn — Until  Mar.  31,  by  Comrs. 
Walworth  Co.  grading  and  paving  l^ake 
Geneva  ltd..  Project  No.  10.  Work  involves 
3762  cu.yd.  excav.,  18.6  cu.yd.  Class  A  con- 
ertte,  17,600  s<].yd.  concrete  surface.  H.  J. 
Peters,  co.  highway  comr. 

WIs..  Fond  du  lair — Until  Apr.  2,  by 
Fond  du  Lac  Co.  ltd.  Com.,  grading  and 
surfacing  with  concrete  1.25  mi.  Fond  ilu 
IjSC  Taycheedah,  Rd.,  18  ft.  wide.  About 
626,100.  Wisconsin  Highway  Comm.,  Madi¬ 
son,  engrs.  Noted  Mar.  13. 

Wis.,  LaineaHter — Until  Apr.  1,  by  Comrs. 
Onint  Co.,  grading  and  paving  Plattevllle 
ltd..  Project  No.  41.  Work  Involves  1  acre 
clearing  and  grubbing.  10,675  cu.yd.  earth 
excav.,  526  cu.yd.  rock  excav.,  628  acres 
borrow  excav.,  116  cu.yd.  Class  A  concrete. 
2100  Iln.ft.  guard  rail.  1294  sq.yd.  concrete 
surface.  32  Iln.ft.  vltr.  piptt,  175  cu.yd.  con¬ 
crete  in  bridges,  43.152  lb.  structural  steel, 
640  Iln.ft.  wooden  piles.  H.  Mink,  co.  high¬ 
way  comr. 

WIh.,  Port  WsHhIngton — TTntil  Mar.  31, 
by  Comrs.  Ozaukee  Co.  grading  and  paving 
Pt.  Washington  ltd.  Work  Involves  4229 
cu.yd.  earth  excav.,  24  cu.yd.  borrow,  73.4 
cu  yd  Class  A  concrete,  810  Iln.ft.  guard 
rail  and  16,394  sq.yd.  concrete  surface. 
J.  H.  E.  Mueller,  Thlensvllle,  co.  highway 
comr. 

WIs..  Klehlsnd  Center — Until  Apr.  1,  by 
Comrs.  Richland  t'o.  grading  and  paving 
Richland  Center  Rd..  Project  No.  66.  Work 
Involves  6632  cu.yd.  excav.,  77  cu.yd.  bor¬ 
row.  76.1  cu.yd.  Class  A  concrete.  320  Iln.ft. 
guard  rail  and  20.044  sq.yd.  concrete  sur¬ 
face.  M.  O.  Carter,  co.  highway  comr. 

WIs.,  Waukesha — Until  Apr.  7,  by  city, 
for  11. *>0  sq.yd.  paving,  796  Iln.ft.  curbing 
and  guttering,  370  yd.  excav.  on  Colton  St., 
1498  yd.  paving.  968  Iln.ft.  curbing  and 
guttering.  417  yd.  excav..  Woodward  Ave., 
3907  yd.  paving  2300  lln  ft.  curbing  and 
guttering,  1462  yd.  excav..  West  Ave.,  3217 
yd.  paving.  1948  Iln.ft.  curbing  and  gut¬ 
tering.  1208  yd.  excav.,  0>llege  Ave..  4473 
yd.  paving.  2680  lin.Tt.  curbing  and  gut¬ 
tering.  1417  yd.  excav..  State  St.  W. 
Powrie,  city  engr. 

la..  Mason  City — Until  Apr.  2  by  city,  for 
63,000  sq.yd.  paving  and  22.000  Iln.ft.  ce¬ 
ment  curbing.  J.  H.  McEwen.  city  elk. 

la.,  Kelialler  —  Until  Apr.  4.  by  city,  for 
65.000  sq.yd.  paving  and  40.000  ft.  curbing 
and  guttering.  Bids  will  be  received  on 
several  kinds  of  pavement.  C.  H.  Currie, 
Webster  City,  engr. 

Minn..  Kreekenridge— Until  Apr.  7.  by 
city,  for  all  material  and  labor  for  building 
sidewalks,  curbs,  gutters  and  crossings  dur¬ 
ing  year.  R.  R.  Waite,  city  elk. 

Minn..  F.bro — Until  Apr.  11,  by  Comrs. 
Clearwater  Co..  Courthouse  Bagley,  build¬ 
ing  6  mi.  highway. 

Minn.,  Minneapolis — Until  Apr.  14.  by 
Comrs.  Hennepin  Co.,  paving,  grading  and 
surfacing  Osseo-Champlin  Rd..  18  and  20 
ft.  wide.  Work  involves  62,956  sq.yd.  bll- 
ulithlc  brick  on  5  and  6  in.  concrete  base. 


59,520  sq.yd.  vertical  fll>er,  62,956  sq.yd. 
concrete  and  24,267  cu.yd.  earth  excav. 
E.  E.  Terrell,  co.  survey. 

Minn.,  8t,  Paul — Until  Mar.  31,  by  H.  AV. 
Austin,  purchasing  agent,  City  Hall,  fur¬ 
nishing  labor  and  material  for  curbing, 
leveling,  fliling  and  Improving  East  5th 
St.  from  Mendota  to  Forest  Sts.  :  Earl  St. 
from  Hastings  Ave.  to  Thorne  St.,  involv¬ 
ing  897  bbis.  Portland  cement,  52  tons 
asphalt  cement,  57  tons  limestone  dust,  718 
cu.yd.  crushed  rock  for  concrete  base,  431 
cu.yd.  concrete  sand,  138  cu.yd.  fine  asphalt 
sand,  104  cu.yd.  coarm*  asphalt  sand,  211 
cu.yd.  trap  rock,  1423  ft.  H.  M.  No.  1  rough 
pine  lumiter,  3  x  12  In.  ;  Concord  St.  from 
Ada  to  Annapolis  Sts.  ;  furnishing  material, 
grading  and  improving  alley  In  block  9, 
Merriam  Park,  2nd  Addition ;  Avon  St. 
from  Laurel  to  Summit  Aves.  ;  Laurel  Ave. 
from  West  line  Syndicate  Ave.  to  I^exing- 
ton  Ave.  ;  Como  Ave.  west  from  Snelling  to 
Raymond  Ave. 

»b.,  ColambuM — Until  Apr.  15,  by 
Platte  Co.,  grading  and  surfacing  48.1  mi. 
road  from  Norfolk  to  Columbus,  24  ft.  wide, 
Madison  and  Platte  Counties.  W'ork  In¬ 
volves  212.000  cu.yd.  earth  excav.,  16.800 
cu  yd.  sand  clay  surfacing  and  266  cu.yd. 
concrete  In  culverts.  About  8104,000.  G. 
E.  Johnson,  Lincoln,  state  engr.  Noted 
Jan.  22. 

Neb.,  dandy — Until  Apr,  19,  by  Logan 
Co.,  grading  and  surfacing  17.1  ml.  road 
from  Stapleton  to  Ringold,  24  ft.  wide,  in 
McPherson  and  I>ogan  Counties.  Work  In¬ 
volves  62,564  cu.yd.  earth  excav.,  11,690 
cu.yd.  sand  clay  surfacing  and  126  cu.yd. 
concrete  in  cuP  erts.  About  836,000.  G. 
E.  Johnson,  Lincoln,  state  engr. 

Neb.,  Ll-ieoln — Until  Apr.  14,  by  I.An- 
caster  Co.,  grad  ng  4  mi.  West  Emerald 
Rd..  24  ft.  wide,  involving  60.000  cu.yd. 
earth  excav.  About  819.000.  O.  E.  John¬ 
son,  Lincoln,  state  engr.  Noted  Jan.  23. 

N'eb.,  North  1‘latle — Until  Apr.  4,  by 
Idncoln  Co.,  grading  19.2  ml  road 
from  North  Platte  to  Sutherland,  24  ft. 
wide,  involving  102,700  cu.yd.  earth  excav. 
and  124  cu.yd.  concrete  culverts.  About 
843.000.  G.  E.  Johnson.  Lincoln,  state  engr. 
Noted  Jan.  23. 

Neb..  Wayne— Until  Apr.  16.  by  Wayne 
Co.,  grading  38.2  ml.  road  from  Wayne 
to  Coleridge,  24  ft.  wide.  In  Cedar  and 
AVayne  Counties.  AA’ork  Involves  232,000 
cu.yd.  earth  excav.  and  318  cu.yd.  reln.- 
con.  culverts.  About  8106,000.  G.  E. 
Johnson,  Lincoln,  state  engr.  Noted  Jan. 
23. 

N.  D.,  La  Munre — Until  Apr.  12,  by  La- 
Moure  Co.  building  4.79  ml.  gravel  road. 
Federal  Aid  Project  No.  31.  About  829.000. 

N.  n.,  Wabpetnn — lentil  Apr.  7,  by  city 
paving,  curbing  and  guttering  8th  St.  from 
north  line  Dakota  Ave.  to  north  line  Ohio 
Ave.,  Wisconsin,  Pembina.  Michigan.  Dela¬ 
ware  and  Ohio  Aves.  from  west  line  7th  St. 
to  east  line  8th  St.  and  from  west  line  8th 
St.  to  east  of  alley  running  north  and 
south  between  8th  and  7th  Sts. ;  6th  St. 
from  main  line  of  Northern  Pacific.  Ry.  to 
south  line  of  Dakota  Ave..  and  from  north 
line  Dakota  Ave.  to  north  line  of  blocks 
14  and  15  of  R.  S.  Tyler’s  addition;  AA’ls- 
consln.  Pembina.  Michigan,  Delaware,  Ohio, 
Montana  and  AA'ashlngton  Aves.  from  cen¬ 
ter  of  alley  runlng  north  and  south  between 
6th  and  6th  Sts.  to  east  line  of  6th  St.  and 
from  west  line  of  6th  St.  to  east  line  ef 
7th  St.  Noted  Peb.  6. 

Mont.,  Hnriowton — Until  Apr.  8.  by 
Comrs.  AA’boatland  Co.,  for  miscellaneous 
road  work.  Involving  49.000  cu.yd.  com¬ 
mon  excav.  About  814,000.  C.  C.  Jewell, 
Harlowton,  engr. 

Ark.,  Harrisburg — Until  Apr.  2.  by  Bd. 
Comra  Rd.  Impvt.  Dlst.  No.  4.  Poinsett 
Co.,  at  office  of  W.  R.  Heagler  &  Sons, 
Harrisburg,  clearing  43.4  acres,  grubbing 
39  acres,  furnishing  and  placing  797  lln. 
ft.  12  In.  corrugated  Iron  pi|>e,  7  cu.yd. 
reln.-con.  in  abutments,  75  cu.yd.  rein. -con. 
In  culverts.  71.6  cu.yd.  plain  concrete  end 
walls  for  pipe,  742  Iln.ft.  wood  and  pile 
brfdges,  6840  ft.  B.M.  refloorlng  old  steel 
bridges,  moving  one  25  ft.  steel  span  about 
25  ft.  to  line,  97,000  cu.yd.  excav.  for  road¬ 
way  and  ditches,  furnish  gravel  and  clay 
binder,  haul,  roll  and  finish  hard  surface 
on  16.38  ml  road. 

Ark.,  Jonesboro — Until  Apr.  3,  by  Bd. 
Comrs.  Jonesboro-Nottleton  Rd.  Impvt. 
Dlst.  No.  4.  Craighead  Co.,  paving  and 
grading  9  ml.  road  involving  27,800  cu.yd. 
grading,  average  haul  not  exceeding  500  ft., 
78,100  sq.yd.  asphaltic  paving,  335  Iln.ft 
vltr.  pipe  culverts.  18  in.  diam.,  235  Iln.ft. 
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vltr.  pipe  culverts,  24  In.  dlam.,  ."'3  cum 
concrete  In  culverts  and  headwall...  v  ^ 
Kays,  secy.  bd.  comra  Klyce  Kacki-v' 
721  4th  and  1st  NatL  Bank  Blit  ,  \'a.h 
vllle,  Tenn.,  engrs. 

Okla.,  F.nfanla — Until  Mar.  31.  by  citr 
paving  various  streets  with  concri ‘  lUm 
8135.000.  Hughes  Eng.  Co.,  Bank  of  Com. 
merce  Bldg.,  'Tulsa,  engrs. 

Colorado — Until  Apr.  7,  by  Suite  Hieh. 
way  Comn.,  Denver,  building  St:ii.'  High', 
way  No.  26,  between  Apache  Creek,  via 
AValsenburg  and  Trinidad,  to  Raton  Pas; 
advertised  In  this  issue. 

Nevada — Until  Apr.  10.  by  State  High¬ 
way  Dept,  Carson  City,  building  ii’.tK  nii 
Route  2.  Sect.  C-1  of  state  highivay  W. 
tween  Robinson  Summit  and  Kev'stnne 
AV'hlte  Pine  Co.  Project  involves  33,,'iiMi  cal 
yd.  excav.,  38,800  sq.yd.  5  In.  gr.ivel  «ur 
face,  27.000  so.yd.  6  In.  cru-sbeii  roi-k 
surface,  58  cu.yd.  Class  “B”  concrete,  i5(i> 
Iln.ft.  16,  18  and  30  in.  corrugated  metal 
pipe,  etc.;  about  868,042.  Also  lx.73  mi 
Route  1,  Sect.  A-1  of  state  highway  he^ 
tween  A’lvlan  and  Elko  Co.,  Involving  5]  31111 
cu.yd.  excav.,  55,060  sq  yd.  gravel  surface 
64,820  sq.yd.  broken  shale,  160  cu.vd.  Ciaag 
“A"  and  100  cu.yd.  Class  "B”  concrete.  20(H 
Iln.ft.  16,  18.  24  and  30  In.  corrugated 
metal  pipe,  etc.,  about  889,151. 

Wash.,  DaveMort — Until  Apr.  8  hv 
Comrs.  Lincoln  Co.,  grading  li  nii.  countv 
road  near  Almira,  Involving  6409  cuyti 
e.arth.  1079  cu.yd.  solid  rock  and  4906  cuvd 
loose  rock  excav.  J.  L.  Thayer,  co.  engr 

Que,,  North  Hatley — TTntil  Apr.  1.  bv  I.  R 
I.«Baron  mayor,  repaving  with  tarvla  l| 
ml.  main  road,  60  ft.  wide.  Note<l  .Aug.  S 


PRICKS  AND  rONTB.VCTS  AWARDKD 

(fhindicates  award  of  contract) 

4hMass.,  Boston — Dept.  Pub.  Wks  let 
contract  paving  1076  ft.  Bayswater  St. 
40-50  ft.  wide,  to  J.  Doherty,  c/o  Dohertv 
Bros.,  Stoneham,  822,720.  Work  Involves 
3780  sq.yd.  asphalt  on  6  in.  base.  2ni<) 
lin.ft.  concrete  curbing,  9480  Iln.ft.  side¬ 
walk.  880  cu.yd.  excav.  and  2000  cu.vd. 

nil. 

'A'Maas.,  West  Koxbnry  (Boston  P.  0) 
— Dept.  Pub.  Wks.  let  contract  grading, 
excavating  and  filling  Center  St.  and  Bel¬ 
grade  Ave.,  to  J.  Kelly,  280  Columbia  Rd.. 
Roxbury.  About  820,110.  Work  involves 
2600  cu.yd.  earth  excav.  and  16,000  cu.yd. 

nil. 

Rhode  Island  —  State  Bd.  Pub.  Rds.. 
State  House,  Providence,  received  bids  re¬ 
building  1.15  mi.  Boston  Neck  Rd..  18  ft. 
wide,  Narragansett  Twp.,  from  B.  TVrini, 
Ashland.  Mass.,  823.902  ;  C.  S.  Towle.  Wake¬ 
field,  825.602  ;  J.  Bristow,  Narragansett 
Pier.  826.171.  Noted  Mar.  13. 

N.  y.,  Brooklyn — E.  Rlegelmann.  boro 
pres.,  received  bids  Mar.  19,  regulating  and 
repaving,  permanent  asphalt,  etc.,  roadway 
of  (1)  Engert  Ave..  (2)  <3rove  St.,  (3) 
Jerome  Ave.  (4)  Knickerbocker  Ave..  (5) 
Ridge  Blvd..  (6)  Saratoga  Ave.  (7)  St. 
Johns  PI.  (8)  23rd  St.  (9)  86th  St  (10) 
54th  St.,  from  Sicillian  Asphalt  Paving 
Co..  41  Park  Row,  New  York  City.  (1) 
83588  (2)  810.440  (4)  82004  (5)  830.154 
(6)  83692  (7)  811.171  (8)  86372  (10)  SITU: 
Uvalde  Paving  Co.,  Metropolitan  Ave..  (1) 
84180  (2)  811.179  (4)  82002  (6)  829.S:« 
(6)  84111  (7)  812,116  (8)  87102  (10)  87851: 
Grimm  Constr.  Co..  460  Herold  Ave..  Rich¬ 
mond  Hill,  (3)  81276  ;  Cranford  Co..  53- 
9th  St...  (6)  830.173  (6)  83908  (7)  811  394 
(8)  86658  (9)  82376;  Brooklyn  Alcatrai 
Asphalt  Co..  407  Hamilton  Ave.,  (6)  830. J4! 
(8)  86299  ;  (10)  87789;  Borough  Asphalt 
Co.,  1301  Metropolitan  Ave.,  (9)  82165  (10) 
87619.  Noted  Mar.  13. 

★  N.  Y.,  Long  Island — M.  E.  Connolly, 
pres.  Queens  Boro.,  let  contract  regulating, 
grading,  curbing,  paxfing,  etc.,  with  bitu¬ 
minous  macadam,  87th  St.  from  8fllh  to 
86th  Sts.  and  87th  St.  from  78th  to  90th 
Sts.,  to  Peace  Bros.,  2()  Main  St..  Flushing. 
86492  and  81616  respectively;  Skillman 
Ave.  from  3rd  to  6th  Sts.,  to  F.  J.  Clancy. 
83596 ;  Mount  St.  from  Huntempoint  to 
Thompson  Aves.,  to  Welsh  Bros.  3» 
Queens  Blvd.,  81388 ;  Gamma  PI.  from 
Suburban  St.  to  Myrtle  Ave.,  to  (7. 
Myers,  foot  of  Rtagg  St.,  Brooklyn.  81905. 
85th  St  from  83rd  to  91et  Sts.,  to  Sa^vvm 
A  Britton,  88401;  Sanford  Ave..  to  T.  F 
Tuohy,  98  Main  St,  Flushing,  llOf: 
side  Ave.  from  Morris  to  Metropolitan 
Aves..  to  T.  Welsh,  39  Queens  Blvd.,  81- 
Noted  Mar.  IS. 
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Streets  and  Roads  (Continued) 

V  V  New  Vora — F.  I*  Dowling,  pre*. 
if^nhitVan  Boro.,  received  bids  Mar.  24, 

ting  wid  repaving,  granite  block 
>t  on  concrete  foundation,  roadway 
"  va.  from  Asphalt  Constr.  Co.,  2197 
SLh^soii  Ave.,  116,570  ;  P.  J.  Kerns,  New 

r ity  »iH;997  ;  Worth  St.  from  W.  J. 
i.;Lrald.  647  West  46th  St,  132.231  ; 
nttourke  Contg.  Co.,  150  Nassau  St..  633,- 

Cedar  St.f  from  Uvalde  Asphalt  Pav- 
in^'co  1  Bway.,  63438;  Asphalt  Constr. 

,^dlMn  Ave..  6396$;  28th  St. 
from 'o  Kourke  Contg.  Co.,  150  Nassau  St. 
tio^es  P.  J.  Kelly,  643.343  ;  Dykeman  St. 
from  Hurnslde  Contg.  Co.,  270  Burnside 
A°el  61M22;  P.  J.  Kerns.  $11,624.  Noted 
Mar.’  20. 

V  V .  rtica — Bd.  Contr.  &  Supply  re¬ 

ceived  bids  Mar.  19.  (1)  resurfacing  John 
St  from  Mary  to  Rutger  Sts.,  (2)  2nd  St 
from  Mary  to  Rutger  Sts.,  (3)  repairing 
sfinhalt  pavements  on  various  streets,  from 
H  \V  Roberts.  610  Lansing  St.  (1)  sheet 
aiDhait  611.086.  bltullthlc,  611,358,  asphal¬ 
tic  concrete,  610.669,  (2)  sheet  asphalt 

111091.  bltullthlc,  611.366,  asphaltic  con¬ 
crete.  610.668,  (3)  613,663.  Noted  Mar.  20. 

It'S.  J„  Salem — Bd.  Freeholders  Salem 
Co  let  contract  paving  Sects.  4  and  5  of 
Pennsgrove-Malaga  State  Rd.,  concrete  to 
Sutton  A  Corson,  Ocean  City,  6163,314. 
Noted  Feb.  27. 

Pennaylvanla.— State  Highway  Comn.. 
Capitol.  Harrisburg,  received  bids  Mar.  20 
liuilding  roads  ats  follows:  (a)  Adams 

Co  (b)  Berks  Co.,  (c)  Clarion  Co.,  (d) 
Clinton  Co.,  (e)  Delaware  Co.,  (f)  Elk  Co., 
(e)  Erie  Co.,  Springfield  Twp.,  (h)  Harbor 
Creek  and  Northeast  Twps..  (1)  Falrvlew 
and  Girard  Twps.,  fj)  Fayette  Co.,  (k) 
Greene  Co.,  (1)  Lancaster  Co.,  (m)  Law¬ 
rence  Co.,  fn)  Lehigh  Co.,  (o)  Monroe 
Co..  <p)  Tioga  Co.,  (q)  Warren  Co.,  from 
M  Bennett  A  Sons,  Indiana,  (a)  6132,230 
(d)  6129,666;  Chrlsthllf  A  .Tanln,  Balti¬ 
more,  Md.,  (a)  6220,312;  Mason  A  Hanger, 
Chambersburg,  (a)  6231,346  ;  Eastern  Pav¬ 
ing  Co.,  Colonial  Trust  Bldg.,  Phlla.,  (b) 
653,809,  (e)  669,638  ;  Union  Paving  Co., 
30th  and  L^ust  Sts..  Phlla.,  (b)  6o6,677. 
(d)  6118,168;  McTnerney  A  McNeal,  North 
Natl.  Bank  Bldg.,  Easton,  (b)  668,984 ;  J. 
Duncan.  George  A  Boggs.  Clarion,  (c)  627,- 
238;  J.  E.  Trunk,  Clarion,  (c)  627.430; 
Busch  A  Stewart,  Trust  Bldg.,  Williamsport, 
(d)  6113.463  ;  D.  E.  O’Connell  A  Sons. 
Noorwood.  (e)  674,415 ;  Gillespie  A  Co.. 
Oak  View,  (e)  682.239 ;  Foundation  Co., 
233  Bway.,  New  York  City,  (f)  663,686, 
(0)  6141,627.  (q)  6204.714;  L.  H.  Olpp, 
Buffalo.  N.  Y.,  (f)  666,330 ;  Lynch  Constr. 
Co..  Wilmington,  Del.,  (f)  676,878  ;  Natl. 
Highway  Constr.  Co.,  Erie,  (g)  664,003, 

11)  99,213;  Baldwin  A  Welcomer,  Union 
City,  (g)  667,773  ;  Mayer-Blalr  Constr.  Co., 
Erie,  (g)  664.439.  (1)  6101,649;  Griff 
Constr.  Co.,  Erie,  (h)  6162,698 ;  Constantine 
Constr.  Co.,  240  Dewey  Ave.,  Buffalo,  N.  Y., 
(h)  6162,871  ;  J.  McCormick  A  Bros.,  717 
West  11th  St.,  Erie,  (h)  6167,612;  C.  H. 
Frey  Contg.  (jo..  Erie,  (1)  6104,643  :  Reagan 
A  Lynch,  Unlontown,  (1)  6242,836 ;  Brook 
A  Cornish,  Unlontown,  (J)  6294,400;  Dravo 
Contg.  Co.,  Diamond  Bank  Bldg.,  Pitts¬ 
burgh  (j)  6299,358 ;  Con.  Oil  Tank  Co., 
Pittsburgh,  (k)  6326.490;  J.  I.  Dick. 

Scottdale,  6372,860 ;  Raymond  Concrete 
Pile  Co..  90  West  St..  New  York  City,  (k) 
63*5.378  ;  Sauder  Constr.  Co.,  Lancaster, 
il)  640.483  ;  J.  M.  Eshelman,  Landlsville, 
(1)  642.507  ;  Juanita  Co..  Phlla.,  (1)  643.- 
426 ;  Burns  Bros.,  626  South  Mill  St.,  New¬ 
castle.  (m)  638,801  ;  Woods  A  Golder 

Constr.  Co.,  Mechanic  St.,  New  Castle, 
Constr.  Co.,  Mechanic  St.,  Newcastle, 
(m»  640.931,  P.  F.  Connolly.  Koppel, 

(in)  645,102  ;  Blalsdell  Contg.  A  Eng. 
Corp ,  238  Spencer  St.,  Brooklyn,  N.  Y., 

(n)  6240.102  ;  G.  H  Hardner,  Lent*  Bldg., 

Allentown.  6263.770;  L.  M.  Krat*  A  Son. 
Allentown,  (n)  6260.616;  O’Brien  Bros., 

Avoca.  (o)  6156,967 ;  B.  G.  Coon,  Luseme, 

(o)  6156.866;  R.  O.  De  Long.  Williams¬ 
port.  (p)  672.816:  O.  Seraflno  A  Stento. 
Binghamton.  N.  Y.,  (p)  676.164;  Horn  A 
rjevling.  Main  St.,  Oaleton,  (p)  684.662 ;  E. 
T.  Beck,  Warren,  (q)  6203,  806 ;  Dale  Eng. 
A  Constr.  Co.,  Mann  Bldg.,  Utica,  N.  T., 
(q)  6214,729  ;  L.  S.  Sadler,  state  iiighway 
eomr.  Noted  Mar.  6. 

AMd.,  Baltimore — Bd.  Awards  let  oon- 
Mct  improving  Boone,  2lBt,  28rd,  20th. 
Barelay  and  Oak  Sts.,  Homewood  and  Guil- 
I®rd  Aves.,  to  Amer.  Paving  A  Contg.  Co., 
Monte^llo  Ave.  and  Jenkins  Lane,  6136,- 
>00;  Atlantic.  Erdman,  Dobler  and  Lake 
Avec  and  Lake  Dr.  around  Lake  Monte- 
wllo.  to  Union  Co.,  8728  Park  Heights 
Ave  62  per  nqyd.,  totol,  632.148.  Noted 
war.  13. 


AHd.,  Baltimore — Bd.  Awards  let  con- 
tiact  to  P.  Flanigan  A  Sons,  Harford  Rd. 
and  Baltimore  A  Ohio  R.R..  grading,  curb¬ 
ing  and  paving,  shetd  asphalt,  vltr.  block 
and  granite  block  redressed,  McElderry, 
Madison,  Jefferson  and  Orleans  Sts.,  Col- 
'lington  and  Lakewood  Aves.,  6143,110;  va¬ 
rious  sections  of  streets  in  city's  old  annex 
involving  16,000  sq.yd.  sheet  asphalt  paving 
20,000  sq.yd  sheet  asphalt  topping.  3000 
sq.yd.  vltr.  brick  gutters.  14.000  lln.ft.  stone 
curbing  reset  and  redressed  and  4000  lln.ft. 
armored  concrete  curbing,  6106,000;  to 
Baltimore  Asphalt  Block  A  Tile  Co.,  Mon¬ 
roe  and  Lorman  Sts.,  grading,  paving  with 
sheet  asphalt,  vltr.  block,  granite  block, 
redressed,  wood  block,  all  on  concrete  base. 
Lafayette  Ave.,  Lanvale  and  Payson  Sts.. 
6138,547  ;  Edmondson,  Clinton  and  Aijryle 
Aves.,  and  Brune  St.,  662.662  ;  Amer.  Pav¬ 
ing  A  Contg.  Co.,  Montebello  Ave.  and 
Jenkins  Lane,  grading,  curbing  and  paving, 
sheet  asphalt,  on  Randall,  William.  Coving¬ 
ton,  Clement,  Grindall  and  Poultney  Sts., 
and  Battery  Ave.,  6127,063  ;  Barclay,  For¬ 
rest  and  Somerset  St.,  Brentwood  and 
Ashland  Aves.,  671.668  ;  P.  Reddington  A 
Sons.  2  East  Lexington  St.,  paving  with 
cement  concrete,  vltr.  block  and  wood  block, 
ctment  concrete  base,  on  Brexton  St.  Jor- 
dean  and  Camel  Alleys.  619.940.  Not^ 


^  AW.  Va.,  Fayetteville — Comrs.  Payette 
Co.  let  contract  building  6.3  ml.  concrete 
road,  9  ft.  wide,  from  'Thurmond  to  (jlen 
Jtan,  to  Charleston  Concrete  Constr.  Co.. 
Charleston,  cost  638.328  ;  6  ml.  road.  14  ft 
wide,  from  Montgomery  to  Palls  View,  to 
A.  Keathly.  Huntington,  696,753  ;  5  ml.  road, 
14  ft  wide,  from  Falls  View  to  Gauley 
River,  to  W.  T.  Jones  Co.,  212  lOth  St, 
Lynchburg,  Va.,  693,590. 


AW.  Va.,  Ripley — Comrs.  Jackson  Co.  let 
contract  building  2  ml.  concrete  road,  14  ft. 
wide,  to  Clsler  A  Morse,  Marietta,  Ohio- 
About  657,600.  Noted  Mar.  13. 


AOa.,  Atlanta — Comrs.  Rds.  A  Revenues, 
Fulton  Co.,  let  contract  paving  Gordon  St. 
and  Cascade  Ave..  involving  30,000  sq.yd. 
vlbrollthic  to  F.  W.  Ix)ng  A  Co.,  434  East 
Bay  St..  Jacksonville,  Fla.,  62.98  per  sq.yd. ; 
Hapervllle  Rd..  involving  26,000  sq.yd.  con¬ 
crete.  to  Brooks-fTolloway  Co.,  42  South 
Forsythe  St.,  62.46  per  sq.yd. ;  Paces  Perry 
Rd.,  involving  34,000  sq.yd.  bltullthlc  on 
old  macadam,  to  Jamison-Hallowell,  At¬ 
lanta,  62.60  per  sq.yd.  Noted  Feb.  2?. 


AOa.,  Angnsta — Comrs.  Richmond  Co. 
let  contract  paving  2  mi.  road  with  Texas 
Standard  Oil  asphalt,  to  Ely  Constr.  Co., 
Lamar  Bldg.  About  61.46  per  sq.yd.  Noted 
Feb.  20. 


AAla.,  Athena — Town  let  contract  paving 
various  streets,  to  J.  W.  Black.  Columbia, 
cost,  6152,000;  curbing  to  F.  Nicholson, 
Columbia,  66000. 

AAla.,  Brima — Bd.  Revenue  Dallas  Co. 
received  no  bids  building  and  resurfacing 
with  gravel  about  IS  ml.  Benton  Rd.  Im- 
tween  here  and  Safford.  Work  will  Im 
done  by  day  labor.  Noted  Feb.  27. 

AMIaa.,  Tunica  —  Bd.  Supervs.  Tunica 
Co.,  let  contract  grading  and  graveling  12 
mi.  road  In  Special  Hoad  Diet.  No.  1,  to 
Dawson  Contg.  Co.,  Tunica.  About  666,000. 
Noted  Mar.  6. 

ALa-.  Columbia — Comrs.  Caldwell  Parish 
let  contract  building  16  ml.  graveled  high¬ 
way,  to  C.  A.  Reese,  Columbia.  About 
666,000. 

AIa,  Thibodaux — Lafourche  Parish  Po¬ 
lice  Jury  let  contract  building  hard  sur¬ 
faced  roads  in  Dist.  Nos.  2  and  3.  to  Weber 
A  Wild.  New  Orleans,  686,260  and  660.630 
respectively..  Noted  Mar.  6. 


AKy.,  Louisville — Bd.  Pub.  Wks.  let  con¬ 
tract  (1)  paving  7  blocks  Burnett.  Hoertz, 
Brock  and  34th  Sts.,  asphalt,  (2)  grading 
and  paving  Breckenrldge  St.  from  Barrett 
to  Dupuy,  Involving  620  sq.yd.  vltr.  brick, 
4120  sq.yd.  asphalt.  4640  sq.yd.  concrete. 
1400  cu.yd.  earth  excav.,  (3)  Bank  St  be¬ 
tween  2eth  and  26th  Sts..  260  8<^yd.  granite 
blocks,  1000  cu.yd.  grading,  2313  sq.yd.  as¬ 
phalt  360  sq.yd.  brick  block,  2930  sq.vd. 
6  In.  concrete  base,  (4)  Walnut,  Orms^, 
Zane  and  5th  Sts.,  asphalt  (6)  13th  St. 
from  Market  to  Jefferson  Sts.,  1880  sq.vd. 
granite  block,  on  6  in.  concrete  base.  800 
cu.vd.  grading  (6)  16th  St  from  Main  to 
Jefferson  Sts..  3700  sq.yd.  granite  block  on 
6  In.  concrete  base,  1600  cu.yd.  grading,  to 
Louisville  Asphalt  Co..  306  Realty  Bldg., 
(1)  *45.119,  (2)  $14,606,  f3)  610.869;  H. 


Bickel  Co..  443  Garden  St.  (4)  $41,948. 
R  W  Burke.  319  West  Jefferson  St..  (6) 
$678,  (6)  611.615. 

O.  Columbus — Comrs.  Franklin  Co  re¬ 
ceived  bids  resurfacing  237  ml.  highwav. 
from  Barret  Co..  Cleveland ;  and  Atlantic 
Refining  Co.,  3144  Passyunk  St,  Phlla. 
About  6304.000. 


Mich.,  Detroit — Dept.  Pub.  Wks.  recelve<l 
bids  paving  (a)  Sheridan  Ave.  ;  (b)  Crane 
Ave.;  (c)  Charlevoix  Ave.;  (d)  Beals  Ave.; 
(e)  Davison  Ave.;  (f)  Newport  Ave.;  (g) 
Canfield  Ave.;  (h)  IJnden  St;  (I)  Barki  r 
St.;  (J)  Itoby  St.  from  W.  B.  Brady  Constr. 
Co..  1972  Grand  River  Ave.,  (a)  6-'>4.3ii7  ; 
(b)  625.111  ;  (c)  627.844  ;  (d)  620.709;  (e) 
615.623:  (f)  613.289;  (g)  68249;  (h)  67842; 
(1)  66204  ;  (J)  63990. 

Cleveland  Trinhlad  Paving  Co.,  2940 
Woodward  Ave.,  (a)  669.290;  ili) 

625.616;  (c)  626.795  ;  (d>  620.813; 

(e)  616.166;  (f>  612.724  ;  (g)  68246;  (h) 
67861  ;  (1)  66239;  (j)  64044. 

Detroit  Asphalt  Paving  Co.,  20  McGraw 
Bldg.,  (a)  65^3.647;  (b)  625.473;  (c)  620.- 
186;  (d)  620.456;  (e)  616,549;  (f)  612.391; 
(g)  68170;  (h)  67766;  (1)  66158;  (J)  64128. 
^ted  Mar.  13. 


Ala.,  Davenport — City  let  contract  to  Mc¬ 
Carthy  Impvt.  Co..  220$  Main  St.  for  1577 
ft  Hancock  Ave.,  cost  612.467  ;  1240  ft. 
Scott  St..  611.198;  2385  ft.  Taney  St..  620.- 
638  ;  1326  ft.  Hayes  St.  611.600;  727  ft 
Grant  and  3rd  Sts.,  611.628  ;  1092  ft  Bow- 
ditch  and  Lombard  Sts.,  610,210;  680  ft. 
Fair  Ave.  and  Myrtle  St.,  611.326  ;  929  ft. 
Claussen  and  East  2nd  Sts.,  610,063;  39o3 
ft  Telegraph  Rd.,  633,413;  2314  ft.  Union 
St.  624.386;  2700  ft.  Clark  St.  630.639; 
2810  ft  McKinley  Ave..  638.179;  1677  ft. 
Hancock  Ave..  63364;  820  ft  Myrtle  St.. 
62754;  846  ft  Western  Ave..  64312  ;  to  D. 
J.  Ryan  Constr  Co.,  41  Ist  Natl.  Bank 
Bldg.,  for  1821  ft  CIrand  Court.  626.084  ; 
2178  ft.  Grand  Ava,  623.293-  1239  ft.  High 
St.  and  Carey  Ave.,  612,407;  1082  ft.  Le 
Clair  St..  612.018;  2232  ft.  Locust  St.  623.- 
659;  2219  ft  Eastern  Ave.,  616.317;  220 
ft  8th  St.  62213.  Noted  Feb.  37. 

AMInn.,  Traey — City  let  contract  for  17.- 
000  sq.yd.  paving  and  9000  lln.ft  curbing 
to  Hanlon  A  Okes,  338  Lumber  Exch., 
Minneapolis,  61.78  per  sq.yd.  for  paving. 

Mo..  St  Louis — Bd.  Pub.  Serv.  received 
bids  paving  Clarence  and  Kossuth  Aves 
from  Trinidad  Asphalt  Paving  Co.,  Tith 
Guaranty  Bldg.,  610.142  and  $11,034  respec 
lively ;  Kennerly  and  Ruskin  Avea,  fron  • 
Granite  Bituminous  Paving  Co.,  Ry.  Exch 
Bldg.,  $22,641  and  $25,246  respectively 
Dock  St.,  from  J.  F.  McMahon  Constr.  Co 
Title  Guaranty  Bldg.  $6466  ;  Lucas  A"-- 
and  Juniata  St.  from  Eyerman  Constr.  Co., 
1216  South  Grand  St.,  $5685  and  $6378  re¬ 
spectively  ;  McPherson  Ave.,  from  Hema.n 
Constr.  Co.,  Title  Guaranty  Trust  Bldg.. 
$6944  ;  Cupples  PI.,  from  Skrainka  Constr. 
Co.,  Security  Bldg.,  $6769 :  Allemania  St., 
from  J.  C.  Steffen,  4760  Seibert  St.,  $8324  ; 
Lafayette  Ave.,  from  A.  Fleschner,  $705  » 
Winona  Ave.,  $4260 ;  and  19th  St.,  from 
J.  E.  Perkinson,  3237  Carter  St.,  $3277. 
Noted  Feb.  13. 

AUtah,  Halt  Lake  City— -Comrs.  Salt 
Lake  Co.  -Aill  grade  and  surface  3}  mi. 
Wasatch-Bonneville  Blvd.,  24  ft.  wide. 
$16,000;  also  build  10  ml.  west  side 
Wasatch  Blvd.,  24  ft  wide,  $46,000.  Work 
will  be  done  by  day  labor. 


AWaah.,  Davenport  Lincoln  Co.  let  con¬ 
tract  grading  and  graveling  4  mi.  North 
Central  HiMway  between  Lamona  and 
Downs,  to  Oenl.  Constr.  (To.,  North  1324 
Elm  St,  Spokane,  $21,083;  graveling  6  ml. 
Sunset  Highway,  west  of  Wilbur,  to  J. 
Sengfelder  and  O.  J.  Long,  Spokane.  $ll,26o. 


AWaah.,  Rphrata — Grant  Co.  let  contract 
grading  and  graveling  8  ml.  Permanent 
Highway  13,  from  Burke  to  Vantage  Ferry 
on  Sunset  Highway,  to  Mahr  Constr.  Co., 
Watervllle,  326,738.  Work  involves  10,743 
cu.yd.  gravel,  8600  cu.yd.  earth  excav.  and 
80  cu.yd.  road  excav. 


AWssh..  Pert  Orchard — Kitsap  Co.  let 
contract  grading  and  surfacing  11  ml.  Stale 
Aid  Rd.  No.  1-C,  also  building  1000  ft.  of 
sea  wall,  to  ETrlckson  (Tonstr.  Co.,  Downs 
Bldg.,  Seattle.  $27,800. 


Week..  Seattle— Bd.  Pub.  Wka  received 
bids  Mar.  14  (1)  laying  concrete  sidewalks 
on  Belvldere  Ave.,  et  al.  Involving  11,310 
sq.yd.  concrete,  (2)  Orcas  St.,  et  al,  11.806 
sq.yd.  concrete,  720  sq.yd.  cross  walkn. 
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2000  eu.vd.  earth  excav.,  from  D.  H.  Trap- 
hagen.  Walker  BldR..  (1)  121,395;  (2)  $31. • 
445;  I*.  H.  Johnson.  Builders  Kxch.,  <1» 
S21,r>34;  Fiorito  Bros.,  1630  25th  Ave.  (1) 
322,650;  (2)  $31  445;  Coluccio  &  Laipis, 

1642  Lane  St..  (2)  $34,879. 

4tWash.,  Seattle — Bd.  Pub.  W'ks.  let  con¬ 
tract  RradinK  1  ml.  Holyoke  Way,  40  ft. 
M  tde.  to  H.  Pederson,  Alaska  Bldg.,  $16,920. 
Nvted  Mar.  20. 

Wash..  Seattle — Bd.  Pub.  Wks.  received 
bids  Mar.  14.  building  1100  ft.  timbered 
trestle  roadway,  23  ft.  wide,  5  ft.  sidewalks, 
N’orthlake  Ave.  connection  to  approach  to 
Kastlake  bridge,  from  J.  A.  McEachern  Co.. 
Bell  St.  I>ock.  $34,097  ;  Hansen  &  Hauge. 
Oenl.  Delivery,  $35,767  ;  R.  A.  Wood,  4747 
Latona  Ave.,  $37,546.  Work  involves  45,- 
449  ft.  truss  timber,  3380  lln.ft.  creosoted 
piles.  59,875  ft.  creosoted  lumber,  358,034 
H.  misoellaneous  lumber,  peeled  piling  and 
cr€K>HOted  pilea 

Ore.,  Portland — Bd.  Pub.  Wks.  received 
only  bids  from  Warren  Conatr.  Co..  Journal 
Bldg.,  Improving  East  16th  8t,  gravel  blt- 
ulithic  pavement,  $9567  ;  East  Oak  St., 
gravel  bitu'.ithic  pavement,  $1762.  Noted 
Feb.  27. 

'ttralifomla  —  State  Highway  Comn., 
Sacramento,  will  build  li  ml.  road,  15  ft. 
wide,  4  in.  concrete  base,  through  Rocklin 
Two.  In  Placer  Co.  About  $18,000.  Work 
will  be  done  by  day  labor.  Project  In¬ 
volves  3200  cu.yd.  grading. 

ttral.,  Lon  Angeleo — Los  Angeles  Co. 
will  pave  17  ml.  Ridge  Route,  northeast 
of  Sangus,  16  ft.  wide,  concrete.  About 
$300,000.  Work  will  be  done  by  day  labor 
under  direction  of  W.  W.  Patch,  dlv.  engr. 
and  J.  C.  Beckjord,  supt. 

t^raL,  San  Praneinro — City  let  contract 
improving  Parker  Ave.  from  St.  Roses  Ave. 
to  McAllister  St.,  to  Blanchard,  Crocker  & 
Howell,  San  Francisco,  $31,553. 

Cal.,  Storkton — City  received  bid  paving 
portion  of  East  St.,  from  C.  Moering, 
Stockton.  About  $10,532. 

4tQue.,  t'hambly  —  Town  let  contract 
paving  8.3554  mi.  road  in  Chambly  Parish. 
14  and  22  ft.  wide,  macadam,  to  Province 
Bldg,  ft  Engr.  Co..  920  Power  Bldg.,  Mon¬ 
treal.  About  $200,722. 

ftQae..  St.  Barnabe — Town  let  contract 
graveling  7.255  ml.  roads,  16,  18  and  20  ft. 
wide,  to  A.  Carrier,  Valmont.  About  $41,- 
500. 


Railways 

PROPOSED  WORK 

New  York — See  “Industrial  Works,  Clay¬ 
ton." 

BIDS  DESIRED 

Pennsylvania — Until  Apr.  8,  by  W.  S. 
Twining,  dir.  dept,  city  transit,  Mershon 
Bldg..  1211  Chestnut  St.,  Phila..  building 
first  4  sections  of  Frankford,  Bustleton  and 
Byl>erry  Surface  Passenger  Railway  from 
Frankford  to  Bustleton,  6  ml.  long.  Contr. 
No.  701.  Work  Includes  grading,  furnish¬ 
ing  and  laying  track  and  construction  of 
604  ft.  steel  viaduct.  Project  involves  15.- 
900  lln.ft.  individual  track  of  girder  rail 
tiTte  with  granite  block  paving  and  about 
32.200  lln.ft.  indivdual  track  of  "T”  rail 
t>'pe  with  ballast  ;  advertised  in  this  issue. 

Excavation  and  Dredging 

PROPOSED  WORK 

N.  Y..  Buffalo — Rock  Removal,  etc. — City 
plans  to  remove  rock  in  Niagara  River 
channel,  foot  of  Ohio  St.  and  dredge  chan¬ 
nel  to  depth  of  23  ft  A.  W’.  Kreinheder, 
comr.  pub.  wks. 

Miss.,  Avalon — Canal — Patacowa  Creek 
D.  D.  plans  to  build  drainage  canals  in¬ 
volving  461.500  cu.yd.  dragline  excav.  and 
6  acres  clearing.  About  $70,000.  Morgan 
Eng.  Co.,  Goodwyn  Institute  Bldg..  Mem¬ 
phis.  Tenn.,  engrs. 

Mont..  Columbus — Irrigation — Columbus 
Irrigation  Dist..  Stillwater  Co.,  Iieing  organ¬ 
ised  to  irrigate  1288  acres  by  diverting 
water  from  Yellowstone  River. 

Ark.,  Harrisborg — Channel — D.  D.  No.  7, 
Poinsett  Co.,  rejected  bids  building  22  mi. 
channel.  30-50  ft.  base,  to  Intercept  flood 
water  from  hills  on  west  of  district,  in¬ 
volving  1,670,000  yd.  floating  dredgework. 
Pride  ft  Fairley,  Blytheville,  engrs.  Noted 
Feb.  27 

Ore.,  Madras — Irrigation — North  Unit  Ir¬ 
rigation  Dist.  voted  $5,000,000  bonds  to 
Irrigate  100,000  acres  land  near  here. 


Ore..  Medford — Irrigation — P.  A.  Cupper, 
state  engr.,  making  surveys  in  Medford 
Irrigation  Dist.  comprising  20.000  acres. 
Project  includes  diverting  water  from  Big 
Butte  Creek.  Rogue  River,  Gold  Hill  and 
Talent  Dists.  will  also  be  surveyed.  About 
1 1,500,000.  Noted  Oct.  17. 


BIDS  DESIRED 

N.  4.  .Trenton — Dredging — Until  Apr.  IB, 
by  Bd.  Commerce  ft  l^vigation.  State 
House,  dredging  section  of  proposed  in¬ 
land  waterway  connecting  Barnegat  Bay 
with  Manasquan  River.  About  $25,000. 
V.  Gelineau,  dir. ;  advertised  in  this  issue. 

Ky.,  Frankfort  —  Excavation  —  See 
“Streets  and  Roads." 

WIs.,  Elkhorn — Excavation — See  “Streets 
and  Roads." 

WU.,  Port  Washington — Excavation — 
See  “Streets  and  Roads.* 

Wlo..  Rirhiand  Center — Excavation — 
See  "Streets  and  Roada” 

Nevada — Exca\'ation — See  “Streets  and 
Roads.” 

PRICES  AND  CONTR.ACT8  AWARDED 
ftlndicates  award  of  contract 

■ftN.  Y„  Rorhester — Barge  Canal  Works 
— L.  Nixon,  supt.  pub.  wks.,  let  contract 
completing  canal  from  Kings  Bend  to  Le¬ 
high  Valley  R.R.  crossing  here,  Contr.  190, 
to  Empire  Eng.  Co..  Inc..  60  Church  St., 
New  York  City,  $245,191.  Noted  Mar.  13. 

ftOa..  Marietta — Canal — Powder  Springs 
Creek  Dist.  No.  2,  Cobb  Co.,  let  contract 
building  10|  mi.  drainage  canal  8  ft.  deep, 
involving  279,851  cu.yd.  excav.,  to  Morris 
Constr.  Co.,  Marietta.  About  $0.11  per 
cu.yd. 

la..  Dakota  City — Ditch — City  received 
lowest  bid  furnishing  material  and  labor 
building  D.  D.  No.  6.  Involving  615.000  cu. 
yd.  earth  excav.  and  49,282  ft.  l2-42  in. 
tile  from  E.  L.  Hatton,  Britt,  at  $11.45 


Industrial  Works 

PROPOSED  WORK 

N.  H.,  Lakeport — Scott  ft  Williams,  366 
Bway.,  New  York  City,  having  plans  pre¬ 
pared  by  Lockwood.  Greene  ft  Co.,  arents., 
60  Federal  St,  Boston,  building  5  story,  60 
X  200  ft.  steel  and  rein. -con.  factory,  reln.- 
con.  flooring  and  concrete  foundation,  here. 

Masn..  Charlestown  (Boston  P.  O.)  — 
Blackall.  Clapp  ft  Whlttemore.  archts.,  20 
Beacon  St.,  receive  bids  about  Apr.  1, 
building  8  story.  63  x  83  ft.  brick  and  con¬ 
crete  storehouse,  reln.-con.  flooring  and 
concrete  foundation,  on  Rutherford  Ave. 
for  Boston  Post.  Boston. 

Mas*).,  New  Bedford — AV.  C.  Jones  Co., 
Nash  Rd..  having  plans  prepared  by  T.  M. 
James,  archt.,  185  Devonshire  St.,  Boston, 
building  1  story,  101  x  200  ft.  brick  ware¬ 
house.  concrete  flooring.  About  $50,000. 

R.  I..  Providence — B.  S.  D.  Martin, 
archt..  86  Weybosset  St.,  soon  receives  bids 
building  2  story,  70  x  90  ft.  mill  construc¬ 
tion  garage,  reln.-con.  flooring  and  con¬ 
crete  foundation  on  Smith  and  Orms  Sts. 
for  F.  A.  Becker  Co.,  390  Smith  St.  About 
$30,000. 

Conn..  New  Haven — Ryders  Printing 
House,  78  Center  St.,  receives  bids  in  April 
building  3  story,  40  x  105  ft.  brick  addition 
to  printing  plant,  concrete  foundation,  on 
Chapel  and  James  Sts.  About  $35,000.  F. 
E.  Brown,  11  Autumn  St,  archt 

Conn..  Htamford — H.  and  H.  Pdry..  770 
Pacific  St.,  rejected  bids  building  1  story. 
60  X  200  ft.  brick  foundry,  reln.-con.  floor¬ 
ing  and  concrete  foundation,  on  Pacific  St. 
About  $30,000.  Project  indefinitely  post¬ 
poned.  N.  E.  Emmons,  Washington  Bldg., 
archt.  Noted  Mar.  6. 

Conn.,  Stratford  (Bridgeport  P.  O.) — 
Raybestos  Co.,  Bostwlck  Ave.,  Bridgeport, 
plans  to  build  1  story,  160  x  170  ft.  brick, 
steel  and  concrete  addition  to  factory,  reln.- 
con.  flooring,  concrete  foundation  on  East 
Main  St.  here.  About  $100,000. 

N.  Y..  Brooklyn — L  W.  Boynton,  1183 
Fulton  St.,  soon  receives  bids  building  1 
story,  85  x  100  ft.  brick  and  steel  garage, 
reln.-con.  flooring,  etnerete  foundation,  at 
32-38  Schnectady  Ave.  About  $30,000.  S. 
Millman  ft  Son.  26  Court  St.,  archta. 


N.  Y.,  Clayton — St.  Lawrence  i^ver 
Motor  ft  Mchy.  Co.  purchased  site  .  i  r  wr 
front  and  having  plans  prepared  f 
chine  shop,  garage  and  marine  rail\N  , 

N.  Y.,  Now  York — New  York  i.tral 
R.R..  Grand  Central  Terminal,  soon  r 
bids  building  l-story,  35  x  180  ft  t.rick 
and  steel  garage  and  warehouse,  rein  -eon 
flooring  and  concrete  foundation,  on  \\>h 
ster  Ave.,  near  Claremont  Pkway  [Jn.nit 
About  $75,000.  Ewing  &  Allen,  lot  p^rk 
Ave.,  archts.  Central  Fdry.  Co.,  9ii  We.ft 
St.,  lessee. 

N,  Y..  Now  York — Wendell  E.<itate  irs 
Bway..  soon  receives  bids  bulldinc  3 
90  X  100  ft,  brick  and  rein. -con.  g.-iraKe 
rein. -con.  flooring,  concrete  foundation  it 
142-148  West  39th  St.  About  $30  non  j 
B.  Snooks  Sons,  261  Bway.,  archt.s 

N,  Y.,  Niagara  Falls — Willys-Overland 
Co.,  1294  Main  St..  Buffalo,  purchaseil 
acre  site  on  Sugar  and  I.nck|)ort  Sts  .  here 
and  plans  to  build  tractor  plow  factory! 

N.  Y.,  Westflrld — J.  Kling.  Mavsville 
plans  to  build  1  story,  64  x  540  ft.!  brick 
and  timber  factory  here.  About  $43.noo. 

Md.,  Baltimore — City  Baking  Co.  5n| 
Equitable  Bldg.,  rejected  all  bids  received 
Mar.  6.  building  4  story.  58  x  143  ft.,  rein - 
con.,  steel  and  brick  addition  to  iiakery 
reln.-con.  flooring,  concrete  and  rock  founds! 
tion  on  North  Gay  St.  About  $5u,noo 
new  bids  in  April.  J.  Freund.  Jr.,  archt 
16  East  Biddle  St.,  revising  plans.  Noted 
Feb.  20. 

Fla.,  Jarksonville — J.  C.  Helsema  Co..  9th 
St.,  soon  lets  contract  rebuilding  1 -story 
100  X  200  ft.  frame  mill  on  8th  and  Dtli 
Sts.  Cost  between  $76,000  and  $100,000. 

la..  Daveimort — Ewert  &  Richter  Express 
A.  Storage  Co.,  320  East  4th  St.,  soon  re¬ 
ceives  bids  building  8  storv,  128  x  150  ft 
reln.-con.  warehouse,  rein. -con.  flooring 
concrete  foundation  on  5th  and  Iowa  Sts 
About  $200,000.  Clausen  &  Kruse.  316 
Central  Offlee  Bldg.,  archts. 

la..  Marshalltown — City  election  Mar.  31, 
to  vote  on  $400,000  bonds  to  build  electric 
light  plant. 

Minn.,  East  Grand  Forks — Farmers  Potato 
ft  Grain  Assn.,  Grand  Forks.,  N.  D..  having 
plans  prepared  for  potato  warehouse  here 
About  $50,000. 

Kan.,  Sharon  Hprings — Citv  plans  elec¬ 
tion  to  vote  on  $40,000  bonds  to  improve 
electric  light  and  water-works  systems. 
Plans  include  new  power  house  and  install¬ 
ation  of  one  160  hp.  and  one  100  hp 
engines.  76  gal.  standpipe,  etc. 

Kan.,  Topeka — State  had  plans  prepared 
for  25  X  160  ft.  addition  to  State  Printing 
plant  on  10th  and  Jackson  Sts.,  here.  AI>out 
$40,000.  R,  L  Gamble,  Topeka,  state 
archt.  Noted  Feb.  6. 

Neb.,  Omaha — See  “Buildings.” 

Neb.,  Omaha — E.  L.  Means,  Orleans,  hav¬ 
ing  plans  prepared  by  J.  I^atenser  &  Sons, 
archts..  632  Bee  Bldg.,  for  6-atory,  99  x  120 
ft.  rein. -con.  warehouse,  on  11th  and  Dodge 
Sts.,  here.  About  $^00.000. 

Neb.,  Omaha — Skinner  Packing  Co..  904 
Ist  Natl.  Bank  Bldg.,  plans  to  build  8  storj'. 
99  X  132  ft.  cold  storage  plant,  on  12th 
and  Douglas  Sts.  About  $500,000.  H.  0. 
Christianson,  7268  Union  Ave.,  Chicago. 
HI.,  engr. 

8.  D.,  Madison — City  plans  election  to 
vote  on  $125,000  bonds  to  build  electric 
light  plant. 

Mont.,  Wlbanx — Eastern  Montana  l-isht 
ft  Power  Co.  plans  to  Improve  and  build 
additions  to  plant  to  supply  Wibaux  and 
Olendive  also  ^ach.  N.  1).  H.  Zopf,  mgr 

Mo.,  Columbia — See  “Buildings." 

Mo..  Fulton — Westminster  College  soon 
receives  bids  building  heating  plant  on 
campus.  About  $25,000.  E.  E,  Reed,  pres 

Mo.,  8t.  Joseph — City  plans  election  about 
May  1.  to  vote  on  $600,000  bonds  to  build 
extension  to  electric  light  plant.  H  John¬ 
son.  city  engr. 

Mo.,  8t.  Louis — University  of  Missouri 
plans  to  build  addition  to  machine  shop 
on  campus.  About  $25,000.  A.  R.  Hill, 
pres. 

Okla.,  Tahlequah— -City  plana  to  ^build 
light  and  power  plant.  About  $65,000. 

Utah.  8alt  Lake — Gen.  Reduction  & 
Chemical  Co..  23  West  2nd  St.  S.  plans 
to  build  acid  plant  About  $250,noii 
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Crown  Wlll^ette  Paper 
z.®  \V.  -ion  St..  Oreg^  City,  and  mem- 
of  •  K  bogkinaCo..  p\&n  to  build 
or  Trade  and  Front  Ste.  here,  to 
P  o‘i  various  buildinRS.  main  structure 
fo  x  IsVtf  About  1400.000. 

r.i  \i«atei— Sunlit  Prult  Co.  plans  to 
K  ‘la'i  siorv  120  x  176  ft.,  brick  and  con- 

,  ad.'liiion  to  cannery  and  packing  plant, 
^ncrete  oundatlon.  About  ^00.00?.  Ad- 

frefs  F  F  Laney.  Atwater. 

r.i  ( olusa — Rosenburg  &  Bros.,  334 

o.iifnrnia  St.  San  Francisco,  having  plans 
b>  H.  Brawnton  archt  334  Cal- 
ffornia  St  for  rlce  mill  and  warehouse  here. 
A^ut  J250,000. 

Cal  San  rraiielsciS“"San  Francisco  Com* 
merdaM’o.  having  plans  prepared  by  Mc- 
ftonald  A  Kahn,  engrs.,  Rialto  Bldg.,  for 
•  atorv  addition  to  concrete  warehouse  on 
mS  s"  near  10th  St.  About  |60,000. 
Goodyear  Tire  &  Rubber  Co.,  lessee. 

r»i  Snelling — Bd.  Supervs.  considering 
building  rock  crushing  plant  near  here  to 
Fupply  materials  for  126  mi.  roads.  A.  E. 
Cowell,  highway  engr. 

Ont  Toronto — Willard  Chocolate  Co..  143 
Wellington  St.,  having  plans  prepared  by 
H  B  Chown.  archt.,  20  Wayland  Ave.. 
building  4  story,  60  x  110  ft.  warehouse 
ofwellington  St.  About  *80,000. 

BIDS  DESIRED 

Conn.,  Hartford — Until  Apr.  1,  by  Bd. 
Water  Comrs.,  building  2  story.  29  x  163  ft. 
brick  and  concrete  grarage  and  office  on 
I'nion  St.  Former  bids  rejected.  C.  M. 
Savllla  1026  Main  St.,  ch.  engr.  Noted 
Oct.  10.  1918. 

S.  V.,  Brooklyn — Until  Apr.  7  (change 
of  date)  by  Magld  Katsman  &  Strober,  68 
Boerum  PI.,  building  1-story,  100  x  166  ft 
gteel  and  brick  warehouse,  garage  and 
workshop.  rein.-con.  flooring,  concrete 
foundation,  on  Jefferson  SL.  Wykoff  and 
Flushing  Aves.  About  $60,000.  H.  J. 
.Vurick.  957  Bway,  archt.  Noted  Feb.  20. 

N.  T.,  Brooklyn — Until  Apr.  14  (change 
of  date)  by  H.  J.  Nurick,  archt.,  967  Bway.. 
building  2-8tory.  120  x  160  ft.  brick  and 
steel  garage,  warehouse  and  work  shop, 
rein. -con.  flooring,  concrete  foundation,  on 
Varlck  Ave.  and  Meserole  St.,  for  J.  H. 
Werbelovsky,  83  Meserole  St.  About  $60.- 
000.  Noted  Feb.  20. 

Vo.,  Richmond — Until  Apr.  6.  by  H.  T. 
Barnham.  archt.,  609  Chamber  of  Commerce 
Bldg.,  for  2  story,  60  x  268  ft,  brick,  steel 
and  rein.-con.  garage,  for  H.  T.  Nelson 
&  Co.,  302  Mutual  Bldg.  About  $80,000. 

Ont.  Toronto— Until  Mar.  29.  by  Hynes 
A  Watson,  archta,  105  Bond  St.,  building 
5  story,  rein.-con.  factory,  rein.-con.  floor¬ 
ing,  concrete  foundation,  on  Richmond  St., 
for  Oelber  Broa,  217  Richmond  St  About 
$150,000. 

Flo.,  Jocksonyllle — Virginia  Chemical  Co., 
11  South  12th  St..  Richmond,  Va.,  is  re¬ 
ceiving  bids  for  fertiliser  plant  on  Talley¬ 
rand  Ave.,  here.  About  $200,000. 

Mon.,  Winnipeg — Until  Apr.  16,  by  Dept 
Pub.  Wks.,  Ottawa,  Ont,  building  1  story, 
110  X  122  ft.  brick  and  timber  extension 
to  power  house  and  laundry  at  Military 
Hospital.  Tuxedo,  rein.-con.  flooring,  con¬ 
crete  foundation.  About  $76,000.  R  C. 
Wright  c/o  Dept  Pub.  Wks.,  archt. 

B.  C.,  Vaneonvee — Until  Apr.  10,  by 
flardiner  &  Mercer,  archts.,  827  Blrks  Bldg., 
building  1  story  200  x  208  ft.  timber  fac¬ 
tory.  including  62  x  66  ft.  cleaning  room, 
‘4  X  76  ft  warehouse  and  1  story  office 
building,  concrete  foundation,  on  Industrial 
Island,  for  Morrison  Steel  A  Wire  Co. 
About  $50,000.  Noted  Jan.  9. 

PRICES  AND  CONTRACTS  AWARDED 
(Alndicates  award  of  contract) 
n  — New  Departure  Mfg. 

Co..  269  North  Main  St,  let  contract  bulld¬ 
og  1 -story,  103  x  283  ft  brick,  steel  and 
rsia-con.  factory,  rein.-con.  flooring,  con- 
CTete  foundation,  to  include  2  story,  80  x 
103  ft.  concrete  fuel  tanks,  office  and  lab¬ 
oratory,  to  Torrlngton  Bldg  Co..  197  Water 
8i..  Torrington.  About  $250,000. 

‘  Hartford — Indian  Refining  Co., 
,^'h*loor  St,  will  build  l-story,  76  x 
‘t-  concrete  and  timber  oil  storage 
Pjont  rein. -eon.  flooring  and  concrete 
Wundat Ion  on  North  Front  St.  About  *86,- 
ovO.  Work  will  be  done  by 'day  labor. 
Cot**'  Tv  HrooWy*— Circle  Oarage  Co.,  260 
'  •>«*“  l-«ory.  60  x 

iDO  ft  brick  and  gteel  garage,  re*  i. -con. 


flooring,  concrete  foundation,  on  Coney 
Island  Ave.  and  Prospect  PL  W.  About 
$45,000.  Work  will  be  done  by  day  labor. 
Noted  Mar.  IS. 

AN,  Y.,  Brooklyn — V.  Ouardino*  39  Cen¬ 
tral  Ave.,  will  build  1-story,  90  x  100  ft. 
brick  and  steel  garage,  rein.-con.  flooring, 
concrete  foundation,  on  Central  and  Forest 
Avea  About  $30,000.  Work  will  be  done 
by  day  labor. 

AN.  Y.,  Brooklyn — Slatwell  Realty  Co., 
1404  Pitkin  Ave.,  will  build  1  story,  100  x 
120  ft.  brick  and  steel  garage,  rein.-con. 
flooring,  concrete  foundation,  on  18th 
Ave.  and  86th  St  About  $25,000.  Work 
will  be  done  by  day  labor. 

AN.  Y.,  Brooklyn — Smith  &  Son.  1S2 
East  43rd  St.,  New  York  City,  will  build  1 
story,  80  x  180  ft.,  brick  and  steel  garage, 
rein.-con.  flooring,  concrete  foundation,  at 
373  Park  Ave.,  here.  About  $35,000.  Work 
will  be  done  by  day  labor. 

AN.  Y.,  Brooklyn — M.  Sxczi  tkowsky,  147 
North  6th  St,  let  contract  building  1- 
story,  30  x  100  ft,  brick  and  steel  packing 
plant  rein.-con.  flooring,  concrete  founda¬ 
tion,  at  149  North  8th  St,  to  Lustbader 
Constr.  Co.,  103  Park  Ave.,  New  York  City. 
About  156,000. 

AN.  Y,,  Long  Island  City  —  Factory 
Constr.  Co.,  44  Court  St.,  Brooklyn,  will 
build  4  story,  100  x  200  ft.,  brick  and  con¬ 
crete  garage,  rein.. -con  flooring,  concrete 
foundation,  on  North  Ave.  and  the  Boule¬ 
vard.  About  $350,000.  Work  will  be  done 
by  day  labor. 

AN.  Y.,  Long  Island  City— See  “Build¬ 
ings." 

AN.  Y.,  New  York — Greenwich  Develop¬ 
ment  Co..  44  Court  St..  Brooklyn,  will  build 
1  story,  85  x  140  ft.,  brick  and  steel  garage, 
rein.-con.  flooring,  concrete  foundation,  at 
637-649  Broome  St  About  $125,000.  P. 
Deckman,  pres.  W'ork  will  be  done  by  day 
labor. 

AN,  Y„  New  York— Haffen  Realty  Co., 
2804-3rd  Ave.,  will  build  1-story,  30  x  180 
ft,  brick  and  steel  factory,  rein.-con.  floor¬ 
ing,  concrete  foundation,  on  Lafayette  and 
Garrison  Aves.,  Bronx.  About  $30,000. 
■Work  will  be  done  by  day  labor. 

AN.  Y.,  New  York — Newat  Building  Co.. 
200  Bway.,  will  build  1  story,  brick  and 
concrete  bakery  and  garage,  rein.-con.  floor¬ 
ing  concrete  foundation  on  Boston  Rd.  and 
177th  St,  Bronx  Boro.  About  $45,000. 
Work  will  be  done  by  day  labor. 

APa.,  Phlla. — J.  J  Felln  Co.,  Inc.,  4148 
Germantown  Ave.,  let  contract  building  2- 
story,  39  x  87  ft  rela.-con.,  brick  and  steel 
packing  plant,  cement  and  tile  floors,  metal 
ceiling,  etc.,  to  H.  E.  Baton  A  Co.,  1713 
Sansom  St.  About  $90,000. 

APa.,  Phlla. — Miller  North  Broad  Storage 
Co.,  2715  North  Broad  St,  let  contract 
building  6-atory,  52  x  108  ft  storage  ware¬ 
house  at  6301-03  Germantown  Ave.,  to  J. 
N.  GUI  &  Co..  Otis  Bldg.  About  $76,000. 
Noted  Feb.  13. 

Ala.,  Davenport — Trl-Clty  Plate  Ice  A 
Cold  Storage  Co.,  1433  West  2nd  St,  let 
contract  building  1 -story,  35  x  66  ft,  brick 
Ice  plant  concrete  foundation,  to  Vllter 
Mfg.  Co..  872  Clinton  St,  Milwaukee,  Wla 
About  $50,000. 

AO. ,  Cleveland — Accurate  Machine  Co.. 
1011  Power  Bldg.,  let  contract  building  2 
story,  40  x  160  x  180  ft  brick,  steel  and 
rein.-con.  factory  and  office,  rein. -con. 
flooring  and  concrete  foundation  on  East 
134th  St.  and  Court  Rd..  to  Hunkin  Con- 
ke^  Co.,  601  Century  Bldg.  About  $250,- 

AO.,  Cleveland — Cleveland  Automobile 
Co.,  Hollenden  Hotel,  let  contract  building 
4  story,  82  x  601  ft.  brick,  steel  and 
rein.-con.  factory,  rein.-con.  flooring  and 
concrete  foundation,  on  Euclid  Ave.  and 
London  Rd.,  to  Crowell-LindofT  Little  Co., 
6716  Euclid  Ave.  About  $1,000,000. 

AO..  Cleveland — O.  A.  Rutherford  Co., 
1922  East  18th  St.  will  build  2  story  80 
X  80  ft.  brick  and  steel  warehouse  and 
store,  rein.-con.  flooring  and  concrete  foun¬ 
dation,  at  2729  Prospect  Ave.  About  $76,- 
000.  Work  will  be  done  by  day  labor. 

AID,,  Chleago— Victor  Mfg.  A  Gasket  Co., 
1956  South  Troy  St,  let  contract  building 
two  l-story,  190  x  460  ft  and  26  x  198 
ft  and  one  2-Btory,  48  x  125  ft,  brick  and 
timber  factoriea  rein. -con.  flooring,  concrete 
foundation,  with  26  x  26  ft  tower,  60  ft 
high,  on  12th  St  and  58th  Ave.,  to  R  F. 
Nelson  A  Co.,  154  West  Randolph  St  About 
$276,000.  Noted  Dec.  19. 


Mtaa.,  Mankato— Elckman  Bros,  received 
bids  building  2-8tory,  30  x  50  ft.  garag*-. 
17  X  40  ft.  office,  10  X  15  ft  stockroom  and 
50  X  88  ft  workshop,  rein.-con  and  brick, 
from  E.  Schumacher,  $28,971  ;  O.  Neitge. 
$29,017;  J.  B  Nelson,  $30,667.  All  con¬ 
tractors  of  Mankato.  Noted  Mar.  13. 

ANeb.,  Omaha — Skinner  Packing  Co.,  904 
Ist  Natl.  Bank  Bldg.,  let  contract  building 
6-8tory,  65  x  65  ft.,  rein.-con.  fertilizer 
plant,  on  south  side,  to  Collins  Broa, 
Omaha.  About  $50,000. 

AOkla..  Oklahoma — Acme  Milling  Co.,  19 
West  Washington  St.,  let  contract  rebuild¬ 
ing  3  story,  65  x  160  ft.  brick  warehouse, 
to  Campbell  A  Price.  610  Majestic  Bldg 
About  $36,000. 

ACal.,  Lov  Angeles — Pan  Amer.  Petro¬ 
leum  Co.,  Security  Bldg.,  will  build  brick 
and  concrete  oil  reflnery  on  12  acre  site 
In  Vernon  Industrial  Dist.  Work  will  be 
done  ^  day  labor  under  supervision  of 
T.  D.  Boyce,  engr..  Security  Bldg.  About 
$250,000.  Noted  Mar.  20. 


Buildings 

PROPOSED  WORK 

R.  I„  Providence— School — Marshak  A 
Hickey,  archts.,  310  Strand  Bldg.,  receive 
bids  about  Apr.  1,  building  3-8tory.  42  x 
60  ft.  brick  and  steel,  concrete  foundation 
on  Orms  St.,  for  Sons  of  Zion  Society,  89 
Orms  St.  About  $60,000. 

Conn.,  Bridgeport  —  Church  —  Swedish 
Baptist  congregation,  plans  to  build  brick 
church,  concrete  foundation,  on  Colorado 
Ave.  About  $50,000.  A.  O.  Lawrentes. 
Colorado  Ave.,  pastor.  E.  E.  Benedict,  51 
Leavenworth  St.,  archt. 

Conn.,  Hartford — School — Bd.  Educ.  hav¬ 
ing  plans  prepared  by  I.  A.  Allen,  archt.. 
904  Main  St.,  for  school  on  Market  St. 
ist  School  Dist.  About  $250,000.  Address 
H.  J.  Dillon.  316  Pearl  St. 

Conn.,  Middletown — Memorial — City  plans 
to  issue  $150,000  bonds  to  construct  memori¬ 
al  building.  Address  Chamber  Commerce, 
303  Main  St 

Conn..  New  Haven — Hotel — A.  L.  and  I. 
Adelman,  10  Garden  St.,  receive  bids  In 
May  building  5  story  brick  and  steel,  rein.- 
con.,  flooring  and  concrete  foundation  on 
Whaley  Ave.  About  $166,000.  J.  Wein¬ 
stein,  6  Church  St,  archt. 

Conn.,  Norwalk — Business — S.  Roodner, 
Ann  St.,  South  Norwalk,  receives  bids  about 
April  for  2  story,  100  x  135  ft.  brick,  con¬ 
crete  foundation,  on  Wall  St.  here.  About 
$76,000. 

Conn.,  Norwich — Hospital — W.  W. 

Backus  Hospital.  326  Washington  St,  plans 
to  construct  new  building.  The  late  W.  A. 
Slayter  donated  $100,000  for  this  project. 

Conn.,  Norwich — School — Norwich  Free 
Academy  plans  to  build  school  The  late 
W.  A.  Slayter  donated  $100,000  for  this 
project 

Conn..  Stamford — Theater  and  Office — A. 
Spelke,  443  Atlantic  St.,  purchased  site  on 
Main  St.  and  plans  to  build  2  story,  56  x 
176  ft  About  $126,000. 

Conn.,  Stratford  (Bridgeport  P.  0.3— 
Theater,  Store  and  Office — O.  (Birtstensen, 
920  Main  St.,  Bridgeport,  having  plans  pre¬ 
pared  by  F.  H.  Beckwith,  archt..  Post  Of- 
flee  Arcade,  Bridgeport,  for  2  story  brick, 
concrete  flooring  and  foundation  on  Main 
St.  here.  About  $60,000. 

Conn.,  Torrlngton — Theater — ^H.  Quittner, 
c/o  W.  E.  Hunt,  archt.,  182  South  Main  St., 
having  plans  prepared  for  brick  and  con¬ 
crete  theater,  rein.-con.  flooring  and  con¬ 
crete  foundation,  on  East  Main  8t.  About 
$90,000. 

N.  Y..  Brooklyn — Theater — ^MUler-Weiss- 
man  Amusement  Co.,  c/o  Shampan  A  Sham- 
pan,  archts..  772  Bway.,  soon  receives  bids 
building  1  story,  75  x  100  ft.,  brick  and 
steel,  concrete  foundation  on  Manhattan 
Ave.  and  Eagle  St.  About  $80,000. 

N.  Y„  Brooklyn — Theater^-St  Maries 
Amusement  Co.,  285  Flatbush  Ave.,  soon  re¬ 
ceives  bids  building  1  story,  brick  and  terra 
cotta,  concrete  foundation.  About  $150,000. 
Careon  A  Wiseman,  220  Henry  St.,  archts. 

N.  Y„  Buffalo— Jewelry  Establishment — 
T.  and  E.  Dickinson  A  Co.,  472  Main  St., 
plans  to  build  16  story  48  X  115  ft.,  store 
and  Jewelry  establishment  at  918  Main  St. 
About  $170,000. 

M.  T,.  BnlTaln  Btadhim— City  Council 
approved  petition  for  building  memorial 
stadium  with  26,000  seating  capacity. 
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llullclino  (Continued) 

Y.,  ('arthsw — S4'hool — Bd.  Rduc  oon- 
i«ld<>rlnir  erMStlon  of  orntral  hiRh  nu'hool 
and  mt-morlal  community  center. 

N.  Y'.,  l.onK  Inland  City — Hchool — ltd. 
Kduc.,  500  Park  Ave.,  New  York  City,  noon 
re<vlv<-a  bids  buildinir  P.  H.  No.  S,  I  atory, 
105  X  108  ft.,  hrIcK  and  ateel,  concrete 
foundation,  on  Colonial  Ave.,  between  Idv- 
Inimton  and  Meteor  Sta.,  here.  About  $200,- 
0t»(t.  C.  B.  J.  Snyder,  Municipal  Hide.,  New 
York  City,  archt.  Noted  Jan.  15. 

N,  Y.,  New  York— Office— 50  Wall  St 
Corp.  aoon  recelvea  blda  bulldine  15-Mtory 
addition.  About  $100,000.  Clinton  A  Uua- 
aell,  S2  Laiberty  St.,  arohta. 

N.  Y..  New  York — School — Bd  Kduc.,  500 
Park  Ave.,  noon  rt>celvea  bide  buildlne  ad¬ 
dition  to  P.  S  48.  S-Htory,  50  x  100  ft., 
brick  and  ateel.  ooncrete  foundation,  on 
Brown  1*1. ,  Bronx.  Alniut  $98,250.  C.  B.  J. 
Snyder,  Municipal  Bldg.,  archt.  Noted 
l^ec.  5. 

N.  Y.,  New  York— Store  and  Ix)ft— 
Muaher  A  Cox,  140  I.iberty  St.,  havliiK  re- 
vlaed  plana  prepared  by  S.  H.  Klaendrnth, 
archt.,  IK  Kant  41  at  St.,  for  12  atory,  49 
X  loo  ft.,  brick  and  limeatone,  ooncrete 
foundation,  at  255-257  6th  Ave.  About 
$190,000.  Noted  Mar.  18. 

N.  Y.,  Watertown — Hotel— United  Hotel 
Co.,  Buffalo,  retained  Q.  B.  Pont  A  Son, 
archta.,  101  Park  Ave.,  New  York  City,  to 
prepare  plana  for  new  hotel  on  Wuahington 
St.  About  $500,000.  Noted  Peb.  13. 

Del.,  Wilmington — School— Tower  Hill 
School  Aaan.  having  plana  prepared  by 
Brown  A  Whitealde.  archta.,  Pu  Pont  Bldg., 
for  2  Btorv,  on  17th  St.  and  Tower  Hill  Hd. 
About  $260,000. 

Va.,  Richmond  —  Theater  —  Vincent  A 
W'ella  Co.  plana  to  build  1  atory.  94  x  123 
ft.,  on  Broad  and  8th  Sta.  About  $150,000. 
Carneal  A  Johnaon.  707  Chamber  of  Com¬ 
merce  Bldg.,  archta. 

N.  C.,  Oxford — Schoola— Bd.  Kduc.  plana 
election  Apr.  8  to  vote  on  $60,000  bonda 
to  build  high  Hch<>nl  and  other  achoola  In 
Oxford  (Iraded  Dlat, 

Fla.,  Miami — Church — Roman  Catholic 
congregation  plana  to  build  church.  Coat 
l>etween  $100,000  and  $150,000.  About  $40,- 
000  now  available  and  amount  to  be  In- 
creaaed  at  rate  of  $800  per  week. 

Fla.,  Tampa — Theater — Strand  Amuae- 
ment  Co.  noon  recelvea  blda  for  theater  on 
Tampa  and  Lack  Sta.  About  $150,000. 

O. ,  Barberton — Theater — Park  Theater 
Co,  166  Columhua  St.,  aoon  leta  contract 
building  2-8tory,  48  x  100  ft.  brick  and 
concrete,  on  Tuacarawaa  St.  About  $60,- 
000.  Swiraky  A  Miller,  701  Peoplea  Saving 
A  Truat  Bldg.,  Akron,  archta. 

0„  Dayton — Club — City  plana  to  build 
lO-atory,  100  x  187  ft.  rein. -con.,  rein. -oon. 
flooring,  on  lat  and  Main  Sta.  About  |1,- 
000,006. 

O..  Lorraine— School — Bd.  Bduc.  recelvea 
blda  about  May  building  1  atory,  126  x  200 
ft.  brick  and  timber,  concrete  foundation. 
About  $125,000.  Perkina.  Fellowa  A  Ham¬ 
ilton.  814  Tower  Cb,  Chicago,  archta. 

O..  Oxford — riormltory — Miami  Unlver- 
alty  having  plana  prepared  by  L.  Q.  Dettoe. 
archt.,  Cincinnati  building  3  atory,  brick 
and  rein-con.,  rein-con.  flooring,  ooncrete 
foundation.  About  $800,000. 

Ind.,  Michigan  City — Bank  and  Office — 
Vltxthum  A  Telch,  archta,  21  Eaat  Van 
Buren  St.,  Chicago,  receive  blda  about 
Apr.  6,  for  2  atory,  60  x  110  ft.  brick  and 
timber,  concrete  foundation,  for  lat  NaU. 
Rank.  About  $65,000. 

Mleh.,  Detroit — Reataurant  and  Storea — 
Walker  Broa  Catering  Co..  29  Parmer  St., 
having  plana  prepared  by  J.  J.  Walah, 
archt.,  1327-29  Chamber  Commerce  Bldg., 
building  2  atory,  52  x  145  ft  brick,  and 
rein. -con.,  rein. -con.  flooring  and  concrete 
foundation  at  685  Woodward  Ave.  About 
$75,000. 

.Mleh.,  Pontine — Orade  School — Bd.  Elduc. 
recelvea  blda  In  aummer  building  1  atory, 
110  X  200  ft.  bilck  and  timber,  concrete 
foundation.  About  $10^000.  Perkina,  Pel- 
lowB  A  Hamilton,  814  Tower  Ct,  Chicago, 
archta 

HI..  Chienan— Bank  and  Office — H.  L. 
Newhouae,  archt.  4630  1‘ralrie  Ave.,  re- 
ceivea  blda  about  Apr.  1,  for  2  atory,  65  x 
120  ft,  brick  and  timber,  concrete  founda¬ 
tion,  on  12th  St  and  Kedxle  Ave.  for  Inde¬ 
pendence  State  Bank,  1215  South  Kedxle 
Ave.  About  $125,000.  Noted  FVb.  IS. 


III.,  Phlengo— Hotel — Kdgewater  Beach 
Hotel  Co.,  6349  Sheridan  ltd.,  aoon  rt'- 
celvea  blda  for  10  atory,  160  x  150  ft.,  brick 
and  rein. -con.,  rein. -oon.  floorlr^,  concrete 
foundation,  at  5400  Sheridan  Kd.  About 
$1,000,000.  Marahall  A  Pox,  721  North 
Michigan  Ave.,  archta 

III.,  Chleago — Hotel — Whlteatone  Co.,  c/o 
Marahall  A  Kox,  archta,  721  North  Michi¬ 
gan  Ave.,  having  plana  prepared  for  12  or 
14  atory,  215  x  400  ft.  rein. -oon.,  rein. -con. 
flooring  and  concrete  foundation  on  Lincoln 
Parkway  at  Oak  St.,  to  Im  known  aa  Drake 
Hotel.  Altout  $3,600,000. 

III.,  Clilrago — Police  Station — Dept.  Pub. 
Wka..  406  criy  Hall,  having  plana  prepared 
by  C.  W.  Kallal.  archt.  1012  City  flail,  for 
2-atury  brick  and  timber.  About  $85,o0o. 

III.,  Chlrago — Store  and  Office — Holabird 
A  Hoi'he,  archta.,  104  South  Michigan  Ave., 
receive  blda  In  April,  for  7  atory,  28  x  148 
ft.  brick  and  ateei  building,  rein. -con.  floor¬ 
ing,  concrete  foundation,  at  127-129  South 
State  St.,  for  L.  K.  Waterman  A  Co..  191 
Bway.,  New  York  City.  About  $225,000. 
.Noted  Peb.  20. 

III.,  ('Iiirago- — Theater,  etc.— A.  E.  Whlt- 
heck,  c/o  W.  W.  Ahlachlager,  archt..  Ill 
Weat  Waahlngton  St.,  having  plana  pre¬ 
pared  building  3  atory,  185  x  150  ft.  brick, 
rein. -con.  and  ateel  theater  and  atorea, 
rein. -con.  flooring  and  concrete  foundation, 
on  Weat  6Srd  St.  and  Union  Ave.  About 
$700,000. 

HI.,  Kaat  Moline— School — City  election 
Apr.  17,  to  vote  on  $80,000  bonda  to  build 
8-Btory,  88  x  162  ft.  brick,  rein. -con.  floor¬ 
ing.  on  17th  Ave.  and  9th  St.  Whitaitt  A 
Schuixke.  archta.,  610  People'a  Bank  Bldg., 
Moline,  preparing  plana. 

Win.,  Breen  Bay — High  School — City 
Council  plana  to  build  high  nchool.  About 
$260,000.  W.  L.  Kerr,  city  elk 

WU..  Haperlor — Auditorium — City  elec¬ 
tion  Apr.  1  to  vote  on  $75,000  bonda  to 
build  auditorium.  M.  O.  Iteckley,  city  elk. 

la.,  Akron — School — ^Ity  election  Apr.  7 
to  vote  on  $65,000  bonda  to  build  acnool. 
T.  Thoraon,  Poreat  City,  archt. 

la.,  Burlington — School — Bd.  Kduc.  had 
plana  prepared  for  3  atory,  38  x  62  x  64 
ft.,  brick.  W.  A.  Dunlevy,  co.  aupt. 

la.,  f'reaton — Hotel— Creaton  Hotel  Co., 
c/o  J.  W.  Ueynolda,  plana  to  build  6  atory. 
About  $200,000. 

la.,  Le  Mas — Admlnlatration — Weatern 
Union  College  plana  to  conatruct  admlnla- 
tratlon  building.  About  $86,000.  C.  A. 
Mock,  prea. 

la.,  Ottumwa — Church — Swedlah  Lutheran 
congregation  plana  to  build  brick  and  atone 
church.  About  $50,000. 

la.,  Hlonx  City  —  Hoapital  —  Samaritan 
Hoapital,  17th  and  Pierce  Sta,  having  plana 
prepared  by  Beuttler  A  Arnold,  archta., 
610  Security  Rldg.,  building  4  atory,  brick 
addition,  rein. -con.  flooring,  concrete  foun¬ 
dation  on  Douglaa  and  Pierce  Sta  About 
$250,000. 

la.,  Hlonx  rity — Schoola — School  Bd.  hav¬ 
ing  plana  prepared  by  Qeuttler  A  Arnold, 
archta,  610  Security  Bldg.,  for  flreproof 
addltlona  to  preaent  achoola  and  building 
1  junior  high  achooL  About  $325,000. 

la.,  Hlonx  City— Y.  W.  C.  A.,  515  Nebraaka 
St.,  having  plana  prepared  by  Beuttler  A 
Arnold,  archta.,  510  Security  Bldg.,  for  4 
atory,  brick  building,  reln.-con.  flooring, 
ooncrete  foundation  on  5th  and  Nebraaka 
Sta.  About  $150,000. 

Minn.,  Oreenbnah — School — City  plana  to 
laaue  $50,000  bonda  to  build  achool. 

Minn.,  MInneapolla — Hoapital — Salvation 
Army.  582  Boaton  Blk.,  plana  to  build  3 
atory,  brick  addition,  brick  foundation  on 
Como  Ave.  About  $52,000. 

Minn.,  Ht.  Paul — Hoapital — Northern 
Pacifle  Mutual  Beneflclal  Aaan.,  203  R.  R. 
Bldg.,  recelvea  blda  late  in  aprlng  building 
4  atory,  120  x  280  ft.,  brick  and  atone. 
About  $450,000.  L.  Baaaindale,  421  Capi¬ 
tal  Bank  Bldg.,  archta. 

Kan.,  AbllexM — Church — Methodlat  con¬ 
gregation  plana  to  build  church.  About 
$50,000. 

Kan.,  Baxter  Springs — Memorial— City 
having  plana  prepared  by  C.  H.  Johnaon. 
archt..  building  5-atory,  110  x  142  ft.  brick 
and  rein. -con.,  reln.-con.  foundation  on  10th 
and  Military  Sta.  Plana  Include  offleea.  the¬ 
ater  and  club.  About  $200,000. 
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Kan.,  Manhattan-  4'hurch-  1'  t  >■ 
odiHl  Kpiacopal  oongregatloti  in.,  . 
church.  About  $160,0tM»  ’ 


Kan.,  Ottawa — Auditorium-  i 
Apr.  1,  to  vote  on  $75,000  to 
and  build  auditorium.  K.  M  < 
elk. 


eli'ction 
'^'k,  cii* 


Kan.,  W'lehita— Office — Sliiolair  Heflnin. 
Co.  purchased  6  lota  on  VVulnoi  .st 
plana  to  build  8-atory,  50  x  h,i  fj  n"/;' 
and  reln.-con.  About  $60,000  * 

Neb.,  Bering— Court  Houbc  oiiil  laii_ 
ScottsblulT  Co,  election  Apr  16  i., 

$260,000  Itonda  to  build  court  lunis*.  anil 

Neb.,  Omaha — Salearonin.  elc.--\VMi»r» 
Motor  Car  t'o.,  2047  Karnuni  .si  nlin« 
to  build  6  atory,  182  x  136  ft,,  reln'-con 
salearuom  and  warehouae,  on  Karmnn  si 
b«*tween  30th  and  Slat  Sta  About  »36nnW 
O  U  Plaher,  1429  City  Natl.  Book  iiui„ 
archt. 

N.  D.,  Valley  City — High  School—Bd 
Kduc.  plana  to  Issue  $91,000  bonds  for  nrw 
high  school. 

Wyo.,  Brrybnll  —  School  —  School  Bd 
Dlat.  41  plana  election  to  vote  on  $60  n3« 
Ixmds  to  build  2  atory  achool.  A  Diet- 
rich,  Rlllinga,  Mont.,  archt. 

Mo.,  Columbia — Qymnaslum,  etc. — l^niver- 
alty  of  Missouri  plana  to  build  womenn 
dormitory,  aatmlogical  observatory  home 
economics  building,  brick  and  (Hinoretr 
reln.-con.  flooring  and  concrete  fouiulaiion 
on  campus,  coat  $190,000;  also  build  cattle 
barn,  alter  power  house,  etc.,  $69.0ii0.  A 
R.  Hill,  prea.  Noted  Jan.  16. 

Mo.,  Joplin — Smith.  Ren  A  Lovltt,  archu 
Finance  Bldg.,  Kansas  City,  receive  hidii 
about  Apr.  1,  for  4  atory,  103  x  129  ft 
brick  and  reln.-con.  building,  concrete 
foundation,  here,  for  Y.  M.  C.  A  CaliimH 
Bldg.,  St.  Louis.  About  $250,000.  Noted 
Jan.  9. 

Mo.,  Klrksvllle — Cymnnsium.  etc. — Klrke- 
vllle  State  .Normal  School  plana  to  rebuild 
gymnasium  and  dormitory  recently  de¬ 
stroyed  by  Are.  Atiout  $100,000 

Mo.,  St.  laiuU — Hospital — Jewish  Hospit¬ 
al.  5415  Delmar  Blvd..  plane  to  htilld  hos 
pital.  About  $1,000,000.  A.  Waldheim, 
prea. 

Tex.,  Dallas  —  Synagogue  —  Shaareth 
Israel  congregation  soon  lets  contract 
building  white  brick  and  terra  cotta  on 
Kakina  and  Park  Ave.  About  $100,000 

Tex.,  Han  Angelo— Hotel — C.  C.  McBur- 
nett  having  plana  prepared  by  11.  A.  Over- 
back.  archt.,  Juanita  Bldg.,  Dallas,  for 
3  atory  addition  to  St.  Angelus  Hotel  here 
About  $60,000. 

Idaho,  Boise— T.  M.  C.  A.  Assn,  plans  tn 
purchase  site  and  construct  building.  Total 
coat  $166,000. 

Idaho.  Twin  Falls— High  School— TM. 
Ekluc.  plana  to  build  Junior  high  achool. 
About  $65,000.  B.  B.  Morse,  Twin  Falls, 
archt 

Utah,  Provo— Court  House — Utah  Co 
plans  to  issue  $250,000  bonds  to  build  court 
house. 

Utah.  Provo — Hospital — State  Lejtiala- 
lure.  Salt  I.,ake  City,  appropriated  $7.'i,0ii« 
to  build  addition  to  hoapital  here 

Utah.  Halt  Lake  City— Aaaemhly  Hall- 
State  I.,eglslature  appropriated  $75,0ou  to 
build  at  State  University,  here.  J.  A. 
Wiltsoe,  prea 

Aria,,  Jerome— PIre  Station,  Jail,  etc  — 
City  plana  election  In  April  to  vole  on 
$100,000  bonda  to  bufld  combined  fire  su- 
tlon  and  jail,  also  for  Are  mains,  lire  nKOt- 
tng  equipment,  culverts,  etc.  Bonds  lirj'e 
oualy  voted  were  Invalid.  Noted  Sept 

Aria.,  Phoenix— Hotel  and  Bunealowa-- 
Salt  River  Valley  Hotel  Co..  e,o  K.  * 
Parker,  prea  Southwest  Cotton  <  ''  '."“lir' 
son  St.,  plans  to  build  hotel  and  ''“"^a- 
lows  on  150  acre  alto.  About  $60».(i«i' 

Wash..  Heattio — Clubhouse — Se.ittle  Y^i 
Club,  Georgia  and  Railroad  .Sta.  1 

build  2  story,  timber.  In  Monthil.c  Parx 
About  $60,000.  J.  Graham,  Mfr' 
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BulldlnK-  (Continued)  t 

r.i  (  ovlno — School* — Covina  Qrammar 
l>-»  P'a""  election  to  vote  on  IIBO  - 
10  build  2  or  8  one  story  brick, 
hSilow  tl-  or  concrete  schoola 

r.i  l.oiis  Bench— Church — First  Chrls- 
„ '  iKHit  n-Katlon  hiivlnK  Plans  prei.iire.l 
IL  II  <»rr.  srcht..  1801  Viin  Nuyn  ItUlK.. 
TL  Anr.  1«‘B.  for  frame  church,  concrete 
rmlaiKoi,  on  5th  St.  anil  U<a;uHt  Ave. 
Atioul  ll^j.HbO. 

f'al  l.oii  A B*ele»  -  School — 1I<1.  Kiluc. 

’rVc  ivcs  bids  bulUUnK  1  ami  2  story, 
iV*  »  2'>"  ft .  brick,  concrete  foumlatlon.  on 
ifiT  ai  '  \l>out  $#0,000.  Allison  It  Allison. 
Jins  Ian  JlUlK.  urchta  Noted 

J»n.  m 

1,1  «>rsnae — Auditorium,  etc. — School 
TriiHtl^s  Iiliin  election  Apr.  5,  to  vote  on 
Iisnooo  bonds  to  build  auditorium  and 
niher  bulldliiKS  at  Orange  Union  High 
School  Hint.  site. 

('>1  San  Kranelaeo — School — Hd.  Kduo. 
mon  n  c.  Ives  bids  building  3  story,  brick 
concrete,  on  IKth  and  Halhoa  Sts. 
AlK>ut  $126,000.  J.  Held.  1st  Nat.  Bank 
Itldr.  archt. 

w  H.,  Halifax  —  Hospital  —  Salvation 
Arm'v  20  Albert  St..  Toronto.  Hnt..  plans 
amitalgn  to  raise  $160,000  to  build  hospital 
hrre 

Our..  Montreal — Custom  House — Dept. 
Pub  VVks.,  Ottawa,  Ont.,  soon  lets  contract 
hulldInK  extension  to  custom  house  here. 
Atiout  $900,000.  H.  C.  Wright,  c/o  lh‘pl. 
Pub.  Wka,  engr. 


use.,  Montreal— Memorial  Hall — lllshop 
Onmilchael  Memorial  congregation,  St. 
Albans  Anglican  Parish,  plans  campaign 
tn  raise  $50,000  to  build  Memorial  Hall. 
H.  K.  Horsey,  1720  Deha  llocho  St., 
minister. 


Ost.  Ia>ndoD— Theater.  Store,  etc. — J. 
*  j  J  Allen  having  plans  prepared  by  C. 
H  Crane  A  K.  Q.  Klehler.  archts.,  2S2.'i 
Dime  Hank  HIdg.,  Detroit.  Mich.,  building 
!  story.  85  x  1.72  ft.  with  27  x  182  ft.  lobby, 
rrin.-con.,  brick  and  steel,  rein. -con.  tloor- 
Ing.  concrete  foundation  on  I>undua  St. 
Aliout  $200,000.  Noted  Feb.  27. 


Ont..  MImleo — ^School — Town  soon  lets 
rontract  building  school.  AI>out  $60,000. 
j.  Kay,  socy.  Nottal  Mar,  13. 

Ont..  Toronto — StorA— Adams  Furniture 
Oo..  2$  Queen  St.,  W.,  plans  to  build  7 
•lory.  60  X  200  ft.,  rein. -con.  and  brick,  on 
Yonge  .St.  About  $200,000.  W.  Stcolt)  dt 
Sons.  Uyrie  HIdg.,  archt. 


ItIHH  HKAIKKB 


N.  V..  Albany— School — Until  Apr.  21,  by 
ltd.  Contr.  &  Supply,  building  I*.  S,  19, 
l-slory,  11  X  1-60  ft.,  brick  and  reln.-oon., 
roneretf  foundation,  on  New  Scotland  Ave. 
About  $50,000.  Fuller  ft  Uoblnson  Co.,  96 
I  Slate  St.,  archts. 


N.  V.,  Brooklyn — Schools — Until  Apr.  4, 
by  Ikl.  Kduc.,  500  Park  Ave.,  New  York 
city,  building  P.  S.  100,  4  story,  100  x  144 
ft.,  brick  and  steel,  concrete  foundation,  on 
West  1st  St.,  cost.  $299,600;  P.  R  80,  4 
story,  100  X  144  ft.,  brick  and  steel,  con- 
rrete  foundation,  on  West  19th  St.,  $810,- 
!jn.  H.  J.  Snyder,  Municipal  HIdg.,  New 
York  City,  archt  Noted  Dec.  6. 


N.  V.,  Home — School — Until  Apr.  10,  by 
Hd.  Kduc.,  bulldini;  2  story,  103  x  132  ft., 
brick,  cr>ncrete  foundation,  on  Linden  St 
About  $160,000.  W.  T.  Towner.  $66-6th 
Ave..  New  York  City,  archt.  Noted  Mar.  t. 

N.  V.,  Wards  Island — Dining  Room — 
Intll  Apr.  9.  by  State  Hospital  Comn., 
fapltol,  Albany,  building  3  story,  22  x  144 
ft.,  brick,  steel  and  ooncrete.  rein. >000. 
noortng.  concrete  foundation,  at  Manhattan 
htsie  Hoapltal,  here.  Former  bids  rejected. 


hotel 


N^tUvIlls  —  Hotel  —  Until  Apr  10 
B  Dixon,  building  S  story,  brick 
II  K.  Turbevllle,  Boottsville,  archt. 


heNi'*r.  —  Temple  —  Until  Apr.  16 
D7  Workers  of  Sub.  DIst. 

Vridgeiwrl,  building  2  story,  82  x  12! 

Ave.  and  Belmont  St 
Schmulbacli 

J»n  Jo''^***  •'^***- 


W-.  f  bleage  —  Exchange  —  Holabird 
rellni  "TM*v  South  Michigan  Ar 
bJuTi!'!"*'!  hulldlng  t-etory,  42  x  66  < 
ins  ~ addltlen,  reln.-oon.  flt>oni 
•no  00,1.  rete  foundation,  at  26  South  Seel 
C  hicago  Telephone  Co.,  212  W« 
'AMhIhgion  St.  About  1100.000. 


III.,  f'hlengo — School — Until  Apr.  2.  by 
ltd.  bkluo.,  building  8  alory,  106  x  160  ft., 

brick  and  steel  udditiun  to  Nash  School, 

rcln.-(*on.  (louring,  concrete  foundation,  on 
Erie  St.  and  Lumon  Ave.  AImiuI  $260,000. 
A.  K.  lluBMtniler,  6  .South  DearlMrn  St. 
archt.  Noted  S<*pt.  12. 

Wl»..  Superior  School — Until  Apr  14  by 
Bd.  Kduc.  building  2  story.  60  x  200  ft. 

with  I  story,  66  x  70  ft.  wing  on  list  .St 
between  l^mborn  and  Weeks  Sts.  Alsxit 
$200,000.  K.  K.  Johnson,  Wisconsin  Blk.. 
archt.  Noted  Feb.  20, 

la.,  Jefferson  -School— Until  Apr.  9,  by 
ltd.  Kiluc.,  building  3  story,  7#  x  152  ft., 

reln.-i'on,  and  brick.  AlH>ut  $  HO, 000. 
Proudfoot,  Bird  ft  Itawsuii.  810  Hubl>ell 
Itldg.,  Des  Moines,  archts.  Noted  Sept.  12. 


ft  1*0..  PolmertoM — School — Ud.  Kduc.  let 
contract  Imlldlng  grade  school  to  i'  W. 
Strayer,  Lemoyne.  About  $72,100.  Noted 
Mar.  6. 

I*a.,  Plilla.— Drill  Shed— Armory  Bd  of 
State  of  Pa.,  ('npitol,  Harrisburg,  ret-elved 
bids  Mar.  31,  building  I  siory,  164  x  262  ft. 
reln.txm.,  steel  and  brick,  reln-ix>n.  (toor* 
lug,  «H»ncrete  foundalloii,  on  IgAncaster  Ave 
fioin  8;nd  to  SSrd  St.,  from  (J.  F.  Pawling 
Co.,  1482  South  Penn  Su  .  $215,000;  Stand¬ 
ard  ('onslr.  (?o.,  1713  Sansoiu  St..  $23#,860. 
•Noted  Mar.  6. 

fti‘s.,  Phlla. — Theater — Advam-ed  Amuse¬ 
ment  Co  ,  C  O  Palace  Theater.  1214  Market 
HI.,  let  eonii'uot  for  remodeling  theater,  to 
D  I.  Henun,  6324  Cetlar  Ave.  About 
$60,000. 


la.,  Menlo — School — Until  Mar  81  by  Bd. 
Kduc.,  building  3-Mtory.  61  x  104  ft  ,  reln.- 
con.  and  stone.  About  $76,000.  KefTer  ft 
Jones,  610  Youngerman  Bldg.,  Des  Moines, 
archts.  Noted  Feb.  20. 

hlinn.,  Ilralneril  f'ourthotise — Until  May 
1.  by  Alden  ft  Harris,  archts.,  1011  New 
York  I.lfe  Bldg.,  SI.  Paul,  l>uUdlng  3  story, 
rein. -con.  and  iirlck,  rein. -con  flooring,  con¬ 
crete  and  rock  foundation  for  Crow  Wing 
Co.  AlKiut  $260,000. 


ftO.,  Cleveland — See  ‘'Industrial  Works." 

ftWIa.,  AlarsliHeld — School — Hd.  Kduc.. 
School  Dist.  No.  1,  let  general  oonlrad 
building  high  and  vocational  school,  to 
Krasin  Bros.,  Mnrshfleld,  $52,200. 

ftAIInn.,  HInomIngloii — (Minneapolis  P.  (>. ) 
— Club— Minneapolis  Auto  Club.  Hank 
HIdg.,  let  contract  building  2  story,  brick 
and  tile,  to  J.  Leek  Co..  $16  South  7lh  St 
About  $76,000. 


Minn,,  lluhl— High  School — Unlll  Apr. 

15,  by  St.  Louis  t'o.  Dist.  No  86,  building 
3  story  rein. -con.  and  brick  adilitlon,  reln.- 
con.  flooring,  concrete  and  rot^k  foundation 
on  Chestnut  St,  Almut  $275,000.  A.  W. 
Kerr  ft  Co.,  524  Metropolitan  Hunk  Bldg., 
Minneapolis,  archts. 

Minn.,  Chisholm — Auditorium — Ifntll  Apr. 

16.  by  A.  Puck,  archt.,  Tnrrey  Blilg., 
Duluth,  building  2  story,  86  x  125  ft.,  reln.- 
con.  and  brick,  on  Main  SI.,  for  city.  About 
$100,000. 


ft  Mo.,  Mt.  I,«ula — Hotel— A.  D.  Hates 
Constr  Co..  Chemical  Bldg.,  will  build  6 
story,  38  X  109  ft  and  $1  x  48  ft.  brick  and 
rein. -con.,  tx>ncr«te  flooring  and  foundation, 
at  5540  Pershing  Ave.  Altout  $100,000 
Work  will  be  done  by  day  labor. 


West  Hway.,  let  contract  building  8-atory, 
80  X  165  ft.,  rein. -con.  on  Srd  S.  and  Main 
His.,  to  Istrsen-Humpson  Co.,  Crocker  Bldg. 
San  Francisco,  $650,000. 


Minn,,  Virginia — Hall — Until  May  1,  by 
A.  C.  Bickford,  city  elk.,  building  3  alory, 
rein. -con  and  brick,  rein. -con.  flooring,  con¬ 
crete  and  ro«'k  foundation  on  Main  St. 
Almul  $200,000.  A,  W.  Kerr  A  Co.,  624 
Metropolitan  Bank  Bldg.,  Mlnneapollo, 
archta.  Nolgd  Feb.  IS. 

Cal,,  Compton — School — Until  Apr.  4,  by 
Compton  Union  High  School  Dial.,  build¬ 
ing  I  story,  56  x  146  ft.,  manual  arts 
scnool,  concrete  foundation.  Allison  A 
Allison,  1405  Hibernian  Bldg.,  Los  An¬ 
geles,  archta. 


w  n  nsn. 


—  - . . — . .  -  Biury,  con¬ 

crete,  with  brick  and  concrete  foundation, 
to  Bounds  ('list  Constr.  Co..  Walker  Bldg., 
Seattle.  About  $60,000. 


ft  Wash.,  Bremerton — Dance  Hall,  etc.— 
M.  K.  titles  let  contract  hullding  60  x  1 03 
ft.,  hollow  tile  building  to  ctmtain  dance 
hall,  etc.,  to  C.  Oleson,  Bremerton.  Alsmt 
$66,000. 


Federal  Government  Work 


H.  c.,  VftBcouvsr  •—  6m  "Industrial 
Works." 


PRICKH  AND  CONTRACTS  AWARDED 
(ftindicates  award  of  contract) 

ftMsss.,  Heston — Rectory,  etc.— St.  Phil¬ 
ips  congregation,  Harrison  Ave.,  let  contract 
hullding  8-story,  40  x  60  ft.  brick  and 
concrete  rectory  and  chapel,  concrete  foun¬ 
dation.  to  Archdeacon  ft  Sullivan,  6  Kaat 
Concord  St.  About  $60,000. 

Conn.,  Fairfleld — School — St  Thomas 
congregation  received  only  bid  building  2 
atory,  62  x  96  ft.  brick,  concrete  and  steel, 
rein. -con.  flooring  and  concrete  foundation, 
on  Boston  Post  Bd.,  from  Caeey  A  Hurley. 
120  Pequock  St..  Bridgeport  About  966,- 
000.  Noted  Mar.  18. 

ftConn.,  Hartford — School— Bd.  Kduc., 
north  East  School  Diet.,  let  contract  build¬ 
ing  3-story,  80  x  150  ft.  brick  and  con¬ 
crete  addition  to  echool,  concrete  founda¬ 
tion,  on  Weetland  St.,  to  Wise  A  Upeon, 
Ino.,  36  Pearl  St.  About  $226,000.  Noted 
Feb.  6. 


PHOPONRD  WORK 

N.  y.,  Htapletea — Hospital — CongrMa  ap¬ 
propriated  $190,000  to  build  addition  to 
hospital  here. 

D.  C.,  Wash. — Hospital — Congrese  appro- 
rlated  $550,000  to  build  complete  hospital 
ere. 

l>.  r.,  Wash. — Hospital — Congress  appro¬ 
priated  $760,000  to  remodel  and  enlarge 
hospitals  as  follows;  Camp  Coiy,  N,  HL  ; 
Camp  Hancock,  (la.  ;  Camp  Joseph  K. 
Johnston,  Fla.  :  Camp  Beauregard,  La. ; 
Camp  Logan,  Tex. ;  (  amp  Fremont,  Cal. ; 
alao  $1,500,000  has  been  appropriated  fur 
eanltorlum  at  Dawson  Springe,  Ky. 

Va.,  Norfelk — Hospital — Congress  appro¬ 
priate  $900,000  to  build  complete  hospital 
hare. 

Idaho,  Benners  Fsrrr — Roads— U.  8. 
Bureau  Pub.  Kds.,  Portland,  Ore.,  blans 
to  grade  4  ml.  Pend  Odellle  NatL  Surest 
Rd.  from  Addle  to  Copeland.  About  $10,- 
000.  L.  I.  Hewes,  Bway.-Yamhlll  Bldg., 
Portland,  Ore.,  diet.  engr. 


ftConn.,  New  Haven  (Hamden)— Church 
—Hamden  Plains  Methodist  Bpiaoopal  So¬ 
ciety.  Hamden,  let  contract  building  67  g 
116  ft.  brick  on  DIxwell  Ave.  and  Church 
St.,  to  J.  K.  Todd,  265  Kimberley  Ave. 
Noted  Feb.  11. 


ftN.  tn  tioag  Island  City — Studio  and 
I^aboratory — Famous  Players-Lasky  Corp., 
466  6th  Ave..  New  York  City,  let  contract 
building  4  atory,  100  x  200  fi,  studio  and 
8  atory,  90  x  120  ft.  laboratory,  both  reln.- 
oon.  and  brick,  reln.-oon.  floonmr,  concrete 
foundation,  on  Pierce,  Oraham,  eth  and  7th 
Avee.,  to  Fletechmann  Constr.  Co.,  S$1  7th 
Ave.,  New  York  City.  About  $8,000,000: 
cost  plus  percentage. 


AN.  tn  New  Tavb>— Theater— City  Real 
Retate  Co..  176  Bway,  will  build  8  story, 
169  X  111  ft  brick  and  steel,  concrete 
foundation,  at  4827  Bway.  About  tlO^OOO. 
Work  will  be  dons  by  dsy  labor.  B.  Cleve¬ 
land.  prea  Noted  Mar.  IS. 


Idaho,  (iransevllle — Roads — U.  8.  Bureau 
Pub.  Rds.,  Portland,  Ore.,  plans  to  grade 
22  ml.  Kooskia-Ixjwell  Rd.,  Idaho  Co. 
About  $100,000.  L.  1.  Hewee,  Bway.-Yam¬ 
hlll  Bldg.,  Portland,  Ore.,  diet  engr. 

Idaho,  Handpolnt — Roads — U.  8.  Bureau 
Pub.  Rda,  Portland.  Ore.,  plane  to  ^ade 
8  ml.  Kootenai  Cabinet  Rd.  between  Hope 
and  Pack  River,  Bonner  Co.  About  $25.- 
000.  L.  L  Hewee,  Bway.-Yamhlll  Bldg.. 
Portland,  Ore.,  dist  engr. 

BIDS  DESIRED 

E,  I„  Bleek  Island — Rip  Rap— Until  Apr 
4,  by  Lighthouse  Supt.,  Tompkinevllle,  N. 
Y.,  furnishing  and  piecing  6000  tons  rip 
rap  on  west  side  of  outer  end  of  (treat 
Salt  Pon.:|  Breakwater  here. 

R.  I„  Ooddiagton  Polat— Wall  and  Dock 
— Until  Mar.  SI,  by  Bureau  Yards  A  Docks. 
Navy  Dept.,  wash.,  D.  C.,  building  hare ; 
Spec.  272A  About  1225,000.  Noted  Deft  IS, 


F«‘«lorHl  (?ovfrnment  Work  (Continued) 

Mann.,  Huatoa — Kleolric  DrtdK*'  CrHiira— 
I'ntll  Apr.  14,  by  llurrau  Yarda  & 

Navy  l>*'pt..  W'aMh.,  I).  O.,  Inatalllna;  6 
rItH’trIc  bridKe  erunea  In  niai'hlnr  hIiou  ad* 
ditlon ;  Spec.  8477.  About  $175. OOU;  $10 
de|M)Mlt  required  tor  plana  and  apec.  Noted 
Sept.  26. 

CoBn.,  New  I.ondon — DredRliiK — t’ntll 
Apr.  8,  by  II.  S.  Knic.  tlltlce.  New  l<oiidon, 
for  annual  maintenance  dredarliiK  In  ('on- 
necticut  Itiver  below  Hartford;  advertleed 
In  thla  laaue. 

N.  Y.,  HulTala — llemovInR  Wreck— t’ntll 
Aur.  10.  by  IT.  S  Knir.  Oftlce.  640  Federal 
IlIdK.,  removlnir  wreck  of  Stean)t‘r  Tempeat 
from  Krie  Harbor,  I’a. ;  advertlaed  In  thla 
laaue. 

I>.  C.,  WaKh. — Hoad  Work — ITntll  Apr. 
15.  by  Zone  Suiiply  Otilcer,  1 7th  and  F  Sta.. 
N.  W.,  RradlnK.  pavinir.  dralnliiK,  etc..  In 
Houthern  portion  of  Arlington  Cemetery. 

W.  Va.,  Wlieellns — Uadlal  Hrick  Chim¬ 
ney — Until  Apr.  9,  by  r.  S.  Ktut.  Oftlce, 
WheellnR,  furnlahlnR,  dellverInK  and  erect- 
Inir  radial  brick  chlmneya  at  Dama  21.  23, 
25  and  27,  Ohio  Klver. 

W.  Va.,  WheellitR — Valve  Jacka— Until 
Apr.  17.  by  U.  S.  Kiir.  Oftlce.  'WheelInK,  fur- 
nlahlnft  and  dellverInR  river  wall  valve 
jacka  for  Hama  28,  26  and  27,  Ohio  Itiver; 
advert laed  In  this  laaue. 

Fla.,  Jarkaonvllle — Coal — Until  Apr.  16. 
liy  U.  S.  Kiir.  Oftlce,  Jackaonville,  furnlah- 
liiK  soon  abort  tone  <»al  for  IT.  S.  dredfiea 
on  St.  Johna  River  and  tributary  waters; 
advertised  In  thla  laaue. 

Fla.,  Fensarola — Klectrlcal  Equipment— 
Until  Apr.  7.  by  Bureau  Yards  A  Docks, 
Navy  I>ept.,  Wr.sh.,  D.  C.,  InatalllnR  here; 
S|H'C.  8786.  Altout  $30,000;  $10  deimalt 
rtHjulred  for  plana  and  apec.  Noted  Feb.  6. 

Mo.,  Ht.  l.oula — Earthwork — Until  ,\pr. 
23,  by  Secy.  Mlsstsalppl  River  Comn.,  In¬ 
ternational  Ulfe  Rldg.,  for  290,000  cu.yd. 
earthwork  In  Lima  l.,ake  D.  H..  near 
Quincy,  111.;  110,000  cu.yd.  earthwork  In 
Hunt  r>.  D.,  Hancock  Co.,  III.  ;  200,000 

cu  yd.  earthwork  levee  enlarReinent,  Mus¬ 
cat  Ine,  la. 


FKIf'KM  AMI  rtlNTHACTS  .\WAKIIEI> 

(AIndIcatea  award  of  contract) 

Al*a.,  Kaaton — Hoistway,  lAft.  etc. — J.  A. 
Welmore.  superv.  archt.,  treas.  dept..  Wash., 

H.  C.,  let  contract  Installing  hoistway, 
hydraulic  lift,  pump,  etc..  In  post  offlee 
here,  to  Otla  Elevator  Co..  Metropolitan 
Bank  Bldg.,  Wash.,  D.  C..  $10,870.  Noted 
Feb.  27. 

Al’a..  Phlla.— Steel  Storage  Racks,  etc. — 
Bureau  Yards  A  Docks,  Navy  Dept.,  Wash.. 
T>,  C..  let  contract  building  substructure  for 
steel  storage  racks,  laying  track,  grading, 
etc.,  to  Curtis  Bros.,  Ixingshore  and  Tulip 
Sts.,  Tacony,  $84,902  (110  days).  Noted 
Jan.  SO. 

*Vb.,  Vorktown — Wooden  Pier  and  Ap¬ 
proach — Bureau  Yards  A  Docks.  Navy 
Dept..  Wash.,  D.  C..  let  <»ntract,  to  Boyle- 
Roliertaon  Conatr.  Co.,  Evans  Bldg..  Wash.. 
D.  C.,  $166,207  (120  days).  Noted  Mar.  20. 

A  Fla.,  Penaarols — Concrete  Road — Bu¬ 
reau  Yards  A  Docks.  Navy  Dept..  Wash., 
D.  C..  let  contract,  to  J.  Jerken,  Brent  Bldg., 
$11,749  (60  days).  Noted  Jan.  16. 

.Ala,,  Ileratnr — Poet  Offlee — ^J.  A.  Wet- 
more.  superv.  archt.,  treas.  dept..  Wash., 
D.  C.,  received  bids;  (1)  original  bids.  (2) 
supplemented  bids,  amount  to  be  deducte<l 
from  (1)  S.  Plate.  Marlon,  Ind.,  (1)  $66.- 
870;  (2)  deduct  $10,878  ;  A.  Blair.  11  South 

I. 4kwrence  St.,  Montgomery,  $66,370.  (2)  de¬ 
duct  $9000  ;  R.  P.  Farnsworth  A  Co..  Owens¬ 
boro.  Ky  .  (1)  $60,678,  (2)  deduct  $16,328. 
Noted  Dec.  6. 

AMa.,  Ht.  UonU — Enlarging  Levee — Secy. 
Mississippi  River  Comn.,  1311  International 
Life  Bldg.,  let  <»ntract  filling  354,000  cu.yd. 
old  borrow  pits  and  rebuilding  or  enlarg¬ 
ing  96,000  cu.yd.  levee,  to  Nortnern  Dredw 
A  Dock  Co..  Providence  Bldg.,  Duluth. 
Minn.,  $121,060.  Noted  Feb.  20. 

ATes.,  K1  Paso — Valves,  etc. — V.  S.  Reel. 
Serv.,  El  Paso,  let  contract  furnishing  bal¬ 
anced  valves.  In  connection  with  Elephant 
Butte  Dam.  Rio  Orande  Irrigation  Project, 
New  Mexico,  Texas,  to  Rosedale  Fdry.  A 
Machine  Co..  Columbus  and  Preble  Sts.. 
Pittsburgh,  $11,080;  auxIIlaiT  control  seat 
rings  and  throat  pieces  to  Steams-Rogers 
Mfg  Co.,  1720  California  St.,  Denver,  Colo.. 
$6352 


Trx..  North  Ft.  Worth— Argon  Produc¬ 
tion  Plant — Bureau  Yards  A  Docks.  .Navy 
Dept.,  Wash.,  D.  C.,  received  bids  Mar.  17. 

<  1 )  net  price  and  time  for  work  com¬ 
plete  III  Hcconlance  with  drawings  and 
specifications,  basing  proisisal  on  coal  tar 
pitch  built  up  rcMitlng  and  excluding  all 
excavating  back  filling  and  concrete  work 
on  (HKilIng  iMxid  ; 

(2)  amount  to  be  deducted  from  (1) 
If  all  work  under  heading  “E)rection  of 
Machinery”  Is  excluded ; 

(3)  amount  to  be  deducted  from  (1)  If 
all  work  under  heading  "Removal  of  Gaa 
Holder”  Is  excluded  ; 

(4)  amount  to  be  deducted  from  (1)  If 
all  work  under  heading  "Piping  for  Ma¬ 
chinery”  Is  excluded.  Work  on  thla  head¬ 
ing  Includes  all  piping  fur  machinery  above 
ground  and  floors; 

(6)  amount  to  b«-  de«lucted  from  (1)  If 
all  work  under  heading  "Transmission 
Line”  is  excluded  ; 

(6)  amount  to  be  deducted  from  (1)  if 
all  work  under  heading  "Electrical  Distri¬ 
bution  System”  Is  excluded  ; 

(7)  amount  to  be  deducted  from  (1)  if 
all  work  under  heading  "Railroad”  Is 
excluded  ; 

(8)  amount  to  be  detiucted  from  (1)  if 
all  work  under  heading  "Roads  and  Walks” 
is  excluded  ; 

(9)  net  price  and  time  for  all  work  un¬ 
der  heading  "Erection  of  Machinery”  com¬ 
plete  and  In  accordance  with  drawings  and 
specifications ; 

(10)  net  price  and  time  for  all  work  un¬ 
der  heading  of  "Removal  of  Oas  Holders” 
complete  and  In  accordance  with  drawings 
and  specifications; 

(11)  net  price  and  time  for  all  work  un¬ 
der  heading  "Piping  for  Machinery”  com¬ 
plete  and  In  accordance  with  drawings  and 
specifications.  Work  under  the  heading 
Includes  all  piping  for  machinery  above 
ground  and  floors ; 

(12)  net  price  and  tint"  for  all  work  un¬ 

der  heading  "Transmission  Line"  complete 
and  In  accordance  with  drawings  and 

B|>eclflcatlons ; 

(18)  net  price  and  time  for  all  work  un¬ 
der  heading  "Electrical  Distribution  Sys¬ 
tem”  complete  and  In  accordance  with 
drawings  and  specifications; 

(14)  net  price  and  time  for  all  work  un¬ 
der  heading  "Railroad"  complete  and  In 
accordance  with  plans  and  specifications ; 

(16)  net  price  and  time  for  all  work  un¬ 
der  heading  "Road  and  Walks”  complete 
and  In  accordance  with  drawings  and 

specifications ; 

(16)  amount  to  be  added  to  or  deducted 
from  (1)  If  asphalt  built  up  roofing  Is 
substituted  for  coal  tar  pitch  ; 

(17)  unit  price  per  cubic  yard  for  ex¬ 
cavating  and  back-fll1li)g  required  In  con¬ 
struction  of  the  "Cooling  Pond”  ; 

(18)  unit  price  per  running  foot  for  all 
concrete  work  Installed  In  construction  of 
"Cooling  Pond”  Including  cutting  rock  at 
Iiottom  and  waterproofing,  from 

Dawson  Constr.  Co..  8l0  Union  Trust 
Bldg.,  Wash.,  D.  C.,  (1)  $543,000.  (time 
as  specified);  (2)  $13,000;  (3)  $8000;  (4) 
$112,000;  (S)  $4600;  (6)  $27,500  ;  (7) 

$6600;  (8)  $11,194;  (9)  $12,000;  (10) 

$3000;  (11)  $112,000;  (12)  $4600;  (13) 
$27,600;  (14)  $6600;  (16)  $11,194;  (17) 

$3.60;  (18)  $26. 

Central  Contg.  Co..  Beattie  Building. 
Houston.  (1)  $568,000.  (220  days);  (2) 
$20,000;  (3)  $5000;  (4)  $106.00();  (5) 

$2000;  (6)  $27,000;  (7)  $4500;  (8)  $8000; 
(16)  add  $600;  (17)  $1.00;  (18)  $4.00. 

Carroll  Electric  Co..  714  12th  St..  N.  W.. 
Wash.,  D.  C..  (1)  $696,768,  (180  days); 
(2)  deduct  $16,000;  (8)  deduct  $14,000; 
(4)  deduct  $58,000;  (5)  deduct  $6600;  (6> 
deduct  $36,000;  (7)  deduct  $5700;  (8) 

deduct  $14,000;  (9)  $20,600,  (60  days); 
(10)  $18,200.  (80  days);  (11)  $71,600. 

(60  days);  (12)  $7600.  (80  days);  (18) 
$44,500,  (60  days);  (14)  $9000,  (80  days); 
(15)  $19,700,  (60  days);  (17)  $$.00;  (18) 
$10.00.  Noted  Mar.  IS. 

Aral.,  Haa  niega— Barracks — Bureau 
Yards  A  Docks,  Navy  Dept..  Wash..  D.  C.. 
let  contract  building  7  barrack  buildings 
to  Dawson  Constr.  Co..  810  Union  Trust 
Bldg.,  Wash.,  D.  C.  (8.  7,  8  and  9b),  $949,- 
500.  Noted  Mar.  18. 


Miscellaneous 

PBOPOHF.D  WORK 

Roller  Coaster  —  West  Havoa  (New 
Haven,  P.  O.)  Coaa. — S.  A.  de  Waltoff.  67 
California  St,  plans  to  build  roller  coaster, 
2600  ft  track.  9000  ft  bank  iron.  600  ft. 
link  belt  and  60  hp.  electric  motor.  About 
818.000.  • 


City  having  plans  prepared  I  i.-  i.. 

Sayles.  city  engr.,  for  concreti 
vault  About  $16,600. 

Removing  Tracks,  Parking, 
more,  .Md.— Bd.  Estimates  coiisi.i.  r 
moval  of  parking  from  center  „t  Vn- u 
Ave.  between  Charles  and  Oak  S  ,,, 
ft.  long.  20  ft.  wide;  removal  of’ i-,,,!. 
Hys.  Co.  tracks  to  center  of  hii.,is 
paving  Itetween  tracks,  sheet  a-i.i,  ilt 
lielglan  blocks.  Coat  between  $2i* '  i'm 
$25,000.  a.  F.  Wleghardl,  city  ei.^r  ‘ 

Plan*  to 

fill  1  ml.  strip  along  water  from  f-om 
Lancaster  Terrace,  south.  260  ft  wide  in 
volving  33)  acres  averaging  3  yd  de.u  in 
cost  $17.60  per  lln.yd.,  1924  ni'r  aer^V.d 
$0.07  per  cu.yd.  Total  cost,  $30.8i)o 

Bulkhead — KUsImmee,  Fla. — Cilv  siwm 
receives  bids  building  bulkhead  at  i  ,|(e 
Tohopekaliga.  Bonds  for  $100,000  voted' for 
this  and  other  civic  Improvements. 

Telephone  Linen — Boone,  la. — Boone  Co 

Telephone  Co.  plans  to  expend  $25,000  for 
improvements  to  its  lines. 

Rood  Oil — Bavenport,  la. — Comm  Spoil 
Co.  soon  receives  bids  supplying  12ii.(iimi  i.;,| 
road  oil.  A.  A.  Ryan,  Davenport,  co  engr 

Traetors,  Drags,  ete.— WlllUton,  N.  n_ 

Comrs.  William  Co.  plan  to  purpliaiie 
tractors,  drags  and  other  road  equipment 
M.  Aaen,  co.  aud. 

Levee— Malta  Bend,  Mo. — 8aline-l.afav- 
ette  I.s-vee  DIst.  receives  bids  alsiuf  Apr  'l 
for  160,000  cu.yd.  levee  work.  About  135- 
000.  C.  S.  Swift,  Lexington,  engr. 

^extending  Klertrie  Distribution  SyNtmi 
etr. — Briglium,  Utah — City  voted  $‘l5(iiiil 
lionds  to  extend  and  overhaul  electric  dm- 
trlbutlon  system,  including  new  street  llglit- 
ing  equipment. 

Rnrk  Breakwater— Redondo  Bearh.  Csl. 
City  retained  Leeds  A  Barnard,  engra,, 
tral  Bldg.,  Los  Angeles,  to  prepare  eati- 
mate  of  cost  of  building  1800  ft.  rock 
breakwater  and  concrete  )Knit«<>na  filled 
with  sand.  About  $300,000  available.  Ad¬ 
dress  J.  V.  McCullen,  city  imlustrlal  mgr 

Road  tiroderM,  etc.- Ht.  Jobii,  N.  It. -Citv 
plans  to  purchase  4  road  graders  anil 
one  1)  ton  motor  truck,  tl.  F.  Klalier,  coiiir 
wks. 

Monument — Hull,  Qur. — City  plans  In 
build  monument.  About  $20,000.  H.  F. 
Boucher,  engr. 

CulvertN — Ottawa,  tint. — See  "Slreel.s 

and  Roads.” 

Culverts — Toronto,  Ont. — Toronto  A  York 
Good  Roads  Comn.  soon  lets  contract  liulld- 
Ing  7  rein. -con.  culverts.  Alaxit  $14,i>(lo. 
M  A.  James,  engr. 


BIDS  BKHIRKD 

Mlsrellaneous  Hnpplies  —  l.oiig  lalsnil 
City.  N.  Y. — Until  Apr.  3.  by  M.  K.  Connolly, 
pres.  (Jueens  Boro.,  furnishing  and  deliv¬ 
ering  6500  cu.yd.  sand,  2500  cu.yd.  Rami 
grit  or  broken  stone  chips  at  various  points 
In  borough,  2  automobile  pressure  distrlliu- 
tors  for  bituminous  distribution.  IncludlnR 
chassis  pump  tank  and  fittings. 

Mlsrellaneous  Hupplles— New  York.  N.V. 
— Until  Apr.  3,  by  Dept,  of  Parks,  furnish¬ 
ing  and  delivering  grits,  80,000  gal.  tar 
road  oil,  etc.,  Bronx  Boro. 

Mlsrellaneous  Hupplles — New  York.  N.  Y. 
—Until  Apr.  3.  by  J.  H.  Delaney,  comr 
plant  and  structures.  Municipal  Bldg.,  fur¬ 
nishing  and  delivering  200,000  wood  paving 
blocks,  8x3x8  m.,  and  200.000  wood 
paving  blocks,  2  x  6  2)  In. 

Miscellaneous  Hupplles — New  York.  N. '■ 

—Until  Apr.  4.  bv  F.  L  Dowling,  pres 
Manhattan  Boro.,  furnishing  and  delivering 
20,000  new  granite  paving  blocks. 

Rood  Roller — Newark,  N.  J.— Until  Mar 
81.  by  O.  C.  Bergen,  purch.  agt.  Essex  Co., 
furnishing  one  12-ton  single  cylinder  gaso¬ 
line  road  roller. 

Paving  Material— Hprlngfleld.  J’"' 

til  Apr.  2.  by  Dept.  Pub.  Wks.  furnishing 
about  2.000.000  bbls.  Portland  cement  tor 
state  and  Federal-aid  road  and  brlogf 
work. 

Paving  Material — Ht,  Paal.  Minn.— I’l^l' 
Mar.  II.  by  H.  W’  Austin,  purchasing 

a  Hall,  furnishing  paving  't'"'' {T. 

ng  crushed  rock,  cement,  woo  i  tilocxs. 
asphalt  filler,  asphalt  cement,  eti 
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Koxi  oil — Ht.  Pool,  Minn. — tTntll  Mar. 
bv  H  \V.  Austin,  purchasing  agt..  City 
14.11  (uiiiishlng  70  cars  more  or  less  road 
n  '/nr  I '.  lit.  Pub.  Wks..  60,000  gal.  more 
nr  lew  for  Wpt.  Parks.  Playgrounds  A  I»ub. 
Hides.  r.  .iulred  during  year. 

rill  •■111  llnlkhrnd — Astoria.  Ore. — Until 
inr  IR  f'V  Sanitary  and  Reel.  Comn..  bulld- 
mr  bulKli’.  ad,  fill  and  rock  work.  In  Red. 
imnid  I '1st.  No.  S.  Work  Involves  779 
lirsor  l'"'H  and  pile  shoes.  2860  straight 
iumber  piles.  36-40  ft.  long.  697.620  ft. 
Vakeflel'l  sheeting.  68.326  ft.  platform 
drckltiK  1S7.669  ft.  lagging.  76.682  ft.  wall- 
inr  "t  147  ft.  miscellaneous;  hardware.  1348 
lb  r*  22  In  18.760  lb.  1  x  24  In..  2746  lb. 
1  X  ‘’4  t»  34^2  lb.  f  X  80  In.  bolls.  166  lb. 
■  in  ”boHt  spikes.  6060  lb.  12  In.  boat  spikes. 
DO  lb  8  In.  galvanised  spikes.  3636  eu.yd. 
rook  rip-rap.  quarry  refuse  and  screenings, 
4901  cuyd.  one  man  rock,  1.286.201  cu^d. 
nil.  About  $400,000.  Noted  Feb.  27. 

PRirES  AND  CONTRACTS  AWABDBO 
(^Indicates  award  of  contract) 

aprlvlng  Piles — Providence.  R.  I. — Ma¬ 
rine  Ung  A  Drydock  Co.,  Allens  Ave.,  let 
contract  driving  1300  concrete  piles.  70-80 
ft  long,  for  new  marine  railway,  to  Aber- 
thaw  Constr.  Co.,  27  School  St.,  Boston. 

tlRrlaining  Wall,  etc. — Waterbary,  Conn. 
— Amer.  Krass  Co.,  Grand  and  Meadow 
Sta.  let  contract  building  rein. -con.  retain¬ 
ing  wall  and  10  x  16  ft.  rein. -con.  pump 
house,  to  Torrlngton  Bldg  Co.,  197  Water 
St..  Torrlngton.  About  $10,000. 


llltiH W AY-0MWK(10,  KAN. 


Oswego  to  ('hetopa.  Federal  Aid  Projec 
(awarded  contract)  ;  (B)  Klllott  &  Vi 
Mo.  :(!■>)  ('ameron-Joyce  Co.,  Keokuk, 
were  as  follows: 

Section  A 

2),S47  eu.yd.  earth  excavation  . 

24,4SS  eu.yd.  earth  borrow 

1)4.  S  eu.yd.  Claaa  "A"  concrete . 

40)  5  eu.yd.  ('laaa  “C"  concrete 

6.900  lb.  reinforeiug  steel 

42.900  sq.yd.  earth  shoulders .  .  . 

86, 164  sq. yd.  gravel  roadway 

184  ft.  drain  tile . 

2  section  markers . 

Hauling  and  installing  concrete  culvert  pipe 

584  ft.  l)-in.  pipe  . 

)22  ft.  18-in.  pipe  . 

)06  ft.  24-in.  pipe  . 

16  ft.  )0-in.  ptpe . 


Extended  totals. 


.4 

B 

C 

to  )6 

$0  45 

$0  40 

)) 

45 

)7 

19  00 

20  00 

20  00 

17  )0 

16  00 

18  00 

07 

07 

80 

04 

0) 

04 

58 

58 

66 

25 

20 

15 

25  00 

20  00 

25  00 

85 

65 

80 

1  10 

85 

1  0) 

1  50 

1  00 

1  4) 

2  50 

1  25 

1  90 

$81,078 

$85,378 

$89,779 

Seellon  "B" 


Bids  were  received  by  Commissioners  of  Labette  Co.  for  constructing  highway  from 
Parsons  to  Altaniont,  from  (A)  Elliott  &  Vance.  Parsons,  (awarded  contract)  -  (B)  W 
C.  Jucksch,  Sapulpa,  Okla.  The  unit  bids  were  as  follows:  ' 


MlNeellaiieons  HuppHea— Albany,  N.  Y. 
—State  Highway  Comn..  65  L,ancaater  St., 
received  bids  Mar.  16,  furnishing  and  de¬ 
livering  bituminous  material  (1)  cold  patch 
asphaltic  emulsion,  DIv.  1,  2,  3,  4  and  5, 

1 2)  cold  patch  asphaltic  emulsion,  EHv.  0. 
7,  8  and  9,  (3)  asphalt  cut  back,  all  divi¬ 
sions,  (4)  material  "A”  binder,  all  divi¬ 
sions,  (5)  light  cold  oil,  all  divisions,  (6) 
light  hot  oil,  all  divisions,  (7)  material  “T" 
cold  patch,  all  divisions,  (8)  material  -'T'* 
cold  applications,  all  divisions,  from  At¬ 
lantic  Refining  Co.,  Inc.,  8144  Passayunk 
,tve..  Philadelphia,  Pa..  (1)  $73,897.  (2) 
159.626.  (3)  $88,046,  (4)  $92,176  ;  (6  and  6) 
$31,143  ; 

Warner  Quinlan  Co.,  79  Wall  St., 
.N'ew  York  City,  (1)  $76,712,  (2)  $61,288, 

13)  $93,009,  (4)  $96,427,  (6  and  6> 

136.274  ; 

Capitol  City  Supply  A  Contg.  Corp., 
Albany,  (1)  $90,161,  (2)  $74,980,  r8)  $121,- 
293  ; 

Headley  Ctood  Roads  Co.,  30th  and 
Spruce  Sts.,  Philadelphia,  Pa.,  (1)  $91,062, 
I2l  $74,166,  (3)  $82,696  ; 

Standard  Oil  Co.,  of  New  York,  28 
Hway.,  New  York  City,  (8)  $80,176,  (4) 
$97,555.  (6  and  ^  $36,674  ; 

U.  S.  Asphalt  Refining  Co.,  90  West  St, 
.Vew  York  City,  (4)  $87,381,  (5  and  6) 
$34,343  : 

Texas  Co.,  17  Battery  PI.,  New  York 
City.  (4)  $96,767  ;  (6  and  6)  $50,696; 

Pradentlal  Oil  Co..  17  Battery  PI.,  New 
York  City,  (6  and  6)  $89,816: 

Barrett  Co.,  17  Battery  PI.,  New  York 
City.  (7)  $112J)66,  (8)  $126,611; 

United  Gas  Impvt.  Co.,  Broad  and  Arch 
Sts..  Phlla,,  Pa..  (7)  $121,667.  Noted  Mar.  6. 

Mlarellaneeas  HuppHea — New  York.  N.  Y. 

I-  Dowling,  pres.  Manhattan  Boro., 
i^lved  bids  Mar.  19.  furnishing  and  de¬ 
livering  (1)  600  tons  asphaltic  paving 

cement.  (2)  70.000  gal.  fuel  oil  (8).  40.000 
granite  paving  blo^s.  (4)  200,000  sewer 
eu.yd.  paving  sand,  (6) 
3000  cu  yd.  paving  grits,  from  Standard  OH 
Co..  26  Bway.,  (1)  $12,610  (2)  $6950; 

Co.,  8140  Passayunk  St., 
ri*  S  '  *  *3)  $16,830;  Warner-Qulnlan, 

36  Bway..  (1)  $17,366:  Booth  Bros.,  20(1 
/*)  $6000;  J.  lieopold.  Wool  worth 
in  6'  35®*®  1  Rockport  Granite  Co., 

<*>  *51®®:  J-  A.  McCarthy. 
I49th  St,  and  Exterior  Ave.,  (4)  $367(): 

Sand  Co.,  418  East  49th  St., 
<6)  $8880  (6)  $4440;  Lenox  Sand  (3ravei 
TA  157th  St..  (6)  $9186. 

Lou***.  222  4th  Ave.,  (6) 
I!****,  (8)  $4960.  Noted  Mar.  1$. 

Bl«>«k#— New  Ysrk,  N.  Y,— F.  U 
Manhattan  Boro.,  received 
19,  furnishing  and  delivering 
^Tanjte  paving  bi^ks,  from  W,  J! 
J  I*"'"?.;  Wsgl  46th  St..  $18,860; 

A  Co..  Woolworth  Bldg..  $15.- 
;;iv,,'‘"'  kPort  Granite  Co..  IS  Park  Row, 
*17,010  .Voted  Mar.  18. 


Section  R 

28,775  eu.yd.  earth  rxeavatiun. 

1 2,5)0  ou.yd.  earth  borrow 

41  I  cu.yil.  Clast  "A  "  concrete  .... 

)46  5  eu.yd.  ('laoa  “B"  concrete  . . 

82)8  lb.  reinforcint  ateel  . . 

47,479  sq..vd.  earth  ihouldeni . 

9S,)60  aq.yd.  gravel  roadway  . 

2  section  marltert 

Hauling  and  installing  concrete  culvert  pipe 

1208  ft.  I>in.  pijie  . 

248  ft.  18-in.  pipe  . 

•  92  ft.  24-in.  pipe  . 

)2  ft.  )0-in.  pipe  . 


Egtended  totals 


HTATE  HIGHWAY — rALlFORNIA 


Bids  were  received  by  State  Highway  Comn..  Forum  Bldg.,  Sacramento,  for 
constructing  state  highway  In  San  Luis  Obispo  Co.,  Dlv.  6.  Sect.  3.  Route  88,  from  (A) 
C.  H.  Hudson,  Marsh-Strong  Bldg.,  Los  Angeles;  (B)  Isbell  Constr.  Co.,  Fresno;  (C) 
John  P.  Holland,  San  FrancTsoo  ;  (D)  G.  S.  Benson  A  Sons,  Stimson  Bldg.,  Los  Angeles, 
$85,267;  (K)  F.  Rolandl,  660  Montgomery  St.,  ,San  Fracnisco,  n04.674  ;  (F)  Plamer  A 
McBryde,  Hooker  A  Lent  Bldg.,  San  Francisco,  $106,878  ;  (U)  W.  J.  Schmidt.  Berkeley, 
$182,440:  (H)  B.  J.  Crowley,  San  Francisco,  $168,627.  The  ulnt  bids  of  the  lowest  3 
bidders  were  as  follows: 

ABC 

Excavation 

78,200  eu.yd.  without  claasiBcatinn .  $0  69  $0  70  80  85 

KiOOlin.ft.  12-in.  corrugated  metal  pipe . .  I  )0  I  00  70 

)85  lin.ft.  18-in.  corrugated  metal  pipe, .  I  60  I  00  I  10 

295  lin.ft.  24-in.  corrugated  metal  pipe .  I  90  I  00  I  40 

85  lin.ft.  )C-in.  rurrugated  metal  pipe . . .  2  00  I  25  2  00 

345  lin  ft.  }6-in.  eorrugated  metai  pipe  . . .  2  50  I  60  2  50 

Portland  eement  concrete 

465  eu.yd.  Claaa  "A"  (culvcrta-monoraila)  .  .  .  22  00  25  00  20  00 

Surfacing 

3500  eu.yd.  (ahale  and  gravel) .  I  20  I  80  I  40 

loOO  lin.ft.  guard  rail .  100  1  00  60 

130  Monuments . I  50  I  00  I  00 


Extended  totals ... 


4kBebaUdlng  Ferry  Raeka — New  York, 

N.  Y, — J.  A.  Delaney,  comr.  plant  and 
structures,  rejected  all  bids  received  Feb. 
26  rebuilding  ferry  racks  at  Manhattan 
Terminal  of  Staten  Island  ferry.  About 
176,000.  Work  will  be  done  by  day  labor. 
Noted  Mar.  6. 

tkOIIIng  Roads— Raltlasere,  Md. — State 
Rds.  Comn.,  801  Garrett  Bldg.,  let  contract 
to  United  Gaa  Impvt.  Co.,  Broad  and  Arch 
Sts.,  oiling  87.96  ml.  roads  In  Dlv.  2,  Dor¬ 
chester,  Somerset,  Wicomico  and  Worcester 
Counties,  involving  69.103  gal.  oil.  coat, 
$8268 Dlv.  2,  81.61  ml.  roads  In 

(^ecil,  Kent,  Queen  Annes,  Talbot  and  Caro¬ 
line  Counties,  166,796  gal.  oil,  $19,647  :  Dlv. 
3,  68.8  ml.  In  Montgomery,  Howard,  Prince 
Georges  and  Charles  Counties.  109,188  gal. 
oil,  $18,179;  Dlv.  4,  147.88  ml.  roads.  In 
Baltimore,  Harford  and  Anne  Arundel 
Counties,  299,876  gal.  oil,  888,874  ;  to  At¬ 
lantic  Refining  Co.,  8144  Passavunk  Ave., 
Dlv.  5,  147.89  ml.  roads.  Carroll,  Frederick. 
Howard,  Montgomery  and  Baltimore  Coun¬ 
ties,  800,939  gal.  oil,  $86,962  ;  to  Barrett 
Co.,  16th  St.  and  Grays  Ferry  M..  161.66 
mi.  roads  in  Garrett,  Allegany,  Washing¬ 
ton  and  Frederick  Counties,  162,262  gal. 
oil,  $46,829.  All  oontractora  of  Phlla.,  ra. 
Noted  Feb.  18. 

(kOaa  Tank — Chleago,  IIL— Peoples  Gas, 
Light  A  Coke  Co..  122  South  Michigan  Ave., 
let  contract  building  10,000,000  gal.  gas 
tank  on  CTrawford  Ave.  and  88th  St.,  to 


Bartlett  Hayward  Co..  122  South  Michigan 
Ave.  About  $600,000.  This  is  first  Item 
of  construction  In  connection  with  plant 
to  cost  $16,000,000. 

4tDoek— Cedar  Rapids,  la. — Swift  A  Co., 
116  B  Ave.,  let  contract  building  24  x  100 
ft  addition  to  dock  with  60  x  (TO  ft.  wing, 
to  T.  Stark  A  Co.,  118  South  11th  St, 
$20,000. 

aTnnnel— Los  Angelea,  Cal. — Bd.  Pub. 
Wks.  let  contract  building  2nd  St.  tunnel, 
to  J.  Hayes.  1176  West  SOth  St.  About 
$996,778.  Tunnel  will  be  single  bore,  from 
Hill  to  Flower  Sts.,  1802  ft.  long,  28  ft. 
high,  masonry  lined  with  tile,  work  In¬ 
cludes  stairway,  coat,  1946,496,  grading  at 
portals,  $26,846 ;  87,694  sq.ft,  grading  for 
repaving,  80.11  per  ft.,  47,347  sq.ft,  asphalt 
repaving,  $0,096  per  sq.ft.,  102  sq.ft,  granite 
block  repavement,  $41  per  sq.ft.,  886  sq.ft, 
grading  and  asphalt  resurfacing,  $0,109  per 
•q.ft.,  1198  lin.ft.  cement  curb,  10.16  per 
lin.ft.,  148  lin.ft.  granite  curb,  $1,676  per 
sq  ft.,  28,806  sq.ft,  cement  sidewalks,  $0,114 
per  sq.ft.,  3841  sq.ft,  granite  block  iratters, 
80.417  per  sq.ft.,  storm  sewers  catch  oaslns, 
stc.,  $746,  sanitary  sewers,  $7997.  Noted 
Nov.  21. 

(kDsiB  sad  Tsssel— Ollads,  Csl, — Shasta 
Co.  let  contract  building  Meseelbeck  dam 
and  digging  Hoover  tuinel  for  Happfr 
Valley  Irrigation  Diet.,  to  W.  A.  Kraner, 
Balboa  Bldg.,  San  Francisco.  About  $$26.- 
000 :  cost  plus  percentage. 
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OFFICIAL  PROPOSALS 


HIdii:  April  3  iind  4. 

HighwAy  Work 

OFFICE  OF  THE  tiTATE  COMMISSION 
OF  lllOUWAYS 

Albany,  N.  Y. 

Sealnil  proposals  will  b<>  retidvcd  by  the 
undrrsiKn'sl  at  their  office.  No.  55  Iad- 
castcr  Street,  AlDany,  N.  Y.,  at  1  o’clotJt 
l*.M..  «in  Thursday,  the  3rd  day  of  April, 
1919,  for  the  repair  of  hlKhways  In  the 
followInK  counties: 

,\lbany  :  One  contract,  reconstruction. 

Uroome :  One  contract,  resurfacing. 

Delaware:  One  contract,  resurfacing. 

Erie :  two  contracts,  resurfacing  and  re- 
eonst  ruction. 

tJeneaee:  One  contract,  rei-onstructlon. 

Hamilton :  One  contract,  resurfacing. 

Herkimer;  One  contract,  surface  treat¬ 
ment. 

Monroe:  Two  contracts,  resurfacing  and 
surface  treatment. 

Oneida ;  One  contract,  resurfacing. 

Onondaga:  Four  contracts,  resurfacing. 

Saratoga :  One  contract,  rei’onatructlon. 

Sealed  proposals  will  also  be  received  by 
the  undersigno<l  at  their  off1<'e.  No,  55  1.4in- 
caster  Street,  Albany,  N.  Y.,  at  1  o'clock 
IVM.,  on  Friday,  the  tth  day  of  April, 
1919,  for  the  repair  of  highways  In  the  fol¬ 
lowing  counties: 

Allegany:  One  contract,  surface  treat¬ 
ment. 

Cayuga :  One  contract,  resurfacing. 

Fulton :  One  contract,  surface  treatment. 

Livingston ;  Three  contracts,  surface 
treatment  and  reconstruction. 

Monroe :  One  contract,  surface  treatment. 

Montgomery :  One  contract,  surface  treat¬ 
ment. 

Ontario :  Two  contracts,  reconstruction 
and  surface  treatment. 

Orleans ;  One  contract,  surface  treatment. 

Otsego :  One  contract,  reconstruction. 

Schenectady :  One  contract,  reconstruc¬ 
tion. 

Schuyler :  One  contract,  surface  treat¬ 
ment. 

Steuben :  Three  contracts,  resurfacing. 

Sullivan:  One  contract,  resurfacing. 

Tioga ;  One  contract,  surface  treatment. 

Tompkins:  One  contract,  surface  treat¬ 
ment. 

Ulster :  One  contract,  resurfacing. 

Maps,  plans,  specifleations  and  estimates 
may  be  seen  and  proposal  forms  obtained 
at  the  office  of  the  Commission  in  Albany, 
N.  Y.,  and  also  at  the  office  of  the  Division 
Enguieers  In  whose  division  the  roads  are 
to  be  Improved.  The  addresses  of  the  divi¬ 
sion  engineers  and  the  counties  in  which 
they  are  in  charge  will  be  furnished  on 
request. 

The  especial  attention  of  bidders  Is  called 
to  “General  Information  for  Bidders”  on 
the  Itemised  proposal,  specifleations  and 
contract  agreement. 

EDWIN  DUFFET, 
Commlasionsr. 

I  J,  MORRIS, 

Secretary. 


PROPOSALS  FOR  DREDGING.— U.  S. 
Engr.  Office,  Old  Federal  Building,  Wil¬ 
mington,  Del.  Sealed  proposals  will  be  re¬ 
ceived  here  until  11  A.M.,  Mar.  SI,  1919, 
and  then  opened,  for  dredging  Tuckerton 
Creek.  N.  J.  Further  information  on  ap¬ 
plication. 


Price,  13.60  an  inch — Copy  can  b« 
received  until  Wednesday,  10  a.m., 
for  issue  out  the  next  morning^ _ 

The  publication  of  an  ad¬ 
vertisement  on  this  page 
is  an  official  notice  that 
bids  are  wanted  from 
other  than  local  bidders. 

It  is  also  a  guarantee  that 
maximun  competition  is  in¬ 
vited  because  Engineering 
News-Record  is  the  one  nation¬ 
ally  recognized  medium  for 
Proposal  advertising.  Its 
Searchlight  Section  is  read 
each  week  by  nearly  every 
worth-while  contractor  in  this 
country  who  bids  on  public 
work  outside  his  own  city. 


OFFICIAL  PROPOSALS 

lIldH!  March  31. 

Water-Works  Improvement 

i'hlladelphia,  I‘a..  March  18,  1919. 

Notice  is  hereby  given  that  sealed  pro- 
iwsals  will  he  received  by  the  Bakerton 
Water  Company,  at  their  office  in  BakcT- 
ton  (Elmora  P.  O.),  Cambria  County, 
Penn.,  until  12  o'clock  noon,  on  Monday, 
March  Slst,  1919,  for  the  construction  com¬ 
plete  of  a 

(1)  .STORAGE  WATER  RESERVOIR 

One  and  one-fourth  miles  east  of  Baker- 

ton,  Cambria  County,  Penn.,  with  all  Its 
accessories,  in  which  the  Embankment 
Item  is  about  Seventeen  Thousand  Cubic 
Yards,  and  the  Concrete  Masonry  Item 
about  Twelve  Hundred  Cubic  Yards;  and 

(2)  EIGHT  INCH  CAST  IRON  PIPE 

water  line 

From  the  Gate  House  of  the  Dam  to 
Reed  Street,  in  Bakerton.  about  6600  lineal 
feet,  with  Specials.  Gates,  Hydrants,  etc. 

Proposals  will  he  required  to  conform 
to  Plans  and  .Specifleations  on  file  at  the 
Office  of  the  Bakerton  Water  Company,  421 
Chestnut  St.,  Philadelphia;  at  the  Office 
of  the  Sterling  Coal  Company,  In  Bakerton 
(Elmora  P.  O.),  Cambria  County,  Penn.; 
or  at  the  Office  of  E.  W.  Hess,  Engineer, 
In  Clearfield,  Penn.,  and  must  be  made  on 
the  Bidding  Sheet  that  will  be  furnished 
to  bidders  on  request. 

Each  bidder  must  deposit  with  each  of 
his  bids.  Cash  or  a  certified  check,  made 
payable  to  the  Bakerton  Water  Company” 
In  the  amount  of  Five  Hundred  Dollars 
($500.00)  a  said  guarantee  of  good  faith 
that  he  will,  if  a  contract  la  awarded  to 
him,  within  ten  (10^  days  thereafter,  exe¬ 
cute  a  written  contract  for  the  performance 
of  the  same.  1'he  deposits  of  other  bid¬ 
ders  will  be  returned  them. 

A  bond  satisfactory  to  the  Bakerton 
Water  Company,  In  an  amount  equal  to  the 
amount  of  the  bid,  for  the  faithful  perform¬ 
ance  of  the  contract,  will  be  required  of 
the  bidder  to  whom  either  contract  is 
awarded. 

Bids  must  be  sealed,  and  addressed  to 
the  “Bakerton  Water  Company”  and 
marked  plainly  on  the  outside  of  the  en¬ 
velope  enclosing  them,  “Proposal  for 
Water  Works  Improvements.’* 

The  right  is  reserved  to  accept  any  or 
reject  any  or  all  of  the  bids. 

BAKERTON  WATER  COMPANY. 

JOHN  M.  BRADLEY,  Pres. 


OFFICIAL  PROPOSALS 


Bids:  April  9. 

Road  Work 

CITY  OF  PROVIDENCE  WATER 
SUPPLY  BOARD 

Provl<len( c.  r,  | 

Seated  proposals  for  building  two  .tiM  tion* 
of  Earth  Road,  one  (Contract  4)  about  1| 
miles  in  length  In  the  Town  of  .Scltuate, 
R.  I.,  and  one  (Contract  7)  about  3  4  mlleii 
In  length  in  the  Town  of  Foster,  U.  i,.  „ 
parts  of  the  Road  Relocation  In  cotineetlon 
with  the  proposed  Scltuate  Ri  s.  rvolr,  will 
be  received  at  the  office  of  the  Water  .Sup¬ 
ply  Board,  City  Hall,  until  2:30  o'oltxk 
P.M.  on  Wednesday,  April  9.  1919,  at  which 
time  and  place  they  will  be  publicly  opened 
and  read. 

The  quantities,  in  cubic  yards,  of  the 
main  items  of  work  are  as  follows: 

Contract  Contract 


No.  4 

No.  7 

Earth  excavation  . . . . 

_ 12,000 

20,000 

Rock  excavation  . 

_  2,000 

2,000 

Borrow  . 

10,000 

Concrete  masonry  . . . 

. . . .  250 

190 

Contracts  4  and  7  are  located,  reajM-c. 
tively,  about  9  miles  and  16  miles  westerly 
from  the  City  of  Providence. 


Plans  and  pamphlets  containing  Informa¬ 
tion  for  bidders,  form  of  proposal,  contract 
and  bond  and  the  specifleations  may  be 
obtained  from  the  Secretary  of  the  Board. 
City  Hall,  or  at  the  ofllcc  of  the  (^lef 
Englne<*r.  661  Westminster  St. 

By  order  of  the  Water  Supply  Board. 

B.  THOMAS  POTTER.  Chairman, 
SAMUEL  N.  GRAM  MONT.  Se<  retary. 
FRANK  E.  WINSOR,  Chief  Engineer. 

PRELIMINARY  NOTICE 
Plans  and  specifications  for  the  construc¬ 
tion  of  other  earth  roads  In  connection  with 
the  proposed  Scltuate  Reservoir,  and  for 
the  construction  during  1919  of  portions  of 
the  main  dam  of  the  Scltuate  Reservoir  are 
in  preparation,  and  contracts  for  this  work 
will  probably  be  advertised  during  April 
Plans  and  specifications  for  the  main  dam 
and  dike  of  the  Scltuate  Reservoir  are  also 
in  preparation  and  this  work  wdll.  It  Is 
expected,  be  advertised  during  the  late  sum¬ 
mer  or  early  fall,  if  conditions  then  war¬ 
rant.  The  main  dam  and  dike  will  be  built 
mainly  of  earth  and  will  Involve  the  han¬ 
dling  of  about  2,500,000  cu.yd. :  the  work 
will  Include  gate  chambers,  masonry  spill¬ 
way,  spillway  channel,  a  reinforced  con¬ 
crete  bridge,  and  other  appurtenant  struc¬ 
tures. 

Preliminary  Information  may  be  obtained 
by  interested  contractors  at  the  offlee  of 
the  Chief  Engineer,  661  Westminster  8t.. 
Providence,  R.  I. 


Bids:  April  1. 

Concrete  Bridge 

Fort  Dodge.  Iowa 

Sealed  bids  will  be  received  until  »:»« 
A.M.,  April  1,  1919,  at  the  ofllce  of  the 
City  Clerk,  for  the  construction  of  a  rein¬ 
forced  concrete  bridge  across  Des  Moines 
River,  in  the  City  of  Fort  Dodge.  Iowa. 
Estimated  quantities,  2100  cu.yd.  concrete. 
60  tons  reinforcing  steel.  Plans  and  speci¬ 
fications  may  be  received  from  the  City 
Engineer  upon  a  deposit  of  $25,  which  win 
be  refunded  upon  return  of  plans  within 
SO  days  In  good  condition.  Osrtifled  check. 
10  per  cent. 

C.  H.  REYNOLDS,  City  Engineer. 
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CLAY  DRAIN  TILE — The  following  prices  are  per  1000  lin.  ft.: 

- New  York - - 

One  San 

Size,  In.  Current  Year  \fo  St.  I.ouU  Chira^o  F'raneisee  Dalla.-! 

3  .  $35  00  $35.00  $22  50  $30.00  33.44 

4  .  51  00  51.00  27  00  40  00  $45.00  50.16 

5  .  55  00  65.00  45  00  50  00  65  00  62.70 

6  .  90  00  90.00  55  00  60  00  90  00  83.60 

8 .  130  00  130.03  100  00  80.80  150  00  143  76 

SEWER  PIPE — The  following  prices  are  in  cents  per  foot  for  carload  Iota: 

- New  Yoric - 

One  San 

Site,  In.  Current  Year  Ago  St.  Louis  Chieago  Francisco  Dallas 
3.... .  $0.09  $0  096  .  $0  IM  $0  09  $0,132 

4  . 09  .096  .  .125  .15  .  132 

5  . 23.5  .144  .  .175  .1875  .207 

6  . 2.35  .144  $0.16  .175  .225  .207 

8 . 21  .224  .21  .25  .3475  .2875 

1C . .325  .336  .29  375  .45  .4025 

12 . $0.5  .432  .37  475  .50  .5175 

15 . 5$  .576  .56  63  .9375  7475 

18 . 7,5  .80  .92  1  00  1  275  .'*775 

20  ... . 90  .96  I  14  I  20  1.71  1.15 

22 .  1.20  I  28  I  46  I  60  .  1.495 

24  .  2  $»>  1.44  2  56  I  80  2.125  1.725 

27 .  2.n->  2  145  1.90  2.75  2.5875 

30 .  2  ,376  2  376  2  57  3  45  .  3.1625 

33 .  3  25  3  15  3  09  4  00  .  4.025 

36.... .  3.5675  3  588  3.37  4  35  .  4.60 


PIG  IRON— 
n.NCINN  VTI 

.Vo  2S<nitli<rn . 

North.  rii  Basic  ; . . 

Southern  Ohio  No.  2 .  . 

NEW  YOU  K,  Tidewater  delivery 

2.x  Virginia  tsilicon^  25  to  2^75_  . . 

.Southern  .No.  2  (Silicon  2.25  to  2  75) 

BIRMINGH.VM 

No.  2  Foundry . 

PHlUDF.l.PHIA 

Ewtern  Pa.  2X  (silicon  2.25  to  2.75) . 

Virginia  No.  2  . 

Ba-ic'  . 

Grey  Forge . 

CHICAGO 

So  2  Foundry  Ixical  . 

No  2  Foundry  Southern . . 

PITTSBURGH,  including  freight  charge  from  the 
vjlcy 

No.  2  Foundry  Valley . 

Bizic . 

Bissemer . 

•F.o.b.  furnace.  t  Delivered 


Boston  .  $0,093  $0  1393  p)  217  $(>  $266  $2  395  $$  6285 

St.  Paul  .  12  .18  28  45  2.00  4.75 

Denver . lOj*  .16  25  $2J  2  57J 

Seattle . 15  . 33|  64  2  00  . 

Kansas  City .  12  .18  .25  50  I  80  4.60 

■New  Orleans  .  .  52  per  rent  off  list 

Los  Angeles . (>$7  076  236  ,'5  90  . 

.Atlanta  .  32  per  cent  off  list 

*  ^in. 

ROAD  AND  PAVING  MATERIALS 

RO.AD  OIL53 — Following  are  prices  per  gallon  in  tank  cars  8000  gal.  mininam 
f.o.b.  place  named: 

Current  0ns  Month  Ago 

New  York,  45-65%  a-,plialt.  .  $»  05$  $0,061 

New  York,  liquid  asphalt.  .  ....  07  .074 

New  York,  binder .  071  .07} 

Now  York,  fluK  . .  05$  .06} 

St.  Louis,  40-50%  asphalt . 06 

Chicago,  15-20%  aspnalt . .  .10  .10 

Chicago,  100%  ilust  laysr .  .11  .11 

Dallas,  40-50%  asphalt . 09  .09 

Dallas,  60-70%  asphalt  .  .10  .10 

Dallas,  7^90%  asphalt .  .11  .11 

San  Francisco,  75-95%  asphalt,  per  bbl .  2  10  2.10 

ASPHALTUM — Price  per  ton  in  packages  and  bulk  'n  carload  lots: 

Brand  Packags  Bulk 

Texaco..  $2200  $2000 

Mexican .  35  50  33  50 

California .  17  00  13.75 

Texaco  and  Mexican  32.00  30.00 

. .  D  grade .  23. 10  . 

..  Trinidad  . .  45.00  . 

...California .  38.00  . 

..  Stanolind. .  . .  .  26.00 

Trinidad .  32. 50  ... 

Mexican  or  Magnolia  25  00  22.00 

D  grade .  13.50 

...Stanolind .  86  $0  19.90 


RAILWAY  SUPPLIES 


STF.F.L  RAILS — The  following  quotations  are  per  ton  f.o.b.  Pittsburgh 
sD(i  Chicago  for  carload  or  larger  lots.  For  less  than  carload  lots  5c.6>er  100  lb.  is 
ihargrd  extra: 

. -  Pittsburgh - -  - - Chicago - - 

One  One 

Current  Y ear  Ago  Current  Year  Ago 

$13  00  $55  00  $$>  00  $65.00 

$700  57  00  $7  00  67.00 

2  5«‘.*  3  I3$*  2.83'*  3.13$* 

2.51*  3  09*  2.79*  309* 

2.  $5*  3  00*  3.70*  3.00* 


Standard  liessemer  raib. . . 

Standard  npenhearth  raib 

lught  raib.  8  to  10  lb . 

Light  rails,  1 2  to  1 4  Ib  . . . 

Light  rails,  25  to  45  lb  . . . 

•Per  100  Ib. 

TRACK  SUPPLIES-  The  following  prices  are  baw  per  100  Ih.  f.o.b.  Pitta- 


Track  bolts  .  ..  4  90  V90  5.27  Premium 

Itandard  section  angle  bars .  3.00  3  25  1  22  Ibemiiim 

R.MLWAY  TIES — For  fair-sited  orders,  the  following  priees  per  tie  hold 

7  In.  X  9  In.  6  In.  x 
by  8  Ft.  6  In.  by  8  1 

Chicago  .  Plain  $1  48  $13 

San  Francisco .  Douglas  Fir — Green  1.35  .5 

."an  Francisco . Douglas  Fir — Creosoted  2.70  14 


New  York . . . 

Chicago _ , . 

San  Francisco . 

Dallas . 

Seattle . 

Denver . 

Denver . 

St  Paul  . .  . 

Kansas  City  . 

Kansas  City . 

I.,oe  Angeles  . 

St.  Louis . 

PAVING  STONE- 

Chicago . 

San  Francisco . 

Kansas  Cit.v . 

Boston  . 

St.  Paul . 

Atlanta. .  .  . 

Salisbury,  N,  C  . 

FLAGGING— 


Untreated  A  Grade  White  Oak 

6x8x8 


Untreated  A  Grade  Red  Oak 
6x8x8 


I  About  4x8x4  dressed  2  70  sq.yd. 

'  \  About  4x8x4  common  2  35  sq.yd. 

Basalt  block  4x7x8....  57.  75  per  M 

Limestone .  8.  75  sq.yd. 

5-in.  granite . 169  00  per  M 

Sandstone .  1 . 75  sq.yd. 

Sta.  No.  I  granite,  quarry  55. 00  per  M 
Std.  granite,  quarry. ...  62  50  per  M 

[  Bronx . *. .  . .  80  20  sq.ft. 

I  Manhattan .  .21  sq.ft. 

.  .  1  Queens.  5  ft.  square. .  .  20  sq.ft. 

}  5x20-in.  cross-walk...  701in.ft. 

1 8  in.  wide .  801ia.ft. 


7x9x8  white  oaic . 

7l9x8  red  oak  (No.  4)  $0.  80 . 

Note:— Add  36e.  each  (or  treatment 


PIPE 


STF.FL — From  warhouses  at  the  places  named  the  following  di 
fsr  iteel  pipe: 

. - Black  — 

New  York  Chicago 

1  to  lin  butt  welded . ;..  $7%  $6}% 

2$  to  4  in  bp  welded .  $8%  $8$  % 

. - Galvanised 

New  York  Chicago  St.  Loub 

:  I  to  3  in  butt  welded .  31  %  32  %  30$  % 

welded .  27%  87}%  t7\% 

MtUeablc  fittings.  Class  B  and  C,  from  New  York  stock  sell  at  -|-I5%list 
iP™**  Cast  iron,  standard  sisea,  10%  off 

j  CAST-IRON  PIPE — The  following  are  prices  per  net  ton  for  carload  lota: 

'  —  New  '^rk  — 

One  Month  One  St.  San  Fran- 

Current  Ago  Year  Ago  Chieago  Louu  cisco  Dallas 

J .  860.70  $65.70  858.33  $.59  80  $53.00  $82.55  $65.00 

■ ‘m  ind  over...,  57.70  62.70  55.35  69.80  50.00  79.55  68.00 

i  Gas  pipp  and  16-ft.  lengths  ars  81  per  ton  sstra. 


St.  Loub 
15% 


Chicago  . 

WOOD  BLOCK  PAVING— 

New  York . 

New  York  . 

Chicago . 

Chicago . 

Chicago  . . 

St.  Louis . 

St.  Loub . 

St.  Louis,  Minneapolb  spec . 

St.  Loub,  Minneapolb  spec . 

Seattle . . 

KanMa.1  City . 

St  Paul . 

Dallas . 

Dallat . 


Siie  of  Block  Treatment  Per  Sq.Yd. 

. . .  3$  16  83  25 

4  16  3  50 

.4  16  3  10 

....3$  16  2.95 

. . . .  City  sperifiratinns  3  10 

....  H  16  t  19 

....  *  16  8  .50 

....  34  1  91 

_  4  8  85 

....  4  16  255 

....  4  16  300 

. . . .  Minne^Mlb  speeificatknn  8. 80 

....  H  18  3.17 

....  4  18  3.56 
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CONSTRUCTION  MATERIALS 


PAVING 

OMP  0.0J6  $0.71  $0  84  $0  7«  $0.80  $o  M 

05JP  0,053  I  00  1.25  t  06  1.12  1  n 

072P  0  072  I.te  1.58  7  8$  1.4*  |  4k 

'0«7P  0  097  t.et  1.98  1.78  1.18  |  m 

049l{  0  049  1.00  1.25  I  06  1.12  I  i? 

067l(  0  047  I  t6  1.53  18$  1.46  I  4k 

089l{  0  089  1  6f  I  98  7  78  I  88  I  6A 

Mmdc  in  1 6-,  20-.  24-,  28-.  3^,  36-.  40-.  44-.  48-.  52-  and  56-in  »,  l.k 
I50-,  200-niid  300-ft  iMKtha  u,o-in«.uh 

Galvanised  is  about  10%  higher. 

NOTE  — New  3  ork  Warehouse  prire  is  about  15%  lower  than  K.vtn 
owing  to  mill  det-rea-r 

EXPANDED  METAL  LATH — Prises  in  carload  lots  per  100  yd  (or 
ars  as  follows; 

• - New  York - 

Cur-  One  8t.  .--sn 

Gage  Weight  rent  Year  Ago  Chicago  Louis  prsmurii 
27  233  $34,07  $30  of  $3100  $34  00  $38  UO 

26  250  35  23  32  03  32  00  35  00  4U  00 

25  300  36.51  3319  3325  4250 

24  340  37  73  34  30  34  50  37  00 

22  450  4048  3680  . 

About  10%  additional  for  smaller  quantities. 

BARS,  CONCRETE  REINFORCING  —  The  foUowing  quotatiuDi 

ROLLED  FROM  BILLETS 


SAND  AND  GRAVEL — Price  for  cargo  or  carload  lots  is  as  f olloars,  per  cu.yd. 


'ineYr.  ^  One  Yr.  One  Yr. 

Ago  Current  Ago  Current  Ago 

_  $2  00  $1  25 

I  60  $1.50  I  60  $1  50  I  10  $1.05 

2.00  1.50  1.25  I.IO 

2.50  2  15  3  00  2  60  I.OOf  .90 

1.76  1.21  1.82  1.21  1.68  1.21 

1.25  .80  1.25  .80  1.25  .80 

3.35  2.00  3.35  2.00  1.35  1.40 

1.25  1.00  1.35  1.40  .  68  .  50 

1.15  1.00  1.15  1.00  1.15  1.00 

7.70$  1.90  7.70$  2.00  9<$  1.00 

f.75  1.30  $76  1.95  1.60  1.95 

‘  ■  2  40  ....  1.12  ... 

1.03  . 70  .... 

iM-r  ton,  $6.  tKaw  River  sand  is  $1  50 


Current 

New  York 

Denver  . 

Chicago  ... 

Kansas  (Uty  . 

St  Louis*  ... 

Seattle  .... 

DaUas  . 

St  Paul  ... 

San  k'rancisco 
Boston  .... 

New  ttrlsans. 

Atlanta . 

I.oa  Angelas... 

'Fine  white  sand,  Pacifn-  and  Ottau’ 
per  yd  $Per  ton. 


PSinisi 


CRUSHED  STONE — Pries  (or  cargo  or  carload  lots  is  as  follows,  per  cu  yd.; 

Current  One  Year  Ago  Current  ^  One  Year  Ago 

New  York .  $1  65-1  75  $1  60  $1  75-1  85  $1  75 

Chicago  .  I  60  I  50  '  ' 

St.  Louis  .  I  35  I  35 

Dallas  .  2  25  1,51 

Han  Franeiseo  .  115  I  00 

Boston  . .  3  00*  I  90 

St.  Paul  .  I  15  1.00 

Denvar  .  1.50 

Kansas  City .  I  70  1.60 

Ssattls .  1.10 

AtlanU  .  2  60  1.8$ 

]  CIS  .Angslss . . .  1.12  .... 

♦Per  ton  at  crushsr 

LIME — Warehouse  prices; 

V  Hydrated  per  Ton 

'  Finished  Common 

NswYork  .  $17  50  $14  50 

Kanras  City .  22  80 

Chicago  .  18  00  17.50 

St  Louis .  22.00  18.00 

Boston  . .  33  50  18.38 

Dallas  .  2.25*  1.25* 

San  Francisco  .  19. 00  ..... 

8t  Paul  .  35.00  19.50 

Nswthlaans .  1.90* 

Atlanta .  . 

Dsnvar .  . 

I.os  Angelas .  3.0$t 

*  200-11)  barrels  t  Par  180-lb.  barrel.  $  l*sr  ton. 

NOTE — Refund  of  lOe  per  barrel 


- - New  York  — . 

Mill  Cur-  One  Y’ear  St 

In  Pittsburgh  rent  Ago  Chicago  Louis 

andUrger  $e.8.5  $8.37  $4.12  $8  87  83.44 

.  f  $«  8  $y  4.18  8  $r  8.4!I 

.  *44  447  4.23  8. $7  3.61 

.  $.60  8.6*  4.38  3.6$  8.69 

.  $  86  3  87  4.62  $  87  8.9$ 

Twisted  bars  cut  to  length  take  estra  of  27{e.  per  100  m 
bars,  uncut,  7io. 

ROLLED  FROM  RAILS 

Ht. 

Chicago  Ixiuis  Dallas  Chicago  Lnuis  1 

tin.  and  larger  $t  $6  $'i  $5  $4  75  I  .  $7  ^  $;  70 

.  t  .60  *  50  4  80  i  3  96 

.  $65  3  66  4  90 

BRICK — ^To  contractors  the  price  per  1000  in  cargo  or  carload  lot* 


Dallas  PraodMo 
$4  7l  $t  «„ 

♦8(1  It:, 

4.90  1  ro 

5.00  L 

5  25  >;  m 

Eatra  on  dalormad 


tier  300-Lb.  Barrsl 
isd  Common 
)  $2  65 

>•  2  20* 
I*  1.10* 

1.75* 

I  3.30 


— Common 


One  One  Year 
Current  Month  Ago  Ago 

New  York .  $15  00  $15  00  $10  25 

Chicago  .  12.00  12  00  8  00 

St.  Louis,  selected. .. .  18  00  18  00  13.00 

St.  Louis,  salmon .  10  00*  12  00  9.00 

Denver .  I2.00t  12  00  8.50 

Dallas  .  16.07  16  07  11.00 

San  Francisco .  12.50  12.50  10  00 

Boston  . (on  job)  18  00  18.00  13.50 

New  Orleans .  IS  00  15.98  12.00* 

St.  Paul  .  10.25  10  25  8.35 

Kansas  City .  14  00  14  00  11.00 

ScatUe  .  15  00  15  00  10  00 

Atlanta .  15  00  16  00  10.50 

Lue  Angelee  .  12  50 

*  Hard  brick,  $16.  3  .Salmon  is  $10. 

HOLLOW  TTLE — Price  per  block  in  carload  lots  for  hollow  building  tile: 

—  New  Y ork  — .  Kactcri 

,  One  San  Perth 

Year  Chi-  St  Fran-  Amboy, 

Current  Ago  cago  Louis  cisco  Dallas  N  J 

4sl2sl2  .  $0  11925*  $0  09  $0  08  $0  08  $0  1125  80  1072 

6sl2zl2 .  159*  .12  113  105  .15  . 1474  $0  1512 

8x12x12 . 16  144  15  . 2010  1944 

10x12x12 . 168  1  73  .  2546  2261 

12x12x12 .  . 308  208  . 3082  2916 

♦Additional  charge  for  trucking. 

4x12x12  8x12x12  I2il2il2 

Boston  .  . $0  11  $0  21  $0  30 

St.  Paul  . 056  .11  162 

KanaaKf'ity . . . 07  86  1  5  205 

Denver . 12)  .18  25 

Seattle . 09  175  30 

AtUnta . 16  .13)  .21 

Los  Angeles .  .082  .  154  216 

New  Drisans.  .  .  .17  .33  .34 

STRUCTURAL  MATERIAL — The  following  are  the  base  prices  f  ob  mill, 
Pittsburgh,  together  with  the  quotations  per  100  lb.  from  warehouses  at  the 
places  named: 

Mill  New  York  San 

Pitts-  Cur-  I  Yr.  St  Chi-  Fran- 
burgh  rent  Ago  Louis  cago  cisco  Dallti 

Beams,  3to  I5in . $7  4-5  $3  4?  $4  195  $.1  .39  $.3  4?  $<  70  f,  7a 

Channels,  3  to  1 5 in .  *  45  8  47  4.195  3. .79  8,47  i  70  5  33 

Angles.  3  to  6  in  ,  i  in.  thick .  $.$5  8.47  4.195  8  .39  8  47  4  70  4  33 

Tees.  3  in.  and  larger .  *.$5  3.6$  4.195  8.3*  8.47  4  70  Sr 

Plate* .  *  66  8.67  4  445  8  .39  8.67  4  90  4  4' 

RIVETS — The  following  quotations  are  per  100  lb.: 

STRUCT  tJRAL 


Bnck  lUoi 
No  Quotation- 


Price  to  dealers  for  500  bbl.  or  over,  f.o.b.,  oxchiaivo 


NATURAL  CEMENT 
of  bags: 

St  Paul  (Austin) 

Kansas  City  (Ft  Scott) 
Now  Orleans . 


PORTLAND  CEMENT — These  price*  are  for  barrels  in  carload  lots,  without 
bags,  to  contractors: 

Current  One  Month  Ago  One  Year  Ago 
Without  Hags  With  Hags 

12  45  $2  55 

2  62  2  50 

2  57  2  87 

2.05  2  36 

2.15  2  71 

2  32  2  84 

2  28  2  80 

2  22  2  78 

2  22  2  80 

2  16  2  73 

2  20  2  91 

2  16  2  73 

2  28  2  88 

2  24  2  80 

2  30  2  45 

3  00  2  80 

2  77  3.10 

2  40  2  58 

2  67  3  20 

2  30  2  74 

2  13  3  25 

2  53  2.60 

2  75  2  60 

2.44  5.80* 


New  York  ...  .  $2  45 

Jersey  City  .  2  62 

Huston  . .  2  57 

Chicago  .  2  05 

Pittsburgh  .  2  15 

Cleveland  .  2  32 

Detroit  .  2  28 

Indianapolis  ....  . 2  22 

Toledo  .  2  22 

Milwaukee  .  2  16 

Iluliith  .  .  2  20 

Peoria  .  2.16 

Cedar  Rapids .  2  28 

Davenport  ...  2  24 

St.  l.«uit  .  2  30 

San  Fr«nci*eo .  3  "0 

'  ew  1  'rlaans .  $70 

At.  Paul .  2  40 

Denver  .  2  67 

Kansas  City  .  2  30 

Seattle .  2  13 

Dallas . 2  03 

Atlanta .  $.60 

Cincinnati  .  No  quotath 

Ixw  A  flgelns  2  68 

NOTE  —  Bag  cha'ge  is  generally  25c.  each 


■Warehoui 


—New  York-  San 

Mill  Current  One  Chi-  St  Frsn- 

Pittsburgh  Yr.  Ago  cago  laiuis  cisco  Dailir 

)  in.  and  larger .  $4.*0  $5.05  $6,095  $4  87  $4  94  $6  70  $'>71 

CONE  HEAD  BOILER 

i  in.  and  larger .  4  .30  6  1  5  6.195  $  97  5.04  6  80  <  7> 

and  H .  4  48  8  .30  6.345  5  It  5.  19  6  95  « 

and  A  .  $  70  5  55  6  695  6  47  5  44  7  30  7  15 

I.«ngtns  shorter  than  I  in.  take  an  extra  of  50e.  I,ength*  between  I  in  sod  2  is 
take  an  extra  of  2Se. 

PREP.ARF.D  ROOFINGS  .Standard  grade  rubbered  surfan-,  complcli' 
with  nails  and  cement,  coats  per  square  as  follow*  in  New  York,  .St.  I-uuis,  (wag" 
and  San  Franciaoo:  ^ 

- - l-Ply - -  - - 2-Ply  — —  -  5-1%.  r 

c.I.  I.cl.  c.I.  Id.  cl  I'd 

No.  (grade  .  $1  35  $1  60  $1  70  $1  95  $2  05  $2  W 

No.  2  grad* .  I  20  I  45  I  50  I  75  I  80  2  05 

Asbestos  asphalt-saturated  felt  ( 14  lb.  per  suuare)  costs  $5.00  per  100  lb. 
Slate-siirfaoed  roofing  (red  and  green)  in  rull*  of  108  s<i  ft.  costs  $2  <0  pernw 
in  carl  lad  lots  and  $2.3$  for  smaller  uuantitie*. 

Shingles,  red  and  green  slate  finish,  cost  $5.50  per  suare  in  earlua-1.  . .  5  75ir 
smaller  quantities,  in  Philadelphia. 


TRIANGLE  MESH-  I*ricc  per  100  sq.ft  in  carload  lots: 

PLAIN  4-IN,  X  4-IN.  MESH 

Sectional  Area  San 

Style  Square  Inches  Pitts-  St  Fran- 

Number  per  Ft.  Width  burgh  New  York  Chicago  (.^niis  Dallas  cisco 

032  0032  $09$  $109  $098  $1  03  $1  13  $1  36 

049  0  049  I  18  I  40  1  $6  I  32  I  43  1.72 

068  0  068  1  44  I  73  1  53  I  64  I  79  3.15 

093  0  093  1  8.5  2  23  1  97  2  11  2  41  2.77 

126  0  126  $  $8  2  82  «.$8  2  67  2  92  3.50 

153  0153  87*  3.38  8  90  3.19  3.48  4.18 

180  8  180  31$  3.85  3  33  3.66  5.99  . 

245  8  245  $1*  5.18  1  $0  4.83  $27  . 

287  0287  I  78  5.90  1.08  5.58  8.10  7.51 

336  0  336  6.5$  8.83  5  89  8.47  7.08  . 

395  0.395  8.$0  7.M  8.88  7.50  8.19  . 


■OOFINii  MATEKIAL&— Priw  per  ton  f.o.b.  New  York  end  Chieace: 

”  Thu 

Corlood  Lou  Cerlood  LoU 
N.  Y.  ChtcMu  N.  Y.  Chieaco 

T-Mt(Mlb  perequreol  lOOeq.  It.)...  $5f  00  fSi  $5,100  tS.t  M 

«t'h' in  40^bn>bl.) . .  19.00  It  00  tO  00  17  00 

hunherrele) .  J6  00  16  00  41  SO  41.50 

{I!].  , .  .  67.50  67  50  72  00  72  00 

SHEE  >  '<2iu>t*tiona  ere  in  eenU  per  pound  in  verioue  eitiee  from  werehouee, 
.L.  . . .  from  mill; 


Blur  Ann.-eird 
No  to 
No  12 

No  14 

nietk  .  .. 


No.  26 

No  28 . 

GilraDiiid 

No  I# 

No  12 

No  M  .  . 


I-arge 

San 

— Nsw  York— 

Mill  Lots 

St 

FVan- 

tine 

Pittsburgh 

Louis 

Chicago 

ciaco 

Current 

Yr  Ag 

_  3  SS 

4  *9 

4.67 

6  80 

4  67 

5  45 

_  3.eo 

4-U 

4  69 

6.66 

4  66 

5  50 

_ 3.es 

4  39 

4  67 

6  90 

4.67 

$.55 

....  4  t6 

6.04 

6  17 

6  76 

6.4* 

6  25 

....  4*0 

6  14 

6.69 

6.60 

6  47 

6  10 

....  4*6 

6  19 

6  67 

6  96 

6  66 

6  40 

....  4.36 

6. 69 

6.37 

7.06 

6  6* 

6  45 

....  4  to 

6  64 

6.76 

6  97 

6.70 

_  4  60 

6.64 

6  69 

7  30 

6  06 

6  80 

_  4  60 

6  64 

6.83 

7  .10 

6.07 

6  80 

_  ,5  /0 

6  64 

6  1* 

7  60 

6  .17 

7  10 

. .  6  16 

6  99 

6  66 

7  7.5 

6  66 

7.25 

.  ...  6  40 

6  69 

6  49 

7  90 

6  67 

7  40 

5  70 

6  44 

6.76 

8  30 

6.97 

7  70 

nig.  AV 

LINSF.ei)  OIL— Three  pricee  ere  per  tellon: 

- - New  York  -  -  Clevelend - -  - - Chirefo- 

One  One  Oi 

Current  Yeer  Ago  Current  YeerAgo  Current  YeerA 

Riwinherrel .  $I5»  $1.5$  $168  $1.65  $1.66  $1. 

rent  .  1  70  1.65  1  85  I  SO  1.86  I. 

WHITE  AND  RED  LEAD  in  SOO-lb.  loU  eell  ee  (oUowe  in  cenu  per  pound: 

- -Red - — - -  - - white - 


yjur  \juc  i/ne 

Current  YeerAgo  Current  YeerAgo  Current  YeerAgo 
$1  55  $I.5S  $1  68  $1.65  $1.66  $1.65 

I  70  1.65  I  85  I  80  1.86  1.7$ 


is  and  50-It 
lij-lli  krg 
VIn  raim  . 
l-lb  raiw 
500  ll>  l< 


Current 

1  Year  Ago 

Current 

1  Vr  Ago 

Dry 

Dry 

and 

and 

Dry 

In  OU 

Dry 

In  Oil 

In  Oil 

In  Oil 

11  00 

14.50 

112$ 

11.00 

11.00 

10.  50 

11.2$ 

14  7$ 

11.10 

11.25 

11.25 

10.7$ 

11.50 

1$  00 

11.7$ 

11.30 

11.50 

11.00 

1$  00 

16.50 

13.2$ 

11.00 

15.00 

11.00 

16.00 

17  50 

11.2$ 

11.00 

16.00 

11.00 

lb.  raiw  .  10. uu  1/  >u  ir.ai  lo.uu  lo.uu  io.uu 

500  Ih  loU  lens  10%  dieeount;  2000  lb.  lots  leas  IO-2$%  diaoonnt. 

LUMBER 

San  Franclsro — Priree  of  rough  Douglas  fir,  No.  I  ronimon,  in  more  than 


iirlosd  lots: 

Lumber  Price# 
6-8-12  and 

14  Ft. 

in  Yards  at  San 
10-16-18  and 

20  Ft. 

Franeiaco 

22  and 

24  Ft 

25  to  12  Ft. 

and  4 

$26  00 

$26  50 

$27  50 

$!9  50 

)i6  and  8 

27  00 

27  50 

28  50 

iO  50 

4x4  6  and  8 

28  50 

29  50 

10  50 

12  50 

UlO  and  12 

27  50 

28  50 

29  50 

11  50 

)xl4 

28  00 

29  00 

10  00 

12  00 

4il0  and  12 

28  50 

29  50 

10  50 

12  50 

4il4 

29  50 

10  50 

24  Ft.  and  Under 

11  50 

25  to  12  Ft. 

11  50 

11  to  40  Ft. 

6ll0  . 

$28  50 

$10  50 

$11  50 

6x14  . 

10  00 

12  00 

11  00 

lilO  . 

11  50 

11  50 

14  50 

MI4 

11  00 

1$  00 

16  00 

New  York,  Chicngo  and 


•  Southern  Pine  ■ 


St.  Loult 

—Nsw  York*— 

— Chicago-  - 

■ - St.  Louis - - 

20-24 

20  Ft. 

2^ 

20  Ft 

22- 

Ft 

14  Ft 

and  Under  24  Ft.  and  Under  24  Ft. 

h  4  to  8i  8 . . 

$.19  00 

$40.00 

$38. 60 

$39.60 

$35.00 

$17.00 

hlOto  10x10 . 

4-1  00 

44  00 

40  SO 

41.60 

18.50 

40.00 

5x12(0  12x12 . 

46  on 

46  00 

43.50 

44.60 

40.00 

41.50 

5x14  to  14x14 . 

60  iW 

61  00 

47  60 

48  60 

45.00 

47.00 

3il6  to  16x16 . 

64  00 

66  00 

61  00 

66.00 

48.00 

50.00 

5iHto  18x18 . 

69.00 

60.00 

66  00 

66  00 

52.00 

53.50 

4x20  to  20x20 . 

66.00 

63.00 

61  00 

66.00 

'From  l.uiiiharmwn's  Bureau 


Over  24  ft. — Add  $1  for  each  additional  2  ft.  in  length  up  to  40  ft.  for  siaea 
12 1 12  and  under;  for  aiiea  over  I2x  I2edd  $2.  For  merchantable  add  $2to  siaea 
10 1  10  and  under.  For  prime  add  $2  to  the  price  of  merchantable  for  all  siaea. 
Othwr  Cities 


-8  X  6-In.  X  20-Ft.  and  Under- 


12  X  12-In 
20  Ft.  and  ITnder 


Ttieton .  $46  50 

Oineinnati  .  37.00 

Knnaiis  (’ity.. . .  40.50 

Seattle  .  17.50 

New  (ii  leans  . . .  31.  SO 

fit.  Paul .  46.00 

Denver  .  44.00 

.Itlania .  36.60 


Kansu  Cite . 

fiealtle  ,  . . , 

New  <  itif.ana. . 


Fir 

Hemlock 

Sprues 

P. 

Fir 

$45  00 

845  00 

$46  00 

852  00 

$46  00 

16.00 

41.00 

41.50 

41  50 

19.50 

45.50 

43.50 

17.50 

17.50 

17.50 

17,50 

17.50 

36  60 

50.00 

46.00 

46.00 

$1.00 

34.50 

34.50 

49  00 

39.00 

43  00 

l-In.  Rough,  10  In. 

X  16  Ft 

Ms  T. 

and  Gr. 

and  finder 

10  In. 

16  Ft. 

P. 

Fir 

Hsmioek 

P. 

Fir 

$50  00 

$45.00 

$40.00 

845.00 

$4$  $0 

...  50.50 

40.00 

40.00 

48.50 

44.50 

...  50.00 

55.75 

55.75 

$1.50 

61.00 

...  1750 

17.  $0 

17.  $0 

17  50 

17.50 

...  31.00 

31  60 

...  41.00 

19.66 

39. 6o 

42.00 

38.00 

...  45  00 

33.50 

31.50 

38.00 

30.00 

...  33.88 

83.58 

29.66 

28. 00 

NAILS — The  followinx  qiiotationa  are  per  keg  from  warehouse' 

Mill  San 

Pittsburgh  .^t.  Louu  Chicago  Francisco  Dallu 

Wire .  t3.ts  H  00  $4  17  %.'>  00  $4  7$ 

Cut .  J  $5  6  50  6  SO  5  75  . 

MISCELLANEOUS 

FREIIJHT  RATES — On  finished  steel  produets  in  the  Pittsburgh  district, 
including  plates,  structural  ahaiHS.  inerehant  steel,  bars,  pipe  httiiiiis,  plain  ana 
galvaniaed  wire  nails,  rivets,  spikes,  bolts,  flat  sheets  (rxrMit  planislx^,  chains, 
etc  ,  the  following  freight  rates  are  effective  in  eeuta  per  100  lb.; 


Roeton 

Ituffalo . 

Chicago - 

('incinnati . 

Cleveland . 
Denver 

Kansas  City. . . 


New  <  irleans . .  $0  38) 

New  York.  . 27 

Pacific  Coast  (all  rail) .  1.25* 

Philadelphia  . 24) 

Mt.  I.K<uia  . 24 

St.  Paul  4»J 


Note — .Add  1%  transportation  tax.  •  Miiiiinuin  earloml,  80,000  lb. 

W.ATER  TREATMENT  tdlEMICALS — Prices  jier  pound  are  as  follows; 

New  York  Chicago 

Sulphate  of  alumina  (iron  free),  ill  400-lb  bbl.  $  003  None 

Hypochlorite  of  lime  (bleaching  powder),  in  700-lb.  drums  .02  0.0.5 

Soda  aah,  in  400-lb.  bbl . .  03  . 0.t 

liquid  ehlorinein  lOO-lb.  cylindars  I. iiiioiaquotadaaiiarately  10-  12  12 

Contractors’  Miscellaneous  Supplies 

STEEL  SHEET  PII.INC — The  following  price  is  base  per  100  lb.  fo.b 
Pittsburgh,  with  a  comparison  of  a  month  and  a  year  ago: 

Current  One  Month  Ago  0ns  Year  Ago 

$t  66  $550  $1.10 

WIRE  ROPE-  Discounts  from  list  price  on  regular  grades  of  bright  and 
galvaniaed  are  as  follows; 

Nsw  York  and  St  Louis 

Galvaniaed  iron  rigging  174% 

Galvaniaed  cast  steel  rigeing .  2C  g 

Bright  plow  steel ,  . .  . .  $0% 

Bright  cast  steel  17% 

Bright  iron  and  iron  tiller  I.iet 

Han  Francisco;  Galvaniaed,  -f  5%;  bright,  20%  off. 

MANILA  ROPE — For  rope  snialler  than  |-in.  the  price  is  )  to  2c.  extra;  while 
for  uuantitiie  amounting  to  leas  than  600  ft.  there  is  an  extra  charm-  of  Ic  1  he 
number  of  feet  per  pound  for  the  various  sixes  is  as  follows:  !-in  ,  8  ft.,  {-in.,  6. 
i-in.,  4);  l-in.,  1);  l)-in.,  2  ft.  10  in  ;  l)-in.,  2  ft.  4  in.  Following  is  priee  (er 
pound  for  {-in.  and  larger,  in  1 200-ft.  coils: 


Boston . 

New  York . 

Cincinnati . 

Chicago . 

St.  Paul . 

San  Francisco . . 


Atlanta . 

Denver. 
Kansas  City 
New  Orleaii- 
Seattle 
Ian  .Angelci 


EXPLOSIVES  -  Priee  per  pound  of  dynamite  in  small  lots  and  priee  | 
keg  for  black  powder. 

Low  Freesing - Gelatin - 


Cincinnati 
Kansas  City.. 
New  Orleans 

Seattle . 

Chicago . 

St.  Paul . 

St.  laiuis . 

Denver . 

Dallas . 

Loa|AngeIes 


20% 

40% 

60% 

80% 

P»wdci 

$»  271 

.10 

$2.40  i 

V>  66i 

.36t 

$0.11 

2  40 

.191 

.6ll 

.634 

2  15 

Ml 

.25} 

■m 

■'.Ml 

2.45  ! 

POLR.S — Price  of  Western  red  cedar  poles  is  as  follows: 

— New  York — . 

Ons  Chi- 


Current 

Y’ear  Ago 

CM') 

Liiuis 

Dem-or 

6-in. 

X  10-ft . 

.  8$  82 

8$  66 

85  17 

84  33 

85.17 

X  10-ft . 

.  7  6$ 

7  45 

r  83 

6.  .0 

6.85 

X  15-ft . 

.  II  to 

10  80 

10  00 

8  95 

10  00 

8-in. 

X  10-ft . 

.  12  6$ 

12  30 

II  35 

10.10 

11.15 

7-in. 

X  40-ft . 

.  12.85 

12  $0 

II  30 

10.20 

It  50 

8-in. 

X  45-ft . 

.  18  90 

18  40 

16  90 

13  00. 

16  90 

8-in. 

X  50-ft . 

.  22  6$ 

22  03 

20  10 

18  00 

20  30 

10c.  higher  freight  rates  on  accoiiat  of  double  loads 

For  plain  pine  poles,  delivered  New  York,  the  price  is  as  follows; 

lO-in.  butts,  $-io.  tops,  length  20-10  ft . 

12-in.  butts,  6-in.  tops,  length  10-40  ft . 

12-in.  butts,  6-in.  tops,  length  41-50  ft . 

14-in.  butts,  6-in  tops,  length  51-60  ft . 

14-in.  butts,  6-in.  tops,  length  61-71  ft . 


6-in  X  20-ft .  $1.00 

6-in.  X  10-ft . -. .  5.00 

8-in  X  lO-ft  ...  .  7.50 

8-in  X  15-ft .  7.50 

OI.D  MATERIAL — The  prices  following  are  wr  gross  ton  paid  to  dealers  and 
producers  in  New  York.  In  Chicago  and  8t.  Louis  the  quotations  are  per  net 
ton  and  cover  delivery  at  the  buyer's  works,  including  freight  transfer  charges; 


.  jj;5#  a3;5« 

kncelee  29,00  28.00  . 

Dallav  -Yellow  Pine: 

2»4to  2il2-l2,  14  and  16 .  $18.80 

2r4to  2»I2— 10.  18  and  20 .  40.90 

2«4to2«l2-22and  24.* .  41.20 

4'«6.  8x8  and  3x8 .  48.25 

Ji'?.  10  in  and  1x10 .  $2.00 

12x12x1.1  1x12  $4.25 


Stove  plate .  I 

No.  I  machinery  cast .  t 

Machine  shop  turnings . 

Cast  borings .  L 

Railroad  malleable  east  .  I 

SHIP  SPIKES— Current  prices  per  100  lb. 
In. 


New  York 

Chicago 

St.  I-oiiis 

818  88 

$15.00 

$16.60 

16  08 

15.00 

16  60 

*6  6C 

20.00 

19  60 

8  88 

6.00 

7  00 

18  88 

7.00 

7  60 

11.50 

15.50 

14  on 

Pittxb  irgh  base,  $)  7.5  per  lOO  Ib. 


San  Franeiseo 

Saattla 

Gab 

Black 

Black 

810  50 

88  50 

88.55 

9  85 

7.85 

8.25 

9.70 

7.70 

8.38 

172 
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PROPOSALS 

“For  Advrrfluril  the 

Immrdlifttrly  fidlowlnc  Conutrurtlon 

»wi*  Sertlon.** 


WATER-WORKS 


Bids  Sof  Knir. 

Close  New8-K«-cord 

Apr.  7  Pauls  V'alley.  «)kla . Apr.  3 

Apr.  8  UlRh  Point.  N.  C . Apr  3 

Apr.  9  Kansas  City.  Mo . Mar.  37 

Adv.  Mar.  20  to  .\pri.  3. 

Apr.  9  Atlanta.  tSa . Vpr.  3 

Apr.  9  Wards  laland.  N'.  Y . \pr.  3 

Adv,  Mar.  27  and  Apr.  3. 

Apr.  10  Brialiton,  Maas . Apr.  3 

Apr.  10  Xaahvllle,  Ark . .\pr.  3 

Apr.  11  JackBonvillv.  Ill . Apr.  3 

Adv.  Mar.  27  and  Apr.  3. 

Apr.  11  Spencer.  Pa . .\pr.  3 

Apr.  14  Salem.  N.  J . Apr.  3 

Apr.  IS  Duluth.  Minn . Mar.  13 

Apr.  IS  Freeport.  O . Mar.  27 

Adv.  Mar.  27  and  Apr.  3. 

Apr.  18  Akron.  O . Mar.  27 

Adv.  Mar.  27  and  .\pr.  3. 

Apr.  23  Kan.aas  City.  .Mo . Apr.  3 

Adv.  Apr  .  3. 

Apr.  26  Akron.  «> . Apr.  3 

Adv.  Apr.  3. 

SEWERS 

Apr.  7  Providence.  It.  I . Apr.  3 

Apr.  8  Hagerstown.  .Md . Mar.  20 

Adv.  Mar.  20  to  Apr.  3. 

Apr.  9  Maplewood.  Mo . Apr.  3 

Apr.  DS  Itoanoke.  Va . Apr.  3 

Apr.  17  Pawtucket.  R.  I . Mar.  27 

Adv.  Mar.  27  and  .\pr.  3. 

A|ir.  22  Cleveland,  «> . Mar.  27 

May  I  Duluth.  Minn . .\pr.  3 

May  6  .Vewark.  N.  J . .\pr.  3 


BRIDGES 

Apr.  7  RawlliiH.  Va . Mar.  20 

Apr.  7  Stella.  Va . Mar.  20 

A|)r.  8  Dew'ishurK,  W.  Va . Mar.  20 

.■\dv.  Mar.  13  to  ,\pr.  3. 

Ai>r.  8  Hill.sboro,  N.  D . Mar.  27 

Apr.  8  CollcKe  Hill.  Pa . ,\pr.  3 

Adv.  Mar.  27  and  .\i>r.  3. 

.\pr.  8  Khlora.  la . .Apr.  3 

Apr.  10  Clarksville,  I’a . Mar.  20 

Apr.  10  New  Haven,  Conn . Aitr.  3 

Apr.  11  Holyoke.  Maas . Mar.  II 

Adv.  Mar.  13  and  20. 

.Apr.  15  Copi)er  Valley,  Va . Mar.  20 

Apr.  15  Plainfield.  N,  J . Apr.  3 

Apr.  15  Rahway.  N.  J . \pr.  3 

Apr.  15  Klizaheth.  N.  J . .Apr.  3 

Apr.  Ifi  titlawa,  Dnf . Feb.  10 

,Apr.  19  Marshall.  Ill . .Ai>r.  3 

.V|>r.  22  Kingston,  N.  Y  . Mar.  20 

Adv.  Mar.  20. 

Apr  22  Toledo.  O . Mar  27 


STREETS  «ND  ROADS 

.Apr  4  New  York  . Mar.  20 

Apr.  4  New  Hampshire  . Mar.  27 

Apr.  7  Moulton.  Ala . Feh.  20 

Apr.  7  Salem.  N.  J . Mar  13 

■  Adv.  Mar,  20  to  Apr,  3. 

Apr,  7  San  Jo.se.  Cal . Mar.  20 

Apr.  7  AVaukesha,  Wls . Mar.  27 

Apr.  7  Camden.  N  J . Mar.  27 

Apr.  7  .Albany,  N.  Y . Mar.  27 

Apr.  7  IVtlhan,  Ala . Mar.  27 

Apr.  7  Breckenridge.  Minn . Mar.  27 

Apr.  7  Wahpeton,  N.  D . Mar.  27 

Apr.  7  Colorado  . Mar.  27 

Adv.  Mar.  20  to  .Apr.  3. 

.Apr,  7  Selma.  Ala . Apr.  3 

Apr.  7  Atlanta,  «!a . .Apr.  3 

Apr.  7  Ixtngueull,  Wue . .Apr  3 

.At)r.  7  Portland.  Ore . .Apr  3 

Apr.  7  Irvington.  N.  J . Apr.  3 

Apr.  7  SandlKtrn.  la . Apr.  3 

Apr.  8  Mt.  Vernon.  Wash . Mar.  20 

Apr.  8  Indiana  . .Mar.  20 

Apr.  8  Davenport.  Wash  . Mar.  27 

Apr.  8  Harlowton.  Mont . Mar.  27 

•Apr.  8  Pittsburgh.  Pa . Mar.  27 

.Apr.  8  Hagerstown.  Md . Apr.  3 

Apr.  8  New  Iberia.  Ia» . A|ir.  3 

Apr.  8  WInnsboro.  IJi . Apr.  3 

Apr.  8  Aberdeen.  Miss . Apr.  3 

Apr.  8  Maryland  . Apr.  3 

Adv.  Mar.  27  and  Apr.  3. 

Apr.  8  Michigan  . Apr.  3 

Apr.  8  l»gan.  la . Apr.  3 

Apr.  8  Newark,  N.  J . Apr.  8 


Vol. . 


No.  14 


Rids  See  Kng. 

Close  News-Record 

Apr.  8  Henderson,  Minn . Apr.  3 

.Apr.  8  Waterville.  Wash . Apr.  3 

Ai>r.  8  Stillwater.  Minn . Apr.  3 

Apr.  8  Massachusetts  . Apr.  3 

Apr.  9  Hackensack,  N.  J . Mar,  13 

Adv.  .Mar.  13  to  27. 

Apr.  9  New  Jersey . Mar.  20 

Adv.  Mar.  13  to  Apr.  3. 

Apr  9  Center,  N.  D . Mar.  20 

Apr.  9  Providence.  R  L  . Mar.  27 

Adv.  Mar.  20  and  27. 

Apr.  9  Ithaca,  N.  Y . Mar.  27 

.Apr,  9  Baltimore,  Md . Apr.  3 

Apr.  9  Wabasha.  Minn . Apr.  3 

Apr.  9  Racine.  Wls . .Apr.  3 

Apr.  10  Indiana  . Mar.  20 

Apr.  10  Middlebourne,  W.  Va . Mar.  20 

Apr.  10  Nevada  . Mar.  27 

Apr.  10  Farmvllle.  N.  C . Apr.  3 

Adv.  Mar.  27  and  Apr.  3. 

Apr.  10  Cairo,  Oa . Apr.  3 

Apr.  10  Walnut  Ridge,  Ark . Apr.  3 

Apr.  11  Jamestown,  N.  D . Mar.  20 

Apr.  11  Pennsylvania  . Mar.  27 

Adv.  Mar.  20  to  Apr.  3. 

Apr.  11  Ebro,  Minn . Mar.  27 

Apr.  11  Redwood  Falls,  Minn . Apr.  3 

Apr.  11  Dodge vi He.  Wls . Apr.  3 

Apr.  11  Be'olt.  Wis . Apr.  3 

Apr.  11  Toledo.  Ohio  . Apr.  3 

Apr.  11  South  Bend.  Wash . Aiir.  3 

Apr.  11  S|)rlngdale,  Pa . Apr.  3 

Apr.  11  Michigan  . Apr.  3 

Apr.  12  La  Moure.  N.  D . Mar.  27 

Apr.  12  Johnstown.  Pa . A|>r.  3 

Adv.  Mar.  27  and  Apr.  3. 

Apr.  12  Indiana . Apr.  3 

Apr.  12  Sleepy  Eye.  Minn . Apr.  3 

Apr.  13  Columbus.  O . Apr.  3 

Apr.  14  Johnson  City.  Tenn . Mar.  20 

Apr.  14  Tunica,  Mls.s . Mar.  20 

Apr.  14  Minneapolis,  Minn . Mar.  27 

Apr.  14  Lincoln,  Neb . Mar.  27 

A|)r.  14  Everett,  Wash . Apr.  3 

Apr.  14  Savannah,  Oa . .\l)r.  3 

Apr.  14  Washington.  I’a . Apr  3 

Apr.  15  Billings,  Mont . Mar  20 

Apr.  15  OreenvHle,  Miss . Mar  13 

Adv.  Mar.  20  to  Apr.  3. 

Apr.  15  St.  I.,ouia.  Mo . Mar.  20 

Aj)r.  15  Columbus,  Neb . Mar.  27 

Apr.  15  Keyser.  W.  Va . .Mar.  27 

Apr.  15  Pawtucket.  R.  I . Mar.  2? 

Adv.  Mar.  27  and  Apr.  3 

Apr.  16  Bronson.  Fla . Apr.  3 

Apr.  15  Pittsburgh,  Pa . .Apr.  3 

Apr.  15  Keyser,  W.  Va . Apr.  3 

y\pr.  16  Midland.  Mich . Apr.  3 

Apr.  16  Fergus  Falls,  Minn . Apr.  3 

Apr.  Ifi  Wayne,  Neb . Mar.  27 

Apr.  16  Rhode  Island  . Apr.  3 

Adv  Apr.  S. 

Apr.  17  Arkansas  . Apr.  3 

Apr.  17  New’  York.  N.  Y . Apr.  3 

Apr.  18  Goldendale.  Wash . Ai)r.  3 

Apr.  19  Oandy,  Neb . Mar.  27 

Apr.  20  Terra  Haute,  Ind . .\l)r  3 

Apr.  21  Indiana  . Apr.  3 

A|>r.  21  New  Iberia.  La . Apr.  3 

Apr.  21  Tulsa.  Okla . -Apr.  3 

Apr.  21  Kent.  Wash . Ai»r.  3 

Apr.  22  Spencer.  W.  Va . Mar.  13 

Apr.  23  Illinois  . Apr.  3 

Apr.  24  Illinois  . Apr.  3 

Apr.  24  New  York.  N.  Y . Apr.  3 

Adv.  Apr.  3. 

.Apr.  24  New  Mexico  . A|)r.  3 

A|>r,  24  Auburn.  Me . .Apr.  3 

Adv.  Mar.  27  and  Apr.  3. 

Apr.  27  Pittsburgh.  Pa . Apr.  3 

June  10  Clarksville.  Pa . Apr.  3 


RAILWAYS 

Apr.  8  Pennsylvania  . Mar. 

Adv.  Mar.  27  and  Apr.  3. 

Apr.  9  Ontario  . Apr. 

Apr.  11  Ontario  . Apr. 

Apr.  15  British  Columbia  . Apr. 


EXCAVATION  AND  DREDGING 


A  pr.  8 
Apr.  8 
Apr  9 
Apr.  9 
Ai>r,  10 
Apr.  11 

Apr.  15 

Apr.  16 
Apr.  16 
Apr.  22 

Apr.  29 

May  6 
May  14 


Hollandale.  Miss . Feb.  13 

Mason  City,  la . .\pr.  3 

Mason  City.  la . ...Apr,  S 

Clarlnda,  la . i..Apr.  3 

Crookstone.  Minn . Apr.  3 

Bridgeport.  Conn . Apr.  3 

Adv.  Mar.  27  and  Apr.  3. 

Trenton,  N.  J . Mar.  27 

Adv.  Mar.  20  to  Apr.  S. 

Ft.  Dodge,  la . Apr.  3 

Spencer,  la . Apr.  3 

Crowley,  La . Apr.  3 

Adv.  Mar.  27  and  Apr.  3. 

New  York.  N.  Y . Apr.  3 

Adv.  Apr.  3. 

Paragould.  Ark . Apr.  3 

Poplar  Bluff.  Mo . Apr.  3 


Bids  „ 

>  K"^ird 

INDUSTRIAL  WORK  - 

Apr.  5  Richmond.  Va .  \i„.  „ 

Apr.  7  Hartford.  Conn . 

Apr.  7  Brooklyn,  N.  Y.  ...  J! 

Apr.  9  Guelph,  Ont . . 

Apr.  10  Vancouver,  Va.  .  .  ,* 

Apr.  12  New  York.  N.  Y.  ...  w  ^2 

^Vpr.  14  Brooklyn.  N  Y .  ,? 

Apr.  16  lx>ng  Island  City,  N.  Y  , 

Apr.  16  Winnipeg,  Man .  \i’  ,5 

Apr.  16  Bellalr.  t) .  ’  rJ. 

Apr.  18  ShelKjygan.  Wis .  \i,,r 

.May  1  Brainerd.  Minn.  ...  V/"  J- 

May  1  Joplin,  Mo . 

BUILDINGS 

Apr.  4  Brooklyn,  N.  Y .  Mar  i- 

Apr.  7  Ordway,  Colo .  M.,r  2,‘, 

Apr.  7  Montreal,  Qu<* .  \',,r 

Apr.  9  Jefferson.  la .  .Mir 

Apr.  10  Newaygo,  Mich .  Keii 'i 

Apr.  10  Grand  Forks,  N.  D .  \i,r  , 

Apr.  10  Huntington.  Ind.  \„r  , 

Apr.  10  Rome.  Y .  M  r  •- 

Apr.  10  Scottsville,  Ky .  .Mar 

Apr.  11  Cobleskill.  N.  Y .  \,ir  "s 

Apr.  11  Brantford,  tint .  .  \  ,r  i 

Apr.  14  Superior.  Wis .  .Mar  ■>- 

Apr.  15  Newark.  N.  J .  l''<l)'(' 

Apr.  15  Chisholm,  Minn .  .Mar 

Apr.  15  Buhl,  Minn .  Mar 

Apr.  21  Albany,  N.  Y .  Mar 

Apr.  22  Bovey,  Minn .  Mar 

Apr.  22  Quincy,  Cal . \],r  "j 

Apr.  26  Waterdown,  Ont . \|,r  3 

May  I  Wakefield,  Minn.  .  .  .  .Mar  I’u 

May  1  Virginia,  Minn .  .Mar.  iT 

May  1  St.  Louis,  Mo .  Apr  '.t 

FEDERAL  GOVERNMENT  WORK 

Apr.  4  Rip-Rap — Block  Island,  It 

I . .Mar  :: 

Apr.  5  Pass.  Weir.  etc.  —  Wheel¬ 
ing,  W.  Va . Mar 

Adv.  Mar.  2Q(  to  Apr  3 
Apr.  7  Timber  Wharf  —  Sfiec.  38U1 

— Chelsea.  Mass . Mar  20 

Apr.  7  Roads  —  Spec.  3796  — 

Chelsea.  Mass . Mar  2o 

Apr.  7  Electrical  equipment — Spec 

3785 — Pensacola.  Fla . Mar.  27 

Apr.  7  Electric  Conduit  and  Switch¬ 
board — .Spec.  3819— Wards 

Island.  N.  Y . \pr.  3 

Apr.  7  StiHil  —  S|)ec.  3838  —  Mare 

Island,  Cal . Ajir.  3 

Apr.  8  Dredging  —  New  1/ondnn. 

Conn . .Mar  27 

Adv.  Mar.  27  and  Apr.  3. 

Apr.  8  Remodeling  Post  Olliee, 

Providence.  H.  I . \pr.  3 

Apr.  9  Radial  Brick  Chimney — 

Wheeling.  W.  Va . .Mar  27 

Apr.  10  W’reck  Removable — Buffalo, 

N.  Y . Apr  3 

Adv.  Mar.  27  and  Apr.  3 
Apr.  11  Paving — I>orain,  Ohio  .  Aiir  3 
Apr.  12  Dredging — Sacramento,  Cal. Apr,  3 
Apr.  12  Drilling  Plant,  etc. — Buffalo. 

N.  Y . Apr  3 

Adv.  Mar.  27  and  Apr.  3 
Apr.  14  Cranes  —  Spec.  3477  — 

Boston,  Mass . .Mar.  27 

Apr.  14  Septic  Tank.  etc.  —  Spec 

3841 — Chatham,  Ma.ss . \pr.  3 

Apr.  14  Building  Addition  —  Si>ee 

3799 — Portsmouth.  N.  H....\pr  3 

Apr.  14  Ci^i.sollne  Sujiply  System — 

3734— Philadelphia.  Pa.  ...Apr.  3 
Apr.  15  Pumps,  etc. — Omaha,  Neb  .Mar.  6 
Adv.  Feb.  27  and  Mar.  6 
Apr.  15  Road  Work — Washington. 

n.  C . Mar.  27 

Apr.  16  Coal — Jacksonville,  Fla  ...Mar.  27 
Adv.  Mar.  20  to  Apr.  3 
Apr.  16  Removing  wreck — Buffalo. 

N.  Y . Mar  27 

Adv.  Mar.  20r  to  Apr.  3 
Apr.  17  V’alve  Jacks  —  Wlieeling. 

W.  Va .  Mar  2. 

Adv.  Mar.  20  to  Apr.  3. 

Apr.  18  Post  Office — ML  Pleasant. 

Mich . Mar  13 

Apr.  21  Post  Office  —  Rhinelander. 

Wls . Mar.  13 

Apr.  21  Post  Office  and  Court  House 

—Erie,  Pa . Apr  3 

Adv.  Mar.  27  and  Apr.  3. 

Apr.  21  .Sewage  Disposal  System — 

Washington.  D.  C . AP'',  3 

Apr.  23  Post  Office — Gilmer,  Tex  Mar.  11 
Apr.  23  Earth  Work — St.  Louis. 

Mo . Mar.  27 

Adv.  Mar.  27  and  Apr.  3 
Apr.  23  Soil  and  Sod— Galveston. 

Texas  . Apr-  * 

Adv.  Mar.  27  and  Apr.  3. 

Apr.  24  Dredging — San  Pranci.sco, 

Cal . Apr.  2 
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Rids 

Closo 

Apr  25 


Apr.  2^ 
Apr.  2<l 


Apr.  2it 
Apr  3ft 


May 

May 


I 

3 


See  KnK 
NewH-Keoord 

Iduboat — Memphis.  Tenn.  .Apr.  3 
\av.  Mar.  27  and  Apr.  3. 
HredglnK — New  York.  N. 

V  . Apr.  3 

(  Klicers  Quartern  —  Went 

|•olnt,  N.  Y . Apr.  3 

Adv.  Apr.  3. 

|>rt'dKlnK  —  New  York.  N. 

V  . Apr  3 

.Adv.  Mar.  27  and  Apr.  3. 

I.evee  Work — St.  IxjuIh. 

Mo . Ai>r.  3 

Adv.  Apr.  3. 

Wharf — Boston.  Mass . Apr.  3 

l)redKlnK  —  Jacksonville. 

Kla . Apr.  3 

Adv.  Apr.  3. 


MISCELLANEOUS 

Mir  3  .‘>'and.  etc.  —  hong  Island 

'  ('ity.  N.  Y . Mar.  27 

\nr  3  (Jrlls.  etc.  —  New  York. 

N.  Y . Mar.  27 

\nr  4  I'avinK  blocks — New  York. 

'  .\.  Y . Mar.  27 

Viir  8  Koad  Materials — CoIumt>us. 

■  ‘  O . Mar.  20 

Adv.  Mar.  20  to  Apr  3. 

Vpr  8  Asphalt.  Tar  Oil,  etc. — Wll- 

minKton,  Pel . Apr.  3 

\pr.  8  Mixer,  etc. — Oetrolt,  Mich  .Apr.  3 
.\pr  8  Hoad  OH — Winnipeg.  Man  ..  Apr.  3 
Xpr  ft  San'fary  Work  —  Willard. 

N.  Y . Apr.  3 

Adv  Mar.  27  and  Apr.  3. 

Apr.  9  Conduit,  etc.  —  Baltimore. 

Md . Apr.  3 

Adv.  Apr.  3. 

Apr.  1ft  Tdmes — Newport,  Ark . Mar.  13 

Apr.  11  Culvert — l.iOcki)ort.  N.  A'. ..Apr.  3 
Apr.  11  I’avlnif  Material  —  Maple¬ 
wood,  N.  J . Apr.  3 

Apr  11  I’avInK  Material  —  Provid¬ 
ence.  It.  I . Apr.  3 

Adv.  Mar.  27  and  Apr.  3. 

Apr  11  Trestle — Trenton.  N,  J . Apr.  3 

Apr.  1.1  Pipes.  Ktc. — Detroit.  Mich..  Apr.  3 

Apr.  21  I.evee — Port  Allen.  lai . Apr.  3 

Apr.  29  Krelifht  Shed — New  York. 

N-  Y . Apr.  3 

•Adv.  Apr.  3. 


Where  mime  of  ofllrlul  U  not  alven, 
InqiilrlrH  shniild  he  addreHoed  to  City 
Oerk,  County  Clerk  or  rorreeiHindlnK 
iitliriut. 


Waterworks 

PKOPOSKO  WOKK 

V  V.,  Merlianlesvllle — City  havinK  survey* 
made  and  plans  prepared  for  new  water 
.suiiply  system.  J.  H.  Smith,  comr.  pub. 
wk*. 

N.  V..  Newark — City  voted  328ft.OftO 
tionds  to  build  Kravity  water  supply  sys¬ 
tem.  Work  includes  plite  line  Involving 
17.1ft  Ions  c.t.  pipe,  l.OOft.OOft  Ral.  rapid  sand 
filtration  jilant,  earth  dam  and  dike,  etc. 

J.  P,  Wells,  Cutler  lildft.,  Rochester,  con¬ 
sult.  enRr. 

N.  C..  Fayetteville — City  plans  to  issue 
$4ft.nft0  bonds  to  extend  waterworks  system. 
H.  J.  McBuie,  city  elk. 

S,  C.,  Pirkenn — City  election  .Apr.  21.  to 
vote  on  34ft, OftO  bonds  to  build  waterworks 
and  sewerafre  systems. 

Cia.,  Itrunswlrk — City  election  soon  to 
vote  on  $2ftft,000  bonds  to  build  water  plant. 
J.  H.  Hoplein,  mayor. 

(in.,  Swaineboro — See  “Sewers.” 

Alins.,  tiloater — City  voted  $11,000  bonds 
to  Install  oil  bumlnR:  enftlnes  and  other  ma¬ 
chinery  In  water  and  electric  light  plants. 
Addre.ss  the  mayor. 

lai.,  Ilaton  Roage — City  plans  to  install 
S.ftiMi.ftftft  (tal.  capacity  pump  at  water  plant ; 
also  build  concrete  foundation  for  same. 
Aliout  $30,000.  J.  Mundengee,  city  engr. 

O. ,  Oxford — City  receives  bids  aliout  Mav 
or  .Tune  building  200,000  gal.  elevated  tank 
and  1  ml.  high  tension  transmission  line : 
also  installing  new  electric  pumps.  About 
14ft  <100  L.  A.  Boulay  Co.,  12.10  Nicholas 
I’luK.,  Toledo,  engrs. 

4*.,  Toledo — I.,uca8  Co.  receives  bids  about 
June  laying  water  supply  lines  In  Norwood 
addition.  Work  Involves  24,100  ft.  6  In.  and 
9«ft  ft  8  in.  c.l.  pines.  About  $49,000.  Ij. 
A.  r.oulay.  Court  House  engr. 

Mirh,,  Dearborn — City  election  Apr.  17, 
to  viit,-  on  $87,000  bonds  to  Improve  water- 
work-  system.  C.  W.  Hubhell,  2348  Penob- 
ftcni  ,;id(;.,  l>etroit,  engr. 


.Ark.,  Nprtngdixir — ('Ity  passed  ordinance 
to  build  waterworks  system.  Altout  $76.- 
000.  W.  I.,.  Winters,  Kt.  Smith,  engr. 

Tex..  Alpine-- See  “Sewers.* 

■  Okin.,  Cardin — City  voted  $60,000  bonds 
to  build  waterworks  system.  Noted 
Mar.  13. 

Iduliu,  Inna — City  election  Apr.  29  to  vote 
on  $20,000  iKtnds  to  build  waterworks 
systetn. 

I'tali,  Cedar  *'lly — City  plans  elei-tlon 
soon  to  vote  on  $20,000  bonds  to  Improve 
ai.d  enlarge  waterworks  system. 

ITah,  Paradise — City  plans  to  build 
waterworks  system.  Bonds  for  $16,000 
voted  for  project.  T  H.  Humphries.  Im- 
gan,  engr. 

Cal.,  Monrnvin — City  having  plans  pre¬ 
pared  by  H  Olerllch.  city  engr..  for  2.000,- 
000  gal.  rein. -con.  rectangular  shaped  reser¬ 
voir  to  replace  existing  Ivy  Ave.  reservoir. 

II.  C.,  VIrtorin — Dept.  Pub.  Wks..  Ot¬ 
tawa,  Ont.,  plans  to  Install  waterworks 
system  to  William  Head  quarantine  station. 
About  $80,000.  H,  C.  Desrochers,  seey. 

niDM  DRHIKRD 

N.  Y.,  AA'ards  Island — Until  Apr.  9.  by 
Slate  Hospital  Comn.,  t'apltol,  Albany,  lay¬ 
ing  water  main  at  Manhattan  State  Hospital 
here.  K.  S.  Klwood,  secy.  ;  advertised  In 
this  Issue. 

N.  J.,  Salem— ITntll  Apr.  14,  by  AV.  A. 
W.  Grier,  mayor,  furnishing  materials  and 
lal>or  building  130  ft.  standpipe,  25  ft. 
diameter,  concrete  foundation.  N.  S.  Hires, 
supt.  water  dept.  ;  advertl.sed  In  this  Issue. 

N.  C.,  High  Point— Until  Apr  8.  by  city. 
Improving  waterworks.  Work  Involves 
building  brick  and  concrete  filter  building, 
concrete  coagulating  basin,  tower  and  tank, 
an  auxiliary  raw  water  pumping  station, 
electric  driven  centrifugal  pumps.  Incidental 
piping,  etc.  A.  K.  Taplln,  High  Point,  engr. 

Cia.,  Atlanta — Until  Apr.  9,  by  city,  build-  > 
Ing  coagulating  basin  No.  5  at  water  works. 
A\'.  K.  Chamber,  purch.  agt. 

<>.,  Akron — Until  Apr.  26.  by  H.  S.  Morse, 
dir.  pub.  serv.,  furnishing  and  laying 
2.3  ml.  48  In.  and  1  ml.  36  In.  pipe  line,  etc. 
Bids  will  be  received  (a)  furnishing  4400 
tons  48  In.  and  170  tons  36  in.  c.  1.  pipe 
and  230  tons  special  castings ;  (b)  laying 
pipe  ;  (c)  furnishing  and  laying  23  ml.  steel 
pipe  and  0.1  ml.  36  In.  c.l.  pipe.  Noted  t)ct. 
31  ;  advertised  In  this  issue. 

HI.,  JarkHonvIlle — Until  Apr.  11.  by  city, 
building  filtration  plant,  1,500,000  gal. 
capacity.  600  ft.  earth  dam.  etc.  U.  Pyatt, 
city  elk.  ;  advertised  In  this  Issue. 

Is.,  Hpeneer — TTntll  Apr.  11,  by  city,  fur¬ 
nishing  and  laying  6400  ft.  4  in.  Class  D 
c.  1.  pipe,  necessary  valves,  hydrants  and 
other  specials.  W.  L.  Fahey,  city  engr. 
Former  bids  rejected.  Noted  Mar.  13. 

Mo.,  KanHSH  ril.v — Until  Apr.  23.  by  J. 
R  Samuel,  purch.  agt.,  designing  and  erect¬ 
ing  rein. -con.  stand  pipe,  1,000,000  gal. 
capacity,  at  75th  and  Homes  Sts.  ;  also 
one  with  1,000,000  gal.  capacity  in  North 
Terrace  Park ;  advertised  In  this  Issue. 
Noted  Jan.  30. 

Ark.,  Nashville — Until  Apr.  10,  by  T.  H. 
Bourland,  secy,  waterworks  dist.  No.  1,  lay¬ 
ing  61,2.10  ft.  4-10  In.  c.l.  and  2  In.  w.l.  pipe, 
furnishing  and  placing  82  fire  hydrants  and 
72  2-8  in.  valves,  also  building  60,000  gal. 
tank  and  tower,  100  ft.  high,  pumping  sta- 
72 — 2-8  In.  valves,  also  bqllding  60.000  gal 
per  minute  centrifugal  pump,  motor,  com¬ 
pressor  and  2  air  lifts  and  drilling  2  wells. 
District  to  furnish  c.l.  pipe.  W’.  Ij.  Win¬ 
ters,  Ft  Smith,  engr. 

Okis.,  Pauls  Valley — Until  Apr.  7.  by 
city,  extending  waterworks  and  sewerage 
systems.  About  $25,000.  W.  K.  Moore.  1006 
('ampbell  Bldg.,  Oklahoma,  engr.  Noted 
Feb.  20. 

PKICRH  AND  CONTRArTH  AWARDRD 
(4^Indicates  award  of  contract) 

flAlass.,  Iloston — City  let  contract  laying 
pipe  line  In  t'auseway  St.,  to  C.  M.  ('alla- 
han,  23  South  Fairvlew  St..  $15,350.  Work 
Involves  666  ft.  8-20  In.  c.l.  pipe,  2050 
cu.yd.  earth  excav.,  20  cu.yd.  rock  excav. 
and  19  ft.  8-16  In.  gates. 

UMass.,  Boston — Comr.  Pub.  Wks.  let 
contrset  laying  high  pressure  water  pipe 
line  in  Atlantic  Ave.,  involving  1935  ft. 
8-20  In.  c.l.  pip*.  16  cu.yd.  concrete.  2600 
cu.yd.  earth  and  20  cu.yd.  rock  excav.,  etc., 
to  V.  Grande.  59  Hull  St..  $12,055;  In  Mo¬ 
zart  St.,  Jamaica  Plain,  6300  ft.  6  In.  c.i. 
pipe  and  800  cu.yd.  excav.,  to  J.  Barletta, 
Genl.  Delivery,  $9606. 

.^^’Cenn.,  Hartford — Comrs.  Water  Bd.  let 
contract  building  slow  sand  filtration  plant, 
to  Foundation  Co.,  21S  Bwav.,  New  York 
City.  About  $627,608.  Noted  Mar.  27. 


Af'onn.,  Wrihersfleld — Wolcott  Hill  Fire 
Dist.  let  com  .-act  liuilding  4  mi.  wood  pi|»' 
water  mains,  to  C.  H.  Slocumb,  25  VIclort  i 
Rd.,  Hartford.  $14,000.  Work  Involves  22.- 
000  ft.  4-K  In.  wood  |)i|H». 

N.  J.,  Jersey  City — t'lty  received  l>lils 
furnishing  and  laying  39.690  ft.  72  in 
riveted  steel  plls*  line  between  Boonton 
Reservoir  and  west  entrance  of  Watchung 
Tunnel,  from  Gayloril  International  Kng 
&  Constr.  Co.,  Menrs  Hldg .  S«-ranton.  Pa  . 
$1,098,076  ;  P.  McGovern  A  t'o.,  50  l-Uist 
42nd  St..  New  York  City.  $1,166,810; 
Ulberty  f'onstr  Co.  $1,286,000.  Noted 
Feb.  20. 

A<lklu.,  Tulsa--4  ity  let  contract  building 
Intake  tower.  How  line  and  acO(*8sorles,  to 
J.  T.  Uantry,  303  Bunk  of  Commerce  Bldg. 
Tulsa,  $15,800. 


Sewers 


PROP4INRD  WORK 

Tonn.,  New  Haven — ('tty  soon  lets  con¬ 
tract  liullding  sewers  and  appurtenances  In 
Butler  St.  from  Huntington  to  Read  Sts. 
and  in  Bassett  St.  from  Butler  St.  to  Shel¬ 
ton  Ave.  F.  U.  Ford,  city  engr. 

M,  C’.,  Plrkens — See  “Waterworks." 

4ia.,  Swalnsboro — City  election  Apr.  8  to 
vote  on  $50,000  bonds  to  build  sewerage 
and  waterworks  systems. 

O.,  Maumee — State  Bd.  of  Health  has 
ordered  city  to  have  plans  prepared  fo*- 
sewage  dis|>osal  (ilant  or  trunk  sewer  to 
connect  with  Uucas  ('o.  sewerage  system,  to 
eliminate  discharge  of  sewage  into  Maumee 
River.  G.  ('htimiK-,  610  Nasby  Bldg..  To¬ 
ledo.  engr. 

MIrh.,  DearlMirn- -City  election  Apr.  17. 
to  vote  on  $160,000  bonds  to  build  trunk 
s«!wer  from  Monroe  Ave.  to  Ulttle  Rouge 
River.  C.  \V.  Hubhell,  2348  Penobsi-ol 
Bldg.,  Detroit,  engr. 

Mirh.,  Detroit  -Dept.  Pub.  W'ks.  soon 
lets  contract  trenching,  backlllllng  and  lav¬ 
ing  2168  ft.  24  in.  vtir.  crock  sewer  arm 
In  Ulvernols  Ave.  from  Warren  Ave.  to 
Majestic  PI.,  4786  ft.  5  ft.  6  In.  cylindrical 
8<-wer  In  Alter  Rd.,  brick,  monolithic  con¬ 
crete,  rein. -con.,  concrete  segmental  block 
or  2  ring  vltr.  segmental  block,  8  manholes, 
etc.  C.  W.  Hubhell,  city  engr. 

Wl«.,  Kenosha— City  soon  lets  contract 
building  sewers  In  Pickwick  PI.  Selma. 
Fleet  and  North  Chicago  Sts.,  also  Park 
and  Norman  Aves.  Work  Involves  817.1 
ft.  12-24  In.  vltr.  pipe,  45  sewer  stubs.  7 
catch  basins  and  20  manholes.  P.  Hurt- 
gen,  city  engr. 

WIs.,  Karine — City  soon  lets  contract 
building  sewer  In  West  Rlvd.  from  Kinzie 
Ave.  to  Harvey  Rd.  Work  Involves  886 
lln.ft.  12  In.  and  434  lln.ft.  8  In.  vltr.  sewer. 
5  manholes  and  2  catch  basins. 

In.,  Cornlns — City  having  plans  pr<-- 
pared  by  Archer  A  Stevens,  engrs.,  609 
New  Kngland  Bldg.,  Kansas  City,  Mo.,  for 
s<‘wage  disposal  plant  and  25,000  ft.  8,  10 
and  12  In.  sanitary  sewers.  W.  C.  Chubb, 
city  elk. 

In.,  Rockwell  City — City  plans  to  rebuild 
sanitary  sewers  in  various  streets.  Al)Out 
$26,000  J.  S.  Ruttner.  city  elk. 

In..  WIIIInmHbnrg — City  plans  to  build  6 
ml.  6-18  In.  sanitary  sewer.  C.  Fletcher, 
city  elk. 

Minn.,  Keewntin — City  voted  $60,000 
Imiids  to  build  sewerage  system.  F.  A. 
McKachlin,  elk. 

Knn..  Dougins — City  noon  lets  (»ntract 
building  sanitary  sewerage  system.  Atniut 
$40,000.  K.  P.  Pratt,  elk.  F.  K.  Devlin, 
consult,  engr.  Noted  Mar.  27. 

Neb.,  Nebraska  Tlty — City  election  Apr. 
29.  to  vote  on  bonds  to  build  South  Side 
sewerage  system.  Involving  2160  lln.ft.  24  In. 
and  7800  lln.ft.  30  In.  pipe.  Atmut  $52,487. 

K.  Y.  Grupe,  of  Grupe  A  Walter,  430  Bee 
Bldg.,  Dmaha,  constultg.  engr. 

Mont.,  Cut  Hank — City  election  Apr.  15, 
to  vote  on  $48,000  bonds  to  build  sewerage 
^stem.  H.  P.  Walters.  Minot  Bldg.,  Great 
Falls,  engr. 

Ark.,  Springdale — City  passed  ordinance 
to  build  sewerage  system.  About  $50,000. 
W.  L.  Winters,  Ft.  Smith,  engr. 

Tex.,  Alpino — Citx  having  plans  prepared 
by  C.  P.  Bartlett,  enm-.,  Moore  Bldg.,  San 
Antonio,  for  sewer  and  waterworks  systems. 

Okln.,  Pauls  Valley — See  "Waterworks." 

Oro„  North  Bead — City  having  plans 
prepared  by  R.  Ij.  Cavanaugh,  city  engr., 
building  sewers  In  Sherman  Ave.  and  dis¬ 
trict  west  of  Sherman  Ave. 
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Scwern  (Tontlnui^d) 

Ore.,  rurllaiid — ('Ity  conRlderlnR  huildine 
HcwcraKe  Hyatem  to  lx-  known  an  South 
r.raiH'li  of  lihine  St.  ix-wer.  O.  LaurRaard, 
city  etiRr. 

HI  ON  OKHIKKU 

Muoh.,  ilricliton  (Ib>Hton  P.  O.) — Until 
Apr.  10,  liy  T.  K.  .Sullivan,  comr.  pub.  wka., 
liiiililliiR  Kant-ull  Valley  Itnaik  Conduit  In 
private  land  iM'tww-n  ltd.  Survey  St.,  No. 
I'OP.t  and  I'arHon  St.  also  pipe  newer  and 
drainn  In  Converm*  St. 

K,  I,,  l*rinldrnre — Until  Apr.  7,  by  Bd. 
Contr.  &  .SupplleH.  bulldltiR  newer  In  Han¬ 
nan  St,,  InvolvInR  618  ft.  12  In.,  16  ft.  8  In. 
pl|N>,  .t.’io  ft.  6  In.  drain;  OverhIII  ltd.,  215 
ft  12  In.  and  30  ft.  8  In.  pipe,  6o  ft.  6  In. 
firainn,  5(*  eu.yil.  ledRe  excav.  ;  Alexander, 
l:<d»ert  and  ItulherRien  Stn.,  t20  eu.yd.  con¬ 
crete,  1  482  ft.  16  In,  brick  and  1417  ft.  12 

In.,  284  ft.  6  and  8  In.  and  I0<i  ft.  8  In. 

pl|M>,  784  ft.  6  In.  dralnn ;  Callatln  and 

Andrene  Stn.,  48  ft.  34  In.  brick  with  8  In. 

pipe,  12  ft.  16  In.  brick  with  Iron  pl|»e,  776 
ft.  16  In.  brick,  40  ft.  12  In  brick,  424  ft. 
12  In.  pipe.  180  ft.  6  and  8  In.  pl|)e.  720  ft. 
6  In.  tlraln,  800  ft.  8  In.  under  dralnn,  100 
eu.yd.  concrete  and  50  eu.yd.  excav.  M.  H. 
Hronndin,  city  eiiRr. 

N.  V.,  Hulfalo — Until  Apr.  12.  by  A.  W. 
Krelnhe<ler,  comr.  pub.  wkn.,  bulldInR  6,  7 
nnd  8  ft.  Htorm  water  drain  known  an 
Sioann  I  train.  Work  Involven  11.000  ft. 
brick,  ncRinental,  tile  block  or  rein  -con. 
pipe,  etc.  Noted  Mar.  6;  advertined  In 
II, In  Innue. 

N.  J.,  Newark — Until  May  6,  by  Pannalc 
Valley  SeweraRe  Comrn.,  820  Knnex  BldR., 
connlructltiR  Sect.  20,  Hutherford-Kast 
KutberfonI  branch  InterceptlnR  newer  In 
Uutherford,  lOant  llutherford  and  WalllnR- 
ton  ItorouRhs.  Work  Involven  earth  excav. 
and  refllllnR  In  trench  for  768  lln.ft.  24  in., 
32,047  lln  ft.  27  in.  nnd  1110  lln.ft.  36  In. 
circular  concrete  newer;  1500  cn.yd.  con- 
ertte  nianonry  with  Portland  cement  mortar 
In  trench  ;  100  eu.yd,  brick  manonry  In  man- 
bolen.  etc.,  laid  with  Portland  cement  mor¬ 
tar;  100  eu.yd.  ro«'k  excav.  In  trench;  excav. 
and  refllllnR  for  npeclal  ntructur»“n  and  for 
Insertion  of  npeclal  ntructuren  In  local 
newer;  furnlnhiiiR  and  erectlnR  tide  R.aten  In 
lix’al  newer ;  Krie  H.  R.  cronnlnR,  IncludinR 
fiirninhlnR  nnd  pIncinR  tImherInR,  pilinR  and 
other  nupportn ;  21.000  lb.  steel  for  concrete 
reinforcement,  etc  W.  M.  Brown,  ch.  enRr. 

I'a..  f'olleRe  Hill  (Kanton  P.  O.) — TTnfll 
Apr.  8.  by  J,  la'eper,  necy.  of  council,  bulld¬ 
InR  28.000  ft.  newer  with  necennary  man- 
holen.  flush  tanks,  etc.  Plp«'  to  be  fur¬ 
nished  by  l)oro.  H.  P.  Dawson,  Colonial 
Theatre  HldR.,  Reaver  Falls,  boro.  enRT. : 
advertised  In  thin  Innue. 

Pa.,  NprliiRdale — See  “Streets  and  Roads." 

Md.,  HaRerstown — Until  April  8.  (change 
of  date)  by  K.  U  Heard,  necy.  sewerage 
••omn..  Police  Headquarters  Bldg.,  con¬ 
structing  Intercepting  storm  and  nanltary 
sewers  In  various  streets  and  alleys.  Noted 
Mar.  20. 

Va.,  Koanoke — Until  Apr.  15.  by  W.  P. 
Hunter,  city  mgr.,  building  sewer  to  drain 
property  on  Uynchburg  and  Madison  Aves. 
and  Jefferson  St. 

Minn.,  Ituluth — I’ntll  May  1.  by  L.  A. 
.^yres.  cltv  engr.,  laying  sanitary  sewers 
In  76th.  77th.  78th,  79th,  80th.  83rd  and 
84th  Aves.,  Involving  8364  ft.  8  In.  pipe; 
outlet  sewer  on  Oratid  Ave.  from  74th  to 
84th  Aves..  W..  2746  ft.  10-22  In.  pipe; 
outlet  sewer  direct  from  74th  Ave,,  W.  on 
tiiand  Ave.  to  St.  I.K>uis  River.  2688  ft.  6-27 
In  c.l.  pipe  ;  overflow  sewer  on  Grand  Ave., 
500  ft  22  In.  pipe ;  also  building  extensions 
to  two  water  and  gas  mains  systems.  About 
140.000. 

Mo.,  Maplewnnd  (St.  I.a)uin  P.  O.) — Itntil 
Ai>r  9.  by  city,  building  sewers  in  Zephyr 
Mills.  Sewer  DIst.  No.  1,  involving  896  cu. 
yd.  Class  A.,  2520  eu.yd.  Class  B  and  24.- 
292  eu.yd.  Class  C.  excav..  526  eu.yd. 
common  brick  masonry.  20  eu.yd.  vltr. 
brick  masonry,  15.000  ft.  12 — 33  In.  vltr. 
clay  nnd  2300  ft.  4  2-66  In.  segmental 
block  pipes,  43.000  lb.  c.l.  and  7000  lb. 
w  I.  pipe.  etc.  W.  Stoecher,  city  engr. 

.Ark..  NaHlivllle — Until  Apr.  10.  by  T.  H. 
Rourland.  secy.  s«‘wer  dlst.  No.  1,  excavat¬ 
ing  and  building  51,500  ft.  sewer.  Involving 
144  ft.  8-12  In.  C.I.  and  51,500  ft.  8-12  in. 
vltr.  pipe,  300  eu.yd.  rock  trenching,  98 
manholes,  etc. 


PKICES  .ANI>  CONTR.ACTN  AWAKUED 
(-(^Indicates  award  of  contract) 

N.  Y,.  RrookI.vn — E.  Riegelmann.  boro, 
pres.,  received  bids  Mar.  26,  (1)  building 
s*>wer  In  59th  St.  from  20th  to  21ot  Aves., 
(2)  Ave.  M.  from  West  St.  to  Ocean 
I’kwny.,  from  J.  McCauley,  426  6th  Ave.. 


(1)  $40,471;  B.  PeconI  «  Sons,  (1)  $43.- 
916,  (2)  $5298  ;  C.  Petracca,  Brooklyn,  (1) 
$46,278;  De  Rlenso  Co.,  lOlO  60th  St..  (2) 
$5096;  E.  Oalladi  Contg.  Co.,  (2)  $6256. 
Noted  Mar.  20. 

AAla..  NhrlHeld — City  let  contract  build¬ 
ing  storm  sewers  In  various  streets,  to 
Ivong  &  Haggerty,  Ik'ssemer.  About 
$90,000. 

o..  Youngstowa — t'lty  received  bids  build¬ 
ing  (a)  3000  ft.  15  and  18  In.  sewer  in 
Parkview  Ave.,  (b)  6600  ft.  15-24  In. 

sewers  In  Sugar  Creek  Sewer  Dlst..  from 
K.  0<-orRe  Co..  1657  Mahoning  Ave.,  (a) 
$13,218.  (b)  $52,260;  S.  H.  De  Groodt,  611 
Erie  St.,  (a)  $12,478,  (b)  $69,725  ;  A. 

(PHoro.  237  .Scott  St.,  (a)  $13,218;  E. 

Dlorlo.  220  Court  St.,  (b)  $68,074.  Noted 
Mar.  20. 

gMieh.,  Helroll — Dept.  Pub.  Wks.  let 
contracts  building  following  vltr.  pli>e 
cro<-k  lateral  sewers:  (a)  No.  3049,  Involv¬ 
ing  1788  ft.  12-24  In.,  etc.;  (b)  No.  3099, 
1810  ft.  12-16  In.;  (c)  No.  3100.  1017  ft. 
12-15  in.;  (d)  .No.  3103.  823  ft.  12  In.; 
(e)  No.  3106,  1966  ft.  12-18  In.;  (f)  No. 
3105,  30X4  ft.  12-24  In.;  (g)  No.  3110, 
3403  ft,  12-20  in.;  (h)  No.  3111,  1263  ft. 
12-18  in.,  (I)  No.  3112,  760  ft.  12  In.; 
to  W.  G.  A.  Adams.  Windsor.  Ont.,  (a) 
$5500;  (h)  $4300.  J.  M.  Alfeld.  1208  Ford 
Bldg.,  (b)  $4171.  Liberty  Constr.  Co., 

Penobscot  Bldg.,  (c)  $1956  ;  (d)  $2228. 

I. a‘nnan«  &  Mcllvenna,  Union  Trust  Bldg.. 
(e)$7200;  (g)  $9900 ;  (I)  $1666.  Brandon 
&  Hanna,  1624  Dime  Bank  Bldg.,  (f)  $4270. 
Noted  Mar.  13. 

MIrli,,  I'ort  Huron — Dept.  Pub.  Wks.  re- 
celve<l  bids  building  sewers  in  (a)  Farrand 
St.  from  20th  to  24th  Sts.,  involving  2288 
ft.  6-20  In.  vltr.  crock  pipes,  7  manholes,  8 
catch  basins;  (b)  Martin  Ave.  from  20th 
to  17lh  Sts.,  1682  ft.  8-18  In.  crock  pipes,  6 
manholes,  8  catch  basins,  from  B.  R.  Burge, 
(a)  $6156;  (b)  $4394;  J.  Deloyea,  (a) 

$6921  ;  Collins  &  (Campbell,  (a)  $6172,  (b) 
$4318;  J.  Kaumeier,  (b)  $4750.  All  bid¬ 
ders  of  Port  Huron. 

'gMo.,  KanssN  City — Bd.  Pub.  Wkn.  let 
contract  building  combined  storm  and  sani¬ 
tary  concrete  newer  In  district  bounded  ^ 
40th.  43rd,  Indiana  and  Agnes  Sts.,  to  T. 
McCarthy  Constr.  Co.,  $36,000.  Work  in¬ 
volves  42  catchbasinn,  38  manholes,  1  drop 
manhole.  1  double  drop  manhole  and  one 
triple  drop  manhole,  9370  ft.  10-36  in.  pipe. 

Bridges 

PROPONKH  WORK 

N,  J.,  Elliabrth — Bd.  -  Freeholders  Union 
Co.  receives  bids  about  Apr.  16,  building 
60  ft,  bridge  over  Robinson  Branch  of  Rah¬ 
way  River.  In  Clark  Twp.,  40  ft.  wide. 
About  $15,000.  J.  L.  Bauer,  120  Broad  St., 
engr. 

N,  J,,  riaiiifleld — Bd.  Freeholders  Union 
Co.  (Elisabeth)  receives  bids  about  Apr. 
16,  building  60  ft.  bridge  over  Green  Brook 
on  Rock  Ave.,  40  h.  wide,  cost.  $14,000; 
60  ft.  bridge  over  Green  Brook,  on  Sanford 
Ave.,  60  ft.  wide.  $14,000.  J.  L.  Bauer,  120 
Broad  St.,  Elizabeth,  engr. 

N.  J.,  Ruliway — Bd.  Freeholders  Union 
Co..  Elisabeth,  receives  bids  about  Apr.  16. 
building  100  ft.  bridge  over  Itahway  River 
on  Monroe  St.,  60  ft.  wide.  About  $40,000. 

J.  L.  Bauer,  120  Broad  St.,  Elisabeth,  engr. 

N.  r.,  Fayetteville— City  plans  to  Issue 

$10,000  bonds  to  build  concrete  bridges.  H. 
J.  McBule,  city  elk. 

N.  C.,  Loekliart — State  Highway  Comn., 
Columbia,  soon  lets  contract  building  steel 
truss  bridge  with  steel  trestle  approaches, 
over  Broad  River  linking  Chester  and  Union 
Cc unties.  R.  T.  Brown,  engr. 

Minn.,  Huluth — St.  Louis  Co.,  6th  Dlst., 
plans  to  expend  $50,000  to  build  Fond-du- 
lac  bridge  and  $5000  for  approaches.  R. 
W.  Acton.  Courthouse,  engr. 

Minn.,  Minneapolis — Se©  “Streets  and 
Roads." 

Mont.,  BIgtImber  —  See  “Streets  and 
Roads." 

Mont..  Kkalaka  —  See  “Streets  and 
Roads." 

Tex.,  Halllnger — Comrs.  Runnels  Co.  soon 
receive  bids  building  concrete  bridge  or 
viaduct  over  Colorado  River.  About  $60,- 
000.  State  Highway  Comn.  has  appropri¬ 
ated  $37,000  toward  cost.  Hess  &  Skinner, 
South  Western  Life  Bldg.,  Dallas,  engra 
Noted  Mar.  20. 

Tex.,  Galveston — Comrs.  Galveston  Co. 
soon  let  contract  building  one  30  ft.  and 
two  20  ft.  rein. -con.  bridges  on  Galveston- 
Houston,  Rd.,  near  La  Marque. 

Idaho,  Blaekfoot  —  See  "Streets  and 
Roads." 


V  ornvilir 
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Itol,  Phoenix,  appropriated 
bridge  over  Oak  Creek  near  \u-r. 

Wash,.  Chehalis — .See  “Streets  ^  ';o.i(liU' 
Ont.,  Toronto — See  "Streets  ai..:  i'oads’- 

BIDH  DKNIKKII 

Conn.,  New  Haven — Until  Ai  ■  in  i... 
city,  building  rein. -con.  arch  bnd..  t'm  f,' 
wide,  over  Mill  River  on  Orgai..  .st  V, 
have  two  32  ft.  spans  and  one  .■)•;  ;  hii-.  / 
About  $70,000.  F.  L.  Ford,  city  en,  ,  , 

Feb.  13.  “ 

N,  J„  Trenton — Until  Apr.  11.  i.v  c.'v 
Comrs.  building  steel  trestle  and  .sidini 
on  Enterprise  Ave.  About  $2d.(iiiii  i 
Fell,  ch.  engr.  ' 

HI..  .MarHiiall — Until  Apr.  19,  t,.  ('laru 
C'o.,  building  Cumrln  Bridge,  4d  ft  i.  ui-it.n 
span,  16  ft.  roadway,  involving  'r.i  ~  (  umI 
concrete,  13,996  lb.  reinforcing  st..!  i'u 
lb.  c.l.  rockers  and  steel  plates  .d'  '  p(,« 
$3000;  Can)enter  Bridge.  70  ft.  span  $ 'k  iii 
t'ornwell  Bridge,  22  ft.  span.  tl::.  \v,.iik 
Bridge,  34  ft.  span,  each  16  ft  r<i;idwiv 
$1000;  Crow  Bridge.  100  ft  span,  invulviriK 
41  eu.yd.  concrete.  1960  lb.  r.  infon  itiv 
steel  etc.,  $6320;  all  in  Melrose  Twp  i; 
F.  Birch,  Springfield,  asst,  engr 

la.,  KIdora — Until  Apr.  8,  bv  C.  itovian 
aud.  Hardin  Co.,  building  lirldges  and’  cul¬ 
verts  in  various  townships.  R.  Steigi-rwall 
CO.  bridge  engr. 


PRICKN  AND  CONTRACTS  WVXKIlF.b 
(^Indicates  award  of  contract) 

★  N.  J.,  Gloueester — City  let  eontrad 
building  concrete  bridges  over  Little  and 
Rig  Birch  Creeks.  Edwards  and  Hath, I 
Runs,  to  E.  P.  Henry  &  Son,  98  (Jreen  .St 
Woodbury,  $33,561. 

N,  J..  Trenton — City  received  bids  liuiM- 
Ing  64  ft.  concrete  and  steel  l)ridge  over 
Assanpink  Creek  on  Olden  Ave.,  14  ft. 
wide,  from  Celultiano  &  Pinto.  Trenton. 
$10,340;  H.  H.  Smith,  949  Hway.,  New 
York  City,  $11,190;  Iteese  Tjiylor  (”o..  .Me¬ 
chanic  Bldg.,  $11,950. 

111.,  Cbleago — C.  R.  Francis,  comr.  pub. 
wks.  received  bids  Mar.  21.  for  sui)eratruc- 
tur©  of  3  span  cantilever  flxed  bridge,  over 
north  branch  Chicago  River  on  Addison 
St.,  from  Milwaukee  Bridge  Co.  1400. .34th 
St.  Milwaukee,  WIs.,  $41,889;  .Morava 
Constr.  Co.,  122  South  Michigan  Ave.  $43,- 
775;  Ketler-Elliott  Erection  Co..  155  North 
Clark  St.,  $45,000;  substrueture.  from 
Paschen  Bros..  Ill  West  Washington  St, 
$^109,266;  Fitssimons  Connel  Dredge  Dock 
Co..  10  South  Salle  St..  $113,927;  Con¬ 
crete  Dock  Constr.  Co..  133  West  Wnshlmt- 
ton  St.  $124,487.  Noted  Mar  13 

111.,  rhirago — C.  R.  Francis,  comr.  pub. 
wks.,  rer’elved  bids  Mar.  20.  for  substructure 
and  superstructure  of  80  ft.  flxed  steel 
bridge  on  concrete  abutments  over  north 
branch  Chicago  River  on  Kimhiill  Ave., 
from  Overland  Constr.  Co.,  39  South  lat 
Salle  St.,  $67,371  ;  Hoeffer  &  Co..  133  West 
Washington  St.,  $67,872;  Paschen  Bros.  Ill 
West  Washington  St.,  $59,318;  also  70  ft 
creoHoted  pile  and  timber  trestle  bridge  on 
I.diwndale  Ave..  from  G.  P.  (Tilb'n.  Ito 
South  Dearborn  St..  $30,872  ;  Kellv-Atkinson 
Constr.  Co..  189  West  Madlstm  St  .  $32.4Sil; 
Overland  Constr.  Co.,  39  South  La  Salle  St., 
$35,199.  Noted  Mar.  13. 

'A’Wis.,  Relo4t — City  let  contract  building 
rein. -eon.  bridge,  over  Rock  River,  to  Klug 

6  Smith.  West  Allis  St..  $67,000  Note<l 
Jan.  16. 

4$la.,  FI.  liodge — Webster  Co.  let  con¬ 
tract  building  9  bridges  In  various  town¬ 
ships,  to  C.  Johnson.  Humboldt.  $14,938;  9. 
to  A.  Olson  Constr.  Co..  Waterloo.  $11,038; 
3,  to  W.  T.  Baxter.  Webster  City.  $2905 

★  la..  Waterloo — City  let  contract  build¬ 
ing  rein. -con  bridge  over  Cedar  River  on 
Soucl-Whltney  Rd..  to  Flfleld  ('onstr  Co. 
$73,885. 

★  Minn.,  St.  Cloud — See  "Streets  and 
Roads.” 

★Cal.,  Ylaalia — Bd.  Supervs,  Tulare  Co. 
let  contract  building  2  concrete  bridges  be¬ 
tween  here  nnd  Dlnuba,  to  S.  J  Smaiit. 
Bakersfield,  $10.85  per  eu.yd.;  also  building 
4  concrete  bridges,  3  concrete  culverts  and 

7  wings  for  culverts  on  Woodvllle-Tipton 
highway,  to  Concrete  Pipe  &  Constr.  Co. 
Porterville,  $10  per  eu.yd.  for  class  \  con¬ 
crete.  $9.76  per  eu.yd.  for  class  B  concrete. 
Noted  Mar.  6. 


Structural  Steel 

PRICES  AND  CONTRACTS  AW  tKnKI> 
(★Indicates  award  of  contract) 
★Washington — See  "Streets  and  T’nad!'.’' 


Reinforced  Concrete 

1>KUI‘08EU  WOKK 
>.>rfolk — See  "Induetrlal  Works.” 

I,  itrtrult — See  “Industrial  Works." 
Milwaukee — ISee  "Streets  and 
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StriH'ta  and  llouda  (Continued) 

la..  Cedar  Kaplde- -T.  M  Sinclair  Co., 
I,td.,  3rd  Kt.  anil  16th  Avc.,  haviiiK  plana 
prepared  hy  A.  C.  I’ryor.  eiiKr..  c/o  owner, 
for  lU.OUO  yd.  concrete  pavliiK  in  yarda  at 
plant 

la.,  Humboldt—  City  aoon  recelvea  bids 
for  15  bloi-kH  of  paviiiK  C.  il.  Currie. 
Welmter  City,  eiijcr. 

la.,  Onawa^ — City  aiKin  receivea  blda  for  H3 
blocka  of  paviiiK  W.  K.  Htandeven,  4911 
Webater  St.,  (linalia,  Neb.,  enar. 

la..  Sioux  4'lty — T.  II.  Johnxon,  city  eiiKr.. 
receivea  bids  alaiut  May  3,  fur  24  blocka 
pavlnK.  42  ft.  wide.  Work  involvea  15168 
liii.ft.  concrete  curblnir.  15.168  lin.ft.  con¬ 
crete  Kutter  and  35,400  aij.yd.  concrete. 

la.,  sluiiK  City — City  aoon  leta  contract 
rcpaylnK  6000  aq.yd.  Wall  St.  viaduct  and 
3:.00  a<|.yd.  4th  St.  viaduct.  40  ft.  wide. 
Work  involves  9200  a(|.yd.  vltr.  brick,  wood 
bl(H:k,  asphalt,  concrete  or  bituminous  con¬ 
crete.  T.  II.  Johnson,  city  enkr. 

Minn.,  Aitkin — C^omrs.  Aitkin  Co.  plan  to 
Krude  and  Kravel  30  ml.  state-aid  road. 
24  ft.  wide.  About  $150,000.  Work  In¬ 
volves  150.000  cu.yd.  earth  excav.  and 
30.000  cu.yd.  Kravel  surfacinK.  T.  J. 
O'llara,  co.  engr. 

Minn.,  Baalry — t'omrs.  Clearwater  Co. 
plan  to  grade  and  gravel  16  mi.  state-aid 
n>ad,  24  ft.  wide  About  $80,000.  Work 
involves  90.000  cu.yd.  earth  excav.  and 
19,000  cu.yd.  graveling  and  surfacing.  B. 
K.  ITmland,  co.  engr. 

Minn.,  Carlton — Comrs  Carlton  Co.  plan 
to  grade,  gravel  and  build  bridges  and  cul- 
vtrts  on  20  ml.  state-aid  road.  24  ft.  wide. 
Almut  $300,000.  Work  Involves  120.000  cu.¬ 
yd.  earth  excav.  and  24,000  cu.yd.  grading 
and  surfacing.  B.  I>.  Mold,  co.  engr. 

Minn.,  Iluluth — Comrs.  St.  Istuis  Co.  plan 
to  exiiend  $47,500  for  roads  in  1st  Hist.  ; 
$140,000  in  2nd  Dist.,  $57,500  In  3rd  Dint.; 
$155,000  in  4th  Hist.;  $235,000  each  in  5th 
and  6th  Hiats.  ;  $280,000  in  7th  Dist.  R.  W 
Acton.  Courthouse,  engr. 

Minn.,  Foley — f'omrs.  Benton  Co.  plan  to 

f:rnde  and  gravel  22  mi.  state-aid  road,  24 
t.  wide.  .\l)out  $100,000.  W'ork  Involves 
110,000  cu.yd.  earth  excav.  and  26.000  cu.¬ 
yd.  gravel  surfacing.  J.  U.  Tierney,  co. 
engr.  » 

Minn.,  firand  .Marais — Comrs  Cook  Co. 
plan  to  grad<‘,  gravel  and  build  britlgea  and 
culverts  on  7  ml.  state-aid  road,  24  ft. 
wide.  About  $80,000.  Work  involvea  70.000 
cu.yd.  earth  excav.  and  84,000  cu.yd.  gravel. 

Minn.,  Mankato — Comrs.  Blue  Karth  Co. 
plan  to  pave  7  mi.  state-aid  road.  18  ft. 
wide.  Alsmt  $175,000.  Work  Involves  $5,- 
000  cu.yd.  earth  excav.  and  74,000  cu.yd. 
paving  N.  Moe,  eo.  engr. 

Minn.,  Mlnneapulis — Comrs.  Hennepin  Co. 
plan  to  grade,  gravel  and  build  bridges  on  12 
ml.  road  from  Cedar  to  Farmington  Aves., 
30  ft.  wide.  About  $200,000.  K.  K.  Ter¬ 
rell,  Courthouse,  engr. 

Minn.,  Moorhead — Comrs.  Clay  Co.  plan 
to  grade,  gravel  and  surface  12  ml.  state- 
aid  road  project,  24  ft.  wide.  About  $60.- 
000.  Work  Involves  60.000  cu.yd.  earth 
excav.  and  14,000  cu.yd.  graveling  and  sur¬ 
facing.  K.  Martinson,  co.  engr. 

Minn.,  New  Flm — Comrs.  Brown  Co.  plan 
to  grade  anil  build  bridges  and  culverts  on 
8  ml  state-aid  road,  18  ft.  wide.  About 
$200,000.  Work  Involves  24,000  cu.yd. 
excav.  and  84.000  cu.yd.  paving.  C.  N. 
Uoliertson,  co  engr. 

Minn.,  St.  I*aiil — Comrs.  Ramsey  Co.  plan 
to  grade  and  gravel  IJ  ml.  Anoka  Co  line 
Rd.  from  Centerville,  west.  About  $10,000. 
(1.  J.  Bles,  CO.  aud. 

Minn.,  Windom — Comrs.  Cottonwood  Co. 
plan  to  grade,  gravel  and  build  culverts  on 
15  mi  state-aid  road.  24  ft  wide.  About 
$60,000.  Work  Involves  80,000  cu.yd.  earth 
excav.  and  18,000  cu.yd.  graveling.  D.  R. 
Savage,  co.  engr. 

Montana — State  Highway  Comn.,  Helena, 
receives  bids  about  April  building  follow¬ 
ing  Finleral-Ald  roads: 

Big  Horn  Co..  Hardln-Custer  Rd..  2.02 
ml.  gravel  surfaced  road.  18  ft.  wide.  9 
to  12  in.  thick,  about  4000  cu.yd.  excav., 
$12,532.  Carbon  Co..  Black  and  White 
Trail.  2.69  ml.  gravel  surfaced  road.  10  ft. 
wide.  6  in.  thick,  about  19,000  cu.yd.  excav.. 
$17,551.  Dawson  Co..  Red  Trail,  east  of 
Olebdive,  7.5  ml.  gravel  surfaced  road.  9 
ft  wide.  6  In.  thick,  about  12.000  cu.yd. 
excav.,  $21,940;  Red  Trail,  west  of  Olen- 
dlve,  9  ml.  gravel  surfaced  road.  9  ft. 
wide.  6  In.  thick,  about  9500  cu  yd.  excav., 
$21,368.  P.  D.  Pratt,  engr.  Noted  Jan.  28. 

Mont.,  Blgtlmber — Sweet  Grass  Co.  voted 
$106,000  bonds  to  Improve  roads  and 
bridges.  Noted  Mar.  26. 

Mont.,  milon — City  plans  to  pave  26,257 
SQ.vd.  Montana  and  Tdaho  Sts.,  with  con¬ 


necting  cross  streets.  About  $75,000.  O. 
V.  Klder,  Dillon,  engr, 

.Mont.,  Kkalaka— ('arbon  Co.,  pltuis  to 
build  roads  and  bridges.  About  $30,703 
and  $8,960  respectively  available  for  pro¬ 
jects.  A.  B.  Cooley,  Red  Ix>dge,  engr. 

Mont,,  Thompson  Falls— Sanders  Co. 
plans  to  grade  and  gravel  II  ml.  Plalns- 
Kddy  Rd.  About  $20,000.  T.  Johnston, 
co.  surv.  Federal  Government  asked  to 
appropriate  toward  cost. 

Arkansas — Comrs.  Rd.  Impvt.  Dist.  No. 
1,  at  office  of  State  Highway  Comn.,  DIttle 
Rock,  soon  lets  contract  building  37  mi. 
road,  Boone  Co.  About  $3000  p<‘r  mile. 

Arkansas — W  C.  Ross,  state  highway 
engr.,  Little  Ro<-k,  soon  jets  contract  for 
10  ml.  road  in  Impvt.  Dist.  No.  5,  Prairie 
Co.,  22  ft.  wide,  involving  25,460  cu.yd. 
earth  excav.,  354  cu.yd.  rein. -con.  In  cul¬ 
verts,  40  lin.  ft.  steel  bridge  and  60,000 
tons  crushed  stone.  Alternate  bids  on 
gravel  with  70,225  gaL  asphalt  surface 
treatment. 

Ark.,  Marlon — Comrs.  Rd.  Impvt.  Dist. 
No.  6,  Crittenden  Co.,  soon  let  contract 
building  62  mi.  gravel  n>ad  including 
bridges  and  culverts.  J.  K.  Fry,  Karle, 
engr.  for  district. 

Ark.,  Fine  llluff— Comrs.  Rd.  Impt.  Dist. 
No.  5,  Jefferson  Co.,  soon  lets  contract  re¬ 
surfacing  10  mi.  old  macadam  road  with 
bituminous  covering  and  repairing  drain¬ 
age  structures.  Parkes  Kng.  Co.,  CItlaens 
Bank  Bldg.,  engrs. 

Tex.,  Hastrup— -Bastrop  Co.  voted  $250,- 
000  bonds  to  Itulld  roads  in  KIgIn  Precinct ; 
$35,000  In  Paige  Precinct,  and  $35,000  in 
McDade  Precinct.  Noted  Feb.  27. 

Tex.,  Beevllle — Bee  Co.  election  Apr.  19. 
to  vote  on  $600,000  bonds  to  build  roads. 

Tex.,  Brownsville— Cameron  Co.  voted 
$300,000  bonds  to  build  county's  part  of 
State  Highway  No.  12.  from  here  to  Hi¬ 
dalgo  Co.  line  at  La  Feria,  27  ml.  long, 
heavy  gravel  base,  bituminous  top. 

Tex.,  Cameron — Milam  Co..  Branchvllle 
Rd.  Dist.  No.  14,  voted  $25,000  bonds  to 
build  road  l>etween  2  highways. 

Tex.,  Cameron — Milam  Co.  plans  to  vote 
on  $20,000  iKinds  to  build  roads  in  Dist. 
No.  23;  $15,000  in  Dist.  No.  20,  and  $10,000 
In  Dist.  No.  24. 

Tex.,  Coleman— Comrs.  Coleman  Co. 
Precinct  No.  2.  voted  $100,000  bonds  to 
build  roads. 

Tex.,  Georgetown — Williamson  Co.  elec¬ 
tion  Apr.  19  to  vote  on  $1,500,000  bonds  to 
build  roads. 

Tex.,  Giddlngs — C'omrs.  Lee  Co.  rejected 
bids  received  Mar.  4,  building  16  mi.  gravel 
road.  Work  will  be  r**advertlsed. 

Tex.,  Grunhar.v — Comrs.  Hood  Co.  voted 
$140,000  bonds  to  build  140  ml.  hard  sur¬ 
faced  road  from  Ft.  Worth  to  Brownwood. 

Tex.,  Greenville — Comrs.  Hunt  Co.  voted 
$2,000,000  bonds  to  build  roads. 

Tex.,  Henderson  —  City  voted  $60,000 
bonds  to  pave  streets. 

Tex.,  Huntsville — City  Council  passed 
resolutions  authorising  paving  Main  St. 
from  courthouse  to  main  entrance  of  San 
Houston  normal  school,  with  6.  In.  rein. -con. 

Tex.,  Kaufman — Kaufman  Co.,  (3  pre¬ 
cincts)  voted  $1,460,000  bonds  to  build 
highways. 

Tex.,  Kingsville — Klel)erg  Co.  voted 
$350,000  bonds  to  build  Sect.  12,  King  of 
Trails  Highway,  gravel  type  base  with  bitu¬ 
minous  surface. 

Tex,,  Mt.  Pleasant — Comrs.  Titus  Co. 
voted  $1  ,000,000  bonds  to  build  roads. 

Tex.,  Mt.  Vernon — Comrs.  Franklin  Co. 
voted  $500,000  bonds  to  build  roads. 

Tex.,  Port  Arthur — City  had  plans  pre¬ 
pared  paving  with  shell,  40  mi.  streets  in 
residential  section,  16  ft.  wide.  About 
$276,000. 

Okla.,  Bristow — City  had  preliminary 
plans  prepared  by  Benham  Kng.  Co.,  engrs.. 
1300  Colcord  Bldg.,  Oklahoma,  paving  va¬ 
rious  streets  with  brick.  About  $70,000. 

Okla.,  Mndill — City  had  preliminary  plans 
prepared  by  Benham  Kng.  Co.,  engrs.,  1300 
Colcord  Bldg..  Oklahoma,  paving  various 
streets  with  concrete.  About  $76,000. 

Idaho,  Blarkfoot — Bingham  Co.  election 
Apr.  12  to  vote  on  $600,000  bonds  to  build 
roads  and  bridges. 

Vtah,  Btrhfleld — City  plans  to  pave,  curb, 
gutter  and  drain  streets  in  Dist.  No.  1. 
About  $130,000. 

I’tah,  Vernal — Unita  Co.  election  Apr.  10, 
to  vote  on  $150,000  bonds  to  improve  roads. 

Washington — State  Highway  Comn., 
Olympia,  rejected  all  bids  received  Mar. 
17,  grading,  draining  and  surfacing  2  ml. 
Inland  Kmplre  Hlghw'ay.  Ferry  Co. ;  18.8 


ml.  Sunset  Highway  from  Wain 
Douglas  Co.,  14.96  mt.  Central 
ton  Highway  from  Sprague  t.. 
Spokane  and  Lincoln  Counties  .a 
Sunset  Highway  in  vicinity  of  li.i 
las  t'o.  Noted  Mar.  6. 
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WoMh.,  ChehalU — 1.4>wis  Co.  Ii.i  MiinKn 
available  from  state  and  Feder.tl  .j 
for  road  and  bridge  work  (iui.i.r  id!. 
Plana  include  completing  7  nii  •  u, 
Pacifle  Highway  from  here  to  Tul.  .i.,  ‘ 

$180,000;  Pacinc  Highway  to  Mayllei, 
$100,000;  State  Rd.  No.  18.  from  .Mort.I  ,i 
Olenoma,  $40,000;  from  Fiffe  to  I,,  a  < 

000;  building  Nesika  bridge  span. 

Toledo  bridge,  180  ft  steel  span  w.ih 
approaches,  $100,000.  ‘  ‘ 

Wash.,  Mt.  VernoB— City  liavimr  plan, 
prepared  for  paving  and  curbing  i:(po  f. 
I.,jtwrence  and  6th  Sts.,  24  ft.  wid. .  i  cursl 
concrete  or  bituminous  concrete  <>n  o,j|, 
Crete  base  or  bituminous  macadam  i.n  i.i.ml 
base.  About  $14,260.  “ 


Wash,,  Port  Angeles — City  plain,  i,,  j,,,. 
prove  streets  constituting  road  fnmi  eju 
to  t)cean  View  cemetery.  Cost  Isawecii 
$20,000  and  $30,000. 

Oregon — State  Highway  Comn  ,  Pon. 
land,  having  surveys  made  and  eHtimai.H 
prepared  paving  road  from  Astoria  to  .s.a. 
side;  Clatsop  Co.  appropriated  to. 

ward  cost,  balance  to  be  borne  liv  slate 
paving  Paclflc  Highway  through  Jaoksoii 
Co.  R.  A.  Booth,  comr. 


Ore,,  Astoria — City  soon  lets  ronlr.tot 
hani  surfacing  Astor  St.  from  2nd  to  lOtti 
Sts.  Q.  T.  McClean,  city  engr. 


Ore.,  Knterprise — City  voted  ' 

bonds  to  pave  various  streets. 


Ore.,  Marshfleld- — J.  W.  Butler,  city  re¬ 
corder,  receives  blda  about  May  I.  hani- 
surfacing  and  building  concrete  walks  on 
Bway.  from  Market  Ave.  to  Front  St..  .V, 
1  block  Park  Ave.  west  of  Bway.,  Klroil 
Ave.  and  6th  St.  About  $46,421).  K.  K 
Burton,  city  engr. 

Ore.,  Portland — City  considering  hard- 
surfacing  18  ft.  center  strip  of  Kast  39th 
St.  from  Francis  Ave.  to  Powell  Valley  ltd  . 
full  width  of  Francis  Ave.  from  Kenilwortn 
Addition  to  Kast  42nd  St.  ;  Bway.  from 
Kast  45th  St.  to  Sandy  Blvd.  ;  Kast  fiSrd 
St.  from  Kast  Ollsan  to  Kast  Hoyt  Sts.. 
Kast  47th  St.  O.  Laurgaard,  city  engr. 

Ore.,  Portland — City  soon  lets  contract 
improving  Gloucester,  Hereford  an<l  Ilodg.- 
Sts.,  artificial  stone  or  asphalt  on  ooncreti- 
foundation,  not  less  than  3  in.  deep.  0 
Laurgaard,  city  engr. 

Out.,  Toronto — Toronto  &  York  Oimd 
Rds.  Comm,  soon  lets  contract  building 
water-bound  macadam  and  concrete  madn. 
also  numlier  of  concrete  bridges  .tbout 
$80,000.  K.  A.  James,  57  Adelaide  St.,  K. 
engr. 

P.  K.  I.,  Charlottetown — City  plan.s  to 
pave  25,000  to  35,000  yds.  streets,  asphalt 
or  bitulithic.  J.  J.  McKinnon,  41  Queen 
St.,  chn.  street  com. 


BIDS  DESIKKI) 


Me.,  Anbnrn — Until  Apr.  24,  by  city,  im¬ 
proving  and  paving  12,000  sq.yd.  various 
streets,  vltr.  block,  concrete  or  granite 
block.  G.  W.  Bumpus.  city  elk. ;  advertised 
in  this  issue.  Noted  Mar.  13. 


Masanehnsetts — Until  Apr.  8.  by  A  W 
Dean.  comr.  state  highways,  Boston,  build¬ 
ing  10,000  ft.  highway,  18-24  ft.  wide.  Pan- 
vers  Twp..  InvoMng  4200  cu.yd.  earth,  1950 
cu.yd.  rock  excav.,  800  cu.yd.  borrow.  7400 
cu.yd.  broken  stone,  45,000  gal.  bituminous 
material.  1670  ft.  10-18  in.  vltr.  pipe.  72  ft 
la  in.  c.L  pipe.  6400  ft.  fence  and  3900  cu. 
yd.  stone  fliling. 

Rhode  Island — Until  Apr.  16,  by  -Slate 
Bd.  Pub.  Rds.,  State  House.  Providence, 
furnishing  and  applying  486,000  gal  ai>- 
phaltic  oil  or  refined  tar  to  macadam  sec¬ 
tions  of  state  highway.  Roads  to  be  treated 
are  divided  into  3  divisions  and  separate 
bids  win  be  received  for  furnishing  and 
applying  oil  or  tar  on  each  division  ;  adver¬ 
tised  in  this  issue. 


way  Comn.,  55  Lancaster  St..  Jilbany.  build¬ 
ing  roads  in  following  counties: 

Albany  Co.,  Coeymans-Indlan  Fields  Ko.. 
Part  1,  Involving  4400  cu.yd.  ear''', 

10  cu.yd.  roci^  15  lin.ft.  12  in..  75  linft.  2® 
in.,  and  100  lin.ft.  6  in.  vltr.  clay  J* 
c.l.  pipe,  850  cu.yd.  concrete.  26no  Ib.  Iron 
and  steel,  826  cu.yd.  broken  stone,  200  cu.yu 
Held  or  quarry  stone.  600  cu.yd.  bituminous 
macadam,  2000  cu.yd.  cement  concrete.  l»o' 
sq.yd.  stone  block,  18,500  gal.  bitumlnottf 
material,  10,100  lin.ft  concrete  curbinf. 
cost,  $73,000. 

Chemung  Co.,  Horseheads-Cayiifa  Rd.,  w 
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v(i  •  irth  exoav..  45  cu.yd.  concrete,  60 
:“:.l  ...lurete  pavement.  250  ft.  round 
Pnilnr  t.rul.l)in|f  In  place,  326  cu.yd.  gravel. 

*  I '(>  l-l'ana  Center-Karnham  Ud..  50 
»„vrl  nie’k  exeav.,  26.000  cu.yd  earth 
(I  ton  c.l.  pipe.  410  cu.yd.  concrete, 
toil-;  broken  atone.  9400  cu.yd.  cement 
pavement.  1000  cu.y.l.  alag.  3X0.- 
s>0  mi  ft  metal  reinforcement.  »t«2.t00; 
Marllla  'Valea  Center  ltd..  33,000  cu  vd. 
firth  >  \cav.,  75  cu.yd.  rock  exeav .  120ti 

tin  ft  fi  la  vltr.  clay  drain.  14  tona  c  l  pipe. 
Ejn  cayl  concrete.  2160  cu  yd  gutterH. 

ikon  IP  steel  and  Iron.  8476  cu  yil.  . . at 

«.ncrel.-  pavement.  224.000  sii  ft,  metal  re- 
llf,,rr.na-nt,  J  186.800. 

FiVlI.'o  Co..  O|.penhelm-l>olgevlllc  Ud.. 
•)•>  Olio  <11  vd.  exeav..  600  cu.yd.  rock  exeav.. 
SO  ft  18  in  Jind  600  lln  ft.  6  In  clay  pipe. 
•>  tons  c  1.  pipe.  395  cu.yd.  com  rete.  454 
fuvd  broken  atone,  8230  cu.yd.  Ilebl  or 
nuarrv  stone.  3875  cu.yd.  water  Imund 
niacatiam.  15.500  gal.  bltumlnoua  material. 

^'il'erkiHier  Co.  Vaji  lltflmeavllle-Stark- 
vili..  ltd  22.600  cu.yd.  earth  exeav..  lOoO 
luvd  risk  exeav..  60  lln.ft.  12  In..  80  lln.ft. 
15  in  and  50  lln.ft.  24  In.  vitr.  clay  pipe,  2600 
finf  •  in.  poroUH  clay  pipe.  1040  cu  yd. 
Incr.i.’  2750  s-iyd.  cobbl..  gutterH.  7760 
lb  sKsl'and  iron,  460  cu.yd.  broken  atone. 
1000  CO  vd  Held  or  uuarry  atone,  4660  cu.yd. 
iaterbound  macatlam.  17.000  gal.  bltnmln- 
^s  material.  $152,600;  Ualnea  Mollow- 
<tl(.n. boose  ltd..  28,500  cu.yd.  earth  exeav.. 
100  CO  yd.  rock  exeav  .  loO  lln  ft  12  In. 
and  100  llnft.  24  In.  vltr  clay  pipe,  100 
In  ft  6  In.  porous  tile  pipe.  686  CU  yil.  <sin- 
,Ti-l<'  4.100  s<i.yd.  cobble  gutter.  8380  cu.yd. 
firld  or  (loarry  atone,  3910  cu.yd  water- 
tKund  lOi'cailam.  $134,000. 

Onidtl.i  Co  .  .North  W»*atern-Hoonvllle  Ud.. 
Part  1  42  0(01  cu.yd.  earth  exeav..  600  cu.yd. 
risk  exeav..  100  lln.ft.  6  In.  vltr.  clay  drain, 
600  lln  ft  6  In.  |)orouH  tile.  860  cu.yd.  con¬ 
trite  6800  lb.  Iron  and  steel.  180  cu.yd. 
broken  stone.  9710  cu.yd.  field  or  uuarry 
stone.  4240  cu.yd.  waterbound  mac.adam, 
15  500  gal.  bltumlnoua  material.  $141,700  ; 
.North  Weatern-Uoonvllle  Ud..  I’art  2,  38.- 
000  CO. yd.  earth  exeav..  600  cu.yd.  rock 
exeav  820  co.vd.  concrete.  9050  cu.yd.  field 
or  ipiarry  atone,  3960  cu.yd.  waterbound 
macadam.  $131,500. 

Putnam  Co..  I’atterson-I  lutchesa  Co.,  line 
Ud  6000  cu.vd.  earth  exeav.,  1600  cu.  yd. 
riK’k  exeav..  I'OO  lln.ft.  6  In.  vltr.  clay  under- 
drain  20^  cu.yd.  concrete,  1600  lb.  metal 
reinforcement.  3190  cu.yd.  field  or  uuarry 
stone.  1120  cu.yd.  bltumlnoua  macadam, 
2!i.ooo  gal.  bituminous  material.  $39,400. 

.SI  I«a\vrence  Co..  Maaaena-WInthrop  Ud,. 
r.Trt  1,  20,200  cu.yd.  earth  exeav..  277  cu.vd. 
etnerete,  720  Bq.ytl.  cobble  gutters.  10.600 
cu  yd.  Held  or  uuarry  stone.  3800  cu  yd. 
blluminooa  macadam.  103.000  gal.  bitumin¬ 
ous  material.  $104,299;  Nlcholvllle-St.  Regia 
Ud..  Part  1.  18,600  cu.yd.  earth  exeav..  660 
ru.vd  rock  exeav.,  286  cu.yd.  ttoncrete. 
1023  SI). yd.  cobble  gutter.  6440  cu.yd.  field 
or  i|Uiirry  stone,  2390  cu.yd.  bituminous 
macHilom.  64.400  gal.  bituminous  material. 
$71,212 

Tompklna  Co.,  South  T.analng-Myers  Rxl.. 
10.500  cu.yd.  earth  exeav.,  200  cu.yd.  rock 
exeav.,  1000  lln.ft.  20  In.  vltr.  clay  pipe. 
250  cu.yd.  concrete.  2000  aq.yd.  concrete 
gutter,  4350  cu.yd.  Held  or  auarry  stone, 
1745  cu.yd  waterbound  macadam.  $60,100. 

Washington  Co..  Whltehall-Dresden  Rd.. 
Part  2,  69.200  cu.yd.  earth  exeav..  970 
cuyd  concrete.  2900  lln.ft.  wooden  guard 
rail.  5500  cu.yd.  broken  stone.  2900  cu.yd. 
field  or  quarry  stone.  4000  cu.yd.  bitumin¬ 
ous  macadam,  96,800  gal.  bituminous  ma- 
Urlal.  $213,738. 

Wayne  Co.,  Plttaford-Palmyra  Rd.,  Part 
3.  11,000  cu.yd.  earth  exeav.,  60  cu.yd. 
rock  exeav.,  500  lln.ft.  6  In.  vltr.  tile  drain. 
20  tons  c.l.  plj)e.  200  cu.yd.  concrete.  2100 
Ih.  reinforcement.  81$  cu.yd.  broken  stone. 
4945  cu.yd.  cement  concrete  pavement,  1300 
cu.yd  gravel,  $71,498. 

Wyoming  Co.,  Perry  Center-Moscow  Rd.. 
Part  1,  10,000  cu.yd.  earth  exeav.,  100  cu.yd. 
mck  exeav..  1000  lln.ft.  6  In.  vltr.  clay  pipe, 
190  cu  yd,  concrete.  1700  sq.yd.  cobble  gut¬ 
ters,  2250  lln.ft.  wooclen  guard  rail,  1600 
^  yd  field  or  quarry  stone.  2075  cu.yd. 
bltumimius  macadam,  65.600  gal.  bitumin¬ 
ous  material ;  $81,600,  also  repairing  roads 
'hallowing  counties: 

cTienango  Co.,  resurfacing  Ou Ilford  Rd.. 
Involving  BOO  cu.yd.  field  or  quarry  stone. 
990  cu  yii  bituminous  macadam.  26,650  gal. 
Wtunilnous  material.  $14,848. 

Huichcaa  Co.,  rebuilding  Northeast  Cen- 
’^-f^haron  Sta.  Rd,.  6400  cu.yd.  exeav,.  6160 
^>d  Held  or  quarry  stone,  2290  cu.yd. 
tMtumlnoiis  macadam,  65,000  gal.  bituminous 
tnaterial ;  advertised  In  this  issue. 

York — Until  Apr.  29,  by  1* 
Nixon,  supt.  pub,  wks..  Capitol,  Albany, 
PaMng  istrtions  of  terminal  sites  at  Mott 


Haven,  (Sreen|M>lnt  and  tlowunua  Hay. 
contr.  44-1*.  Work  Involves  2760  cu.yd. 
exeav.,  1900  cu.yd.  3rd  class  I'oncrele,  I2.00tl 
lb.  c.l.  pl|M*  and  bpih’IhIh,  1900  lln.ft.  «*on- 
crete  curb  and  edging,  2100  ai|.yd.  macadam 
pavement,  lu.OllO  sq  yil.  atone  blia'k  pave¬ 
ment,  2500  sq.yd.  relaiil  stone  liliwk  pave¬ 
ment.  1125  Hq.yil.  aaiihalt  pavement,  etc., 
about  $94,340  ;  advertised  In  Ibis  Issue. 

N.  J.,  Irvinsluii — I'nill  Apr.  7,  by  city 
comrs.,  ctirliing  .Stuyvesnnt  Ave.  from  city 
line  to  l.yons  Ave.,  Involving  85,‘>n  lln.ft. 
coniTele  ;  paving  and  curbing  drove  Ter¬ 
race  from  drove  St.  to  Knsl  Speedway 
Ave..  1510  lln.ft.  eoiicrcte  curliing  and  2510 
sq.yd.  concrete  paving;  furnishing  and  ap¬ 
plying  20,0110  gal.  larvia  H  and  70lio  gal. 
asiihalt  binder;  furnishing  loiio  tons  $  In. 
screenings,  500  tons  $  in.  and  500  tons 
In.  stone  trap  rock;  laying  175  ft.  4  in. 
sewer  connections  in  Sluyvesant  Ave.  from 
elty  line  to  l.yons  Ave.  1.  J.  Casey,  Jr., 
Town  Hall.  engr. 

N.  J..  Newark — Until  Apr.  8,  by  T.  K 
Raymond,  dir.  dept,  streets  and  pub. 
Iii.pvts.,  repaving  Niagara  St.  from  Kerry  to 
Homo  Sts.,  Involving  8100  sq.yd.  asphnll. 

1*11.,  Clarksville — Until  June  10.  (change 
of  date)  by  A.  M.  Custer,  boro  elk.,  laying 
about  1300  lln.ft.  waterlsiund  macadam  and 
one  i-ourse  eonerete  pavement.  2  4  ft.  wide. 
Noted  Mar.  20. 

1*11.,  JaliMNlown — tfntll  Apr.  12,  by  W. 
Mosholder.  pres.  tsl.  superv.  Upper  Yoder 
Twp.,  Iiullding  28,600  lln.ft.  Mlllcreck  Rd., 
3  in.  vltr.  block  on  coni-rete  base.  Bids  will 
also  he  aceepted  for  furnishing,  unloading, 
hauling  and  stacking  3500  M  3  In.  vltr 
lilocks.  12,000  barrels  I’ortland  cement. 
2000  lln.ft.  24  In.  rein. -con.  i)lpe.  2000  lln  ft. 
30  In.  rein. -eon.  pipe  and  2000  lln.ft.  12-24 
In  c.l.  pipe.  K.  If.  Barnhart,  Swank  Bldg., 
attorney  for  supervs.  ;  advertised  in  this 
issue. 

I*B..  i*ltlMburgh — Until  A|)r.  IS,  by  J.  P. 
Moore,  controller,  Allegheny  Co.,  building 
5300  ft.  Kenton  Ud.,  from  Plum  to  Renton 
Twps.,  Telford  macadam,  16  ft.  wide.  K. 

V.  Warren,  tlourt  House,  engr. 

I*u..  Pittsburgh — Until  Apr.  22.  by  Comrs. 
Allegheny  t'o.  building  2900  ft.  Duncan 
Ave.,  from  Butler  Plank  Rd.  to  Butter  Pike, 
Hampton  Two.,  18  ft.  wide.  Telford  mac¬ 
adam.  It.  V.  Warren,  co.  engr  Noted 
Mar.  27. 

Pa.,  Springdale— Until  Apr.  11.  by  H.  J. 
Barnes,  boro  secy.,  improving  Pittsburgh 
St.  Work  Involves  5430  cu.yd.  grading, 
13,600  llnft.  concrete  eurh,  600  lln.ft.  hack¬ 
ing  curb,  70,000  sq.ft,  concrete  sidewalk, 
and  1260  llnft.  16-24  In.  sewer,  etc.  Dou¬ 
glass  &  McKnight,  Columbia  Bank  Bldg., 
Pittsburgh,  boro,  engrs. 

I*a.,  Washington — Until  Apr.  14.  by  T.  J. 
ITnderwood.  controller  Washington  (;o..  re¬ 
surfacing  with  concrete  0.9  ml.  Taylorstown 
Rd..  from  |s>lnt  near  Taylorstown  Sta.,  ex¬ 
tending  toward  village  of  Taylorstown  ;  2 
ml.  Monongahela-Donora  Rd..  from  Black 
Diamond  extending  to  tM)ro  line  of  Donora  ; 
also  resurfacing  with  concrete  on  concrete 
base  and  brick  wearing  surface  1  ml.  Pike 
Run  Rd.  from  boro  line  of  Coal  Center  to 
point  near  Crescent  power  house. 

Maryland — Until  Apr.  8,  by  State  Rds. 
Comn..  601  Oarndt  Bldg..  Baltimore, 
building  2.65  ml.  concrete  highway  from 
St.  Michaels  to  Clalliorne,  26  ft.  wide,  3 
ft.  dirt  shoulders,  in  Talliot  Co.,  (’ontr. 
No.  T-Il.  F.  A.  Zouck,  chn.,  advertised  In 
this  issue. 

Md.,  ilulilmnre — l-'nlll  Apr.  9.  by  Bd. 
Awards,  grading  and  paving  14  ml.  alleys, 
3-10  ft.  wide,  cement  concrete.  In  various 
sections  of  city.  Contr.  31.  32  and  33.  Work 
liivolves  7920  sq.yd.  6  In.  cement  concrete. 
Noted  Mar.  27. 

Md.,  Hagerstown — Until  Apr.  8,  by  D.  A. 
Wolflnger.  elk.  Washington  Co.,  building 
2.34  ml.  St.  Pauls  Church  Ud..  concrete 
or  macadam.  14  ft.  wide  with  5  ft.  dirt 
shoulders,  from  St.  Pauls  Church  to  Penn¬ 
sylvania  line,  state  aid.  J.  N.  Mackall,  601 
Garrett  Bldg.,  Baltimore,  engr. 

W.  Va.,  Koysep — Until  Apr.  15.  by  Min¬ 
eral  Co.  building  12  ml.  Class  "A*^*  road 
from  RIdgely  to  Alaska  In  Frankfort  Dlst., 
State  Aid  Project  No.  36.  E.  Smith,  Pied¬ 
mont,  engr. 

N.  C..  FarniTille — ITntll  Apr.  10,  by  R.  E. 
Belcher,  mayor  and  Bd.  Comrs..  for  25.000 
or  60,000  sq.yd.  asphalt,  bitulithic,  brick  or 
other  pavement.  16.000  lln.ft.  granite  or 
eonerete  curb.  16,000  lln.ft.  concrete  gutter, 
and  20,000  sq.yd.  sidewalk ;  advertised  In 
this  Issue. 

Oa.,  Atlanta — Until  Apr.  7,  by  city  paving 
South  Pryor.  Whitehall,  Juniper,  Marietta, 
and  Sampson  Sta.  H.  Ii.  Collier,  city  engr.' 
Noted  Mar.  20. 

Oa.,  Cairo — Until  Apr.  10,  by  city,  build-, 
tng  13,960  sq.yd.  asphalt,  brick  or  concrete 


pavement.  7149  lln  ft  eomlilned  curb  and 
eonerete  gutter  or  granite  curb  and  con- 
irete  gutter  D  H  laitig.  Moultrie,  eon- 
BUltg.  engr 

Ha.,  katuniinli — I'nill  Apr  14.  hv  Comrs 
Chutham  t'o..  rumlsMiig  material  a'nil  lalM>r 
for  building,  drahiing  aiid  paving  various 
roads 

Mu,.  llronxMi — I'nill  Apr.  1.5,  by  Comrs. 
Is-vy  t'o.,  grading  and  surfaoing  with  llme- 
sloiie  15  ml.  road  froin  near  l.ukeus  to 
Sumner,  Iheiie,-  to  t'hletlauil  Dial.  D.  K. 
ThomaH,  Gainesville,  eiigr. 

.%la.,  SrlniN — I'nill  .\pr.  7,  by  city  liulld- 
Itig  eouerelf  sidewalks  on  lH>th  sides  of 
.NIahama  .\\e  i.oiii  west  curb  line  of 
latuderdaie  St.  to  east  curb  line  of  Sjitler- 
tlelil  Si.;  Selma  .\\e  from  east  Hue  of 
King  .St.  to  west  Hue  of  latuderilale  St.  ; 
Selma  Ave.  from  east  eurh  of  Broiul  St.  to 
West  eurh  Hue  of  .Meehanic  .St.  W.  O. 
I'hrlsiman,  city  engr 

.MUs.,  .\ber<leen-  Until  Apr.  8.  by  Bd. 
Superv.  Monroe  t'o.  building  4.46  ml.  l.aveii- 
iler  and  Hamilton  ltd.  anil  4  ml.  Aberdeen 
and  Caladonla  Ud  Work  Involves  60,970 
yd.  grading.  4564  yd.  gravel.  87  stations 
clearing  and  grubbing  and  465  ft  18-36  In. 
idpe  tl  t}.  Kay,  elk.  t)  E.  Hauser,  Co¬ 
lumbus  Nall  Bank  Bldg.,  t'olumbus,  engr, 

I<a.,  New  Iberia — Until  Apr.  21  tchango 
of  date),  by  H.  S.  .Sealy,  mayor,  paving 
Main  St.  and  Kailroad  Ave.  Altout  $160,- 
non.  Former  bids  rejected  J.  B.  Me* 
t'rary.  3ril  .Natl  Bunk  Bldg.,  Atlanta,  Oa., 
engr.  Noted  Feb.  20. 

l-a..  New  Iberia — Until  Apr  8  by  City, 
furnishing  lalmr  and  riintertal  for  almut 
35.000  sq.yd.  brick,  w'ood  block,  sheet  as- 
phall,  concrete  or  bituminous  pavement 
with  necessary  appurtenances.  J.  B  .Mc- 
t'rary,  3rd  .Natl.  Bank  Bldg.,  Atlanta,  Ga . 
ciigr. 

I, a.,  Wlnikshoro—Unlll  Apr.  8,  by  Mayor 
^and  Bd.  of  Aldermen,  building  about  8050 
‘lln.ft.  txjiicreto  sidewalk.  Including  slreet 
crossings  and  placing  vltr,  pljie  under  drains. 

X.  A.  Kramer.  Magnolia,  Miss.,  consultg. 
engr 

O.,  Clevrlund— t'ity  is  rei'elvlng  bids  |)av- 
Ing  Hege  Ave,  from  East  65th  to  6Hth  St.. 
Involving  770  cu.yd.  exeav.,  13.176  sq.ft.  4 
in.  brick  on  6  In.  concrete  foundation,  1045 
ft.  5  In.  Slone  curbing,  etc.;  Dickens  Ave. 
from  East  93rd  to  9l8t  St..  650  cu.yd. 
exeav..  10,800  sq.ft.  5  Ifi.  briek  on  6  In.  eon- 
crele  foundation,  778  ft.  6  In.  stone  curb¬ 
ing,  etc.  ;  Claybourne  Ave.  from  West  38th 
St.  to  West  end.  1695  cu.yd.  exeav.,  42,696 
sq.ft.  4  in.  brick  on  6  in.  concrete  founda¬ 
tion,  3476  ft.  6  In.  stone  curbing,  etc.  ; 
Bernard  Ave.  from  West  105lh  to  llOlh 
Sts.,  2026  cu.yd.  exeav.,  29,600  sq.ft.  4  In. 
brick  on  6  In.  concrete  foundation,  2190 
ft.  6  In.  stone  curbing,  etc.  ;  East  57th  .St. 
from  Hege  to  Harvard  Aves,,  675  cu.yd. 
exoav'..  9656  sii.ft.  4  in.  brick  on  6  In.  con¬ 
crete  foundation,  786  ft.  stone  curbing,  etc.  ; 
.McElhattan  Ave.  from  East  136lh  to  140th 
Sts.  1860  cu.yd.  exeav.,  21,480  sq.ft.  6  In. 
brick  on  6  In.  concrete  foundation,  1676  ft. 
6  In.  stone  curbing;  Sargent  Ave.  from  West 
62nd  to  65th  St.,  600  cu.yd.  exeav.,  13,394 
sq.ft.  4  In.  brlrk  on  6  In.  concrete  founda¬ 
tion.  825  ft.  6  In.  stone  curbing,  etc.  ;  West 
24th  St,  from  Moore  Ave.  to  north  end  of 
Willey vllle  Allotment.  1305  cu.yd.  exeav., 
25.190  ft.  5  In.  brick  on  6  In.  concrete 
foundation,  1600  ft.  6  In.  stone  curbing,  etc.  ; 
West  24th  St,  from  Franklin  Ave.  to  north 
end  of  Wllleyvllle  ,\llotment,  830  cu.yd. 
exeav..  16.586  sq.ft.  6  In.  brick  on  6  in. 
concrete  foundation,  1215  ft.  6  in.  stone 
curbing,  etc.  ;  East  6th  St.  from  Vincent  to 
Euclid  Aves..  290  cu.yd.  exeav,.  6300  sq.ft, 
dressed  Medina  block  on  6  In.  concrete 
foundation,  400  sq.ft.  6  In.  concrete  side¬ 
walk,  etc. ;  East  58th  St.  from  Hege  to  Har¬ 
vard  Ave.,  620  cu.yd.  exeav.;  9312  saft 
4  In.  brick  on  6  In,  concrete  foundation.  760 
ft.  6  In.  stone  curbing,  etc.  ;  East  80th  St. 
from  Wade  Park  to  Everelt  Aves.,  420  cu. 
yd.  exeav.,  8320  sq.ft.  5  In.  brick,  716  ft. 
6  In.  stone  curbing,  etc.;  East  156th  St. 
from  Waterloo  to  I^ke  Shore  Blvd.,  2200 
cu.yd.  exeav. ;  62,000  sq.ft.  5  In.  brick  on 
68,000  sq.ft.  6  In.  concrete  foundation,  150 
ft.  5  In.  stone  curbing.  6000  ft.  6  In.  curb¬ 
stone.  etc.  :  Bernard  Ave.  from  West  Blvd. 
to  105th  St.,  2086  cu.yd.  exeav.,  26,976  sq. 
ft.  4  In.  brick  on  6  In.  concrete  foundation. 
1990  ft.  5  In.  stonp  curbing,  etc. ;  grading 
West  106th  St.  from  Lorain  to  Thrush  Aves., 
16,600  cu.yd.  exeav.,  etc.  R.  Hoffman,  city 
engr. 

O.,  Columbas — Until  Apr,  II,  by  O.  A. 
Borden,  dir.  pub.  serv.,  grading,  draining, 
curbing  and  paving  630  ft.  East  Ave.  from 
DIentagy  to  Kelso  Sts.,  hriek  or  stone  block. 
24  ft.  wide  ;  about  $10,970  ;  210  ft.  Nellston 
St.  from  Long  to  I.*fayette  St.,  brick  or 
stone  block,  36  ft.  wide,  $5,760 ;  780  ft.  alley 
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street*  and  Roads  (Continued) 
north  of  Uryden  Rd.  from  Fairvlew  Ave.  to 
llhoadea  St.,  brick.  20  ft.  wide,  I81S0;  1000 
ft  IliKh  St.  from  Poplar  Ave,  to  Cedar  St., 
a.sphalt  52  ft  wide.  124.240;  1190  ft  Chea- 
nut  St.  from  Hig’h  to  4th  St.,  anphalt,  62  ft. 
wide,  $2».78S. 

Toledo — Until  Apr.  11,  by  Comm. 
Kucaa  Co.,  for  aurface  treatment  of  from 
3  to  5  ffal.  tarvla  C.  T.  to  aq.yd.  without 
Krlt  cover  of  following  roitda  ;  lfi,300'  aq.vd. 
Stitt  Hd  ;  15.200  eq.yd.  Hertzfleld  ltd  ;  22.- 
000  aq.yd.  Weckerly  ltd.;  12.600  atij’d.  Hol¬ 
loway  ltd.  :  27.000  n<|.yd.  Salabury  ltd.  ;  16.- 
000  aq.yd.  Bancroft  St.;  24,660  eq.yd.  Hill 
Ave.;  18.000  B<|Ard.  Mlxan  Ave.;  7600  eq- 
yd.  (llanzman  ltd. ;  9600  a<|.yd.  Richarde 
ltd  ;  20.600  aq  yd.  North  Curtice  Rd.  ;  6100 
a<|.yd.  titter  Creek  ltd.  ;  13.600  a«j  yd.  River 
ltd.;  about  116,788.  Aleo  for  aurfa«'e  treat¬ 
ment  of  from  3  to  6  ttal.  tarvla  T.  on 
61,000  aq.yd.  Dorr  St.,  No.  24;  46.000  aq  yd. 

I.  C.  H  No.  69.  No.  30  ann  Dutch  Rd. ;  23.- 

000  eq.yd.  Alhon  Rd.  ;  32,600  eq.yd.  .Teffera 
Rd  ;  69.000  aq.yd.  Weckerly  and  Monclova 
Rde  ;  69.000  aq  yd.  Watervllle-Neapolla  ltd.  ; 
61.000  aq.yd.  Dorr  St.  No.  24  ;  46.000  aii.yd. 
Hill  Ave.;  12.600  aq  yd.  Raab  Rd.  ;  34.500 
e<|.ydt  Glendale  Ave.  ;  37,000  eq.yd.  Bl* 

Ditch  Rd.  :  37.760  aq.yd.  Seamen  St,;  90,600 
aq  yd.  Corduroy  Rd.  ;  27,200  aq.yd.  Cedar 
Point  Rd.  ;  30.000  eq.yd.  Richfield  Center 
ltd. ;  29.700  aq.yd.  Sylvania  and  Alexin  Rde., 
No.  6  and  64;  16,800  aq.yd.  Benore  Rd. ; 
14.800  aq.yd.  Suder  /  ..  19,400  eq.yd.  Mat- 

xlnaer  Rd. ;  about  187 

Indiana — Bd.  Cu.  Comm,  bulldina  roada 
In  folIowinK  countien; 

Apr.  12,  Marion  Co.,  Indlanapolle.  build- 
Inir  road  l)etween  Pike  and  Waahlnirton 
Twpe.  I>.  K.  Feeler,  co.  aud.  Wayno 
t'o,.  Richmond,  ImprovinK  7000  ft.  hlch- 
way  In  Wayne  Twp.  W.  H.  Brooke,  co. 
aud. 

Apr.  21.  City'  Co.  Brazil,  bulldlnir  aravel 
road  on  Cl^-Putnam  Co.  line.  W.  E.  Par- 
rlah.  Clay  (?o.  aud, 

Ind.,  Terre  Haate — ITntll  Apr.  20,  by 
Comm.  VlRO  Co.  bulIdInK  1  ml.  Wm.  Dlnkle 
Ibl  20  rt.  wide,  brick  or  concrete.  About 
I30.000.  R  E.  Oibbona,  co.  enirr. 

MIrhIaan — Until  Apr.  11,  by  F.  F.  Roaem, 
comr.  ntate  hlahwiiy,  T-anaina.  ahapina. 
drainina  and  aurfaclna  4.992  ml.  Rd  No. 
28,  12  R.  wide,  naea  B.  aravel.  Burnelde 
and  Oootlland  Twma,,  I-apeer  Co.  and  Maple 
Valley  Twp.,  Sanilac  Co.  ;  1.993  ml.  Rd.  No. 
208.  12  ft.  wide.  Claea  E  waterbound 

macadam.  WIndaor  and  Fairhaven  Twpe.. 
Huron  Co.;  3.086  ml  Rd.  No.  202.  12  ft. 
wide.  Claae  B.  aravel.  Grant  and  Sheridan 
Twpe.,  Clare  Co.  :  6.601  ml.  Rd.  No.  208, 
12  ft.  wide,  Claae  B.  aravel,  Sheridan  Twp., 
Clare  Co.;  6.937  ml.  Rd.  No.  114.  16  ft. 
wide,  trunk  line  Claae  B.  aravel  or  alaa. 
Dayton  Twp..  TuecolaACo.  and  Rich  Twp., 
I^apeer  Co. 

MIrhIaan — Cntll  Apr.  8  (chanae  of  date) 
by  F.  F.  Roaem.  comr.  state  hianway,  Lan- 
eina.  biilldlna  6.686  ml.  road  between  Paw 
Paw  and  Kalamazoo,  Van  Buren  and  Kala¬ 
mazoo  Counties.  Federal  Aid  Project  No.  29. 
Noted  Feb.  27. 

Mleh.,  Midland — Until  Apr.  15,  by  vll- 
laae.  aradina.  drainina.  curblna  and  pav- 
Ina  3100  ft.  Main,  Gordon,  Aahman.  Mc¬ 
Donald,  Rodd  and  Townsend  Sts..  Involvlna 
13,792  eq.yd.  pavement  on  old  foundation, 

II, 921  eq.yd.  on  new  6  In.  concrete  base, 
6661  Iln.rt.  curblna  and  5740  cu.yd.  excav. 
Blda  will  be  received  on  all  types  of  pave¬ 
ment.  About  $61,117.  F.  Q.  Champe,  610 
Naahby  Blda.>  Toledo,  O.,  engr. 

Illlnola — ITntll  Apr.  23,  by  Division  of 
Hlahwaye,  Sprinafleld,  bulldina  followina 
ecclione,  Dixie  Hlahway.  brick  and  con¬ 
crete:  Sect.  1.  39,730  ft.  Iona.  16  ft.  wide, 
involv’Ina  70,631  eq.yd.  pavement.  29.576 
cu.yd.  excav.,  564  cu.yd.  concrete  In  cul¬ 
verts;  Sect.  2.  22.864  ft.  Iona.  16  ft.  wide, 
40.629  aq.yd.  pavement,  16.984  cu.yd.  excav., 
370  cu.yd  concrete  In  culverts;  Sect.  G-t6d. 
5260  ft.  Iona.  16  ft.  wide.  9833  aq.yd.  pave¬ 
ment.  1600  cu.yd.  excav.,  239  cu.yd.  concrete 
In  culverts:  Sect.  4.  20.999  ft.  Iona.  16  ft. 
wide.  37,332  eq.yd.  pavement,  11,631  cu.yd. 
excav..  332  cu.yd.  concrete  In  culverts; 
Sect  H-16d.  6600  ft.  Iona.  16  ft.  wide.  9966 
eqyd  pavement.  4594  cu.yd.  excav..  512  cu. 
yd.  concrete  In  culverts  ;  all  In  Iroquois  Co. 
Sect  5.  44.539  ft.  Iona.  16  ft.  wide.  79,180 
eq.yd.  pavement.  29.076  cu.yd.  excav..  809 
cu.yd.  concrete  In  culverts;  Iroquois  and 
Kankakee  Co.;  Sect.  K-16d,  11,161  ft.  Iona. 
16  ft.  wide.  19.842  eq.yd.  pavement.  7005 
cu  yd  excav..  174  cu.yd.  concrete  In  cul¬ 
verts;  Sect.  6.  37,767  ft.  Iona.  16  and  18 
ft.  wide.  70,667  eq.yd.  pavement,  21,259  cu. 
vd  excav..  262  cu.yd  concrete  In  culverts; 
Sect  7.  36,079  ft.  Iona.  18  ft.  wide.  70,168 
eqyd.  pavement.  19.976  cu.yd.  excav.,  468 
cu.yd.  concrete  In  culverts,  all  In  Kankakee 
Alternate  bide  will  tM>  received  for 
Portland  cement  oonereta^  monolithlo  briok 


<8  and  4  In.  brick),  bituminous  concrete 
with  binder  course  (Spec.  (Tl,  C2,  ('3  or 
CT),  bltuminouH  concrete  without  binder 
•Hjume  (Spec.  Ul,  C2,  C8,  or  (TT).  Cement 
will  be  furnished  on  all  aectiona  by  Dept. 
Pub  Wks.  and  Bldas.  R  U.  Bell,  Buchanan- 
Uink  Rida.,  Parle,  enar.,  diat.  No.  4.  .Noted 
Mar  27. 

IlllnoU — Until  Apr.  24,  by  State  Hlak- 
way  Oomn.,  Sprinafleld,  bulldina  i-lncoln 
Hlahway  In  followina  counties: 

Du  Paae  Co.,  12.400  ft.  Sect.  O..  18  ft. 
wide.  Involvina  24,800  aq.yd.  pavement,  202 
cu  yd.  excav.,  91,072  cu.yd.  concrett  In  cul¬ 
verts;  9660  R.  Sect.  2,  19.819  eq.yd.  pave¬ 
ment,  10,693  cu.yd.  excav.  ;  8207  ft.  Sect. 
8.  18  ft.  wide,  16,413  s<|.yd.  pavement,  4746 
cu.yd.  excav. 

Kane  Co.,  3  ml.  Sect.  D-15d.  18  ft.  wide; 
61  ml.  Sect.  4.  18  R.  wide;  4}  ml.  Sect  6. 
18  ft.  wide;  Kane  and  DeKalb  <To..  22,691 
ft.  Sect.  6.  18  ft.  wide,  45,183  eq.yd.  pave¬ 
ment.  11.660  cu.yd.  excav. 

DeKalb  Co..  25.083  ft.  Sect.  7.  18  ft. 
wide.  60,166  aq.yd.  navement,  11,640  cu-yd. 
excav.;  14.400  ft.  Sect.  G.  16  ft.  wide. 
26.600  eq.yd.  pavement,  6144  cu.yd.  excav.  ; 
83,062  ft.  Sect.  8.  16  ft.  wide.  14,848  sq.yd. 

Savement,  26,020  cu.yd.  excav.  ;  5337  ft. 

eel.  18,  6  ft.  wide,  3558  aq.yd.  pavement. 
660  cu.yd.  excav. ;  De  Kalb-(Jale  Co.,  29,300 
ft  Sect  9,  16  ft.  wide,  62,089  eq.yd.  pave¬ 
ment,  22,766  cu.yd.  excav. 

Dale  Co.,  2  ml.  Sect.  E-16d,  16  ft.  wide. 
Lee  Co..  14,760  ft.  Sect.  12.  16  ft.  wide, 
26.222  eqyd.  pavement,  11,627  cu.yd.  excav.; 
84.362  ft.  Sect  14.  16  ft.  wide.  61,088  aq.yd. 
pavement,  20,195  cu.yd.  excav.;  14,719  ft. 
Sect.  H-16d,  16  ft.  wide,  26,167  eq.yd.  pave¬ 
ment.  9360  cu.yd.  excav. ;  34,330  ft  Sect. 
15,  16  and  18  ft.  wide,  61.091  eq.yd.  pave¬ 
ment,  24.420  cu.yd.  excav. 

Whiteside  Co..  24.687  ft.  Sect.  17.  16 
ft.  wide.  43,888  eq.yd.  pavement.  16.042 
cu.yd.  excav.;  10,136  ft.  Sect.  H.  16  and  18 
ft.  wide,  18,426  aq.yd.  pavement,  7926  cu.yd. 
excav. 

Alternate  blda  will  be  received  on  Port¬ 
land  cement  concrete.  3  and  4  In.  mono¬ 
lithic  brick,  hltumlnouH  concrete  with  or 
without  binder  course  (Spec.  Cl,  C2.  C3  or 
CT).  Noted  Mar.  27. 

Win.,  Ilrloll — Until  Apr.  11.  by  Bd.  Pub. 
Wka..  for  72.000  sq.yd.  pavina.  61.600  lln. 
ft.  curb  and  gutter  and  30.000  cu.yd..  ex¬ 
cav.  :  either  4  In.  vitr.  brick.  3  In  vertical 
fllier  brick.  4heet  aephalt,  asphaltic  con¬ 
crete,  relnfon-ed  1  course  concrete  or  plain 
1  course  concrete  pavement.  Separate 
bide  will  l>e  received  on  followina  "Ixe  Jobs: 
1000  to  9999  sq.yd.,  10,000  to  24.999  sq.yd., 
and  over  25,000  eq.yd.  O.  E.  Heebulk, 
chn. 

WIs..  Oodaevllle — Until  Apr.  11.  by  E.  J. 
Perkins,  comr.  Iowa  'Co.,  bulldina  road 
from  Lake  to  River  Rd.,  ProJ<>ct  No.  34, 
Involving  11,267  cu.yd.  earth  excav.,  190 
cu.yd.  excav.  borrow.  237  cu.yd.  Claee  A 
concrete.  6.2  cu.yd.  concrete  catch  hasins. 
41,657  sq.yd.  concrete  surfacing  and  1816 
lln. ft.  16  In.  sewer  pipe. 

WU.,  Racine— Until  Apr.  9.  by  Racine 
Co.  Highway  Comn.,  building  3  ml.  12th 
St.  Rd.,  16  ft.  wide.  C.  R.  Weymouth, 
Stephensen  Bldg.,  Milwaukee,  enar.  Noted 
Jan.  9. 

la.,  I.,oaan — Until  Apr.  8.  by  city,  build¬ 
ing  60,000  eq.yd.  concrete  or  monolithic 
brick  pavement.  40,000  lln. ft.  concrete  curb 
and  gutter  and  etorm  sewerage  system. 
C.  L.  Huff,  city  engr.  Former  bids  rejected. 
Noted  Mar.  6. 

la.,  Sanborn — Until  Apr.  7.  by  Town 
Council,  paving  and  curbing  56  blocks  with 
concrete,  brick,  asphaltic  concrete  or  blt- 
ullthlc  pavement.  Involving  70,000  eq.yd. 
paving  and  39.000  ft.  curbing,  j.  C.  Kerri¬ 
gan,  ^Imgahar, '  city  engr. 

Minn..  Fergns  Falla— tTntll  Apr.  15.  by 
W.  Lincoln,  aud.  Otter  Tall  Co.  building 
19.6  ml.  Federal  Aid  I'roject  No.  29.  Siate 
Rd.  No.  2.  Involvina  153,675  cu.yd.  eartn 
excav.  and  12,315  lln.ft.  guard  rail. 

Minn..  Henderson — Until  Apr.  8,  by  P. 
Hoppenstedt.  Gaylord,  aud.  Sibley  Co., 
grading  7.10  mi.  road,  Washington  I.Ake 
and  Green  Tele  Twps.,  Job  No.  1802,  In¬ 
volving  32.480  cu.yd.  excav.,  93.797  cu.yd. 
overhaul.  446  lln.ft.  portable  culverts;  2.10 
ml.  road  In  Dryden  Twp.  Job  No.  1803  8173 
cu  yd.  excav.,  and  11,761  cu.yd.  overhaul; 
2.6  ml.  road  In  Henderson  and  Heesenland 
Twps..  Job.  No.  1903.  26,072  cu.yd.  excav., 
and  12.376  cu.yd.  overhaul. 

Minn.,  Redwood  Fall* — Until  Apr.  II, 
by  Comrs.  Redwood  Co.,  grading  qnd  sur¬ 
facing  State  Rd.  No.  10,  Jobs.  Noe.  1702  A 
and  1702  B,  Involving  6199  cu.yd.  excav. 
on  A  and  25,948  cu.yd.  on  B:  state  Rde. 
Noe.  18  and  14,  2  ml.  Job  No.  1901,  In¬ 
volving  8831  cu.yd.  excav.,  5|  ml.  Job  No, 
1902.  33,640  cu.yd.  excav.  H.  Myron,  Red¬ 
wood  Palls,  engr. 


Minn,,  flieepy  Kye — Until  A; 
town,  building  56  mi.  road  and 
Home  Twp.  W.  Dey,  town  i-l 
Oct.  24. 

Minn..  Mtillwater — Until  Apr. 
Nelaon,  aud.  Waahinaton  ('o.,  im 
No.  1902,  State  Hd.  No.  6.  itu 
ai.res  clearina,  0.7  acres  gnililn 
cu.yd  earth  excav.,  600  lln.ft  n 
103  <-u  vd.  concrete  retaining 
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niehlng  and  installing  13,000  tin  fi 
concrete  culvert  Pipe,  also  hai 
loading  7964  cu.yd.  gravel  surf  u 
lerlal.  etc,  ' 

Minn.,  H'nbaaha — Until  Apr  9  l,v  t;  i 
Olnthner,  aud.  Wabaeha  Co  huildinv  le 
ml.  Federal  Aid  Project  ,\o.  21.  mvoivin, 
84.141  cu.yd.  earn,  and  1160  cu\l|  XhT 
ex<aiv..  aleo  3120  lln.ft.  guard  rail 

M’yo.,  Cnaper — Until  Apr.  8  tty  <  iiy  .-r-.d 
Ing,  draining  and  paving  Dlsl.  7.  .isiphiin,. 
luncrete.  bitulithic,  toiicka  nilxtur.’  or  ,-on 
Crete,  cost.  $20,000;  aleo  grading.  .Irainin* 
paving  and  curbing  Diet.  16.  ast,b,ii 

asphaltic  (xtnerete  or  bitulithic  mivior. 
$50,000.  A.  W.  Wheeler  Gasper.  .  ngr 

Arkanna* — Until  Apr.  17,  by  Sl.-it,.  i||-h. 
way  Dept,,  Little  Rock,  siirfacltig  .ind  build" 
Ing  55  ml.  highway  from  Little  itoeu  to  Hot 
Springs,  concrete  or  asphalt  Incinding  cul¬ 
verts  and  bridges.  Involving  492. 'om  .ujd 
earth  work.  74  acres  clearing  and  gnibbinz 
110.000  cu.yd.  loose  rock,  14,000  cu  vd  huim 
rock.  4300  ft.  12-30  In.  culverts.  ivH  y," 
concrete  In  culverts  and  tirldges,  eti-  ;,d 
verttaed  In  this  ianue. 

Ark.,  M'ainnt  Ridge — Until  Apr  I  ft  bv 
Comrs.  Rd.  Impvt.  Dlat.  No.  5,  at  olllee  of 
State  Highway  (Vmin.,  Little  Itoek,  biilbl 
Ing  9  ml.  macadam  roail,  Lttwrene,-  ci, 
Involving  115  cu.yd.  concrete  in  ilrainai;. 
atructurcH.  5200  cu.yd.  grading  anil  i:,  4r 
Ions  ro<'k.  Pritchett  &  HIght,  Walnut 
Ridge,  engra.  Noted  Jan.  9. 

Hkla.,  TuUa-- Until  Apr.  21,  by  Coium 
Tulna  (To,,  grading  anil  paving  variotis  road* 
us  follows:  Miles  1  to  6  Inoltisive.  of  .Sen 
■‘H”  ;  Miles  I  to  7  Inclusive,  .Sect,  "li' 
Miles  1  to  2  inclusive.  Seel.  “A"  ;  .Miles  2 
to  6  incltinivc.  Sect.  "K"  ;  Miles  1  to  5  in¬ 
clusive.  Sect.  “L" ;  Miles  1  to  5  incliiHiv., 
Sect.  "N  '  ;  Miles  1  to  8  Inclusive.  Si-el.  "g 
Miles  1  to  6  Inclusive,  Seel.  •'If;  and  .Mib-i 
1  to  4  Inclusive,  Sect.  "S."  I-.  Cline,  co.  clK 

New  .Mexico— ITntll  Apr.  24.  by  Slati 
Highway  Comn.,  Santa  Fe,  for  Federal  Aid 
road,  projwts  In  Colfax  Co,  from  Itaion 
north  to  Colorado  State  line;  Santa  Fe  I'o 
from  Santa  Fe  south  to  Pankevs  gate. 
Chaves  (’o.  through  Mesealero  siitids  and 
from  Roswell  to  Comanche  Springs,  alsni' 
45  mi.  in  all. 

M’aHli.,  KvereR — TTntll  Apr.  14.  by  Coinrs 
Snohomish  Co.,  surface  grading  and  jiavin* 
8  ml.  Rond  Project  No.  30.  16  ft.  wide, 
concrete  6  and  7  In.  thick  .Msitit  IdO.niiO 


Wash.,  Ooldendale- -Until  .Apr.  IS,  by 
R.  E.  Rrook.  elk.  lid.  Klickitat  Co.,  CotnrK. 
Improving  Ooldendale-Maryliill  Rd. 

M'asli.,  Kent — iTrltll  Apr.  21,  by  rity. 
curbing  1  mi.  and  paving  4  ml.  Ist,  2nd. 
3rd.  4th  and  5th  Aves..  20  ft.  wide,  eon- 
Crete  on  6|  In.  concrete  base.  R.  .M.  Mc¬ 
Hugh,  city  engr. 

Wash.,  South  Bend — Until  Apr.  11.  hy 
Comrs.  Pacific  Co.,  for  concrete  paving  on 
Natl.  Highway  as  follows:  1.8  mi.  from 
Nalpee  to  Stauffers  bridge.  9  ft.  wide,  2  .iri 
ml.  from  Stauffers  to  Llllys  bridge,  9  ft. 
wide,  1,76  ml.  from  Menlo  fo  Oisse-ys  Crosii- 
Ing,  9  and  18  ft.  wide,  1.5  ml.  frotit  Uav 
mond  city  limits  to  Eiist  Raymond.  9  f' 
wide.  H.  A.  Olhlm,  co.  engr. 

Wash..  Watervllle— Until  Apr.  8.  by 
Comrs.  Douglas  Co.,  grading,  draining  and 
graveling  6}  ml.  iiermanent  Highway  No 
8,  20  ft.  wide.  Work  Involves  6735  cu.yd 
earth  excav.,  12.694  cu.yd.  gravel,  316  ft 
12-24  In.  concrete  pipe,  etc.  Noted  Feb  2ft 
Ore.,  Portland— Until  Apr.  7.  by  Comrs 
Multnomah  Co.,  Improving  East  17lh  .91 
from  Naholem  St.  to  Ochoco  Aves..  Padfle 
Highway,  Sects.  A  and  B.  from  macadam 
road  Intersection  to  southerly  boutid.iry  of 
Multnomah  Co.,  macadam  road  from  ItaKnta 
St.  to  southerly  boundary  of  city.  92nd  .st 
to  points  south  and  north  of  Foster  Kd 
cement  concrete,  1  course.  No.  1.  cement 
concrete  course  No.  2,  asphaltic  comTcb 
No.  1  and  2  on  crushed  stone  base.  U.  " 
Hoyd,  chn.  bd.  comrs. 

tine..  I-ongueull— Until  Apr.  7,  by  to»m 
lutving  with  concrete  St.  Antoine  and  si 
Charles  Sts.  and  du  Bond  de  I’  Fan  IW 
About  $20,000.  R.  Bournet.  secy.-tnas. 


PRICKS  AND  CONTRACTS  .AMAKDKI* 
ftUndlcates  award  of  contract) 
ttMasHiM-haartts — State  Highway  Com 
Boston,  let  contract  grading  and  ilratnmr 
17.200  ft.  highway  between  Berkshire.  Pal- 
ton  and  Windsor  TNvps..  18-24  ft  •  i'l*'-  'ft 
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q, reot*  ;i"<l  Hoads  (ContlnuMi) 

TI.MV  1^011.  l>orcheHter,  $107.«66.  Work 

r. oivi  iil.itOT)  fu.yd.  rarth  excav.,  lOon 
"'vJ  I'k  excav..  H,600  cii.yil.  Htono  flll- 
1 V  3  ■  cu.yd.  Portland  cement  muHonry 
'Iwi  7 "  ''I  tona  bttumlnouM  macadam  on 
CTuvol  t'aHe.  Noted  Star.  20. 

lloxton — Pomra,  Pub.  Wka  let 
rtintra.  I  pavlnii  Kaat  Newton  St.,  to  Her- 
mudea'  o  .  246  lat  St..  Cambridge..  $12..36B, 
Work  Mivolvea  4000  a«|.yd.  aaphalt  to  be 
I, .1,1  on  i,reaont  atreet  aurface  and  20X5 
lin  ft.  loncrete  curbln*. 

Brlahton  (Hoaton  P.O.) — <Mfy 
eon’met  imvlnK  Bellevlata  Ud..  40  and 
5,  ft  wide,  to  J.  F.  Uvneh.  60  Harriett  SI  . 
Priifhton.  121.262.  Work  Involvea  3100 
linft.  eonerete  curblnif.  15.060  ac|  ft.  aide- 
walk  32110  cu.yd.  earth  excav.  and  4540 
wq>(i.  :iai)halt  on  7  m.  concrete  baae, 

it'onii..  New  lla\en— Hil.  Pub  Wka. 
Irt  contract  pavlnk  (a)  Henry  St.; 

(b)  Liberty  St. ;  (c)  Day  St. ;  (d)  Hum- 

iphrcv  St  .  aheet  aaphalt  ;  (e>  ('ottaKa 

SI  ■  (f)  b’lllmore  St.;  (a)  I’eiidlelon  St.; 
(h)  Tbatham  St.;  (I)  HolTe  SI.;  <J)  Henry 
St  •  (k)  Wlnthrop  Ave.  ;  (1)  Clinton  Ave.  ; 
(in)  ilofTc  St.;  <n)  Humphrey  St.,  bltu- 
minmiH  macadam;  (o)  Humphrey  St.,  con- 
Crete.  (P)  SprInK  St.:  (q)  Union  Avo.. 
nation.il  iiavement,  to  <  .  W.  Blakealee  Co.. 
SH  Waverly  St.,  (a)  *11.191;  (h)  »656«  ; 

(c)  *1525  ;  (d)  *4950;  <e)  »H346  ;  (f) 

$t;.363.  (K)  *9765;  (h)  »15.93K;  (I)  *4986; 
(j)  »H,241;  (k)  *6867;  (1)  *7391;  fm) 
:5!)3  :  (n)  *6812;  (o)  *11.771;  Franklin 

(’onty  <'o..  52  Vanderhilt  Aviv.  New  York 
Cllv.  (p)  *8558  ;  (q)  *25.290.  Noleil 

Mar  20. 

N.  * ..  Itutralo — Krle  Co.  received  blda 
Mar.  18.  buildlnft  3  ml.  Kaat  Concord- 
Siiriiiyville  ltd..  Concord  Tw|i..  waterlKiund 
macadam,  from  F.  J.  Mtimm  Contjc.  <-o.. 
17fi  IteHl  St..  *37.700;  Meyer  tk  Meyer  Corp., 
Uepew.  *38.282. 

N.  V..  liiiiraln — Hri"  Co.  received  blda 
Mar.  25.  bulldltiK  (1)  3.8  ml.  Center  St., 
12  ft.  wide,  waterbound  macailam.  Holden 
Tw|i.  (2)  2.8  ml.  Ilaiilda-Orelner  Ud.  water- 
liound  m.'icadam,  Newatead  and  (Marence 
Twpa..  (3)  4.6  ml.  Ponllac-I  H-rby  Ud.. 

waterbound  macadam.  Kvana  Twp.,  <  4 )  1 
ml.  Deliiware  Ave.,  concrete  pavement  on 
line  or  tioth  aldea  of  atreet,  Kenmore  vllliiKe, 
(5)  1  ml.  Delaware  Ave.  Ud.,  Tonawanda 
Tu|i..  (a)  local  atone  top  (b)  alay  top  (c) 
Imported  atone  top  (d)  one  aide  (e)  Imth 
aldea,  from  K.  .1.  Heaaid.  Kaat  Aurora,  (la) 
Hit. 160  (lb)  *53.000;  Uoaaney  Conty.  Coit)., 
37  Heath  St.,  (la)  *53,900,  (lb)  *5S.0i10. 
(3)  *37.900.  (4d)  *30.000,  (lei  *58,680;  F. 
tv.  Knlckenla-rK.  702  Mlchlyan  Ave.,  (la) 
*59.300,  (lb)  *72.675.  (4c)  *26.500.  (4e) 
*53.000.  (5)  *26.500;  Meyer  &  Meyer  Corp., 
Ikpew.  (2b)  *24.800,  (2c)  *24,800,  (4d) 
*30.000.  (4e)  *60,000;  Cold  Spring  Conitr, 
Co.  458  Klllcott  S(|..  (2b)  *22. <100.  (2c) 

*22,700:  llarrlaon  Kny.  Corp..  Klllcott  Sq.. 
(3)  *39.600  ;  F.  .1.  Mumm  ContiJ.  Co.,  176 
Heat  St..  (3)  *41,700. 

N.  V.,  New  %'ork — F.  Tj.  DowllnK.  prea. 
Miinhattan  Boro.,  received  blda  Mar.  28. 
reyulatiny,  rekradlny  and  repaviny  road* 
way.  yranite  block  on  concrete  foundation, 
liulldltiK  aewera,  inleta  and  baalna.  In  Park 
Ave.  and  Kaat  41at  St.,  from  Ilurnalde  ContK. 
Co.,  270  Burnable  Ave..  *35,845 ;  Aaphalt 
Conatr.  Co..  2197  Madiaon  Ave.,  *37.082; 
•  •'lloiirke  Conty,  Co.,  160  Nassau  St..  *37.- 
562.  Noted  Mar.  20. 

N.  V.,  New  York — H.  Bruckner,  prea. 
Bronx  Boro.,  received  blda  Mar.  27,  buildiny 
tranaverae  road,  reyulatiny.  yradiny,  re- 
yradlny,  eta,  paving  and  repaving  Kaat 
IClai  .St„  (irant.  Sherman  and  Walton 
Avea,  yrantte  blocks  and  aheet  aaphalt  on 
concrete  foundation,  from  F.  Schneider, 
WeHtehesfer  Ave.  and  Bronx  River  Rd., 
*638.327 :  Terry  A  Tench.  Grand  Central 
Terminal.  *666,600;  P  T.  Cox.  154  Nassau 
Ht.  *695,484.  Noted  Mar.  13. 

N.  J..  North  Reryen — City  received  bid 
repalrlny  23rd  .St.  from  Hudson  Ulvd.  to 
New  tiiirham  Ave.  with  asphalt  lilock.  from 
Curtin  Bros,.  45  Madison  St.,  Outtenbery, 
*17,(1(10  .Noted  Jan.  9. 

N.  4..  North  Reryen — Town  received  bid 
Improviny  Liberty  Ud.,  Jefferson.  Ferry, 
Lincoln  and  Ulver  Sts.,  with  belyian  block, 
blue  Ktone  curb,  from  J.  Devllin  Contg. 
'o.  1)4  West  27th  St..  Outtenbery.  *30,000. 
Noted  .Mar.  20. 

ai’rnnx.vlvnnla — State  Hlyhway  Comn.. 
llarrlHbury,  let  contracts  buildiny  roada  as 
foliowa  (a)  Adams  Co.;  (b)  l^rka  Co.; 
(c)  Clinton  Co.  ;  (d)  I^laware  Co.  ;  (e) 
i^lk  Co,;  (f)  Erie  Co.;  (fl)  Springfield 
Tt'P  ;  (f2)  Harbor  Creek  and  Northeast 
rwps  ;  (f3)  Fairvlew  and  Olrard  Twps.  ; 
Hr)  Kavette  Co.  ;  (h)  Greene  Co. ;  (I)  Lan- 
caater  Co. ;  (J)  Lawrence  Co.  ;  (k)  I^ebiyh 
[o  .  (I)  Monroe  Co.;  (m)  Tioga  Co.;  (n) 
Warr.  II  ('o..  to  M.  Uennett  &  Sons.  In¬ 


diana,  (a)  *182,230  ;  Kaatern  Paviny 

Co.,  Colonial  Trust  Bbty.,  Phlla..  (b) 
153,809  :  (d)  *69,538  ;  Hush  A  Stewart. 

Trust  Itidy.,  Williamaport,  (c)  *1  13,463  ; 

Foundation  Co.,  233  llway..  New  York 
City,  (e)  *53.685  ;  (  1  )  *141,627;  lllybway 
Conatr.  Co.,  Krle.  (fl)  *54,003;  (f3)  *99,- 
213;  Orlff  Conatr.  (N)..  Krle,  (f2)  *162.594  ; 
Iteayan  A  Lynch,  tlnluntown,  (y)  *242,841  ; 
Concrete  Oil  Tank  Co..  Plllahuryh,  (h) 
*.325,49t)  ;  Souder  ('onatr.  I'o..  214  Kaat 

Orange  St.,  Lancaater,  (I)  *40.483  ;  llurna 
ilroH.,  525  .South  Mill  St.,  New  ('aatle,  (J) 
*38.801  .  Itlaiadell  Contg.  A  Knyr.  Corp.. 
238  Silencer  St.,  ItriMiKlyn,  N.  Y.,  (k) 
*240,102;  It.  J.  Ihdony,  Williamsport,  (m) 
*72,816;  U.  T  Ikek,  Warren,  (n)  *203.806. 
•Noted  Mar.  27. 

i*riinii.vlvatila — Slate  Hlyhway  Comn., 
Capitol.  Ilarrlahury,  ri-eelved  tibia  Mar.  28 
buildiny  ro.ida  as  follows:  la)  Armstrong 
Co.,  (b)  Ib-rka  (*o..  le)  Ur.Mlford  Co..  (<1) 
Cambria  Co.,  (e)  (’»>nter  Co,  (f)  (Minton 
('o..  (g)  Crawfonl  Co.,  (li)  KIk  (’o..  (1)  Krle 
Co..  (J)  Franklin  Co.,  (k)  McKean  Co.,  (1) 
Mercer  Co.,  (m)  Northampton  Co.,  (n) 
Poller  Co.,  (o)  Warren  ('o.,  from  Frellino 
Itroa.,  la-echbury,  (a)  *191,231  ;  L.  II  Hlle- 
man  Conatr.  f'o.,  217  First  Natl.  Hank 

Itidg.,  New  Kenalnytun,  (u)  *197,657  ; 

State  Conatr.  Co..  2nd  Ave.  and  5th  St., 
New  Kenalnyton,  (a)  *201,893  ;  Netimeyer 
Itroa..  1416  Kiiat  4th  St.,  South  Bethlehem, 
(b)  *96,906  ;  O.  Norillnyer,  K.  P.  WllUur 
Trust  ('u.  Ilbly.,  Ibdhiehem,  (b)  *86,766  ; 
Hamilton  Kapnek  <7onatr.  <’o..  1365  Kidye 
Ave,,  Chlcayo,  III.,  (b)  *95,437  ;  Foundation 
Co.,  233  ItWiiy.,  New  York  City,  (c)  *305,- 
527,  (h)  *266,353;  H.  O.  Sebroeder,  416 
Mercantile  Itbly.,  Uoeheater,  N.  Y..  (c) 

*357,435  ;  Warren  Mtaire  A  Co..  Colonial 
Trust  Ilbly..  Phlla.,  (c)  *297,616;  Thi-rmlc 
Coal  A  Supply  <'o..  Holldayabury,  (d) 
*70,136;  Ibl.  Superva.  Wllmore,  U.  D.  No. 
2  Croyle  Twii.,  (’ambrbi  (’o..  S.  Had- 
don.  a<-cy.,  (d)  *54,843  ;  Vlporul  (Ninatr. 

<”o.,  2222  Ikvile  Ave.,  Altoona,  (d)  *67,129  ; 
O.  I.  Thompson  A  ('o..  Uorouyb  Ilbly, 
Clearriebl,  (e)  *13,931  ;  GlfTord  A  Pritch¬ 
ard,  Phlllpabury,  (e)  *12,891;  Miller 

Conatr.  Co.,  P.  O.  Uox  33.  Punxaulawney, 
(f)  *108,746.  (h)  *249,176;  SnyibT-Plillllpa 
Co..  273  ,Mt.  Pleasant  Ave.,  Phlla.,  (f) 
*110,995;  Ituryeaa  A  Dorrier,  Scottavllle, 
Va..  (f)  *113.901;  Haldwln  A  Welcomer. 
Union  City,  (y)  *114,769  ;  Keystone  Conatr. 
Co..  131  Mead  Ave.,  Meadvtile,  (y)  *116,- 
997  ;  I.vnch  (7onalr.  Co..  403  Pennsylvania 
Rbly.,  Phlbu,  (h)  *275,248;  .Mayer-UIaIr 

Conatr.  Co..  312  Commerce  Mbiy..  Krle.  (I) 
*152.478;  (k)  *21.618;  J.  McCormick  & 

Son.  645  West  10th  St..  Krle,  (I)  *149.467  ; 
.1.  J.  Doyle,  tradiny  as  J.  and  M.  Doyle, 
457  West  Third  St..  Krle.  (1)  *150,482  ; 

D.  C.  McAleer  Conatr.  Co.,  402  Itutblers 
Kxch.,  Ilaltlmore,  Md.,  (J)  *199,092  ; 

Souder  Conatr.  f'o..  26  Kaat  Klny  St.. 

Lancaater;  (J)  *186.528;  ('onaolblaled 

Kny.  Co..  243  ('alverl  Ubiy.,  UalHmore. 
Md..  (1)  *208.275;  P.  F.  Connolly.  Koppel, 
(k)  *20.785;  K.  M.  I,ove  A  Son.  Corry. 
(k)  *20.787;  .1.  McCormick  A  Pro.,  1009 
Poplar  SI..  Krle  (1  )  *160,557;  llracken- 

rblye  Sand  A  Gravel  Co..  Hrackenrblye.  (1) 
*154.791;  Fala-r  Kny.  A  ('onatr.  Co.,  1012 
Ik*aa<-mer  Ubly..  PItlahuryh,  (1)  *157.991  : 
Smith  Mct^’ormlck  A  Co..  Inc.,  and  Mc- 
Inerney  A  McNeal.  Inc.,  Northampton 
Natl.  Hank  Ubly.,  Kaaton,  (m)  *327.470  ; 
McArthur  Bros,  f'o.,  120  Bway.,  New  York 
City,  <m)  *318.500;  K.  U.  Arboyast,  16 

■North  7th  St..  Stroudahury,  (m)  *327,326  ; 
Ilorn  A  Devllny.  Oalelon,  (n)  *99,401  ; 

Tyne  A  Willey.  407  Savlnya  Bank  Ubly., 
lllnyhaniton.  (n)  *99,062;  M.  Dolan,  35 

Falrmount  Ave..  Jamestown.  N.  Y.,  (o) 

*70,612.  Noted  Mar.  6. 

•Al’a.,  I»rav€»abur* — Boro,  and  Comra. 
Alleyheny  Co.,  (PIttaburyh),  let  contract 
yradiny,  paviny  and  curhiny  2250  ft.  Ulch- 
land  Ave..  20  U.  wide,  to  T.  Cronin.  17th 
and  Muriel  Sts.  About  *43.692.  Work  In¬ 
volves  5200  aq.yd.  vttr.  brick  on  6  In.  con¬ 
crete  base.  4400  lln.ft.  plain  concreted  curb¬ 
ing.  12.600  cu.yd.  earth  excav.,  300  ft.  15.-18 
in.  pipe  and  500  ft.  4  In.  tile  drain.  Noted 
Mar.  6. 

Pa.,  Htonjr  Creek  (Johnstown  P.H.) — A. 
C.  Roberta,  twp.  secy.,  received  -lowest  bid 
building  6000  ft.  Solomon  Run  Rd.,  vltr. 
tire  clay  brick  on  concrete  foundation,  18 
ft.  wide,  involving  5000  yd.  grading  and 
1500  ft.  guard  fence,  from  K.  A.  James; 
about  *52,8oO.  Noted  Mar.  20. 

4tDelaware — State  Hlghwiy  Dept.,  Dover, 
let  contract  completing  Shellpot  Park  Rd. 
or  Phlla.  Pike,  to  Suburban  Kng.  A  Contg. 
Co..  Wilmington,  >75.561.  Noted  Mar.  6. 

-AVs.,  I.,eoisa — Louisa  Co.  let  contract 
building  2.52  mL  Bibbs  Store  Rd.,  20  ft. 
wide,  between  here  and  Forks,  and  1.72  mi. 
Kenta  Store  Rd..  20  ft.  wide,  between  here 
and  Bells  Cross  Rd.,  to  L.  J.  Chandler, 
Vlrgilina,  *9474  and  *7370  respectively. 


AVa..  Pi»rl»mouth — Norfolk  Co.  h-t  ion- 
tract  buildiny  2  ml.  concrete  road,  6  in.  at 
aide.  7  In.  In  center.  fn>m  Ocean  View  to 
Willoughby  SpU.  to  A.  f'osler.  302  .\ri-iide 
Itidg.,  Norfolk,  *2.09  |Hr  hi|  yd.  .Noted 
Feb.  20. 

AW.  Va.,  i'araan* — Tucker  Co.  lei  con¬ 
tract  grading  *  ml.  road  from  Parsons  to 
Hendrb-ka.  Involving  9000  cu.yd  earth 
excav.  and  5000  cu.yd,  roi-k  excav.,  to  J.  U. 
Funkhouaer,  Hamhieton,  *15,300. 

AN.  4'..  Rurliam — Comra.  Durham  Co.  let 
contract  buildiny  6  ml.  Itoxlsiro  Ud.,  blt- 
ullthlc  on  old  macadam  haai*.  to  U.  (1. 
Lassiter,  Oxford.  About  *60,000. 

AN.  4'.,  IJreensbura — <'lly  let  contract 
yradiny,  paviny  and  curbing  .North  Menden¬ 
hall  SI.,  to  it.  U  Liiaalter,  Oxford.  *22.ooo 
Work  Involves  7083  a<|.yd.  asphalt,  5  too 
lln.ft.  concrete  curbing  and  I2.UU0  cu.yd. 
earth  excav. 

AAls.,  Nhrmeld — City  let  contract  paviny 
various  alrisds  to  Koy-Pnador  Co.,  Ind. 
liblg.,  Nashville,  Tonn.,  *210,000. 

AMImh.,  Yseoo— f’omra.  Yas<M>  (*o..  let 
contract  grading  draining  and  graveling  24 
ml.  road  In  Beat  I,  to  Phillips.  Nixon  A 
Phllllita,  Muscle  Shoals,  Ala.  ;  coal  *61.645 
Noted  Mur.  6. 

Al.a..  Shreveport— City  will  |uive  various 
atreeta,  Involvlny  140.00I)  a<).yd.  aaphaltlu 
<!oncri-te.  Work  will  la*  done  by  day  lalair. 
Noted  Mar.  20 

Ohio — State  Hlyhway  ('omm..  Columbus, 
nceivtsl  low  blda  Mar.  28,  building  r^iada 
as  follows: 

Columbiana  Co..  S<>ct.  "Q.”  Cleveland- 
Kust  l.lverpiMil  Ud  ,  yradiny,  bullillny 
bridges  and  culverts  and  paviny  with  con¬ 
crete,  from  (’ampliell  Unia  Co..  .Stumbauyh 
HIdy.,  Younyatown,  *35..936 ;  J  C  Devine 
f'o.,  Alliance,  *36,484  ;  Mcl.ane  A  Hejiburn, 
Llahon.  *36.584 

flallia  f'o..  S««ct.  "H."  Ohio  Ulver  Ud.. 
yradiny,  buildiny  bridges  an<l  culverts  and 
paviny  with  waterlKiund  macadam.  J.  A. 
■Jones,  flallaiiolla,  *19.676;  U.  Wolfe,  Gallap- 
olia.  *19.998 

Greene  Co,.  S«yt.  "K.”  Columbua-Clncln- 
natl  Ud  ,  yradiny,  buildiny  bridges  and 
culverta  and  paving  with  walerlmund 
macadam,  Koffroth.  f’aaey  A  Manaherger, 
Ulchwood.  *34,935  ;  Wilson  Kng.  Co..  Xenia, 
*36.979;  C.  L.  Higgs.  Findlay,  *36.229 

Guernsey  f'o,.  Sect.  •‘S.”  Sleuhcnvllle- 
Cambrldye  lUI.,  grading,  building  hrldyea 
and  culverta  and  paviny  with  waterlKiund 
macadam,  8.  W.  Wrlyhtael  A  Son.  iKiyan, 
*30.680. 

Hancock  Co.,  .Sect,  '‘G."  Findlay-Kenton 
Ud.,  yradiny,  building  hrUlyea  and  culverta 
and  paviny  with  aaphalt Ic  concrete  Johns¬ 
ton  Const.  Co..  418  South  Clinton  St.,  Chi¬ 
cago.  *56.975. 

Holmes  Co.,  Sect.  "B-1."  Mllleraliury- 
Wooaler  Ud..  yradiny,  building  hrldyea  and 
culverts  and  paviny  with  concrete.  W.  M. 
Gray,  Bowling  flreeti.  *76.231. 

Kiuix  f'o..  Sect.  "M,"  Columbua-Wooater 
Ud..  grading,  buildiny  bridges  and  culverta 
and  paviny  with  concrete.  K.  W.  f'onlev, 
Katon,  *163.690;  H.  P.  Strelcher  A  Co..  319 
Terminal  HIdy.  Toledo,  *164.314. 

Montgomery  Co.,  Sect.  "O-l,"  Cincinnati- 
Dayton  Ud,.  yradiny,  buildiny  hrldyea  and 
culverts  and  paviny.  Bigler  Broa.,  Middle- 
town.  rein, -con.,  *68,141;  York  A  Slude- 
baker,  Greenville.  *68,664  ;  Williams  A  Lit¬ 
tle  Co..  Cleveland.  *68.684  ;  H.  M.  Billlter, 
Covington.  Ky.,  hitumlnoua  macadam,  *.52.- 
663.  and  *64.476  ;  IL-nIck  A  Smith,  Findlay. 
*53.338.58  and  *55.200 ;  J.  Wroe,  Dayton. 

*53,338.58,  and  *55,200  ;  rock  aaphalt.  *57.- 
012;  J.  C.  McCann,  Columbus,  *55,200; 
rock  asphalt,  K.  C.  Roudebauyh,  Ix>gan. 
*49.924 

Montgomery  Co.,  Sect.  "0-2,”  Dayfon- 
Clnclnnati  Rd..  grading,  building  hrldyea 
and  culverta  and  paving.  A.  L.  Teegarden. 
Union  City,  Ind.,  rein -con.,  *44.846.75  ; 
Bigler  Bros.,  Middletown.  *46.560;  Williams 
A  Little  Co..  Cleveland,  both,  *46,560  ;  bitu¬ 
minous  macadam,  S.  M.  Billlter,  Covington. 
Ky.,  *46,673.95.  and  146.941  ;  Highway 
Conatr.  Co.,  rock  asphalt,  Elyria,  >45.777 
and  $46,893 ;  J  Wroe,  Dayton.  >46,181,  and 
>47.448  ;  J.  C.  MiS^ann.  Columbus.  Itenick  A 
Smith-FIndlay  >46,181  and  47,448,  rock 
aaphalt,  $48,335  ;  E.  C.  Roudebaugh,  Logan, 
>47.448.  rock  aaphalt,  >48,841. 

Muakingun  Co.,  Sect.  "L-2.”  Zanesvllle- 
Ctnclnnati  Rd.,  grading,  building  bridges 
and  culverts  and  paving  with  tarbound 
macadam,  Adams  Bros.,  Zanesville,  >16,- 
478. 

Wayne  Co.,  Sect.  “E."  Cleveland- Wooster 
Rd..  grading,  building  bridges  and  culverta 
and  paving,  Lee.  Griggs  A  Anderson.  Mll- 
lersburg,  concrete,  >137.958;  monolithic 
brick,  >143.825.  bituminous  macadam.  >141.- 
07  E. 

Wayne  Co.,  Sect.  “A,”  Ashland-Wooster 
Rd..  grading,  building  bridge#  and  culverts 
and  paving  with  p-mnoHthic  brick.  W  S. 
Newhall  Co.,  Cltixens  Bldg.,  Cleveland. 
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and  ItoadH  (Continuod) 

Wayne  <•«..  Sect.  ‘•M-l.’*  Mannfleld- 
WooHter  ltd.,  KrailinK.  buildinK  brldites  and 
culvertH  and  iMViiiK.  H.  S.  S<'otl.  Aabland, 
«-<incr*‘te.  $3a.026.6L  ;  I  >.  A.  I'hllliim  A  Son. 
Aahland,  monolithic  brick,  $33,301.  Nottni 
Mjir  30. 

♦<>..  .'%kr<in — City  let  contract  imvinsr 
1700  ft.  Kircatonc  Hlvd.,  Firestone  I'ark.  33 
ft  wide,  to  Mc.Moiian  Hros .  197  W  ‘st 

Ituchtel  Ave.,  $37.0it0  Work  involves  7120 
«<|.yd.  vitr.  brii-k  on  fi  in.  seini-monolithic 
base,  ,1100  lln.ft.  Kranite  curbinK  and  2300 
cu.yd.  earth  excav. 

O.,  Cleveland — City  received  bids  pavinR 

(a)  Aetna  ltd.  from  Hast  lO.lnl  St.  5Io 
ft.  West,  involving  910  cu.yd.  excav.,  15.- 
116  H<|.ft.  4  in.  brick  on  6  in.  concrete 
foundation,  1120  ft.  5  In.  stone  etirhintc.  etc.; 

(b)  lOast  102nd  SI.  from  Kmpire  to 
Kempton  Ave.,  1030  cu.yd.  excav.,  21,400 
s<|.fl.  5  In.  Iirick  on  6  In.  concrete  founda¬ 
tion  1090  ft.  5  In.  slon«‘  curb.  i-tc.  ; 

(c>  Kliol  Ave.  from  l-last  I02nd  to  East 
104th  Sts..  600  «-u.yd.  excav.,  17. .'>60  s<|.ft. 
4  In.  brick  on  6  In.  con<T«‘te  foundation, 
142.'>  ft.  .'■>  in.  stone  curb,  etc.; 

(d)  '  Denison  Ave.  from  West  14lh  to 
West  2.Mh  Sts.,  3300  cu.yd.  excav.,  65,.563 
s<|.fl.  .5  In.  brick  on  6  In.  concrete  foundti- 
tlon,  1600  ft.  In.  stone  curb; 

(i>)  East  143rd  St.  from  Sylvia  to  Wea- 
lro|)p  .Aves.,  1130  cu.yd.  excav..  14.400 
si|.tt.  4  in.  brick  on  6  In.  concrete  founda¬ 
tion.  1240  ft.  5  in.  stone  curb.  etc.  ; 

tf)  Wooilside  Av*'.  from  Etldy  Rd.  to 
eiislerly  end,  230<l  i-u.yd.  excav.,  46..''>00 
s<|.fl.  4  In.  brick  on  6  in.  concrete  founda¬ 
tion.  3490  ft.  .'■>  In.  Slone  curb.  i-tc.  ; 

(K>  East  12.'>th  St.  from  Phillips  to  (':is- 
tlewood  .\vi‘S.,  113.")  cu.yil.  excav.,  W.O.SO 
s«|.fl.  4  in.  brii-k  on  6  In.  concrete  founda¬ 
tion,  1110  ft.  .'■>  in.  curb,  etc.; 

<h)  East  104lh  St.  from  Dnion  to  Aetna 
Rds.,  1660  cu.yd.  excav.,  33,815  sq.ft.  4 

in.  brick  on  6  in.  concrete  foundation,  3115 
ft.  5  In.  Slone  curb.  etc.  ; 

(I)  East  103rd  St.  from  Dnion  to  Eliot 

Ave.,  1060  cu.yd.  ex«‘av..  27.490  H<|.ft.  4 

in.  brick  on  6  In.  con»-rele  founilation.  2170 
ft.  .5  In.  slon«‘  curb.  idc.  ; 

(j)  East  103rd  SI.  from  Ttnion  to  Aetn.a 
Uils.,  22SO  cu.yd.  excav.,  42.440  sq.ft.  4 

in  brick  on  6  In.  concrete  foundation.  3045 
ft.  5  in.  Slone  curb.  etc.  ; 

tk)  Uoehl  Ave.  from  Fulton  ltd.  to  West 
33rd  St..  550  cu.yd.  excav.,  15.390  s(|.ft.  5 
in.  bri<-k  on  6  In.  concrete  foundation,  1274 
ft  5  In.  stone  <‘urb.  etc.  : 

(I)  W>-sl  91st  SI.  from  I'enison  to  May- 
wood  Ave..  26tt0  cu.yd.  ex<'  tv.,  54.746  8<i.yd. 
4  In.  brick  on  6  In.  concrete  foundallorf, 

4  460  ft.  5  in.  stom>  curl>,  etc.  ; 

im)  West  90lh  SI.  from  l)<>ni.son  to  May- 
W(H)d  Aves..  2900  cu.yd.  excav..  52.345  8<|.ft. 

4  in.  brick  on  6  In.  concrete  foundation, 

4330  ft.  5  In.  Slone  curl>.  etc.  ; 

(III  Poe  Ave.  from  West  39lh  St.  to  Pul¬ 
ton  ltd..  1010  cu.yd.  excav..  20,350  a<|.ft. 

4  In.  brick  on  6  in.  concrete  foundation, 

1655  ft.  5  In.  stone  curb,  etc.; 

to)  East  143rd  .St.  from  Wt'siropp  Ave. 
to  l.ake  .Shore  lllvil..  22(*0  cu.yd.  excav., 
24,530  sq.ft.  4  in.  l)rick  on  6  in.  concrete 
founilation.  1750  ft.  5  in.  8*one  curl>.  ete  ; 

(p)  East  102nd  SI.  from  St.  Cl.air  to 
Folk  Aves..  .170  cu.yd.  excav.,  13,020  sq.ft, 
brick,  1060  ft.  5  In.  atone  curli.  etc.  ; 

tq)  East  102nd  St.  from  Kempton  to 
Adams  Aves.,  190  cu.yd.  excav.,  3550  sq.ft. 

5  In.  brick  on  6  in.  concrete  foundation,  475 
ft  5  In.  stone  curb,  etc. ; 

fr)  East  102nd  St.  from  Empire  to  Tale 
Aves.,  160  cu.yd.  excav.,  3000  sq.ft.  5  In. 
brick  on  6  In.  concrete  foundation,  400  ft. 
5  In.  Slone  curb,  etc.,  from 

Enterprls«‘  Pavinn  Co..  4836  Rway.,  (a) 
$10,174;  <c)  $11,620;  (d)  $51,979;  (1) 

$17,934;  (j)  $27,315;  (1)  $33,929. 

Italdwln  Pros..  226  Avenue  Rids;.,  (a) 
$10,419;  (b)  $13,986;  (o')  $11,670  ;  (d) 

$.'.1,979;  (e)  $10,243  ;  (f)  $29,803;  (b) 

$11,362  ;  (h)  $25,361  ;  (J)  $27,369  ;  (k) 

$9659;  (m)  $34,091  ;  (n)  $12,659  ;  (o) 

$17,603;  (p)  $6369;  (q)  $2842  ;  (r)  $1939. 
RIeley  Rros.,  357  Arciide.  (a)  $10,523  ; 

(b)  $13,935;  (k)  $9837  ;  (n)  $13,089;  (p) 
$6277  ;  (q)  $2800  ;  (r)  $1926. 

McHuBh  Rros.,  527  Society  for  StivInBO 
RldB..  (a)  $14,005;  (f)  $29,518;  tl)  $33.- 
817;  (m)  $31,171;  (p)  $6387  ;  (q)  $2731. 

A.  M.  I’epa.  527  Society  for  SavlnBS 
RidB..  (c)  $11,537  ;  (h)  $252,118;  (1)  $17,- 
792  ;  (J)  $27,403.  ^  ^ 

Roehl  Rros..  West  25th  St.  and  St.  Claire 
Ave.,  (d)  $51,686  ;  (k>  $9210;  (1)  $33,596; 
(m)  $32,939  ;  (n)  $12,444. 

Gould  &  Maybach,  823  East  150th  St., 

(e)  $10,147;  (s)  $11,373;  (o)  $17,415. 

Ibmtley  Rros..  403  Electric  Rldf?-.  (e) 
$10,456;  (f)  $30,110;  <o)  $17,961. 

O.  R.  HenlnB  &  Co..  527  Society  for  Sav- 
InBs  RidB-.  (K)  $11,261. 

R.  P.  Rurnett.  527  Society  for  Savinfts 
Rldir..  (h)  $25,268  ;  (1)  $17,(80. 


Cleveland  Trinidad  Co.,  3409  Trumbull 
Ave.,  (r)  $1839. 

★<».,  Kurlld — City  let  contract  bulldiiiB 
sidewalks  on  Laike  Shore  Rlvd.,  to  F.  B. 
Stein,  Euclid,  $21,088.  Work  Involves 
3B<i0  cu.yd.  earth  excav.,  95,000  sq.ft.  2$  x 
6  in.  Slone,  95.000  sq.ft.  3  X  6  in.  stone 
and  95,000  H<|.ft.  2$  in.  concrete. 

Ntrul>envllle — t'lty  let  contract  pav- 
ins  51  h  St.  from  Franklin  Ave.  to  the 
■■Dump”  vllr.  brick  and  crcosoted  wood 
lilock,  to  11.  M.  Kales,  Steula-nville,  $80,704. 
Noted  Mur.  6. 

<>.,  Toledo — Lucas  Co.  received  bids 
buildinB  l.O.'l  mi.  StIckney  Ave.,  14  ft.  wide. 
invoIvliiB  12.380  sq.yd.  waterliound  mac¬ 
adam  and  4  407  cu.yd  earth  excav.,  from 
Vollmayer  Ai  McMahon,  412  Erie  St.,  $22,- 
436  ;  Zeller  Rros.,  Maumee,  $22,577;  A.  M 
Doan,  437  Spitzer  BIiIb-,  $22,660;  3.2  mi. 
Grace  Rd.,  10  ft.  wide,  InvolviiiB  19.000 
sq.yd.  waterbound  macadam  and  12,000 
cu.yd.  earth  excav.,  from  .1.  E.  Coon.  Swan- 
ton,  $33,270  ;  A.  LanBdenderfer,  437  Spitzer 
RidB.  $33,282;  2  mi.  Sylvania  Ave.,  16  ft. 
wide.  InvolvinB  19,500  sq.yd.  1-1 1-3  ixm- 
crete,  and  6500  cu.yd.  earth  excav.,  fmm 
R  A.  (SarriBon,  434  Valentine  BldB..  $45.- 
993;  1.2  ml.  I'pton  Ave.,  16  ft.  wide,  Involv- 
liiB  12,000  sq  yd.  1-1  $-3  concrete  and  11.000 
cii.yd.  earth  excav.,  from  Warner  &  Mc- 
Kechnle,  320  N,a8hv  BUIb.,  $34,327  ;  P.  H 
Watters.  531  Lincoln  Ave..  $34,805;  E.  N. 
Oberle.  Grand  Rapids.  $34,833  ;  1500  ft. 

Central  Grove  Ave.,  27  ft.  wide,  InvolvinB 
41-20  s(|yd.  vitr.  brick.  4290  s<|.yd.  bitu¬ 
minous  concrete,  3122  lln.ft.  stone  curbinB 
and  3706  cu.yd.  earth  excav.,  from  Harris 
&  Tanscy.  221  Nasby  RidB..  $21,851.  brick; 
Peters  Bros.  Co..  237  Marion  St..  $22,496. 
brick;  H.  P.  Strelcher  t'o..  319  Terminal 
BIiIb..  $20,091,  asph.iltic  concrete;  1  ml 
Jackman  Rd..  16  ft.  wide,  InvolvinB  446 
S(i  yd.  vitr.  brick.  9675  sq.yd.  1-1 J-3  con¬ 
crete  and  9340  cu..vd.  earth  excav..  from 
Peters  Bros.  Co..  237  Marlon  BldB.,  $34,288; 
Russell  &  .lennison,  2463  Rway  $34  517* 
3.56  mi  Dorr  St.  from  Ih-vnold  Rd,  to 
city  limits.  18  ft.  wide,  InvolvinB  39  360 
sq.yd.  1-1  J-3  concrete  and  7000  cu.vd.  earth 
excav.,  from  T.  I*.  GarrlBan.  434  Valentine 
BldB.,  $96,602.  C.  L.  Rood,  Court  House 
BldB..  enBr. 

-AMIrhiiriiii — .State  IliBhwav  Dept  .  Lans- 
InB.  let  contract  extendioB  10,072  mi. 
Sheridan  Ave.  Class  R  Bravel  in  S-iyinaw. 
to  W.  S.  Hinkley.  PIushinB.  $102,198;  3.576 
mi  Class  R  Bravel  road.  WoodbridBe  and 
Camden  Tw|ia.,  Hillsdale  Co.,  lo  Bishop  & 
Rowlson,  Hillsdale,  $37,797;  11.659  mi 

Class  B  Bravel  road  15  ft.  wide  from 
.saBlnaw  end  of  Midland  Rd..  to  Midland 
Constr.  Co..  Midland,  $174,905;  4.335  ml. 
t  lass  F  concrete  road  in  vlclnltv  of  vllhiBe 
of  FarminBton,  Oakland -Co.,  to  R.  D.  Raker 
&  f'o  .  1454-56  Penobscot  BldB.,  Detroit 
$175,710. 

Mleh..  Detroit — Dept.  Pub.  Wks.  received 
bids  pavinB  and  BradinB  with  1  course 

concrete,  alley,  fa)  No.  967  ;  (b)  No.  968; 

(c)  .Vo.  969;  (d)  No.  970  ;  (e)  No.  971; 

(f)  No.  972  ;  (b)  No.  973;  (h)  No.  974  ; 

(1)  No.  975;  fj)  No.  976;  (k)  No.  977; 

(I)  No.  978;  from  T.  E.  Currie,  20  McOraw 
BldB.,  (a)  $6139. 

Otis  Oment  Constr.  Co.,  806  Hammond 
BldB.  (a)  $6646;  (h)  $5802;  (c)  $4990; 

(d)  $3292;  fl)  $3150. 

R.  .1.  Powelson  &  Ca.,  1577  Iroquois  Ave., 
fa)  $6764;  (b)  $5440;  (c)  $4923;  (d> 

$3347  ;  ff)  $1729  ;  (h)  $5050;  (i)  $4662  ; 

(I)  $3194. 

R.  Porath.  1131  McKinley  Ave.,  (b) 
$5752;  (d)  $3347. 

Lenn.ane  &  Mcllvenna,  Union  Trust  RidB-, 
(c)  $4855  ;  (e)  $2192;  (J)  $3827  ;  (k) 

$2760. 

Liberty  Constr.  Co..  Penobscot  Rldg-, 
fe)  $2282  ;  (f)  $1740  ;  (1)  $4581  ;  (k) 

$2860. 

Oakwood  Constr.  Co.,  Ford  St.  and  Wa¬ 
bash  R.  R.  (e)  $2202  ;  (f)  $1687  ;  (g) 
$1172  ;  (J)  $3767  ;  (k)  $2847. 

Tall>ot  Co.,  400  Penobscot  Bldg.,  (g) 
$1139;  (h)  $4964. 

E.  Meredith.  145  Harper  Ave.,  (g) 
$1777;  fh)  $5073  ;  (I)  $4625. 

Delisle  &  Iloston  Cement  Constr.  Co.,  819 
Free  Press  Ridg.,  (J)  $3830.  Noted 

Mar.  20. 

-t^Mleh.,  Detroit — Dept.  Pub.  Wks.  let 
contracts  paving  with  asphaltic  concrete  on 
6  In.  concrete  base.  Berea  or  Amherst 
curbing,  (a)  Sheridan  Ave.,  tb)  Charlevoix 
Ave.,  (c)  Beals  Ave.,  (d)  Newport  Ave., 

(e)  Canfield  Ave.,  (f)  Linden  St.,  (g)  B.ar- 
ker  St.,  (h)  Crane  Ave.,  (I)  Roby  St.. 

(J)  Davison  Ave.,  to  Detroit  Asphalt  Pav¬ 
ing  Co.,  20  McGraw  Bldg.,  (a)  $54,269  ; 

(b)  $26,622  ;  (c)  $20,708  ;  (d)  $12,672  ;  (e) 
$8294  ;  (f)  $7873  ;  (g)  $6262  ;  W.  B.  Brady 
Constr.  Co.,  1972  Grand  River  Ave.,  (h) 
$25,420;  (I)  $4068  ;  Cleveland  Trinidad 

Paving  Co.,  2940  Woodward  Ave.,  (J) 
$16,376.  Noted  Mar.  27. 


4tMleh.,  Port  Huron — City  let  uitr-irt 
building  sidewalks  and  cross  u  „s  i?l 
season  Apr.  1.  1919,  to  Apr  1,  .m  , 

Pethke  Bros.,  Port  Huron,  8idew;iii.  a’pe 
per  wi.ft.  ;  crosswalk  approach  / , 

sq.ft.,  crosswalk  roadbed  18c.  i.,  ,,  f, 

extra  fill  $1.00  per  cu.yd.  and  i .  .  ^ 
drains  $1.00  each.  ' 

.Mirli.,  I'ort  llurou — Comrs.  Puli  Us 
cHved  bids  paving  (a)  8180  si|  v.l  i,  .,/,, 
Ave..  from  16th  to  24th  Sts..  2s  f: 
involving  5200  lln.ft.  curhing.  40..  i  e,i  v,'i’ 
excav.  5200  lln.ft.  side  drain,  f.sii  \,| 
or  cinder  fill;  (b)  8330  so. yd.  22n(l  .<•  fr,,.,, 
Griswold  to  Railroad  Sts.,  28  ft.  \vi,i,. 
volvlng  4165  cu.yd.  excav..  Ititid  ft 
sewer.  2700  ft.  side  drain.  54 no  ft  n,-« 
curbing,  4  manholes,  15  catchba.sin-  >  ol,l 
manholes  to  grade,  6  calchbasins  to'rr.set- 
(c)  47,120  sq.yd.  10th  St.  from  .M  ';t  ,rv  in 
t\ater  Sts.  and  10th  Ave.  from  River  Sc 
to  Pine  flrove  Ave..  30  ft.  wide.  in\„ivine 
24.000  cu.yd.  excav.,  7000  yd.  nilii,,;.  -jnn 
ft  8  in.  sewer.  9000  ft.  side  drain  tOd  f, 
new  ctirb.  1000  ft.  old  curb  to  res.-l,  i  mm 
holes,  30  oatchbasins,  10  old  eiiii-til,a.siii« 
to  be  moved;  from  J.  H.  I’.aker  i 
Sons.  Port  Huron,  (al)  $22  831-  (■.->> 
$33,479;  (hi)  $24,454  ;  (h2)  $3C.  S ’7  (Ti , 
$110,829  ;  (c2),  $170,448  ;  (»Sui|;v,'m  V 

(•■Mara.  Port  Huron,  (al)  $32.88’-  (-i-J, 
$48,013;  (hi)  $33,872;  <b2)  $51,118'  (,.i 
$146,988;  (c2)  $237,039;  A.  J.  Smith  (■„„;,// 
Co.,  Camptiu  Bldg.,  Detroit,  (til)  tr.  T-fi' 
tbl)  $44.. 299;  (cl)  $192, ,74  4  ;  (.-2)  $27;;,si«’ 

-AMIeli.,  I*«rt  liuriin — Comrs  St  Cl-ilr 
Co.  let  contracts  iiavlng  11.75  ml.  cm-n-te 
road,  18  ft.  wide,  from  Mttrine  Citv  to  south 
line  of  county,  to  Worswick  Uro.s  fh, 
Hodges  Bldg.,  Detroit.  $305.ii0n  -  li  nii 
from  SI.  Clair  to  Muttonviile.  to  A  J 
Smith  Constr.  Co.,  Campau  Bldg.,  Detroit 
$336,000,  '■ 

-#Mirli.,  Niiginaw — Comrs.  .StiKinaw  Cn 
Id  contracts  paving  6,7  ml.  grav.-l  road 
12  ft.  wide.  In  Lakefleld  and  Marion  Twits 
to  Bennett.  McEwen  &  Crane.  Urttnl  $89 1 
000;  4  ml.  gravel  road.  12  fl  wide  in 

Brant  and  Brady  Twps.,  to  Bacon  A-  Ihu-on 
Brady.  $36,447. 

-fHII..  Helleville — Rd.  Siipervs.  St  Clair 
("o,  let  (  ontract  for  earth  grading  and  build¬ 
ing  culverts  on  road  from  Bt-Ib-ville  south 
to  Hecker,  Sect.  N-15d,  and  from  Ih-lli- 
vllle  to  Millstaft.  Sect.  M.  Route  21,  to 
Trilt  Bros.,  Belleville,  $35,000  and  $16,oilu 
resiH-ctlvely.  Noted  Mar.  13. 

Korkford — Winnebago  Co.  I<-I  con¬ 
tract  building  29.416  fl.  (Irani  Highwav. 
.Sect.  H-15d.,  18  ft.  wide;  anil  2369  ft  .s<-i-i 
K.  18  ft.  wide,  lo  R.  P.  Beckslrom,  208 
Trust  Bldg.  Aliout  $85,102  and  $7131 
r<-s|ieetlvely.  Noted  Mar.  13. 

★  W  Is..  Keiioolia — City  let  contrjicl.  to  C 
Peterson.  Kenosha,  paving,  curhing  and 
glittering  Durkee  Ave.,  involving  27oo  s<i - 
yd.  concrete  at  $2.35  per  sii.yd.,  9.',o  lin.ft 
curbing  and  guttering,  $0.68  piv  I  in  ft  ; 
.Tuliils  .St.,  1967  s<|.  yd.  vitr.  v<-rli>-al  (Ihre 
brick.  $2.66  per  sii.yd..  590  lln.ft.  curhing 
and  guttering,  $0.68  per  lln.ft.  ;  South  How¬ 
land  Ave.,  12,6.15  sq.yd.  vertical  tlhre  hru-k 
on  5  in.  concrete  base.  $2.62  per  s(|  yd, 
3900  lln.ft.  curbing  and  guttering,  $#  6S  'p(r 
lin.  ft.  ;  Charles  St..  3960  sq.yd.  vi-rlii-al 
fibre  brick  on  5  In.  concrete  bas>-.  $2  64 
pet  sq.  yd,.  1500  lln.ft.  curhing  and  gutter¬ 
ing.  $0.68  iier  lin.  ft.;  Middle  St.,  12,nft« 
sq.yd.  vertical  fibre  brick  on  5  In.  concrete 
base,  $2.62  per  sq.yd.,  3000  lin.ft.  curtiing 
and  guttering,  $0.68  per  lln.ft.;  South 
Sherl(ian  Rd..  7200  so  ,vd,  vertical  fibre 
brick  on  5  in.  concrete  base,  $2.64  is-r  sq- 
yd.,  1670  lln.ft.  curbing  and  guttering. 
$0.68  per  lin.ft.  ;  North  Fremont  Ave.  3456 
8<|.yd.  vertical  fibre  brick  on  5  In  coner>-te 
base,  $2.67  per  sii.yd.,  972  lln.ft  curhing 
and  guttering.  $0.68  per  lln.ft.  ;  Wisconsin 
St.  4800  sq.yd.  vertical  fibre  brick  on  5 
in.  concrete  base,  $2.64  per  sq.  yd..  135A 
lln.ft.  curbing  and  guttering,  $0.68  per  lin.¬ 
ft.  ;  I’ark  Ave.,  550  sq.yil.  vertical  flbr>- 
brlck  on  6  In.  concrete  base,  $2.66  per  wi 
yd..  150  lln.ft.  curbing  and  guttering.  $6.68 
p«>r  lin.ft. ;  North  Newell  St..  5600  sq  yd 
vertical  fibre  brh-k  on  6  In.  concn-te  b.i.-(e. 
$2.63  per  sq.yd,.  1600  lin.ft.  curbing  and 
guttering,  $0.68  per  lin.  ft  ;  South  Newell 
St.,  2820  sq.yd.  vertical  fibre  brick  on  5  in. 
concrete  base,  $2.64  per  s(|  yd,,  77ii  lin  ft 
curbing  and  guttering,  $0.68  p«-r  linft; 
Western  Impvt.  Co..  9th  St..  Racine,  Howe 
and  Division  Sts.,  North  Howland  Ave.  and 
Park  Row,  15,858  sq.yd.  sheet  asphalt  (type 
A)  on  5  In.  concrete  base.  $2.38  per  sq.yd.. 
5090  lln.ft.  curbing  and  guttering,  $0.73  per 
linft.  Noted  Feb.  20. 

-t^MInn.,  8t.  flood — Comrs.  Stearns  Co 
let  contract  building  20  ml.  Federal  Aid 
Project  No.  26,  State  Rd.  Nos.  1  and  1-  tb* 
follows;  Grading  to  H.  Thursdale  &  Co- 
Bemldjl,  $43,000 ;  surfacing,  to  Joy  Brn.v. 
St.  Paul ;  bridges  and  culverts,  to  Guaran¬ 
tee  Constr.  Co.,  884  Palace  Bldg.,  .Minn*- 
a.po1is,  $18,000;  concrete  culverts,  to  Con- 


Co.,  l»t  Null.  Hiink  lildK.. 
iurfacInB  2040  ft.  J7th  St..  40 
St  71,  2  In.  asphaltic  concrete 


April  3, 


cwt*  HI  i  Road*  (Continued) 

rul-  rt  Co.,  Winona.  $2<0«.  Noted 

'urst"“^‘‘^t'wid?."nifu  ml"! 

lantl  It  -  5'^'*  .,.w  llrtK- 


-  /till  »ir  cK  pavem«*m,  lu  /\ufi  \,uuoii. 
I'-rTernm.-U  Bldg..  $7842.  Noted  Mar.  27. 
^\io  ^t.  I,oul« — city  let  contracts  Im- 
nl'out  2  ml.  of  following  alleys, 
fnlk  an."  concrete :  (a)  No.  881.  In  block 

ini  1  and  .1060  from  Koeln  to  Robert  Avca. 
nVl?a  ..nst  extension  In  city  block  S061 
Michigan  to  Virginia  Aves. 

K82.  city  block  4595A.  between 
ciavton  111  rthold  and  lajulsvllle  Aves.  and 
line  of  block  4  of  Oakland  Terrace 

In  block  1283.  from  Compton 
in  I»uisl.ina  Aves.  and  between  Kads  and 
<t  Vinc*‘nt  Avt‘8.  \ 

‘  (d)  No  884.  In  city  block  4448  north 
from  I,,  xington  to  Natural  Bridge  Aves. 
and  124  R  west  of  and  parallel  with  Tay- 

’‘"(sVxo.  885,  In  city  block  3806  West  A, 
(ruin  Uidgi  to  Wells  Aves.  and  between 
Montclair  and  Clara  Aves.  ; 

■  (f)  So  886.  in  city  block  6619  between 
McPherson  and  DeBallvlere  Aves.,  Kings¬ 
bury  F’l  and  l.aurel  St.  ; 

(e)  No.  887,  In  city  block  6167,  from 
Brannon  to  Mackllnd  Aves.,  and  between 
nevonshire  and  I^ansdowne  Aves. ; 

(h)  No  888,  In  city  blocks  3699  and  5039, 
httween  .Margaretta,  Farlln,  Fair  and  Red 

No.  889,  In  city  block  6446,  from 

Klemm  St.  to  Tower  Grove  Ave.  and  be- 
twien  l.afayette  and  McRee  Aves. ; 

(j)  No  890,  In  city  block  6444  from 

Klemm  St.  to  Tower  Grove  Ave.  and  be¬ 
tween  Dt'Tonty  St.  and  Lafayette  Ave.; 

(k)  No.  891,  In  city  block  4166,  from 

Russell  I’l.  to  Oak  Hill  Ave.  and  between 
Humphr.  y  and  Wyoming  Sts.  ; 

(l)  No.  892,  In  city  block  1698,  from 

Potomac  St.  to  Falrvlew  Ave.  and  between 
Grace  and  Giles  Aves. : 

(m)  No.  893,  In  city  block  3817  )7nst  A. 
from  Minerva  to  Ridge  Aves.  and  oetween 
Temple  Pi  and  Blackstone  Ave.  ; 

(n)  No.  894,  In  city  block  3817  East  B. 
from  Minerva  to  Ridge  Aves.  and  between 
I'lara  Ave.  and  Temple  PI.,  to  Kyermann 
I’onstr.  Co..  1216  South  Grand  St.,  (a) 
I'.TTI:  fl)  $2832  ;  (J)  $2710;  (k)  $2762  ; 
(1)  I2fl63. 

T  E.  Cavanagh,  6452  Oakland  Ave.,  (b) 
13(62;  (c)  $3518. 

Skrainka  Constr.  Co.,  Security  Bldg.,  (d) 
12(34. 

F  A  .Stlers.  4512  Enright  St.,  (e)  $2361; 
(fl  $5061;  (g)  $4669;  (m)  $1634  ;  (n) 

11635. 

J  Perklnson.  3237  Carter  St.,  (h) 
14383.  Noted  Feb.  ,0. 

★.Mo..  Ht.  Louis — Bd.  Pub.  Serv.  let  con¬ 
tract  paving  and  curbing  Minnesota  Ave. 
from  Osceola  to  Merrlmac  Sts.,  to  Kyer- 
marn  Constr.  Co.,  1216  South  Grand  'St., 
122129  Noted  Feb.  27. 

★  Tex..  Itnllns — City  let  contract  paving 
.Mton  St.  from  Beacon  to  Henderson  .Sts., 
36  ft,  roadway,  to  Texas  Bltullthlc  Co.. 
Praetorian  Bldg.,  $15,261.  Work  Involves 
2738  lin.fl.  concrete  curbing,  2738  lln.ft. 
★utter,  106  so. ft.  sidewalk,  860  cu.yd.  earth 

■  xcav.,  and  4417  sq.yd.  asphalt  on  6  In.  con¬ 
crete  hase. 

★Tex.,  Mnntsgnr — Comrs.  Montague  Co. 
W  contract  building  9  ml.  hard  surfaced 
roads,  to  Womack  Constr.  Co.,  Sherman. 
.4hout  $400,000.  Noted  Nov.  14. 

★Tex.,  Ssii  Antonia — City  let  contract  to 
['.side  Hock  Asphalt  Co.,  Swearingfon 
oldg.  for  concrete  curbs  and  surfacing 
with  i  In.  rock  asphalt  on  3000 
n  Michigan  Ave.  from  Russell  to  Fowler 
Ms.  30  ft  wide,  involving  10.000  sq.yd. 
•'Sphalt  at  $0.60  per  sq.yd.,  6000  ft.  con¬ 
crete  curbing,  $0  60  per  ft..  3860  ft.  Ne- 
^4-  from  Walnut  to  Palmetto  Sts.. 
.  12,800  sq.yd.  asphalt,  $0.60  per 

J?  .  i.'  concrete  curbing,  $0.60  per 

rt.  building  concrete  curb  and  surfacing 
roadway  with  2  In,  rock  asphalt  or  1876 
4...  from  Blanco  Rd.  to  viapitoi 

A\e.  3fl  ft  xviij,,  (5260  sq.yd.  asphalt,  $1.26 
jq  yd  3760  ft.  concrete  cuiblng,  $0.60 
P' Agarlta  Ave.  from  Blanco 
40  Aganler  Ave.,  30  ft.  wide,  1900  sq.yd. 
ei^M  *■  1’®’*  *<l-yd.,  1140  ft.  concrete 

™rhing.  $0.50  per  ft. 

— State  Rd.  Comn.  Capitol,  Salt 
i"-'  Is*  contract  bulging  17,242  ft 
40id  from  Centerville  to  Farmington,  18 
!•  ‘'V^'ylng  *4,846  sq.yd.  6-8  In.  oon- 
5i4  T*®i  ^^'jrb’tensen,  Jacobs  ft  Gardner, 
h  e»^''S  *78,786 :  building  17,23^ 

road  from  (^earfleld  to  Sunset  18  ft. 


wide,  involving  34.466  sq  yd.  6-8  In.  con- 
Crete,  and  16,686  ft  road  from  Kaysvllle  to 
I.aiyton,  18  fl.  wide.  Involving  4799  sq.yd.  6-8 
In.  concrete,  to  Lynch  Constr.  Co.,  6th  West 
and  2nd  South  Sts.,  Salt  I.,ake  ('tty,  at 
$87,643  and  $76,766,  resptH’tIvely.  All  roads 
111  Ilavls  Co.  Noted  Mar.  20. 

ft.4rla.,  Clifton — Bd.  Suiiervs.  Greenle«> 
Co.  let  contract  liullding  32$  ml.  Se<'ts  1-6 
and  part  of  7,  Cllfton-Sprlngcrvllle  Rd..  to 
Welistcr,  Webster  ti  Kerby,  Clifton,  $236,- 
469.  Noted  Mar  20. 

ftWashlngton — State  Highway  (7omn., 
Olympia,  let  contract  grading,  draining  and 
surfacing  3.6  ml.  Pacific  Highway,  I'ioneer, 
La  Center  and  Clarke  Counties,  to  1>.  A. 
Williums,  Tacoma,  $31,805  ;  3.4  mi.  Inland 
Empire  Highway  frofn  Ciilontown  to  Idaho 
State  line.  Whitman  t.'o..  to  11.  C.  Malott, 
Seattle.  $43,533;  1  ml.  State  Ud.  No.  12, 
from  Methow  to  Carlton,  also  liullding  2 
steel  bridges,  Okanogan  ('o.,  to  Nortb- 
western  Paving  t'o.,  H|M)kane.  $35,949  ; 
1.8  ml.  Olympic  Highway,  Grays  Harbor 
('o.,  lo  Tultle  ft  Duffy,  Montesano,  $17,383. 
Noted  Mar.  6. 

Wiinliinglon — State  liigliway  Di-pt.. 
Olympia,  received  bids  Mar.  17,  clearing, 
grading  and  draining  (I)  13  ml.  Inlainl 

Empire  Hlirhwav  .from  Spokane  Co.  line  to 
Springdale,  Stevens  Co.,  (2)  8.8  ml.  inland 
Empire  Highway  from  (iakesdale  to  Gar¬ 
field.  Whitman  ('o.,  from  Genl.  Constr.  Co., 
North  1324  Elm  St.,  (1)  $153,474.  (2) 

$42,383  ;  Carlson  Norman  Co.,  (1)  $159,- 
013;  Clifton  Applegate  Co.,  Hutton  Bldg., 
(1)  $162,069,  (2)  $46,477;  Mitchell  Bros.. 
East  127  Mission  St.,  (2)  $39,622.  All  con¬ 
tractors  of  Spokane.  Noted  Mar.  6. 

ftWasli.,  Seattle — Bd.  I’ub.  Wks.  let  con¬ 
tract  building  1100  ft.  timbered  trestle 
roadway,  23  ft.  wide,  5  ft.  sidewalks  at 
Northlake  Ave.  connection  to  approach  to 
Eastlake  bridge,  to  J.  McEacbern  Co.. 
Bell  St.  Dock,  $34,097.  Noted  Mar.  27. 

ftWash.,  Seattle— Bd.  Pub.  Wks.  let  con¬ 
tract  laying  concrete  sidewalks  on  Belvi- 
dere  Ave..  6  ft.  wide,  to  D.  H.  Trapliagen, 
Walker  Bldg.,  $21,395;  on  Orcas  St.,  to 
F'lorlto  Bros.,  1630  26th  Ave.,  $31,189. 
Noted  Mar.  27. 

Wash.,  Seattle— Bd.  Pub.  W'ks.  received 
bids  Mar.  21,  (1)  paving,  grading,  laying 
armored  concrete  curbs,  etc.,  on  2$  ml. 
Leary  Ave..  18  ft.  wide  (a)  6  In.  concrete 
(b)  7  In.  concrete  (c)  8  in.  concrete  (2) 
concrete  walks  on  $  ml.  Ist  Ave.,  S.,  6  ft. 
wide,  from  Bressl  &  Morcerl,  Seattle.  <la) 
$71,174,  (lb)  $77,774,  (Ic)  $83,299;  Kaiser 
Paving  Co..  Everett,  (la)  $71,888,  (lb) 
$77,168,  (Ic)  $82,228;  R.  G.  Stevenson.  1327 
Ew’lng  ,St..  (la)  $76,302.  (lb)  $82,622, 
(In)  $90,172;  F.  McLellan,  Seattle,  (2) 
$22,120;  J.  L.  Smith,  Seattle.  (2)  $22,695; 
Goet*  Bros.,  Seattle,  (2)  $22,847.  Noted 
Mar.  13. 

Ore.,  The  Oalles — City  received  only  bid 
from  TTnlted  Constr.  Co.,  Northwest  Bank 
Bldg.,  Portland,  paving  6th,  7th  and  I.,ln- 
coln  Sts.,  $11,762  ;  upper  ITnIon  St.,  $9110; 
9th  St.,  $23,826.  Noted  Mar  27. 

ft()aebee — Provincial  Government,  (Que¬ 
bec,  will  gravel  31,410  ft.  Geneva  Rd.,  and 
road  leaning  to  Carillon,  St.  Andrew's 
Parish.  Argenteull  Co.,  18-22  ft.  wide,  cost 
$21,871  ;  also  3.44  mi.  Main  Rd.  and  Notre 
Dame  St.,  Village  of  Masson,  Labelle  Co.. 
18  ft.  wide,  $22,766.  Work  will  be  done  by 
day  labor. 

Railways 

PKOrONKO  W'OKK 

Orrgon — Chamber  of  Commerce.  Port¬ 
land.  having  plans  prepared  for  rail  con¬ 
nection  between  Klamath  Falls  and  Port¬ 
land  via.  Strahorn  project  or  Natron  cut  off. 

California — See  "Miscellaneous,”  Modesto. 

Ontario — Canadian  Nat’l.  Rys.,  27  Wel¬ 
lington  St.,  E.,  Toronto,  soon  lets  contract 
building  2  concrete  abutments  and  2  cul¬ 
verts  from  Pembroke  to  North  Bay,  cost 
$16,000  •  8  concrete  abutments  and  1  culvert 
from  Ottawa  to  Quebec,  $20,000;  6  con¬ 
crete  abutments  and  2  culverts  from  To¬ 
ronto  to  Sudbury,  $20,000;  2  concrete 

abutments  and  3  culverts,  from  Toronto  to 
O'tawa.  $16,000.  A.  F.  Stewart,  ch.  engr. 

BIDS  DRSIKKD 

Ontario — I'ntll  Apr.  9,  by  A.  F.  Stewart, 
ch.  engr.,  Canadian  Natl.  Rys.,  27  Vft>il- 
Irgton  St.,  E.,  Toronto,  building  concrete 
abutments,  piers  and  culverts  along  line 
from  Jetlicoe  to  McKindy.  About  $20,000. 

Ontario — T'^ntll  Apr.  11.  by  A.  F.  Stewart, 
ch.  engr.,  Canadian  Natl.  Rys.,  27  Well- 
In^on  St.  E.,  Toronto,  building  1  concrete 
culx-ert  and  2  concrete  abutments  at  North 
Bay.  About  $20,900. 

British  Columbia— Until  Apr.  15,  by  M. 

H.  McLeod,  vlce-pres.,  Canadian  National 


Rye.,  1  Toronto  St..  Tbroiito,  Ont.,  bulldinr 
line  from  Kamlooim  to  Kelowna,  including' 
branch  from  Vernon  to  Lumliy.  T.  H 
WTiite,  .Metroixilitan  Blilg.,  Vancouver,  ch 
engr 

PKIt'KH  .\ND  t'ONTK.tt  TH  .\W.\KDKD 
tftlndlcates  award  of  contract) 

ft4>iitMrla — Hydro  Electric  I'onin.  of  On 
larlo,  fnlverslty  Avc.,  Toronto,  will  build 
80  ml.  radial  electric  railway  from  Toronto 
to  Niagara  Fulls.  About  $20.000. (lou.  Work 
will  tM>  done  by  day  labor. 

Excavation  and  Dred^inR 

I’KDIMISKII  WOKK 

N.  C.,  Waxhlnslon — Drain.'ige — I ’111  < 'o 

D.  D.  soon  lets  contract  building  drainage 
system  to  cover  15.000  acres  In  Griiulle 
('reek.  b<‘twc»-n  B“lhel  and  I’actolas,  Involv¬ 
ing  23  mi.  canal.  8-30  fl  wide  at  tMittom  and 
16-40  fl.  wide  at  top. 

Mis.,  MItwiiiikre  —  Excavation  —  See 
"Streets  and  Roads." 

la.,  NevuiU-  Ditch. —  Ikl.  Supervs.  Story 
<'o.  plan  lo  wub-n,  deepen  and  clean  out 
Skunk  River  Dileb  No.  4,  from  Polk 
('o.  line  nortli  westerly  11  ml.,  to 
mouth  of  Sfjuaw  Creek  Ditch  will  Is* 
wld»*ned  lo  140  fl.  between  Polk  Co 
line  and  southeast  corner  Sect.  25,  Wash¬ 
ington  Twp.,  and  to  130  ft.  Is'tween 
Washington  Twp.  and  mouth  of  Squaw 
Creek;  new  cut  will  be  8.5  ft.  Aliout  $120.- 
000  W.  A.  Olson,  engr. 

■Mo.,  Ht.  Joseph — Dralnagr — Platte  River 
D.  D.  No.  1,  Buchanan  ('o..  had  iilans  pre¬ 
pared  building  16  ml  channel,  40  ft.  wide, 
to  ilrnin  lO.Ooo  a<Tes  along  Platte  River. 
Three  Forks  River  and  River  102  C  o 
Cornelius,  secy.-lreas..  \V'.  D.  Hazen.  Com¬ 
mercial  Bldg.,  engr.  Noted  May  9,  1918. 

5lont.,  Twin  Hrldges-  Irrigation — Suiie- 
ribr  l.,and  Co  receives  bids  about  Apr.  20. 
building  irrigation  and  drainage  system  lo 
develop  land  In  Madison  Co.  Work  Involvef 
11.2  mi.  irrigation  canals  with  25  to  2  5 
second  ft.  capacity,  main  drainage  <litch  tc 
bo  4 1  mi.  long,  bottom  width  of  2-4  ft..  In¬ 
volving  59.600  cu.yd  excav.  and  4  laterals 
3  ml.  long  Involving  29,600  cu.yd.  excav.  C 
.\dama.  Twin  Bridges,  engr. 

Idaho,  Jerome—  Canal — North  Side  Twin 
Falls  Canal  Co.,  Jerome,  plans  to  build  1| 
mi.  canal  10  have  capacity  of  2000  cu.ft. 
I)er  8<‘Cond.  to  replace  res**rvoir.  About 
$75,000.  E.  B.  Darlington,  Jerome,  engr. 

liali,  Dsdrn — Drainage — Huntsville  D.  D. 
No.  1.  Weber  Co.,  being  organized  to  build 
system  to  drain  10.000  acres.  About 
$60,000 

Ore.,  Reho — Irrigation — Stale  Irrigation 
Securities  ('omn.  considering  plans  for  con¬ 
struction  of  Teel  Irrigation  project  compris¬ 
ing  16,000  acres  land  near  here  and  40(10 
acres  on  Butte  Creek.  Water  will  lie  taken 
from  Hidaway,  Cable  and  Camas  Creek ; 
canal  wilt  pass  through  2  ml.  tunnel.  20 
ml.  above  Pilot  Rock.  (Tost,  $1,000,000. 
About  $500,000  available. 

Cal,,  Coreoran — Corcoran  Irrigation  Dlst. 
will  petition  Bd.  Supi'rvs.  Kings  Co.,  Han¬ 
ford,  for  authorization  to  form  irrigation 
district  to  supply  water  to  Irrigate  about 
60,000  acres  land.  Water  will  be  brought 
from  Kings,  Tule  and  Kaweah  Rivers,  Cross 
and  Cameron  Creeks,  proposed  Pine  Flat 
Dam,  etc.  Plans  include  construction  of 
dsms.  reservoirs,  canals,  wells.  Installation 
of  pumps,  etc. 

Cal.,  Terra  Bella — Irrigation — Terra  Bella 
Irrigation  Diet,  sold  $40,000  bonds ;  pro¬ 
ceeds  will  be  used  lo  extend  irrigation 
systems. 

BIDH  DKHIKKD 

Conn.,  Bridgeport — Dredging — I’nlll  Apr. 
11.  by  B  F  Cooney,  elk.  bd.  park  (X>mrs., 
Security  Bldg.,  dredging  40,000  cu.yd.  for 
filling  at  Fayerweather  Island,  Seaside 
Park;  advertised  In  this  issue. 

N.  V.,  New  York — Dredging — Until  Apr. 
29.  by  L.  Nixon,  supt.  pub.  wks.,  Capitol, 
Albany,  dredging  at  barge  canal  terminals. 
Piers  6  and  6.  East  River,  at  Greenpolnt 
and  I-ong  Island  City,  Contr.  No.  77.  Work 
involves  38.000  cu.yd.  excav.  About  $40,- 
326  ;  advertised  In  this  issue. 

N.  C.,  Beaafort — Drainage — Virginla- 
('arolina  Farms  Co..  Beaufort,  is  receiving 
bids  building  drainage  system  to  (Mver  40,- 
000  acres  of  open  black  prairie  land  In 
Carteret  Co..  Involving  12  separate  outlets 
and  1,700,000  cu.yiL  excav.  B.  M.  Potter, 
Beaufort,  engr. 

La.,  Crowley — Ditches — Until  Apr.  22,  by 
Iota — Longpoint  D.  D.,  Arcadia  Parish,  for 
60  ml.  ditch.  Involving  495,000  cu.yd.  excav. 
L.  F.  Milner,  i>res. ;  advertised  In  this  Issue 

WIs.,  Beloit — Excavation — See  "Etreets 
and  Roada” 
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Kxcuvatlon  and  Dredging  (Continued) 

!«.,  Clarinda — Channel — Until  Apr.  9.  by 
Bd.  SuperxB.  Page  Co.,  building  20,607  ft. 
channel  for  I-)aflt  Tarko  Kiver  In  I).  D.  No. 
15.  involving  176.390  cu.yd.  excav.  V. 
Freed,  co.  aud. 

la..  Ft.  Hodge— Kxcavatlon — Until  Apr. 
15.  hy  C.  A.  Snook,  aud.  Webster  Co.,  clean¬ 
ing  out  later.-il  .No.  1,  D.  I).  No.  6.  9000  ft. 
long.  4  ft.  wide  at  bottom,  slopes  1  to  1. 
average  depth  4.4  ft..  Involving  13,000  cu.¬ 
yd.  excav. 

In.,  Mason  CIt.v— Ditch — Until  Apr.  8, 
by  1*.  Weigand.  aud.  Cerro  Gordo  Co.,  build¬ 
ing  I).  I).  No.  57.  Work  Involves  64.200  ft. 
6-34  in.  tile.  20  cu.yd.  concrete  headwall, 
etc.  Noted  Sept.  26. 

la..  .Mason  €  lty — Ditch — Until  Apr.  9.  b.v 
P.  Weigand,  aud.  Cerro  Gordo  Co.,  building 
Sect.  4  and  6,  Joint  D.  D.  No.  1.  in  Cerro 
Gordo  Co.  (Mason  City),  Hancock  Co.  (Gar¬ 
ner)  and  P'ranklin  Co.  (Hampton)).  Work 
Involves  56,250  ft.  6-36  in.  tile.  Sect.  4, 
and  27.970  ft.  6-18  In.  tile.  Sect.  6. 

la..  S|*enrer — Ititeli — Until  Apr.  16.  by 
Bd.  Su|a“rv8.  Clay  Co.,  building  D.  D.  No. 
37.  Work  Involves  114.280  ft.  6-26  in.  tile 
A.  W.  Chamberlain,  co.  aud. 

Minn.,  Crookston — Ditch — Until  Apr.  10, 
by  H.  J.  Wette,  aud.  Polk  Co.,  building  Co. 
Ditch  No.  121.  involving  13.417  cu.yd.  excav. 
Atxiut  JO. 20  per  cu.yd. 

Minn.,  Fergus  Falls — Excavation — See 

"Streets  and  Roads." 

Minn.,  Henderson  —  Excavation  —  See 
"Streets  and  Roads." 

Minn.,  Redwood  Falla — Excavation — See 
"Streets  and  Roads." 

Minn.,  Wabasha  —  Excavation  —  See 
“Streets  and  Roads." 

Mont.,  M'hiteliall — Irrigation — Until  Apr. 
10,  b.v  Whitehall  Irrigation  Dlst.,  building 
40  ml.  canals,  involving  200,000  cu.yd. 
excav.  and  earth  dam,  6  to  have  capacity 
of  20.000  acre  ft.  water.  About  J2O0.00O. 
G.  Baker,  W'hitehall.  ch.  engr.  Noted 
Feb.  20. 

Mo..  Poplar  Bluff — Excavation — Until 
May  14,  by  Bd.  C^omn.  Inter  River  D.D., 
Butler  Co.,  building  206  mi.  open  ditch,  12- 
55  In.  wide  at  base.  8  ft.  deep,  involving 
7.733.500  cu.yd.  floating  and  dry  land 
dredgework.  Morgan  Eng.  Co.,  Goodwyn 
Institute,  Memphis.  Tenn.,  engrs.  Noted 
Feb.  13. 

Ark.,  Paragould — Ditch — Until  May  6.  by 
St.  Francis  D.D..  at  Piggott,  for  open  ditches 
in  Blue  Cane  Dlst.,  9  mi.  long,  30  ft.  bottom, 
8  ft.  deep.  7  mi.  with  12  ft.  bottom  and  7ft. 
deep;  13  ml.  Grassy  Slough  D.D.  No.  11, 
12  ft.  bottom.  7  ft.  deep.  9  mi.  with  46  ft. 
bottom  and  8  ft.  deep;  also  13  ml.  levees 
in  Blue  Cane  subdistrict.  8  ft.  crown,  8  ft. 
height.  2-1  slopes,  involving  500.000  cu.yd. 
embankment  in  levees  and  1,716,000  cu.yd. 
floating  dredgework.  J.  R.  Rhyne.  Corning, 
engr. 

PRICKS  AND  CONTR.ACTS  AW.ARDKD 
('Vindicates  award  of  contract) 

'gMass.,  Dorchester  (Boston  P.  O.) — 
Dredging — Park  Comn.,  Boston,  let  contract 
dredging  and  cleaning  shore  and  approach 
to  Tenean  Beach,  involving  13,000  cu.yd. 
earth  excav.,  to  Gerrish  Dredging  Co..  101 
Tremont  St.,  Boston,  $13,815 ;  excavating, 
grading  slope  and  draining  areas  adjacent 
to  and  comprising  Tenean  Beach,  involving 
1400  cu.yd.  dry  earth  excav.,  6100  cu.yd. 
Ailing,  1020  ft.  4-6  in.  vitr.  clay,  to  D.  M. 
Biggs  &  Co.,  Dorchester,  $15,222. 

N.  J..  North  Bergen — Excavation — Bd. 
Fdtic.  received  lowest  bid  excavating  sites 
of  2  schools  here,  from  M.  Volfe,  695  10th 
St..  West  New  York.  $6.00  per  yd.  for  rock 
and  $1.60  per  yd.  for  earth.  Noted  Mar.  20. 

'gMd..  riuiborne — Dredging,  etc. — State 
Rds.  Comn.,  601  Garrett  Bldg..  Baltimore, 
let  contract  dredging  25  ft.  channel  to 
wharf,  to  Furst  Dredging  Co.,  1616  Fidelity 
Bldg.,  Baltimore.  $10,000;  building  timber 
and  wooden  pile  pier  and  wharf.  128  ft. 
long,  24  ft.  mlde  on  one  end  and  64  ft.  wide 
on  other  end.  to  Bailey  &  Dodson.  Claiborne^ 
$8000.  Work  Involves  137,500  cu.yd.  float¬ 
ing  dredgework. 

VMIss.,  Taioo — Drainage — See  Streets  & 
Roads. 

In..  Mason  City — Drainage — Comrs.  Cerro 
Gordo  Co.  let  contract  for  tile  for  drainage 
system  in  Joint  Dist.  No.  1.  to  Cement 
Products  Co..  Spencer,  $14,225  ;  labor,  to 
W.  A.  De  Long.  3107  East  14th  St.,  Des 
Moines,  $9950. 

Minn.,  Tyler — Ditch — Comrs.  Lincoln  Co. 
(Ivanhoe)  received  only  bid  building  Co. 
Ditch  No.  45,  from  Gilbert  &  Myking,  Fair¬ 
mont.  $13,680.  A.  L.  Swenson,  co.  aud. 
Noted  Feb.  6. 

Tex..  Dallns — Excavation — See  "Streets 
n' d  Roads  " 


-VCal.,  El  Centro — Repairing  Levee — Im¬ 
perial  Irrigation  Disc  will  close  break  5600 
ft.  wide  in  levee  In  Mexico,  southeast  of 
Calexico  involving  92.000  cu.yd.  earth  work  ; 
and  also  build  rock  revetment  on  Volcano 
Lake'  levee  for  aliout  8  mi.  in  Mexico,  in¬ 
volving  120,000  cu.yd.  rock.  Work  will  be 
done  by  day  labor,  as  no  bids  were  re¬ 
ceived  Mar.  18.  Noted  Mar.  6. 


Industrial  Works 

PROPOSED  WORK 

Me.,  Pittsfleld — McOllvery-CummIngs  Co. 
had  plans  prepared  for  2-8tory,  190  x  220 
ft.  mill.  About  $200,000. 

R.  I.,  Providence — B.  B.  Knight  Estate. 
Broad  St.,  soon  receives  bids  building  1 
story,  92  x  133  ft.  brick  and  concrete  gar¬ 
age,  reln.-con.  flooring,  concrete  founda¬ 
tion.  on  Eddy  and  Dorrance  Sts.  About 
$35,000. 

N.  Y.,  Brooklyn — J.  Bene  &  Sons,  641 
Dean  St.,  soon  receives  bids  building  2  story, 
100  X  100  ft.,  steel  and  brick  factory,  reln.- 
con.  flooring,  concrete  foundation,  on  Clin¬ 
ton  Ave.  near  Fulton  St.  M.  FVeehof,  405 
Lexington  Ave.,  New  York  City,  archt 
Noted  Mar.  20. 

N.  Y.,  Long  Inland  City — Steinway  & 
Sons,  107  East  14th  St.,  New  York  City, 
having  plans  prepared  by  W.  K.  Benedict, 
archt..  527  6th  Ave..  New  York  City,  for 
alterations  and  rein. -con.  and  steel  addi¬ 
tion,  rein. -con.  flooring,  concrete  foundation, 
to  existing  factory  on  Ditmar  Ave.  be¬ 
tween  15th  and  16th  Aves.  here.  About 
$75,000. 

N,  Y.,  New  York — W.  M.  B.  Conable, 
archt.,  14  East  46th  St.,  soon  lets  contract 
building  2-story,  50  x  100  ft.,  brick,  steel 
and  reln.-con.  warehouse,  rein. -con.  flooring, 
concrete  foundation,  on  59th  St.  and  lOtn 
Ave.,  for  W'.  Zinsser  &  Co.,  195  William  St. 
About  $35,000. 

N.  Y.,  New  York — Industrial  School,  418- 
420  West  41st  St,  soon  receives  bids  build¬ 
ing  4  story,  60  x  99  ft,  steel  and  brick 
garage,  rein. -con.  flooring,  concrete  founda¬ 
tion.  About  $76,000.  G.  McCabe,  96  6th 
Ave.,  archt.  Noted  Mar.  20. 

N.  Y.,  New  York — T.  Plercy,  207  Thomson 
St.,  having  plans  prepared  by  F.  E.  Vltolo, 
archt.,  66  West  4  5th  St.,  for  3  story,  39  x 
100  ft.,  steel  and  brick  garage,  reln.-con. 
flooring,  concrete  foundation,  at  125-129 
3rd  Ave.  About  $60,000. 

N.  Y.,  Niagara  Falls — U.  S.  Alloys  Co., 
River  Rd.,  Buffalo,  purchased  30  acre  site 
here  and  plans  to  build  factory. 

N.  Y.,  Watertown — Ice  Co.  of  Water- 
town,  80  Public  Sq.,  plans  to  build  ice  plant 
with  16,000  ton  capacity.  Address  L.  Wash¬ 
burn,  c/o  company. 

N.  J.,  Collingswood — Camden  Motor 
Corp.,  c/o  D.  M.  Davis,  Temple  Bldg.,  Cam¬ 
den,  plans  to  build  2  story.  300  x  350  ft., 
mill  construction  factory,  rein. -con.  floor¬ 
ing.  concrete  foundation  on  City  Line  and 
White  Horse  Pike  here.  About  $750,000. 
Peuckert  &  Wunder,  310  Chestnut  St, 
Phila.,  archts. 

N.  3.,  Millville — Eastern  Potash  Co.,  120 
Bway.,  New  York  City,  plans  to  build  fac¬ 
tory  on  banks  of  Raritan  River  here. 
About  $2,000,000. 


1266  West  4th  St.,  plans  to  K  1,^® 
60  X  160  ft  brick,  steel  and  ( 
tory,  reln.-con.  flooring,  conci  ■ 
tlon.  About  $76,000.  tounda- 

O.,  Cleveland — Garland  Co.  ir  i-,,  ,  , 
Ave.,  having  plans  prepared  l>v  .  ii 
engr,  1032  Schoefleld  Bldg.,  build  c 
48  X  121  ft,  brick  and  steel  : 

3800  East  91st  St.  About  $3«  ■  .J,  •  *' 

O.,  Cleveland — Widlar  Co..  7  ■ 

Rd.,  plans  to  build  7  story  briek  '>;teel 
reln.-con.  warehouse,  concret.'  t,iundaM„ 
on  Orange  Ave.  About  $15o,n(iii  ®»'ion. 

O.,  Columbus— O.  Darst.  arelit..  Brununn 
Bldg.,  soon  receives  bids  buildini:  3  sfr, 
43  X  84  ft.,  brick  and  concret,  fa,  tor  i,; 
Oak  St.,  for  Columbus  I’harniat  al  I'o  ' 
Oak  St.  About  $55,000.  '  ”■ 

Mich.,  Battle  Creek — City  plans  electini 
to  vote  on  $400,000  bonds  to  build  lichtin^ 
plant.  eouiiK 

Mleh.,  Detroit — Commerce  Motor  Car  fn 
Solvay  and  Mackie  Sts.,  having  nrelin, 
inary  plans  prepared  by  K.  .1  Wm 
archt.  2331  Dime  Bank  Bldg  ,  for  >  Mon 
reln.-con.  factory,  with  28.-,  ft  froniaiir 
on  Mackie  St.  ‘rom.iRr 

Midi.,  Detroit — Detroit  Edison  <'o  navia 
Whitney  Bldg.,  having  plans  prepart'd  f„r 
30,000  k.w.  brick  and  steel  addition  to  i«d 
ray  Power  Plant,  concrete  foundation  m 
West  Jefferson  Ave. 

Mleh.,  Detroit — Schlieder  Mfg  ("o  Kjib, 
Grand  Blvd.  and  Oakland  Ave  havinr 
plans  prepared  by  Brown  &  Preston,  arrhts 
406  Empire  Bldg.,  for  3  storv  brick  and 
reln.-con.  addition  to  plant,  rein  -con  floor 
Ing,  concrete  foundation,  .\bout  Jgo.OOO. 

Mleh.,  Grand  R^ids — Furniture  Manu¬ 
facturers’  Assn,  of  Grand  Rapids.  216  l.von 
St,  N.  W.,  having  plans  prepared  by  Uoti- 
Inson  &  Campau,  archts..  4."i0  Housemann 
Bldg.,  for  3-story,  120  x  250  ft.  warehouse 
on  Fulton  St.  W.  About  $50,000  Noted 
Dea  26,  1918. 

Mich.,  Grand  Rapids — Kelly  Ice  Cream 
Co.,  Ionia  Ave.,  having  plans  prepared  by 
Robinson  &  Campau,  archlts.,  450  House¬ 
mann  Bldg.,  for  2-8tory,  60  x  1.50  ft.  fac 
tory  on  Commerce  Ave. 

III.,  Charleston — Brown  Shoe  Co..  17th 
and  Washington  Sts..  St.  Louis,  JIo..  having 
plans  prepared  by  L.  Herron,  engr..  c  o 
owners,  building  brick  and  concrete  factory- 
concrete  foundation,  here.  .Vbout  flOO.OO'o! 

111.,  Chicago — Pullman  Couch  Co.,  375i> 
South  Ashland  Ave.,  having  jilans  prepared 
by  S.  S.  Joy,  archt.,  2001  West  39th  St, 
building  4  story,  125  x  400  ft.  brick  and 
rein. -con.  factory,  rein. -con.  flooring,  con¬ 
crete  foundation,  on  38th  St.  and  Ashland 
Ave.  About  $275,000. 

111.,  Granite  City — Q.  W’.  Niedring-Hause. 
vice  pres.,  Natl.  Enameling  &  Stamping 
Co.  and  C.  Studebaker,  c  o  Studebaker 
Corp.,  and  others,  purchased  SOO  acre  site 
and  had  plans  prepared  for  coke  pig  iron 
plant.  About  $7,000,000. 

WIs.,  Maiiltowae — Manitowac  Seed  Co, 
1009  South  Main  St.,  soon  lets  contract 
building  3  story,  40  x  80  ft.  warehouse.  .4 
Guttman,  pres. 

Minn.,  Edgerton — E.  'V.  Pol  plans  to  build 
1  or  2  story,  60  x  150  ft.,  brick  storage 
warehouse  and  automobile  sales  room. 


N.  J.,  Newton — Mazey  Mills  Co..  320 
6th  Ave.,  New  York  City,  plans  to  build 
brick  factory  here.  About  $60,000. 

Md.,  Baltimore— Baltimore  Machine  & 
Decorating  Co.,  let  Ave.  and  9th  St.,  plans 
to  rebuild  3  story,  60  x  60  ft.,  steel,  con¬ 
crete  and  brick  factory.  Cost  between  $40,- 
000  and  $50,000. 

V».,  Norfolk — Jersey  Queen  Corp.,  1299 
High  St..  Portsmouth,  having  plans  prepared 
hy  Peebles  &  Ferguson,  archts.,  Norfolk, 
building  3  story,  84  x  122  ft.,  reln.-con. 
factory.  About  $176,000. 

Fla..  Ft.  Pierre — East  Coast  Cattle  Co.. 
1426  Ave.  D.,  Miami,  soon  receives  bids 
building  abattoir  here.  About  $100,000. 

O. ,  Akron — McNeil  Boiler  Co.,  Crosier 
and  Sweltxer  Sts.,  plans  to  rebuild  90  x  400 
ft.  brick  boiler  factory  recently  destroyed 
hy  Are.  About  $60,000. 

O..  Cleveland — Clark  Mfg.  Co.,  East  38th 
St.  and  Perkins  Ave.,  having  plans  prepared 
by  H.  E.  Shimmin.  archt.,  2053  Euclid  Ave.. 
building  3  story,  100  x  144  ft.  brick,  steel 
and  reln.-con.  factory  addition,  rein.-con. 
flooring,  concrete  foundation.  About  $100.- 
000. 

O.,  Cleveland — Dlckey-Grabler  W’ks..  118 
Noble  St,  having  plans  prepared  building 
1  and  2  story.  46  x  69  and  106  x  268  ft. 
brick,  steel  and  concrete  factory  and  office 
building,  concrete  foundation,  on  West  104th 
St.  and  Madison  Ave.  About  $75,000. 


Minn.,  Fairmont — Sumner  Engine  ro 
had  preliminary  plans  prepared  for  .59  x 
260  ft.  factory.  C.  H.  Brodt.  pres. 

Minn.,  Minneapolis — Robertson  Shoe  t'o. 
315  let  Ave.,  N.,  plans  to  build  3  stor.v. 
brick  and  timber  factory,  brick  founda¬ 
tion.  About  $50,000.  G.  W’.  Rotiertson. 
pres. 

Minn.,  Minneapolis — Wallace  Coach  k 
Carriage  Co.,  12  East  Grant  St.,  plan?  "o 
build  2  story,  brick  and  timlier  factory, 
brick  foundation.  About  $50,000.  T.  C 
W’allace.  pres. 

Minn.,  Pipestone — Standard  Oil  Co..  4th 
and  Oak  Sts.,  Minneapolis.  plan.<i  to  bmla 
2  story,  brick  Ailing  station,  brick  founda¬ 
tion,  here.  About  $75,000. 

Minn.,  Red  Wing — City  soon  lets  contrail 
building  100  X  100  ft.,  brick  and  rein -con 
light  and  power  plant ;  also  new  district 
system.  About  $350,000.  L.  P.  W'olff.  I*®" 
Germania  Bldg.,  St  Paul,  engr. 

Minn,,  St  Paul — Comrs.  Ramsey  Co 
plan  to  build  40  x  225  ft,  brick  tt”'* 
stock  barn  on  county  farm.  About 
Buechner  &  Orth,  500  Shubert  Bldg.,  archt? 

Neb.,  Clarkson — City  soon  lets  contract 
rebuilding  electric  light  and  pumping  plan’- 
Hennlngson  Eng.  Co.,  1122  Farnum  St. 
Omaha,  engrs.  Noted  Oct.  31. 

Neb..  Holdrege — City  Soon  receives  bi^ 
building  electric  light  plant.  Bonds  Mf 
$68,000  voted  for  project. 
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Industrial  Works  (Continued) 

Mo..  Louis — See  “Miscellaneous." 

Mo  M.  Louis — Mineral  Reftnlns:  &  Chem- 
ifii  (Virp  Iron  Mountain  tracks  and  I>es 
River,  plans  to  build  addition  to  plant. 
\bout  J.SOO.OOO.  .V.  K.  K.  Versen,  c/o 

iwner,  eUKr.  „ 

Mo  St.  Louis — Tate  &  Xordmeyer  KnR. 

To  archts.  and  enKrs.,  International  Life 
Ride  soon  receives  bids  buildine  Hfi  x  338 
ft  MOline  plant  on  23rd  and  Papin  Sts., 

for  ll.  il  Packing  Co.,  2216  La  Salle  St. 
About  $100,000, 

Mo.  St.  Louis — Yawitz  Dyeinp  &  Clean- 
inc  t'o  Suburban  and  Wittier  St.s..  plans 
to  build  1  and  2-story,  50  x  135  ft.  brick 
and  tinil>er  factory,  concrete  foundation, 
on  Pelinar  and  W’alton  Sts.  About  $50,000. 
S  Yawitz.  pres. 

Mo..  Sikeston — City  election  June  2,  to 
vote  on  $75,000  bonds  to  build  electric  lielit 
plant  K.  J.  Malone,  Jr,  city  elk.  Noted 
Jan.  16. 

Irk.,  .\shilown — ITnited  Oil  Mills  h.'ivinpr 
nans  iiri'Dared  by  J.  G.  Reid,  archt..  Chi- 
cago,  rebuilding  2  story,  60  x  130  ft.  oil 
mill  recently  destroyed  by  fire.  W,  Y. 
p'oater,  Sr.,  pres.  Noted  Keb.  6. 

\rk.  Springdale— City  plans  to  build 
lightink  plant  About  $50,000.  W.  L.  Win¬ 
ters.  Ft.  Smith,  engr. 

TfJt..  McAllen — Rlo  Grande  Motor  Co. 
having  plans  prepared  by  A.  H.  Woolridge, 
archt..  Crow  Bldg.,  building  70  x  113  ft., 
concrete  and  brick  garage.  About  $25,000. 

I'tah,  Halt  Lake  City — Husler  Flour 
Mills.  South  State  St.,  plans  to  build  6-8 
story  flour  mill,  on  5th  South  and  3rd  West 
Sts.  About  $300,000. 


IVaNli.,  Wenatchee — Standard  Oil  Co. 
plans  to  build  storage  warehouse,  office, 
garage  and  lubricating  oils  storage  tank 
here. 

Ore.,  Pendleton — Standard  Oil  Co.,  409 
Ann  St,  plans  to  replace  and  enlarge  oil 
distributing  plant  Project  Includes  24  x 
70  ft.  brick  warehouse  and  24  x  68  ft. 
garage,  two  tanks  30  ft.  high,  20  ft.  and 
30  ft.  in  diam.  ;  4  tanks  now  at  station  will 
be  moved  to  new  location  and  3  more  put 
in.  About  $30,000.  H.  J.  Jack,  local  mgr. 

('at.  Modeato — See  “Miscellaneous." 

(Jiie.,  lioniiacona — Donnacona  Paper  Co. 
purchased  183,360  acres  timber  land  on 
Jaiiues  Cartier  River,  27  ml.  from  Quebec 
and  plans  to  develop  power.  Including  dam. 
tliime,  power  house  and  installing  electric 
generating  equipment.  G.  H.  P.  Gould. 
Lyons  Falls,  N.  Y,  pres. 

Qiic.,  .Montreal — Gagnon  &  Hebert.  55 
Kent  St.,  having  plans  prepared  building 
4  story.  100  x  100  ft.,  brick  shoe  factory 
on  Kent  St.  About  $75,000. 


(lue..  Montreal — La  Relne  Mineral  Water 
Co..  1320  Notre  Game  St.,  had  plans  pre¬ 
pared  by  A.  Piche.  archt.,  33  Belmont  St., 
building  3  story.  60  x  80  ft.,  mill  construc- 
titn  factory,  rein. -con.  flooring,  concrete 
foundation,  on  Guvernay  St.  About  $30,000. 

Put.,  Tobourg — Goiiglas  Packing  Co.. 
Kairport.  N.  Y.,  purchased  site  here  and 
pains  to  build  3  story  canning  factory. 
About  $150,000. 


Ont.,  Port  Hover — Port  Gover  Canning 
Co  plans  to  build  2  story.  50  x  90  ft., 
cement  block  addition  to  factory.  About 


Out..  Preston — Ice  Palace  plans  to  build 
ice  plant.  About  $30^000. 

Sask.,  Keglnu — Continental  Oil  Co.,  pur¬ 
chased  site  here  and  plans  to  build  oil 
refinery.  About  $1,000,000. 

„  Mia.,  Calgary— W'.  R.  Hull  &  Co..  201 
Jiram  Exch.  Bldg.,  plans  to  build  ware¬ 
house.  Aliout  $25,000.  Lawson  &  Fordyce, 
1226  8th  Ave.  W..  archts. 

.Vita..  Medicine  Hat. — Ingersoll  Oil  Co.. 
918  St.  Patrick  St.,  Montreal.  <3ue.,  soon 
lets  contract  building  100  x  100  ft.,  brick 
warehouse  here.  About  $56,000.  M.  G.  Mc- 
Ixan.  Medicine  Hat,  engr. 

>*•  ('..  Vanroiirer — Gardiner  &  Mercer, 
archts.  827  Birks  Bldg.,  receive  bids  about 
Apr.  in,  building  2  story,  50  x  60  ft.  pat- 
*•'''1’  •‘hop,  54  X  126  ft.  boiler  and  black- 
shop,  50  X  260  ft.  marine  ways  of 
-nno  ton  capacity.  Jetty  and  office  building, 
on  Oeorgla  St.,  near  Coal  Harbor,  for 
••^ngr.  Co..  422  Flailway  St.  About 
LO.Ono.  Noted  Feb.  20. 


Bins  nKSIRKI) 

.  \  Long  Island  City — ITntll  Apr.  15. 
oy  A.  Cohen,  212-6th  Ave.,  New  York  City, 
winding  3  story,  73  x  193  ft.,  brick  and 
steel  mill,  rein. -con.  flooring,  concrete 
mundation,  on  William  and  Freeman  Sts., 
ncre.  About  $60.O««.  D.  Seabury,  12  Fhist 
jve.  Pawtucket,  R.  I.,  archt.  Noted  Mar 


N,  Y.,  New  York — I’ntil  Apr.  12.  by  J. 
F'isher,  archt.,  25  Ave.  A.  building  2}  story. 
70  X  150  ft.,  brick  and  steel  warehouse, 
rein. -con.  flooring,  concrete  foundatio  i,  3rd 
and  Tompkins  Sts.,  for  Horowitz  Bros,.  371 
East  4th  St.  About  $76,000.  Noted  F'eb.  13. 

III.,  Cliieago — FL  H.  F''romniann,  archt.. 
64  West  Randolph  St.,  is  receiving  bids  for 
2-story.  125  x  200  ft.  mill  construction  fac¬ 
tory,  concrete  foundation,  on  Cortland  and 
Kilbournc  Sts.,  for  Natl.  Enameling  & 
Stamping  Co.,  346  West  Kinzie  St.  Altout 
$85,000. 

III.,  Chleago — Miindie  &  Jensen,  archts., 
39  South  La  Salle  St.,  receiving  bids  build¬ 
ing  3  8tor.v,  67  X  194  ft.,  2  story,  194  x  414 
ft.  and  I  story  81  x  108  ft,  brick  and  timber 
piano  factory,  rein. -con.  flooring  and  con- 
ciete  foundation,  on  Kedzie  Ave.  and  48th 
PI.,  for  Melville  Clark  Plano  Co..  25  blast 
Jack.son  St.  About  $400,000. 

Mo.,  Joplin — I'ntll  May  1,  by  C.  Lub- 
hoelter,  archt.,  215  West  9tb  St  .  building 
3  story,  104  X  120  ft.  brick  warehouse, 
concrete  foundation  on  Virginia  Ave.  be¬ 
tween  5th  and  6th  Sts.,  for  Christmas  Grv 
Goods  Co..  501-3  Main  St.  About  $50,000. 

Ont.,  Guelph — Until  Apr.  9.  by  James, 
Tvoudon  &  Hertzberg.  engrs..  Excelsior  Life 
Bldg.,  Toronto,  building  3  story.  60  x  100 
ft.,  rein. -con.  and  brick,  addition  to  plant, 
rein. -con.  flooring,  concrete  foundation,  for 
Patridge  Rubber  Co.,  Metcalf  St.  About 
$60,000.  Noted  Mar.  20. 

PRICES  AND  CONTRACTS  AWARDED 
('A'Indicates  award  of  contract) 

'A'MaNH.,  Cambridge  (Boston  P.  O. ) — Bos¬ 
ton  Confectionery  Co.  let  contract  building 
6-8tory,  75  X  80  ft.  rein. -con.  and  steel  fac¬ 
tory,  rein. -con.  flooring  and  concrete 
foundation,  on  Main  and  State  Sts.  here, 
to  W.  M.  B-ailey  Co.,  88  Broad  St.,  Boston. 
About  $130,000. 

IbMaHH.,  Cambridge  (Boston  P.  O. ) — F.  H. 
Gow  Co.  let  contract  building  S-story,  60  x 
100  ft.  rein.con.  and  steel  factory,  rein.- 
con.  flooring  and  concrete  foundation,  on 
Main  St.,  to  W.  M.  Halley  Co.,  88  Broad 
St.,  Boston.  About  $150,000. 

★  R.  I.,  Providence— Providence  Ice  Co., 
17  Exch.  St.,  let  contract  building  2  story, 
90  X  136  ft.  brick  and  steel  Ice  plant,  to 
Lord  Constr.  Co.,  Fields  Point.  A^ut 
$30,000. 

4bConn,,  Deep  River — Pratt.  Read  &  Co. 
let  contract  building  1  story.  60  x  70  ft. 
machine  shop  and  2  story,  20  x  40  ft.  addi¬ 
tion  to  kiln  and  stock  room,  rein. -con.,  to 
Ellison  Constr.  Co.,  60  Prospect  St.,  Hart-- 
ford.  About  $25,000. 

★  N.  Y.,  Krooklyn — H.  Fein,  626  Essex  St., 
will  build  1  story,  100  x  150  ft.,  brick  and 
steel  garage,  rein. -con.  flooring,  concrete 
foundation,  on  Pitkin  Ave.  and  Hinsdale  St. 
About  $40,000.  Work  will  be  done  by  day 
labor.  Noted  Mar.  20. 

★  N.  Y.,  Brooklyn — Ri-alty  Supply  Co., 
216  Montague  St.,  will  build  1  story,  100  x 
125  ft.,  brick  and  steel  garage,  rein-con. 
flooring,  concrete  foundation,  at  6150  4th 
Ave.  About  $35,000.  Work  will  be  done 
by  day  labor. 

★N.  Y.,  Brookl.vn — M.  Robertson,  1623 
Pitkin  Ave.,  will  build  1  story.  100  x  100 
ft.,  brick  and  steel  garage,  rein. -con.  floor¬ 
ing,  concrete  foundation,  at  1964  Pitkin 
Ave.  About  $35,000.  Work  will  be  done 
by  day  labor. 

★  N.  Y..  I.rftng  iHlsnd  City — Oonl.  Carbonic 
Co..  444  Van  Brunt  St.,  Brooklyn,  let  con¬ 
tract  constructing  four  1  story,  brick  and 
steel  buildings,  concrete  foundation,  on  6th 
St.  and  West  Ave.,  to  Austin  Co..  217  Bway., 
New  York  City.  About  $200,000  ;  cost  plus 
percentage  basis. 

★  N.  Y.,  New  York — Elder  &  Wells,  65  9th 
•Ave.,  let  contract  building  1  and  2  story. 
100  X  120  ft.,  brick  garage  and  office,  refn,- 
eon.  flooring,  concrete  foundation,  to  G.  A, 
Carpenter.  18  East  list  St.  About  $55,000. 

★  N.  Y'.,  New  York — St.  Patrick’s  Cathe¬ 
dral.  24  East  52nd  St.,  let  contract  building 
1  story,  175  X  200  ft.  steel  and  brick  gar¬ 
age,  rein  -con.  flooring,  concrete  foundation, 
on  11th  St.  and  Ist  Ave..  to  B.  Mieburg, 
3120  Bway.  AIwut  $65,000. 

★  N.  Y..  New  York — ITrndmlller  Realtv 
Co.,  c/o  Sommerfleld  &  Stickler,  archts,  31 
P'nion  Si].,  will  build  2-8torv,  steel  and 
brick  w.arehouse,  rein. -con.  flooring,  con¬ 
crete  foundation,  on  10th  Ave.,  65th  and 
56th  Sts.  About  $30,000.  Work  will  be 
done  by  day  labor.  455  West  55th  St.  Corp., 
lessee. 

★  N,  Roehester — Gleason  WTcs..  1000 

University  Ave.,  let  contract  building  2 
story,  80  x  365  ft,  steel  and  brick  addi¬ 
tion  to  factory,  to  A.  Friedrich  &  Sons 
Co.,  710  Lake  Ave.  About  $75.onn 


41  Ala.,  BiniiinKham — Joubert-Goslln  Ma¬ 
chine  &  F'dry.  Co.,  8th  .\vo..  let  contract 
building  addition  to  machine  sho|i.  to 
Ingalls  Iron  Wks..  8i)J  Ave.  G,  and  (.'.  M. 
Allen  &  Son.  1141  North  21st  St.  About 
$35,000. 

Hl.u..  New  Drleans — New  Orleans  Petro¬ 
leum  Co..  Woolworth  Blilg.,  New  York  City, 
will  build  oil  refinery,  1.7  miles  from  here. 
Alioiit  $1.500, Olio.  Work  will  be  done  bj 
day  labor. 

★(>.,  ('Inrinnuti — Globe-Wernieke  ('o.,  Nor¬ 
wood  St.,  let  contriu't  building  3  story.  75  x 
350  ft.,  brick  factory  on  Montgonu'ry  Rd  . 
to  F'erro-Concrete  Constr.  Co..  Richrrtonil 
and  Harriet  Sts.,  $200,000,  cost  plus  per¬ 
centage  basis. 

★  (>..  Cleveland — Uhl  ((•  Jaster  Co..  1900 
Euclid  Bldg.,  will  build  1  and  2  story,  40 
X  130  ft.,  brick,  ste»-l  and  rein. -con.  ware¬ 
house  and  office,  concrete  foundation,  at 
5003-5  St.  Clair  Ave.  About  $50,000.  Work 
will  be  done  by  day  labor. 

#Mlrh.,  Detroit  —  Central  F'orge  Co.. 
Euclid  Ave.,  let  contract  for  2  story,  70  x 
302  ft.  steel  forge  shop,  rein. -con.  flooring, 
concrete  foundation  and  2  story,  70  x  302 
ft  steel  heat  treating  plant,  brick  flooring, 
concrete  foundation,  on  Euclid  .Ave.  and 
Gland  Trunk  R.  R.  tracks,  to  Whitehead  * 
Kales  Iron  Wks.,  Beecher  Ave,  and  Michi¬ 
gan  Central  R.  R.  Noted  Mar.  20. 

t^Mleh.,  lietrolt — Stecker  Electric  &  Ma¬ 
chine  Co..  34  Bates  St.,  let  contract  build¬ 
ing  3  story,  7.7  x  250  ft.  brick  and  rein.¬ 
con.  factory,  rein. -con.  flooring,  concrete 
foundation,  on  Gewey  and  Greenwood 
Aves.,  to  VV.  S.  I’ocock  &  Co.,  515  Ham¬ 
mond  Bldg.  About  $13,7,000.  Noted 
Mur.  20. 

★III..  Alton — Alton  Straw  &  Boxboard 
Paper  Co.,  will  build  steel  and  rein. -con. 
addition  to  factory.  AI>out  $25,000.  Work 
will  be  done  by  day  labor. 

★III.,  Chirugo — I.  Blum.  919  FMlton  St., 
let  contract  building  3  story.  50  x  118  ft. 
brick  and  reln.-con.  meat  products  plant, 
rein.-con.  flooring,  concrete  foundation,  at 
942  Fulton  St.,  to  J.  Grosser,  c/o  Cl.  H. 
Grossing,  archt.,  154  W’est  Randolph  St 
About  $80,000. 

la.,  Oelwein — Oelwein  Auto  Co.  let  con¬ 
tract  building  2  story,  75  x  140  ft.,  reln.- 
con.  and  brick  garage,  to  T.  Stark  &  Co.. 
118  South  11th  St.,  W..  Cedar  Rapids. 
About  $45,000. 

Neb.,  Omaha — See  “Buildings.” 

★  Neb.,  Dmalia — Higgins  PaclUng  Co., 
1315  Woodmen  of  World  Bldg.,  let  contract 
building  Ist  unit  of  cold  storage  plant,  4 
story,  50  x  100  ft.,  brick,  on  36th  and  L 
Sts.,  to  J.  Hansen.  803  Ave.  F'..  Council 
Bluffs,  la..  $70,000. 

★  .Ark.,  Little  Rork — Gixle  Cotton  Oil  Co.. 
Flast  of  North  Little  Rock,  will  build  2 
story,  60  x  240  ft.  rein.-con.  mill,  reln.-con. 
flooring,  concrete  foundation,  along  Rock 
Island  R.R.  tracks,  east  of  city.  About 
$76,000.  Work  will  bo  done  by  day  labor. 

★  ()ue.,  Montreal — I.a  Parisienne  Shoe 
Co..  614  I,a  Salle  Ave.,  let  contract  build¬ 
ing  4  story,  60  x  60  ft.  concrete,  steel  and 
brick  factory  on  l.,a  Salle  .Ave.,  to  A.  Mer- 
cure,  419  I,abroque  St.  About  $60,000. 

Buildinji^s 

PROrOHED  WORK 

AIbhh.,  IIol.v»ke — ('hurch — Second  Congre¬ 
gational  Church  Society,  plans  to  rebuild 
church  on  Hampden  St.  recently  destroyed 
by  fire.  I,oss,  $325,000,  Address  Bd.  Trus- 
te<  .s,  Holyoke. 

Mass.,  Rnxbnry  (Boston  P.  O.) — Store 
and  Otfice^ — G.  Kimball  having  plans  pre¬ 
pared  by  A.  J.  Carpenter,  Jr.,  archt.,  39 
Gunreatfi  St.,  for  1  story,  112  x  160  ft. 
brick  and  concrete  on  Washington  St. 
Aliout  $.70,000. 

K.  I.,  l‘ro\i<lenre — Home — Polish  Society. 
408  Hartford  Ave.,  plans  to  build  home. 
•About  $50,000  Address  A.  Czubak. 

Conn.,  Bridgeport  —  Church  —  Trinity 
Methodist  Episeopal  Soclef.v.  Remer  St.  and 
North  Ave.,  plans  to  build  ehiireh  on  North 
Main  St.  above  St.  Vlneenfs  Hospital.  Cost 
between  $50,000  and  $60,000. 

Conn.,  Bridgeport — School — A  FlglewskL 
pastor,  St.  Ailchaels  Polish  congregation, 
310  Sterling  St.,  soon  receives  bids  for  3|- 
story.  90  x  160  ft.  brick,  steel  and  concrete, 
rein.-con.  flooring,  concrete  foundation,  on 
Sterling  and  Kossuth  Sts.  About  $160,000. 
Noted  Mar.  13. 

Conn.,  Waterbary — Fire  Station — City 
soon  receives  bids  building  2-8fory.  37  x 
58  ft.  brick,  reln.-con.  flooring  and  concrete 
foundation,  on  Bunker  Hill  Ave.  About 
$.70,000.  J.  T.  Smith.  36  North  Main  St., 
archt.  Noted  Feb.  20. 
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<'i  in..  Wulrrbury — KIre  and  Police  Sta¬ 
tion — City  Hoon  receives  bids  buildint;  2- 
story.  35  x  33  ft.  and  16  x  4(i  ft.  brick, 
rein. -con.  lloorinK,  concrete  foundation,  on 
Tlioiiiaston  Ave.  Aliout  350,0(Mi.  J.  T. 
Sinitb,  36  North  Main  St.,  archt.  Noted 
Kell.  20. 

f'onn.,  M'rHt  Hartford  (Hartford  P.  O. )  — 
Hotel — H.  A.  Jellew.  archt..  756  Main  St., 
receives  bids  alKiut  Apr.  14,  buildiiiK  3 
story,  65  X  «2  ft.  brick,  concrete  foundation 
on  Main  St.  and  KartninKtoii  Ave.,  for 
Allen  &  Juild,  I7U  Sargent  St.  About 
$65,000. 

N,  Y.,  liliiKbanilon — Theater — Majestic 
Ileal  Kstate  Co.  havinK  plans  prepared  for 
theater.  .\bout  $250,0<m».  Address  J.  G. 
Itrownlow,  66  CheiiaiiKo  St. 

N,  Y.,  New  York — Bank — Italian  Savinfts 
Hank,  t'leveland  PI.  and  Spring  St.,  soon 
receives  bids  building  10  story,  100  x  160 
ft.  brick  jind  steel,  concrete  foundation. 
About  $150,000.  C.  P.  H.  Gilbert,  1123 
Hway.  archt. 

N.  Y,,  New  Y’ork — Store  and  I.,ofts — 

l.,angdon  Co.,  Inc.,  85  Liberty  St.,  having 
plans  prepared  by  Maynlcks  &  Franke, 
nrchts.,  25  blast  26th  St.,  for  15  story,  80 
X  85  ft.,  brick  and  steel,  concrete  foundation, 
at  no  West  41st  St.  Aliout  $600,000. 

N.  Y..  New  York — Hotel — Mason  Realty 
Corp.,  418  Central  Park.  W..  having  plans 
prepared  by  Zipke.s,  Wolf  &  Kudroff,  archts.. 
25  West  I2nil  St.,  for  1  story,  brick  and 
stone  addition  to  hotel.  About  $100,000. 

N.  Y..  New  York — Club— 77th  DIv.  Assn., 
280  .Madi.son  Ave.,  having  preliminary 
sketches  prepareil  by  Warren  &  Wetmore. 
arihts.,  10  Kast  47th  St.,  for  100  x  200  ft., 
brick  and  steel,  concrete  foundation  on 
Liifa.vette  and  8th  Sts.  About  $6,000,000. 

N'.  Y.,  Saratoga — Community  House— 

Uedemiitorlst  Fathers  of  St.  Clements  Col¬ 
lege,  Lake  Ave..  soon  e<;elve  bids  building  3 
story,  rein. -con.  and  brick.  About  $500,000. 

N.  J.,  Harrison — School — Bd.  Kduc.  hav¬ 
ing  tentative  plans  prepared  by  J.  H.  Baker, 
archt..  Ill  North  4th  St.,  building  175  x 
175  X  200  ft.,  concrete  brick  and  steel  school 
on  3rd  and  Harrison  Sts.,  rein. -con.  flooring, 
concrete  foundation,  to  include  auditorium, 
gymnasium  and  playgrounds.  About  $275,- 
000. 

N.  J.,  JerHr.v  t'lt.v — Store  and  Office — 
Schulte  CMlar  Stores  Co..  386  Hway.,  New 
York  City,  has  leased  100  x  125  ft.  plot 
at  Summit  Tula*  Station  entrance  here  and 
pldns  to  buihl  2  story.  Aliout  $50,000. 

N.  J.,  Jerse.v  4'lt.v — Theater — Natl.  Thea¬ 
ter  Co..  433  Central  Ave.,  plans  to  build 
95  x,  155  ft.,  terra-cotta,  limestone  and 
pressed  brick,  on  Central  Ave.  'and  Sher¬ 
man  PI.  Aliout  $75,000. 

MIrli..  .\drlan — Gymnasium,  etc. — Indus¬ 
trial  Home  for  Girls  plans  to  build  gym¬ 
nasium.  cost  $50,000 ;  laundry  and  equip¬ 
ment.  $25,000  ;  Install  new  plumbing  and 
shower  baths,  $14,000. 

O. ,  Cleveland — Office — See  "Industrial 

Works." 

111..  Chlrago — Office — Old  Colony  Life 
Insurance  Co..  2721  South  Michigan  Ave., 
had  plans  prepared  by  C.  A.  Kckstrom, 
archt.,  5  North  La  Salle  St.,  for  16  story, 
50  X  165  ft.  fireproof  building,  on  Jack.son 
Blvd.  and  La  Salle  St.  About  $1,000,000. 

111.,  Lincoln — Cottages — K.  D.  Martin, 
archt.,  Capitol  Bldg.,  Springfield,  soon  re¬ 
ceives  bids  building  three  1  and  2-story. 
50  X  100  ft.  brick  and  tile  cottages  at 
Lincoln  State  School  and  College.  AI>out 
$65^000. 

III.,  tiulncy — Hotel — Royal  Hotel  Co.,  513 
Hampshire  St.,  plans  to  build  7  or  S-story 
annex  to  Hotel  Quincy.  About  $100,000.  C. 
H.  Achelpohl.  mgr. 

HI..  Springfield — Theater  and  Office — 
Springfield  Realty  &  Impvt.  Co.  having 
preliminary  plans  prepared  for  5  story. 
150  X  165  ft.  fireproof  building.  Alwut 
$350,000. 

III.,  Streatur — Store  and  Office — P.  C. 
Murray,  3tt9  Kast  Main  St.,  soon  lets  con¬ 
tract  building  6-Btory,  60  x  142  ft  brick 
and  rein. -con.,  concrete  foundation.  Al)out 
$175,000.  G.  C.  NImmons  &  Co.,  120  South 
Michigan  Ave.,  Chicago,  archta  Noted 
Feb.  6. 

la..  Cedar  Rapids — School — Bd.  Aluc. 
plans  to  build  brick  and  stone  sAaol. 
About  $50,000.  J.  A.  Motejl.  219  Cedar 
Rapids  Natl.  Bank  Bldg.,  secy. 

la.,  Iowa  City — School — Roman  Catholic 
congregation,  c/o  J.  O’Leary,  chn.  bldg, 
com.,  1110  ^st  Court  St,  plans  to  build 
here  About  $100,-6<U). 


Minn.,  Kl.v — Hotel — Kly  Hotel  Co.  plans 
to  build  3  story,  brick,  rein. -con.  flooring, 
concrete  foundation.  .Ybout  $75,000.  M. 
J.  Murphy,  Ist  State  Bank  Bldg.,  chn.  of 
com. 

Minn.,  Minneapolis — Kxcharge  and  Office 
— Northwestern  Telephone  Kxch.  <*o.,  224 
South  5th  SI.,  having  plans  jirepared  by 
Hewitt  &  Brown,  archts.,  716  4th  Ave.,  S.. 
for  11  story.  157  x  132  ft.,  brick  and  steel, 
rein. -con.  flooring,  brick  foundation  on  3rd 
Ave.  S.  and  5th  St  About  $1,000,000. 

Minn.,  MinneupoIlH — <  irtice — 1>.  C.  Bell  In¬ 
vestment  Co  .  226  Security  Bldg.,  plans  to 
build,  on  2nd  Ave.,  S.,  and  6th  St.  AI>out 
$1,500,000. 

Minn.,  Minneapolis — Theater — Mill  City 
Irvestment  Co.  plans  to  build  3  story.  110 
X  127  ft.,  brick  and  terra  cotta  theater  and 
hall  on  Lake  St.  near  Nicollet  St.  AImiuI 
$lti0,000.  I>.  C.  Swain,  IMymouth  Bldg., 

archt.  ff 

Minn.,  Pipestone — Theater — Hines  Then 
ter  Co.  plans  to  build  2  story,  50  x  15o 
ft.,  brick  and  timber,  brick  foundation. 
AtK>ut  $50,000. 

Minn.,  8t,  Paul — Hotel — Minor  Hotel  Co.. 
Magee  Hotel,  plans  to  build  16  story  on  9th 
and  Robert  Sts.  About  $500,000.  M.  Fitz¬ 
patrick.  17  We.st  9th  St.,  archt. 

Kan.,  Topeka — Dormitory,  etc. — Wash¬ 
burn  College.  17th  and  College  Sts.,  re¬ 
ceives  bids  about  July  1,  building  3  story, 
75  X  150  ft.  rein. -con.  and  steel  dormitory 
and  social  center.  About  $125,000.  it.  K. 
Scamell,  Topeka,  archt. 

Neb.,  Col  lege  view — School — City  voted 
$60,000  l>onds  to  build  school. 

Neb.,  Omaba — Club  House — Knights  of 
Columbus,  2025  Dodge  St.,  plan  to  build 
brick  club  house,  to  include  auditorium, 
swimming  pool,  etc.  About  $200,000. 

N.  !».,  Grand  Forks — Hall — Salvation 
Army  plans  to  build  3  story,  35  x  80  ft. 
brick  and  stone  on  l)e  Mers  Ave. 

%v,vo.,  (.ararnte— Court  House  and  Jail 
Albany  Co.  election  Apr.  22,  to  vote  on 
$200,000  bonds  to  purchase  site,  build  and 
equip  court  house  and  Jail. 

Mont.,  Great  Falls — School — Bd.  Kduc., 
School  Dist.  1.  receives  bids  In  fall  for  grade 
school.  About  $160,000.  Bird  &  Van 
Teylingen,  Great  Falls,  archts. 

Mo.,  Joplin — Theater — Ideal  Theater  Co., 
528  Main  St.,  plans  to  build  3  story,  100  x 
120  ft.  brick,  rein. -con.  flooring,  concrete 
foundation  on  6th  and  Main  Sts.  About 
$50,000. 

Mo..  St,  Lonia— Bank — Third  Natl.  Bank. 
Bway.  and  Olive  St.,  receives  bids  about 
May  1,  building  2  story,  41  x  127  ft.  brick, 
rein. -con.  and  steel  annex,  rein. -con.  floor¬ 
ing,  concrete  foundation.  About  $100.00ii. 
<3  F.  A.  Brueggman,  902  Third  Natl.  Bank 
Bldg.,  archt.  Noted  Jan.  16. 

Mo..  St.  Louis — Theater — H.  and  W. 
Scherrer,  5955  Kaston  Ave.,  receive  bids  In 
summer  building  2  story,  150  x  225  ft.  at 
5586  Kaston  Ave.  About  $200,000. 

Tex.,  Houston — Schools  —  City  election 
May  25  to  vote  on  $500,000  bonds  to  build 
high  school  and  $300,000  for  ward  school. 

Okla.,  KIk  City — High  School — Bd.  Kdua 
having  plans  prepareo  by  Hawk  &  Parr, 
archts..  Security  Bldg.,  Oklahoma,  building 
2  story,  brick  and  stone.  About  $125,000. 

Okla.,  Muskogee — Exhibit — State  l^egls- 
lature,  Oklahoma,  appropriated  $50,000  to 
construct  Indian  and  Agricultural  exhibit 
building  at  fair  grounds,  here. 

Okla.,  Muskogee — School — City  voted 

$400,000  bonds  to  build  schools. 

Okla.,  Oklahoma — Schools — -City  voted 

$1,000,000  bunds  to  build  schools. 

Okla.,  Okmulgee — High  School — Bd. 

Kduc.  having  plans  prep.ired  by  Smith,  Rea, 
Lovltt  &  Senter,  archts.,  Parkinson  Bldg., 
for  rein. -con.  and  brick.  About  $200,000. 

Okla.,  Okmulgee — Theater — J.  Feeney 

having  plans  prepared  by  Smith,  Rea, 
l,ovitt  &  Senter,  archts.,  Parkinson  Bldg., 
for  1  story,  50  x  140  ft,  rein. -con.  and 
brick.  Al>out  $75,000. 

Idaho,  Payette — School — City  election 

Apr.  12.  to  vote  on  $75,000  bonds  to  build 
high  school  in  Dist.  32.  E.  B.  Holmes,  elk. 

I’tah,  Ogden — Schools — City  plans  elec¬ 
tion  soon  to  vote  on  $500,000  bonds  to  build 
high  and  grade  schools. 

t'tah,  Richmond — High  School — Comrs. 
Cache  Co.  having  plans  prepared  by  L. 
Hodgson,  archt..  Commercial  Bldg.,  Logan, 
for  high  school.  About  $75,000. 

Ariz.,  Chandler — School — School  Trus¬ 
tees  plan  to  build  school.  Bonds  for  $125,- 
000  voted  for  project. 


.\rl*..  Moreiicl — School — Scliui.l  Tnistew 
having  |>lans  preparetl  by  <’  |, 
archts.,  Monrovia.  Ctil..  for  2  story  ri-in’ 
con.,  rein.-c-on.  flooring,  concr.t,  I'oundi 
tion  here.  Address  Capt.  J.  1*.  Jioilcsi.r, 
Noted  Mar.  20. 


Arlz.,  Tucson — Courthouw — Bd  .Sup,.rv, 
Pima  Co.  having  plans  prepared  l>v  \v 
Curlett  A  Son,  archts.,  518  Mi'reh.u'.ts'N'iii 
Bank  Bldg.,  Los  Angeles,  buibliiig'  rVin- 
con.  courthous<‘,  concrete  foundation.  viKim 
$51)0,000.  Itonds  will  Is*  voted  for  iiniy-ti 


Aril.,  TucNon — Store.  etc.— Conert  sh 
Realty  Co.  having  plans  pr<'i>ar.  d  by  \v 
Curlett  &  Son,  archts.,  518  .Men  hanls ‘Nh-l 
Bank  Bldg.,  Los  Angeles,  Cal.,  for  2  mory 
concrete  and  brick  store,  theater  and  oili...’ 
rein. -con.  flooring,  concrete  founilatuin' 
Al)OUt  $50,000. 


WaHh.,  Y'ancouver — High  S<'hoi)l City 

plans  to  sell  $75,000  bunds  to  build  addition 
to  high  school. 


Ore..  Salem — Dormitory,  etc. — U.  ij 
Goodin,  secy,  state  bd.  control.  Capitol 
Bldg.,  soon  lets  contract  building  brick  hos¬ 
pital  dormitory  and  boys’  dortnitory  at 
State  Institution  for  F«*eble  Minded.  .Noted 
Mar.  20. 

<'al.,  .Ynahrim — Church — First  .Methodist 
Episcopal  congregation  having  plans  pre¬ 
pared  by  N-  F.  Marsh,  archt.,  211  llwav, 
Central  Bldg.,  Los  Angeles,  building  2- 
story,  80  X  120  ft.,  frame  and  plaster,  con¬ 
crete  foundation.  About  $5o.ooo. 

Cal.,  Hun  Francisco — Hotel  and  Ollice-- 
Salvatlon  Army,  417  Market  St.,  haviiiK 
plans  prepared  by  O.  W.  Kelhain.  archt.. 
Sharon  Bldg.,  for  6  story.  Alrout  $25l).fliMi. 

Cal.,  Santa  Barbara — Resort  O.  Proctor, 
pres.  tJranlte  Springs  Water  t'o..  Granite 
Springs,  N.  Y.,  plans  to  build  re.sort.  Plans 
include  batn  house,  swimming  pools,  beach 
features,  lOO  houses.  building  sewers, 
streets,  etc..  In  Montecito  Sect.  Cost  be¬ 
tween  $75,000  and  $125,060. 

N.  B..  Monrton — Schools — School  Bd  re¬ 
ceives  bids  about  May  1  building  3  story 
school.  About  $150,000.  F.  N.  Hmdie,  42 
Princess  St.,  St.  John,  archt.  Noted  Feb.  27 


<)uc„  Montreal — Exchange — Hell  Tele¬ 
phone  Co.,  118  Notre  Dame  St,.  W  .  having 
plans  prepared  by  J.  W.  Carmichael,  archt . 
29  Hospital  St.,  for  telephone  exchange 
Cost  to  exceed  $300,000. 


Ont.,  Gravenhurwt — Sanltoriuni— Calydou 
Sanitorium  plans  ti  build  4  story,  .steel 
and  brick.  About  $75,000. 


Ont.,  IIiimbcrMtonc — School — School  Bd 
plans  to  build  60  x  100  ft.,  steel  and  brick 
About  $60,000.  W.  Kinsley,  Huinberstone. 
engr. 

tint.,  St.  ralharinee — Schools — School  Bd 
receives  competitive  plans  until  Apr.  15 
building  two  1  story  schools.  Aliout  $75,n0i) 
each.  C.  T.  McBride,  secy,  treas. 

Ont.,  loronto — Office — Dominion  Dank. 
Dominion  Bank  Bldg.,  htid  pliins  prepared 
by  Darling  &  Pearson,  archts.,  2  Leader 
Lane,  ouiidlng  2  story,  steel  and  brick, 
rein. -con.  flooring,  on  Yonge  St.  Aliout 
$250,000. 

■Alia.,  .Medicine  Hat — Business  Block— H 
L  Tweed,  Tweed  Block,  soon  receives  bid.« 
huilding  3  story,  60  x  100  ft.,  brick.  About 
$50,000. 

Alta.,  Medirine  Hat — Court  House— Pept 
Pub.  Wks.,  Edmonton,  had  plans  prepared 
by  R.  Blakoy,  archt.,  Parllment  Bldg.. 
Edmonton,  building  brick  court  house  here 
About  $160,000. 

Alta.,  Red  Beer — Theater — F.  N.  Smith 
having  plans  prepared  by  C.  A.  J.  Sherman, 
archt.,  Red  Deer,  building  60  x  130  ft. 
brick  and  stone,  concrete  foundation,  on 
Gaete  Ave.,  S.  About  $50,000. 

B.  C„  A’aneouver — Bank  and  Olflcc— 
Somerville  A  Putman,  archts.,  London  Bldg, 
receive  bids  in  about  6  weeks,  building  J 
story,  48  x  95  ft.,  stone,  on  Hastings  and 
Seymour  Sts.,  for  Union  Bank.  About 
$250,000.  Noted  Mar.  20. 


BIDS  DESIRED 


N.  Y.,  Coblenkill — School — Until  Apr.  11. 
by  D.  D.  Frisble,  pres.  bd.  trustees. 
Schoharie  State  School  of  Agriculture, 
office  of  Comrs.  of  Agriculture.  .ate  ana 
Ixidge  Sts..  Albany,  building  2  story,  4®  * 
70  ft.,  concrete  and  brick,  rein. -con,  flooring, 
concrete  foundation.  About  $50,000. 


III.,  Forewt  Park  (Oak  Park  P  0.>- 
Theatre  and  Stores — H.  L.  Newnouse. 
archt.,  4630  Prairie  Ave.,  Chicago,  is  r^ 
celvlng  bids  for  1  stogy,  120  x  200  ft  briw 
and  timber,  brick  foundation,  on 
and  Des  Plaines  Sts.,  here,  for  A.  Hamz 
35th  and  Iron  Sts.,  Chicago.  About  $86.00a 
Noted  Mar.  13. 


BuildinP=  (Continued) 

Minn  Hraliierd — Courthouse — Until  Juno 
1  (  h  iiVui'  of  date)  by  Comrs.  Crow  WInK 
?'n  luiiliiinK  90  X  125  ft.,  reln.-con.,  rein.- 
floorinK,  concrete  foundation.  Al>out 
(MMi  Alden  &  Harris,  1011  New  York 
yfe  nlilK-,  Si-  I’aul,  archts.  Noted 
Mar.  2< 

V  It  (Jriind  Forkn — Theater— Until  Apr. 
in'hv  \  J.  Kavanautrh.  buildiiiK  3  story 
hrirk -It  413-15  IV  Mers  Ave,  AIhuU  $100,- 
BftO  Ituechiier  &  Orth.  Minneapolis,  Minn., 
areiits  Noted  Feb.  27. 

MnnI  llsrdin — HiRh  School — Until  Apr. 

<!  hv  Hd  Kduc.  huildinK  hlRh  school  in 
liist^No  17.  About  $100,000.  Hedrick  &, 
Bcbi'c.  HilliiiKS.  archts. 

u„  St.  l.ouls— Bank— Until  May  1,  by 
r  KriieirKeman,  archt.,  902  3rd  Natl.  Bank 
Bltltr  boildiriK  4  story,  71  x  127  ft.  brick, 
reiii  Hon.  and  steel,  reln.-con.  lloorinK.  con- 
rrele  foundation,  at  205-207  North  Bway., 
for  3rd  .Natl.  Bank,  Bway.  and  Olive  Sts. 
About  $200,000  Noted  Jan.  IB. 

('■I  (iuinry — Court  House  and  Jail — 
I’ntll  Apr.  22  (change  of  date),  by  Bd. 
Supervs  I'lumas  Co.,  building  4  story,  60  x 
)•>«  ft  reln.-con..  reln.-con.  flooring,  con¬ 
crete  foundation.  O.  A.  Selion,  Mitau  Bldg., 
Sacramento,  archt.  Noted  Feb.  20. 

«»ue..  .Montreal — Office — Until  Apr.  7.  by 
Ros.s  &  .MacHonald.  archts.,  1  Belmont  St., 
building  2  story,  47  x  80  ft.,  steel  and  brick, 
concrete  foundation,  on  Mill  St.,  for  W. 
Davies  Co..  Ltd.,  Mill  St.  .About  $50,000. 

Onl..  Brantford — School — Until  Apr.  11 
by  A.  K.  Bunnell,  secy.-treas.,  building  12 
room  school  on  Hawdon  St.,  for  School  Bd. 
W  C.  Tilley.  11  Temple  Bldg.,  archt.  Noted 
Feb.  27. 

Ont..  Watrrdown — School — Until  Apr.  25, 
by  J.  A.  Ames,  archt.,  183  Bold  St..  Hamil¬ 
ton.  building  2  story,  concrete,  steel  and 
brick,  rein. -con.  tluorlng,  for  School  Bd. 
AlKtut  $55,000. 

I'RHKS  -ANB  CONTB.ACTH  AWARDED 
(★Indicates  Award  of  Contract) 

★  K.  I.,  Providence — Theater — J.  Bartley, 
Seekonk,  Mass.,  let  contract  altering  Scenic 
Theater  on  Mathewson  St.  and  building 
32  X  72  ft.  and  20  x  30  ft.  brick,  steel  and 
concrete  addition,  to  T.  Coffey.  15  Ivy  St. 
AIwut  $50.1100.  Noted  Mar.  20. 

★  Conn..  Ilartford — Hotel — C.  J  Burgess. 
64  Brownell  Ave..  will  build  3  story.  89  x 
114  ft.  brick  and  timber,  with  89  x  125  ft. 
wing,  concrete  foundation,  on  Washington 
.St,  .\tM)ut  $150,000.  Work  will  be  done  by 
day  lalK)r. 

★Conn..  Hartford — Offlc* — Amer.  Indus¬ 
trial  Hank  &  Trust  Co.,  688  Main  St.  let 
contract  building  15  story,  56  x  156  ft. 
brick  and  steel,  concrete  foundation  on  Main 
St.,  to  (Jodly,  Haskel  &  L(>dwich,  244 
Madison  Ave.,  New  York  City.  About 
$600,000. 

★Conn,,  Wallingford  —  Home  —  Masonic 
Charity  Foundation  of  Conn.,  Masonic  Ave., 
let  contract  building  4  story.  80  x  105  ft. 
with  38  X  46  ft.  wings,  steel  and  rein-con., 
rein-con.  flooring,  concrete  foundation,  to 
H  Wales  Lines  Co.,  134  State  St..  Meriden. 
Alpout  $100,000.  Noted  Aug.  22.  1918. 

N.  A'.,  Rath— Barracks — Bd.  Dlrs.  Sol¬ 
diers  &  Sailors  Home,  received  bids  Mar. 
25,  building  2  story,  44  x  151  ft.,  with 
rear  wing,  44  x  75  ft,  rein.-con.,  brick  and 
steel,  rein.-con.  flooring,  brick  foundation, 
at  State  Institution,  from  T.  H.  McHale 
4c  Son,  C.-ihlll  Bldg.,  Syracuse.  $71,500; 
H.  I*  Sickels  Co..  840  University  Ave., 
Rochester.  $72,000 ;  Pulford  &  Dempsey 
Constr,  Co..  South  Main  St..  Elmira.  $74,- 
iTO  Noted  Feb.  27. 

★  N.  Y.,  Brookl.Tn — Hospital — Brooklyn 
Maternity  Hospital,  670  Bushwick  Ave..  will 
build  4  story,  75  x  100  ft.,  brick  and  steel, 
concrete  foundation,  on  Bushwick  Ave.  and 
Cedar  St.  About  $70,000.  Work  will  be 
done  by  day  labor.  M.  Duckman,  treas. 
Noted  Mar.  13. 

..♦N.  Y.,  Brooklyn — Schools — Bd.  Educ.. 
k  Ave.,  New  York  City,  let  contract 

building  P.  s.  20,  5  story.  92  x  195  ft., 
r,'"  k  .  Steel,  concrete  foundation,  on 
rtoehiing  St  North  4th  and  North  6th  Sts., 
and  P  s  192.  5  story,  118  x  192  ft.  brick 
oH  1  ..*,‘**’  concrete  foundation,  on  Dumont 
and  \\  yona  Aves..  to  P.  J.  Brennan.  624 


Madison  Ave.,  $481,650  and  $464,340  re¬ 
spectively.  Noted  Mar.  20. 

N.  Y.,  Buffalo — School — Bd.  Educ  re¬ 
ceived  bids  hiiilding  P.  S.  No.  8.  general 
tH-nstructlon.  from  Mosler  &  Summers.  1266 
•  Sene<-a  St..  $216,000;  heating  and  venti¬ 
lating.  from  H.  J.  Wood  A:  Co..  Buffalo, 
$50,949  ;  plumbing,  from  ('hippewa  Plumb¬ 
ing  ('o.,  88  West  (^hippewa  St..  $17,300. 

★  N.  Y.,  New  Y'ork — Otilcc — See  "Indus¬ 
trial  WorkH." 

★  N.  Y..  New  York — Offloe — It.  B.  DIela. 
627  6th  Ave..  let  contract  building  1  story, 
steel  and  brick  addition,  concrete  founda¬ 
tion,  to  Wharton  Cre^m.  37  West  39th  St. 
AlH>ut  $60,000. 

★  N.  A'.,  New  A'ork — Ofllc<‘ — New  York 
Stock  Kxch,,  New  St.,  let  contract  altering 
and  enlarging  interior,  brick  an<l  timiM-r. 
to  M.  Eidlitz,  30  East  42nd  St.  Altout 
$76,000. 

Md.,  Baltimore — .Store — The  Hub.  Balti¬ 
more  and  Charles  Sts.,  received  bids  build¬ 
ing  2  story,  40  x  86  ft.,  steel,  brick  and 
concrete  addition  and  altering  store  front, 
from  Cogswell.  Koether  &  Co.,  406  Park 
Ave.  ;  J.  Hilt*  &  Sons,  3  Clay  St.  ;  C.  L. 
Stockhausen  Co.,  (lay  and  Water  Sts., 
Fralnie  Bros.  &  Hengley,  18  Clay  St.  Total 
cost,  $60,000. 

Md.,  TowHon — Orphan  Asylum — Jy.  Vin¬ 
cent's  Male  Orphan  Asylum,  York  Kd.,  re¬ 
ceived  lowest  hid  altering  existing  buildings 
and  constructing  2|  story,  40  x  100  ft., 
dormitory  and  1  story,  40  x  50  ft.  boiler 
house,  brick  and  steel,  from  J.  J.  O’Connor, 
62  Knickerbocker  Bldg.,  Baltimore,  $50,000. 
Noted  Mar.  6. 

O. ,  Cleveland — "See  Industrial  Work." 

★O.,  Cleveland — Bath  House,  eta — Bd. 
Pub.  Serv..  City  Hall,  let  contract  building 
2  story,  brick,  steel  and  concrete  bathhouse 
and  swimming  pool,  at  Brookside  Park,  to, 
O.  A.  Rutherford  Co.,  1922  East  18th  St. 
About  $50,000. 

★O..  Cleveland — OfHce.  etc. — W.  Dunbar 
Co.,  8201  Cedar  Ave..  will  build  2  story. 
20  X  24  X  113  ft.  brick,  steel  and  concrete 
office  and  workshop,  concrete  foundation. 
About  $50,000.  Work  to  be  done  by  day 
labor. 

★  Mieh.,  Detroit  —  Mercantile  —  Heyn’s 
Bazaar,  147  Woodward  Ave.,  let  contract 
building  8-8tory,  40  x  100  ft.  brick,  reln.- 
con.  and  steel,  reln.-con.  flooring  and  con¬ 
crete  foundation,  to  H.  Q.  Christman  Co., 
315  Stevens  Bldg.  About  $250,000.  Noted 
Mar.  1 3. 

★  Mieh.,  Detroit — Store  and  Office — .1.  R. 
Thompson  Co.,  350  North  Clark  St.,  Chi¬ 
cago,  let  contract  building  4-8lory,  40  x  100 
ft.  brick  and  steel,  concrete  foundation,  at 
146  Woodward  Ave..  here,  to  Krahl  Constr. 
Co..  350  North  Clark  St.,  Chicago.  AlK)Ut 
$95,000. 

III.,  rhleago — School — Bd.  Educ.  received 
hids  altering  existing  building  and  con¬ 
structing  3  story,  105  x  120  ft.  brick  and 
timber  addition  to  Darwin  School,  rein.- 
con.  flooring  as  follows:  concrete  founda¬ 
tion.  on  Edgewood  and  North  Albany  Aves.. 
masonry  from  J.  Buenkirchen,  $44,658  ;  A. 
and  E.  Anderson  Co..  19  South  I.ji  Salle  St.. 
$44,821  :  J.  L  Connelly.  130  West  Wash¬ 
ington  St.  $45,330;  structural  steel,  from 
South  Halsted  Iron  Wks..  1233  West  Rand 
St.,  $‘24,447  ;  Wendnagel  Co.,  600  West  22nd 
St..  $24,990;  Frandsen  Constr.  Co.,  64  West 
Rand  St..  $25,108;  carpentry,  from  H. 
Schrlk  &  Co..  3722  West  (Chicago  Ave.,  $15,- 
399;  O.  Reinlnga,  $16,848;  F.  Voss,  $16,200; 
fireproofing,  from  A.  W.  Egan,  $15,968; 
Natl.  Fireproofing  Co.,  2600  Shields  Ave., 
$16,778  ;  W.  B.  Hughes  &  Co..  133  West 
Washington  St.  $17,600.  Noted  Mar.  13. 

^ni..  rhleago — School — Bd.  Educ.  let 
contract  building  two  3-8tory,  39  x  62  ft.  and 
47  X  90  ft  brick  and  steel  addition  to  Davis 
School  on  West  39th  St  and  South  Sacra¬ 
mento  Blvd..  as  follows:  Masonrv,  to  F.  A. 
Slebold  &  Son,  133  West  Washington  St, 
$59,980  ;  terra  cotta,  to  Northwestern  Terra 
Cotta  Co..  175  West  Jackson  Blvd.,  $30,590; 
structural  steel,  to  W.  Horn  Structural  Iron 
Wks.,  336  North  Leavitt  St.,  $25,870;  car¬ 
pentry,  to  P.  Voss,  $20,985.  Noted  Mar.  8. 


4oted  Mar.  8. 


4^  Win.,  Niagara — School — Bd.  Educ.  let 
contract  building  addition  to  school,  to  D. 
Hubert,  Menomonle.  About  $85,000. 

'★Minn.,  Bovey — School — Bd.  Educ., 
Coleraine,  let  contract  building  2  story, 
120  X  216  ft.,  rein.-con.,  brick  and  steel, 
rein.-con.  flooring,  concrete  foundation,  here, 
to  Evenson  A  tJtterberg,  Builders’  Bxch., 
MiP-  —'Oils.  $134,890. 


★  Nrb.,  Omaha — Salesroom,  etc. — West¬ 
ern  Motor  Car  Co.,  2047  Farnum  St.,  let 
contract  building  6  story.  132  x  136  ft., 
steel  and  concrete  salesnxim  and  ware¬ 
house.  on  Farnum  St.,  between  3oth  an  I 
3lKt  Sis.,  to  15.  \V.  St  Res  I'onsir.  Co..  Luni- 
l«T  Kx<-h.  Bldg.,  Cbi.-ago.  $33.5,000. 

★  Alo.,  Joplin-  A’.  M  C.  ('alumet  Bldg, 
let  contract  for  5  story.  1  o3  x  1 29  ft.  brick. 
Hte:>l  and  rciii-coii.  ImiliimK.  rein.-con.  Iloor- 
Ing.  concrete  foundalion  on  5th  .\ve  and 
Wall  St.,  to  Elierhardt  ('onstr.  Co..  Salinu. 
Kan.,  $169,600  .Noted  Mar  27 

★Te^.  Kt.  AAorth-  otfio.' — W.  T.  Wag- 
KonerJHst  .N'atl.  Bank  Bldg.,  let  contract 
buildii^  2o-story,  75  x  75  ft.,  rein.-con., 
brick  and  steel,  rein.-con.  flooring,  conerct- 
foundation,  on  8th  and  Houston  Sts.,  to  C. 
S.  Luinhie  Co.,  312  Tramway  BItIg.,  Denver. 
Colo.  Noted  Feb.  27. 

★  Dkla.,  Itrumright — High  School — Bd. 
Kduc.  let  contract  building  I  story,  brick 
and  stone,  to  A.  F.  Stewart  (’onstr.  Co. 
2230  West  I6th  .St..  Oklahoma,  $2<t9.7i:o 
•Noted  Feb.  13. 

★  Dkla.,  Dklulioma — Arts — Oklahoma  State 
Fair  Assn,  let  contract  constructing  l-story, 
200  X  200  ft.  lilH>ral  arts  building,  at  state 
fair  grounds,  to  Gross  Constr.  Co..  132| 
West  2nd  St.  AI>out  $90,000. 

★  Colo.,  ('enter— School — B«l.  Educ.  let 
contract  building  2  story,  60  x  275  ft., 
brick  and  concrete,  reln.-con.  flooring,  con¬ 
crete  foundation,  to  J.  J.  Cooke,  Advance 
Constr.  Co.,  1601  Kitst  25th  Ave.,  Itenver, 
$71,875.  Noted  Feb.  27. 

★Ore.,  Portland — Apartment  Hotel — Uni¬ 
versal  Orchard  Pittock  Blk.,  let  con¬ 

tract  building  4-Htory,  lOO  x  100  ft.  brick, 
on  3rd  and  Montgomery  Sts.,  to  lUnghain 
A  McClelland,  Pittock  131k.  About  $125,- 
000. 

Federal  Government  Work 

PKOPOHEIt  AAOKK 

Me.,  Carlhiiu  —  Post  Office — J.  A.  Wetmore, 
Kuperv.  archt.,  treas.  dept..  Wash.,  1).  C., 
rejected  all  hids  received  Jan.  6,  same  being 
In  excess  of  appropriation.  Noted  Jan.  9. 

Ale..  Ft.  Fairfield — Post  Office  and  Cus¬ 
tom  House — J.  A.  Wetmore,  superv.  archt., 
treas.  dept..  Wash.,  I).  C..  rejected  all  bills 
received  Jan.  13,  same  being  in  excess  of 
appropriation.  Noted  Jan.  16. 

AlaMM.,  Newbnryport — Post  Office — J.  A. 
Wetmore.  superv.  archt  treas.  dept .  Wash., 
1).  C.,  rejected  .ill  hids  received  J.an  3.  same 
being  in  excess  of  appropriation.  Noteil 
Jan.  9. 

AlasN.,  Soullibrldgr — Post  Office — J.  A. 
Wetmore.  suihtv.  archt.,  treas.  dept..  Wash., 
D.  C.,  rejected  bids  received  Jan  14.  same 
being  in  excess  of  appropriation.  Noted 
Jan.  23. 

Alaas.,  AA'Inehester — Post  Office — J.  A. 
Wetmore,  superv.  archt..  treas.  dept.,  Wash., 
1).  C.,  rejected  all  bids  received  Jan.  16. 
same  being  in  excess  of  appropriation. 

.Noted  Jan.  23. 

R.  I.,  Newport — Emergency  Hospital — 
Bureau  Yards  A  Docks,  Navy  I'lept.,  vVash., 
D.  C.,  postponed  project  Indefinitely ;  Spec. 
3750.  Noted  Feb.  13. 

N.  Y..  Cohoes — Post  Office — J.  A.  Wet¬ 
more,  superv.  archt.,  treas.  dept..  Wash.. 
I>.  C.,  rejected  all  bids  received  Jan.  17. 

same  being  in  excess  of  appropriation. 

Notinl  Jan.  23. 

N.  Y.,  AA'apd’s  Island — Roads — Bureau 
A’ards  &  Docks,  Navy  Dept.,  Wash.,  1).  ('.. 
plans  to  build  ;  Spec.  3849.  Aliout  $20,00ii. 

N.  A’..  AA’alerloo — Post  Office — J.  A.  Wet¬ 
more,  superv.  archt.,  treas.  dept..  Wash  . 

I).  C.,  rejected  all  bids  received  Jan.  8. 

name  being  in  excess  of  appropriation. 

Noted  Jan.  16. 

N,  J.,  Vineland — Post  Office — J.  A.  Wet¬ 
more,  superv.  archt..  treas.  dept..  Wash  , 

D.  C.,  rejected  all  bids  received  Jan.  lo. 

same  being  in  excess  of  appropriation. 

Noted  Jan.  16. 

N.  J.,  AA'oodbory — Post  Office — J.  A.  Wet¬ 
more.  superv.  archt.,  treas.  dept..  Wiish.. 

D.  (j.,  rejected  all  bids  received  Jan.  7. 

same  being  In  excess  of  appropriation. 

Noted  Jan.  16. 

Pa.,  Ft.  Mifflin — Fence — Bureau  Yards  A 
Docks,  Navy  Dept.,  Wash.,  D.  C.,  plans  to 
build;  Spec.  3848.  About  $16,000. 

Pa..  Franklin— Post  Office — J.  A.  Wet¬ 
more,  superv.  archt.,  treas.  dept.  Wash., 

D.  C.,  rejected  all  bids  received  Jan.  17. 

same  being  in  excess  of  appropriation. 

Noted  Jan.  23. 


hViU-ral  (Sovernment  Work  (Continu«‘d) 

l*».,  Mf'Krrn  Ku<‘kM — I'OMt  Offit'**— -- J.  A. 
W<Miiior»',  HupfTV.  itrcht.,  troaM.  dciit..  Wawh., 
I>  r»-Je<'ted  all  bida  nc^-lvi-d  Jan.  H. 

H.'tniK  IxiiiiK  in  excess  of  a|)pro|)riatlon. 
Not.-.l  Jan.  23. 

I's..  1‘lilla. — Marine  Railway — U.  S.  KriR. 
<  ilfice.  Sir>  WltherslKxm  liIdK  .  soon  reei-ives 
liid.a  liiiil(lln»r  1!'2  ft.  marine  railway,  62 
ft.  wide,  on  in-laware  River. 

I’a.,  Stale  l'«»llrxe—  Post  Oftlce — J.  A. 
Welmore.  snperv  areht..  treas.  dipt.. 
Wash.  I>.  rejected  all  bids  received 

.Ian.  ‘.t.  same  hi  inK  in  exc«‘Hs  of  uppropria- 
lii.n.  Noted  Jan.  IK. 

Mil.,  Itidiiiiilirad  Ro.'ids— Rureau  Yards 
A-  1  locks.  Nav.v  Itciit.,  Wash.,  I  >.  C?.,  plans 
to  hiiilil  I'ounly  roads;  Spia".  3X50.  Almut 
»67,.'.IMi. 

\  I*  ,  t-'ronl  Ko.viil — Post  OfTloe — .1.  A.  Wet- 
tiiore.  sniierv  ar«ht..  treas.  dept..  Wash., 
1 1.  rejected  all  lilds  r*<ceived  Jan.  10. 

same  beliiK  in  excess  of  appropriation. 
Noted  Jai'.  16, 

Vn.,  Hampton  Koads — Medical  StoraRe 
IliiildinK — hureau  Yards  Docks,  Navy 
I ’eiii  .  Wash.,  I>.  positioned  project  in¬ 
definitely;  Spec.  3462.  Noted  Sept.  26. 

\  I.orlon  —  Institution  RuildtnKS  — 
Dial.  Comrs.,  Dlst.  RIdtt..  Wash..  D.  plan 
to  liiiild  tliirty-one  I  story  lirick  buildinRS, 
concrete  lioors,  raiiRinR  in  size  from  25  X 
125  ft.  to  40  X  125  ft.  Materials  used  as 
far  Jis  possible  wilt  be  those  manufactured 
by  inmates  of  Institution  on  reservation. 

W.  Va..  t'liarlrslon — Roof — Rureau  Yards 
&  Docks,  Navy  Dept.,  Wash.,  D.  C.,  phtns 
to  bui'd  at  ordnance  plant  ;  Spec.  3840. 
About  *47.300. 

W.  Va.,  ('harleston- — ^Roof  Decks — Burea-l 
Yards  &  Docks,  Navy  D«-pt..  Wash.,  D.  C.. 
Ilians  to  liuild  iryiisum  roof  decks  at  naval 
ordnance  plant;  Spec.  3839.  Aliout  $169.- 
000. 

M.  r.,  rhurleston — Storehouse — Bureau 
Vards  &  flocks.  Navy  De|it.,  Wash.,  D.  C.. 
Ilians  to  build  fixed  ammunition  storehouse  ; 
Spec.  3842.  About  $52,000. 

S.  lameaster — Post  Office — J.  A.  Wet- 

more,  superv.  areht..  treas.  dept..  Wash.. 
I>  C.,  rej<*cted  all  bids  received  Jan,  6. 
samn  beintt  In  excess  of  appropriation. 
Noted  Jan.  9. 

Fla..  Ke.v  West — Oil  Rurnlne  Kquipment 
■ — Hureau  Yards  &  Docks.  Navy  Dept., 
Wjish.,  C.,  plans  to  purchase  oil  burn- 
InK  eiiiilpment  for  boiler;  Spec.  3847. 
About  $6500. 

Kenton — Post  Office — J.  A.  Wetmore, 
superv.  areht..  treas.  dept.,  'Wash.,  1).  C.. 
rejected  all  bids  received  Jan.  16,  same 
tielnR  in  excess  of  appropriation.  Noted 
Jan.  23. 

III.,  Mt.  Carmel — Post  Office — J.  A  Wet- 
more.  Bupeiw.  areht.,  treas.  dept..  Wash., 
D.  r..  rejected  all  bids  received  Jan.  3. 
same  belnR  in  excess  of  appropriation. 

Noted  Jan.  9, 

la.,  Cherokee — Post  Oflice — J.  A.  Wet- 
more.  superv.  areht..  treas.  dept..  Wash.. 
D  C.,  rejected  all  bids  received  Jan.  14. 

same  belnR  In  excess  of  appropriation. 

Noted  Jan.  23. 

S.  D.,  Bellefourrhe — Post  Office — J.  A. 
Wetmore,  superv.  areht  ,  treas.  dept..  Wash., 
D.  C..  rejected  all  bids  received  Jan.  16. 

same  beinR  In  excess  of  appropriation. 

Noted  Jan.  23 

W.VO..  Huffalo — Post  Office — J.  A.  W'et- 
more,  superv.  areht..  treas.  dept..  Wash  . 

D.  r..  rejiM'ted  all  bids  received  Jan.  17, 

same  lieinK  In  excess  of  appropriation. 

Noted  Dec.  6. 

Wyo..  Cody — Post  Office — J.  A.  Wet¬ 
more.  superv.  areht..  treas.  dept..  W’ash., 

D.  r*.,  rejected  all  bids  received  Jan  8. 

same  lieinR  In  excess  of  appropriation. 

Noted  Jan.  16. 

Mo.,  Hnrrisonville — Post  Office — J.  A. 
Wetmore.  super*'  areht.,  treas.  dept..  Wash.. 
D.  C.,  rejected  all  bids  received  Jan.  20, 

same  belntr  in  excess  of  appropriation. 

Noted  Jan.  23. 

.\rk.,  Presrott — Post  Office — J.  A.  Wet¬ 
more,  superv.  areht..  treas.  dept..  Wash., 

D  r.,  rejected  all  bids  received  Jan.  8. 

same  being  In  excess  of  appropriation. 

Noted  Jan.  16, 

Tex.,  NoHh  Ft.  Worth  —  Wells  and 

Pumps — ^Bureau  Yards  ft  Docks.  Navy 
Dept..  Wash..  D.  C..  rejected  all  bids  re- 
c«lved  Feb,  24,  installing  here;  Spec.  3677. 
Nited  Feb.  27. 


Tex.,  Orange — I’ost  Office — J.  A.  Wet¬ 
more.  suiierv.  areht.,  treas.  dept.,  Wa.sh.. 
D.  C.,  rejected  bids  rei-eived  Jan.  9,  same 
lieitiK  in  excess  of  afipropriatlon.  Noted 
Jan.  16. 

Okla.,  hhawnee — Post  Office — J.  A.  Wet¬ 
more,  superv.  areht..  treas.  dept..  Wash.. 
D.  C.,  rejected  all  bids  n-eeived  Jan.  16. 
same  being  in  exc€-ss  of  appropriation. 
Noted  Jan.  23. 

Ftah,  Park  City — Post  Office — .1.  A,  'Wet- 
n.ort!.  superv.  arclit..  treas.  tiept.,  Wash.. 
D.  C.,  rejected  all  bids  received  Jan.  3, 
same  being  In  excess  of  appro))riatlon. 
.Voted  Jan.  9. 

.\rlx.,  filnhe — Post  Office  and  Court  House 
.1.  ,\,  Wetmore.  sufterv.  areht.,  tn-as.  d*'pt.. 
Wash,,  D.  (?.,  reji-cted  all  bids  received  Jan. 
13,  same  being  in  excess  of  appro|iriation 
Noted  Jan,  16. 

M  ash.,  I’ligrt  Sound  (Bremerton  P.  O.) — 
Reciprocating  Air  ('ornfiressor  —  Bureau 
Yanis  ft  iHjcks,  Navy  Dept..  Wash.,  D.  C.. 
plans  to  install  here;  Spec,  3837.  About 
*62.(100. 

Ore.,  Portland — Road  Work — I,.  1.  Hewes, 
dist.  engr..  bureau  pub.  rds.,  1*.  S.  Dept,  of 
Agriculture.  628  Post  Otfk-e  Bldg.,  soon  re¬ 
ceives  bltls  building  anil  Improving  Sect.  2. 
Canyonvllle-Oalesvllle  Natl.  Forest  Rd.  In 
I  mpuna  Natl.  Forest,  Douglas  Co.  Work 
Involves  60.000  cu.yd.  excav.,  10  pipe  or 
«;oncrete  culxerts.  2  acres  clearing  and 
grubbing  and  4000  lln.ft.  guard  rail. 

Cal..  liakrrNfleld — Post  Office — J.  A.  Wet¬ 
more,  superx’.  areht..  treas.  dept.,  W'ash., 
D  C.,  rejected  all  bids  received  Jan.  6. 
same  being  In  excess  of  appropriation. 
Noted  Jan.  30. 

Cal.,  Mare  Island — Structural  Shop- 
Bureau  Yards  ft  Docks.  Navy  Dept.,  Wash.. 
D  C,  rejected  all  bids  building  structural 
shop;  Spec.  3691.  Noted  Mar.  13. 

BIDS  BESIRUH 

N.  If.,  Portemonth — Building  Addition — 
Until  Apr.  14,  by  Bureau  Yards  &  Docks, 
Navy  Dept.,  Wash.,  D.  C.,  building  addi¬ 
tion  to  building  No.  42  for  spar  shop; 
Spec.  3799.  About  $72,000  ;  $10  deposit  re¬ 
quired  for  plans  and  spec. 

.Maas..  Boston — Wharf — Until  May  1,  by 
Bight  House  Supt.,  rebuilding  wharf  at 
light  house  depot.  Woods  Hole. 

Mass.,  Chatham — Septic  Tank.  etc. — Until 
Apr.  14.  by  Bureau  Yards  ft  Docks,  Navy 
Dept..  Wash.,  D.  C..  building  septic  tank, 
8<‘wage  disposal  system,  and  grading 
streets;  Spec.  3841.  About  $76,000. 

B.  1.,  Providence — Remodeling  Post 
Office — Until  Apr.  8,  (change  of  date)  by 
J.  A,  W'etmore,  superv.  areht..  treas.  dept.. 
Wash.,  D.  C.,  remodeling  post  office.  Noted 
Feb.  27. 

N.  Y„  Buffalo — Drilling  Plant,  etc. — Un¬ 
til  Ai)r.  16.  by  IT.  S  Kng.  Office,  Buffalo, 
hiring  a  rock  drilling  plant  and  dredging  in 
Buffalo  River  Entrance  Channel,  Buffalo 
Harbor ;  advertised  in  this  issue. 

N.  Y.,  New  York — Dredging — Until  Apr. 
29.  by  tl.  S.  Kng.  Office,  601  Army  Bldg., 
New  York  City.,  dredging  In  Woodbrldge 
(Treek.  Raritan  Bay  and  Keyport  Harbor; 
advertised  in  this  Issue. 

N.  Y..  New  York — Dredging — Until  Apr. 
28.  hy  IT.  S.  Kng.  Office,  601  Army  Bldg.. 
New  York  City,  dredging  In  Staten  Island 
Sound,  New  Y’ork  and  New  Jersey  ;  adver¬ 
tised  in  this  issue. 

N,  Y.,  Wards  Island — Klectric  Conduit 
and  Switchboard — Until  Apr.  7,  by  Bureau 
Yards  ft  Docks,  Navy  Dept.,  Wash.,  D.  C., 
installing  here;  Spec.  3819.  About  $7500. 
Noted  Feb.  27. 

N.  Y’*  West  Point — OfficeEs*  (Quarters — Un¬ 
til  Apr.  28,  by  Quartermaster,  West  Point, 
building  quarters  for  8  married  officers;  ad- 
vcrti.sed  in  this  issue. 

Pa.,  Erie— Post  Office  and  Court  House — 
Until  Apr.  21.  by  J.  A.  Wetmore.  superv. 
areht..  treas.  dept.,  W'ash..  D.  C.,  for  alter¬ 
ations  here;  advertised  In  this  issue. 

Pa.,  Phila. — OasoHne  Supply  System — 
Until  Apr.  14,  by  Bureau  Yards  ft  Docks. 
Navy  Dept.,  Wash.,  D.  C.  ;  Spec.  3734. 
Almut  $12,000;  $10  deposit  required  for 
plans  and  spec.  Noted  Mar.  20. 

IVaxh.,  I>.  r. — Sewage  Disposal  System — 
Until  Apr.  21,  hy  Dlst.  Comrs.,  Dlst.  Bldg., 
Wash.,  building  substructure  for  Bock 
Creek  Pumping  Sta. 

Fla..  Jarksnnville — Dredging — Until  May 
3.  by  U.  S.  Kng.  Office.  Jacksonville, 
dredging  In  Miami  Harbor  (Blscayne  Bay): 
advertised  In  this  Issue. 

Tenn.,  Memphis — Towboat— Until  Apr.  26, 
bv  Mississippi  River  Comn.,  Ist  and  2nd 
Dists.,  Custom  House.  Memphis,  furnishing 
stem  wheel  steel  towboat ;  advertised  in 
this  issue. 


O.,  I.orain — Paving — T^ntll  Anr  i*  i 
K-  W.  Pratt.  814  Ilipimdronif  Bldg  c 
land,  local  project  engr.  for  U  .s  vo, 

Bd.,  Kmergency  Fleet  Corp..  for  >7  ic 

yd.  concrete  paving;  advertl.s.d  ii,  ' 

issue. 

Mo.,  Nt.  Lstuis — Levee  Work — i'ntll  \,,r 
30.  by  Secy.  MiHsissippI  River  <*oiiio,  i.'  i 
Intern.'itlonal  Life  Bldg.,  for  2(M|  imhi  ,.ti  Vi| 
earth  work  by  hydraulic  method  in  .Mi  / 
flne-Ix>uisa  Island  I..evee  Dlst.,  la  "  .d 
vertlsed  In  this  Issue.  ■ .  .  • 

Tex.,  (ialveHtnn — Soil  and  Sod — Until  \i.r 
23.  hy  U.  S.  Kng.  Office.  Oalveston.  fun, -h- 
liiK  and  placinff  8oll  and  aod  at  IT  S  U*  ,  r 
vatlon.  Ft.  Crockett;  advertlHcd  in  thiM 
issue. 

r«l..  .Mare  Island — Steel — Until  Apr  7  t  v 
Bureau  Yards  ft  Dorks.  Navy  Dept  f,i,. 
nlshlng  steel  for  structural  shop 
3838.  About  $700,000.  ‘ 

t'al.,  Snrrnmento — Dredging — Until  \tir 
12.  by  XT.  S.  Kng.  Office.  405  Custom  Ho, Vs, 
San  Franoiseo,  dndging  Sacramento  .'Jiri 
Joaquin,  Feather  and  Mokeliime  Rivers  .M,-- 
l>eod  f.rfike.  Mormon  Channel,  ete  M'i.rk 
Involves  over  600.000  cu.yd.  floating  dr,  dge 
work  In  Sacramento  River  near  here. 

Cal..  San  FraneiHro  —  Dredging — Unm 
Apr.  24.  by  U.  S.  Kng.  Office.  401  ru.stnm 
House,  dredging  In  Oakland  Harbor 

rRICES  AND  CONTRACTS  AWAKItKP 
(^Indicates  award  of  contract.) 

ft.Ma«H..  Boston  —  Cranes — Rureau  of 
Yards  ft  Docks.  Navy  Dept..  Wash.,  D  C 
let  contract  installing  10  electric  traveling 
cranes  In  steel  stock  storage  shed,  to  r.,  il- 
ford  Fdry.  &  Machine  Co.,  1107  5th  Si. 
Bedford,  Ind.  ;  $8890  (120  days).  Noieii 
Mar.  13. 

R.  I.,  Newport  —  Boathouse  —  Burea-j 
Yards  ft  Docks.  Navy  Dept.,  Wash..  I).  ('.. 
received  bids  Mar.  31,  building  iMtathou.se 
at  Naval  Torpedo  Sta., 

( 1 )  net  price  and  time  for  work,  com¬ 
plete.  In  accordance  with  drawings  and 
specification,  based  on  using  granite  for 
entire  depth  of  foundations ; 

(2)  net  price  and  time  to  be  added  to 
or  deducted  from  (1)  If  foundations  Im- 
constructed  of  concrete  In  lieu  of  granite, 
as  speelfled  In  alternative  (I); 

(3)  net  price  and  time  to  be  deiiucted 
from  (1)  If  all  work  specified  under  head 
of  “Crane"  be  omitted  entirely,  from 

Harris  Structural  Steel  Co..  1480  Bway., 
New  York  City.  (1)  $99,000,  (48  days); 

(2)  deduct  $5000;  (3)  deduct  $9700. 

C.  Meades  &  Co.,  38  Park  Row.  New 
York  City.  $113,200  (time  as  specified,  for 
work  complete). 

Hyde  ft  Baxter.  711  13th  St..  N.  W. 
XVash..  D.  C..  (1)  $128,841  (150  days;  (2) 
deduct  $14,000;  (3)  deduct  $11,000. 

Nllcs-Bement-Pond  Co..  Ill  Bway,  New 
York  City,  $9800  (120  days),  for  cranes 
only.  Noted  Mar.  20. 

R.  I.,  Newport — Quay,  Wall.  etc. — Bureau 
Yards  ft  Docks.  Navy  Dept.,  Wash.,  D.  (’ . 
received  bids  Mar.  31.  building  concrete 
quay  wall  and  fill  at  Naval  Training  Sta.. 

(1)  net  price  and  time  for  entire  work 
complete  In  accordance  with  drawings  and 
specifications ; 

(2)  net  price  to  be  added  to  or  deducted 
from  (1)  for  each  linear  foot  of  pile  in  ex¬ 
cess  of  or  less  than  50  ft.  under  section 
"C-C”  of  wall ; 

(3)  net  price  to  be  added  to  or  deducted 
from  (1)  for  each  linear  foot  of  pile  in  ex¬ 
cess  of  or  less  than  20  ft.  under  section 
"D-D”  of  wall  ; 

(4)  net  price  to  be  added  to  (1)  for  each 
test  pile  driven 

(6)  net  price  to  be  deducted  from  (I) 
for  each  test  used  in  finished  structure, 
from  Hyde  ft  Baxter,  711  13fh  St..  N.  W.. 
Wash..  D.  C..  (1)  $105,329  (160  days),  (2) 
add  $0.65,  deduct  $0.30;  (3)  add  $0.60.  de¬ 
duct  $0.30;  (4)  add  $0.60,  deduct  $0.15. 
W.  I..  Miller  ft  Co..  171  Alfr»d  St..  Boston. 
Mass.,  (t)  $137,943  (140  days);  (2)  $0.30. 

(3)  $0.20.  (4)  $35,  (6)  $12.  Raymond  Con¬ 

crete  Pile  Co.,  140  Cedar  St..  New  York 
City.  (1)  $139,000  (150  days):  (2)  add 

$0.60.  deduct  $0.05;  (3)  add  $60.  deduct 
$0.05;  (4)  $100.  (5)  $15;  alternate  under 
(1)  $129,000  (160  days).  Noted  Mar.  20. 

R.  I..  Newport — W’ater  Tank — Bureau 
Yards  ft  Docks.  Navy  Dept..  Wash.,  D.  C.. 
received  Bids  Mar.  24.  erecting  one  2.300.- 
000  gal.  steel  water  tank  at  Naval  Train¬ 
ing  Sta.  (work  complete)  from  Pittsburg 
Des  Moines  Steel  Co..  969  Munsey  Bldg., 
Wash..  D.  C..  $11,760  (46  days):  Mansfield 
ft  Savage.  135  William  St.,  New  York  City. 
$17,762  (46  days);  C.  Meades  ft  Co..  38 
Park  Row,  New  York  City,  $18,230  (45 
days).  Noted  Mar.  20. 


_ Eii 

Federal  Gov.riiment  Work  (Continual) 

^  Post  «)mce  and  Court 

'•  "i  \  Wottnoro.  suporv  nrcnt..  tri-aa. 

'  |)  <”  recflvpd  bids  Mar.  27, 

J,Dt  „„,i  ,,niirthniiHf  from 
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.  V  yt  l.sta.vrtts— IVfrttfInK— Ijur.-au 
i  l>'->ks.  Navy  Ib'i.t  WHsh  I 


inik  j^Vi.ooO  (lump  sum)  ( !(►- 

*1.,  I’liilii. — llrrditlnit  —  IT.  S.  Klijr. 
A,.*,  \\itlitrsi>ooti  ItbiK..  let  ooniract 
ill  Pilawure  Ulver.  Phlludflphla 


xMil  tiiiiiipollii— Scam.inship  nnil  Nayl- 
tarion  Hiiildinu— Kur.-au  Yards  &  n<>vks. 
V.vv  .  Wash  .  I>.  C.,  lot  contract 

in.i.iiiiL'  at  r  S.  Naval  Academy,  hero,  to 
tj.v.rine  ft  (Jarriuuos.  5, '12  West  23rd  St.. 
N,w  York  City,  *662,692  (270  days).  Noted 
Mar. 

*M<I  Haltiniore — F'oundation  and  Rip 
n.ii)—LlBht  house  In.spector  let  wntract 
hiiildine  concrete  foundation  at  Tanttier 
'i'Utid  I-lKht  Sta ,  Va.,  to  Newport  ContR. 
it  Knc  Co..  Silsby  HldR..  Newport  News, 
Va.  jl’3.7riO.  Noted  Jan.  16. 

Md  liiiliBiihead  —  Incinerator  —  Bureau 
Yards  ft  Docks,  Navy  Dept.,  Wash..  I>.  C.. 
rM'iivcd  bids  Mar.  24.  bulldinR  at  Naval 
FrcivInK  Ground.  (1)  price  and  time  (work 
a.mplete)  basing  pro|)osal  on  coverlnR 
upper  walls  and  roof  with  Balvanlzed  cor¬ 
rugated  sheet  steel  (2)  amount  added  to 
or  deducted  from  ( 1 )  If  asbestos  protected 
milal  is  substituted  for  Kalvanlzed  sheet 
steel  on  walls  and  roof,  from  BorKe  Incin¬ 
erator  Cori) .  1216  Flatiron  Bldir.,  New 

York  City,  (1)  *6996  (60  days)  (2)  *648  ; 
Sparks  Inflammatory  Constr.  Co..  269  Walnut 
St.,  Memphis.  Tenn.,  (1)  5  ton  crane,  *8633 
(fiO  days)  (2)  10  ton  crane.  *10,140  (60 
days);  Morse  BoulRer  Destructor  Co..  39 
rn'urtland  .St..  New  York  City,  (1)  steel 
stack.  *8190  (75  days)  iron  stack,  *8261 

(2)  add  *480.  Noted  Mar.  13. 

*P.  r..  Wash. — OradlnB — Dlst.  Comrs., 
hist  Bldg.,  let  contract  fTradlng  and  Im¬ 
proving  streets,  roads  and  avenues,  to  Con¬ 
tinental  Contg.  Co,.  66  Knickerbocker  Bldg., 
Baltimore.  Md.,  *100,000. 

*I>.  r..  Wash. — Headhouse  and  Sheds — 
nist  Tomrs,.  Dlst.  Bldg.,  let  contract  huild- 
Ing  2  story,  to  W.  K.  Mooney,  Kvans  Bldg., 
150.(100.  Noted  Feb.  27. 

*b.  r..  Wash. — Paving — Dlst.  Comrs., 
biid  Bldg.,  let  contract  laying  Class  B 
aiphalt  pavement  where  necessary  (dur¬ 
ing  fiscal  year  ending  June  30.  1919)  to 
rranford  Paving  Co..  2620  Fast  St..  N.  W., 
1100, ono.  Noted  Mar.  13. 

*I>.  0.,  Wash. — Sidewalks — Dlst.  Comrs., 
Tiist  Bldg  .  let  contract  laying  cement  slde- 
year  ending  June  30.  1919.  to 
«  F  Brenizer  Co..  101  New  York  Ave., 
N  E.  *64,000. 

b.  ('..  Wash. — Swimming  Pools — Dlst. 
romrs.  Dlst.  Bldg.,  received  bids  Mar.  24. 
ouildlng  swimming  pools  at  (1)  Cardozo 
Tlayground,  1st  and  H  Sts.,  S.  W.  (2)  at 
wservatinn  126.  on  Virginia  Ave.  and  10th 
« ’  Carlton  Co..  Inc..  Tx>ng- 

(1)  *11.989  (2) 
i  H  Harris.  2306  1st  St,  N.  W.. 

0)  *9824  (2)  *10  412  ;  W.  F.  Cush.  3rd  and 
P  *16.851  (2)  *16.506: 

mon  Harmville,  Va..  (1) 

H650  (  2)  *10,150.  Noted  Mar.  20. 

*  'lexandria — Cranes — Bureau  Yards 

11  rippt..  received  bids  Mar. 

"  beam  electric  traveling 
Wibeg  at  Naval  Assembly  plant, 
nUti  price  and  time  for  6  cranes  com- 
kPeciflcatiolT^^*'*^'^"*^^  with  drawings  and 

bUu  n.*'*  •'DM*  time  for  6  cranes  com- 

t»n»  JJ*  ?‘'f'(*rdance  with  drawings  and  In- 
TrsJiis™.*^  ”  '’Pf'olflcatlon.  but  with  such 
P”  bidder  may  desire  to  make, 
on  this  Item  shall  he  accompanied  by 


complete  and  detail  description  and  8p«'clfl- 
cations  showing  wherein  bldiier's  specifica¬ 
tion  differs  from  this  specification,  from 

Manning,  Maxwell  &  Moore,  119  West  40lh 
St.,  .New  York  City,  t2)  *9010  (.'iO  days). 

t'amiTon  Fng.  Co,  Fust  Stroudsburg, 
l>a.  (2)  *7760  (!.((  <l.tys). 

Fuclid  Crane  &  llolst  Co..  Chardon  ltd.. 
Kuclld,  O.,  (1)  *9190  (90  days). 

Nlles-lb-nient-l’ond  Co.,  Ill  Bway,  New 
York  City,  (1  )  *12.830  (90  days). 

1‘HWling  llarnlschfeger,  38th  St.  and 
National  .\ve.,  .Milwaukee,  Wls.,  (2)  *11.- 
160  (90  da.vs).  Noted  Mar.  Jb. 

■ftS.  (•„  I'arU  ImIhiuI — Fxtenslon  to  Fn-sh 
Water  S.vstein  —  Bureau  Yards  ft  Dock.s, 
Navv  l)4'i>t..  Was!)..  I>.  t'..  let  contract  to  tS. 
10.  Fng.  t'o.,  417  t'anal  St..  .New  Y'ork  City. 
*10, .'lint  (7.')  «lays).  Noted  Mar.  13  . 

ftMii.,  I'eiiMicolu  -Boat  Shed  and  Basin 
—  Bureau  Yards  ft  Docks.  Nnv.v  l>e|>t.. 
Wash..  D.  let  contract  liuildlng  here,  to 
Newport  lOiig.  &  ('onig.  Co.,  I,aw  Bldg., 
.Newport  News,  Va.,  *47,100  (120  days). 

Noted  M;ir.  6. 

I''la.,  IVtiMurolu — Power  Plant  Improve¬ 
ments — Bureiiu  Yards  ft  Docks.  Navy 
Dei>t.,  Wash..  D.  C.,  received  bids  Mar.  31. 
building  at  Naval  Air  St:i., 

(1)  net  price  and  lim«*  for  work,  com¬ 
plete,  In  accordance  with  »lrawlngs  ami 
spta'Irtcatlon  ; 

(2)  net  reduction  in  itrlce  ami  time  from 

(1)  for  omitting  provision  and  Installation 
of  feed  water  In-ater  and  its  connections; 

(3)  net  reduction  In  price  and  time  from 

(1)  for  omitting  provision  and  installation 
of  250  gal.  |)er  minute  eirculating  pump 
and  its  piping  and  eleetric.il  eonneetions ; 

( 4 )  net  reduction  in  |)rlce  and  time  from 

(1)  for  omitting  feed  water  meter  and  It-s 
connections,  from 

Carroll  Flectric  Co..  714  12th  St..  N.  W.. 
Wash.,  D.  C.,  (1)  »'14.r.{)0  (150  days);  (2) 
*1500;  (3)  *500;  (4)  *1000. 

I^ord  Constr  Co.,  105  West  40th  St..  New 
York  (Mtv.  (1»  *69.467  (135  days),  (2) 
*1284  ;  (3)  *936  ;  (4)  *845. 

J.  W.  Danforth  Co..  72  Flllcott  St.,  Buf¬ 
falo.  N.  Y..  (1  )  *69,990  (150  days);  (2) 
*2000;  (3)  *735  ;  (4)  *1000.  Noted  Mar.  13. 

O.,  Akron — Post  Offict* — J.  A.  Wetmore, 
superv.  archt.,  treas.  dept..  Wash..  I>.  C., 
received  bids  altering  i>ost  ofllce,  from  W. 
MacDona'd  Constr.  Co..  St.  Ixtuis.  Mo., 
*10.165;  W.  Orohne  Co..  Joliet,  Ill..  *10,736; 
S.  I>.  Brady.  Trust  Bldg.,  Franklin,  I’a., 
*19,443.  Noted  Mar.  6. 

Mont.,  Great  Falla — Roads — Bureau  Pub. 
Bds..  Missoula,  received  bids  building  18.9 
ml.  Belt  Creek  Natl.  Forest  Rd..  Cascade 
Co.,  from  White  ft  Brown.  Oreat  Falls. 
*103,488;  Rich  ft  Mnrkhus,  Prosser.  *108,- 
398 ;  Tupper,  Renshaw  ft  Wall.  Roundup, 

Tex.,  Point  laabrl — Uadio  Buildings — 
Pub.  Wks.  Officer  received  bids  Mar.  22. 
building  at  St.  Joseph,  from  Fagle  Pass 
Dumber  Co.,  Brownsville,  (1)  *18.293  de¬ 
duct  *370  If  not  painted  (120  days)  ;  H.  L. 
Fitch.  8th  and  Railroad  Sts.,  Brownsville, 
<1)  *20,739  (2)  *18.640  (3)  *320;  J.  Mc¬ 
Coy.  Monroe  and  10th  Sts.,  Brownsville,  (1) 
*16.844  (100  days);  Krahl  Constr.  Co..  360 
North  Clark  St..  Chicago,  (1)  *28.279  (85 
days)  (2)  *22.995  (3)  deduct  *200  (4) 

*3491  (5)  *1793. 

Okla..  Woodward  —  Post  Office — .1.  A. 
•Wetmore,  superv,  archt.,  treas.  dept..  Wash.. 
D.  C,  receD’ed  bids  Mar.  19.  (1)  limestone 

(2)  sandstone,  from  C.  F.  (Joodhand.  Chad- 
ron.  Neb.  (1)  *96,000;  Henry  ft  Haffleld 
Constr.  Co.  Indianapolis,  Ind.,  (1)  *98.206 

(2)  *99,405;  W.  D.  Lovell.  1415  Southeast 
8th  St..  Minneapolis,  Minn.,  (1)  *102,450. 
Noted  Feb.  20. 

Cal.,  Mare  Island — Fuel  OH  Storage 
Plant — Bureau  Yards  ft  Docks.  Navy  Dept., 
Wash..  D.  C.,  received  bids  Mar.  24.  build¬ 
ing  storage  plant. 

(1)  43.830  ru.yd.  excav.,  including  back 
fill  and  grading.  Item  includes  clearing  of 
sites,  excavation,  hack  fill,  and  grading  for 
following  items;  concrete  oil-storage  reser¬ 
voirs,  pump  well  at  storage  reservoirs,  and 
connecting  tunnel  between  reservoirs  and 
pump  well. 

(la)  730  cu.yd.  grading  crest  of  hill.  Item 
includes  excavation  and  grading  required 
to  remove  crest  of  hill  between  steel  tanks. 

(2)  4200  cu.yd.  1:2:4  concrete.  Item  In¬ 
cludes  concrete  work  for  rein. -con.  fuel-oil 
reservoirs  and  the  pump  well. 

(3)  450,300  lb.  reinforcement.  Item  In¬ 
cludes  reinforcing  material  required  for  re¬ 
inforced  concrete  covered  by  (2). 

(4)  miscellaneous  metal  work,  item  in¬ 
cludes  ventilators  and  manholes  for  reser¬ 
voirs,  ladders  in  reservoirs,  pipe-coil  sup¬ 


ports  In  reservoirs,  and  all  other  miscel¬ 
laneous  metal  work  In  reservoirs  not  other¬ 
wise  siMH-itled.. 

(5)  buildings,  item  inoluiles  exeav.-ition. 
filling  anil  grading,  and  materials  and  eon- 
stnu'tlon  for  following;  ImiIIit  house,  heater 
house  on  uharf.  house  over  puin|>  well,  pitr^ 
for  valves,  expansion  bends  and  Joints,  two 
sludge  (lits.  and  foundations  for  steel  resi¬ 
due  tank. 

(6)  meehanieal  and  eleetrleal  enuipmeiit  ; 
Item  includes  ei|Ulpment  for  Isriler  house, 
pump  well,  heater  house  on  wharf,  steej 
residue  tank,  and  all  otlier  meehanieal 
and  electrical  equipment  not  covered  liy 
other  Items  and  ni'ci'ssary  for  eompleted 
Idant  whether  or  not  shown  on  drawings 
or  mentioned  in  this  sis-eitleation. 

(7)  IM|iing;  Hem  Includes  ex.-avatlon  and 
buck  fill  for  and  pmvlslon  and  Installation 
of  all  water,  steam,  exiianst,  oil.  and  drip 
)>iping,  exc«‘pt  piping  in  the  holier  house  ; 
foam  solution  pi|>ing  inside  reservoirs  In- 
eluding  standpipes  and  terra  cotta  drain 
piping,  all  as  shown  or  indicated  on  draw¬ 
ings,  or  necessary  for  the  complete  installa- 
t  ion. 

(8)  piidng  in  holler  hou.ses.  Hem  Includes 
all  steam,  exhaust,  drip,  water.  Imller  feed, 
oil  and  tilow-off  pi|itng  and  acce.ssories  In 
the  Imller  house,  other  than  special  fittings 
in  idping  in  eonneetlon  with  meclianlc-il 
••quiiunent,  which  shall  be  covered  by  (6). 

(9)  lighting  and  nower :  Hem  includes 
transformers,  wiring,  piles,  fixtures,  and  ac¬ 
cessories  for  lighting  and  i)ower  systems, 
complete  in  every  respect,  omitting  .'ill  wir¬ 
ing  and  fixtures  In  <’onn*‘Ctlon  with  foam 
fire  protection  system. 

(10)  tests:  these  Include  resting  of 
pumping  plant  and  heating  system 

(11)  gravity  foam  fire  protection  system. 
Item  Includes  entire  gravity  foam  system 
complete  including  steam  and  water  lines 
up  to  tanks,  electric  control  system  and  all 
piping  and  special  valves.  Bids  on  this 
Item'shall  be  divided  as  indicated  on  special 
offer  sheet. 

(12)  amount  deducted  from  (6).  If  one 
1000  gal.  pump  and  turbine  is  omitted  from 
pump  well,  leaving  blanked  connections  for 
its  future  Installation. 

(13)  amount  deducted  from  (6).  If  one 
1000  gal.  pump  and  turbine  Is  omitted  from 
wharf,  leaving  blanked  connections  for  Its 
future  Installation, 

(14)  amount  deducted  from  (9),  If  all 
outside  lighting  is  omitted,  from 

Carroll  Flectric  Co.,  714  12th  St..  Wash  , 
D.  C.  (1)  *75;  (la)  *2  00;  (2)  *16.00: 

(3)  *  08  (4)  *4  200;  (5)  *48.600;  (6) 

*30.000;  (7)  *107.000;  (8)  *500;  (9)  *5200; 
(10)  *2000;  (11)  *50.000;  (11a)  *23.000; 
(11b)  *10.000;  (11c)  *2400;  (lid)  *14,0011; 
(lie)  *600;  (14)  $2500.  210  days. 

Llndgren  ft  Co..  Monadnock  Bldg.,  San 
Francisco.  (1)  *1.27;  (la)  *60;  (2) 

*18.50;  (3)  *5.95;  (4)  *2500;  (6>  *34.919; 
(5a)  *60;  (6)  *93,430;  (7)  *110.606;  (8) 
*9450;  (9)  *7340;  (10)  *1600;  (11)  $37.- 
630;  (11a)  *8180;  (11b)  *9200;  (11c) 
*7760;  Old)  *12.000;  (12)  *15.200;  (13) 
*14,700;  (14)  *3000.  210  days. 

C.  Moore  ft  Co.,  Shelden  Bldg.,  San  FYan- 
clsco.  (1)  *93;  (la)  *63;  (2)  *17.01; 

(3)  *.0567;  (4)  *2400  ;  (6)  *30  923;  (5a) 
*36;  (6)  *110.970;  (7)  *107.156;  (8) 
*6228;  (9)  *7630;  (10)  *1417;  (11)  *36- 
140;  (11a)  *8502  ;  (11b)  *17.993;  (lid) 
*1443  ;  (11)  *7984  ;  (lie)  *218;  (12)  *14.- 
835;  (13)  *14,178;  (14)  *1100.  210  days. 

J.  W.  Danforth  Co..  72  BTlIlcott  St..  Buf¬ 
falo.  N.  Y.,  (1)  92:  (la)  *10;  (2)  *16.65; 

(3)  *  053  ;  (4)  *2100;  (5)  *33.172;  (5a)  Add 
»  33-*.22.  Dect.  (7)  *114.000;  (8)  *10.000: 
(9)  *6900;  (10)  *1500;  (11)  *43.448  ;  (11a) 
*7265  ;  (llh)  *21.450;  (11c)  *2233;  (lie) 
*260;  (12)  *16.145;  (13)  *15.026;  (14) 

*3300.  210  days. 

Iginge  ft  Bergstrom.  Sharon  Bldg., 
San  Francisco,  (1)  *1,26  (la)  *1.25  (2) 
*16  (3)  *6  25  (4)*2000  (5)  *37.100  (5a) 
add  *  45  deduct  S  23  (6)*94  000  (7)  *92.100 
(8)  *8500  (9)  *9000  (10)  *1000  (11)  *40.000 
(lla)  *88.000  (11b)  *22.000  (11c)  *1400 
did)  *7600  (lie)  *300  (12)  *16,878  (13) 
*15.131  (14)  *3100  (210  days). 

Almiral  ft  Co.,  1  Dominick  St..  New  York 
City.  (1)  *1  12  (la)  *  89  (2)  *16.43  (3) 
3  066  (4)  11979  (5)  *32.784  (5a)  under  40 
ft..  $  24  over  40  ft..  $  42  (6)  198.926  (7) 
198.955  (8)  $9767  (9)  *9102  (10)  *1069  (11) 
*36  587  (lla)  18935  (11b)  114.172  (11c) 
31819  (lid)  *11.186  (lie)  *276  (12)  *16  400 
(13)  $15,858  (14)  *3360  (270  days).  Noted 
Mar.  13. 

ftCal.,  Han  Diego— Oasollne  Storage  and 
Supply  System — Bureau  Yards  A  Docks, 
Navy  Dept,  Wash.,  D.  C.,  let  contract  to 
T.  Havery  Co.,  517  South  Los  Angeles  St.. 
TjOS  Angeles,  *15,875  (60  days).  Nole.-l 
Feb.  6. 


ENGINEERING  NEWS-RECORD 


Vot- 


Miscellaneous 


l>KOIM>HKI>  WOKK 

Broken  Hiunr.  rtr. —  New  York,  N.  Y, 

— C.  I).  Van  Name,  pren.  Kichmond  Uoro., 
rejected  bld«  received  Mar.  11  furnishing 
and  delivering  HOO  cu.yd.,  li  in.  broken 
stone,  300  cu.yd.  ncre*'nlnK8  and  100  cu  yd. 
)  In.  broken  stone  of  traj)  rock  In  Dlst.  1  ; 
1900  cu.yd.  li  In.  broken  stone,  750  cu  yd. 
screenings  and  100  cu.yd.  i  In.  broken  s>one 
of  trap  rock  In  Dlst.  2  ;  1250  cu.yd.  li 
broken  stone,  550  cu.yd.  screenings  and  60 
cu.yd.  I  in.  broken  stone  of  trap  rock  in 
Dlst.  3.  Noted  Mar.  13. 

(•arbage  IliMpuHal  FlanI  —  Korheater, 

N.  Y, — City,  plans  to  build  and  equip  gar¬ 
bage  disposal  plant.  Cohwell  Corp.  will 
install  $.100,000  equipment  and  run  plant 
if  city  will  furnish  building  and  site. 

I’aving  .Materials — Korhesirr,  N.  Y. — 
— Hd.  (.'ontr.  &  Supply  soon  receives  bids 
furnishing  4500  tons  asphalt  material  and 
2000  tons  crushed  stone  for  road  repair 
work.  A.  C.  Doole.  city  engr. 

Monument — Hoboken.  N.  4. — City  plans 
to  build  soldiers  and  sailors  monument  in 
KIvsian  Park  on  11th  and  Tiudson  Sts. 
Atk>Ut  $40,000 

Hoeks  and  I'ort — Jersey  City,  N.  J. — City 
plans  to  purchase  100  acres  of  land  on 
Hackensack  liiver  between  Bayonne  Line 
and  Newark  and  New  York  branch  of 
Central  R.  It.  of  N.  J.  and  with  land 
already  owned  will  build  docks  and  port. 
Work  Involves  400.000  cu.yd.  fill. 

I'ipe.  ete. — KIchmond,  Va. — Dept.  Pub. 
Wka  soon  lets  contract  furnishing  and 
delivering  vitr.  pipe,  c.l.  frames  and  covers, 
stakes,  hubs,  etc.  C.  K.  Bolling,  dir. 

Jetties — Sebastian,  Fla. — St.  Lucie  and 
Broward  Counties  plan  election  to  vote  on 
$50,000  bonds  to  build  Jetties  on  Sebastian 
inlet. 

iCartliwork — Bellevue,  O. — Dir.  Pub. 
Serv.  receives  bids  about  May,  for  new 
reservoir  to  have  1,000,000  gal.  capacity 
(earthwork  only).  About  $135,000.  w. 

O.  Clark,  1047  Spltcer  Bldg.,  Toledo,  engr. 

Bork — Manltnwor.  WIs. — Kastern  Wis¬ 
consin  Klectrlc  Co.,  428  North  8th  St., 
Sheboygan,  plans  to  tear  down  old  coal  dock 
here  and  build  modern  structure.  About 
$150,000.  Kelsey  Brewer  Co.,  La  Crosse, 
er.gr.s. 

Pavilion — Iowa  4'lty.  la. — Iowa  City 
Stock  Pavilion  Assn.,  c/o  W.  Casey,  plans 
to  build  stock  pavilion.  About  $15,000. 

Bork,  8t.  Ia>uts,  Mo. — Denero  Realty  & 
Mfg.  Co.,  6900  South  Bway..  soon  receives 
bids  building  river  dock  and  addition  to 
farm  tractor  manufacturing  plant.  About 
$150,000.  Address  C.  E.  Hayden,  3400 
Maury  Ave. 

Wharves  and  Boeks — Orange,  Tex. — City 
plans  to  build  wharves  and  docks.  Bonds 
for  $150,000  voted  for  project.  Noted 
Jan.  2. 

Monument — Oklahoma,  Okla. — State  Leg¬ 
islature  appropriated  $50,000  to  build  me¬ 
morial  monument  on  capitol  grounds  here. 

Channel— Kelso,  Wash.  —  Cowlit*  Co., 
(Kalama)  and  State  Highway  Comn.,  Capi¬ 
tol,  OI>'mpia,  plan  to  cut  channel  in  Lewis 
River  at  Robinson  Bend  and  close  old 
channel.  State  appropriated  $10,000  to¬ 
ward  cost.  A.  Cramer,  co.  engr. 

Oantry  Crane  —  .‘Seattle,  Wash.  —  Port 
Com.  of  Port  of  Seattle  Bell  St.  Warehouse. 
Bell  St.,  rejected  all  bids  received  Feb.  18. 
furnishing  and  installing  gantry  crane. 
Smiths  Cove  Impvt.  Pier  B.  Noted  Feh.  27 

Pier  Rvtension — Astoria,  Ore. — Port  of 
Astoria  plans  to  build  300  ft.  extension  to 
Pier  1,  to  provide  uniform  entrance  facade 
with  space  above  for  offices.  R.  R.  Bartlett, 
engr. 

Bulkheads — Marshfleld,  Ore. — Port  of 
Coos  Bay  Comrs.  having  preliminary  plans 
prepared  building  several  bulkheads  in  up- 
p*‘r  Coos  Bay;  also  dredging  18  ft.  chan¬ 
nel  l»etween  Smith’s  mill  and  bar. 

Tanks — Pendleton,  Ore. — Sec  “Industrial 
\Vorks” 

Brydoek — Portland,  Ore. — Pub.  Dock 
Comn.  plans  to  build  12,000  ton  drydock. 
About  $1,250,000.  O.  B.  Hegardt,  ch.  engr. 

Tunnel — Portland.  Ore. — City  considering 
plans  for  tunnel  through  Council  Crest  con¬ 
necting  Tualltin  Valley  with  city.  Cost 
between  $1,500,000  and  $2,000,00$.  O. 
Laurgaard,  city  engr. 

Bam — Cal..  Modesto — Modesto  and  Tur¬ 
lock  Irrigation  Diets,  plan  election  to  vote  on 
$3,439,000  bonds  for  Don  Pedro  Dam  project. 
Plans  Include  construction  of  concrete  art* 


dam.  279  ft.  high,  177  ft.  wide.  4  mi.  above 
La  tlrande  dam.  cost.  $2,787,000;  8  mi. 
railway  from  Rosasco  to  dam  site.  $93,000 ; 
building  hydroelectric  plant  to  develop  18,- 
000  h.p.  or  12,000  k.w.,  $609,000.  Noted 
Jan.  30 

Amusement  Pier  —  Seaside,  Ore.  —  City 
having  plans  prepared  by  Q.  W.  Uoschke, 
city  engr.,  for  concrete  and  timber  amuse¬ 
ment  pier,  2000  ft.  long.  100  ft.  wide,  on 
Bway.  St.  extending  into  ocean.  About 
$65,000. 

Park  Inipravements— i<;dmonton,  Alta. — 
City  plans  to  improve  parks  to  include 
pavilion  and  swimming  pools.  About 
$30,000. 

BIBH  BKHIRF.B 

Paving  Materials — Pmvidenee,  R.  1. — 
Until  Apr.  11,  by  State  Bd.  Pub.  Wks.,  State 
House,  furnishing  and  delivering  90,000  gal. 
asphalt  in  wooden  barrels  or  metal  drums. ; 
advertised  in  this  issue. 

Culverts — Lockport,  N.  Y. — Until  Apr.  11, 
by  L.  Nixon,  supt.  pub.  wks.,  Capitol,  Al¬ 
bany,  building  concrete  culvert  over  Eigh¬ 
teen  Mile  Creek,  Niagara  Co.  About  $10,- 
805.  Work  involves  3500  cu.yd.  exc:iv., 
13,000  ft.  sheathing  3500  cu.yd.  forming 
embankments,  490  cu.yd.  concrete,  16,000 
lb.  steel  reinforcement,  etc. 

Freight  Hhed — New  York,  N.  Y. — Until 
Apr.  29,  by  L.  Nixon,  supt.  pub.  wks.. 
Capitol,  Albany,  building  barge  canal  ter¬ 
minal  freight  shed  on  Pier  93.  West  63rd 
St.,  North  River,  Contr.  218  Work  Involves 
366,000  lb.  structural  steel,  1635  sq.ft,  solid 
metal  windows,  6580  sq.ft,  corrugated  metal 
siding,  3980  sq.ft,  flashings,  14,060  sq.ft, 
roof  covering,  etc.  About  $53,969 ;  adver¬ 
tised  in  this  issue. 

Hanitary  Work — Willard.  N.  Y. — Until 
Apr.  9,  by  State  Hospital  Comn.,  Capitol. 
Albany,  for  chlorinating  plant  at  Willard 
State  Hospital  here ;  advertised  in  this 
issue. 

Paving  Material  —  Maplewood.  (South 
Orange  P.  O.),  N.  J. — Until  Apr.  11,  by 
Twp.  Com.  of  South  Orange,  here,  furnish¬ 
ing  500  tons  11  in.  and  1000  tons,  |  in. 
traprock  and  1000  tons  screenings.  E.  R 
Halsey,  164  Market  St..  Newark,  engr. 

Crushed  Htone,  ete. — Wilmington,  Bel. 

— Until  Apr.  8.  by  Pres.  Levy  Court,  County 
Bldg.,  furnishing  crushed  stone,  gravel,  slag, 
road  tar  and  oils,  asphalt,  etc.,  f.o.b.  at 
plant  and  at  different  railroad  stations  in 
county;  for  sweeping  and  applying  road  tar 
and  asphalts ;  hauling  crushed  stone,  gravel 
and  slag  from  railroad  stations  to  different 
roads.  C.  E.  Grubb,  co.  engr. ;  advertised 
in  this  issue. 

Conduits,  ete.  —  Baltimore,  Md.  —  Until 
Apr.  9,  by  R  Gwinn,  city  register,  fur¬ 
nishing  100,000  ft.  single  duct  conduit  and 
100. 000  ft.  special  duct  pipe  and  bends. 

I.evee — Port  Allen,  lai. — Until  Apr.  21,  by 
Bd.  State  Engrs.,  213-215  New  Orleans 
Court  Bldg.,  New  Orleans,  building  part 
of  Port  Barre  South  Levee,  in  Parish 
of  St.  Martin,  extending  from  embankment 
of  Baton  Rouge  Branch  of  Southern  Pacific 
R.  R.  to  lower  side  of  Cypremort  Bay. 
W'ork  involves  about  400,000  cu.yd.  earth 
embankmenL  T.  G,  Erwin,  secy. 

Mixer,  etr. — Detroit,  MIrh. — Until  Apr.  8, 
by  Bd.  Water  Comrs.,  232  Jefferson  Ave., 
furnishing  one  batch  concrete  mixer,  1-3 
yd.  capacity  with  charging  hopper,  one 
stone  crusher,  mounted  on  truck  with  or 
without  elevator,  one  power  hammer  suit¬ 
able  for  forging  iron  up  to  3  in.  diam. 

Pipe,  e(e.^I>etrt»lt,  Mirh. — Until  Apr.  15, 
by  Bd.  Water  Comrs.  232  .lefferson  Ave., 
furnishing  one  hundred  fifty  4  in.  gate 
valves,  c.i.  suction  elbows.  54  In.  dIam.,  15 
ft.  high,  and  1200  ft.  36  in.  Class  C.  '■ 
water  pipe. 

Pipe,  etc.,  Kansas  Cl(.v,  Mo. — Until  Apr.  9, 
by  J.  R  Samuel,  city  purch.  agt.,  for  manu¬ 
facture  and  delivery  f.o.b.  cars  in  Kansas 
City,  Kans.,  on  such  railroad  switches  as 
B<1.  Fire  ft  Water  Comrs.  may  designate, 
and  furnishing  and  laying  8000  lin.ft.  48 
in.  steel  pipes  and  specials ;  8000  lin.ft. 
48  in.  concrete  pipe  and  special  and  8000 
lin.ft.  48  in.  wood  pipe-  and  specials;  ad¬ 
vertised  In  this  Issue. 

Road  Oil — Winnipeg.  Man. — Until  Apr.  8, 
by  C.  J.  Brown,  city  elk  ,  furnishing  5  to  10 
tank  cars  road  oil  of  40%  and  60%  asphaltic 
base  (paraffin  base  will  not  be  considered). 

PRICRH  AND  CONTR.ACTH  AWARDED 
(^Indicates  Award  of  Contract) 

ftBam,  ete.— New  Haven,  Conn. — City  let 
contract  building  rein  -con.  dam  and  re¬ 
taining  walls  on  West  River,  south  of  Con¬ 
gress  Ave.,  to  C.  W.  Blakeslee  Co..  68 
Waverly  St.,  $41,124.  Work  involves  23 


ft.  abutments  on  either  side  of  river  i  . 
wide  to  include  concrete  pier  ii,  .  .-ntel  . 
river,  etc.  Noted  ,Mar.  20  “f 

Conduits,  Cables,  ete. — New  Verk  \  v 
Fire  Dept,  received  bids  Mar.  31  furtiiih.eT 
delivering  and  installing  condu.ts 
etc.,  at  Transverse  .No.  ■>,  (•.•ntr'il 
from  Bates  Co..  2  Rector  St  tio^: 
Croker  Natl.  Fire  Prevention  Eng  Co  ir-i 
Bway.,  $41,226.  Noted  Mar.  13  ’ 

Heating  and  Ventilatlnx  .ti.nur.iu- 
New  York.  N.  Y.— Bd.  Educ.  r.-.-.'.w  Z 
installing  heating  and  ventilating  ani.arat  . 
in  P.  S.  40,  from  I).  J.  Rice,  42n,|  st  and 
Lexington  Ave.  $62,173;  Gllils  ti  (ieogh, 
gan.  537  West  Bway.,  $66,478  T.Ta' 
Mahaney,  Monroe,  Grand  Central  'rerminal 
$67»o00. 

(TPaving  Bloeks — New  York.  N.  Y  — K  i 

Dowling,  pres.  Manhattan  Boro  let  con 
tract  furnishing  and  delivering  630  onii 
granite  paving  blocks,  to  W.  J  Fitzgerald 
647  West  46th  St..  $13,860.  .Noted  .Mar  27 

Kebuilding  Crib  Knlkbead — Nrw  v.iri. 

N.  Y’. — Park  Bd.  received  bids  Mar  ''7  re' 
building  upper  portion  of  crib  ttuFkhead 
along  water  front  of  Thoma.s  Jefferson 
Park,  between  lllth  and  114th  Sts  fFom 

P.  J.  Kerns.  2306  Creston  Ave.,  $15  830 
I.  J.  .Stander  ft  Co..  118  l-ia-st  28th'  St' 
$15,980;  F.  Gradwohl  Eng.  ft  Contg  ('o' 
280  Madison  Ave.,  $16,168.  Noted  Mar.  2o! 

AHtructural  Hteel — New  York,  N.  Y.— 

Pub.  Serv.  Comn.,  49  Lafayette  St.,  received 
bids  erecting  structural  steel  on  Sect.  2 
Routes  19  and  22.  7th  Ave.-Iaexington  Ave' 
Rapid  Transit  R  R.  from  O.  Iianlels 
W^oolworth  Bldg.,  $683,125;  Terry  &  Tench', 
Grand  Central  Terminal.  $586,700  ;  Snare  * 
Triest,  Woolworth  Bldg.,  695,473.  Noted 
.Mar.  20. 

Pipe— Julinstown,  Pa. — See  “Streets  $ 
Itoads." 

Column  PoundatloUN  —  I'blls.,  Pa.— 
W.  S.  Twining,  dir.  dept,  city  transit, 
Mershon  Bldg.,  1211  Chestnut  St.,  received 
lowest  bids  Mar.  25  building  68  concrete 
column  foundations  on  Front  St.,  from 
above  Arch  St.,  to  Callowhlll  St.,  on  I-'rank- 
ford  Elevated  Ry.,  from  Brown-Kinr 
Constr.  Co..  Commercial  Trust  Bldg.,  $29,- 
800  ;  I.  K  Davis  Co.,  20th  and  Spencer  St*., 
$32,900;  Keystone  State  Constr.  Co.,  Frank¬ 
lin  Bank  Bldg..  $36,900.  Noted  Mar  13. 

-ft Wharf,  ete. — Claiborne,  Md. — See  “Ex¬ 
cavation  and  Dredging." 

Paving  Materials — Detroit,  Mirh. — Dept 
Purchases  &  Supplies,  1302  Heal  Estate 
Exch.  Bldg.,  received  bids  furnl.shing  75.000 
this.  Portland  cement,  (a)  paper  sack  per 
hbl. ;  (b)  cloth  sack  iter  bbl,  ;  (c)  in  bulk 
per  bbl.,  from  Wabash  Portland  Cement 
Co..  1824  Ford  Bldg,  (a)  $2.34;  (b)  $3.04; 
Huron  Portland  t’ement  (’o.,  1525  Ford 
Bldg.,  (a)  $2.57;  (b)  $3.27;  (c)  $2.22;  J 
Calvert  Sons.  6  McGraw  Bldg.,  "Burt 
Brand”,  (a)  $2.47;  (b)  $3.17;  I'arker 

Bros.,  16  Atwater  St..  "Michigan  Brand", 
(a)  $2.62  ;  (b)  $3.22  ;  Wyandotte  Portland 
(7ement  Co..  Wyandotte,  (a)  $2.47;  (b) 
$3.17  ;  (c)  $2.12  ;  3000  sq.yd.  creosoted 

blocks,  (a)  3}  x  12  rect.  blocks  per  sq.yd  ; 
(h)  3$  X  16  rect.  blocks;  (c)  3}  x  12  lug, 
(d)  3$  X  16  lug.  from  Jennison-Wrlght  Co. 
2463  Bway.,  Toledo,  O..  (a)  $2  09;  (h) 

$2.21;  (c)  $2.19;  (d)  $2,31;  Southern 

Wood  Preserving  Co.,  Ft.  McPherson  St  . 
Atlanta.  Ga..  (a)  $2.17;  Republic  Creosoting 
Co.  1614  Merchants  Bank  Bldg..  Indi¬ 
anapolis,  Ind.,  (a)  $2,086;  (b)  $2,22;  (cl 
$2.08,5;  (d)  $2.22;  Compressed  Wood  Pre¬ 
serving  Co.,  4666  .Spring  Grove  Ave,,  Cin¬ 
cinnati.  ()..  (1>)  $2.30;  15,000  tons  more  nr 
less,  cruslied  stone  i  in..  1  in.  and  2|  In.  in 
'tire  f.o.i).  cars,  from  J^lvay  Proce.s.s  Co.. 
Delray,  $1.40  per  ton;  Dunbar  Slone  Co, 
''..r  Rouge,  $1.30  per  ton;  France  Stone 
Zug  Island,  $1.4('  ,)er  ton.  .Noted  Feb. 

7  and  2flth. 

-ftRip  Rap — Galveston,  Te*.— City  k* 
contract  furnishing  rip  rap  for  sea  wall, 
to  Dlttlinger  Lime  Co.,  New  Branfels, 
$14,632. 

ftBam — Junction.  Utah — State  T.«'md  Bd  . 
Salt  Lake  let  contract  raising,  enlarging 
and  reinforcing  Piute  Dam.  to  Helselt 
Constr.  Co..  Salt  T.ake  City  $59,105  Work 
involves  2500  cu  vd.  earth  excav.. 
rock  excav.,  83,000  cu.yd.  earth  nil  ana 
166  cu.yd.  mass  concrete. 

Piero — Jellleoe,  Ont. — See  “Railwaya  un¬ 
der  Ontario." 

Hubway.  Poundotlon,  ete.-— St. 

Man. — Provencher  Bridge  Com. 
bids  Mar.  20.  building  steel  ouperstrudure 
for  Water  St.  subway,  from  I>omimon 
Bridge  Co..  Ltd.,  Canada  Bldg.,  M  Inniiw . 
su^tructure.  from  Progress  Constr.  . 
St.  Boniface.  Noted  Mar.  6  j 
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Bids  See  EnK.  Bids 

Close  News-Beconl  Close 

Apr.  15  BlllinK!^'  Mont . Mar  20 

Apr.  15  Greenville.  Miss . Mar  18 

iiioHalM  Advertised  see  tlie  paxes  Adv.  Mar.  20  to  Apr.  3. 

V  fullowlnx  the  roiistruetlon  Apr.  15  St.  Eouis.  Mo . Mar  20 

on.”  Apr.  15  Columbus.  Neb . Mar.  27 

Apr.  15  Keyser.  W.  \’a . Mar.  27 

Apr.  15  Pawtucket.  K.  I . Mar.  27 

WATERWORKS  Adv.  Mar.  27  to  Apr.  10. 

Apr.  15  Bronson.  Fla . Apr.  3 

Apr.  15  Pittsburgh.  Pa . Apr.  3 

Apr.  15  Keyser.  W.  Va . Apr.  3 

Apr.  15  Midland  Mich . Apr  3 

no  \nr  3  Apr.  15  Fergus  Falls.  Minn . Apr.  3 

V •  I  . Anr  3  Apr.  16  Michigan  . Apr.  10 

. Mar  13  Apc.  15  West  Orange.  N.  J . Apr.  10 

. Mor'  ”  Apr.  16  Wayne.  N?b . Mar.  27 

Mar  27  and' Apr.  3.‘  AP--  16  Inland  . Apr.  3 

Mar  *>7  Adv.  Apr.  3. 

vior' V?' on'd ’Anr’  3  Apr.  16  Pawtucket.  R.  I . Apr.  10 

^Mar.  27  and  Apr.  3^_^^  ^ . 

v/ ‘V . 'a{;_'  10  Apr.  17  Arkansas  . Apr.  3 

10 .  Adv.  Apr.  3  and  10. 

Altv  Mn  Anr  1  Apr.  17  New  York.  N.  Y . Apr.  3 

Au?’3  and  io  '  Apr.  17  Columbus.  O . Apr  10 

Apr.^j  ana  lo.  Apr.  17  Cohoes.  N.  Y . Apr.  10 

4  an<i ’iii' ’  ’  ’  Adv.  Apr.  3  and  10. 

Apr.  A  ana  lu.  gavannah.  Ga . Apr.  10 

Anr  3 .  Adv.  Apr.  10. 

•^P'^'  Apr.  18  Goldendale.  Wash . Apr.  3 

i3pr.  18  St.  George,  S.  I.,  N.  Y . Apr.  10 

Apr.  18  Ohio  . Apr.  10 

SEWERS  Apr.  18  Salem,  S.  O . Apr.  10 

Apr.  19  Strathroy.  Ont . Apr.  10 

■  Apr.  10  Apr.  19  Lincoln,  Neb . Apr.  10 

Apr.  3  Apr.  19  Gandy.  Neb . Mar.  27 

Mar  27  Apr.  20  Terra  Haute,  Ind . .■Xpr.  3 

0.  Apr.  21  Wadena.  Minn . Apr.  10 

.Apr.  10  Apr.  21  Indiana  . Apr.  3 

Apr.  21  New  Iberia.  I.A . Apr.  3 

.Apr.  10  Apr.  21  Tulsa.  Okla . Apr.  3 

Mar!  27  Apr.  21  Kent.  Wa.sh . Apr.  3 

.Apr  10  Apr.  22  Spencer,  W.  Va . Mar.  13 

Anr  10  Apr.  22  Toledo.  Ohio . . . \pr.  10 

!Apr!  10  Apr.  22  Salem.  N.  J . Apr.  10 

Adv.  Apr.  10. 

.Apr.  10  Apr.  22  Hartford,  Conn . .\pr.  10 

Anr  10  Apr.  22  Maryland  . .\pr.  10 

Anr'  8  Adv.  Apr.  10. 

Anr  3  Apr.  22  Bellville,  N.  J . Apr.  10 

Anr'  10  Apr.  22  Maryland  . Apr.  10 

Apr.  23  Baltimore.  Md . Apr.  lf» 

Apr.  24  Illinois  . Apr.  .3 

Apr.  24  New  York.  N.  Y . Apr.  3 

Adv.  Apr.  3. 

Apr.  24  New  Mexico  . Apr.  3 

Apr.  24  Auburn.  Me . Apr.  3 

Apr.  15  Copper  Valley.  Va . Mar.  20  Adv.  Mar.  27  and  Apr.  3. 

Apr.  15  I’lainfleld.  N.  J . Apr.  3  Apr.  24  Pormont.  Pa . Apr.  10 

Apr.  15  Rahway.  N.  J . Apr.  3  Apr.  25  Rutherfordton.  N.  C . .Apr.  10 

Apr.  15  Elizabeth.  N.  J . Apr.  3  Apr.  25  Edenburg.  Pa . Apr.  10  FEDERAL  GOVERNMENT  WORK 

Apr.  16  Ottawa.  Ont . Feb.  20  Apr.  27  Pittsburgh.  Pa . Apr.  3 

Apr.  16  O.shkosh,  Wls . Apr.  10  Apr.  30  Akron.  O . .Apr.  10  Apr.  12  Prilling  Plant,  etc. — Buffalo, 

Adv.  Apr.  10.  A)>r.  30  New  A'ork,  N.  Y . Apr  10  N.  A' . Apr. 

Apr.  19  Marshall,  Ill . Apr.  3  May  2  Pennsylvania  . Apr.  10  Adv.  Mar.  27  and  Apr.  3. 

Apr.  22  Kingston,  fi,  Y . Mar.  20  Adv.  Apr.  10.  Apr.  14  Cranes  —  Spec.  3477  — 

Adv.  Mar.  20.  May  5  North  Pakota  . Apr.  10  Boston.  Mass . Mar.  2 

44- . *?•'■  ?!  5  Worthington  AUnn . Apr.  14  Septic  Tank,  etc.  —  Spec. 

Apr  29  Franklin  Pa.  . Apr,  10  May  7  Burlington.  N.  J . Apr.  10  3841— Chatham.  Mass . Apr. 

Adv.  Apr.  10.  May  15  Plymouth.  Wls . Apr.  10  .  ,4  Runain,,  Addition  —  Snec 

Apr  29  Ottawa.  Ont . Ap^.  10  -May  19  Merced.  Cal . Apr.  10  H  Anr 

May  5  Akron.  O.  . Apr u  i  June  10  Clarksville.  Pa . Apr.  3  »  3799  i  ortsmoutn.N.  H..  .Apr. 

a  .  .  ^  ^  ^  Anr  14  r.^MnlinA  Snnnlv  SvstAm.^ 


PROPOSALS 


Apr.  24  New  Hollaml.  N.  C. 
Apr.  29  New  York,  N.  Y. 

.Adv.  .\pr.  3. 

May  6  Paragould.  .Ark.  . 
May  14  Poplar  Bluff.  Mo. 

May  15  Mobile.  Ala . 

.Adv.  .Apr.  10. 


See  Eng. 
News-Record 


INDIISTRI.AL  WORKS 


Apr.  10  Vancouver,  Va . 

.Apr.  12  New  A'ork.  .N.  A'.  .  .  .  , 

Apr.  14  Brooklyn.  N.  A' . 

Apr.  15  Ixmg  Island  City.  N.  A' 

.Apr.  15  New  A'ork,  N.  Y . 

.Apr.  16  Providence.  R.  I . 

.Apr.  16  Winnipeg,  Man . . 

.Apr.  16  New  jOrieans,  La.  ... 

Apr.  16  Bella’ir.  o . 

Apr.  18  Sheboygan.  Wis . 

Apr.  22  Chippewa  Falls,  AVIs. 

May  1  Brainerd,  .Minn . 

May  1  Joplin,  Mo . 


lUTII. DINGS 


.Al>r.  11  Cobleskill.  N.  A’  . 
Apr.  14  Superior.  Wls.  .  .  . 
Apr.  15  Newark  N.  J.  ... 
Apr.  15  Chisholm.  Minn.  . 

Apr.  15  Buhl.  Minn . 

Apr.  15  MempliLs.  Tenn.  . 

.Apr.  15  Chicago.  Ill . 

.Apr.  15  New  Orleans.  I^a. 

Apr.  16  Weston.  Ont . 

.Apr.  16  New  Haven.  Conn 
.Apr.  16  St.  Louis.  Mo.  ... 
Apr.  20  Hurley,  S.  I>.  .  . 
.Apr.  21  .Albany.  N.  A’.  .  . 
.Apr.  21  Moorheail,  .Minn. 
Apr.  22  Bovey.  Minn.  .  .  . 
Apr.  22  St.  lyuiis.  Mo.  .  .  . 

.A|»r.  22  Quinoy.  Cal . 

.Apr.  22  l-ancaster.  Minn. 
Apr.  2t  Springfield.  .Ma.ss. 
Apr.  25  Waterdown  Ont. 
.Apr.  25  Cameron,  Wis.  .  . 
.Apr.  30  A’ancouver.  B.  C. . 
May  1  Wakt  field.  Minn. 
May  1  Virginia.  Minn.  . 
May  1  St.  I-ouis.  Mo.  . 
May  15  Vei-ona,  N.  J.  . . . 


.Apr.  14  Plttston,  Pa . 

Apr.  15  Roanoke.  Va . 

Apr.  17  Pawtucket.  R.  I.  .  .  . 

Adv.  Mar.  27  to  A 
Apr.  21  Highland  Park.  N.  J.  . 
Adv.  Apr.  10. 

Apr.  21  Akron.  O . 

Apr.  22  Cleveland,  O . 

Apr.  22  Akron.  O . 

Apr.  24  Chicago,  Ill . 

Apr.  24  Coatesville,  Pa . 

.Adv.  Apr.  10. 

Apr.  28  Flagstaff,  Ariz . 

Apr.  30  West  Roxbur.v,  Mass. 

May  1  Huluth.  Minn . 

May  6  Newark.  N.  J . 

May  6  Cleveland.  O . 


BRIDGES 


STREETS  AND  ROADS 

Apr.  11  Pennsylvania  . 

Adv.  Mar.  20  to  Apr.  3. 

Apr.  12  .lohnstown.  Pa . 

Adv.  Mar.  27  and  Apr.  3 

Apr.  12  Indiana . 

Apr.  13  Columbus,  O . 

Apr.  14  Johnson  City,  Tenn . 

Apr.  14  Tunica.  Miss . 

Apr.  14  Minneapolis,  Minn . 

Apr.  14  Lincoln,  Neb . 

Apr.  14  Savannah,  Oa . 

Apr.  14  Washington,  Pa . 

Apr.  14  Worthington,  Minn . 

Apr.  14  Louisana  . 

Apr.  14  Newark,  N.  J . . 

Apr.  14  Port  Huron,  Mich . . 

Ar»r.  15  New  York.  N.  Y . 

Apr.  15  Little  Rock,  Ark . . 

'Pr  15  Oregon  . 

Anr.  15  East  Providence,  R.  1 . 


RAILWAYS 


.mar.  ti  Apr.  15  British  Columbia  .... 
'a  144  «  Apr.  15  Ontario . 

•  Apr.  »  ^pj.  15  Pennsylvania  . 

3  Adv.  Apr.  3  and  10. 

.Apr.  3 
.Mar.  20 
.Mar.  20 
.Mar.  27 
.Mar.  27 

.Apr.  3  Apr.  11  Bridgeport.  Conn . 

.Apr.  3  Adv.  Mar.  27  and  J 

.Apr.  10  Apr.  15  Trenton.  N.  J . 

.Anr.  10  Adv.  Mar.  20  to  Ap 

.Apr.  10  Apr.  IB  Ft.  Dodge,  la . 

•  Apr.  10  Apr.  16  Spencer,  la . 

Aprf  10  Apr.  20  Albany,  N.  Y . 

.Apr.  10  Adv.  Apr.  3  and  10. 

.Apr.  10  Apr.  22  Crowley.  La . 

..^pr.  10  Adv.  Mar.  27  to  Ap 


EXCAVATION  AND  DREDGING 
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Bids  See  Enir. 

Close  News-Record 

Apr.  17  Valve  Jacks  — Wheeling. 

W.  \'a . Mar.  27 

Adv.  Mar.  20  to  Apr.  10. 

Apr.  18  Post  Oltlce — Mt.  Pleasant. 

Mich . Mar.  13 

Apr.  21  Post  Odlce  —  Rhinelander. 

Wls . Mar.  13 

Apr.  21  Post  Office  and  Court  House 

— Erie.  Pa . Apr.  3 

Adv.  Mar.  27  to  Apr.  10. 

Apr.  21  Sewage  Disposal  System — 

Washington.  D.  C . Apr.  3 

Apr.  21  Barracks.  Mess  Hall  and 
Officers  Quarters  —  Spec. 

3831 — Vorkiown,  Va . Apr.  10 

Apr.  21  Cranes — Spec.  3827 —  Nor¬ 
folk.  Va . Apr.  10 

Apr.  21  Officers  Quarters  —  Spec. 

3829  —  South  Charleston. 

W.  Va . Apr.  10 

Apr.  21  Oalvanlslng  Plant  —  Spec. 

3772 — Norfolk.  Va . Apr.  10 

Apr.  21  Pump  House — Spec.  3826 — 

Rockaway.  N.  Y . Apr.  10 

Apr.  21  Roads — Spec.  3850 — Indian- 

head.  Md . Apr.  10 

Apr.  22  l.ighthouse  —  Baltimore. 

V’a . Apr  10 

Apr.  23  Post  Office — Ollmer.  Tex.. Mar.  13 
Apr.  23  Earth  Work — St.  L.ouls. 

Mo . Mar.  27 

Adv.  Apr.  3  and  10. 

Apr.  23  Soil  and  Sod — Oalveston. 

Texas  . Apr.  3 

Apr.  23  Ia>vee  Work  —  St.  Louis, 

Mo . Apr.  10 

Adv.  Apr.  3  and  10. 

Apr.  24  I.ookout  Gallery — Saginaw, 

Mich . Apr.  10 

Adv.  Apr.  3  and  Apr.  lO. 
Apr.  24  Dredging  —  San  Francisco. 

Cal . Apr.  3 

Apr.  25  Towhoat  —  Memphis.  Tenn. .  Apr.  3 
Adv.  Mar.  27  to  Apr.  10. 

Apr.  26  Dredging — Norfolk.  Va . Apr.  10 

Adv.  Apr.  10. 

Apr.  28  Dredging — New  York,  N. 

Y  . Apr.  3 

A|>r.  28  officers  Quarters  —  West 

Point,  N  Y . Apr  3 

Adv.  Apr.  3  and  10. 

Apr.  28  Dormitory.  Bismarck.  N.  D.Apr.  10 
Apr.  29  Dredging  —  New  York.  N. 

V  . Apr  3 

Adv.  Mar.  27  and  Apr.  3. 

Apr.  29  Foundation — Pamlico  Sound. 

N.  C . Apr  10 

Apr.  30  Levee  Work — St.  Louis. 

Mo . Apr.  3 

Adv.  Apr.  3  and  10. 

Apr.  30  Accumulators,  etc. — I.iOUl8- 

ville.  Ky . Apr.  10 

Adv.  Apr.  3  and  10. 

May  1  Wharf — Boston.  Mass . Apr.  3 

May  3  Dredging  —  Jacksonville. 

Fla . Apr.  3 

Adv.  Apr.  3. 

May  5  Dredging — Wilmington. Del.  .\pr.  10 
Adv.  Apr.  10. 

May  6  Lock  and  abutment — Cin¬ 
cinnati,  O  . Apr.  10 

Adv.  Apr.  10. 

May  8  Marine  Railway  —  Ft. 

Mifflin.  Pa . Apr.  10 

Adv.  Apr.  10. 

May  8  Post  Office — Mount  Pleas¬ 
ant..  Tex . Apr.  10 

May  8  Marine  Railway  —  Ft. 

Mifflin.  Pa . Apr.  10 

May  9  Rock  C  rusher  —  Florence, 

Ala . Apr.  10 

May  9  Dre<lglng  —  New  York. 

N.  Y . Apr.  10 

Adv.  Apr.  10. 

May  12  Dredging  —  New  York. 

NY . Apr.  10 

Adv.  Apr.  10. 


MISCELLANEOUS 

11  Culvert — T^ockport.  N.  Y. ..Apr.  3 
11  Paving  Material  —  Maple¬ 
wood.  N.  J . Apr.  3 

11  Paving  Material  —  Provid¬ 
ence.  R.  I . Apr.  3 

Adv.  Mar.  27  to  Apr.  10. 

11  Trestle — Trenton,  N.  J . Apr.  3 

14  Trap  Rock  —  East  Orange. 

N.  J . Apr.  10 

14  Tanks,  etc.  —  Long  Island 

City,  N.  Y . Apr.  10 

15  Pipe — Newark,  N.  J . Apr.  10 

15  Asphalt  Flux,  etc. — Ottawa, 

Ont . Apr.  10 

15  Pipes.  Etc. — Detroit.  Mich. .Apr.  t 


Bids  See  Eng. 

Clase  News-Record 

Apr.  17  Stone,  etc. — St.  George.  S. 

I.,  N.  Y . Apr.  10 

Apr.  18  Steel  Piping — Los  Angeles, 

Cal . Apr.  10 

Apr.  21  l..evee — Port  Allen,  I.A . Apr.  3 

Apr.  22  Road  Oil — Fresno.  Cal . Apr.  10 

ArT.  22  Steel — Philadelphia,  I’a....Apr.  10 
Ap*.  28  Repairing  and  Repainting 
Court  House  —  Lancaster, 

Pa . Apr.  10 

Adv.  Apr.  10. 

Apr.  29  Freight  Shed — New  York. 

.NY . Apr.  3 

Adv.  Apr.  3. 

Apr.  29  Meter  Pipes — Toledo.  O....Apr.  10 
Apr.  30  Dam.  etc. — Scituate,  R.  I.  ..\pr.  10 
Adv.  Apr.  10. 


Where  name  of  offlrial  l«  not  given, 
Inquirire  should  he  addrrened  to  CHty 
Clerk,  County  Clerk  or  eorreapondlng 
omrial. 


Waterworks 

PROPOSKO  WORK 

I-n..  Cllenmora — City  plans  to  build  water¬ 
works  system.  X.  A.  Kramer.  Magnolia. 
Miss.,  engr. 

Minn..  Albert  Len — City  receives  bids 
al>out  May  1,  building  1,500,000  gal.  rein.- 
con  reservoir  and  15,000  gal.  rein. -con. 
pressure  tank.  About  $50,000.  J.  H.  A. 
Brahtz.  320  Commercial  Bldg.,  St.  Paul, 
consult,  engr. 

Tex..  Stamford — City  having  plans  and 
specifications  made  for  waterwork  Improve- 
nients  to  include  concrete  dam  with  tur¬ 
bine  engines,  reservoir  200  ft.  wide.  10  ft. 
deep  and  1  mi.  long.  About  $400,000. 

Okin.,  Chandler — City  plans  election  to 
vote  on  $10,000  bonds  to  repair,  renew,  ex- 
t<  nd  and  improve  waterworks  system  and 
$5000  bonds  to  improve  and  extend  mains 
and  submains  of  sewerage  system.  D.  D. 
Lanshaw,  city  elk. 

Okla.,  Newkirk — City  receives  bids  about 
May  20.  rebuilding  electric  light  and  water¬ 
works  plants.  W'ork  involves  22.000  ft.  4-6 
in  c.  1.  pipe,  two  40  h.  p.  motors  and  three 
165  h.  p.  oil  engines.  About  $170,000.  H. 
G  Olmsted,  city  engr.  Noted  Mar.  27. 

Arix.,  Flagstaff — J.  Marshall,  supt.  water 
wks  comn.,  recommends  that  city  build 
reservoir.  About  $150,000. 

Cal.,  ilermosa  Beach — City  directed  B. 
Brown,  city  elk.,  to  communicate  with  en¬ 
gineers  regarding  construction  of  water 
system.  About  $100,000  may  be  expended 
for  project. 

BIDS  DE8IRED 

N.  J„  Bayonne — Until  Apr.  18,  by  Bd. 
Comrs..  furnishing  and  laying  3100  ft.  30 
in.  water  pipe  upon  pile  and  timber  founda¬ 
tion  on  east  and  west  banks  of  Hacken¬ 
sack  River,  double  30  in.  c.i.  pipe  with 
flexible  joints  In  trench  to  be  dredged  under 
Hackensack  River,  valves,  connections,  etc. 
M.  R.  Sherrerd.  20  Clinton  St..  Newark, 
consult,  engr.  Noted  Feb.  27  ;  advertised  in 
this  issue. 

N.  C..  Benson — Until  Apr.  24,  by  Mayor 
and  Bd.  Comrs.  for  water-works,  electric 
light  plant  and  sewerage  systems.  Work 
Involves  deep  well  and  pump,  combined  wa¬ 
ter  and  electric  station,  60  and  100  kw. 
units,  boilers,  pumps  and  reservoir.  5  mi. 
water  pipe  lines.  4  ml.  sewers  and  sewage 
di.sposal  plant;  (no  bids  on  electric  dis¬ 
tribution  system).  G.  C.  White,  Durham, 
engr. ;  advert i.sed  in  this  issue. 

<1.,  .%kr»n — Until  Apr.  18.  by  H.  S.  Morse, 
dir.  pub.  serv.  furnishing  a  1.  pipes  as  fol¬ 
lows.  140  tons  36  in.  Class  (B).  11  tons 
30  in.  Class  (C).  88  tons  12  In.  Class  (B). 
70  tons  10  in.  Class  (B),  15  tons  8  in.  Class 
(B),  30  tons  8  In.  Class  (C),  130  tons  6  In. 
Class  (B).  60  tons  6  In.  Class  (C),  10  tons 
4  in.  Class  (B).  20  tons  4  In.  Class  (C),  and 
124  tons  special  castings;  advertised  in  this 
issue. 

3lirh.,  Dearborn — Until  Apr.  18.  by  F.  C. 
Reamer,  village  elk.,  building  4550  ft.  6  In. 
and  112  ft.  10  In.  c.l.  watermains,  to  In¬ 
clude  hydrants,  valves,  valve  fittings  and 
valve  boxes.  C.  W.  Hubbel.  2348  Penob¬ 
scot  Bldg.,  Detroit,  engr.  Noted  Apr.  3. 

PRICES  AND  CONTRACTS  AW.ARDED 
(ft'Indlcates  award  of  contract.) 

N.  Y.,  New  York — H.  J.  Hayes,  comr. 
water  supply,  gas  and  electricity.  Municipal 
Bldg  .,  reoetvea  bids  Apr.  1,  compieiin.g 


abandoned  contract  for  furnishir..:  ,uiiv 
ering  and  laying  12  in.  water  m  ,  n 
East  River  from  East  140th  .St  i.) 
Brother  Island,  and  hauling  i.vm, 

water  mains  in  East  140th  .St 
North  Brother  Island.  Bronx  l!(,r..  fr,"" 

Masterson  Constr.  Corp.,  New  York 
$6900;  W.  F.  Crowley,  301  Souili  tL  s< 
Brooklyn.  $7150;  H.  ft.  Fox.  Si  l^si  .^'i; 
St.,  $7800.  Noted  Mar.  27. 

★  N.  D.,  Minot — City  let  contract  l.uiMi... 
3.000,000  gal.  rein. -con.  reservoir,  to 
wn^&^Ness.  Minot.  About  $54,577, 

★  Okln.,  Potean — City  let  contract  Imi'dme 

waterworks  system,  to  Merkle  .Mcliv  '  (\ 
508  Interstate  Bldg..  Kansas  City  Mo'  tui 
780.  Noted  Feb.  20.  ’  ' 

Sewers 

PROPOSED  WORK 

N.  Y.,  RnrheHter — City  plans  to  build 
sewer  and  pave  Chili  Ave.  from  G.-ms.-. 
Park  Blvd.  to  Barge  Canal.  Al>out  $ldii. 
000.  A.  C.  Poole,  city  engr. 

N.  J.,  PhillipHburg — City  voted  $65,nitu 
bends  to  build  sewerage  system  and  sew 
age  disposal  plant.  C.  E.  Tildon.  city  engr 

Flu.,  Leesburg — See  "Streets  and  Roads  " 

Ala.,  Florence — City  plans  to  Issue  {lOti. 
000  bonds  to  build  Sanitary  Sewerage 
System  No.  2.  R.  E.  Mead,  city  engr 

Ind.,  Terre  Haute — City  plans  to  Uy 
6300  ft.  vitr.  sewer  pipes  in  various  streets 
About  $11  .000.  R.  A.  Koerner,  city  engr 

WU.,  Oconto  Falls — Village  voted  $2fl.00C 
bonds  to  build  sewerage  system 

Okla.,  Chandler — See  "Waterworks." 

Okla.,  Lindsay — City  plans  to  build  sew¬ 
age  disposal  plant  and  sewers  In  various 
streets.  About  $65,000.  Bonham  Kng.  Co, 
1300  Colcord  Bldg.,  Oklahoma,  engrs. 

Arts.,  Clifton — City  voted  $150,000  bonds 
to  build  sanitary  sewers  and  sewage 
treating  plant.  A.  J.  Kerr,  town  engr. 
Noted  Feb.  27. 

Cal..  Fresno — City  receives  bids  in  .April 
or  May.  building  trunk  line  sewerage  system 
In  North  F'resno  Sanitary  Sewer  Hnst 
About  $200,000.  Bonds  voted  for  project 
C.  Murray,  city  engr.  Noted  Dec.  26. 


BIDS  DESIRED 

Mass.,  West  Roxbury  (Boston  P.  O. ) — 
I’ntil  Apr.  30,  by  T.  F.  Sullivan,  comr.  pub. 
wks.,  Boston,  for  sewerage  system  in  Cen¬ 
ter  St.  between  South  and  Siiring  .Sts.,  and 
outlets  in  Central.  Guernsey  and  i-a  (iVange 
Sts. 

N.  4.,  Highland  Park  (New  Brunswick 
P.  O. ) — Until  Apr.  24.  by  Boro  (Council,  Fire 
House,  Raritan  Ave..  building  storm  sewers 
and  drains.  J.  T.  Hopkins,  boro  engr. ; 
advertised  in  this  i.ssue. 

Pa. ,~Coale«vnie— Until  Apr.  24.  by  W  S 
G.  Cook,  city  elk.,  building  storm  water 
drain,  5400  lln.ft.  long  varying  in  size 
from  36-87  In.  Brick,  segrmental  tile  block, 
or  rein.  con.  pipe  In  part  or  whole.  Work 
Involves  25  manholes  and  80  storm  water 
Inlets  with  necessary  vltr.  pipe  connections 
C.  A.  Niles,  city  engr. ;  advertised  in  this 
issue. 

Pa.,  Dormont — See  "Streets  and  Roads" 

Pa.,  Plftston— Until  Apr.  14.  by  city, 
building  lateral  sewer  on  Dock  St,  frnm 
South  Main  St.  westerly  to  the  Lehigh  Val¬ 
ley  R.R.  tracks.  W.  F.  McHugh.  cit>  elk 

O. .  Akron— Until  Apr.  21.  by  Coventry 
l.and  &  Impvt.  Co.,  1115  South  Main  St  . 
furnishing  material,  and  completing  various 
sanitary  sewers,  house  branches  and  water 
services  in  Firestone  Park.  Work  involves 
2350  ft.  8  in..  910  ft.  10  In.  and  4I0  ft 
6  In.  vitr.  pipe  sewers.  200  water  services, 
including  1500  ft.  lead  or  galvanized  iron 
pipe.  etc.  About  $16,000.  A.  B.  Murphy. 
1115  South  Main  St.,  engr. 

O.,  Akron — lentil  Apr.  22.  by  Comrs  Sum¬ 
mit  Co.,  building  sewerage  system  to  m' 
known  as  Tallmadge  Dlst.  No.  1.  Work  in¬ 
volves  2600  ft.  12  In.  vitr.  pipe  About 
$20,000. 

O.,  Cleveland— City  Is  receiving  bi^s 
building  sewer  In  East  76th  St.  front 
Woodland  Ave.  to  East  75th  St.,  Involving 
850  ft.  12-18  in.  vitr.  pipe;  East  96th  St 
from  Seminal  to  Lowell  Aves.,  300  It  i* 
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Sowers  iitiiiuod) 

,itr  Ill'.';  Kast  19th  St.  from  Prospect 

/I  ntf  I  WPS.,  S40  ft  12-20  In.  vltr.  pipe. 

l>in-  plank  and  timber,  330 
j-,onO  ft  ft  No.  2  C  brick 

ft-  i'  «,.ii  Ave.  from  Kast  96th  to 
340  ft.  12  In.  vltr.  pipe;  Hast 
Sr.,  St  ‘  from  Quincy  Ave.  to  north  end  of 
*'1  105  ft.  12  In.  vltr.  pipe  ;  St  Clair 
'from  I'last  88th  lo  93rd  Sts.,  1590  ft 
Vm  In  vlr.  pipe:  East  130th  St.  from 
•i  10  we.  to  ffty  limits,  1280  ft  12-20 
pipe:  Adefbert  Rd.  from  Euclid 
?  to  Ni  w  York  Central  Ry.,  40  ft.  12- 
iV  in*  vitr  pipe.  710  ft  No.  4  C  and  950 
n  vi)  3  C*^brlck  sewers;  East  131st  St 
from  °iro.iuol8  Ave.  to  city  limits,  1280  ft 
in  'vitr.  pipe ;  Ada  Ave.  from  Lynn 
p'r  to  Ltkevlew  Rd..  480  ft  8-12  In.  vltr. 

L-  P  ist  18th  St  from  Prospect  to  Cen- 
SO  "t-  12  In.  vltr.  pipe,  830  ft 
8  C  brick  sewer,  lo  cu.yd.  class  B 
^ncrete  2.5.000  ft.  b.m.  hardwood  BrillaBe, 

^  000  fi  h.tn.  plank  and  timber.  R.  Hoff¬ 
man,  city  engr. 

o  cievoland — Until  May  6.  by  E.  Shat- 
ii.rk'  comr.  purchases  and  supplies,  219 
ntv  Hall  Bldg.,  building  sewage  treatment 
tiorks  at  Westerly  site.  W'ork  includes 
chainher.s,  2  story,  settling  tanks,  out¬ 
fall  conduits,  buildings  and  appurtenances, 
and  involves  15.000  lin.ft.  wooden  piling, 
jnono  eii.yd.  excav..  15,000  cu.yd.  concrete, 
S'lli  tons  steel  reinforcement.  60  tons  c.l. 
piping,  etc.;  advertised  in  this  issue. 

Ill  Chirago — Until  Apr.  24.  by  J.  Mc- 
Oillen  elk.  sanitary  dist..  Room  700.  910 
South’ Michigan  Ave.,  building  Des  Plaines 
River  Sewage  treatment  works ;  consist¬ 
ing  of  Dlv.  A,  sewage  treatment  plant.  In¬ 
cluding  excav..  concrete,  reinforcing  steel, 
ci  piping,  etc.;  IMv.  C,  structural  steel; 
Div  N.  traveling  crane ;  Dlv.  O.  pumping 
machinerv,  including  three  14  In.  centrifu¬ 
gal  pump.s :  Div.  P.  eh-cTrical  equipment. 
Including  vertical  shafts;  Dlv.  R.  blowers; 
Div.  V,  sluice  gates ;  Div.  W.  venturi  me¬ 
ters. 

.\rli..  Flagstaff — Until  Apr.  28,  by  A.  A. 
Jnhn.Hton,  town  elk.,  building  and  extending 
luinltary  sewerage  system.  About  $96,000 
jvailab'ie.  Olmested  &  Olllelen,  1112  Holl¬ 
ingsworth  Bldg.,  Los  Angeles,  Cal.,  engrs. 
.Voted  Jan.  30  ;  advertised  in  this  issue. 

PRICES  ANP  CONTK.ACTS  AWARDED 
(^Indicates  award  of  contract) 

ttMass.,  Boston— -City  let  contracts  lay¬ 
ing  610  ft.  10  and  15  In.  vltr  clay  sewer 
pipes  in  Cameron  and  Tovar  Sts.,  involving 
tuo  cu.yd.  earth  trenching,  to  Daddario 
t  Booth.  Mattapan,  $2133  ;  740  ft,  10-16 
in.  pipe  in  Levant  and  Tebro  Sts.,  involving 
'»n  cu  vd.  earth  trenching,  to  A.  Cefalo. 
Roslindale,  $3016;  600  ft.  10-12  In.  pipe  In 
fleer  St.,  Involving  600  cu.yd.  earth  trench¬ 
ing,  to  A.  Baruffaldl,  Somerville,  $2977. 

N.  Y.,  Brnokl.vn — E.  Rlegelmann,  boro. 
pres.,  received  lowest  bids  building  sewer  In 
Ri-msen  and  Utica  Aves.,  from  L.  Kallscher, 
1225  Myrtle  Ave,,  $239,088  ;  J.  R  Cogan. 
233  Bway.,  New  York  City,  $269,000 ;  Rogers 
fc  Haggerty,  $272,000.  Noted  Mar.  27. 

★  N.  Y.,  DiiffsJo — City  will  remove  between 
2  and  3  mi.  deiiosit  estimated  at  4342  eii,vd. 
from  8  ft.  trunk  sewer  without  diverting 
flow.  Work  will  be  done  by  day  labor. 
Voted  Feb.  27. 

X,  4.,  Newark — Passaic  Valley  Sewerage 
Comn.,  820  Essex  Bldg.,  received  bids  build¬ 
ing  Sect.  30  of  Newark  Branch  Sewer,  tun¬ 
nel  method  from  North  Eastern  Constr.  Co., 
225  5th  Ave.,  New  York  City,  $251,001  ; 
open  trench  method,  from  Foundation  Co., 
233  Bway.,  New  York  City,  $215,789.  Noted 
Mar.  6 

★Fla.,  Moore  Haven — See  “Streets  and 

Roads." 

.  *}li‘*s-.  Paseagonla — City  let  contrMt 
building  sewerage  system,  to  J.  C.  Mishler, 
ins  Spruce  St.,  Chattanooga,  Tenn.  About 
$64,416. 

O. ,  Cleveland — City  received  bids  build¬ 
ing  sewer  (1)  In  9  ml.  Creek  from  East 
l.iznd  SL  to  point  westerly,  (2)  Nottingham 
Rd.,  from  St.  Clair  Ave.  to  New  York  Cen¬ 
tral  &  St,  Louis  Ry..  Plan  "A.”  (3)  Not¬ 
tingham  Rd.,  Plan  “B,”  (4)  Oifford  Ave. 
from  West  45th  to  West  55th  Sts.,  (5) 
'lest  28th  St.  from  Montclair  to  Natchez 
Ayes.,  (6)  Hood  Ave.  from  West  2l8t  to 
west  28th  Sts.,  (7)  West  2l8t  St.  from 
Saratoga  St.  to  city  limits.  (8)  West  47th 

from  Clark  to  Oakley  Aves.,  (9)  West 
18th  St.  from  Forestdale  to  Wlllowdale 
Aves.,  (10)  West  32nd  SL  from  Barber 
Ave.  to  westerly  end  of  same,  (11)  Joy 
Court  from  West  80th  to  West  32nd  Sta. 
irimi  W.  p.  Gibbons,  340  Leader-News 
HlflB.  (1)  $11,266,  (3)  $43,932,  (5)  $3244, 


(7)  $1953,  (9)  $879;  W.  McDowell.  10,319 
Miles  Ave..  (1)  $12,237,  (2)  $44,002;  M. 
Nichols  &  Son,  11,422  Fairchild  Ave.,  (1) 
$13,168;  D.  Zulls,  10,501  Hudson  Ave.,  (2) 
$39,593  ;  Randell  &  Cooper.  Lorain.  (2) 
$44,946  ;  J.  Duff  &  Co.,  603  Marshall  Bldg.. 
(3)  $41,440  ;  P.  Ciracl.  11,811  Browning 
Ave.,  (3)  $44,576  :  H.  Hahn,  2973  East  78th 
SL.  (4)  $4956  ;  li  Cesa  &  Son,  2462  Bald- 
win  ltd.,  (4)  $5686;  Brookslde  Constr.  Co., 
3905  West  20th  SL,  (4)  $5706,  (5)  $2064, 
(6)  $4201,  (7)  $1329  ;  George  Bros.,  1148 
Bolivar  Rd.,  (5)  $2610,  (6)  $5072  ;  lannetta 
Bros.,  2064  East  125th  SL,  (6)  $4987;  Af- 
toon  Sc  Joseph,  887  The  Arcade,  (8)  $1591  ; 
A.  Mahmood,  9802  Enclld  Ave..  (8)  $2050, 
(10)  $1039,  (11)  $736  ;  N.  Salem.  237  Brad¬ 
ley  Court,  (8)  $2052,  (10)  $957,  (11)  $884  ; 
Amata  Contg.  Co..  343  The  Arcade,  (9) 
$874  :  Frederick  &  Hosanic.  635  Bradley 
Court.  (9)  $880;  Yahya  Bros.,  8539  Inde¬ 
pendence  Rd.,  (10)  $998,  (11)  $833.  Noted 
Mar.  27. 

MIrh.,  Detroit — Dept.  Pub.  Wks.  received 
bids  trenching,  baokfllllng.  and  laying  (a) 
8158  fL  24  In.  vltr.  crock  sewer  arms  In 
Livernols  Ave.  ;  (b)  4786  ft.  5  ft.  6  In. 
cylindrical  sewer  In  Alter  Road,  and  Mack 
Ave.  from  point  224  ft.  north  of  Charlevoix 
to  Bedford  Aves.,  from  R.  D.  Baker,  1415 
Penobscot  Bldg.,  (a)  $6000 ;  J.  F.  Affeld, 
Ford  Bldg.,  (a)  $0369;  (b)  $77,040  ;  West¬ 
ern  Constr.  Co..  Ford  Bldg.,  (a)  $6500  •  J. 
A.  Mercler,  216  Hammond  Bldg.,  (b)  $78,- 
016;  W'alker  &  Teltert.  Wlnsdor,  OnL,  (b) 
$81,429.  Noted  Apr.  3. 

III.,  Chirago — Bd.  Local  Impvts.  rt-celved 
bids  Mar.  28,  building  Augusta  Ave.  sewer¬ 
age  system  from  north  branch  of  Chicago 
River  to  west  line  of  block  1.  Elstons  Ad¬ 
dition  to  Elstons  Ave.,  Augusta  SL  to  Cali¬ 
fornia  Ave. ;  Noble  SL  from  Augusta  to 
Klnzie  Sts. ;  North  Leavitt  St.  from  North 
Ave.  to  Klnzie  St.,  (a)  with  permanent 
pavement,  (b)  without  permanent  pavement, 
from  Ryan  Co.,  4600  West  Division  SL,  (a) 
$1,079,816  :  (b)  $909,760;  H.  J.  McNlchols 
Co.,  924  South  Kllbourne  Ave.,  (a)  $1,173,- 
970:  (b)  $997,907  ;  J.  W.  F'arley,  118  North 
La  Salle  St.,  (a)  $1,147,790;  (b)  $974,865. 
Noted  Mar.  20. 

Minn.,  St.  Paul — City  received  no  bids 
furnishing  labor  and  material  building  Port¬ 
land  Ave.  outfall  sewer  from  Mississippi 
River  to  point  808  ft.  cast  and  sewer  in 
Sommervllle  Ave.  from  Mississippi  River  to 
point  1420  ft.  northeasterly,  $3229  and  $41,- 
773  respectively.  Bids  will  probably  be  re¬ 
advertised.  G.  Clausscn,  city  engr.  Noted 
Mar.  27. 

★Tex.,  Dallas — City  let  contract  building 
sewer  in  Jefferson  Ave.  from  10th  to  Mar¬ 
salis  Sts.,  to  F.  A.  Eldridge,  Dallas.  $12,281. 
Work  Involves  1347  ft.  30-86  in.  reln.-con. 
and  600  ft.  18-24  in.  vitr.  tile  pipe.  Noted 
Mar.  18. 

Bridges 

PROPOSED  WORK 

Oa.,  Valdosta — Comrs.  Lowndes  Co.  plan 
to  build  bridge  over  Wlthalacoochee  River 
on  National  Highway.  About  $50,000. 

WIs.,  Menasha — City  having  plans  pre¬ 
pared  by  E.  B.  Parsons,  engr.,  Watertown, 
building  400  ft.  reln.-con.  bridge  over  Fox 
River,  24  ft.  driveway  and  2  walks.  About 
$84,000.  Noted  Feb.  6. 

Montana — See  “Railways." 

Ark.,  Fayettvllle — V.  P.  Knott,  engr., 
Fayettville,  and  State  Highway  DepL,  Little 
Rock,  receives  bids  about  Apr.  15,  building 
steel  bridge  about  9  mi.  from  here,  con¬ 
sisting  of  one  100-125  ft.  span,  12-16  ft. 
roadway  and  100  ft.  approach,  involving  50 
yd.  or  more  of  concrete  piers  and  abutments, 
also  one  near  Woolsey  and  Brentwood  Twps. 
156-200  ft.  long,  consisting  of  2  steel  spans 
and  approach.  12-16  roadway,  pier  and 
abutments  of  concrete. 

W’ssh.,  Metsline — J.  H.  Sexsmith,  New- 
porL  has  applied  to  Comrs.  Pen  d'Greills 
Co.  (Newport)  for  a  franchise  to  build  and 
operate  toll  bridge  over  Pen  d’Orellle  River 
here.  About  $35,000. 

Que.,  Ste.  Anna  de  la  Perade — City  pl^s 
to  build  concrete  and  steel  bridge,  75  fL 
long.  18  ft.  wide,  over  Gendron  River. 
About  $15,000.  A.  Des  Aulniers,  mayor. 

Ont.,  8t.  Mary’s — Town  council  plans  to 
build  memorial  bridge.  About  $20,000.  1. 

S  Runee,  Gordon  Blk.,  Stratford,  archL 

BIDS  DESIRED 

Pa.,  Franklin — Until  Apr.  29,  by  Comrs. 
Venango  Co.  building  following  bridges: 
1 — bridge  over  Scrubgrass  Creek,  1  ml. 
north  of  Cllntonvllle,  Clinton  Twp.,  to  be 
known  us  Crawford  Bridge ;  bids  will  be 
accepted  on  following  typ^  of  structure ; 
(a)  rein,  con.,  consisting  of  66  ft.  arch 
span,  15  ft.  rise  with  three  16  ft.  approach 


spans,  (b)  stone  arch,  with  66  ft.  Span  and 
20  ft.  rise,  (c)  Pony  Warren  truss,  102.5  ft. 
span,  16  ft.  r«>adway  with  variety  of  floor 
types,  both  cut  stone  and  concrete  abut¬ 
ments.  No.  2 — bridge  over  North  Sandy 
Creek  In  Polk  Boss,  either  steel  iiony  truss, 
46  ft.  span  with  18  ft.  roadway  and  creo- 
soted  wood  bloi-k  floor  or  through  glrtler, 
rein.  con.  bridge  of  same  span  and  road¬ 
way  with  concrete  floor.  Both  tyia-s  on 
rein.  con.  abutments.  No.  3 — repairing 
present  concrete  floor  of  Washington  St. 
bridge  with  tarvla  KP  and  laying  thereon 
crensoted  wood  block  floor  on  1  In.  sand 
cushion ;  advertised  In  this  Issue. 

O.,  Akron— Until  May  6.  Comrs.  Sum¬ 
mit  Co.  furnishing  materials  and  building 
North  Hill  Vla<luct,  reln.-con.,  2790  ft.  long, 
will  have  16  arch  spans  from  116-191  ft. 
long,  12  short  girder  spans.  52  ft.  roadway 
and  two  10  ft.  sldew.alks.  Certain  piers 
will  rest  on  sand  and  gravel,  others  on  con¬ 
crete  piles,  advertised  In  this  issu^ 

WIs.,  Oshkosh — Until  Apr  16.  by  Rd,  ihil). 
Wks.,  building  470  ft.  brldgt*  over  Fox  River 
on  Gregon  and  Jackson  Sts.,  38  ft.  wide, 
W.  F.  I’orath,  comr.  Scherser  Rnlling, 
Lift  Bridge  Co.,  6454  Everett  Ave..  I’hl- 
cago,  engrs. 

Xllnn.,  M’sdena — See  “Mtreets  and  Roads;” 
Ont.,  Ottawa — Until  Apr.  29,  b>'  Rd.  Con-i 
trol  building  bridge  over  Rideau  -River  on 
SL  Patrick  St.  Bids  will  be  received  on  (a) 

4  arch  reln.-con..  (h)  steel  half  trough  plate 
girder  bridge,  four  120  ft.  spans,  4  3  ft.  8 
In.  between  main  girders,  hracketted  side¬ 
walk  on,  each  side.  About  $190,000>  A.  F 
McCallum,  city  engr. 

Xfan..  Ethelbert  —  City  receiving  bids 
building  3  reln.-con.  bridges.  About  $20,000. 

PRICES  AM)  CONTR.ACTS  aII’ARDED 
(★Indicates  award  of  contract) 

★  s.  r..  Oaffney — Southern  Jly.  let  contract 
building  reln.-con.  bridge,  on  Montgomery 
St.,  to  M.  M.  Elkins,  OTiffney,  $60,000.  Noted 
Oct.  10.  1918. 

.★Oa,.  OglethoriK-s-Comrs.  Macon  Co.  let 
contract  building  steel  and  reln.-con.  bridge 
over  Flint  river,  between  here  and  Monte¬ 
zuma  Contr.  No.  1  to  Austin  Bros.  Bridge 
Co.,  156  Greenwood  Ave.,  Atlanta.  $45,040  ; 
Centr.  No.  2  and  3  to  NIcholos  Contg.  Co.. 
Tru.st  Co.  of  Georgia  Bldg.,  Atlanta.  $81,464 
and  $27,558  respectively.  Noted  Jan.  30. 

★  XIIss.,  Charleston — Lamb-Fish  Lumber 
Co.  let  contract  building  sub-  and  super¬ 
structure  of  steel  bridge  over  Tallahatchle 
Rlver,  7  ml.  west  of  here,  to  Gould  Contg 
Co.,  Ind.  Bldg.,  Nashville,  Tenn.,  about 
$23,000  (erection  only,  all  matertals  fur¬ 
nished  by  owners).  Noted  Feb.  27. 

WIs.,  Janesville — City  received  bids 
building  324  ft.  reln.-con.  bridge  over  Rock 
River  on  Jackson  St.,  six  54  ft.  spans,  55 
ft.  wble,  from  Wausau  Iron  Wks.,  Waustiu, 
$78,400  ;  Koss  Constr.  Co..  Ist  and  Court 
Sts.,  IXes  Moines,  la..  $82,990  ;  J.  1’.  Cullen 
&  Son,  Janesville,  $84,126.  Noted  Mar.  6. 

★  N.  D..  Wllllston— Comrs.  Williams  Co. 
let  contract  building  concrete  culverts  and 
bridges  on  Federal  Aid  Project  No.  3.  to 
Independent  Bridge  Co..  Minneapolis,  Minn. 
Work  Involves  681  cu.yd.  excav.,  326  cu  yd. 
Class  (A)  concrete:  207  cu.  yd.  Class  (B) 
concrete  and  1252  Hn.  ft.  piling.  Total 
cost  $26,248. 

★  Mo.,  Kansas  City — City  let  contract 
building  concrete  and  steel  viaduct  over 
Kaw  River  on  23rd  St..  1600  ft.  long.  60  ft. 
roadway,  to  A.  S.  Hecker  Co.,  TTnion  Ave., 
Cleveland,  O.  Cost  plus  percentage  basis, 
subject  to  approval  of  council.  Noted 
Jan.  23. 

Structural  Steel 

PROPOSED  WORK 
OnL,  Toronto — See  “Miscellaneous.’* 

Reinforced  Concrete 

PROPOSED  WORK 

N.  Y.,  New  York — See  “Industrial  Worlts." 
Minn.,  Cloqnet — See  “Buildings.’’ 

BIDS  DEHIREO 

Minn..  Wadena — See  “Streets  and  Roads.” 
CaL.  Merced — See  “Streets  and  Roada’’ 
PBICEH  AND  f'ONTRACTH  AWARDED 
(★Indicates  award  of  contract) 

★Pa..  Phlla. — See  “Miscellaneous.** 

Streets  and  Roads 

PROPOSED  WORK 
Masnnetineetts — State  Highway  Conw.. 
Roston,  plans  to  build  18  ft.  highway  be¬ 
tween  G^rville,  Hyannts  and  Centerville 
Twps.,  Barnstable  Co.  About  $25,000. 
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^  StrectH  an<l  Koadn  (Continued) 

i  M»hh.,  Medford — (BoHton  P.  O.) — City  re- 

'  oeiveH  hida  in  aummer  wideninK  Klveraide 

Ave.  to  60  ft.  ;  D-adjuatinK  Interaeetlon  of 
«  Main,  Salem  and  HIkIi  Sts.,  bituminous 

macadam.  About  JIOO.OOO.  Noted  Jan  23. 

[I  N.  Y..  KfM'hrHtrr — See  "Sewers" 

>.  V..  Seiieea  FallN — Bd.  Trustees  ap- 

.  pioved  petition  to  pav»  Kumsey  and  Clinton 

Sts.  to  village  lM»undary.  Kail  St.  to  Black 
j|  l>r»ok  ltd..  Itoute  No.  6. 

f  N.  J..  llaekenNark — Bd  Kre«‘holder8  Ber- 

l  (fell  ('o  plan  to  Improve  4.63  ml.  Paterson 

I  T’lank  ltd.,  either  with  6  In.  concrete  base 

f  and  Kranite  bUs'k,  cost.  3145,000,  recliffed 

I  fCianite  blook.  $121,000  or  lay  5  in.  concrete 

j  has*'  on  present  surface  $61,000.  A.  Mc- 

t  Cl.are.  c/o.  .•nar. 

I  N.  4.,  Newitin — Comrs.  .Sussex  Co.  plan  to 

!  expend  $56,205  to  build  roads  during  year 

ji  N.  4.,  Trenton — City  plans  to  widen  East 

5  Kront  St.  from  Willow  to  MontRomery  Sts. 

I  .\boui  $450,000.  Election  will  be  held  soon 

I  to  vote  on  Imnds  for  project. 

;  N.  4..  Verona — Town  soon  lets  contract 

)  bullditiK  10.000  ft.  concrete  curb  on  Bloom- 

tleld  Ave.  from  Montclair  line  to  North 
Caldwell  Bont.  line.  .M)out  $30,000.  K.  W. 
<  rane.  46(t  Bhjomheld  Ave.,  Slontclalr.  en(fr. 
1  Noted  Mar.  6. 

f  Pa..  Berks — City  Plans  to  pave  and  repair 

2  mi.  streets.  as|)halt.  waterbound  macadam 
||  or  bituminous  macadam.  Aliout  $100,000. 

Pa..  Ellljay — City  had  surveys  made 
buildinK  concrete  road,  i  ml.  lonR.  About 

$10,000. 

Pa.,  Wheatland — t'lty  election  Apr.  29.  to 
vote  on  $25.<»<i0  l>onds  to  improve  various 
streets. 

W.  Va..  Ke.vser — Mineral  Co..  Elk.  Dlst. 
plans  eletdlon  Apr.  19.  to  vote  on  $137,000 
bonds  to  build  roads.  E,  Smith.  Piedmont. 
W.  Va.,  enttr. 

Va..  Prlneetnn — Mercer  Co.  havinR 
surveys  made  hy  E.  E.  Kunkle.  co.  enijr., 
for  hard  surfacinR  23  ml.  Princeton-Klat- 
Top  Kd  About  $81,600. 

N.  r.,  Henderson — City  plans  to  pave 
,  various  streets.  At>out  $300,000. 

!  '  H.  <'.,  Columbia — ('"Ity  plans  to  pave 

t  Harden  and  Divine  Sts.  with  6  In.  concrete, 

also  resurface  Main  St.  T.  K.  Legare,  city 
enpr. 

<ia..  Wayeross — Ware  Co.  plans  election 
In  May  to  vote  on  $750,000  bonds  to  build 
various  roads. 

Kla.,  I.eeshurir — City  voted  $150,000 
bonds  to  pave  various  streets,  install 
sewers,  and  purchase  lipht  and  water 
'  plants.  Noted  Feb.  27. 

.%la.,  .\lbertvllle — Town  soon  lets  contract 
buildinK  5  mi.  cement  sidewalk.  4  ft.  wide, 
j  J.  W.  Baker,  mayor. 

Yllss..  Meadvillr — Franklin  Co.  plans  elec- 
>  tion  soon  to  vote  on  $400,000  bonds  to  build 

various  roads.  Federal  Oovernment  will  ap¬ 
propriate  $100,000  toward  project. 

I  Miss.,  PaaruKuula — City  voted  $165,000 

*  bonds  to  pave  streets. 

i  MImh.,  Sardis — Panola  Co.  voted  bonds  to 

i  build  30  ml.  link  in  Jefferson  Davis  Hiph- 

way.  Federal  povernment  will  appropriate 
$.50,000  toward  cost. 

Miss.,  Senotohin — Tate  Co.  voted  $300,000 
bonds  to  build  100  ml.  pravel  roads.  14  ft. 
wide.  Noted  Feb.  20. 

$44..  .Alexandria — Rapides  Parish  plans 
ele<’tion  to  vote  on  $500,000  bonds  to  build 
\arlou8  roads.  Bonds  for  $500,000  previously 
voted. 

lax.,  (iretna — Jefferson  Parish  voted  $150.- 
OOo  bonds  to  build  and  improve  roads. 
Noted  Feb.  6. 

I4i.,  Marksville — Avoyelles  Parish  plans 
election  Apr.  26  to  vote  on  $1,000,000  bonds 
to  build  130  ml.  Jefferson  and  Evanpellne 
HIphways. 

Ky..  Corbin — City  soon  receives  bids,  pav- 
inp  3.08  ml.  with  rein. -con.,  waterbound 
macadam.  Kentucky  rock  asphalt  or  other 
bituminous  materials.  H.  E.  Wentworth, 
city  enpr. 

Ky.,  Padneah — C'ity  plans  to  improve  5 
mi  of  streets.  About  $300,000.  K  A.  Wash- 
iiipton.  city  enpr. 

Ohio — State  Hlphway  Comn..  Columbus, 
soon  lets  contract  pradinp.  oonstructinp 
bridpes  and  culverts  and  paxinp  with  con¬ 
crete  1  ml.  Columbus-Portsmouth  Rd.. 
Sect  ‘‘L.”  Pike  Co.,  cost  $31,294  :  pradinp. 
constructlnp  bridpes  and  culverts  and  pav- 
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inp  with  monolithic  brick.  1.51  ml.  Ohio 
River  Ibl.,  Sects.  “P-2,  P-1,"  Sclota  Co.. 
$56,072  ;  same  work  on  1.01  mi.  Portsmouth- 
hucasville  Western  Rd.,  Sect.  "A-2.”  Sciota 
t'o..  $37,492. 

O.,  Cleveland — C^omrs.  Cuyahopa  Co.  soon 
ri-ceive  bids  pavinp  with  brick  over  con¬ 
crete.  West  l4tke  Rd.  from  Bay  V’illape  to 
Rocky  River  and  I'nion  Rd.  in  Bedford 
Villape  ;  also  pavinp  with  brick  and  concrete 
Wooster  ltd.  and  Euclid  Ave.  between  ('har¬ 
den  ltd  and  county  line.  W.  A.  Stlnch- 
«-omb,  CO.  enpr. 

(>.,  East  I,l»erp<nil— City  |>lans  to  prade, 
rt  piive  and  build  sewers  in  Sophia.  8th. 
Bway..  Market.  Dresden.  Pennsylvania  and 
Race  Sts.,  also  in  St.  Clair  Ave.  from  Mc¬ 
Kinnon  St.  to  entrance  of  RIverview 
Cemetery  and  in  St.  Clair  Ave.  from  Horn 
Switch  to  Younps  Alley.  J.  C.  Kelly,  city 
enpr 

«».,  Sylrania — City  havinp  plans  prep.ired 
buildinp  7<t0(»  ft.  concrete  or  waterbound 
macadam  road,  12-14  ft.  wide.  .Vlsmt 
$20,000.  D  A.  Itoulay  Co..  1250  Nicholas 
Itldp..  Toledo,  enprs. 

O.,  Toledo — City  plana  to  prade,  dr.-iin, 
curb,  and  pave  86S  ft.  Mallett  Ave.  from 
la'wis  to  North  Haven  Aves.,  24  ft.  wide, 
involvinp  2600  sq.yd.  vitr.  brick.  1770  lin.ft. 
curbinp  and  919  cu.yd.  earth  excav.,  cost 
$12,673:  1560  ft.  Kinpston  .\ve.  from  Na¬ 
varre  Ave.  to  Earl  St.,  24  ft.  wide.  4600 
sq.yd.  vitr.  brick  or  concrete,  .and  3200  lin. 
ft.  curbinp,  1131  ft.  Dawnview  Dr.  from 
Sylrania  Ave.  to  north  end  of  street,  24  ft. 
wide,  3300  sq.yd.  vitr.  brick.  2300  lin.ft. 
curbinp,  and  2295  cu.yd.  earth  excav., 
$14,561  H.  C.  McClure.  229  Valentine 

Bldp..  Toledo,  enpr. 

Mieh.,  Detroit — Dept.  Pub.  Wks.  soon 
lets  contract  improvinp  (a)  Leslie  Ave. 
from  Oakman  to  Wabash  Aves.,  26  ft. 
wide,  involvinp  4213  cu.  yd.  excav.,  4919 
lin.  ft.  curbinp.  6956  sq.yd.  pavinp.  140 
cu.  yd.  concrete,  376  lin.  ft.  retaininp  stone; 
<b)  Waterloo  Ave.  from  Connors  to  Drexel 
Aves.,  26  ft.  wide,  3682  cu.  yd.  excav., 
3940  lin.  ft.  curbinp.  6474  sq.j’d.  pavinp, 

123  cu.  yd.  concrete,  714  lin.  ft.  retaininp 
stone;  (c)  Buena  Vista  Ave.  from  Her¬ 
man  to  Ellen  Aves.,  24  ft.  wide.  3612  cu. 
yd,  excav.  3569  lin,  ft.  curbinp.  5087  sq. 
yd.  pavinp.  104  cu.yd.  concrete,  327  lin. 
ft  retaininp  stone;  (d)  Alexanderine  Ave. 
from  Duboise  St.  to  McDoupal  Ave.,  26 
ft  wide,  2380  cu.yd.  excav.,  3310  lin.  ft. 
curbinp.  5449  sq.yd.  pavinp.  101  cu.yd. 
concrete.  494  lin.  ft.  retaininp  stone;  (e) 
Fulton  Ave.  from  Wabash  R.  R.  to  west¬ 
erly  end  of  street.  26  ft.  w’ide.  1345  cu. 

yd.  excav.,  2311  lin.  ft.  curbinp.  3482  sq, 
yd.  pavinp.  66  cu.yd.  concrete.  184  lin.  ft. 
retaininp  stone:  (f)  Grand  Ave.  from  Her¬ 
man  Ave.  to  12th  St.,  24  ft.  wide,  2233 
cu.  yd.  excav.,  2404  lin.  ft.  curbinp.  3384 
sq.  yd.  pavinp.  68  cu.  yd,  concrete.  168 
lin.  ft.  retaininp  stone ;  (p)  Waverly  Ave. 
from  Herman  Ave.  to  12th  St..  26  ft. 
wide,  1799  cu.  yd.  excav.,  2390  lin.  ft. 
curbinp.  3405  s(i.yd.  pavinp.  69  cu.yd. 
concrete.  208  lin.  ft.  retaininp  stone;  (1) 
Tyler  Ave.  from  Herman  Ave.  to  12th  St.. 
24  ft.  wide.  1592  cu.  yd.  excav..  2393  lin. 
ft.  curbinp.  3396  sq.  yd.  pavinp  69  cu.  yd. 
concrete.  208  lin,  ft.  retaininp  stone;  (i) 
La-land  St.,  from  St.  Aubin  Ave.  to  Chene 
St.,  26  ft.  wide.  1253  cu.yd.  excav..  1807 
lin.  ft.  curbinp,  2988  sq.  yd.  pavinp.  53  cu. 
yd,  concrete.  281  lin.  ft.  retaininp  stone; 
(j)  Huron  St.  from  Ottawa  Ave.  to  Bapp 
St,  20  ft.  wide.  1253  cu.  yd.  excav.,  997 
lin.  ft.  curbinp.  2107  sq.yd.  pavinp,  60  cu. 
yd.  concrete.  923  lin.  ft.  retaininp  stone ; 
all  pavement  asphaltic  concrete  on  6  in. 
concrete  base.  C.  W.  Hubbell,  city  enpr. 
Noted  Mar.  20.  27th  and  Apr.  3. 

WIs..  Sheboypan — City  havinp  plans  pre¬ 
pared  by  C.  I’.  Boley,  enpr.,  Sheboypan, 
pradinp.  constructlnp  curbs  and  putter  and 
pavinp  with  concrete  2}  in.  Liphthouse  Ct. 
to  2nd  St..  16  ft.  wide. 

Minn.,  Albert  l,en — Comrs.  Freeborn  Co. 
plan  to  prade  and  pravel  15  mi.  road.  Proj¬ 
ect  No.  37.  24  ft.  wide.  About  $60,000.  E. 
V.  H.  Brown,  .Albert  Lea,  enpr. 

Minn.,  Anokn — Comrs.  Anoka  Co.  plan  to 
l>ave  20  mi.  road.  Project  No.  16.  About 
$233,000.  H.  H.  Thurston.  Anoka,  enpr, 

Minn.,  Austin — Comrs.  Mower  Co.  plan  to 
prade  and  pravel  27  ml.  Project  No.  38. 
About  $100,000.  O.  J.  Simmons,  Austin, 
enpr. 

Minn.,  BemidJI — Comrs.  Beltrami  Co.  plan 
to  prade.  pravel  and  surface  37  ml.  State 
Aid  Rd..  24  ft.  wide,  involvinp  44,000  cu.yd. 
pravel  surfacinp  and  200,000  cu.yd.  excav. 
About  $180,000.  S.  D.  Snyder,  Bemidji, 
enpr. 

Minn.,  Benson — Comrs.  Swift  Co.  plan 
to  pave  7  ml.  road,  cost  $237,000 ;  also 
pravel  surface  12|  ml.  road.  L.  R.  Johnson, 
Benson,  enpr. 


plan  to  prade  and  pravel  50  mi  n..,|  i. 
wide,  involvinp  60.000  cu.yd.  surf.  . m.r 
300.000  cu.yd.  excav.  About  $.-.-  .'m 

R.  Short.  Blue  Earth,  enpr. 

Minn.,  Ilrainerd — Comrs.  ('row  \\  ii.e  i- 
plan  to  prade  and  pravel  22  mi  ,i.. 

Rd..  24  ft.  wide,  involvinp  26  oh  ,  . 
pravel  surfacinp  and  130,000  cu  vd 
cost,  $90,000;  5  ml.  State  Aid  IM  i\  i, 
wide,  53,000  cu.yd.  pavinp  and  2o  o,,.,  Jl 
excav.,  $120,000.  C.  L.  Motl.  Brain,  i, I,  .nVr 
Minn.,  Caledonia — Houston  Co  nl  uw  ir. 
prade  and  pravel  46  mi.  road.  24  ft'  Ai.i 
involvinp  65,000  cu.yd.  pravel  surfa.  iiie  .n.t 
460.000  cu.yd.  excav.  About  $5oo,i,nii  ‘'o 
l.t.  Conxett,  ('aledonia.  enpr. 

Minn.,  Cainbridpe — Comrs.  Isanti  Co  nlin 
to  prade  and  pravel  20  mi.  road,  2o  ft  wia' 
I'roject  No.  41.  i-ost  $80,000;  20  tin  rotri’ 
24  ft.  wide,  involvinp  24,000  cu  v,i  eruvi 
surfacinp  and  lOO.OOO  cu.yd.  excav  Jifu 
000.  I*.  M.  Torell.  (Tambridpe.  enpr 

Minn..  Carlton — Comrs.  ('arlton  I'o  nia,, 
to  prade  and  pravel  12  mi.  road.  Proj.i  t 
17.  About  $23,000.  P.  D.  Mold,  Carl  jot, 
enpr. 

Minn.,  Klbiiw  Luke — ('omrs.  Crtini  c,, 
plan  to  prade  and  pravel  6  mi.  rotid  '4  f, 
wide,  involvinp  7200  cu.yd.  pravel  surfaiiiiK 
and  72.000  cu.yd.  excav.  About  $45  omi  \V 
E  Burpess.  Elltow  I,ake.  enpr. 


Minn.,  KIk  KIver — ('omrs.  .Sherburne  Co 
plan  to  pave  4  mi.  road.  24  ft.  wide  I'roi^ 
ect  No.  44.  About  $100,000.  F  W  Xiekei-- 
son,  co.  enpr. 


Minn.,  Foley — ('omrs.  Benton  Co.  plan  t<» 
prade  and  pave  19  ml.  State  Aid  Rd  is  ft 
wide,  involvinp  200.000  sq.yd.  ptivinp  and 
76,000  cu.yd.  excav.  About  $475. Oon.  i  j, 
Tierney.  Foley,  enpr. 

Minn.,  (irand  Kaplds — Comrs.  Ita.siti  Ct, 
plan  to  pratie  and  pravel  20  ml.  road  24 
ft.  wide  involvinp  24.000  cu.yd.  pravel  sur¬ 
facinp  and  100.000  cu.yd.  excav.  .\li,iin 
$100,000.  O.  J.  Lidberp.  Grand  Rapid? 
enpr. 

Minn.,  liaNtiiips — ('omrs.  Dakota  Co.  plan 
to  improve  18  ml.  road,  24  ft.  wide.  In¬ 
volvinp  19,000  cu.yd.  pravel  surfacinp  ami 
90,000  cu.yd.  excav.,  cost.  $80,000 ;  7  mi. 
road,  20  ft.  wide,  80,000  sq.yd.  ptivinp,  ami 
40,000  cu.yd.  excav.,  $196,000.  C.  I, 
Methren,  Hastinps,  enpr. 


Minn..  Jarkson — ('omrs.  Jack.son  Co.  plan 
to  pratie  and  pravel  20  ml.  rotid,  24  ft  wide 
involvinp  120,000  cu.yd.  .excav.  and  24,rtmi 
cu.yd.  pravel  surfacinp.  About  Sioo.nmi, 
W.  M.  Richmond.  Jackson,  enpr. 

Minn.,  Lesneur  Center — Comrs.  Lesueur 
Co.  plan  to  pave  7  ml.  roail,  18  ft.  wide, 
involvinp  74,000  cu.yd.  pavinp  and  50. mm 
cu.yd.  excav.  .About  $180,000.  R  K 
Nichols.  I.,esueur  Center,  enpr. 


Minn.,  Litrhfleld — Comrs.  Meeker  Co.  plan 
to  prade  and  pravel  15  ml.  road.  2o  ft 
wide.  Project  No.  40.  About  $60,000.  R.  P 
McNamara.  Litchfield,  enpr. 

Minn.,  Little  Falls — ('omrs.  Morrison  Co 
soon  receive  bids  pradinp,  surfacinp  and 
pavinp  52  ml.  road.  About  $300,000.  A.  J 
Fenn,  Little  Falls,  enpr. 


Minn.,  Lonp  Prairie— Comrs.  Todd  Co 
plan  to  prade  and  pravel  17  ml.  road.  24  ft. 
wide.  Project  No.  26.  About  $20,000.  A 
N.  Graves,  co.  enpr. 

Minn.,  Madison — Comrs.  Lac  Qui  Parle 
Co.  plan  to  prade  and  pravel  30  ml.  Fed¬ 
eral  Aid  Rd..  24  ft.  wide.  About  $loo,0(in 
R.  Prederlk,  Madison,  enpr. 


Minn.,  Madison — Comrs.  L.-ic  Qui  Parle 
Co.  plan  to  Improve  56  ml.  road.  18  ft.  wide, 
involvinp  66.000  cu.yd.  pravel  surfacinp 
About  $100,000.  R.  Frederich.  Madison, 
enpr. 


.Minn.,  Mantorville — Comrs,  Dodpe  Co 
Ian  to  prade  and  pravel  14  ml.  road.  :4  ft. 
ide.  involvinp  11,000  cu.yd.  surfacinp  ami 
0.000  cu.yd.  excav.  About  $70,000.  R  I* 
orpens,  Hayfleld,  enpr. 

Minn..  Marshall — ('omrs.  Lyon  Co  plan 
}  prade  20  ml.  and  pravel  30  ml.  road,  in- 
olvinp  140,000  cu.yd.  excav.  and  36.nn(i  cu. 
d.  surfacinp.  About  $120,000.  D.  M  W'b- 
ler.  Marshall,  enpr. 

Minn..  Montevideo — Comrs.  Chippewa  Co 
Ian  to  prade  and  surface  47  mi.  road,  -4  n 
tide,  cost,  $200,000;  grade  and  gravel  H 
il.  road.  24  ft.  wide.  Involving  1300  jd 
xcav.  and  6000  yd.  surfacing.  $10,0  lO.  ► 

I.  Nelson.  Montevideo,  engr. 

Minn.,  Montevideo — Comrs.  Chippewa  Co 
Ian  to  grade  and  gravel  87  n’,*-. 

Id.,  24  ft.  wide.  Involving  44,000  cu>d 
ravel  surfacing  and  220,000  cu.yd.  (“’ten'- 
ibout  $200,000.  F.  O.  Nelson.  Mont-  video, 
ngr. 
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Streets  aixl  Koads  (Continued) 

Minn  I  renton — Comrs.  Klllmore  Co.  plan 
tn  erade  ami  gravel  8  ml.  road.  24  ft.  wide. 
\l,out  $50,000.  W.  Dunbar,  I'reston,  engr. 

Minn  Kedwood  t^lln — Comrn  lledwood 
•V  tilan  to  build  4  ml.  road.  24  ft.  wide.  In- 
nivinK  S .vd.  excav.  About  $35,096.  H. 
j?)ron,  Jb  dwood  Kails,  engr. 

Minn  S(.  C'loud — City  receives  bids  In  3 
w>.ekri)a\iuK  26  blocks.  32-62  ft.  wide.  M. 
B  ling,  city  engr. 

Minn  St.  Cloud — City  having  plans  pre- 
'red  bv  .M.  H.  L-ang,  city  engr..  for  25 
i, locks  paving. 

Minn  SI.  I'nul — Comrs.  Ram8*‘y  Co.  re- 
P.>ived  no  bids  paving  Como  Ave.  west  from 
?ncllinK  to  Raymond  Aves.  AI>out  $99,227. 
Work  will  probably  be  re-udvertl8«  d.  Noted 
.Mar.  27. 

Minn  Stillwater — Comrs.  Washington  Co. 
nian  to  grade  and  gravel  6  ml.  road,  24  ft. 
nide.  Project  No.  42.  About  $45,000.  O. 
K,  Barsiow,  co.  engr. 

Minn.  Two  Harbor* — Comrs.  Laike  Co. 
plan  to  build  21  ml.  hard  surface  road  be- 
iwa-en  Beaver  Bay  and  Schrader.  About 
Jinn, 000.  H.  C.  Hanson,  Two  Harbors, 
engr 

Minn..  Wnbatiha — Comrs.  T.ake  Co.  plan 
to  grade  and  gravel  22  ml.  road,  24  ft 
wide.  Project  No.  46.  About  $78,000.  C.  M. 
Matliia-s,  co.  engr. 

Minn.,  Walker — Comrs.  Cass  Co.  plan  to 
grade  and  gravel  32  ml.  road,  24  ft.  wide, 
involving  38.000  cu.yd.  grade  surfacing  and 
160,000  cu.yd.  excav.  About  $200,000.  A. 
\V.  Jloulster,  Pine  River,  engr. 

Minn.,  Wiirreii — Comrs.  Marshall  Co. 
plan  to  improve  30  mi.  road.  Involving 
.to.ooo  cu.yd.  graveling  surfacing.  About 
Jlio.ono.  ,1.  A.  Lindsey,  Warren,  engr. 

Minn.,  Wlllmar — Comrs.  Kandiyohi  Co. 
plan  to  pave  14  mi.  road,  18  ft.  wide.  In¬ 
volving  148,000  cu.yd.  paving.  /Vbout 
$300,000.  H.  L.  Wadell,  Willmar,  engr. 

Minn.,  Winona — Comrs.  Winona  Co.  plan 
to  grade  and  gravel  9  ml.  road,  24  ft.  wide. 
Project  No.  8.  About  $70,000.  H.  B. 
Childs.  Winona,  engr. 

Minn..  Worthington — Comrs.  Nobles  Co. 
plan  to  grade  and  gravel  16  ml.  road.  24 
ft.  wide.  Project  No.  45.  About  $80,000. 
It.  J.  Boomer,  co.  engr. 

Knn..  KIdorado — City  soon  receives  bids 
paving  25  blocks,  asphalt  and  brick.  About 
$100,000. 

Kan.,  MePlieraon — Comrs.  McPherson  Co., 
pl,in  to  hard  surface  112  ml  road. 

Mont.,  Helena — City  plans  to  pave  and 
huild  retaining  wall  In  alley  west  of  Fuller 
St.  between  Placer  Ave.  and  Lawrence  St., 
also  liuild  new  alley  and  rgtaining  wall  In 
alley  from  7th  to  Helena  Aves.,  east  of 
Main  St.  About  $11,000  and  $13,500  re- 
siiectively.  J.  D.  McLeod,  city  engr. 

Mont.,  Lewlatown — City  plans  to  grade, 
huild  sidewalks  and  curbs,  etc.,  on  4th  Ave. 
Boulevarding  Dlst.  About  $23,000.  H.  L. 
Fitton,  city  elk. 

.^rkansaN — Comrs.  Rd.  Impvt.  Dlst.  No.  1. 
at  office  of  State  Highway  Comn.,  Little 
Rock,  receive  bids  about  May  1,  building 
37.18  mi.  road.  22  ft.  wide.  9  In.  macadam 
surface,  in  Boone  Co.  About  $175,000. 
Pritchett  &  Hight,  Walnut  Ridge,  engrs. 

Tex.,  HaKtrop— Comrs.  Bastrop  Co.,  plan 
to  build  30  ml.  road  In  KIgin  Preclnt.  $250,- 
Jftfl  available ;  20  ml.  road.  McDade  Preclnt. 
$3,'>,0hn ;  various  roads,  Paige  Preclnt,  $$$,- 
hofl  Noted  Apr.  t. 

Tex.,  Bonham — Comrs.  Fannin  Co.  re¬ 
vive  bids  about  Apr.  16.  building  water- 
baand  macadam  road.  About  |165,000. 
M  .\.  Ooode,  ca  engr. 

Tex.,  Cameron — Milam  Co.  voted  $35,000 
bonds  to  build  roads  in  Jones  Pralris  Dlst. 
and  $60,000  bonds  for  Marak  Schoolhouse 
Dist. 

Tex..  Ollmer — City  and  Upsher  Co.  (Oll- 
plan  election  Apr.  26  to  vote  on 
roaX*  bonds  to  grade,  gravel  and  pave 

Tex..  Hillsboro— Hill  Co.  Itasco  Dlst. 
election  April  25  to  vote  on  $360,000  bonds 
to  build  hard-surfaced  roads.  No.  2. 

„TeT..  Karnes — Karnes  Co.  election  May  3 
•^  2,  election  April  25  to  vote  on  $360,000 
bonds  to  build  hard-surface  roads 


Tex.,  Kingsville— Comrs.  Kleberg  Co.  plan 
to  build  gravel  type,  bituminous  surface 
road.  About  $350,000  available.  .Noted 
Apr.  3. 

Tex.,  Olton — I.,amb  Co.  voted  $50,000 
bonds  to  build  highways  in  Rd.  Dist.  .No.  1. 

Tex.,  Woodville— Tyler  Co.  election  Apr. 
27,  to  vote  on  $800,000  bonds  to  build  sec¬ 
tion  of  Hobby  Highway  No.  40. 

Okla.,  Knid — City  plans  to  pave  and 
curb  28  streets  with  8  In.  concrete.  Almut 
$11,000.  B.  F.  Lewis,  city  engr. 

Okla.,  Tulsa — City  soon  lets  contract  pav¬ 
ing  in  Broadmoor  Addition,  asphalt.  Alatut 
$184,660.  H.  H.  Wyss,  city  engr. 

Colo.,  Pueblo — Fity  plans  to  expend  $93.- 
000  to  improve  streets  in  South  Mtiin  Dist. 
I>  P,  flaymon.  city  engr. 

Idaho,  Twin  Fulls — Twin  Falls  Co.  voted 
$1,250,000  bonds  to  pave  120  mi.  and  grade 
100  ml.  earth  road.  W.  L.  Johnson,  Twin 
Falls,  engr.  Noted  Feb.  13. 

Wash.,  Spokane — Flty  and  Comrs,  Spo¬ 
kane  Co.  soon  receive  bids  grading  and 
graveling  Arterial  Highway  connecting  city 
and  Fort  George  Wright.  About  $50,000. 
('ounty  will  build  2  mi.  to  cost  $19,000. 

Wash.,  Spokane — City  bad  plans  pre- 
Itared  grading  and  filling  Trent  Ave.  be¬ 
tween  2  Trent  Ave.  bridges.  About  $24.- 
ooo.  A.  D.  Butler  city  engr. 

.  Wash.,  Yakima — Yakima  Co.  election 
Apr.  26,  to  vote  on  $500,000  bonds  to  buiUl 
40  ml.  hard  surfaced  road  from  Grandview 
to  Yakima.  Federal  Government  will  ap¬ 
propriate  $500,000  toward  project. 

Wash..  Yakima — Comrs.  Yakima  Co.  hav¬ 
ing  plans  prepared  for  grading  and  gravel¬ 
ing  feeder  roads  throughout  county.  About 
$75,000. 

Ore.,  Dallas — City  considering  plans  to 
lay  several  miles  cement  sidewalks  and  re¬ 
place  sewer  pipes  In  Uglou  Ave. 

Ore.,  Klamath  Falls — City  had  plans  pre¬ 
pared  improving  I’ine  St.,  oil  macadam. 
$19,177:  cement  pavement,  $23,500  ;  Canhy 
St.  hitulithic  or  concrete,  $16,400;  oil  ma¬ 
cadam  or  hard  surface  pavement,  $10,925  ; 
10th  St.,  oil  macadam,  cement  sidewalks, 
$18,697  ;  cement  pavement,  $25,000. 

Ore.,  Moro — Sherman  Co.  plans  to  Im¬ 
prove  12  ml.  Cottonwood  Rd.  from  John  Day 
bridge,  thence  past  Monkland  to  Intersection 
of  main  county  road  with  Moro-Wasco 
Highway.  About  $60,000.  M.  L.  Hoskln- 
80n,  co.  elk. 

Ore.,  St.  Helens — Columbia  Co.  soon  lets 
contract  for  road  work  in  Kappler  Rd.  Sta. 
24-39.  Rd.  Dist.  No.  3. 

Cal.,  Bra«’Ie.v — City  receives  bids  prob¬ 
ably  in  May,  grading,  draining,  curbing, 
guttering  and  paving  5  blocks  Main  St.  and 
4  blocks  8th  St.,  24  and  60  ft.  wide,  7  In. 
concrete.  W'ork  may  be  done  by  force  ac¬ 
count.  Noted  Mar.  6. 

Cal..  Manteca — City  plans  election  t® 
vote  on  $31,500  bonds  to  pave  streets  to 
connect  ends  of  county  highways 

Quebec — Provincial  Government,  Quebec, 
plans  to  gravel  14,190  ft.  road  leading  to 
C.  N.  R.,  In  St.  Bartheleml  Parish,  Berthler 
Co.,  16  ft.  wide,  cost  $13,271  ;  11,666  ft.  road 
leading  to  Berthler,  St.  Cuthbert  Parish, 
Berthler  Co..  16  ft.  wide,  $17,774  ;  5.13  ml. 
roads  St.  Severe  Parish,  St.  Maurice  Co.,  18 
ft.  wide,  $42,248.  A  Larlviere,  Parliament 
Bldgs.,  Quebec,  engr. 


BIDS  DESIRED 

R.  I.,  East  Providence — (Providence  P.  O.) 
—Until  Apr.  15,  by  W.  E.  Smyth,  town 
clk.,  building  4732  ft  granite  or  cement 
road  with  steel  edge  curbing  and  22  cor¬ 
ners. 

B.  I.,  flcitnate  (North  Scituate  P.  O.) — 
See  “Miscellaneous.” 

Conn.,  Hartford — Until  Apr.  22,  by  Bd. 
Contr.  &  Supply,  paving  2310  ft.  Jewell, 
Trumbull,  Wells  and  Morgan  Sts.,  40  ft. 
wide.  Involving  12,890  s<i.rd.  asphalt  and 
2097  cu.yd.  concrete  on  6  In.  concrete  base 
and  3480  cu.yd.  excav.;  also  1170  sq.yd. 
sheet  asphalt  resurfacing  on  existing  con¬ 
crete  foundation.  3000  sq.yd.  sheet  asphalt 
on  repairs  and  patching  on  other  streets. 
C.  M.  Savllle,  city  engr. 

New  York — Until  Apr.  30,  by  State 
Highway  Comn.,  Albany,  building  high¬ 
ways  in  following  counties;  Albany  Co., 

2  sections,  1.36  ml.  and  4.10  ml. ; 

Chemung  Co.,  40  ml. ;  Chenango  Co., 

3  sections,  4.78  ml.,  5.57  ml.,  5.87; 


Clinton  Co..  3.34  mi.  ;  E.ss*x  Co.,  4  95  ml  ; 
Fulton  Co.,  2. SO  ml.  ;  Hamilton  Co.,  6.82 
ml.  ;  Oneida  Co.,  2  sections.  .97  ml.  and 
1.05  ml.  ;  Onon<laga  Co.,  6  mictions,  .96  ml., 
7.45  mi,.  2.37  ml.,  1.76  ml..  3.75  mi.  ;  Os¬ 
wego  Co.,  5.44  ml.  ;  Warren  Co.,  4.59  ml. : 
Wayne  Co.,  2  sections,  3.83  ml..  3.21  mi.  ; 
Westchester  Co.,  2  sections.  1.74  mi.,  1.09 
ml.  ;  also  reconstructing  highway  In  Broome 
Co.,  and  resurfacing  highways  In  Hamilton, 
Jefferson,  Onondaga  and  Oswego  Count  lea 

E.  Duffey,  comr.  ;  advertlst'd  in  this  issue. 

X.  Y.,  Cohoes — Until  Apr.  17,  by  city, 
paving  Manor  Ave.  from  intersection  of 
North  Mohawk  St.  to  city  line,  brick,  blt- 
ulithic,  tarvia  or  concrete.  E.  M.  Herbert, 
secy.;  advertised  in  this  issue. 

N.  Y.,  New  York— Until  .\pr.  16.  by  F. 
L.  Dowling,  pres.  Manhattan  Boro.,  regu¬ 
lating  and  repaving  with  granite  block  on 
concrete  foundation  Park  PI.  roadway  from 
Bway  to  West  Bway ;  Beekman  St.  road¬ 
way  from  Nassau  to  William  Sts. ;  road¬ 
way  west  of  155th  St.  from  p<iint  140  ft, 
we.st  of  Washington  Heights  line  of  Bway 
and  Riverside  Dr.  ;  roadway  of  West  156th 
St.  from  Bway.  to  point  140  ft.  west  of 
Washington  Heights  Line  of  Bway.,  sheet 
asphalt  on  concrete  foundation. 

X\  Y„  S.  I..  St.  George— Until  Apr  18, 
by  C.  D.  Van  Name,  pres.  Richmond  Boro., 
regulating  and  repaving  with  concrete  and 
granite  block  Richmond  Pike  roadway  from 
Clove  I.aikes  to  Manor  Rd.,  involving  4150 
sq.  yd.  granite  block,  with  cement  grout 
joints  complete,  etc. 

N.  Y.,  8.  I..  St.  George— Until  Apr.  18. 
by  C.  D.  Van  Name.  pres.  Richmond  Boro., 
building  and  repairing  sidewalks  on  lioth 
sides  of  De  Hart  Ave.  from  Richmond 
Terrace  to  Walloon  St. ;  on  north  side  of 
Richmond  Terrace  between  fence  line  and 
curb  line,  from  l>ake  to  Van  Pelt  Aves.  and 
north  aide  of  Clifton  Ave.  between  Ander¬ 
son  St.  and  Staten  Island  Rapid  Transit 
R.  R.  tracks.  Work  involves  9830  sq.  ft. 
concrete  sidewalk,  100  sq.  ft.  siieclal  con¬ 
crete  sidewalk  over  driveways,  etc. 

N.  J.,  Belleville — Until  Apr.  22.  by  Town 
Bd.  Comrs.  furnishing  labor  and  material 
grading,  flagging,  curbing  and  guttering 
streets  and  building  sidewalks  as  jM-r  plans. 

F.  I.  Shepard,  601  Esst^x  Bldg.,  Newark, 
engr. 

N.  J.,  Moorestown — Until  May  7,  by  Bd. 
Freeholders  Burlington  Co.  (Mt.  Holly),  re¬ 
building  Main  St.,  Chester  Twp.  Work 
Involves  34,051  sq.yd.  sheet  asphalt  pave¬ 
ment  on  concrete  foundation.  H.  Hawkins, 
Jr.,  clk.  ;  advertised  in  this  issue. 

N.  J.,  Newark — Until  Apr.  14,  by  city, 
furnishing  labor  and  material  for  paving 
2300  sq.yd.  with  2  In.  hitulithic  pavement  on 
6  in.  concrete  foundation,  5000  lln  ft. 
5.!l6  in.  4  cut  blue-stone  curbing  and  nine 
4  in.  sewer  connections,  complete  with 
iron  marker. 

N.  J..  Salem — Until  Apr.  22.  by  Bd.  Free¬ 
holders  Salem  Co.,  building  27.804  sq.yd.. 
Sect.  7.  Malaga-Penn  Grove  Rd.,  Pennsgrove 
Boro.,  Upper  Penns  Neck  Twp.,  bituminous 
dressing  (sheet  asphalt),  on  macadam 
foundation.  I.  C.  Smashey,  clk. 

N.  J.,  West  Orange — Until  Apr.  15,  by 
town,  grading,  laying  concrete  curb  and 
paving  with  bituminous  paving.  Maple  St. 
from  Franklin  Ave.  to  Valley  Way.  Work 
involves  4586  lin.ft.  concrete  curbing  and 
7619  sq.yd.  bituminous  concrete.  C.  A. 
Winston,  Town  Hall.  engr. 

Pennsylvania — Until  May  2.  by  State 
Highway  Comn.,  Harrisburg,  building 
roads  in  counties,  as  follows : 

Blair  Co.,  5443  ft.  rein,  con..  Route  53. 
Duncansvllle  Boro. 

Cambria  Co.,  16,177  ft.  vitr.  brick.  Route 
53-276,  Allegheny  Twp. 

Centre  Co.,  32,100  ft.  bituminous  on  con¬ 
crete  foundation  and  hillside  vitr.  brick. 
Route  27,  Spring  Twp. 

Cheater  Co..  21,626  ft.  rein,  con..  Routs 
147,  West  (ioshen  and  West  Whit  eland 
Twtjs.  ;  2334  ft.  rein,  con..  Route  131,  Ken- 
nett  Sq.  Boro. 

Clarion  Co.,  1842  ft.  vitr.  brick.  Route  65, 
Clarion  Boro;  26,648  ft.  rein.  con.  and  Hill¬ 
side  vitr.  brick.  Route  65,  Paint  and  Elk 
Twps. 

Juanita  Co..  8414  ft.  rein.  con.  and  Hill¬ 
side  vitr.  brick.  Route  31,  Walker  and 
Fermanagh  Twps. 

Luieme  Co..  22,452  ft.  bituminous  sur¬ 
face  on  concrete  foundation,  Routs  4,  Salem 
Twp. ;  10,560  ft.  reln.-con..  Route  4,  Union 
Twp. 

Berks-Schuylklll  Countes,  40,004  ft.  rein, 
con.  and  Hillside  vitr.  brick.  Route  141, 
Windsor  and  West  Brunswick  Twps. 

Tioga  Co.,  26,310  ft  rein,  con.,  Rotito 
21.  f^arleston  and  Richmond  Twps. 
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Warren  Co,  10.717  ft.  rein,  con..  Route 
88.  Broken  Straw  Twp.  L.  S.  Sadler,  state 
hlithway  comr. ;  advertised  in  this  issue. 

Pa..  Dormont — Until  Apr.  24.  by  boro., 
pavlnir  and  curblnn  Crosby,  Montpelier, 
Olentnore^  Dormont.  Del  wood  and  Hast 
Montpelier  Sts.;  also  tfradinK  and  build- 
inp  fiewers  on  Ocean  Ave.  About  $75,000. 
DouKlaiw  A  McKjilKhU  Columbia.  Bjink 
BldK.,  PlttsburKh.  Itoro.  enRrs. 


Pa..  Rbenaburar — Until  Apr.  25.  by  Comrs. 
Cambria  Co.,  bulldina  2.65  ml.  Oelstown- 
Klton  Rd.,  Richland  Twp.,  16  ft.  vitr.  brick 
or  rein. -con.  roadway  on  concrete  base  and 
curb.  P.  T.  Jones,  controller. 


Mar.vland— Until  Apr.  22,  by  P  H.  Zouck. 
chn.  state  rds.  comn..  Garret  BldK  .  B.altl- 
more,  buildinK  2.01  ml.  Uttlestown  Pike, 
concrete,  from  town  limits  of  Westminister 
toward  Union  Hills.  Carroll  Co.,  Contr.  Cl- 
•>0-  3  51  ml.  State  HiRbway,  concrete,  from 
Knoxville  to  Harpers  Kerry,  Frederick  and 
Waablnfcton  C-ountles.  Contr.  \V-16  A  ;  2.51 
ml.  Clarksville  Pike,  concrete,  from  HIrH- 
land  to  Clarksville.  Howard  Co..  Contr.  HO- 
12  ;  3.03  ml.  Rock  Hall  to  Swan  Creek  Rd.. 
concrete,  near  Kdesville,  Kent  Co.,  Contr. 
K-12;  advertised  In  this  issue. 


Md..  nalllinore  -Until  Apr.  23.  by  Bd. 
Awards,  City  Hall.  KradlriK.  curbinK  and 
pavinK  HuKhes  St.  from  Sharp  to  I.iKbt  Sts., 
old  Kranite  block  with  cement  filler  on  6 
in.  concrete  base.  Contr.  161  ;  Carlton  St. 
from  Franklin  St.  to  Harlem  Ave..  Rice  St. 
from  Carrollton  to  Fremont  Aves..  Stockton 
St.  from  Franklin  St.  to  I-afayette  Ave.. 
and  Woodyear  St.  from  Franklin  St.  to  a 
IMtlnt  north  of  I..anvale  St.,  cement  concrete. 
Contr.  162;  I»veKrove  Alley  from  F.llzabeth 
Court  to  Franklin  St.,  and  from  Hamilton 
Alley  to  Centre  St..  N.  Alley  from  I^oveKrove 
Aliev  to  St.  I’aul  St..  Wise  Alley  from  Little 
Sharp  St  to  Crooked  lAne.  and  Wyoming 
Alley  from  Little  Sharp  St.  to  Crooked  Lane, 
Contr  163.  R.  K.  Compton.  214  Fast  Lex¬ 
ington  Ave.,  ch.  engr. 


V.  C.,  Rufherfordton — Until  Apr.  25.  by 
city,  for  gr.-inite  and  cement  curbing.  10.- 
000  sq.yd.  concrete  street  Mvlng  and  1000 
SCI. yd.  sidewalk  paving.  R.  L.  Greenlee, 
engr. 


fla..  Savannah — Until  Apr.  18.  (change  of 
date)  by  Comrs.  Chatham  Co.,  furnishing 
labor  and  material  and  building,  draining 
and  paving  various  public  roads  of  county  ; 
advertised  in  this  issue.  Noted  Apr.  3. 


I.ouisiana — Until  Apr.  14.  by  D.  Buie. 
State  highway  engr..  736  Maison  Blanche 
Bldg.,  New  Orleans,  building  15  mi.  Orleans- 
Chef  Menteur  Highway,  waterbound  maca¬ 
dam. 


Ohio — Until  Apr.  17.  by  State  Highway 
Comn..  Columbus,  paving,  grading,  drain¬ 
ing,  and  building  bridges  on  4.18  ml.  Sect. 
•T.”  Columbus-MIllersburg  Rd..  waterbound 
macadam.  About  $46  057. 

Ohio — Until  April  10,  by  State  Highway 
Comn..  Columbus,  grading,  constructing 
bridges  and  culverts  and  paving  with  mono¬ 
lithic  brick  7.71  ml.  Cleveland-Buffalo  Rd.. 
Si>ct.  "J.”  I.<ake  Co.,  cost  $281,082  ;  same 
work  on  5.43  ml.  Sect.  “Q,”  coat  $195,878. 

O.,  Akron — Until  Apr.  16.  by  Coventry 
I.4ind  &  Impvt.  Co.  1115  South  Main  St., 
grading  certain  streets  and  lots  in  Fire¬ 
stone  Park.  8000  to  10,000  ft.  long.  45  ft. 
wide,  involving  50.000  cu.yd.  earth  cut 
excav.  A.  B.  Murphy.  1115  South  Main  St., 
engr. 

«>..  Akron — Until  Apr.  30.  by  H.  S.  Morse, 
dir.  pub.  serv.  for  repaving  and  building 
s*>wer  in  South  Main  St.  from  Thornton  to 
Crosier  Sts.  Work  Involves  removal  of 
6670  sq.yd.  old  pavement  and  concrete  base, 
ar.d  4500  sq.yd.  of  pavement  only.  laying 
6670  sq.yd.  concrete  base,  11.175  sq.yd.  stone 
block  or  brick  pavement.  910  lln.ft.  of  30-36 
in.  trunk  sewer,  1680  lln.ft.  8-24  in.  vitr. 
pip«‘  sewer.  4800  lin.ft.  4  in.  sub-drain.  13 
manholes  and  21  strt'et  inlets;  advertised  in 
this  issue. 


»>..  Toledo — Until  Apr.  22.  by  city,  tear¬ 
ing  up  existing  stone  block  pavement,  re¬ 
setting  curb  and  paving  5132  ft.  Adams  St., 
fiom  Summit  St.  to  Ashland  Ave..  40 
ft  wide,  involving  14,345  sq.yd.  vitr.  brick, 
granite,  or  wood  block,  on  7  In.  con¬ 
crete  base,  cost  $130,000;  1494  ft.  Burnham 
Ave.  from  Sylvania  to  Maple  Aves..  24  ft. 
wide,  4300  sci.yd.  vitr,  brick,  asphalt  block, 
concrete  or  bituminous  concrete  on  6  In. 
concrete  base,  3000  lln.ft.  curbing,  2345  cu. 
yd.  earth  excav..  $22,815.  H.  C.  McClure. 
229  Valentine  Bldg.,  engr. 

Mlehigan — I’ntll  Apr.  16.  by  F.  F.  Roger, 
••omr..  state  highway,  Lansing,  improving 
3  mi.  Federal  Aid  Project  No.  18.  Acme 
Twp,  Grand  Traverse  Co..  16  ft.  wide. 

Mlrh.,  Fort  Huron — Until  Apr.  14,  by  L. 
C.  Blliott.  city  elk.,  grading  and  paving 


with  brick  or  concrete,  side  drains,  catch 
basins,  sewer  connections,  etc..  Pine  St., 
from  Military  to  13th  Sts.,  cost  $35,000; 
alleys  in  block  No.  68.  White  Plat.  $2100; 
Stone  St.  from  State  to  Garfield  Sts,.  $31,- 
000  ;  Crescent  PI.  from  Water  to  10th  Sts., 
$7500;  Jenkinson  St.  from  Military  to  7th 
Sts.,  $2000;  4th  St.  from  Water  to  Wall 
Sts.  and  from  Union  to  Griswold  Sts.,  $15.- 
000.  K.  R.  Whitmore,  city  engr.  Noted 
Apr.  3. 

III..  Danville— Until  May  1,  by  J.  R. 
Moore,  elk.  Vermilion  Co.,  building  concrete 
and  brick  roads,  10  ft.  wide  with  3  ft.  mac¬ 
adam  on  gravel  shoulders,  together  with  all 
grading,  draining,  shaping,  rein. -con.  work 
etc.  Former  bids  rejected ;  advertised  in 
this  issue.  Noted  Mar.  20. 

Wls.,  Flymoutli — Until  May  16.  by  city, 
paving,  curbing  and  guttering  Milwaukee 
St.  from  Mill  to  Main  Sts.,  and  Reed  St. 
from  South  to  Vein  Sts..  20  ft.  wide  con¬ 
crete.  About  $35,000.  W.  O.  Kerchoffer, 
Madison,  engr.  Noted  Feb.  20. 

Minn.,  Wadena — Until  Apr.  21.  by  Comrs. 
W’adena  Co.,  grading  and  graveling  State 
Rd.  No.  6.  Job  No.  1907,  involving  6595 
cu.yd  earth  excav.  ;  Job  No.  1906,  29  ft. 
slab  span,  rein. -con.  abutment  and  slab,  in¬ 
volving  4  280  lbs.  steel  and  76  cu.yd.  con¬ 
crete;  State  Rd.  No.  1,  Job  No.  1908,  6221 
cu.yd.  excav.  ;  Job  No.  1905,  one  6  x  8  x  27 
ft.,  rein. -con.  abutment  involving  3496  cu.¬ 
yd.  concrete  ;  State  Rd.  No.  4,  Job  No.  1903, 
4800  lin.ft.  graveling  and  one  4  x  8  x  24 
ft.  rein. -con.  culvert.  Involving  1761  lbs. 
steel;  Job  No.  1902,  2101  cu.yd.  clay  sur¬ 
facing,  224  ft.  culverts  and  12,247  cu.yd. 
excav.  ;  State  Rd.  No.  7.  Job.  No.  1908,  744 
cu.yd.  surfacing  and  5668  cu.yd.  excav.  K. 
Ward,  Wadena,  engr. 

Minn.,  Worthington — tTntil  Apr.  14.  by 
Comrs.  Nobles  Co.,  grading  and  surfacing 
12i  ml.  Job  No.  1901.  About  $24,000.  R. 
J.  Boomer,  Worthington,  engr. 

Minn.,  Worthington — Until  May  6,  by 
Comrs.  Nobles  Co.  paving  2  ml.  Job  No. 
1902,  concrete,  cost.  $40,000;  31  ml.  Job 
No.  1903,  $70,000;  19  ml.  Job  No.  1904, 
$95,000;  10  ml.  Job  No.  1905,  $20,000.  R. 
J.  Boomer,  Worthington,  engr. 

Neb.,  Linrnin — Until  Apr.  19.  by  city, 
paving  .Starr  and  D.  Sts.  Work  involves 
7600  yd.  asphaltic  concrete  on  6  In.  base, 
6800  ft.  concrete  curb  and  gutter  and  1000 
yd.  excav.  About  $23,700.  A  Dobson,  city 
engr. 

S.  D.,  Salem — Until  Apr,  18.  by  City  Aud., 
paving  16,000  sq.yd.  Main  St..  1  or  2  course 
concrete.  Dakota  Eng.  Co.,  Mitchell,  engrs. 

North  Dakota — ITntll  May  6.  by  State 
Highway  Comn.,  Bismarck,  building  Federal 
Aid  Project  No,  10.  Traill  Co.,  involvinc 
24.87  ml.,  BTading  and  culverts.  About 
$29,162. 

Arkansas  —  ITptil  Apr.  15,  by  Comrs. 
Woodruff  Prairie  Impvt.  DIst.  No.  6  at  office 
of  State  Highway  Comn..  Little  Rock,  build¬ 
ing  21  ml.  waterbound  macadam  road,  as¬ 
phalt  carpet  treatment.  14  ft.  wide,  in  Dis¬ 
trict.  Work  Involves  125  acres  clearing  and 
grubbing.  1434  cu.yd.  concrete,  640  lln.ft. 
corrugated  pipe,  116.500  cu.yd.  grading.  52,- 
900  cu.yd.  stone  and  33,314  cu.yd.  sand. 
E.  E.  Washburn.  Cotton  Plant,  engr. 

Oregon — Until  Apr.  15  by  State  Highway 
Comn.,  Portland,  improving  roads  In  fol¬ 
lowing  counties; 

Baker  Co..  18.75  ml.  Baker-Middle  Bridge 
Rd.,  Post  Rd.  Project,  involving  78,000 
cu.  yd.  excav.,  3500  cu.  yd.  gravel  sur¬ 
facing. 

Columbia  Co..  14.2  ml.,  Scapposso-Deer 
Island  Rd.,  70,000  cu.  yd.  excav.,  20  mi.  Deer 
Island-Ranier  Rd. 

Coos  Co.,  14  ml.  Marshfleld-Coqullle  Rd. 

Douglas  Co.,  10.4  ml.  Yoncalla  Rd..  13 
ml.  Myrtle  Creek-Dlllard  Rd.,  80.000  cu. 
yd.  excav.,  removal  of  slide. 

Jackson  Co.,  8.9  ml.  Central  Pt.-Gold  Hill 
Rd 

Josephine  Co.,  4.9  mi.  Wolf  Creek-Grave 
Creek  Rd.,  4.5  ml.  Stage  Rd.  Pass-Wolf 
Creek  Rd.,  38,000  cu^’d.  excav. 

Lane  Co.,  3  mi.  Walker-Cottage  Grove 
Rd.,  23,000  cu.  yd.  excav.,  1  mi.  DIvTde- 
Douglas  Co.  line,  9600  cu.  yd.  excav. 

Marion  Co..  7  mi.  North  Jefferson  Rd. 

Polk  Co..  8.3  ml.  Rickreall-Monmouth- 
Independence  Rd. 

Tillamook  Co.,  5  ml.  Hemlock-Beaver 
Rd. 

Tamhill  Co.,  8  ml.  McMinnvllle-Sherldan 
Rd.,  Yamhill  and  Polk  Counties.  8  3  ml. 
Amity-Holmes  Gap  Crossing. 

Cal.,  -Merced — Until  May  19,  by  J.  D. 
Wood,  city  elk.,  grading  4|  blocks  K  St., 
4  in.  concrete  pavement  with  |  in.  asphalt 
and  rock  screenings  surface,  ai.  and  con¬ 
crete  culverts,  also  paving  alley  in  block 
B  with  4  in.  concrete.  C.  D.  Martin,  city 
engr. 


hlrathroy— -until  Apr.  U  p  n- 
Atkinson,  town  elk.,  building  10  s 
Crete,  asphaltic  concrete  or  bituli^ 
ment  on  Frank,  Front  and  Carad.i.  -.J 
40  ft.  wide.  About  $50,(i(tii  ' 

I»udon  A  Hertxberg.  Excelsior  I  , 
Toronto,  consult,  engrs.  Noted  .\i  ■-  ^  * 
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FRirES  AND  rONTRA(T8  AW  \|(|,ki, 
((^Indicates  award  of  contr  ■, 

AMass..  Bimton — Comr.  Pub  Wr 
tracts  paving  Mascot  St..  Dorcli.  -.- 
involving  264  lln.ft.  stone  curl, 
guttering,  2260  sq.ft.  concr.i. 
walk  400  sq.yd.  bituminou.s 
dam.  and  300  cu.yd.  earth 
to  M.  De  Matteo,  154  Dudley  .St 
dale,  $4412;  2700  ft.  Newbury  St. 
wide  6900  lln.ft.  stone  curbing.  65,600  in  v,l 
concrete  sidewalk  and  12,300  sq  yd  linh  .it 
on  7  In.  concrete  base,  to  Warn  n  Rro« 
B*‘rkeley  St..  $42,733  ;  Marble,  .St.  rlinl-' 
W’arwick  and  Westminister  .Sts.,  40.60  o' 
wide,  7904  lln.ft.  stone  curbing,  56  ".'4  soft 
concrete  sidewalk  and  18,825  Topeka  i.s 
phalt  on  6  In.  concrete  base,  to  tViitrii 
Constr.  Co..  School  St.,  $76,664. 

ARhode  Island — State  Btl.  Pub.  Ild.s  State 
House,  Providence.  let  contract  relmiiriim; 
1.15  ml.  Boston  Neck  Rd.,  18  ft.  wide  Nar 
ragansett  Twp.,  to  B.  Perini,  Ashland 
Mass.,  $23,902.  Noted  Mar.  27. 

Rhode  Island — State  Bd.  Pub  Wks 
Providence,  received  bids  Apr,  2,  huildinir 
2.24  ml.  State  Rd.  In  Smlthfield  and  (;i„u. 
cester  Twps.,  18  ft.  wide,  from  T  F  Quinn 
Ashton,  $66,000;  R.  H,  Newell  &  Sr,ns 
Uxbridge,  Mass.,  $82,854;  J.  McUnrmlek 
East  Providence.  $84,622.  Noted  Mar  27 

'Aronn.,  New  Britain —  City  let  contraen 
for  (a)  concrete  sidewalks;  (b)  cotter. t.- 
gutters;  (c)  concrete  curbs;  (d)  curli.s  and 
gutters  combined,  to  Nlcola-Bellini  4n 
Franklin  St.,  (a)  22c.  per  sq  ft ,  (h)  32r 
per  sq.ft.;  (c)  62c.  per  sq.ft.;  (d)  J1  45 
per  lln.ft. 

★  New  York — E.  Duffy,  comr.  stale  high 
way  dept.,  65  Lancaster  St.,  Albany,  let 
contracts  repairing  roads  in  following 
counties: 

(a)  Albany  Co..  River  Rd..  Contr  No 
1189  ; 

(b)  Broome  Co.,  Fenton -Chenango-  I-.au- 
path  Rd.,  Contr.  No.  1200; 

(c)  Delaware  Co.,  Delhi-Middlelown  ltd, 
Contr.  No.  1202; 

(d)  Erie  Co.,  Akron-Tonawanda  Creek 
Rd..  Contr.  No.  1186; 

(e)  Erie  Co.,  Transit  Rd..  Part  2,  Contr 
No.  1199; 

(f)  Genesee  Co..  East  Pembroke-Italavia 
Rd..  Contr.  No.  1188; 

(g)  Herkimer  Co..  Manhelm  Center-Salis- 
bury  Center  Rd..  Salisbury  Center  Burrells 
Rd..  Burrells-Mlddlevllle  Rd..  I-iltle  Falls- 
Fairfield  Rd.,  Richfield  Springs-Warren- 
Sprlngfield  Rd.,  Little  Falls-Montgomery 
Co.  line  Rd..  Illon-Cedarville  Rd.,  .lordan- 
vllle-Rlchfleld  Springs  Rd.,  Mohawk-Paines 
Hollow  Rd.,  Paines  Hollow-Jordtinville  Hil , 
Contr.  No.  1198; 

(h)  Monroe  Co.,  Latta  Rd,,  Contr.  .No 
1191  ; 

(l)  Monroe  Co.,  Clifton  Rd..  Parts  1  anil 
2.  Chill  Rd.,  Part  2.  Honeoye  Falls-Rnsh 
Rd.,  West  Henrietta-Valley  Park  Rd , 
Contr.  No.  1196; 

(J)  Oneida  Co.,  Utic-a-Brldgewater  ltd 
Contr.  No.  1197; 

(k)  Onondaga  Co.,  Baldwlnsville-Cioero 
Rd..  Contr.  No.  1175; 

m  Onondaga  Co.,  Cemetery  Rd.,  Contr 
No.  1176; 

(m)  Onondaga  Co.,  Phoenix  Syraeu.se  ltd. 
Contr.  No.  1177; 

(n)  Onondaga  Co..  Marietta-Marcellus 
Rd..  Contr.  No.  1178  ; 

(o)  Saratoga  Co..  Ballston-Ballston  Lake 
Rd..  Part  2.  Contr.  No.  1185,  to 

E  Maversohn,  175  Warren  St..  .-Mbany. 
(a)  $28,867; 

Edgecomb  Bros.,  Inc.,  Binghamton,  (bi 
$41,699  ; 

Kent  Constr.  Co.,  Inc.,  Albany,  (ci 
$49,315; 

Dale  Eng.  Co.,  Mann  Bldg.,  Uliea  (d) 
$55,632  ; 

Wing  &  Munger,  Holley,  (e)  $18.ni5; 

Rlbsteln-Holter  Co..  Inc.,  16  Slate  M. 
Rochester,  (f)  $49,625; 

Pathfinder  Constr.  Co.,  Fulton,  (g) 
$32,527  ; 

O.  W.  Chambers,  Powers  Bldg.,  Roches 
ter.  (h)  $24,220; 

,1.  J.  Crouch,  Rochester.  (1)  $7453  , 

H.  W.  Roberts  Co..  610  Lansing  St . 
Utica.  (J)  $36,645  ;  (n)  $29,375; 

Q.  B.  Dlcklson,  Union  Bldg..  Syracuse, 
(k)  $15,686;  (1)  $9844  ; 

Brayer  Bros.,  Pearson  BIk.,  Auburn,  (tn) 
$49,741  ; 

J.  B.  Dower,  Ballston  Spa,  (o)  $T4,8tt" 
Noted  Mar.  13. 


#r,l  W-  '■'•9 


ENGINEERING  XKWC-KECORU 


anil  Hoads  (ronttnued)  j 

'  V..  I,,rk— state  Hilfhway  Dept.,  55 

*  a.ipr  I  .  Albany,  let  contracts  Im-  , 
I;4noMie  ^  in  following  counties: 

proving  ■  t^uba-Kriendshlp  and 

'u'.iil..  \ii. lover  Rds..  Contr.  No.  1205  ; 
"'‘L*  I’lvima  Co..  Cato-Merldlan-Hald- 
Contr.  No.  1174; 

Kultoii  and  MontKomery  Counties,  i 
r«dl  -Meco-Phelps  ltd..  Old  Plank  . 
S  diyfiiM-Nor^hvllle  ltd..  Part  2.  Olov-  I 
11  vv.  iit  Perth  ltd .  Kultonvllle-tJlen  i 
oT'(;i.  n-<'li  >rl‘‘»l«n  Akln-Johns- 

„  I  d  I'art  1.  Contr.  No.  llt»4  ; 

’"mIi  Livinuston  Co..  Kuders  Corners- 
•  inUXr  Town  Line  H<1..  Mvonla- 
Town  Line  ltd.  and  Nunda-1  >alton 
4’ontr  No.  1195  J  i 

(;»  Livin»;Hton  Co.,  Mt  Morris-i^ononoe 
Rd.  ind  Mt.  . Morris  Village  ltd.,  Contr.  No. 

'.fi'  I  ivincston  and  Ontario  Counties.  ' 
rwnwille-Ml.  Morris  ltd..  I’art  6.  tleneva- 
S  Corners  ltd..  Stanley-Oeneva  ltd..  ; 

a  l.wl  lunsvllle  Rd..  Part  2.  County 
I  ine-Dansville  Rd..  Cohocton-Naples  Rd., 
rJin  2  ">>•!  Colony  Rd..  Contr.  No. 

"lei  Monroe  and  Orleans  Counties.  Five 
ifirmrs-Kuckville  Rd..  I’art  2.  Clarendon- 
iXv  Kd  .  Part  1.  County  Line  Rd..  Hol- 
iVv-Uidse  ltd..  Monroe-Orleans  County  Line 
Ri'i  Contr.  No.  1193; 

(h)  Ontario  Co.,  Vlctor-Mendon  Rd.,  Part 
1,  and  Canandaigua-Vlctor  Rd.,  Contr.  No. 

’■??)'  oisego  Co..  Morris-Gllbertsvllle  Rd., 
I'.trt  2,  and  Gilbertsville  Village  Rd.,  Contr. 

''’n)*Schenectady  Co.,  Contr.  No.  1184; 

(k)  Schuyler,  Tioga  and  Tompkins 
I'ouniie.M  Ithaca-Dryden  Rd.,  Part  2,  New¬ 
ark  Valley-Berkshire  Rd..  Part  2,  .Newark 
Valley-Berkahire  ltd..  Part  1,  Spencer- 
Candor  ltd..  Part  2,  Enfield  Falls-Enfield 
iVnter  ltd  .  .Montour  Falls-Alpine  ltd..  Part 
1  \lplne-Cayuta  ltd..  I’art  1.  Mecklenburg- 
Pirry  City  ltd.,  Ithaca-Esty  Glen  ltd.. 
Waverly-Owego  Rd.,  Part  2.  Ithaca-Danby 
Kd.  I’art  3.  Cayuta-Newfleld  Rd..  Perry 
Citv-Trutnansburg  ltd.,  Contr.  No.  1204  ; 

(U  Steuben  Co.,  Rig  Creek  ltd..  Parts  1 
and  2.  Contr.  No.  1179  ; 

(m)  Steuben  Co.,  Wayland-Dansvllle 
IM  Part  1.  Contr.  No.  1180; 

inl  Steuben  Co..  Rath-Hammondsport 
IM.  Part  1.  Contr.  No.  1181  : 

(ot  Sullivan  Co.,  Jeffersonvllle-Kenoza 
Lake-Fosterdale  Rd.,  Contr.  No.  1173; 

Ip)  Ulster  Co..  Kingston-Ellenville  Rd., 
Part  3,  Contr.  No.  1190.  to  McGreevey, 
Mi-Guigan  &  Itaum,  Robinson  llldg.,  El¬ 
mira,  (a)  825,781  ;  (111)  $29,638  ;  (n) 

rT.971 ; 

Braver  Bros .  Pearson  Bik..  Auburn,  (b) 

ir,,riiis ; 

,I  P.  Dugan  &  Co..  Inc.,  32  James  St, 
.tmsterdam.  (c)  $15,240  ; 

J  J.  Crouch,  Rochester,  (d)  $6170;  (1) 
r'r>7:  (g)  $7736  : 

U  IV.  Corp,,  East  Belle  Isle  Yard,  Syra- 
cuw,  le)  $11, ('t?;  (1)  $35,045  ; 

P  H.  Murray.  Cutler  Bldg.,  Rochester, 
(h)  $11.90(1 :  (1)  $40,933  : 

.1  J.  Malloy.  Schnectady.  (J)  $46,808  ; 

W  Hazard,  Ithaca,  (k)  $21,732  ; 

S  B.  Van  Wagenen,  Inc.,  Itondout,  (o) 
H2..';2');  (p)  $37,228.  Noted  Mar.  13. 

N.  Y  ,  lain*  iHland  City — M.  E  Connollv. 
prc!!  Queens  Boro.,  received  lowest  3  bids 
reirulatlng  and  grading  sidewalk  and  gutter 
ipaees.  laying  sidewalks,  etc.,  (a)  on  Bar¬ 
clay  St. ;  (b)  Delaware  Ave. ;  (c)  163rd  St.; 
(d)  Oates  Ave. ;  (e)  repairing  sheet  asphalt 
pavement  in  1st  and  2nd  Wards,  from  R. 

A  Heai.  Inc.,  (a)  $598  ;  (b)  $300;  (.c) 

Hill :  (d)  $1230  ;  Scott  &  Kurth,  (a)  $612  ; 
III)  $270  ;  Peace  Bros..  20)  Main  St.  Flush¬ 
ing.  (a)  $611;  (b)  $370;  (c)  $1596;  (d) 

H2T5;  Sicilian  Asphalt  Paving  Co.,  Paldge 

Ave.  (e)  $13,326;  Uvalde  Asphalt  Paving 
Co..  Metropolitan  Ave.,  (e)  $14,612;  Bor¬ 
ough  As|)halt  Paving  Co.,  1301  Metropolitan 
Ave..  (e)  $14,481;  T  F.  Tuohy.  98  Main 
St,  (b)  $333.  (c)  $1573  ;  T.  Welsh,  (d) 

11072;  C  A.  Meyers,  foot  Stagg  St,  (d) 
Hoin,  Noted  Mar.  27. 

★  N.  Y.,  New  York — H.  Bruckner,  pres. 
Bronx  Boro.,  let  contract  building  trans¬ 
verse  road,  regulating,  grading,  regrading, 
etc.  paving  and  repaving  East  l6l8t  St, 
Grant,  .Sherman  and  Walton  Aves.,  granite 
bloek  and  sheet  asphalt  on  concrete  foun¬ 
dation,  to  F.  Schneider,  Westchester  Ave. 
inti  Bronx  River  Rd..  $638,327.  Noted 
Apr  3. 

*N.  V.,  Rorhester — City  let  contract  pav¬ 
ing  Sect.  2  of  City  Blvd.  from  Brooks  to 
Phlll  Aves..  to  Whitmore.  Raubcr  &  Vlcinus, 
.South  Ave.  About  $102,000. 

*N.  4..  Newark — Bd.  Freeholders  Osez 
J®  let  contract  resurfacing  with  2  In. 
warren ite  pavement,  Watchung  Ave.  from 


Upper  Mt.  Ave..  Montclair,  through  Glen  bridges  and  ivulverts  and  paving  with 
Ridge  to  East  Piissalc  Ave.,  Uloomtlebi.  13.-  asphaltic  concrete,  Johnston  Constr.  Co., 
200  ft.  long.  20  ft  wide,  to  Osliorne  &  .Mar-  418  South  Clinton  St  .  Chcago.  $56,976. 
sellis  (7o..  Belvue  Ave.,  Upper  Montclair,  Knox  Co..  Sect.  "M.”  Columbus- Wooster 
$80,900.  Noted  Mar.  27.  Rd..  4.02  ml.,  grading,  I'onstructlng  bridges 

«  ooil  culverts  and  paving  with  rein,  con., 

AN.  J,.  Newark— Dept.  Streets  &  Pub.  h  i>  stretcher  Co..  319  Terminal  Bldg. 

Impvts.  let  .•onfract  to  .Newark  Paving  Co,  Toleilo,  $164,314 

133  Isl  St.,  paving  with  granite  blrnik.  Wil-  Montgomery  Co.  Sect.  O -f  Clnclnnatl- 
Bon  Ave.  from  Hyatt  St.  to  Newark  Bay,  Dayton  lUt..  1.92  mi,,  grading,  construct- 

cost.  $34,800  ;  paving  with  new  granite  bridges  and  culverts  and  paving  wltb 

South  Orange  Ave.  from  Springfield  Ave.  rein.  con  .  Bigler  Bros  .  Middletown,  $58. 1  to. 


to  .South  9th  St.,  $127,841  ;  Clinton  Ave.  '  ’  ^cV.  "O--.'  A'lncinnatV-I  layton  Rd .  I  3 1 
from  Pennsylvania  ll.R.  to  tlhadwlck  Aye.,  mi.,  grading,  constructing  bridges  and  cul- 
$26,761  ;  repaving  with  reclipped  granite  verts  and  paving  with  rein.  con..  Williams 
Springfield  Ave.  from  Morris  Ave  to  city  &  tattle  Co,  11810  Saywell  St.,  Cleveland. 


Sect.  "0-2,"  Clncinnati-I layton  Rd  .  I  31 


line,  $109,405.  Noted  Mar.  27 


$46,669. 

Wayne  Co.,  Sect.  “E,"  Cleveland-Woos- 


Pa..  I’lttsburgh— Allegheny  Co.  received  .gr  ilif."  5  m?. ’  gr^ing  constru'ctin^^^^^^ 
l'>*600  *Vt  Vl(fund*"Hill*”ud"^’o"ft*"whh^**ln  culverts '  and  paving  wltli  monolithic 

Forward  T^i  fnVm  bu«’  $H3’8’5r‘’'‘“'  * 

V  ‘’“;;^;-t.*‘^?:."®Asbland-Wopster  Rd...  67.2 


Rothey.  R.  F.  D..  Elizabeth,  $75,191;  A.  ml.,  grading,  constructing  bridges  and  cul- 

Ancaronl,  I  ortview,  $93,704.  Work  In-  verts  and  paving  with  inonulithic  brick, 

volves  22  300  sti.yd.  waterbound  macadam  vValler  S  Newhati  Co..  Citizens  Bldg,, 

and  23,020  sq.yd.  Telford  foundation,  8  In.  Cleveland  $"03  221 

thick.  Noted  Mar.  13.  Sect.  "M-L”  Mansfield-W'ooster  Rd  .  1.23 

Pa..  Pittsburgh— J.  P.  Moore,  co.  con-  co'>«tructing  bridges  and  cul- 

troller  Allegheny  Co,,  received  bids  Mar.  25.  verts  and  paving  with  mono  Itblc  brick, 

widening  and  rebuilding  3400  ft.  Bracken-  *33,301. 

bridge  Rd.,  (a)  concrete  (b)  asphaltic  con¬ 
crete.  from  Martin  Constr.  Co..  Ist  .Natl. 


bridge  Rd.,  (a)  concrete  (b)  asphaltic  con-  Jvolvd  Apr.  J. 

Crete,  from  Martin  Constr.  Co..  Ist  Natl.  AO.,  t'levelsnd — City  let  contract  paving 
Bank  Bldg.,  (a)  $47,175;  McPherson  Bros.  (1)  Blast  143rd  St.  from  Lake  Shore  Blvd 
421  Chestnut  St.,  (a)  $58,563,  (b)  $63,823  ;  to  W'estrop  Ave.;  (2)  East  143rd  St.  from 
M  O.  Herron.  1st  and  McKean  Sts.,  (a)  Weslrop  to  Sylvia  Aves.;  (3)  Aetna  lUl 
$68,229;  T.  Cronin.  17th  and  Muriel  Sts.,  from  East  103rd  St.  to  point  westerly;  (t) 
(b)  $58,742;  Booth  &  Flynn,  Forbes  St.,  (b)  Aetna  Rd.  from  East  93rd  St.  to  Erie  R  R  ; 


$67,962.  Noted  Mar.  13. 


(5)  W^oodside  Ave.  from  Eddy  Rd.  to  point 
easterly:  (9)  Billot  Ave.  from  Blast  102ri<i 


A3Id..  lialtlmorr— Bd.  Awards  let  con-  to  Blast  104th  Sts.  ;  (7)  East  103rd  St.  from 
^ve.  Lexington  and  Union  to  Eliot  Aves,;  (8)  East  104th  St. 
St.  Matthew  Sts.,  sheet  asphalt  on  concrete  from  Union  Ave.  to  Aetna  Bd. ;  (9)  East 


Baltimore  &  Ohio  R  R.,  Union  Ave.  to  Aetna  Rd.  ;  (13)  Roehl  Ave. 
$69,602  and  $42,528  respectively  ;  Pratt,  from  B’ulton  Rd.  to  W’est  33rd  St.,  to 
Bayette,  McHenry.  Cole.  Eagle  and  Bentalou  Gould  A  Maybach.  823  Blast  I50th  St.,  (1) 
Sts.,  to  Baltimore  Asphalt  Block  and  Tile  $141415.  (2)  $10,147;  Blnterprlse  Paving  Co.. 
Co..  Monroe  and  Morman  Sts..  $144,704.  8436  Bway.  Ave..  (3)  $10,174,  (4)  $23,260; 


Noted  Mar.  20 


Cleveland  Trinidad  Paving  Co..  3409  Vrum- 


Co  Johnson  Clfv  'Tonn  fiT  nniT  »n.mp»  naidwin  Hros..  823  Blast  I6llin  St.. 

Noted  BVb  27  ^  ’  ‘  (12)  $27,369  ;  Roehl  Bros  .  Clark  and  West 

“  25th  .St.,  (13)  $9210.  Noted  Apr.  3. 


AW.  Va..  Pnrsona — Comrs.  Tucker  Co. 


AO..  Cleveland — City  let  contracts  Im- 


jpt  contract  grading  $  ml.  Parsons  Hen-  proving,  (1)  sidewalks  In  northerly  section; 
dricks  Co..  Sta^  Aid  I  roject  No.  25..  26  ft.  (2)  westerly  8»‘ction  ;  (3)  southerly  section; 

Hambleton.  (4)  Altoona  Rd.  from  Pearl  Ave.  to  West 
^out  $15  3  0.  Work  Involves  9000  cu.yd.  32nd  St.  ;  (5)  East  128th  St.  from  Penob- 
gradlng,  5000  cu.yd.  rock  excav.  and  60  scot  to  ,St.  Clair  Aves.;  (6)  Bway  Ave 
cu.yd.  concrete  In  culvert.  *  -  "  ■  -  -  .  • 


from  E.ast  34th  St.  to  point  west;  (7) 


AN.  r..  Durham _ Clfv  let  cnntrnct  niv.  section;  (8)  northerly  section; 

jnif  30.000  sfi.yd.  Main  ,?t..  from  F'uller^St.  ritlz'!°n'*8‘'Bldg  “(n“’$i2*638 ’'(")‘^in  209  ^3) 
to  Allston  Ave..  to  R.  G.  Lassiter,  Oxford, 


$229  904  Noted  Mar  20  $16,273;  Roehl  Bros  .  West  25th  St  and 

♦  iNoied  Mar.  20.  ,9920:  Gould  &  Maybach. 

AN.  C.,  Mount  Olive — City  let  contract  Im-  323  FMst  150th  St..  (5)  $io.843:  R.  P. 

proving  25,000  sq  yd,  various  streets,  to  R.  Burnett,  Society  Savings  Bank  Bldg..  (6) 
G.  Lassiter  &  Co..  Italelgh,  $167,000.  Noted  $39,324;  Schmeller-B'ranz.  (7)  $7682.  (9) 
Mar.  13.  $6742;  P.  De  Santis.  (8)  $9856.  Noted 

Mar.  20. 

Fla.,  Jarknoiiville — Duval  Co.  received 

bids  paving  6500  sq.yd.  Atlantic  Blvd  ,  Perryabarg — City  received  bids  nav- 

from  Kings  Rd.  to  Hendrix  Ave..  1  course  “lb  St.,  26  ft.  wide,  curbs,  from 

concrete  with  vlbrollthlc  method,  from  F.  Bederal  Asphalt  Paving  Co..  316  Rentst-hler 
W’.  Long  Co..  434  East  Bay  St..  $3.12  per  pJOlf  oil  asphalt,  concrete,  $55.- 

sq.yd.  :  Dawkins  Constr.  Co..  $2.88  per  sq.-  2SZ  ’  asphalt  concrete  curbs,  $56.- 


yd.  Noted  Apr.  3. 

ABIa.,  Moore  Haven — City  let  contract 
paving  various  streets  and  installing  sewers 
In  same,  to  Freelund  Constr.  Co.,  8th  St. 
About  $30,000  available.  Noted  Jan.  2 


977,  P.  W,  Brelsach,  Perrysburg,  concrete. 
$56,955.  Noted  Mar.  27. 

AO.,  Toledo — Lucas  Co.  let  contract  build- 


in  same,  to  Freelund  Constr.  Co.,  8th  St.  *  3  ij*'  ,H|»ton  Ave..  16  ft  wide,  to 

About  $30,000  available.  Noted  Jan.  2  ^  McKechnie.  320  Nasby  Bldg. 

$34,327  ;  2  ml.  Sylvania  Ave.,  16  ft.,  to  R. 
AAla.,  Tiisrumbia — Comrs.  Colbert  Co..  A.  Garrlgan,  434  Valentine  Bldg.,  $45,993  • 
let  contract  graveling  7J  ml.  Jackson  1650  ft.  Central  Grove  Ave..  27  ft.  wide. 
Highway.  State  Rd.  No.  8.  to  Mitchell  to  Harris  &  Tansey,  221  Nasbv  Bldg..  $15,^ 
Bros..  Oneonta.  About  $30,236.  Noted  066;  1  ml.  road  16  ft.  wide,  to  Peter  Bros, 
Mar.  6.  237  Marion  St..  $34,228  ;  1.63  ml.  Stickney 

AMUs..  Charleston— Comrs.  Tallahatchie  $2^k6'6o1®’3*2  "Inb  R?U.  *^f()'*ft^ 

Newell  Constr.  Co  2209  l»t  Ave.,  Blrn,-  C^;,  mSL  Wtr  sV,'$9M 
Ingham,  Al£L  About  $79,235.  Noted  .  v  .  «. 

Feb.  20.  AMIch.,  Detroit — Dept.  Pub.  WTts.  let 

Iji..  Shreveport— t'addo  Parish  received  J, 

lowest  hid  improving  9.11  ml.  Vivian  Arkan-  \t  i 

sas  Highway,  from  Vivian.  northerly  ’  if, 

throufrh  Myrtls  and  HodeBsa  to  L^uifltana  K®*  -If Jr  ^ 

Arkansas  state  line,  from  A.  D.  Lambert.  5^2: 

Noted  Oct  3.  •  5Z5’  Currie,  20  McOraw  Bldg.,  (a) 

$6295  ;  R.  J.  Powelson  Co.,  1577  Iroquois 
AOhio — .State  Highway  Comn,  Columbus,  Ave.,  (b)  $5569  ;  Lennane  &  Mcllvenna. 

let  contracts  building  roads  as  follows:  Union  Trust  Bldg,  (c)  $4974  ;  (e)  $2272. 

Columbiana  Co..  Sect.  "Q"  Cleveland-  (k)  $2848  ;  Otis  (iement  Constr.  Co.,  806 

East  Liverpool  Rd.,  98  mi.,  grading,  con-  Hammond  Rldg,  (d)  $3388  ;  (e)  $3234; 

structing  bridges  and  culverts  and  paving  Oakwood  Constr.  Co.  Ford  .St.  and  Wabash 
with  concrete,  Campbell  Bros.  Co..  609  R.R,  (f)  $1766;  (J)  83867  ;  Talbot  Co.. 

Slambaugh  Bldg..  Younntown,  $35,935.  Penobscot  Bldg.,  (g)  $1199;  (h)  $6090; 

Hancock  Co.,  Sect.  "O.”  Findlay-Kenton  Liberty  Constr.  Co..  Penobscot  Bldg.,  (1) 
Rd.,  2.01  ml.,  grading,  constructing  $4  696.  Noted  Apr.  3. 
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Slrc<>tH  and  Hoada  (t'ontinued) 

'A.MIrh.,  (Irand  Kapldii — ('omra.  Kent  Co. 
let  eontraot  buildinfc  2  ml.  Kalamazoo  Ave. 
from  red  achoolhoua**,  south,  conerete.  to 
C  M.  Blakeslee.  (Srand  Haven.  $40,335. 

AWIh.,  .\|>|>lrlon — Comra.  OutaKamie  Co. 
let  fontraet  »rradinK.  dralninK  and  surfac- 
inK  with  concrete  2  mi.  Black  Creek  .\i»i'le- 
ton  ltd..  16  ft.  wide,  to  Qarvey  &  Weyen- 
Is-rK.  K12  College  St.,  cost.  $4S.lii2;  Rrad- 
iiiK  and  surfaciiiK  64  ml.  Brickyard  ltd., 
16  ft.  wide,  to  C.  Oreinke,  H33  Morrison 
St.,  $20,664.  Noted  Mar.  27. 

*\ViN..  Aniileton — Comrs.  OutaKamie  Co. 
let  contract  KradinK.  dralninB  and  surfac- 
inK  with  concrete  (a)  1  ml.  Aakeaton  Bd., 

H  ft.  wide.  InvolvlnK  5260  s<|.y<l.  6  In.  con¬ 
crete  ;  th)  1.75  mi.  Appleton  Block  Creek 
ltd..  16  ft.  wide.  14,044  siiyd.  6  In.  con¬ 
crete;  <c)  2.5  mi.  Shrlocton  Stephensvillo 
ltd.,  16  ft.  wide.  21,900  sq.yil.  8  in.  concrete; 
(<1)  21  mi.  <}reenvllle  llortonville  ltd..  16  ft. 
wide.  21.690  sq.yd.  8  In.  concnde  ;  <e)  2. .5 
int  S«*ymour  Oneida  ltd.,  9  ft.  wide,  12.000 
su.yd.  8  in.  concrete,  to  C.  A.  Oreinke.  833 
Morrison  St.,  (a)  $13,16.5,  (b)  $34,606;  P. 
Wunderlich.  Black  Creek.  <c)  $57,250  ;  Q. 
M  Oross,  Hortonvllle.  (d)  $55,140;  Oarvey 
&  Weyeiils-rB.  812  t'olleKe  .St..  (e>  $31,830. 

*U  li>.,  Klver  Kails — City  let  contract  pav- 
iliK  various  streets,  to  Johnson  &  Drake,  905 
Plymouth  BIdK..  Minnea|M>lis.  $30,644. 

4^Mlnn,.  Minneapolis — Comrs.  Hennepin 
Co.  let  contract  pavinK  6.6  ml.  concrete  road 
from  Anoka  to  Sherlairiw*  Co.  line,  to 
Wiilell  PavinK  Co..  1st  Natl.  Bank  BIdK.. 
Mankato,  $22,500  per  mile. 

t^MInn.,  SI.  I*aul — Comrs.  Itamsey  Co.  let 
contract  to  KieldinR  &  Shepley,  Inc.,  216 
I'niversity  .\ve..  pavinK  Avon  St.  from 
l.aurel  to  Summit  Aves.,  cost,  $8900  ;  Karl 
St.  from  llastinKH  Ave.  to  Thorne  St.. 
$13,050;  Concord  St.  from  Ada  to  Annap¬ 
olis  Sts..  $68,000  ;  Ijiurel  Ave.  from  west 
line  Syndic.ite  Ave.  to  l.<exinKton  Ave., 
$18,477;  Kast  6th  St.  from  east  end  6th  St. 
brIdKe  to  west  line  Arcade  St.  and  Arcade 
•St.  from  south  line  Kast  6th  St.  to  south 
line  Kast  7tli  St  .  $53,300.  Noted  Mar  27. 

■AN.  I»..  Wllllstnn — Comrs.  Williams  Co. 
let  1‘ontract  KradliiK  30.5  mi.  Federal  Aid 
Project  No.  3.  to  Schultz  Bros.,  Bowbells. 
$61,047.  Work  Involves  135.826  cu.yd.  earth 
excav.  Noted  Mar.  27. 

*  ATex.,  Dallas — City  let  contract  to 

Texas  Bitulithic  Co..  Praetorian  BldR.,  pav¬ 
inK  Peabody  .\ve.  from  Wall  to  tfow;ird 
Sts.,  30  ft.  wide,  InvolvlnK  8232  sq.yd.  as¬ 
phalt  on  5  in.  concrete  base,  1697  lln.ft. 
monolithic  ctirhinK  and  RUtterinK.  H2  sq.ft, 
sidewalk.  700  cu.yd.  excav.  and  1376  ft. 
wire  faliric,  coat  $25,934  ;  EnRlewood  St. 
from  Tilden  to  Bishop  Sts..  25  ft.  wide,  3285 
s(|.yd.  bituminous  on  5  in.  concrete  base, 
2402  lln.ft.  monolithic  curbinR  and  tnitter- 
inK.  5785  cu.yd.  excav.  and  5785  lln.ft.  wire 
fabric.  $16,617. 

AM'asliliiKtnn  —  State  IIlKhway  Dept., 
Olympia,  let  contract  clearinK.  KradinR. 
draininR  and  surfacinR  13  mi.  Inland  Km- 
plre  IliRhway  from  Spokane  Co.  line  to 
.SprinRdale.  Stevens  Co.,  to  Oenl.  Constr. 
Co..  North  1324  Kim  St.,  Spokane.  $153,474. 
Noted  Apr.  8. 

AM’asli.,  Seattle — Bd.  Pub.  Mlta.  let  con¬ 
tract  pavinR.  RradinR.  layinR  armored  con¬ 
crete  curbs,  etc.,  on  2}  mi.  I>‘ary  Ave..  18 
it.  wide,  8  ,n.  concrete,  to  Kaiser  PavinR 
Co..  Kverett,  $82,228  ;  concrete  walks  on 
I  mi.  1st  Ave  S.  from  Atlantic  to  Horton 
Sts..  6  ft.  wide,  to  F.  Mcl.a'llan.  Seattle, 
$22,120.  Noted  Apr.  3. 

Ore..  Portland — City  received  bids  Im- 
provinR  and  RradinR  (a)  Van  Houten  St. 
from  north  line  Ixmihard  St.  to  south  line 
Columbia  SlouRh  Rd.  ;  (b)  improvInR  HedRe. 
Herefore  and  (Iloucester  Sts.,  from  Alaska 
IleatinR  &  I’lumbinR  Co.,  413  East  Morrison 
St„  <a)  $11,842;  (b)  $6276  ;  Jacobsen-Jen- 
sen  Co..  407  Stanton  St.,  (a)  $12,180;  Coch¬ 
ran  Bros.,  (a)  $12,127;  (b)  $6,508;  C.  P. 
Archer  and  E.  Myers,  (b)  $6,363.  Noted 
Apr.  3. 

Cal.,  I.oa  .Anaelea — Bd.  Pub.  'WTts.  re¬ 
ceived  bids  RradinR  and  oilinR  and  bulld- 
inR  cement  curbs,  walks  and  concrete  Rut¬ 
ters.  also  rein.  con.  brtdRe  over  railway 
tracks  in  Sherman  Dr.  and  West  Blvd. 
Impvt.  Dist.,  from  P.  W.  YounR.  Manhattan 
Beach,  $32.000 ;  W.  M.  I^edbetter.  Pacific 
Electric  BldR..  $34,475;  D.  F.  Hendricks. 
I»s  AnRelea.  $34,953. 

ACal.,  I,o«  AnReles — City  let  contract 
RradinR,  ollinR,  rollinR,  curblnR  and  ^tter- 
ihR.  Cartllo  St.  from  KinainRton  Rd.  to 
IVIIevue  Ave.,  to  J.  A.  Hill,  695  Westmore¬ 
land  .4ve.,  $16,4  73.  Work  Involves  46,464 
sq.ft.  rouRh  RradinR  at  $0.19  per  sq.ft., 


46.464  s(|.ft.  oilinR  and  lollinR  at  $0,055 
IM-r  sq.ft.,  2891  lln.ft.  cement  curbs  at  $0.45 
IM-r  lin.ft.,  15,697  sq.ft,  cement  walks  at 
$0.15  per  sq.ft,  and  6101  sq.ft,  concrete 
KUttcr  at  $0.23  |M>r  s(|.ft. 


Railways 

PKOPOMKD  WORK 

Montana — Great  Northern  Ry..  St.  Paul. 
Minn.,  plans  to  build  double-track  line  west 
of  Whlteflsh.  also  replace  brldRe  over 
Whiteflsh  Hiver  with  new  steel  span  and  tlli 
ii  Beaver  Bay  trestle.  About  $300,000.  A. 
H.  HoReland,  ch.  enRr. 

Idaho — Caldwell  Traction  Co.,  Caldwell. 
liavinR  surveys  made  extendlnR  electric  line 
3  mi.  to  Nampa  Ferry.  W.  H.  Sebree.  pres., 
treas.  and  Renl.  niRr. 

California — MInkler  Southern  Ry.,  Visalia, 
rei'elved  authorization  to  build  line  alonR 
Walnut  and  other  streets  to  connect  with 
•Vtchison,  Topeka  &  Santa  Fe  Ry. 

Canada — Ilominlon  tlovernmeiit.  Gttawa, 
Ont.,  plans  to  expend  $11,121,681  for  build- 
inR  and  imitroviiiR  t'anadian  Government 
Railways  duriiiR  1919  and  1920;  $100,000 
improviiiR  Port  Nelson  Terminals.  Hudson 
Bay  Ry.,  Man.  ;  $35,000,000  on  railway 

equipment  and  materials.  W.  A.  Bowden. 
Ottawa,  ch.  eriRr. 

BIDS  IlKSIKKD 

PennN.vIvanla — Pntll  Apr.  15.  (chaiiRe  of 
date)  by  W.  S.  TwIninR.  dir  dept.,  city 
transit,  Mershon  BUIr.,  huildinR  first  4  sec¬ 
tions  of  Frankford,  Bustleton.  and  Byberr.v 
Surface  PassenRer  Railway  from  Frankford 
to  Bustleton.  6  mi.  loiiR.  Contr.  No.  701  ; 
advertised  in  this  Issue.  Noted  Mar.  27. 

Ontario — I’ntll  Apr.  15,  by  W.  H.  Maund. 
secy,  treas..  TemiskauiinR  4)  Northern  Ry. 
t'omn..  Imperial  Oil  BldR..  Toronto,  for  com¬ 
plete  roadbed  hallastinR,  fenciiiR  and  layinR 
tracks  on  6  mi.  line  from  Swastika  to  Kirk¬ 
land  Tjtke,  and  on  2  mi.  line  from  Timmins 
to  MattaKami  River.  Total  cost  about  $400,. 
000.  S.  B.  Clement,  ch.  eiiRr 


Excavation  and  Dredging 

PKOPOSKD  WORK 

N.  Y..  Rome — DnttnaRe — BldR  Com., 
Chamber  of  t'ommerce.  haviiiR  plans  i)re- 
pared  buitdinR  drainaRe  system  to  dewater 
3000  acres  land  in  southern  section  of  city. 
V.'.  J.  .Mullln.  chn. 

la.,  Sioux  City — Channel — City  plans  to 
confine  stream  to  conduit  from  9th  St.  to 
mouth  of  Missouri  River,  cost,  $700,000  ;  im¬ 
prove  open  channel  from  mouth  of  Mis¬ 
souri  River  to  36th  St..  $400,000  ;  widen 
.and  straiRhten  channel  from  mouth  for 
letiRth  of  4  mi.  ;  new  channel  must  he  cut 
in  many  places  and  old  channel  filled  in. 
Cost  iK'tween  $500,000  and  $800,000.  C. 
M.  Finley,  Sioux  City,  enRr. 

Minn.,  HemldJI — Excavation — See  "Streets 
anil  Roads." 

Minn.,  Blue  Karth  —  Kxcavatlon  —  See 
"Stre*-ta  and  Roads." 

Minn.,  Brainerd  —  Kxcavatit»n  —  See 
"Streets  and  Roads.” 

Minn.,  Caledonia  —  Kxcavatlon  —  See 
"Streets  and  Roads.” 

Minn.,  CambrIdRe  —  Excavation  —  See 
"Streets  and  Roads.” 

Minn.,  KIbow  Lake — Kxcavatlon — See 

“Streets  and  Roads.” 

Minn.,  Fole.v — Excavation — See  "Streets 
and  Roads.” 

Minn.,  Brand  Rapids — Excavation — iSe«> 
"Streets  and  Roads." 

Ylinn.,  HastlnRs  —  Excavation  —  See 
"Streets  and  Roads.” 

Mtnn.,  Jackson — Excavation — See  “Streets 
and  Roads." 

Minn.,  I.,esueur  Center — Kxcavatlon — Bee 
"Streets  and  Roads.” 

Minn.,  Mantorvllle  —  Excavation  —  Se«“ 
"Streets  and  Roads.” 

Minn..  Marshall  —  Kxcavatlon  —  See 
“Streets  and  Roads.” 

Minn.,  Montevide  —  Excavation  —  See 
"Streets  and  Roads.” 

Minn..  Mimrhead  —  Kxcavatlon  —  See 
"Streets  and  Roads.” 

Minn.,  Walker — Excavation — See  "Streets 
and  Roads.” 

Ore..  Portland — DredRinR — Port  of  Port¬ 
land  soon  lets  contract  dredRinR  area  in 
front  of  Albina  dock.  J.  P.  Doyle,  asst, 
secy.  Noted  Mar.  13. 
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Canada — Canals,  etc. — Doniii  , 
ment,  Ottawa,  plans  to  builii 
followinR  canals  durinR  191 ',i 
Welland  Ship  Canal.  Out 
Trent  Canal,  Ont.,  $l,00(tii(i. 

Canal,  Ont.,  $40,000 ;  Cariilon 
vllle  Canal.  Ont..  $17,000; 

Que.,  $26,000  ;  SoulanRes  Canal  ( 

000  ;  Ontario — St.  l.awrenee  i  ■. 

$54,000;  also  dredRe  Di-troit  I:, 

InR  Island.  Ont..  $60,000;  dredniti, 
Provinces.  $350,000;  Ontario 
Dlsts.,  $350,000;  Manitoba.  .\ 
Saskatchewan  Dists.,  $45,ono  ■  i 
lurnhia  Dist.,  $300,000. 

Bins  DKSIRKD 

R.  I..  Pawtucket — Excavation-  I  nlil 
15.  by  I.  Gill,  city  enRr.,  excav.u  nc 
RradinR  19.000  cu.yd.  **  ■*”'* 

N.  Y.,  Alban.v — BarRe  Canal  Uoik— I  ntn 
Apr  20.  by  K.  Mxon.  sunt.  pul.  «ks.  Cam 
tol  for  pavliiR  parts  of  terminal  sit.«  L, 
Mott  Haven.  Greenpoint  and  Gowanas  liu, 
Contr.  No.  44-P;  dredRinR  at  Harne  r',nai 
terminals  at  piers  5  and  6.  East  ihv. ^  : 
Greenimint  and  laanR  Island  Cny  c„„tr 
J"  V  bulldinR  BarKe  canal  '  itTminal 
freiRht-shcd  on  Pier  93,  W.-.st  .'Srd  "t 
North  River,  New  York  Cltv.  Cnnir  \„ 
218;  advertised  in  this  issue.' 

N.  C..  New  Holland— Canal— i’niil  \„r 
24.  by  Mattamuskeel  D.  D  of  livde  Co 
cleanInR  about  30  ml.  canal  invoUini!  Kin 
000  cu.yd.  material.  K.  b.  Ponz.  r  eiier 
advertised  In  this  issue.  Noted  .Mar  13 

Ala..  Mobile — DiedRluK — Cntll  Mav  15  l.r 
»  minimum  „f 

1,000.000  cu  yd.  material  at  AriinRton  Pi.r 
on  Mobile  Bay.  W.  Smith,  city  encr  1,1 
vertised  in  this  issue. 

Minn..  Wadena  —  Excavation  -^.Se. 
“Streets  and  Roads." 


PRICES  AND  CONTRACTS  .\\V.\KI>K|) 

(Alndlcates  award  of  contract) 

AMInh.,  Mater  VBlle.v — Canal — Yalobunhi 
Co.  DrainaRe  Bd.  (Coffeevllle)  let  conlnict 
buildiiiR  canal.  InvolvinR  946,OiiO  eii  >,1 
excav.,  to  N.  McGinnis  Co,,  1703  Exoh 
BldR..  Memphis.  Tenn 

AMinn.,  M'lllmar — Ditches — Comrs.  Kan¬ 
diyohi  Co.  let  contract  bulldiriR  Ditch,  s  .\o 
42  and  46.  to  Minnesota  Constr  I'o.  6K 
Plymouth  BldR.,  Minneapolis.  $11,974  ami 
$10,098  respectively. 


Industrial  Works 


PROPOSED  MORK 

MaNs.,  SprinRileld — J.  D.  Cokkinias.  fi'l 
Patton  St,  plans  to  build  5  story.  Ml  x  l.’i'i 
ft.  candy  factory,  on  North  Main  and 
Waverly  Sts.  .Yhout  $60,000. 

Mass..  SprinRfleld — SprinRileld  Coal  * 
M’ood  Co..  165  Main  St.,  plana  10  build 
rein. -con.  plant  and  coal  pocket  near  .\nnory 
.St.  About  $60,000. 

Conn.,  Hartford — H.  I.  BrlRbtnian.  k;’ 
M'ooster  St.,  plans  to  build  2  story.  82  x 
82  ft.  brick  and  steel  storehouse,  (first 
floor  to  have  rein. -con.  floorInR).  eoncrsis 
foundation,  on  M’lndsor  Ave.  About  J40- 
000.  Berenson  &  Moses.  26  State  St . 
archls. 


Conn..  Hartford — F.  C.  M’alz,  arcbt  ,  34" 
Trumbull  St.,  soon  receives  bids  huildinc  4 
story.  64  x  90  x  128  ft.  brick  and  .»tw-l 
RaraRe,  machine  and  paint  shoii.  eoncrets 
foundation,  on  Main  St.,  for  Rosenber*  » 
Older.  222  Collins  St.  About  $80,000. 


Conn..  New  I.ondon — Bllderbeck  &  banz- 
don.  Inc.,  archts.,  253  State  St.,  soon  receive 
bids  huildinR  2  story,  80  x  101  ft.  rein -con 
RaraRe,  rein. -con.  floortnR.  concrete  founda¬ 
tion,  on  Main  St.,  for  M.  A.  Avery. 
Main  St.  About  $60,000. 


Conn.,  Stamford  —  Thompson  -  Binzer 
iRrs..  280  Madison  Ave..  New  lork  ru>. 
on  let  contract  l>uildinR  3  story,  I-*  * 
0  ft.  retn.-con.  and  steel  warehouse,  rein - 
n.  floorinR,  concrete  foundation,  on  (  anai 
for  C  F  SInwsnn.  Canal  SI  .M>out 


N.  Y..  Broakl.vn — W.  Bauer,  c  o  Sham|«n 
:  Shamitan.  archts..  772  Bway.  na'ijs 
Ians  prepared  huildinR  3  story.  *>'>  x  1  f 
rick  and  steel  RaraRe,  reln.-con  flooring 
oncrete  foundation,  on  Vanderblll  and 
Calb  Aves.  About  $60,000. 

N.  T..  Brooklyn— Diana 
efferson  Ave.,  having 
irepared  by  C.  L.  Otto,  archt..  15  P«rk 
Cew  York  City,  building  6  fiory  j* 
t.,  brick  and  steel  factory. 
ng.  concrete  foundation. 

Ctllniiirhbv  Aves  About  $100.0nil. 


induirtrial  Works  (Continued) 
w  V  itrnofciyn — C.  Miircuscl,  135  West 
.^'•JhavinK  plans  prepared  by  F.  Sa- 
riht..  6»«5  Hth  Ave..  (or  2- 
vipnano.  ^  brick  and  steel  fac- 

„  r.  in  -<‘on.  floorlnB,  concrete  founda- 

Zn. 

Y  Y  iirooklvn — Plrlka  Chocolate  Co., 

u-rnea”!!  SI.,  soon  receives  bids  bulldlnK  3 

78  X  120  ft.  rein. -con.  and  steel  fac- 
firv  rein -con.  lloorinB.  concrete  founda- 
Tnn  I>ean  St.  and  Carlton  .\ve.  About 
liuiooo  Tininiis  &  Chapman.  ri5  6th  Ave., 
”ew  York  City,  archts. 

Y  Y  ItulTalo — Mentholatum  Co..  146 

S'  noon  let  contract  bulhllnR  5 

100  X  160  ft.  rein. -con.  factory  on 
\veara  and  Brace  Sts.  Cost  between 
jl.iai.OOO  and  1200,000. 

Y  Y  tiloversville — Oelsler  &  Lehr  Co. 
Ian'  to"  build  addition  to  plant  to  cover 

40.000  8(1  ft  lloor  space.  About  $50,000. 

Y  Y  la>n»  Inland  City — Amer.  Chicle 
cn'  '  Hairis  Ave.,  plans  to  build  5  story 
rriii-cnn  iind  steel  factory,  rein-con.  floor- 
ne  eononte  foundation,  on  Harris  Ave. 
HiillinKT  ti  I’errtd.  1328  Bway ,  New  York 
city.  eiiRrs. 

Y  Y.  New  York — (5.  Keister,  archt..  56 
WVst  t'sth  St.,  soon  lets  contract  buildlnR 
4  story.  42x98  ft  brick  and  steel  warehouse, 
rein  -con  lloorintf.  concrete  foundation,  at 
•>n-'’35  West  36th  St.,  for  W.  H.  Hussey 
&  Son.  160  West  35th  St.  About  $75,000. 
.Voted  Keb  27. 

\  New  York — B.  I.a.-vltan.  archt..  7 
West  46lh  St.,  receives  bids  about  April  18 
lehanKe  of  date).  bulldlnK  2  story,  100x171 
ft  brick  and  steel  KaraRe,  rein. -con.  floorlnR 
loncreie  foundiitlon.  on  Uenox  Ave.,  be¬ 
tween  noth  and  111th  Sts.,  for  Stalwart 
Keiilt.v  t’o..  C  O  Ames  &  t'o..  26  West  31st 
St  .\boul  $200.(100.  Noted  Mar.  13. 

N.  Y'..  Korhenter — Oleason  Wks.,  1000 
I'niversily  .\ve..  iilan  to  build  148  x  148 
ft  rein. -con  itattern  buildlnR,  12-21  ft. 
hiKh.  About  $26,000. 

>.  4..  Jernry  City — M.  W.  KellORR  Co.. 
West  Side  Ave..  purchased  40  acre  site  on 
Hackensack  Meadows  and  plans  to  build 
rein  con.  and  steel  plant.  About  $3,000,000. 

\.  4..  Newark — Amer.  Food  Co..  392 
Plane  St..  ha\'iiiR  jtlans  prepared  by  W.  10. 
Ia>htnan,  archt.,  738  Broad  St..  buildlnR  4 
story,  50x80  ft.,  rein.  con.  and  brick  ware¬ 
house.  rein.  con.  floorlnR.  concrete  founda¬ 
tion,  on  Riidijer  Ave.  south  of  Alpine  St. 
About  $100,000. 

N.  4..  Newark — Baker  &  Co..  Inc.,  64  Aus¬ 
tin  St.,  havliiR  plans  prepared  by  F.  A. 
Phelps,  archt..  Union  BldR.,  buildlnR  6  story. 
50x188  ft.,  rein.  con.  and  brick  addition  to 
factory,  rein.  con.  floorlnR,  concrete  foun¬ 
dation,  on  Murray  and  Austin  Sts. 

N,  4.,  Newark — Detroit  Cadillac  Motor 
('o..  534  Broad  St.,  haviiiR  pltins  prepared 
by  W  K.  Lehman,  archt..  738  Broad  St., 
buildlnR  3  story.  60  x  120  ft.,  brick  and  con¬ 
crete  addition  to  auto  service  station,  rein, 
con.  floorlnR.  concrete  foundation. 

N.  4..  Newark — NlckelsburR  Bros.  Co., 
Meadow  St.  and  Lincoln  HlRhway,  havinR 
pliins  prepared  by  O’Uourke  &  Briscoe, 
archt.s.,  45  Clinton  St.,  buildlnR  3  story, 
50  x  100  ft.,  concrete  and  brick  plant,  reln.- 
con.  floorlnR,  concrete  foundation.  About 
430.000.  Miller  &  Moran  (Chemical  Wks., 
lessees. 

.V.  4.,  Newark — E.  V.  Warren,  archt., 
Ki-sex  BldR..  receives  bids  about  Apr.  15. 
buildlnR  3  story.  40  x  140  x  300  ft.,  reln.- 
‘•on.  and  brick  RaraRe,  rein. -con.  floorlnR, 
iwcrete  foundation  on  Broad  and  SprlnR 
Sts.,  for  State  OaraRe  Inc.,  c/o  archts. 
.11)0111  $160,000. 

_  N.  4.,  Toms  River— New  Jersey  Pub. 
I’tility  Comn.  ordered  Ocean  Co.  Oas  Co. 
to  build  additions  to  plant  here.  Order  calls 
for  installation  of  Ras  holder  with  100,000 
euJt  capacity.  arranRement  of  present 
holder  as  relief  holder,  and  additional  Ren- 
eratiriR  unit  and  larRer  steam  boiler. 

*’****•• — A.  Colburn  &  Co..  2228  North 
J®lli  St.,  plans  to  build  4  story,  60  x  242 
ft  .  brick  and  timber  factory,  on  10th  and 
Nevada  Sts.  About  $80,000. 

'Id.,  Italtlmnre — J.  M.  Curran,  501  North 
l^laskl  St.,  plans  to  build  1  story,  208  x 
-86  ft.,  brick  and  mill  construction  RaraRe, 
cement  floorlnR,  brick  and  concrete  founda¬ 
tion.  on  Butchers  Lane,  Franklin  and  Cal- 
yerton  Sts.  Alrout  $50,000.  F.  J.  Beall, 
I33u  North  Gllmor  St.,  archt 


Md.,  Baltimore  —  ManRels  —  Herold  Co., 
1620  ClouRh  St.,  plans  to  build  3  story,  50  x 
168  ft.,  brick  and  steel  syrup  factory,  reln.- 
con.  floorltiR,  stone  and  concrete  foundation, 
on  Key  HlRhway  and  Harvey  St.  About 
$55,0(1(1.  O.  Kublitz,  1004  Emerson  Tower, 
ari'ht. 

Y'«.,  Kirhmoiid — Spotless  Co.,  1017-27 
East  t'tinul  St.,  plans  to  build  7  story,  130 
X  140  ft.,  warehouse  and  olllce  on  10th  and 
('anal  Sts.  About  $225,000.  Carneal  & 
Johnston,  707  Chamla-r  of  Commerce  BldR., 
archts. 

Fla.,  Miami — Miami  Electric  Co.  receives 
bids  In  summer  for  enlarRlnR  plant,  thereby 
IncreasiiiR  caiiacity  150' 1.  About  $20,000. 

(7  W.  Murray,  city  eiiRr. 

I.a.,  I»e  Bidder — City  election  Apr.  22.  to 
vote  on  $90,000  lionds  to  Install  pumpinR, 
llRht  and  iiower  plant.  X.  A.  Kramer. 
MaRnolia,  Miss.,  eiiRr. 

Tenn.,  Memplils — Ik'lmont  Candy  Co.,  88 
West  VlrRlnla  St.,  plans  to  build  3  story 
brick  and  stone  f.actory  on  Colorado  and 
Kansas  Sts.  About  $100,000. 

<>.,  Cleveland — .\lumlnum  CastInRS  Co., 
2800  Howard  Ave.,  plans  to  buiUl  brick. 
St  (  1  and  concrete  jtower  house,  on  Havard 
Ave.  and  East  28th  St.  About  $50,000.  G. 
S.  Itider  Co.,  612  Century  BldR.,  archts. 

O..  Cleveland — Ka|)l.an  &  Shamman,  602 
Sweatland  BUIr.,  havinR  plans  prepared  by 
Fulton  &  Taylor,  archts.,  631  Hippodrome 
BldR,  huildiriR  4  story,  65x131  ft.  brick, 
steel  and  concrete,  at  1260  Riverbed  St. 
About  $75,000. 

rievelaiid— C.  F.  Narwold,  2202  Eiist 
4th  St.,  plans  to  build  5  story.  81  x  91  x 
ion  ft.  brick,  Steel  and  rein. -con.  factory, 
concrete  foundation,  at  522  EiiRle  Ave. 
About  $150,000.  Allen  Osborne  Co.,  702 
Hose  BldR.,  enprs. 

O.,  Clevebind- -TI.  M.  and  L.  A.  Osborne 
Co..  Superior  Viaduct,  havinR  plans  pre- 
piired  by  G.  S.  Rider  Co.,  archts.,  612  (Cen¬ 
tury  BldR..  for  2  story,  brick,  steel  and 
rein. -con.  warehouse,  on  Superior  Ave.  and 
East  39th  St.  Al)OUt  $300,000. 

o..  Ba.vton-- Dayton  Buick  Co..  2nd  and 
Ludlow  .Sts.,  had  preliminary  sketches  made 
by  G.  W.  Draoh.  archt..  Union  Trust  BldR., 
t'inclnnatl,  constructlnR  3  story,  78x178  ft. 
fireproof  warehouse,  repair  shop  and  auto 
sales  buildlnR  on  Main  St. 

O.,  Toledo-  Toledo  Factories  Co..  South¬ 
ard  and  12th  Sts.,  plans  to  build  machine 
shop.  AI>out  $150,000.  I.  B.  Hlett,  pres. 

Ind.,  MlelilRnn  Cll.v — Smith  Bros.,  North 
Hamilton  St..  UouKhkeepsle,  N.  Y.,  havinR 
plans  prepared  by  W.  P.  Field,  archt.,  763 
Broad  St..  Newark,  N.  J.,  for  brick  and 
rein  -con.  plant,  rein. -con.  floorlnR  and  con¬ 
crete  foundation,  here. 

Ind.,  South  Bend  —  Studebaker  Corp., 
Detroit.  Mich.,  plans  to  build  additions  to 
plant  here,  to  include  4  story,  concrete  fac¬ 
tory.  iilso  foundry,  machine  shop  and  power 
plant.  About  $1,650,000.  Work  will  be 
done  under  supervision  of  W.  F.  WollerlnR. 
Detroit.  1st  vice  pres. 

HI..  <  hieaRo — W.  J.  Hirsh  Co..  360  West 
Superior  St..  havinR  pbins  preptired  by  A. 
S.  Alsehiiler,  archt.,  28  East  Jackson  St., 
for  3  story,  200  x  200  ft.  rein. -con.  and  brick 
factor.v,  rein. -con.  floorlnR,  concrete  foun¬ 
dation.  on  Dlversy  Ave.  About  $100,000. 

III.,  ClilraRo — KlInR  Bros.  &  Co.,  411 
South  Wells  St.,  havinR  plana  prepared  hy 
A.  S.  Alschuler,  archt.,  28  East  Jackson 
St..  buildlnR  3  story,  125  x  300  ft.  brick 
and  timl»er  factory,  concrete  foundation, 
on  Wahansie  and  Milwaukee  Aves.  AI>out 
$225,000. 

III.,  ChirsRo — W.  P.  Whitney,  archt.,  38 
South  Dearborn  St.,  preparing  plans  for 
three  1  story,  110  x  350  ft.  brick  and  steel 
factories,  concrete  foundation.  About  $100,- 
000.  Owner’s  name  withheld. 

III.,  East  Peoria  (Peoria  P.  O.) — Conover- 
McHenry  Elevator  Co.,  recently  Incorpor¬ 
ated.  had  plans  prepared  for  Rrain  elevator 
with  500.000  bushel  capacity.  About  $250,- 
000.  E.  B.  Conover  of  E.  B.  Conover  Grain 
Co.,  322  South  WashinRton  St.,  and  others, 
incorporators. 

HI..  Peoria — Ideal  Troy  Laundry.  214 
South  Jefferson  St,  havinR  plans  prepared 
by  B.  L.  Hulsebus,  archt,  Jefferson  BldR., 
for  1  and  2  story,  43  x  ISO  ft.  brick  and 
concrete  laundry,  on  Glen  Oak  and  Main 
Sts.  About  $35,000. 


HI.,  Peoria — Lehmann-Stern  Knlttlnc  Co  . 
529-31  Fulton  St..  havinR  plans  prepared 
buildlnR  4  story.  78  x  160  h.  brick,  concrete 
and  steel  factory,  on  Adams  and  Perslom- 
mon  Sts.  About  $100,000.  J.  L.  Stern, 
hccy.  and  treas 

B'is.,  Manltowfke — W’isconsln  Textile  MfR 
Co.,  c/o  O.  B.  Albert.  Manitowoc,  receives 
bids  ultout  Apr.  20.  buildlnR  I  story,  90  x 
200  ft.,  rein. -con.,  brick  and  steel  factory, 
brick  foundation.  About  $70,000. 

YVU.,  North  Freedom  —  North  Freedom 
CiinninR  Co.,  plans  to  build  plant  to  Include 
1  story.  38  x  40  ft.  Itoiler  house  and  steam 
Ri  nerutinR  plant.  About  $50,000.  O.  Shore, 
niRr. 

YYU.,  Plymouth — Wisconsin  Cheese  Pro¬ 
duce  Federation  havinR  plans  prepared  by 
H.  E.  Mehner.  archt.,  66  Main  St..  Fond  d\i 
Lac,  l)ulldinR  2  story,  concrete  and  brick 
warehouse. 

la..  Mason  C’lt.v — J.  E.  Decker  *  Sons 
PacklnR  Co.,  16th  St..  N.  E..  s(x>n  receives 
bids  buildlnR  2  story.  60  x  120  ft.  concrete 
and  brick  addition  to  packiiiR  plant. 
About  $60,000.  J.  E.  Decker,  pres. 

Minn.,  (4t.  Paul — North  .\mer.  Gasket  Co. 
havinR  plans  prepared  by  H.  KlrmliiRer, 
archt.,  408  Oppenhelm  BldR..  for  1  story, 
60  X  230  ft.  brick  factory,  brick  foundation. 
About  $50,000. 

Minn..  St.  Paul— W  H  Schmelzel  Co, 
Inc..  117  University  ,\ve..  \V..  receives  bids 
In  Ma.v,  buildlnR  1  stor.v,  150x300  ft.,  ware¬ 
house  on  Atwater  ami  Kent  Sts.  About 
$50,000.  C.  H.  Johnston,  715  Capital  Bank 
BldR.,  eiiRr. 

Neb..  Omaha — Am  Transfer  &  Fireproof 
StortiRe  Co.,  h:id  preliminary  plans  pre|iared 
by  J  and  A.  McDimald.  archts.,  911  Omaha 
Natl.  Bank  BldR..  for  8  story.  lOO  x  132  ft  , 
rein, -con.  storaRe  and  transfer  buildinRs  on 
Mth  and  Pacific  Sts.  About  $260.00'l,  F. 
Busch.  1110  DouRlas  St.,  pres. 

Neb.,  Omalia — Farrell  &  Co..  10th  and 
DodRe  Sts.,  Ilian  to  build  7  story.  60  x  lOO 
ft.,  factory  on  9th  and  DodRe  Sts,  About 
$100,000,  D.  H.  Farrell,  pres. 

Tex.,  He  Leun — VV.  C.  Steety  and  associ¬ 
ates  purchased  4<l  acre  site  near  here  and 
plan  to  build  oil  reflnery,  3000  bbl.  daily 
capacity. 

Tex.,  llouHtnn — Burkhardt  Laundry  (To., 
1704  ConRress  Ave.,  plans  to  build  2  story 
laundry  on  ('onRress  and  Jackson  Aves. 
About  $40,000 

Tex.,  Houston — Gurney  RefrlRerator  Co.. 
64  South  Brooke  St..  Fond  du  l.atc.  Wls., 
plans  to  build  plant  here.  About  $250,000. 
E.  G.  'V’all,  pres. 

Tex.,  lainRvlew — Texas  I>‘asinR  &  De¬ 
velopment  Co,.  Wichita  Falls,  plans  to  build 
oil  reflnery.  10,000  bbl.  dally  capacity,  here. 

Texns,  Kanxer — O.  V.  Taylor.  CushinR. 
Ckla.  and  H.  A,  Stroud.  Electra,  Cal.,  pur¬ 
chased  site  here  and  plan  to  build  2OO0  bbl. 
reflnery. 

Aril.,  Phoenix — High  School  Trustees  plan 
election  to  vote  on  $45,000  bonds  to  build 
machine  shop  and  $25.000  for  heating  plant. 
In  connection  with  Improvements  to  high 
school. 

Wash..  Seattle — Seattle  Warehouse  Co.. 
107  Jackson  St.,  plans  to  build  1  story,  260  x 
750  ft.,  concrete  and  steel  warehouse,  reln.- 
con.  flooring,  to  cover  250.000  sq.ft,  floor 
space,  on  Duwamish  Waterway.  Plans  In¬ 
clude  depressed  railroad  tracks  and  135  ft. 
pier.  Al>out  $250,000.  H.  Bittman,  Securi¬ 
ties  Bldg.,  enRr. 

Wash..  Yakima — ^Rlchey-Oilbert  Co.  plans 
to  build  2  story,  100  x  180  ft.  tlmlter  ware¬ 
house.  About  $100,000.  W.  Devereaux, 
Y'aktma,  archt 

Pal.,  I,OH  AuReles — Sun  Drug  Co..  Los 
Angeles  and  Commercial  Sts.,  plans  to  build 
5  story.  140  x  150  ft.,  rein. -con.,  brick  and 
steel  plant,  rein. -con.  flooring,  concrete 
foundation  on  l4>8  Angeles  St.  near  11th 
St.  About  $200,000.  I.  Eisner,  pres. 

Que.,  Jolirtte — J.  Dufresne  receives  bids  in 
May  building  60  x  119  ft  addition  to  biscuit 
factory.  About  $60,000.  R.  Garlepy,  64 
Notre  Dame  St.,  Montreal,  archt. 

Qar.,  .Moatreal — St.  Henry  Shoe  Co.,  1581 
Notre  Dame  St.,  plans  to  build  50  x  75  ft., 
steel  and  brick  shoe  fa-tory.  concrete 
foundation,  on  Workman  St.  About  $50,000, 
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Ont.,  Winsdor — Auto  Specialty  Mfg.  Co., 
McDouKal  Ave..  soon  lets  contract  buildlnK 
1  story,  concrete  and  brick  factory.  About 
$50,000.  Davidson  &  Weiss.  53  West  Jack- 
son  Blvd.,  ChIcaKo,  III.,  archts. 


BlIXt  BKHIRKB 

K.  I.,  I’rovidenre — Until  Apr.  16.  by  F.  A. 
Decker  ft  Co..  290  Smith  .St.,  bulldlrift  2 
story,  70  x  90  ft.  mill  construction  aaraRe. 
rein. -con.  tloorlnR.  concrete  foundation,  on 
Smith  and  orm  Sts.  About  $30,000.  B. 
S  D.  Martin,  86  Weybosset  St.,  archt. 
Noted  Mar.  27. 

Conn.,  New  Haven  —  Marlin  -  Rockwell 
Corp.,  Whitney  Ava,  recelvlnR  bids  building 
1  story.  160  x  180  ft.  brick  and  concrete 
foundry,  rein. -con.  flooring,  concrete  founda¬ 
tion.  About  $100,000. 

N.  Y.,  New  York— Until  Apr.  15,  by  J. 
M.  Felson,  archt.,  1133  Hway.,  building  2 
story,  100  x  125  ft.,  brick  and  steel  garage, 
rein. -con.  flooring,  concrete  foundation,  at 
400  Fast  91  St  St.  About  $100,000.  Owner’s 
name  withheld. 

l.a..  New  OrleaiiN — Until  Apr.  16,  by  Bd. 

I. rf-vee  Comrs.  of  tirleans  Devee  Dist.,  New 
Orleans  Court  Bldg.,  building  2  story,  brick 
garage  and  warehouse  on  square  bounded 
by  Canal.  Water,  (Jravler  and  Delta,  1st 
dlst.  T.  Killeen,  pres. 

<>.,  ('nlumbno — Amer.  Rolling  Mills  Co.  Is 
receiving  bids  for  extensive  remodeling  and 
new  construction  work  at  Its  plant  along 
tracks  of  Toledo  ft  Ohio  Central  R.R.  on 
I’arsons  Ave.  Work  Includes  rellnlng  2 
furnaces,  putting  In  8  hot  blast  stoves,  rais¬ 
ing  numb<  r  of  former  stoves  and  building 
gas  dry  cleaning  plant.  Cost  between  $300,- 
000  and  $400,000  J.  C.  Miller,  Mlddle- 
tewn.  local  mgr. 

Ill,,  lleeatur — Consumers  Refining  Co. 
receiving  bids  building  40  x  75  ft.  mill 
construction  warehouse.  25  x  80  ft.  brick 
garage  and  25  x  40  ft.  brick  filling  station, 
on  Main  and  North  Sts.  Riddle  A  Riddle. 
122  South  Michigan  Ave.,  Chicago,  archts. 

WIs.,  Chippewa  Kails — Until  Apr  22.  by 
State  Bd.  Control.  Madison,  rebuilding 
laundry  at  home  for  feeble  minded  here. 

J.  O.  Davidson,  pres. 


KRICRfl  ANI>  CONTRACTH  AWARDED 
(AIndicates  award  of  contract) 

AMass.,  Ashland — United  Staten  Color 
Co.  let  contract  building  2  story.  50  x  84 
ft.  concrete  factory,  concrete  foundation,  to 
I’enn  Tile  ft  Constr  Co.,  46  Milk  St..  Bos¬ 
ton.  About  $50,000. 

AMass.,  New  Bedford — W.  A.  Robinson 
Dll  Co..  144  South  Water  St.,  let  contract 
rebuilding  4  story  brick,  steel  and  rein  -con. 
storage  plant,  concrete  foundation,  recently 
destorved  by  fire,  to  J.  W.  Bishop  Co.. 
Times'  Bldg.  About  $60,000.  Noted  Mar. 
13. 

AConn.,  Roulhington — Peck.  Stow  ft  Wil¬ 
cox  Co.,  Railroad  Sq.,  let  contract  building 
6  story.  55  X  112  ft.  and  22  x  43  ft.  brick 
and  steel  factory,  (first  floor  to  have  reln.- 
con.  flooring),  concrete  foundation,  on  Cen¬ 
ter  St.,  to  Torrlngton  Bldg  Co..  197  Water 
St..  Torrlngton.  About  $125,000. 

AConn.,  Stratford  (Bridgeport  P.  O.A — 
Raybestos  Co.,  Bostwick  Ave..  Bridgeport, 
let  contract  building  1  story,  160  x  170  ft. 
brick  and  rein. -con.  factory,  rein. -con. 
flooring,  concrete  foundation,  on  East  Main 
St.,  here,  to  J.  R  Sheehan.  211  State  St., 
Bridge|)ort.  About  $100.000.  Noted  Mar. 
27 

AN.  Y..  Brooklyn — S.  Ageloff.  126  Reid 
Ave.,  will  build  1  story,  81  x  116  ft.,  brick 
and  steel  garage,  rein. -con.  flooring,  con¬ 
crete  foundation,  on  DeKalb  and  Tompkins 
Aves.  About  $25,000.  Work  will  be  done 
by  day  labor. 

AN.  Y.,  Brooklyn — M.  P.  Finnegan.  44 
Court  St.,  will  build  1  story,  50  x  200  ft.. 
I  rick  and  steel  garage,  rein. -con.  flooring, 
concrete  foundation,  on  Coney  Inland  and 
Droenwood  Aves.  About  $35,000.  AVork  will 
be  done  by  da/  labor.  Noted  Jan.  30. 

AN.  Y..  Brooklyn — F.  Savignano,  archt., 
prep.ared  plans  for  1  story,  60  x  100  ft., 
brick  and  steel  foundr.v,  rein. -con.  flooring, 
concrete  foundation,  on  60th  St.  and  12th 
Ave.  Work  will  Ih*  done  by  day  labor. 
Owner’s  name  withheld.  Noted  Mar.  20. 


AN.  Y,,  New  York — D.  Auerbach  &  Co., 
638  11th  Ave.,  let  contract  building  11  story 
brick  and  steel  factory,  rein. -con.  flooring, 
concrete  foundation,  at  642-1 1th  Ave.,  to 
M  Eldlits  ft  Son,  30  East  42nd  St  Noted 
Feb.  20. 

AN.  Y.,  RorheHter — Beechnut  Packing  Co., 
Canajoharie,  let  contract  building  2  story, 
120  X  180  ft.,  rein. -con.  addition  to  plant  on 
Main  St..  E.,  here,  to  Aberthaw  Constr.  Co.. 
27  School  St.,  Boston.  About  $70,000.  Noted 
Mar.  20. 

AN.  Y..  Tarrytown — Oeneral  Motors  Corp., 
Chevrolet  DIv..  let  contract  building  3  story. 
80  X  220  ft.  rein. -con.  addition  to  factory, 
rein. -con.  flooring,  concrete  foundation,  on 
Kingsland  Pt..  to  White  Fireproof  Constr. 
Co..  286  6th  Ave.  About  $500,000. 

AN.  Y.,  M’atertown — P.  W.  Devendorf.  145 
Arsenal  St.,  let  contract  building  2  story, 
72  X  150  ft.  brick  and  tile  garage  and  re¬ 
pair  shop,  concrete  flooring,  to  N.  B.  Hayes. 
About  $40,000.  Noted  Mar.  6. 

AN.  J.,  Newark — Amer.  Metal  Bed  Co., 
42  Clifton  St.,  let  contract  building  1  story, 
125  X  200  ft.,  concrete  and  brick  factory, 
concrete  foundation,  at  16  Clifton  St.,  to 
H.  M.  Doremus.  36  Orange  St.  About 
$30,000. 

AN.  J..  Newark — Amer.  Oil  ft  Supply  Co.. 
52  I.,afayette  St.,  let  contract  building  1  and 
2  story,  fireproof  oil  plant  at  236  Wilson 
Ave.,  consisting  of  storage  and  offlee  build¬ 
ings,  power  house,  etc,,  rein. -con.  flooring, 
concrete  foundation,  to  C.  R.  Hedden  Co.. 
763  Broad  St.,  about  $70,000.  Noted  Mar. 
IS. 

AN.  J.,  Newark — I.,ewls  Bros.,  133  Monroe 
St.,  let  contract  building  4  story,  mill  con¬ 
struction  factory,  concrete  foundation,  on 
Monroe  and  I.afayette  Sts.,  to  Essex  Constr. 
Co.,  85  Academy  St.,  $75,000. 

AN.  J.,  Newark — Warner  Bros.,  270  Jel- 
Ilff  Ave.,  let  contract  building  4  story,  40  x 
96  ft.,  rein. -con.  and  brick  addition  to  ware¬ 
house,  rein. -con.  flooring,  concrete  founda¬ 
tion.  to  Pellecchla.  21  Mt.  Prospect  Ave. 
About  $25,000.  Noted  Feb.  20. 

AAIa„  Dothan — Dothan  Milling  &  Mfg. 
Co.  let  contract  constructing  126  x  l2(i  ft. 
and  25  x  25  ft.  mill  construction  buildings, 
to  H.  H.  Brown,  Dothan.  About  $50,000. 

ALa.,  Alexandria — Alexandria  Veneer 
Co.  will  build  100  X  150  ft.  frame  and  brick 
plant.  About  $25,000.  Work  will  be  done 
by  day  labor. 

AO. ,  Akron —  McNeil  Boiler  Co.,  Crosier 
and  Swietrer  Sts.,  let  steel  contract  building 

1  story.  80  x  340  ft  factory,  to  Burger  Iron 
Wks..  South  Main  and  Cole  Sts.,  on  cost 
plus  basis. 

AO.,  Cleveland  —  Reflex  Ignition  Co., 
Superior  Bldg),  led  contnict  buRding  2 
story.  80  X  160  B,  brick,  steel  and  rein. -con., 
rein. -con.  flooring  and  concrete  foundation, 
on  West  noth  St.  and  New  York  Central 
R.R..  to  S.  W.  Emerson  Co.,  1900  Euclid 
Bldg  About  $65,000. 

AMIeh.,  Detroit — Burkhardt  Bldg.  Co., 
85-87  Congress  St.  let  contract  building  6 
story.  75  x  76  ft.  brick  and  rein. -con.  fac¬ 
tory,  rein. -con.  flooring,  concrete  founda¬ 
tion  on  2nd  Ave.  and  Lamed  St.,  to  Cooper- 
Wldenmann  Constr.  Co..  854  Penobscot 
Bldg.  About  $60,000.  Noted  Mar.  20. 

AMIeh..  Detroit — Liberty  Starter  Co..  702 
West  Jefferson  Ave.,  let  contract  building 

2  story,  112  x  114  ft.  brick  and  steel  factory, 
rein. -con.  flooring,  concrete  foundation,  on 
West  Jefferson  Ave..  to  O.  Mlsch  Co..  726 
C^hamber  Commerce  Bldg. 

AMIeh..  Highland  Park  (Detroit  P.  O.) — 
Maxwell  Motor  Car  Co.,  Oakland  Ave.,  let 
contract  building  1  story,  78  x  140  ft.  brick 
and  steel  heat  treating  shop  and  1  story, 
120  X  372  ft.  brick  and  steel  forge  shop, 
concrete  foundation,  on  Oakland  Ave..  to 
Walbridge  Aldinger  Co..  2366  Penobscot 
Bldg.,  Detroit.  Total  cost  $51,000. 

AHI..  rhleago — Illinois  Packing  Co..  3940 
Normal  Ave.,  let  contract  building  4  story. 
70  X  J47  ft.  packing  plant,  1  story.  50  x  60 
ft.  power  plant.  1  story.  25x55  ft.  office, 
rein.  -  con.,  rein.  -  con.  flooring,  concrete 
foundation,  on  Auburn  and  38th  Sts.,  to 
J.  Rodats.  209  South  La  Salle  St.  About 
$226,000.  Noted  Feb.  13. 

AIII..  Chleago — Industrial  Bldg.  Co.,  38 
South  Dearborn  St.,  will  build  1  story,  110 
X  286  R.  rein. -con.  machine  shop.  rein. -eon. 
flooring,  concrete  foundation.  About  $70,000. 
Owners  name  withheld. 
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All!..  Chicago — Western  Pa.  !.  nc  s,  d 
vision  Co.,  3854  South  Morgan  ^ 
tract  building  1  story,  75  x  1 7 ' f t  k''’'',' 
and  timber  garage,  brick  (out,,! 

3822  South  Morgan  St.,  to  J  l  i.kiatT’ 
South  La  Salle  St.  About  $Js, 1.111'.^“’ 

AHI..  Chicago — Western  Sion,  war^ 
2911  South  La  Salle  St.,  let  contract  binu 
Ing  2  story,  100  x  135  ii.  brick  ..n,l  tS; 
warehouse,  wood  and  cement  tloorine 
Crete  foundation,  at  124  West  P'.ih  st 
Industrial  Bldg.  Co.,  38  South  D.  .irborn 
About  $45,000. 

AWIk.,  Fond  du  Lae — Natl  hron  Huh 
Projector  Co.  let  contract  buildini;  ■'  stn,, 
48  X  80  ft  brick  factory,  to  Ko.senbailm 
Constr.  Co..  13  East  1st  St  ''"enDauin 


Tripoli  —  Bissell  Lumber  Cn 
Marshfield,  let  contract  for  douiiiinK  « 
pacity  of  saw  and  planing  mills  here  m 
Rhinelander  Iron  Wks.,  Hhinelamler  \bnm 
$40,000. 

AM’U.,  ValderH  —  Wisconsin  fondens-a 
Milk  Co.  let  contract  building  storv  to  v 
125  ft.,  rein.-con..  brick  and  cl* 

densery,  rein.-con.  flooring,  brick  found  ’ 
tion,  to  A.  llogaseen,  Valders,  ITs  soii, 

Ala.,  Dubuque  —  Brunswick  -  Bulke  -  Co' 
lender  Co.  let  contract  constructing  factory 
motor  building  and  dry  kilns,  to  ,\  Zwaci. 
13th  and  Clay  Sts.  About  iioo.ium 


AMinn.,  Hilibing — Hibbing  Power  ft  1  ieht 
Dept.  let  contract  building  3  story  100  x 
160  ft.,  rein.-con.  and  brick  pow.-r  hous.. 
rein.-con.  flooring,  concrete  foundation  oti 
6th  Ave.  and  Wilson  St.,  to  Null  Hlectrio 
Constr.  Co.,  St.  Paul.  $7(10.959.  Noted  Jan  9 

ANeb.,  Omaha — J.  P.  Jert>e  Comn  Po 
1108-10  Howard  St.,  let  contract  building  3 
story,  no  X  132  ft.  rein.-con  and  briek 
warehouse,  to  J.  I.rf)f  &  Sons,  600  Barker 
Blk..  $80,000.  Noted  Dec,  5. 


AOkla.,  Newkirk — Arkansas  Valley  Trac¬ 
tor  Co.  let  contract  building  1  and  2  story 
60  X  200  ft.,  rein.-con.  and  steel  factory 
to  J.  W.  NIdway,  Newkirk.  $31. 000, 

ACal.,  Ataiiradero — Colony  Holding  Corp 
let  contract  building  and  equipping  inn  x 
416  ft.  timber  dehydrating  plant,  cement 
flooring,  concrete  foundation,  to  H.  Clarke 
Co.,  1101  East  5th  St.,  Los  Angeles.  .Iboui 
$125,000. 

ACal.,  Hanford — California  Packing  Corp. 
101  California  St..  San  Francisco,  let  con¬ 
tract  building  1  story,  110  x  250  ft.,  brick 
and  frame  factory  and  100  x  250  ft.  frame 
warehouse,  power  house  and  number  of 
cottages  here,  to  R.  F.  Felchin.  Rowell  Bldg. 
Frenso.  About  $50,000.  Noted  Mar.  6 

ACal.,  Los  Angelen — Angeles  Furnilur. 
Co.  will  build  2  story,  13  x  80  ft.,  brick  ami 
concrete  warehouse,  2  story,  40  x  13S  fi 
timber  and  corrugated  iron  mill,  on  East 
Pico  St.  Work  will  be  done  by  day  labor 

ACal.,  lais  AiigeleH — Hollywood  Studios. 
Inc.,  6980  Hollywood  Blvd.,  let  contract 
building  steel  and  timber  moving  picture 
plant,  rein.-con.  flooring,  concrete  founda¬ 
tion  on  Santa  Monica  Blvd,,  to  Include 
administration  service  and  other  buildings, 
to  Milwaukee  Bldg.  Co .  Wright  and  Cal¬ 
lender  Bldg.  About  $250,000. 

ACal.,  San  Jose — Richmond-Cha.se  Co 
let  contract  building  3  story,  40  x  250  ft., 
rein.-con.  warehouse,  1  story.  120  x  210 
ft.  frame  fruit  cannery,  2  story,  41  x  120 
ft.  fruit  packing  building,  power  house  and 
cafeteria,  to  Z.  O.  Field,  167  South  14th 
St. ;  cost  plus  percentage. 


Buildings 


PROPOSED  WORK 


Maas.,  Brookline  (Boston  I’.  0.1 — Bank-- 
Brookllne  Trust  Co.  having  plans  prepay 
by  T.  M.  James,  archt.,  185  Devonshire  St 
Boston,  for  2  story,  60  x  113  ft.  concrete 
and  steel,  rein.-con.  flooring,  concrete 
foundation,  on  Beacon  St. 

Maas.,  Brookline  (Bo.ston  P.  O.) — Hos¬ 
pital— W.  A.  Brooks,  167  Beacon  St . 
ton.  having  plans  prepared  for  2  story  hos¬ 
pital  on  Summit  Ave.,  here.  About  $175." 


Maaa.,  Dorrheater  (Boston  P.  D.>— 
ket — W.  M.  Bacon,  archt.,  27  Hilby  St- 
Boston,  soon  lets  contract  building  2  8tOT>. 
84x117  ft.,  brick  and  rein.-con.. 
flooring,  concrete  foundation,  on  Ramw 
St.,  for  Upham  Market  Co.  About  $100, Oil). 
Noted  Feb.  27. 
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Buildings  (Continued) 

WM.  SpHntHeld  —  BuslnesH  —  M.  L. 
/Jupv  ”607  Main  St.,  soon  recelve.s  bids  re- 
SS^llinR  brick  and  steel  building,  concrete 
SSion.  About  »50.000. 

u...  snrlngfleld — Theatre — Pox  Amuse- 
«p^t  Co  130  West  46th  St.,  New  York  City, 
to’build  2  story,  116  x  200  ft.,  brick, 
and  stone,  stone  flooring,  concrete 
Ji«nda“?on  on  Main  St.,  here.  About  »500.- 
Sn  r  Lamb.  644  8th  Ave.,  New  York 
City,  archf. 

MMX  Woreealer — Hotel — Higgins  &  Fltz- 
fprald  840  Main  St.,  plan  to  build  3  story, 
ill  *  'l‘’5  ft.  concrete  and  brick,  concrete 
fonudatlon  on  West  and  Kim  Sts.  About 
M25.000. 

R  I  Kiirrlngton — School — Town  receives 
bids  about  .4pr.  19,  building  2  story,  brick 
•jnrt  steel,  concrete  foundation.  About 
c"ftnnn  P.  S.  Peck,  chn.  com.  AV.  R. 
Walker  &  Son,  Custom  House  St.,  Provi¬ 
dence.  archts. 


X.  Y.,  SaliHbury  Center — Hospital — Bd. 
SupCTvs..  Herkimer  Co.  (Herkimer),  soon 
receives  bids  building  brick  and  concrete 
tuberculosis  hospital  on  Heller  Farm,  here. 
Bonds  for  $150,000  sold  for  project.  Noted 
Mar.  13. 


R  I,  East  Providenee  (Providence  P.  O.) 
__ciub  House — Metacomet  Golf  Club.  Union 
Trust  Bldg,  receives  bids  about  May  1. 
building  2  story  brick.  About  $60,000.  W. 
R  Walker  &  Son.  17  Custom  House  St., 
i'rovidence,  archts. 

R  I..  Pawtucket — Business — Bellows  A 
Aldrich  archts..  8  Beacon  St.,  Boston,  soon 
receive  bids  building  2  story.  60  x  160  ft. 
rein  -con.  addition  to  plant,  rein. -con.  floor¬ 
ing  concrete  foundation,  on  North  Union 
.Rt .  for  Times  Publishing  Co.,  Exchange  St. 
About  $60,000. 


Conn.,  Bridgeport — Business — P.  Jacoby, 
1083  Broad  St.,  plans  to  build  3  story.  62 
X  150  ft.  brick  and  steel,  rein. -con.  flooring, 
concrete  foundation,  on  Main  St.  opposite 
Lumber  St.  About  $65,000.  F.  A.  Cooper. 
1024  Main  St.,  archt. 


Conn..  Bridgeport — Club  House,  etc. — 
Bridgeport  Aerie  of  Eagles,  67  Madison 
Ave.,  plans  to  build  club  house  and  audi¬ 
torium.  on  Main  St.  and  Elast  Washington 
Ave.  About  $160,000. 


Conn.,  Bridgeport — Memorial — P.  Crosby 
Memorial  Assn.,  c/o  O.  H.  Brothwell,  treas., 
888  Main  St.,  plans  to  build  memorial  to 
Fanny  C^rosby.  About  $60,000. 


Conn.,  Hartford — Theater — J.  Olassman, 
241  Franklin  St.,  receives  bids  about  May  1, 
building  brick  and  concrete  on  Franklin 
•Ave.  and  Barker  St.  About  $50,000. 


Conn.,  Stratford  (Bridgeport  P.  O.) — 
Business— H.  C.  lA)rell.  2419  Main  St. 
plans  to  construct  business  building  on 
Main  St.  About  $60,000. 


N.  J.,  Newark — Hotel — R.  Treat  Hotel 
Ca,  c/o  QulllH*rt  &  Betelle,  archts.,  665 
Broad  St,  having  plans  prepareti  for  14- 
Story,  86  x  160  ft.,  concrete,  brick  and  steel, 
addition  to  hotel  at  54  Park  IM..  rein-con. 
flooring,  concrete  foundation.  About  $1,- 

n00,000. 


N.  Westfleld — Church  and  Sunday 

School — First  Baptist  congregation  soon  re¬ 
ceives  bids  building  1  story,  brick,  steel  and 
stone,  concrete  foundation  on  Kim  St. 
About  $50,000.  Ludlow  &  Peabody,  101 
Park  .4ve.,  New  York  City,  archts. 


Pa..  1‘lilla. — Bank — Germantown  Trust 
Co..  Germantown  and  Chelton  Ave.,  having 
sketches  prepared  by  A.  H.  Brockle,  archt., 
1713  Sansom  St.,  altering  and  building  addi¬ 
tion  to  existing  bank.  About  $50,000. 


Pa..  Pliila. — Bank — Tenth  Natl.  Bank, 
1645  North  Broad  St.,  having  sketches  pre¬ 
pared  for  64  X  64  ft.  addition.  About 
$60,000. 


Pa.,  PittHburgh — Y.  M.  C.  A.  having  plans 
prepared  by  E.  B.  Lee,  archt.,  Chamlier 
Commerce  Bldg.,  constructing  4  story.  81 
X  120  ft.,  steel  and  brick  building,  concrete 
foundation,  on  Center  and  Francis  St. 
About  $100,000. 


Md..  Baltimore  —  Bank  —  Merchants-Me- 
chanlcs  1st  Natl.  Bank  purchased  site  on 
South  St.  and  plans  to  build  2  story,  20  x 
110  ft.,  steel  and  concrete  addition.  Cost 
between  $60,000  and  $70,000.  J.  B.  Ram¬ 
sey,  chn.  bd.  dlrs. 


Md,.  Baltimore — Theater — P.  O.  Singer, 
600  Equitable  Bldg.,  plans  to  build  2  story, 
brick,  steel  and  concrete,  on  Howard  St. 
About  $400,000.  W.  O.  Sharklln.  802  Law 
Bldg.,  archt. 


Conn.,  Bridgeport — Parish  Hall — Olivet 
congregation.  2140  Main  St.,  plans  to  build 
2  story  hall  on  Main  St.  opposite  Tom 
Thumb  St.  About  $60,000.  Address  H.  S. 
Brown,  pastor. 

{'nnn.,  Hartford — Bath  House — City  voted 
$50,000  bonds  to  build  bath  house  on  Front 
.■It.  Address  P.  A.  Mason,  supt.  pub.  bldgs, 
com. 


Va.,  Richmond  —  Auditorium — Calvary 
Baptist  congregation  plans  to  build  l-story, 
82  X  97  ft.  brick,  addition  to  Sunday  school, 
rein. -con.  foundation,  on  Grove  Ave.  and 
Blvd.  About  $50,000.  Address  R.  A.  Gary, 
2316  Stuart  Ave.  H.  L.  Cain,  2311  Grove 
Ave.,  archt. 


Va.,  Richmond — Ofllce — See  "Industrial 
Works." 


Va.,  Richmond — Sunday  School  and 
Church — Grace  Covenant  Presbyterian  con¬ 
gregation  having  plans  prepared  by 
Peebles  &  Ferguson,  archts.,  Norfolk,  for 
Sunday  school  and  church  on  Monument 
Ave.  About  $50,000  and  $90,000  respec¬ 
tively.  J.  S.  Parrish,  c/o  Richmond  Cedar 
Wks.,  chn.  bldg.  com. 


W.  Va.,  Morgantown — Bank  and  Ofllce — 
Bank  of  Morgantown  plans  to  build  7 
story.  26  x  70  ft.  steel  and  concrete.  T.  E 
Hodges,  pres. 


\.  Y..  Brooklyn — Bank-Ludlow  ft  Pea¬ 
body.  archts.,  181  Montagrue  St.,  soon  let 
contract  building  4  story,  brick  and  steel 
concrete  foundation,  at  230-282  Flatbush 
Ave.,  for  Peoples  Trust  Co.,  181  Montague 
St  About  $75,000. 


N.  C.,  .Asheville — Schools — City  election 
May  6,  to  vote  on  $110,000  bonds  to  com¬ 
plete  high  school,  $40,000  to  build  colored 
school  and  $60,000  to  improve  present 
structurea 


N,  C„  High  Point — Hospital — City  elec¬ 
tion  May  6,  to  vote  on  $100,000  bonds  to 
build  and  maintain  memorial  hospital. 


N.  Y.,  Brooklyn — Theatre — A.  Stock- 
jiammer.  1368  St.  Johns  PL.  having  plans 
prepared  by  Carlson  ft  Wiseman,  archts., 
226  Henry  St.,  for  2  story,  100  x  120  ft., 
brick  and  steel,  rein. -con.  flooring,  concrete 
foundation,  on  St.  Johns  PL  and  ^henec- 
tady  Ave.  About  $160,000. 


8.  C.,  Florence— School — City  plana  to  Is¬ 
sue  $100,000  bonds  to  improve  schools. 


N.  Y.,  Gerretson  (Staten  Island  P.  O.) — 
School — Bd.  Educ.  had  plans  prepared  by 
C.  B.  J.  Snyder,  archt..  Municipal  Bldg., 
New  York  City,  for  P.  S.  11.  1  Story,  103 
X  140  ft.  steel  and  brick,  concrete  founda¬ 
tion.  About  $90,000.  Noted  Dec.  6,  1918. 

N.  Y..  New  York — Nurses  Home — St. 
Marys  Free  Hospital,  407  West  84th  St., 
having  plans  prepared  by  C.  P.  H.  Gilbert, 
1123  Bway.,  for  6  story,  45  x  60  x 
100  ft.,  brick  and  steel,  concrete  foundation. 
About  $75,000. 


York — Office — Lehn  ft  Pink, 
120  \\  illiam  St,  having  preliminary  sketches 
"lade  by  Buchman  ft  Kahn,  archts.,  66  West 
45th  St.,  for  16  or  20  story,  brick  and  steel, 
concrete  foundation,  on  Greenwich  and 
Morton  Sts.  About  $1,000,000. 

N.  Y.,  New  York — Synagogue — Temple 
Gate  of  Hope,  130  Madison  Ave.,  having 
P^ian.s  prepared  by  J.  M.  Felson,  archt..  1188 
Bway..  for  8  story,  60  x  100  ft.,  brick  and 
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«e<'’  concrete  foundation,  177th  St.  and 
About  $60,000. 


Tcnn.,  Memphio  —  Hospital  —  City  and 
Shelby  Co.  plan  to  issue  $300,000  bonds  to 
build  2  story  on  Pigeon  Roost  Rd.  Jones 
ft  Furbringer,  Porter  BIk.,  archta  Nobed 
Feb.  27. 


O.,  Akron — Hotel — Para  Co.,  c/o  C.  P. 
McCready,  vice  pres.,  plans  to  build  11  or 
12  story,  88  x  122  ft.,  on  site  of  present 
Buchtel  Hotel,  South  Main  and  Mill  Sts. 
About  $750,000. 


O.,  Cleveland — Hospital — St.  Lukes  Hos- 

Sital  Assn.,  6606  Carnegie  Ave.,  plans  to 
uild  brick,  steed  and  rein. -con.  addition, 
concrete  foundation.  About  $600,000. 


<).,  Cleveland — Mercantile — O.  P.  Brown. 
304  East  St.,  New  Castle,  Pa.,  plans  to 
build  10  story  brick,  steel  and  rein. -con., 
concrete  foundation,  at  1110  Superior  Ave., 
here.  At>out  $100,000. 


O.,  Cleveland  lleightM  (Cleveland  P.  O. 
School — IW.  Educ.  and  F.  C.  Warner,  archt., 
768  Hippodrome  Annex  HIdg..  receives  bids 
In  May  building  2  story,  brick,  steel  and 
rein. -con.,  rock  and  concrete  foundation,  on 
Roxboro  Ave.  About  $225,000.  Noted 
Jan.  2. 


O.,  Dayton  —  Ofllce  —  See  “Industrial 
Works.” 


<).,  Troy — Salesroom,  etc. — Dayton  ft  Troy 
Auto  Co.  plana  to  build  2  story.  50  x  120 
ft.  brick  and  rein. -con.  salesroom  and 
garage,  rein. -con.  flooring,  concrete  founda¬ 
tion,  on  South  Market  St.  About  $50,000. 


Ind..  Gary — Theater — Eagle  Theater  Co. 
having  plans  prepared  by  D.  S.  Klafter, 
archt.,  64  West  Randolph  St.,  Chicago,  Ill.  , 
building  1  story,  75  x  125  ft.  brick  and  steel, 
rein. -con.  flooring,  concrete  foundation,  at 
16th  St.  and  Uway.  About  $125,000. 


Mirh.,  Detroit — Rank  and  Office — First 
and  Old  Detroit  Natl.  Bank,  Ford  Uldg., 
had  plans  prepared  by  A.  Kahn,  archt.. 
Marquette  Bldg.,  for  15  story,  180  x  187 
ft.  steel  and  brick,  on  Woodward  Ave.  and 
Cadillac  Sq. 


Mirh.,  Detroit — Mercantile-Crowley-MlI- 
ner  Co.,  Farmer  St.,  soon  lets  contract 
building  3  story.  97  x  216  ft.  steel  and  brick 
addition,  smith,  Hlnchman  ft  Orylls,  710 
Washington  Arcade,  archts. 


Mirh.,  Drtrolt — Mercantile — W.  H.  Turner, 
512  Moffat  Bldg.,  having  plans  prepared  by 
A.  Kahn,  archt.,  Marquette  Bldg.,  building 
4  or  6  story,  40  x  100  ft.  ell  shaped  brick 
and  rein. -con.,  reln.-con.  flooring,  concrete 
foundation,  on  Michigan  Ave.  and  Washing¬ 
ton  Blvd.,  Finsterwald  Furniture  Co..  le.ssee. 
About  $125,000. 


Mirh.,  Flint — Armory,  etc. — City  plans 
to  build  memorial  armory  to  cost  $140,000. 
State  appropriated  $60,000  toward  cost 


Mieh..  Flint — Bank  and  Office — NatL 
Bank  of  Flint  and  Genesee  Co.  Savings 
Bank  had  plans  prepared  by  Hoggson  Bros., 
archts.,  485  5th  Ave.,  New  York  City,  for 
10  story,  44  x  120  ft.  brick,  steel  and  stone, 
concrete  foundation,  on  Keitrsley  and  Sagi¬ 
naw  Sts.  Address  A.  Q.  Bishop,  Flint 


Mirh.,  Howril — High  School — Bd.  Educ. 
soon  receives  bids  building  2  story  high 
school.  About  $100,000.  R.  A.  Le  Roy, 
Prat  Bldg.,  Kalamazoo,  archt. 


N.  C.,  High  Point— School — City  election 
May  6,  to  vote  on  $50,000  bonds  to  im¬ 
prove  and  enlarge  achooL 


8.  r..  Rock  Hill — School — City  election 
about  May  15,  to  vote  on  $75,000  bonds  to 
build  school  in  Rock  Hill  School  Dist. 


III.,  Austin  (Chicago  P.  O. ) — Church — W. 
C.  Jones,  archt.,  30  North  La  Salle  St., 
Chicago,  receives  bids  about  Apr.  15.  build¬ 
ing  1  story,  66  X  106  ft.  brick  and  timber, 
concrete  foundation,  at  120  North  Central 
Ave.,  for  Kloeckner  Memorial  Evangelical 
congregation,  o/o  archt.  About  $75,000. 


On..  Atlanta — Hospital — Davis-Flscher 
Sanitorium,  East  Linden  St.,  having  plans 
prepared  by  E.  C.  Wachendorff,  archt.,  408 
Chamber  Commerce  Bldg.,  for  8  story,  50 
X  125  ft.  addition.  About  $140,000. 


Oa..  Atlanta — ^Theatre — C.  B.  Howard. 
Atlanta,  and  T.  Howard,  Macon,  having 
plans  prepared  by  Hentz,  Reed  ft  Adler, 
archts.,  Candler  Bldg.,  for  90x406  ft.  thea¬ 
ter  and  garage,  on  Peachtree  St.  About 
$500,000. 


III.,  rhieago— Office,  Bank  and  Store — 
South  Chicago  Savings  Bank,  3017  East 
92nd  St.,  having  plans  prepared  by  Ivar 
Vlehe-Naess,  archt.,  64  East  Van  Buren  St., 
for  4  story.  55  x  160  ft.  reln.-con.  and  brick, 
reln.-con.  flooring,  concrete  foundation,  on 
92nd  St.  and  Commercial  Ave.  About  $200,- 
000.  Noted  May  30. 


Ga.,  Gainesville  —  High  School  —  City 
plans  election  to  vote  on  $100,000  bonds  to 
build  and  equip  high  school. 


III.,  Le  Roy — Bank — Keenan  Natl.  Bank 
having  plans  prepared  by  A.  L.  Plllshury. 
archt..  Peoples  Bank  Bldg.,  Bloomington, 
remodeling  and  building  addition  to  bank. 
About  $60,000.  J.  Keenan,  pres. 


Fla.,  West  Palm  Beach — Hospital — Good 
Samaritan  Hospital  soon  receives  bids  build¬ 
ing  hospitaL  About  $50,000. 


IIL,  Villa  Grove — High  School— J.  W. 
Royer,  archt..  Flat  Iron  Bldg.,  Urbana,  re¬ 
ceives  bids  about  April  15,  for  3  story,  85 
X  200  ft.,  for  Bd.  Educ.  About  3100,000. 
W'.  E.  Irwin,  chn.  Noted  Mar.  6. 


Miss.,  Charleston — Schools — Town  plans 
to  issue  $75,000  bonds  to  build  and  re¬ 
pair  schools.  W.  D.  Brown,  elk. 


WIs.,  Chippewa  Falls — School — City  plans 
to  build  Junior  high  and  vocational  school 


here.  Cost,  Including  equipment,  between 
$190,000  and  $200,000.  L.  M.  Newman,  chn. 
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HulldiiiKR  (Continued) 

W  In.,  Menltowor — Depot — Chicago.  North 
Wf«i.  rn  It  K..  JackHon  Blvd.  and  Franklin 
St.,  t'hlcaao.  plana  to  build  depot  on  I.rf*land 
Ave.  here  Ai>out  $60».00O.  W.  H.  Finley, 
ch  etiar. 

Wl«..  Shebo.vaBn  —  Hlffh  Sehool  —  City 
plana  to  liuild  hlah  aohool  on  Jefferaon  and 
•tib  Sta  At>out  laoo.itoo  C.  M  Boley,  city 
enar. 

W  U.,  Two  Rivera— Memorial — City  had 
preliminary  plana  prepared  by  Childa  & 
Smith,  enara  .  fit  k^aat  Van  Buren  St..  Chl- 
caRo.  for  memorial  liulldlnfc.  Alaiut  150.000. 

Minn.,  .\uKlln — Tiieater — Cozy  Theater 
t'o  reeelvea  l)ldB  about  May  1.  buildlnR 
fill  X  135  ft  rein. -eon.,  brick  and  ateel. 
About  $55,000.  S.  Jacobaon.  BOl  ('apltal 
Bank  BldR..  St  I’aul.  arobt 

Minn..  t'lo«|iief — HlRb  .Soho<d — Bd  bkluc. 
a<M«n  leta  contract  bulldintr  3  atory.  fiSxlOO 
ft.,  rein.  con.,  ttrick  and  ateel.  rein.  con. 
floorinp?.  concrete  foundation  on  Main  St 
About  $140,000.  t'roft  ti  lUa-rner.  laina- 
dale  BldR.  Duluth,  archta  Noted  .Ian  30. 

Minn.,  ri«4|uel — HIrIi  .ScTiool— Bd  Edue. 
aofin  leta  contract  bulldInR  3  atory.  rein - 
c<in..  concrete  foundation,  t'roft  &  Boerner. 
I.onadiile  Hblit  Ibihith.  archta.  Noted 
Jan  30 

Minn..  MliineaiMdU — Bank  and  Dfllce — 
H  E  IVnce.  HOO  llennef)in  St.,  havliiK  plana 
jirepared  for  10  or  1-’  atorv  on  Hennepin 
Av,.  and  8th  St 

Minn.,  Ht.  I'aul — DIapensary — .\.  H. 
Wilder  Charity.  404  Wilder  BldR.,  plana  to 
build  3  atory,  51x9fi  ft  ,  rein.  con.  and  brick 
on  Bice  St.  between  ColleRe  and  Summit 
Avea.  ,\l>out  $100,000.  C.  H.  Johnaton, 
715  Capital  BldR  enttr. 

Mont..  Wolf  I'olnt — Bank  and  Office — Se- 
etirlty  Slate  Bank  t»lana  to  build  2  atory. 
58  X  80  ft.  brick,  concrete  foundation,  on 
Aaalnnlbolntt  .\ve  anil  3rd  St.  ,\bout  $50,- 
000 

Mo..  St.  I.oiila— Community — I'nion  Ave. 
Chrlallan.  Weatmlnater  I’reabylerlan.  Pll- 
Kriin  CoiiRreRal  lonal  and  Central  I'reaby- 
terlan  conitreRatlona.  plan  to  build  com¬ 
munity  center.  .Mmut  $50.o0o.  .Xddreaa 
O  .\  Campbell.  5411  Vernon  .\ve 

Mo..  St.  lamia — Hotel — .T  Helm,  archt.. 
400R  Caatleman  Ave..  reeelvea  bids  al«>ut 
Apr  15.  buildlriR  4  atory.  fifi  x  120  ft.,  con- 
iTete  and  brick,  rein. -con.  floorinR.  concrete 
foundation  at  351fi  WaabliiRton  Ave  .  for  A. 
Fox.  3518  WaahlnRton  Ave  About  $fi0,000. 

Mo.,  St.  l,oiila — Temple — -Masonic  TxidRea 
of  .SI  ixtiiia.  5330  I’erahlnR  Ave..  plan  to 
build  temple  to  include  fi  lodRe  rooms, 
library,  banuuet  balls,  dance  hall  and 
chapel,  .\bout  $700,000.  D.  A.  Jamlaon.  chn. 
bldK.  com. 

Mo.,  St.  I.oiila — Theater  and  Office — F. 
Tale,  402  Central  Natl.  Bank  BldR.,  soon 
rivelvea  bids  for  4  atory.  110  x  150  ft 
.•\boul  $500,000.  <1.  A.  I.nnshurKb.  2122 

Pacific  Ave.,  San  Francisco,  arent. 

Tex.,  .\bllene — Science — Simmons  ColleRe 
had  Ilians  preiiared  for  aclence  huildinR. 
Cost  between  $50,000  and  $75,000. 

Te\..  .\iiiHrlllo  —  School  —  Tndejiendent 
School  Dlst.  voted  $80,000  bonds  to  pur¬ 
chase  site  and  build  school.  E.  P.  Works, 
pres.  bd.  trustees. 

Tex..  Fulrfleld — Courthouse — Corns.  Free¬ 
stone  Co.  plan  to  build  courthouse.  About 
$126,000. 

Tex.,  I'ol.vterlinlc — School — City  election 
.\pr.  2fi  to  vote  on  $52,000  bonds  to  build 
s<-hfM>l  and  3  story  addition  to  Mcltae 
School.  S.  S.  Ogdlvle.  chn.  school  lioard. 

Tex.,  Ranzer  -Club — Benevolent  Protec¬ 
tive  Order  of  Elks  plans  to  build  clubhouse. 
About  $60,000. 

Tex.,  Sun  .\iitonlo  —  Church — Orthodox 
.lewlsh  conKreRation.  115  Newton  St  .  hav- 
iiiR  (dans  prepared  by  C  W.  Adams,  archt.. 
(VIbbs  BldR..  for  85  x  100  ft.,  rein. -con.  and 
brick  on  Main  Ave.  and  Quincy  St.  Cost 
belwe«>n  $50,000  and  $fi0.000.  A.  Oersteln, 
rabbL 

Tex..  Waco — Schools — City  plans  election 
to  vole  on  $150,000  bonds  to  build  schools. 
B,  B.  Cobb.  supt. 

4>kla..  Ilurant — HlRh  School — City  voted 
$120,000  bonds  to  build  hlRh  school.  Noted 
Mar.  13. 


Okla.,  Holdenville— School — Bd.  Educ. 
havinR  plans  prepared  by  Toninl  &  Bramb- 
lett,  archts.,  301  Terminal  BldR..  Oklahoma. 
bulldInR  2  story,  rein. -con.  brick  and  stone. 
Bonds  for  $75,000  voted  for  project. 

Okla.,  Miami — MlninR  School — State  I>*r- 
islature.  cupitol.  Oklahoma,  appropriated 
$125,000  to  build  and  maintain  State  School 
of  Mines  here. 

Okla.,  Mapolpa— Hospital — City  plans  to 
build  2  story,  brick  and  stone.  Bonds  for 
$50,000  voted  for  project.  O.  B.  Sleek, 
city  elk. 

4'nlo.,  .Montrose— Hotel — C.  (1.  Earnest, 
702  2nd  St.,  receives  bids  In  almut  2  months. 
bulldinR  3  stor.v.  50  x  125  ft.  brick,  sit'd  and 
concrete.  About  $65,000  W.  N.  Bowman, 
Central  SavlnRS  Bank  BldR..  Denver,  archt. 

Colo.,  HterlinR--HoBpital — City  soon  re¬ 
ceives  bids  bulldinR  hospital.  Alsiut  $60,- 
000.  Money  to  Is*  raised  by  public  sub¬ 
scription.  Wilson  A  Wilson,  Common¬ 
wealth  BldR.,  Denver,  archts. 

Idaho,  Rexburz — Court  House — Comrs. 
Madison  Co.  plan  election  soon  to  vole  on 
$100,000  Istnds  to  build  court  house. 

Nev..  KIko — S<-hool — Bd.  Educ.  havinR 
plans  i>repared  by  F.  .1.  De  l.,onRchamps, 
archt..  Beno  for  2  story,  brick  and  con¬ 
crete.  Altout  $100,000. 

.\rlz.,  I'hornix — Arts — HIrIi  School  Trus¬ 
tees  plan  election  to  vote  on  $100,000  bonds 
to  build  20  r(M)m  l.iberal  Arts  BulldinR  and 
$40,000  for  R.vnaslum,  In  t-onnectlon  with 
Improvements  to  hlRb  school 

lire.,  Pendleton — DodRc — -Pendleton  l»dRo 
No.  288.  B.  P.  o.  E.  plans  to  build  3  story 
on  Court  and  Cottonwood  Sts.  .Xboul  $60,- 
000.  (1.  W.  I’helps.  Court  House,  trustee. 

tire.,  I'oriJand  -Temple — I,al)or  Temple 
Assn.,  162  2nd  St.,  plans  to  build  on  4lh  and 
Jefferson  Sts.  About  $120,000,  H.  .\nder- 
son.  pres. 

Cal..  Covina — Schools — Trust<*es  C  School 
Disl.  plan  eli'Ctlon  Apr.  14  to  vote  on  $150,- 
000  bonds  to  build  1  story  concrete  school, 
rein. -con.  fioorliiR.  concrete  foundation.  W 
W.  Nash,  trustee. 

Cal..  Fowler  —  lliRh  School  —  Trustees 
Cnlon  HlRh  School  Dlst.  plan  election  to 
vote  $100,000  Ixmds  to  build  blRh  school. 

Cal..  Frei»n«» — HlRh  School — HlRh  School 
Truste«'s  purchased  30  acre  site  and  jilan 
elei'llon  to  vote  Is'tween  $600,000  ami  $700,- 
000  Imnds  to  build  hiRb  school  on  I’alm  Ave. 

Cal..  Porterville— Auditorium — City  plans 
to  vote  on  Isind  Issue  to  build  auditorium. 
Cost  between  $50,000  f^nd  $100,000.  O.  C. 
Murphy  and  E.  1..  T.indsay  appointed  to 
secure  plans.  E.  F.  Halbert,  city  clk. 

Cal..  San  Bernardino- — Schools — Bd.  Educ. 
consIderInR  election  to  vote  on  $150,000 
bonds  to  build  3  .schools.  W  C.  Seccombe. 
pres. 

Canada — I’ost  Dftices.  Hosldtals.  etc. — 
Dominion  CSovernment.  t.itawa.  Out.,  plans 
to  expend  $«0,000  for  bulldinR  postal  station 
at  Malsonneauve.  Que.  ;  $400,000  for  post 
office  at  CalRary.  .Vita.  ;  $100,000  for  addi¬ 
tions  to  post  office  at  Edmonton.  Alta.  ; 
$62,000  for  imi>rovcmenls  and  alteratidlis  to 
Becelver  Oeni'rals  BulldinR.  at  Toronto, 
<>nt.;  $400,000  for  new  buildinRS.  hospitals, 
etc.,  at  (Irosse  Isle.  Que..  B.  C.  WrlRht.  c/o 
Dept  I’ub.  Wks..  Dttawa,  archt. 

()ue.,  Notre  Bame  de  (irare  —  School  — 
Boman  Catholic  School  Comn..  87  St. 
Catherine  St..  Montreal.  purcha.sed  site  here 
iind  plans  to  build  3  story,  60  x  75  ft,,  steel 
and  brick,  for  .St,  AuRUstIne  Parish.  Al«»ut 
$100,000.  A  l.,afontalne,  87  St.  Catherine  St., 
Montreal,  archt. 

4)ue.,  Veriliin — Schf>ol — .f.  E.  .\.  B«‘noit. 
archt..  1200  WellInRton  St.,  soon  receives 
bids  bulldinR  3  story.  31  x  52  ft.,  stone 
and  brick,  concrete  foundation,  on  Halt 
•Vve..  for  Boman  Catholic  School  Comn. 
Alsnit  $60,000. 

Ontario  —  Hospital  —  Schools,  etc. — I’ro- 
vinclal  (Jovernment,  Dttawa.  plans  to  Im¬ 
prove  and  enlarRe  hospitals,  schools,  etc., 
in  foIlowlnR  cities:  Eastern  Hospital. 

Brockvtlle,  $77,000  ;  Provincial  Normal 
School.  Belleville.  $50,000  ;  Bockwood  Hos¬ 
pital.  KlnRSton.  $110,000;  Hamilton.  $70.- 
000;  I.smdon.  $105,000;  Mlmlco.  $90,000; 
also  new  institution  at  Whitby,  $483,000. 
F.  B.  Heakes,  c  o  Dept.  Pub.  Wks.,  Toronto, 
archt. 

Ont.,  Ouelph — Dormitory,  etc. — Ontario 
.-VRTlcultural  ColleRe,  ColleRe  HelRhts,  re¬ 
ceives  bids  In  about  5  weeks  bulldinR  boy’s 
dormitory,  cost  $150,000;  addition  to  Mc- 
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Donald  Hall.  $25,000;  new  api;i  ,  iki.a. 
ant?  memorial  hall,  $40,000.  f  ,•  ii 
Parliament  Bldgs.,  Toronto,  an 

<4nt„  Klirhenrr — Station — Cai,  .ilian  i. 
clflc  By..  Windsor  St..  Montreal  'jue  J*' 
receives  bids  for  station.  Ah.,,  ,  i-c 
J.  M.  B.  Falrbalrn.  Montreal,  a,-  t  ch',,|'^" 

«nt..  Toronto — Women’s  Chr.  ir.n  T 
perance  ITnion  plans  campaiRt  'i„ 
$100,000  bonds  to  construct  3  ■ 

bulldinR  at  20  Herrard  SI..  E. 

Ont.,  Toronto — Theater — Ixiew  Svnrti,.,. 
189  YonRe  St.,  havltiR  plans  pr.  j,  ,reIn,?T 
Eamh.  archt..  644  8th  Ave..  New  V„rk  OitI 
building  brick  on  VonRe  .St.  Ah.,,,: 

Ont.,  Toronto — Theater— Wav,  rlv  Theat... 
Corih.  Etd  96  KlnR  St  E.,  had  plan'*" 
pared  by  K.  I<  .Sangster.  archt  (io„. 

TlTo  otm'**  •  ‘heah  r 

BIBS  I4KNIKKB 

Munh..  SprliiRlteld  Sebotd-  I'niil  o, 
by  Corn,  on  City  Prop.-rty.  for  I  siorv  hri'li 
and  tImiM'r  addition  to  Chestnut  St  schn.i 
About  $96,000,  E.  C.  and  (5  CJ.mn.r 
33  I.yrnan  St.,  archts.  Noted  .Ian.  23 

C’onn.,  New  Haven  -Parish— riitil  \,,r 
16.  by  W  S.  Cady,  archt,.  lo  \\..s,  rC 
St..  New  York  City.  bulldinR  2  siorv  7fi  < 
132  ft.  brick  and  steel,  stone  MooririK  .-on 
Crete  foundation,  on  Wliltnev  .\\e'  f„r 
ChaiM'l  .Street  Ecclesliistical  Sochiv  Win, 
ney  Ave.  Alrout  $100,000, 

N.  J.,  Verona  (Montclair  P  (t)_s-,na 
torlum— t’ntll  May  15.  bv  Bd  Fr. .  tioid.r* 
Essex  Co..  (.Newark).  bulldiiiR  2  .3  ami  i 
story,  rein. -con.,  brick  and  steel,  r.  in  -eon 
flooring,  concrete  foundation,  ot,  Kairview 
Ave.  About  $500,000.  J.  Hr.',  ti  |•...spx 
Bldg.,  Newark,  iircbt.  .Noted  F.'h  f. 

I.a..  New  Orleans  Tr:i<le  School— I'niil 
.'Vpr.  15.  by  «'lly,  bulldinR  4  siorv.  .337  i 
400  ft,  on  City  Park  Ave.  E.  .\  ’  Christv 
city  archt.  _  ' 

Tenn..  Memphis — Hospital — TNijlil  Apr 
15.  by  rt.'iptlst  Hospital.  Mad  Ison  .Vve,. 
bulldinR  8  story.  92  x  loi  ft.  brick  and 
concrete.  About  $250,000.  c,  o 
I’nioti  A  Planters  Bank  Bldg.,  archt 

Ind..  Huntington — Theater  .•mil  Slor. — 
Cntil  Apr.  10,  by  H.  I.,  Newhouse,  archt., 
4630  Prairie  Ave.,  ChlciiRO,  111.,  htiildinc 
44  X  135  ft.  brick  tind  rein. -con.,  rein, -.on 
flooring,  concrete  foundation,  here,  for  .V 
Perfect,  c/o  architect. 

III.,  ('hirago — Theater  and  OlticH — I'litil 
Apr.  15.  by  A.  T,.  Ia>vy,  archt..  2S  North 
Clark  St.,  building  2  story,  lOO  x  Ifio  ft., 
brick  and  steel,  concrete  f7>undation.  on 
Archer  Ave.  and  Sacramento  Blvd.,  for 
Brighton  Theater  Co,,  c/o  tirchl.  Alsnit 
$235,000. 

III.,  Klmhiirst  —  High  School — .1.  (’ 

l.lewellyn,  archt..  38  South  Dearborn  St. 
Chicago,  receiving  bids  for  2  story.  152  x 
168  ft  brick,  steel  and  concrete,  concrete 
foundation,  for  Bd.  Educ.  About  $125,000 

III.,  Rockford- -Church— W.  P.  Whitney, 
archt.,  38  South  Dearborn  St.,  (’hicaito,  n- 
ceivlng  bids  building  1  story,  72  x  117  ft. 
brick,  concrete  and  steel,  rein  -con.  floor¬ 
ing.  concrete  foundation,  for  1st  Baiilist 
Church,  c/o  archt.  .About  $60,0il(i. 

WIs.,  f'amrriin — Bank  and  0(11.'. — I'ntll 
.\|ir.  25.  by  Bank  of  Cameron,  bulldinR  2 
stor.v  bank  and  ofllce.  W.  1,.  .VIban,  347 
Kndicott  Bldg.,  .St.  P.aul.  Minn.,  archt 

Minn.,  I^aneaster — Schr>ot — Pnlll  .Vpr  23. 
b.v  city  building  2  story.  57  x  91  ft.,  brick 
and  tile.  About  $5(1.000.  Sund  A  Dunham, 
512  Essex  Bldg.,  Mlnneaprdls.  arents. 

Alinn.,  Moorhend — City  Hall.  etc. — I’oljj 
.Apr.  21,  by  city,  building  brick  city  hall 
and  Are  station.  R.  H.  ITlce,  citv  elk 
Bosefti  A  Braseth.  106i  Bway.  Fargo.  N.  I' 
archt*. 

s.  B..  Hurley — School — Pntll  Apr  2h.  by 
Bd.  Educ.,  building  2  story.  60  x  1.31  ft 
brick  and  steel,  concrete  foundation,  .'noji' 
$85,000.  Perkins  A  .MeWayne.  322-3-1 
Paulton  Bldg..  Sioux  Falls,  archts  .Vot'Si 
Feb.  27. 

AIo.,  Columbia — I>ormitory — irntll  Apr  I*. 
by  P.  J.  Bradshaw,  archt.,  Inl'Tiiationm 
Eife  Bldg,.  St.  Ix)ula.  building  3  story.  «  x 
125  ft.,  rein, -con.,  steel  and  brick,  rcin-wn^ 
flooring,  rock  foundation,  near  b  o'V.'"'''’;..!/ 
Missouri  Campus,  for  Knights  of  ( 

3549  Olive  St..  St.  Louis.  About  H*""" 
L.  Hart,  member  bldg.  com.  Noted  Mar.  u. 
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jiuildinBS  (Continued) 

\ia  St,  I-ouln — Klre  Houmn — Until  Apr. 
•  •>  liv  ltd  I’ub.  Serv.  buildint;  2  Htory.  36x 
•s’  ft  and  28  x  65  ft.  brick  and  timber 
firnhiiuHeH  Nos.  3  and  32  on  2«th  and  St. 
f-h^r  es  Sts.  AlHJUt  153.000.  L..  K.  Uowen, 

city  enur.  ^Toted  Jan.  30. 

Ont  Ottawa — School — Until  Apr.  15.  by 
0/.hiciI  ltd.,  bulldinjr  3  Htory.  brick  and 
tiinlirr  rock  foundation,  on  CrelKhton  St. 
Ahoutf  120,000.  W.  C.  Beattie,  KlRln  St.. 
bldK  Noted  Mar  20. 


Ont  Wenton — School — Until  Apr  17.  by 
S  H  t'oon  &  Sona,  archta..  lOxct-lBlor  Life 
ttidir  Toronto.  buildInK  2  story,  brick,  for 
School  ltd.  About  160.00(1.  1).  CamplH-ll. 

thn  Noted  Mar  20. 


it  t'.,  Vancouver — Hospital — Until  Apr. 
30  by  l>epl.  Hub.  Wks.,  Ottawa.  Ont.. 
buiMiriK  2  story.  40  x  235  ft.  neurolOKical 
wtrd  at  Military  Hospital  here.  rein. -con.. 

and  l)rick,  concrete  foundation.  AI>out 
jfio.ooa.  H.  C.  Wright,  c/o  Dept.  Pub. 
Wks.,  archt. 


rRK'ES  ANI>  CONTRACTS  AWARDED 
(★Indicates  award  of  contract) 

★  K  I..  Provldenc* — Dormitory — Womens 
College  of  Brown  University.  College  St., 
let  contract  building  4  story,  138  x  145  ft. 
brick  steel  and  concrete,  rein. -con.  flooring, 
concrete  foundation,  to  C.  B.  Maguire  Co., 
1208  Turk  Head  Bldg.  About  $150,000. 
Noted  Mar.  18 

★Conn..  Bridgeport — Home,  etc. — Salava- 
tion  Army.  82  Kim  St.,  will  build  4  story, 
50  X  100  ft.  brick  and  concrete,  concrete 
foundation,  on  Kim  and  Main  ,Sts.  About 
Jlfloooo,  Work  will  be  done  by  day  labor. 
Noted  .Ian  2 

★N.  V.,  Bath — Barrack.s — Bd.  Dlrs..  .Sol¬ 
diers  &  Sailers  Home,  let  contract  building 

2  story,  44  X  161  ft.,  with  rear  wing,  44  x 
75  ft.,  rein. -con.,  brick  and  steel,  rein. -con. 
flooring,  brick  foundation,  at  State  Institu¬ 
tion.  to  T  H.  McHale  &  Son  604  Cahill 
Ftldg.,  Syracuse.  About  $71,600.  Noted 
Apr.  3. 

N.  Y.,  Brookl.vn — Schools — Bd.  Educ.. 
5(1(1  Park  Ave.,  New  York  City,  received 
bids  building  P.  S.  100,  4  story,  100  x  144 
ft.,  brick  and  steel,  concrete  foundation, 
on  West  Ist  St.;  P.  S.  80.  4  story.  100  x 
144  ft.,  brick  and  steel  concrete  foundation, 
on  West  Nineteenth  St.,  from  P.  A.  Clark 
(?o..  Brooklyn,  $523. ,000 ;  Nugent  Constr. 
Corp..  507  6th  Ave.,  New  York  City,  $634.- 
313;  Kmerson  Bldg.  Co.,  103  Park  Ave., 
New  York  City,  $637,700.  Noted  Mar.  27. 

★N.  Y.,  New  York — Office — Natl.  Aniline 
k  Chemical  Co..  21  Burling  Slip,  let  con¬ 
tract  for  interior  and  exterior  alterations 
Ui  4  story.  60  x  100  ft.  brick  and  steel,  at 
15-i;t  Burling  Slip,  to  Olllies  Campbell  Co.. 
101  Park  Ave.  About  $60,000,  cost  plus 
percentage  basis. 

4.,  New  Briiiiswiek — School — Bd.  Pree- 
hnlders,  Middlesex  Co.  received  bids  building 

3  story  vocational  school  on  Easton  Ave., 
from  Nlewenhous  Bros..  369  East  163rd  St., 
New  York  <71t.v,  $60,340  ;  Hughes,  Foulkrod 
Co..  Commonwealth  Bldg..  Phlla..  Pa.,  $63.- 
30(1 :  .1.  I.x)wry.  Jr..  8  East  40th  St..  New 
York  City,  $67,690. 

*I*a.,  Johnstown — School — IW.  Dip. 
School  Dlst.  let  contract  building  main 
ichool  and  boiler  house  for  group  of  6 
buildings  known  as  William  A.  Cochran 
School,  in  8th  Ward,  to  Ollpatrlck  Dawson 
Co.  Empire  Bldg.,  Pittsburgh.  $169,636. 
Noted  Keb.  20. 


★Md.,  Baltimore— Store — The  Huh.  Batti- 
more  and  Charles  Sts.,  let  contract  building 
2  Htory,  40  x  85  ft.,  steel  brick  and  concrete 
Mdition  and  altering  store  front,  to  C.  L. 
Mwkhausen  Co..  Oay  and  Water  St.,  $50,- 
0((0  Voted  Apr.  3. 

★O.,  Barberton — Theater — Park  Theater 
Co.,  156  ('olumbus  St.,  let  contract  building 
2  Htory,  48  x  100  ft.  brick  and  steel,  reln.- 
mn.  flooring,  concrete  foundation,  on  West 
Tuscarawas  St.,  to  W.  Bernard.  Barberton, 
0  Altout  $54,000. 


.  Toledo— School — Bd.  Educ.  received 

bids  building  2  story,  brick,  steel  and  reln.- 
jon..  concrete  foundation,  at  Point  PI., 
fmm  H.  E.  Welling.  441  Main  St..  $94,270. 
J  Compute.  Nasby  Bldg.,  $99,668.  Bentley 
4  Sons.  201  Belmont  St.,  $102,216. 


Toledo — School — Bd.  Edua  received 
bid.s  building  2  story,  brick,  steel  and  reln.- 
"'n..  concrete  foundation,  at  Wemerts 


Corners,  from  Hallaway  &  Herkabile,  Delta. 
$66,958,  E.  H.  Welling.  441  Main  St..  $72.- 
720,  J.  Compte,  149  Michigan  St..  $74,586. 

★  III.,  4'liirago — Bitnk — Douglas  Park 
State  Bank  let  contr.ict  building  2  story, 
35  X  95  ft.  brick  and  tlmlM-r,  concrete  foun¬ 
dation.  on  1 2th  ami  Oawford  Sts.,  to  C.  E. 
Brookliauscii,  111  West  Monro<‘  St.  About 
$75,000. 

★  III.,  Chicago — I,il>rary — Chicago  Pub. 
Library,  Michigan  Ave.  and  Washington 
St.,  let  contract  building  2  story,  97  x  122 
ft.  brick  and  tlml)cr,  rein. -con.  flooring,  con¬ 
crete  founclatloii,  on  (’rawford  Ave.  ancl 
Monroe  St.,  to  Dahl-Sttsiman  <!o.,  11  South 
La  Salle  St.  Almut  $7,5,OOU.  Noted  Pel).  27. 

★  HI..  Chicago  .School— St.  Philip  Neri 
Scliool,  c/o  A.  Foster,  archt.,  155  North 
Clark  St.,  let  contract  for  2  story.  60  x  70 
ft.  brick  and  timlMT,  concrete  foundation, 
on  72nd  St.  and  Merrill  Ave.,  to  F.  Burke, 
165  North  Clark  St.  About  $50,000 

★  Wls.,  Hhrhoyguii — .School — School  Dist. 
No.  6,  let  contract  building  2  story,  28x80 
ft.,  reln.-con.  and  brick,  brick  foundation, 
Wilson  Twp.,  to  A.  Mollman,  Shcboyan 
Falls. 

★  Minn.,  Bove.v — High  School — City  let 
contract  building  brick  and  tile  addition  to 
high  school,  to  EN'enson  He  Nutterherg,  748 
Builders  ETxch.,  Minneapolis,  $134,690. 

★  .Mlnji,,  Mountain  Iron  —  School  —  Bd. 
Educ.  let  contract  building  3  story,  145x173 
ft.,  reln.-con..  brick  and  steel,  reln.-con. 
flooring,  concrete,  brick  and  rock  founda¬ 
tion.  to  A.  C.  Thom.son-Ouihrle  Co..  St. 
Paul,  $209,997.  Noted  Jan.  30. 

★’Minn.,  Mountain  Iron  —  School  —  Bd. 
Educ.  let  contract  building  3  story,  134x156 
ft.,  reln.-con.,  brick  and  steel,  reiii.-<-on. 
flooring,  concrete  foundation,  Is'onldaa  twp., 
to  J.  and  W.  A.  Elliott,  906  Liberty  Exen.. 
Minneapolis,  $109,688.  Noted  Jan.  30 

★  Neb.,  Norfolk  —  Hotel  —  North  Amer. 
Hotel  Co.,  c/o  F.  Fitzpatrick,  Bee  Bldg., 
4)maha.  will  build  8  story,  76  x  176  ft., 
here.  About  $100,000.  Work  will  be  done 
by  day  labor. 

★Tex.,  WIehIta  Falls- Bank  and  Office — 
City  Natl.  Bank  let  contract  building  10 
story,  to  Westlake  Constr.  Co.,  717  I»cust 
St.,  St.  Louis,  Mo. 

★Idaho,  Caldwell — High  School — School 
Dist.  let  contract  building  2  story,  concrete 
and  brick,  rein.  con.  flooring,  concrete  foun¬ 
dation,  to  W.  Reed,  Twin  Falls,  $53,000. 
Noted  Feb.  20. 

★Wash.,  Vanronver — School — Dd.  Educ. 
let  contract  building  3  story,  43  x  121  ft, 
brick  and  terra  cotta,  cement  flooring,  to 
G.  Isackson,  Portland,  Ore.,  $52,741. 

★  Qiie.,  Montreal — Office — McDougall  ft 
Cowans,  96  Notre  Dame  St.,  let  contract 
building  1  story,  64x98  ft.  brick  and  stone, 
concrete  foundation,  on  St.  James  and  St. 
Francis  Xavier  Sts.,  to  Purdy  ft  Henderson, 
10  Cathcart  St  About  $65,000. 

★’Alta.,  Edmonton  —  Theater  —  Alberta 
British  Clnemato'-raph  Co.  let  contract 
building  marble  theater,  to  Pheasey  ft  Bat¬ 
son,  203  Alexander  Blk.  About  $250,000. 


Federal  Government  Work 

PROPOSED  WORK 

N.  Y..  Brooklyn — Heating  Funnel — Bu¬ 
reau  Yards  ft  Docks,  Navy  Dept.,  Wash., 
D.  C.,  plans  to  build  heating  funnel  to 
connect  buildings  "C”  and  “F”  at  Naval 
Hospital,  here ;  Spec.  3853.  Bids  will  be 
opened  at  local  yard. 

Pa.,  Phlla.  —  Elevator  Shop  —  Bureau 
Yards  ft  Docks,  Navy  D<?pt.,  Wash., 
1>.  C.,  phans  to  build  here.  Spec.  3151. 
About  $14,000. 

Pn..  Phlla. — Heating  and  Humidifying 
Apparatus — Bureau  Yards  ft  Docks,  Navy 
Dept.,  Wash.,  D.  C.,  plans  to  Install  In 
building  “D,"  here ;  Spec.  3854.  About 
$76,000. 

S.  r.,  rharieHton — Dry  Dock — Bureau 
Yards  ft  Docks.  Navy  Dept.,  Wash.,  1>.  C., 
plans  to  build  dry  dock  No.  2,  here ;  Spec. 
3858.  Work  Involves  700,000  cu.  yd.  ex- 
cav.,  250,000  cu.  yd.  dredging,  preparation 
of  site,  piping,  bulkhead,  cofferdam  and 
other  tem^rary  structures  together  with 
building  dry  dock  proper  consisting  of 
180,000  cu.  yd.  concrete,  pump  well,  suc¬ 
tion  chamber,  railroad  tracks,  crane  tracks, 
with  supportng  concrete  construction,  cul¬ 
verts  and  sluices,  with  hydraulically  oper¬ 
ated  valves,  keel  blocks,  docking  keel 
blocks  and  bilge  blocks,  including  slides 
with  fitting  capstans,  pits,  docks  fitting, 
conduits,  embedded  piping,  etc.  About 
$S.600.0()0. 


H.  C.,  Paris  Island — BuiI<Iings — Bureau 
Yanis  ami  Docks.  Navy  Dept.,  Wash.,  D. 

plans  to  build  additional  buildings,  hen-  . 
Spec,  3855 

Mich..  Drirnit — Harlsir  Improvcments- 
U.  S.  Eng.  Ollit'e,  Saull  Ste.  Mane,  plans  to 
widen  Livingston  I'liannel,  Detroit  lliver. 
15(»  ft.  on  West  side  of  present  improved 
channel.  Project  Involves  removing  silt 
ami  making  roe-k  cut.  About  $7uu,0(((l 
available. 

Midi.,  linriinr  Beach— Harlior  Improve¬ 
ments — U.  S  Eng.  (Mllce,  Saull  Ste.  Marie, 
plans  to  deepen  entrance  of  harlior  to  23 
ft.  and  harlsir  to  21  ft.,  involving  36u.O(Ml 
cu.yd.  earth  ami  15,500  cu.yd.  nn-k  excav. 
L.  Sabin,  eiigr. 

Mich..  I'ort  Huron — Harbor  Improve¬ 
ments —  If.  S  Eng.  <  Mlice.  Saull  Ste.  Marie, 
plans  to  deepen  channel  to  21  ft.  for  width 
of  400  ft.  on  west  side  of  St.  flair  Uiv«-r, 
south  of  here.  Project  involves  floating 
dredge  work.  About  $83,000  available. 

Montana  —  Hoads  —  L  I.  Hewes.  dist. 
engr.,  bur.  puli,  rds.,  U.  S.  Dept,  of  Agri¬ 
culture.  628  I'oBi  Otllce  Bldg.,  Portland, 
Ore.,  pl.ans  to  gr.-ide  7  ml.  Ixila  Pass  Ud.. 
Missoula  fo.,  about  $40,000;  41  ml.  Yaak 
Valley  Ud..  Lincoln  Co.,  $32,703  ;  5  ml.  E,-lst 
Fork  Bitter  Hoot  project,  Ravalli  Co., 
$17,600  (county  to  pay  $8800  toward  cost), 
5  ml.  Mill  Creek  Rd..  Park  Co.,  $10,000. 

Wanh.,  Newport — Road  Work — I,.  1. 

Hewes,  dist.  engr.,  bur.  pub.  rds.,  U.  S. 
Dept.  Agriculture,  628  Post  Oltlw  Bldg. 
Portland,  Ore.,  plans  to  grade  13  ml. 
Metallne  Falls  Project.  Kanisku  National 
Forest,  Pend  Oreille  Co.  About  $90,000. 

Ore.,  Portland  —  Hoad  Work — I,.  1 
Hewes,  dist.  engr.,  bur.  nub.  rds.,  U.  S. 
Dept,  of  Agriculture,  soon  lets  contract 
building  22  ml.  Crater  Lake-Prospect  Sect, 
of  Med  ford -Klamath  Falls  National  Forest 
ltd.,  Klamath  and  Jackson  Counties,  In¬ 
volving  200  aens  clearing  and  grubbing, 
87,000  cu.yd.  excav..  9000  cu.y<l.  rfs-k 
excav.,  38(»0  lln  ft.  concrete  plp«»  culverts 
and  600  cu.yd.  <-oncrete  in  bridges;  3.5  mi. 
Anna  Creek  Sect.  <if  M*-dford-KIamath 
Falls  National  Forest  Ud..  Crater  National 
Forest,  Klamath  I'o..  14  acres  clearing  and 
grubbing.  6000  cu.yd.  excav.,  150  lin.ft.  log 
ami  concrete  pipe  culverts,  etc. 

n.  T.,  Pearl  Harbor — Power  Plant  Im- 

Frovements — Bureau  Yards  ft  Docks,  Navy 
tept..  Wash.  D.  C.,  pl.ans;  Spec.  3856.. 
About  $80,060. 


BIDS  DESIRED 

MasR.,  RoHton — Cranes — Until  Apr.  14, 
by  Itureau  Yards  ft  Docks,  Navy  Dept., 
Wash.,  D.  C..  furnishing  6  electric  trav¬ 
eling  bridge  cranes  for  extension  to  shop 
and  foundry,  here.  Spec.  3477.  Al>out 
$175,600. 

N,  V..  New  York— Dredging — Until  May 
9,  by  P.  S.  Eng.  Office,  39  Whitehall  St, 
dredging  and  removing  rocks  In  East 
River ;  .advertised  in  this  Issue. 

N.  Y.,  New  York— Dredging — Until  May 
12.  by  U.  S.  Eng.  Office,  710  Army  Bldg.,  39 
Whitehall  St.,  dredging  in  narrows  of  Lake 
Champlain.  N.  Y.  and  Vermont ;  adver¬ 
tised  in  this  Issue. 

N,  Y.,  Rorkaway — Pump  House — Until 
Apr.  21.  by  Bureau  Yards  ft  Docks,  Navy 
Dept,  Wash.,  D.  C.,  building  pump  house 
for  gasolene  system ;  Spec.  3136.  About 
$1700. 

Pa.,  Ft.  Mifflin — Marine  Railway — Until 
May  8,  by  U.  8.  Eng.  Office.  Witherspoon 
Bldg..  Phlla.,  constructing  192  ft.  marine 
railway.  52  ft.  wide,  on  Delaware  River 
here.  Noted  Apr.  3  under  ‘‘Phlla."  ;  adver¬ 
tised  In  this  issue. 

Del.,  M’ilmington — Dredging — Until  May  6. 
by  U,  S.  Eng.  Office.  Old  Federal  Bldg., 
dredging  waterway  between  Rehoboth  Bay 
and  Delaware  Bay  (Lewes  Canal)  ;  adver¬ 
tised  in  this  Issue. 

Md.,  Indianhead — Roads — Until  Apr.  21, 
by  Bureau  Yards  ft  Docks.  Navy  Dept.,. 
Wash.,  D.  C.,  building  roads  In  naval  res¬ 
ervation,  Spec.  3850.  About  $70,000. 
Noted  Apr.  3. 

D,  C„  Wash. — Steel  Towers — Until  Apr. 
14,  by  Constr.  DIv.,  Wash.,  furnishing  one 
250,000  gal.  steel  tank  erected  on  steel 
tower  125  ft  high,  equipped  with  48  In. 
riser  pipe. 

D.  C..  Wash. — Transits  and  Levels — 
Until  Apr.  15,  by  R  M.  Reese,  chn.  bd. 
awards.  Dept.  Agriculture,  furnishing  60 
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FVdfral  Government  Work  (Continued) 

So.  27-A  Gurley  tranHitn  complete,  or 
e<iual.  24  Hurr  and  Huff  16}  In.  tele8cu|>e, 
alHO  erectliiK  etiKlneer'a  dumpy  levela.  com¬ 
plete  or  equal ;  udvertliied  in  thia  iHHue. 

Va..  Norfolk — Cranes — Until  Apr.  21.  by 
Hureau  Yards  IHk-Kh.  Navy  l>ept., 

Wash.,  1).  ('..  installing  one  6  ton  electric 
travelinK  crane  and  two  1  ton  pillar 
cranes  ;  Spec.  3S27.  About  $20,0(10.  Noteil 
Mar.  13. 

Va.,  Norfolk — PredKliiK — Until  Apr  26. 
by  U.  S.  Knff.  GIHce.  Custom  House,  dredff- 
ln(f  for  wldenlntr  channel  to  Newport  News; 
advertised  in  this  issue. 

Va..  Norfolk — Pred(fln(f  and  FillinK — X’n- 
til  Apr.  14,  hv  Hureau  Yards  &  Docks. 
Navy  Dept.,  Wash.,  D.  C..  dredffinft  and 
flIlinK  at  .Navy  Yard  here;  Spec.  3844. 
About  $200,000. 

Va  ,  Norfolk — OalvanizinR  and  Oxy- 
Acetylene  iMants — Until  Apr.  21.  by  Bureau 
Ya-ils  &  Docks.  Navy  Dept.,  Wash..  D.  C.. 
buildintr  at  Navy  Yard,  here  ;  Spec.  3772. 
Alsmt  $108,000.  Notcsl  Jan.  23. 

Va..  Yorktown — Harracks.  Mess  Ha]!  and 
Officers’  (Quarters — ITntll  Apr.  21.  by 
Hureau  Yards  A  Docks.  Navy  Dent.. 
Wash..  D.  C..  building  here;  Spec.  3831. 
Altout  $177..'iOO.  Noted  Mar.  20. 

W.  Va..  South  CliurleHton — Officers' 
Quarters — ITntll  A|)r.  21.  by  Hureau  Yanis 
A  Docks.  Navy  Dept.,  Wash.,  D.  C.  build- 
inK  4  officers’  (luarters;  Spec.  3820.  About 
$60,000.  Noted  Mar.  13. 

Ala.,  Florence  —Rock  Crushers — Until 
May  }*.  by  U.  .S.  Knft.  Office.  Florence,  fur- 
nishinK  rook  crushers;  advertls«‘d  In  this 
Issue. 

Ky.,  I.oulHVlIle  —  Accumulators,  etc. — 
I’ntil  Apr.  30.  by  I’.  S.  Knft.  Office.  Istuis- 
vHle.  furnishing;  and  dellveriiiB  accumula¬ 
tors  for  Dock  No.  41,  and  opera!  ins  ma¬ 
chinery  for  Ix>ck  No.  43.  Ohio  River; 
advertised  in  this  issue. 

O..  Cincinnati — L.ock  and  Abutment — Un¬ 
til  May  6.  by  U.  S.  Kiik.  Office,  Cincinnati, 
buildinff  lock  and  abutment  for  Dam  No. 
32.  Ohio  Itiver.  about  &  ml.  from  Vancv- 
burff.  Ky.  ;  advertised  in  this  Issue. 

Mich.,  Saalnaw — Ta>nkout  Gallery — Until 
Apr.  24.  by  J.  A.  Wetmore.  superv.  arch., 
treas.  dept..  Wash..  D.  C.,  building  lookout 
gallery  In  post  office,  here ;  advertised  in 
this  issue. 

Mo.,  Ht.  Uouls — I.s'vee  Work — Until  .\pr. 
23.  by  Secy..  Ml8sissi|)pi  River  Comr..  1311 
International  Life  HIdg.,  for  200.000  cu.- 
yd.  earth  work.  (210,000  cu.yd.  hydraulic 
fill  in  old  borrow  pits  and  80,000  cu.yd. 
levt'e  enlargement)  In  I.iima  Lake  D.  D., 
111.  ;  advertistxl  In  this  issue. 

Mo..  St.  Louis — T.evee  Work — Until  .Apr. 
23.  by  Sec.y-Mississippi  River  Comm..  1311 
International  Life  Bldg.,  for  110,000  cu. 
yd,  earthwork  (7B.OOO  cu.  yd.  hydraulic 
All  In  old  borrow  pits  and  35.000  cu.  yd. 
levee  enlargement).  In  Hunt  D.D.,  Ill. 

Tex.,  Mount  Pleasant — Post  Office — Un¬ 
til  May  8  by  .1.  A.  Wetmore.  superv.  arch., 
treas.  dept..  Wash.,  D.  C..  building  here. 

N.  I).,  Klsmarck — Dormitory — ITntll  Apr. 
28.  by  C.  Sella,  comr.  Indian  Affairs.  Wash¬ 
ington.  D.  C..  building  dormitory  at  Bis¬ 
marck  School. 


PKICKS  .\NI>  CONTRACTS  .VAVARDKI) 

(-A-Indicates  award  of  contract) 

Mass..  Chelsea — Roads — Bureau  Yards  A 
Docks.  Navy  Dept..  Wash.,  D.  C..  received 
bids  Apr.  7.  building  roads  at  Naval  Hos¬ 
pital  Reservation,  from  Coleman  Bros.,  1 
Marginal  St..  $8900  (30  days)  ;  Rowe 

Contg.  Co.,  45  Milk  St..  Boston,  $13,280 
(40  days)  :  C.  .S.  Cunningham  A  Sions  Oon- 
Btr.  Co..  7  Water  St..  Boston.  $18,973  (30 
days).  Noted  Mar.  20. 

★  R.  I.  Newport — Water  Tank — Bureau 
Yards  A  Docks.  Navy  Dept..  Wash..  1).  C.. 
let  contract  erecting  one  3  300,000  gal.,  steel 
water  tank  at  Naval  Training  Sta.,  to  Des 
Moines  Steel  Co..  959  Munaey  Bldg..  Wash.. 
D.  C.,  $11,760.  (45  d.'tys).  Noted  Apr.  3 

N.  Y.,  New  York — Sprinkler  System — 
Pub.  Wks,  Officer.  Navy  Yard.  New  York, 
received  lowest  bids  ins'aHing  sprinkler 
system,  from  I.asette  A  Murphy.  238  West 
108th  St..  $38,639  ;  C.  Meads  A  Co.  38  Park 
Row.  |«,114;  H.  O.  Bogel  Co..  $45,444. 
(60  days). 

N.  T.,  Stapleton — Sewer  and  Water  Sup¬ 
ply — J.  A.  AVetmore,  superv.  archt.,  treas. 
dept..  Wash..  D.  C.,  received  bids  Apr.  2. 
installing  sewer  and  water  supply  connec¬ 
tions  In  U.  S.  Marine  Ho.opital,  (1) 


sewer  connections;  (2)  water  supply 
connections.  from  F.  N.  Lewis  Co.. 
Herkimer.  N.  Y..  (2)  $2750.  (60  days); 

(T.  E.  Eng.  Co..  Inc.,  417  Canal  St.,  New 
York  City,  (1)  $2390;  (2)  $2990  (75  days); 
H,  E.  c:ox  (Tonstr.  Co..  81  East  125th  St., 
New  York  City,  (1)  $2770  ;  (2)  $2975,  (60 
days).  Noted  Mar.  13. 


N.  Y.,  Wards  Island — Electrical  Conduit 
and  Switchboard — Bureau  Yards  A  Docks, 
Navy  Dept.,  Wash..  D.  C.,  rwelved  bids 
Aiir.  7.  extending  underground  electric  sys¬ 
tem  and  Installing  additon  to  switchboard 
at  U.  S.  Naval  Hospital. 

( 1 )  net  price  for  entire  work,  complete. 
In  accordance  with  drawings  and  speci¬ 
fications,  based  on  time  of  completion  of 
30  calendar  days  from  date  of  the  award 
of  contract. 

(2)  net  price  for  entire  work,  complete 
In  accordance  with  drawings  and  spccfi- 
catlons.  based  on  time  of  completion  of  50 
calendar  days  from  »late  of  award  of  con¬ 
tract,  from 

G.  E.  Eng.  Co..  417  Canal  St.,  New 
York  City  (1)  $4290  (30  days);  (2),  $3790, 
(50  days). 

W.  G.  Cornell  Co.  45  East  7th  St..  New 
York  ('Ity,  (1)  $4300.  (30  days);  (2)  $4300, 
( 50  days). 

Reese  A  O’Donovan.  213  West  28th  St.. 
New  York  City.  (1)  $5440.  (30  days);  (2) 
$4940,  (50  da.vs). 

E.  S.  Downs  Co.  9  Campbell  St.,  Newark. 
N.  J..  (2)  $3639.  (50  days). 

E.  J.  Electric  Installation  Co.  221  W. 
33rd  St.,  New  York  City,  (2)  $3997,  (50 
days)  noted  Apr.  3. 


flMd.,  Iiidlanhead — Incinerator — Bureau 
Yards  A  Docks.  Navy  Dept..  Wash..  1).  C.. 
let  contract  building  at  Naval  Proving 
(Iround  to  C.  F.  Walthers.  624  West  134th 
St..  New  Y’ork  city,  $6985,  (90  days). 

/Noted  Apr.  3 


★  I).  C..  W’uKh. — Forced  In’duced  Draft 
Fans — Bureau  Y'ards  A  Docks,  Navy  Dept.. 
Wash.,  let  contract  Installing  In  Norfolk. 
Va,  and  Phila.,  Pa.  Navy  Y'ards.  to  B.  F. 
Sturtevant  CTo..  900  F  St..  N.  W.,  $39,024. 
(120  di:ys).  Noted  Mar.  20. 


★  Va..  Norfolk — Dredging — U.  S.  Eng. 
Office,  Norfolk,  let  contract  dredging  inland 
waterw.ay  from  here  to  Beaufort  Inlet. 
N.  C..  to  Atlantic.  Gulf  A  Pacific  Co..  13 
Park  Row,  New  'York  City,  $326,000.  Noted 
Feb.  6. 


★  Va.,  Norfolk — Dredging — IT.  S.  Eng. 
Office,  Norfolk,  let  contract  dredging  Nor¬ 
folk  channel  from  Hampton  Roads  to  Nor¬ 
folk  A  AVestern  Ry.  bridge,  to  F.  E.  Jones, 
Norfolk.  $1,026,000.  Noted  Mar.  6. 

Va.,  Norfolk — Timber  Wharf — Bureau 
A'ards  A  Docks.  Navy  Dept.,  received  bids 
building  timber  wharf  at  Navy  Yard.  here. 

(1)  net  price  and  time  for  entire  work, 
complete.  In  accordance  with  drawings  and 
specification. 

(2)  net  price  per  linear  foot  for  addi- 
ditional  length  of  piles  over  70  ft.  pro¬ 
vided  additional  length  of  pile  is  spliced 
on  point  and  uncreosoted. 

(3)  net  price  per  linear  foot  to  be  de¬ 
ducted  from  price  bid  under  (1)  for  each 
linear  foot  decrease  from  stated  length  of 
70  ft. 

(4)  net  price  per  linear  foot  to  be  de¬ 
ducted  from  price  bid  under  (1)  for  each 
linear  foot  decrease  from  the  stated  length 
of  40  ft.  for  12  In.  sheet  pile. 

(5)  net  price  per  linear  foot  to  be  de¬ 
duct^  from  the  price  bid  under  (1)  for 
each  linear  foot  decrease  from  stated  length 
of  40  ft.  for  12  In.  sheet  pile,  from 

Sanford  A  Brooks  Co.  24  Commerce  St.. 
Baltimore,  Md.,  (1)  $67,750.  (100  davs)  ; 
(2)  $1.50;  (3)  $0.60;  (4)  $0.50;  (5)  $1.00. 

Alsop  A  Pierce.  Newport  News,  (1)  $76,- 
000;  (2)  $1.75;  (3)  $0.55;  (4)  $0.50;  (5) 
$1.00  (110  days). 

Raymond  Concrete  Pile  Co.,  140  Cedar 
St..  New  A’ork  City,  (1)  $77,440,  (75  days)  ; 
(2)  $2.00;  (3)  $0.20;  (4)  $0.20;  (5)  $0.25. 

Aberthaw  Constr.  Co.,  27  School  St.,  Bos¬ 
ton.  Mass.,  (1)  $74,460  (180  days);  (2) 
$0.75;  (3)  $0.12;  (4)  $0.20;  (5)  $0.22. 

Noted  Feb.  13. 

Fla.,  Pensarola — Electrical  Equipment — 
Bureau  A'ards  A  Docks,  Navy  Dept.,  AA'ash., 
D.  ('.,  received  bids  Apr.  7.  installing  in 
central  power  plant  at  Navy  Yard.  here. 

(1)  net  price  and  time  for  entire  work, 
complete,  in  accordance  with  drawings  and 
specification. 

(2)  net  price  and  time  to  be  added  to 
(1)  for  furnishing  and  installing  addi¬ 
tional  feeder  panels,  equipped  similar  to 
panels  21  to  26. 

(3)  net  price  and  time  to  be  added  to 
(1)  for  furnishing  and  installing  an  auto 
transformer  for  225  H.  P.  2200  volt,  S 
phase,  60  cycle  synchronous  meter. 

(4)  net  price  and  time  to  be  added  to 
(1)  for  furnishing  and  Installing  two  in¬ 
duction  type  deflnte  time  llir.lt  single  phase 
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relays  for  panel  15  and  2  iniiu.  tion  t»Tw 
inverse  time  limit  single  phas.'  r.-lavs 
each  of  panels  20  to  26  lnclusl\,' 

Unlte/I  F.Iectrh  Co  1727  .S:  e, 

Phlla..  (1)  $19,300  (120  days), 

(3)  $250;  (4)  $696.  ' 

Carroll  Electric  Co..  714  12th  .-<•  uvoi, 

D.  C..  (1)  $19,850  (150  days), 

$1245;  (3)  add  $215;  (4)  add  Mos 

G.  E.  Eng.  Co.  417  Canal  .St  ,  .\\.w  V/.n, 
City,  (1)  $19,990.  (120  da.vs); 

(3)  $464;  (4)  $100.  Noted  .Mar  ’ 

Fla.,  Pensarola — Warheads  and  Detonalnf 
Storehouses — Bureau  Yard.s  A  Docks  » 
Dept..  AVash..  D.  C.  received  o,Viv‘  a 
building  at  Naval  Air  Sta.,  from  'r 
Turner  Co.,  30  East  Garden  St..  LlSsti 
days).  ‘  “ 

★  Ala.,  Deratur — Post  Office-  -,!  \  \y,„ 

more,  superv.  archt..  treas.  dept.,  A\’a,'<h' 
D.  C..  let  contract  building  post  oiiice  tier..’ 
to  S.  M.  Plato,  Marion.  Ind.,  $44,493  Not..,) 

Mar.  27.  " 

Kan.,  Eldorado — Post  Office — J  -A  w,.. 
more,  superv.  archt.,  trea.s.  dept  ,  Wash  h' 

C. .  received  bids  Apr.  4.  building  i'io„ 

office,  here,  limestone,  from  C.  E  Goo/iiarH 
Chadron.  Neb.,  $54,750;  W.  o'.Vell  k  son 
Co.,  Faribault,  Minn.,  $57,762  ;  Henrv  n 
Hatfield  Constr.  Co..  Indianapolis  i 
$60,372.  Noted  Mar.  6. 

Tex.,  Honey  Grove— Post  Ollice _ ,|  \ 

Wetmore,  superv.  archt.,  treas,  dept  AVash 
D  (T..  received  bids  Apr.  2.  building  post’ 
office.  (1)  limestone;  (2)  sandstone  from 
Cooper  A  Lund,  142  Market  .St.  .N’ewark 
K.  J..  (1)  $48,983  ;  (2)  $50,583;  Henry  * 
Hatfield  Constr.  Co..  Indlanapoli.s,  ind  '(D 
$49,817;  (2)  $50,817;  R.  P.  Farnsworth  ft 
Co..  New  Orleans,  La..  (1)  $52,900.  .Noted 
Mar.  6. 

★Tex.,  North  Ft.  Worth — Argon  Produc¬ 
tion  Plant — Bureau  Yards  A  Docks.  Navy 
Dept.,  AViish.,  D.  C..  let  contract,  to  Daw¬ 
son  Constr.  Co..  810  Union  Trust  HIdg 
Wash.,  D.  C.,  $431,000  (180  days).  .Noted 
Mar.  27. 

★Tex..  Point  iHiibel — Radio  Buildings— 
Pub.  Wks.  Officer  let  contract  building  at 
St.  Joseph,  to  J.  McCoy,  Monroe  and  lOth 
Sts..  Brownsville.  $16,844  (100  davs) 

Noted  Apr.  3. 

★Tex.,  Nabliie  Pass — Jetty  Works — P.  S. 
Eng.  Gfflee,  Dallas,  let  contract  building 
east  jetty,  here,  to  D.  M.  IMckton,  Galveston, 
$261,185.  Noted  Jan.  23. 

★  Idaho,  Boise — Irrigation  Project — I’.  S 
Reel.  Serv.  let  contract  building  portion  of 
Notus  (Tanal.  to  Idaho  Constr.  Co,  Boise 
$19,426  ;  building  sections  of  Feeder  Canai 
No.  2  and  Notus  Canal,  to  S.  C.  Comerford 
R.  F.  D.  1.  $39,131. 

Pal..  Mare  Island — Steel — Bureau  A'ards 
A  Docks,  Navy  Dept.,  Wash.,  D  C.,  re¬ 
ceived  bids  Apr.  7.  furnishing  steel  for 
structural  shop  at  Navy  A'ard,  hen*. 

(1)  6120  tons  structural  steel  and  crane 
rails,  (a)  structural  steel,  (b),  85  tons 
crane  rails. 

(2)  steel  and  c.l.  stairs  and  landings, 
(a)  63,300  lb.  steel  stair  framing,  (h)  70.- 
000  lb.  c.l.  treads  and  landings,  (c)  450  sq. 
ft.  safety  treads. 

(3)  1000  lln.  ft.  pipe  railing. 

McCllntlc  Marshall  Co.  1144  Munsey 

Bldg.,  Wash.,  D.  C.,  (la)  $92.40;  (lb) 
$92  40;  (2a)  $0,068;  (2b)  $0,087;  (2c) 
$2.80;  (3)  $1.50;  (210  days). 

Amer.  Bridge  Co.,  AV'Ilklns  Bldg..  AA'ash., 

D.  C.  (la)  $93;  (lb)  $93;  (2a)  $6.09;  (2h) 
$0,096;  (2c)  $2.23;  (3)  $2.47;  (170  days). 

Bethlehem  Steel  Co.  Bridge  Corp.  Beth¬ 
lehem,  Pa.,  (la)  $93.40;  (lb)  $69  60;  (2a) 
$6.22  (2b)  $8.81;  (2c)  $1.80;  (3)  $160; 
(210  days).  Noted  Apr,  3. 

★  Alaska,  Nome — Dredging,  etc. — U.  S. 
Eng.  Office,  Seattle,  Wash.,  let  contract 
building  bank  revetment  and  Jetties  and 
dredging  in  Nome  Harbor,  to  W.  J.  Rowe, 
Nome,  dredging,  $26,950  ;  Guinan  A  Ames, 
Selah,  Wash.,  bank  revetment,  $40,824. 
Noted  Feb.  27. 

Miscellaneous 

PROPOSED  WORK 

Ralkhead — New  Redford,  Mas*. — PIlT 
soon  lets  contract  building  89  x  140  ft, 
pile,  timber  and  riprap  bulkhead,  platform 
and  cofferdam  at  Howland  and  Gifford  Sts, 
involving  yellow  pine  (No.  1  common)  • 
in.  white  oak  piles,  3  in.  sheet  piling  and 
I  in.  bolts.  G.  H.  Nye,  city  engr. 

Coal  P''«'ket^ — Npringfleld,  Mass.— See  "In¬ 
dustrial  Works." 

Gate— Proxldeaee,  B.  I. — Brown  UnIveP 
sity.  College  St.,  plans  to  build  HftTf**®?/ 
memorial  gate  on  Thayer  St.  About  $25.00«- 


Hiscellaneous  (Continued) 

porket  —  Brlditeport,  Conn.  — •  H. 

c-Jiiirr  1119  Stratford  Ave.,  soon  roceiveH 
building  concrete  coal  pocket  on  Houaa- 
WnU!  a"  near  Conaresa  SL  About  $12,000 

Un*— Clark  Mllln,  N,  Y. — 

AHiroiiclMOk  Electric  I'ower  Corp.,  Union 
rtiea.  plana  to  build  16  ml.  trana- 
™i“aion  line  from  Ita  aubatatlon  here  to 
UnV  at  Oneida;  thereby  connectlni;  com- 
n^nva  Oneida  and  Canastota  planta  with 
{liph  teii.sion  line.  » 

Kulhi-t— »w  York,  N.  Y.— Pub.  Serv. 
rnmn  19  laifayette  St.,  rejected  bids  fur- 
ri^hinit  ballast  for  uae  In  building  rapid 
"ranlsh  railroads,  "Sect.  M."  Noted 
Mar.  20. 

Krtainins  Wail — Bocheater,  N.  Y. — City 
tiTvinir  .surveys  made  for  concrete  retaining 
S‘a'1  along  westerly  aide  of  Carrol-Pitr.hugh 
rareway;  also  tunnel  from  Erie  Canal  to 
C(iurt  St..  A.  C.  Poole,  city  engr. 

Water  Meters — Magnolia.  Mias. — X.  A. 

Kramer,  engr.,  plans  to  purchase  2000  wa¬ 
ter  miters. 

Park  ete. — .Alton.  III. — City  plans  to  build 
I  mi  park  and  driveway  on  river  front. 
About  $100,000.  W.  M.  Sauvage,  mayor. 

Slniee  Cates — Mllltown.  Mont. — MIs.soUla 
Light  &  Water  Co..  Ml.^isoula,  having  r'ans 
nn  pared  for  sluice  gates  In  company’s 
power  d.am  near  here.  About  $60  tlOO  C, 
H.  Christen.sen.  mgr. 

Swimming  I 'ool— Mlaaonia .  .Mont. — City 
had  plans  prepared  by  O  Bakke,  archt.. 
Missoula,  for  ♦')  A  l20  ft.,  cojicrete.  In¬ 
closed  swimming  pwL  About  $lo.uoo. 

nnliiiifrade-  —S'.  I.onis,  Mo. — Tld.  Pub. 
Perv  plans  to  h.iild  stone  balustrade,  39-45 
In.  high,  aroun.^  lagoon  In  Forest  Park. 
.About  $90,000.  .N.  Cunllff,  comr.  park  dept 

Iijj:,, — f  onpevllle.  Wash. — Island  Co  soon 
lets  contract  building  dike  at  head  of  Use¬ 
less  Bay.  About  $15,000. 

I»rv  Dock — Seattle.  tVash. — Ames  Ship¬ 
building  &  Dry  nock  Co.,  26th  St..  S.  W. 
and  West  Hanford  St.,  plans  to  build  frame 
dry  dock  capable  of  lifting  12.000  ton  ship. 
Work  Involves  3,000.000  ft.  timber.  About 
JSO.OOO. 

Pier — Portland,  Ore. — City  soon  lets  con¬ 
tract  building  Pier  No.  1.  300  ft.  long.  120  ft. 
wide;  Pier  No.  2.  1600  ft.  long,  125  ft.  wide, 
timber  foundation.  Involving  5000  piles ; 
wharf  100  ft.  wide  at  east  end  of  slip  No.  1 
at  .St.  Johns  Terminal.  North  St.  Johns 
niFt..  cast  side  of  Wllllamette  River.  O. 
B  Hegardt,  engr.  comr.  pub.  docks.  Noted 
Mar.  13. 

Pipe — Portland,  Ore. — City  soon  lets  con¬ 
tract  furnishing  50  tons  12  in.  e.t.  water 
pipe.  P.  McIntosh,  asst,  purch.  agt. 

Pipe  Linen— Santa  Barbara.  Cal. — City 
plana  election  to  vote  on  $100,000  bonds. 
$40,000  being  needed  to  comnlefe  Gibraltar 
dam  under  contract  now  held  by  Bent 
Bros.,  825  Central  Bldg.,  Los  Angeles  '-nd 
l.il.flOO  for  building  pipe  lines :  24  In  red¬ 
wood  stave  pipe  line  will  probably  be,  built 
to  carry  water  from  (3-lbraltar  dam  to  Mis¬ 
sion  Heservolr.  Noted  Feb.  20. 

Monument — Hall,  Que. — Notre  Dame  Par¬ 
iah  receives  bids  in  May  building  monu¬ 
ment  on  City  Hall  Sq.  Cost  between  $16,- 
000  and  $20,000. 

Refrigerating  Equipment — Ottawa,  Ont. 

— -J.  A.  Pearson,  archt..  Centre  BIk.,  Parlia¬ 
ment  Hill,  soon  lets  contract  installing 
^frlgeratlng  equipment  in  .Parliament 
Buildings. 

PoHland  Cement  and  Stmetnral  Steel— 
Toronto,  Ont. — R.  Miller  A  Sons.  Ltd.. 
Lumsden  Bldg.,  soon  let  contract  furnishing 
138.000  sacks  Portland  cement.  Ill  stggl 
angles  and  166  twelve  In.  coanneia  fabn- 
eatrd. 

Ilitrbor  Improvements,  Breakwaters,  ete. 
-^’snsdni — Dominion  Oovernment,  Ottawa. 

PlAns  following  Improvements  during 
1919  and  1920:  Harbor  and  river  at  Port 
Arthur,  Ont..  cost  $300,000;  harbor  at  St. 

1760,000 ;  barter  at  Toronto, 
Ont.  $500,000;  harbor  at  Invetness.  N.  8., 


PIPE  LINK — JERSEY  CITY.  N.  J. 

Bids  were  received  by  city,  March  25th,  for  furnishing  and  laying  39,590  ft.  72  in. 
riveted  steel  pipe  line  between  Boonton  Reservoir  and  west  entrance  of  Watchung  Tun¬ 
nel.  (1)  total  computed  by  contractor.  (2)  total  computed  by  Clyde  Potts,  engineer,  from 
(A)  Gaylord  International  Eng.  &  Constr.  Co.,  Mears  Bldg.,  Scranton,  Pa. ;  (B)  Patrick 
MclJovern.  50  East  42nd  St..  New  York  City;  (C)  Liberty  Constr.  Co.,  New  York  City; 
I  D)  Snare  &  Triest  Co..  8  West  40th  St..  New  York  City,  (1)  $1,321,557  ;  ( E)  J.  W.  Brody  A 
Co.,  New  York  City,  (1)  $1,346,685;  (F)  J.  L  Sigretto  A  Co.,  South  Curtis  .\ve..  Wood- 
haven.  N.  Y.,  (1)  $1,405,606.  (2)  $1,380,606;  <G)  H.  E.  Fox  Constr.  Co..  SI  East  12.’.thSt.. 
New  York  City,  (1)  $1,382,431;  (H)  T.  Curtis.  New  York  City,  (1)  $1,421,20!*  ;  (i)  Beaver 
Eng.  A  Constr.  Co..  51  Chamiiers  St..  New  York  City.  (1)  $1,419,158,  <2)  $1,421,702;  (J) 
Norton  Eng.  A  Contg.  Co..  103  Park  Ave.,  New  York  City  (1)  $1.420, 094  ;  tK)  Constr.  Co. 
of  New  Jersey.  665  .Newark  Ave.,  Jersey  City,  (1)  $1,464,006.  (2)  $1,462,666;  (L)  .Mlterl 
I>‘cker,  Ea.st  Orange.  $1,465,700  ;  (M)  Frank  I’ano,  Brooklyn.  N.  Y..  (1)  $1,,510.52,'>.  (2> 
$1,511,180;  (N)  Hugh  Nawn  Constr.  Co.  82  .Savin  St.,  Bo.ston,  Mass.,  (1)  $1,531,403  ;  (t)> 
W.  H.  Gahagan,  Inc.,  147  Kemsen  St..  Drubklyii,  N.  Y.,  (1)  $1,78“’  977.  The  unit  bids  of 
the  lowest  3  bidders  were  as  follows . 


100.000  cu.yd.  trem-h  exrav.ttion — earth. 
10,000  eu  .vd.  trench  excavation— ns'k 
)4, 125  lin  ft.  72-in.  steel  pti>c  A  ui  tiiick 
465  lin  ft.  72-in.  stool  pipe  A'tn.  thick 

1,000  cu.yd.  concrete  . . 

10,000  lb.  r.  inforeing  sb  i  I  . 

35  cu.yd,  brii'k  masonry . 

66  cu.yil.  rubble  niasonrv  . 

50  so.yd.  atone  paving  . 

II  M  .H.  heads  and  '  ovi  rs  . 

20,000  ft.b  ni.  luinta  r 

2, 500  linft.  piles  ... 

20  lin  ft.  6  in.  east  iron  pi|)e 
I9v.  nn  it..  9-in,  cast  iron  pipe 

20  liii  ft.,  lO-in.  cast  iron  rrine  . 

12t  Itn  ft.,  12-in.  cast  iron  pip>- 
121)  lin  ft.,  16-in  cast  iron  t  ipe 

6-in  air  valve. .  . 

5  (kin.  air  valves  ... 

lO-in.  air  valve  . 

1 1  8-in  gate  valvi-a  . 

I  O-in.  gate  valve  . 

8  12-in  gate  valves  . 

8  IWii.  gate  valvcB . . 

36-in  gate  valve  .  . 

5  48-in.  gate  valves  .... 

100  lin.ft.  6-in,  vitrified  sewer  pip*- 
100  lin.ft.  8-in.  vitrified  sewer  pipe 
100  lin.ft ,  12-in.  vitrified  sew<  r  pipe 
100  till  ft.,  18-in.  vitrified  sewi  r  pipe 


A 

H 

C 

$2  80 

$2  95 

$4  00 

6  00 

4  95 

6  04) 

20  15 

22  00 

22  00 

25  75 

25  »5 

40  00 

21  no 

25  00 

15  00 

0., 

08 

10 

35  00 

25  00 

25  00 

7  50 

8  00 

12  00 

5  50 

6  00 

5  00 

75  00 

50  00 

45  00 

no  00 

95  00 

150  00 

1  00 

1  00 

1  70 

2  75 

2  00 

4  SO 

3  25 

3  00 

5  00 

4  25 

4  00 

6  00 

4  75 

5  00 

7  00 

6  50 

6  00 

8  00 

275  00 

250  00 

300  00 

615  00 

550  00 

600  00 

875  00 

800  00 

800  00 

55  00 

80  00 

80  00 

75  00 

100  00 

100  00 

97  00 

125  00 

140  00 

205  00 

200  00 

250  00 

1,625  00 

1,500  no 

1,500  00 

3,275  00 

3,000  00 

3,500  00 

3  60 

1  75 

1  00 

3  75 

2  00 

1  60 

4  00 

3  25 

2  20 

6  00 

4  50 

3  50 

$1,098,076 

$1,166,810 

$1,286,002 

1.  1918,  but 

Jhe  contract 

was  not 

Exti'nded  totals 


awarded  on  account  of  the  Priorities  Board  withholding  their  approval  to  the  u.se  of 
the  steel  plates.  The  lowest  bid  at  that  time  was  $2,578,921,  while  the  present  lowest 
bid  la  $1,098,076,  a  reduction  of  $480,845  as  against  the  war  conditions  which  were  pre¬ 
vailing  at  that  time,  and  a  consequent  saving  to  the  city. 


$18,000;  harbcf  at  Utmouski,  Que..  $69,000; 
repairing  and  strengthening  Soaris  break¬ 
water.  P.  E.  I.,  $35,000  ;  Devils  Island  break- 
wate.',  N.  S.,  $10,000;  Negro  Point  break¬ 
water,  N.  B.,  $15,000  ;  Port  Colbomc,  Ont.. 
breakwater,  $52.000 ;  new  wharfs  at  Anse 
aux  Gaseous.  Que.,  $36,000  ;  Stewart.  B.  C.. 
$34,000;  Kagawong,  Ont.,  $10,000;  repair¬ 
ing  wharfs  at  Berlhler  (en  has)  Que..  $18.- 
600 :  Magog,  Que..  $22.000 ;  Stilery  Wharf. 
Points  Pizeau,  Que..  $16,000;  Ste.  Anne  de 
Beaupre,  Que.,  $39,000 ;  Ste.  Famllle,  Que., 
$17.000 ;  St.  Laurent.  Island  of  ftrleans. 
Que.,  $15,000  ;  St.  Michel  de  Bellechase. 
Que..  $53,600;  Vercheres.  Que..  $10,000; 
Burlington  Channel.  Ont.,  $23,900  ;  Comax, 
B.  C.,  $20,300;  New  Masset.  B  C..  $10,500  ; 
Thessalon,  Ont.,  $11.S00:  building  addition 
to  wharf  and  dredging  Powell  River,  B.  C., 
$16,500;  repairing  piers  at  Cohourg.  f»nt.. 
$26,000;  Port  Hope.  Ont.,  $11,500;  rebuild¬ 
ing  Ft.  Dufferln  breastwork.  N  B..  $18.- 
OCO :  rebuilding  ice  breakers  at  Richmond. 
Que.,  $13,300;  monument  at  Ottawa.  Ont.. 
125,000  ;  diversion  of  Pelican  I.Ake,  Little 
Pemblnla  River,  Man.,  $19,500.  E.  D. 
Lafleur,  c/o  Dept.  Pub.  Wks.,  Ottawa,  ch. 
engr. 

Bins  DESIRED 

Dam,  ete. — Sritaate  (North  Sritnate  P. 
O.),  B.  1. — Until  Apr.  30.  by  Water  Supply 
Bd..  City  Hall.  Providence,  building  portions 
of  main  dam  of  Scituate  reservoir.  Contract 
11,  Involving  132.000  cu.yd.  earth  excav. 
and  borrow.  3500  cu.yd.  rock  excav.,  1600 
cu.yd.  concrete  masonry ;  also  building  3.5 
ml.  earth  road.  10  ml.  westwly  of  Provi¬ 
dence,  Contr.  10.  involving  24,000  cu.yd. 
earth  excav.  and  borrow,  800  cu.yd.  rock 
excav.  and  40#  cu.yd.  concrete  masonry.  F. 

■  E.  Wlnsor,  ch.  engr. ;  advertised  In  this 
-  Issue. 

Tanka,  ete.— Long  Island  rity,  N.  T^- 
Untll  Apr.  14,  by  M.  E.  Connolly,  pres. 
Queens  Boro.,  furnishing  and  delivering  to 
•  Bur.  of  Highways,  four  6000  gal.  storage 
tanks,  850,000  gaL  road  oil ;  100,000  nl. 
bituminous  road  stirfacl.ig  material,  76,- 


000  gal.  road  oil  In  tank  cars.  65,000  as¬ 
phalt  paving  blocks. 

stone,  ete. — St.  George,  S.  I.,  N.  Y.— Un¬ 
til  Apr.  17.  by  C.  D.  Van  Name,  pres. 
Richmond  Boro,  furnishing  and  delivering 
800  cu.  yd.  11  In.  broken  stone,  300  cu.  ya. 
screenings  and  100  cu.  yd.  1  in.  broken 
stone  of  trap  rook  In  DIst.  No.  1;  1900 
cu.  yd.  11  In.  broken  stone,  760  cu.  yd. 

screenings  and  100  cu.  yd.  1  In.  broken 

stone  of  trap  rock  in  Diet.  No.  2;  1260 
cu.  yd.  11  in.  broken  stone.  550  cu.  yd. 

screenings  and  60  cu.  yd.  J  In.  broken 

stone  of  trap  rock  In  Dlst.  No.  3.  Former 
bids  rejected.  Noted  Apr.  3  under  New 
York. 

Trsprork — East  Orange,  N.  J. — ITntll  Apr. 
14.  by  City  Council,  furnishing  7000  tons 
11  1.  and  3000  tons  i  in.  trap  rock,  also 
3000  tons  trap  rock  screenings.  W.  D.  Wll- 
ligerad.  City  Hall.  engr. 

Pipe — Newark.  N.  J. — Untl]  Apr.  16.  by 
T.  L.  Raymond,  dir.  dept,  streets  A  pub. 
Impvts.,  furnishing  and  delivering  at  store 
room  of  Bureau  Water.  100,000  lb.  I  In.,  and 
20.000  lb.  t  in.  A.  A.  lead  pipe,  also  100.000 
lb.  pig  lead.  M.  Sherrerd,  City  Hall,  engr. 

Repairing  and  Repainting — Lanraater. 
Pa. — Until  Apr.  28,  by  Comrs.  Lancaster 
Co.,  repairing  and  repainting  outside  of 
county  court  house.  E.  E.  Mowrer,  co. 
controller:  advertised  in  this  issue. 

Steel — Phils.,  Pa. — Until  Apr.  22.  by  W. 
S.  Twining,  dir.  dept,  city  transit.  M'-rshon 
Bldg..  1211  Chestnut  St.,  furnishing  and 
erecting  in  place  150#  tons  steel  for  Frank- 
ford  Elevated  Ry. 

Heater— Akron,  O. — Until  Apr.  18,  by  H. 
8.  Morse,  dir.  pub.  serv.,  Delaware  Bldg., 
furnishing  1  vertical  open  metering  feed 
water  heater,  meter  to  be  equipped  with 
indicating,  recording  and  intesratlng  device, 
exhaust  steam  to  be  supplied  to  beater  at 
about  8  lb.  b£'.ck  pressure,  Contr,  No.  140; 
advertised  In  this  issue. 
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MiHC(>llan<>ous  (Continued) 

M««ter  ripen,  elr. — Toledo.  »>. — Until  Apr. 
29,  by  dir.  pub.  Herv.  fumlxhlnK  and  dn- 
lIvtTy  at  Kway.  I'umpinir  8ta.  one  36  In. 
venturi  meter.  63  toiiH  c.l.  pipe  and  (Ittliifca, 
one  36  In.  check  valve,  two  36  In.  hydraulic 
Kate  valvea.  one  42  In.  Keared  Kate  valve 
and  one  42  In.  hydraulic  Kate  valve.  I).  H. 
tiuodwillie.  Valentine  UIiIk..  Toledo,  engr. 

K<i»d  Material — HI.  I>aal,  Minn. — f'lty  la 
reitelvlriK  blda  furnlahlnK  1000  bbla.  Port¬ 
land  cement,  419  ft.  newer  pliM*  and  I4.HH.S 
sewer  brick  for  pavltiK  Prior  Ave.  from  Uni¬ 
versity  Ave.  to  Minnehaha  8t.  ;  and  9200 
sewer  brick  to  be  used  In  pavlna  Uomo  Ave. 
from  Rice  St.  to  tSreat  Northern  Uriilge. 
Former  contract  rescinded. 

Koad  till — KreHiio,  f’ni. — Until  Apr.  22,  by 
Bd.  Supervs.  furnIshInK  90,000  to  110,000 
bbl.  road  oil. 

Steel  I’illna  —  l<o«  AnKelea,  Cal.  —  Until 
Apr.  18  by  Hd.  Pub.  Serv.,  645  South  Olive 
St.,  furnlshliiK  steel  plIiiiK. 

Aaphalt  Flux,  Road  Oil,  etc.— Ottawa, 

Onl. — Until  Apr.  15.  by  lid  Uontrol,  fur- 
nlshinK  15,000  gals,  asphalt  flux  oil.  150,000 
gala  road  oil  and  25,0)10  gals  fuel  oil. 
(light,  medium  and  heavy  oil  will  be  re¬ 
quired).  A.  K.  McCallum.  engr. 


PRICKS  AND  CONTR.ACTS  AWAROBD 
((^Indicates  award  of  contract) 

Aiiplialt  and  Oil — Fall  River,  Maas. — 
Str«'et  Dent  reoeive<l  hltls  furnishing  (a) 
asphalt,  (h)  road  oil.  (for  year’s  requlre- 
m<  nts)  from  Standard  Oil  ('o.,  foot  of  Birch 
St,  (a)  923  80  per  ton;  (b)  9.064  ;  9  076; 

9  089  and  9101  per  ga!.  ;  Texas  Co..  24 
Slade  St.,  (a)  924.40  per  ton:  Ignited  States 
Asphalt  Refining  Co..  90  West  St..  New 
York  City,  (a)  926.76;  J  J.  (Jalvln.  Fjill 
River,  (b)  9  0675  ;  9  0686  ;  9  079;  9  0876; 
9  )I99  per  gal.  ;  Amer.  Oil  Products  Co.. 
<b)  9  0646  ;  9.0875  ;  9  0846;  9  099  ;  9126  per 
gal. 

Sand,  etc. — l.ung  Island  City,  N.  Y. — M. 
K.  Connolly,  pres.  (Jueens  Boro.,  received 
Yds  Apr.  3.  furnishing  and  dtdlverlng  (a) 
<500  cu.yd.  sand ;  (b)  2500  cu.yd.  broken 
stone  or  grits ;  (c)  2  automobile  pressure 
distributors,  from  C.  A.  Myers,  fool  of 
Stagg  St.,  (a)  910,336  ;  (b)  96600;  K.  W. 
Fltxpatrlck,  128  3rd  Ave..  (a)  912.190; 

Welsh  Bros..  14  Queen  St.,  (a)  912.610; 
T  K  Tuohy.  98  Main  St.,  (a)  914.496  ; 
(b)  96975;  Peace  Bros..  20  Main  St.,  (b) 
97375  ;  Harold  Motor  Car  Co.,  (c)  916.138. 
Noted  6Iar.  27. 

*  Ballast — New  York,  Jf.  Y. — Pub.  Serv. 
Comn..  49  Uafayette  St.,  let  contract  fur¬ 
nishing  ballast  for  use  in  building  rapid 
transit  raliroads.  Secs.  “K"  and  "L,"  to 
New  York  Trap  Rock  Co.,  17  Battery  PI,. 
985.500  and  924.050  respectively.  Noted 
Miir  20. 

4travlng  Bloeka — New  York.  N,  Y. — J.  H, 
Delano',  comr.  plant  and  structures,  &Iunlc- 
Ipai  Bldg.,  let  contract  furnishing  and 
delivering  200.000  wood  paving  blocks.  3x8 
in.,  and  200  OOO  blocks  2x6  in.,  to  Amer. 
Cr«*o8ottng  Co.,  17  Battery  PI.,  97816  and 
93196  respectively.  Noted  Mar.  27. 

Road  OH — New  York.  N.  Y. — Dept,  of 
Parks,  received  bid  Apr.  3.  furnishing  and 
delivering  80.000  gal.  tar  road  oil  (Bronx 
Boro.),  from  Barrett  Co.,  17  Battery  PI.. 
910.000.  Noted  Mar  27. 

4^Trealed  Ties — New  York,  N.  Y.— <71ty 
let  contract  furnishing  442.000  ft.  b.m. 
treated  ties,  to  Amer.  Creosoting  Co.,  17 

Lattery  PI.  942.412. 

t^Trurk  and  Paving  Material — Srl.eneeta- 
d.v,  N.  Y. — Bd.  Contr.  and  Supply,  let  con¬ 
tract  furnishing  and  delivering  3  ton  truck 
for  Water  Bureau,  to  N.  U.  Sohupp  ft  Sons. 
316  Central  Ave.,  Albany,  93750;  asphalt 
mixture,  to  Good  Rd.  Co..  26  South  16th 
St..  Phila.  Noted  Mar.  20. 

ftRoad  Roller — Newark,  N.  J. — Bd.  Free¬ 
holders  Rssex  Co.  let  contract  furnishing 
12  ton  single  cylinder  gasoline  road  roller, 
to  Austin- Western  Rd.  Mchy.  Co..  50  Church 
St..  New  York  City,  93800.  Noted  Mar.  27. 

ftCelaMn  Foandatlona— Phlla.,  Pa. — W.  S. 
Twining,  dir.  dept,  city  transit.  Mershon 
Bldg.,  Till  Chestnut  St,  lot  contract  bulld- 
iig  68  concrete)  column  foundations  hi 


FOlINBATIONH — PHILAI1KL.PHIA.  PA. 


Bids  were  rec«-lved  by  W.  S.  Twining,  dir.  dept  city  transit,  for  building  kh 
column  foundations  In  Front  St  from  above  Arch  St,  to  Callowhlll  St.  Fninkfors'o.** 
vat«*d  Ry.,  Contr,  500,  from  (A)  Brown-King  Constr.  Co..  1632  Commercial  Trust  ins 
(awarded  contract)  ;  (B)  I.  K.  IJavls  Co..  20th  and  Spencer  Sta  ;  (C)  Keysu.m.  ' 
Construction  Co.,  Franklin  Bank  Bldg.  The  unit  blda  were  as  follows;  ^lats 


For  whole  work  lui  shown  on  the  plana  (lump  aum) .  929,1 

100  eu.yd.  exeavation  . 

10  eu  y<l  eonerete  niaaonry . ]  ] 

100  tin  ft.  rolled  at«>el  rhaiinelH  for  aheathinK  .  . ! 

1,000  lb.  ateel  work,  iiiiaiN'IInni'oiiH . 

1,000  lb.  iron  eaatinga .  . '  | . 

10  cu.yd.  brii'k  niawmry .  . ' " 

10  cu.yd.  rubble  atone  niaaonry  . . 

1,000  It. b.m.  yi'llow  pine  IuiiiImt . 

10  1)11  ft.  i  in.  or  6  in.  extra  heavy  e.-i.  anil  pipe . 

10  lin  ft.  5  in.  or  6  in.  vitrilii<d  clay  piiw . 

10  lin  ft.  8  in.  or  10  in.  vitrified  rlay  pip«> . 

10  lin. ft  12  in  vitrihed  elny  pifs- . 

10  liii.fl.  li  in.  or  18  in.  vitrified  elay  pipe . 

New  inleta — any  aiae . . 

too  lin. ft.  ateel  Inmnd  grannlithie  curb . 

10  liii.ft.  furniahing  a^a  aetting  blueatone  curb . 

10  lin  ft.  furniahing  anil  aetting  granite  curb . 

lot)  liiift  ri-aettiiig  atone  curb . 

100  ai|.yil.  new  liriek  or  Halftone  sidewalk  paving . 

100  mi  yd.  relaying  briek  or  flagstone  aidi  walk . 

100  aq.yil.  granolithir  sidewalk  paving  . 

100  a<|.yd.  granit)'  block  repaving  on  gravel  base . 

100  lin. ft.  of  single  duet  terra-cotta  conduit# . 

10  iMixea  new  curl)  atop  boxes  or  vent  boxes . 

Force  account  (|>er  «-nt  added) . 


9)2,900  00 
6  00 
IS  00 

1  23 
10 
08 

22  00 
10  00 
no  00 

2  SO 
80 

I  10 

1  SO 

2  00 
2S0  00 

I  SO 

1  SO 
)  00 

.60 

2  2S 
I  2S 
2. SO 
I.7S 

SO 

10  00 


9)6.900  DO 
)  SO 
It  00 

.so 

10 


Extended  totala. 


BAM — KOH  ANOKI-ES,  CAK. 

Bids  were  received  by  Board  of  Supervisors  of  Los  Angeles  Co.  for  building  concrete 
masonry  arch  dam.  northwest  of  Pasadena,  from  (A)  Bent  Bros.,  Central  Bldg  ;  (H) 
Mc.Peak  ft  Dillon,  Ig)s  Angeles;  (C)  W.  C.  Crowell.  440  Chetnber  of  commerce  Bldg., 
Pasadena;  (D)  Kdenger  ft  Stoner,  9232,083  ;  (E)  Fred  Hoffman,  9239.916;  (F)  .Sharp 
ft  Fellows  ontg.  Co..  Central  Bldg.,  9246,319 ;  (O)  F.  S.  Somers,  9248,576.  The  unit  bids 
of  the  lowest  3  bidders  were  as  follows: 


)000  eu.yd.  dry  earth  excavation .  91  SO 

2000  cu.yd.  wet  earth  excavation. . .  I  80 

3000  cu.yd.  dry  solid  rtM'k  excavation .  )  8S 

)000  cu.yd.  wet  solid  earth  excavation .  )  8S 

28,)S0  cu.yd.  concrete  which  may  have  large  stones  embedded .  2  SS 

4000  cu.ya.  |>laiii  concrete .  2  SS 

1000  eu.yd.  re-enforeed  eonerete .  II  66 

620  lin.ft.  precast  hand  rail,  lamp  posts,  etc .  7  SO 

620  lin.ft.  of  2  in.  fibre  conduit  with  No.  6  copper  wire  as  per  para¬ 
graph  S4  of  apecificationa,  pulled  into  conduit  and  lamp  posts  act  in 

plaee .  I  00 

)00  lin.ft.  of  eonerete  lined  tunnel .  71  00 

10,000  lb.  stei'l  re-enforcement.- .  .06 

6)00  aq  ft.  road  aurfaeing .  IS 

300  lin  ft.  2i-in.  drilled  grout  holee .  S  00 

1 000  aarks  cement  placed  in  grouting .  60 

Extended  totals .  9169,908 


91  SO 

90  85 

91  20 

1  80 

1  25 

1  75 

3  8) 

2  75 

3  50 

3  8) 

2  75 

4  50 

2  )) 

3  85 

)  96 

2  )) 

4  85 

4  58 

II  66 

17  00 

8  50 

7  50 

3  50 

)  00 

1  00 

80 

1  20 

71  00 

74  00 

124  00 

06 

10 

06 

15 

22 

20 

5  00 

1  50 

4  00 

60 

75 

1  00 

9169,908 

9224.650 

9232.063 

Front  St.,  from  above  Arch  St.  to  Callowhlll 
St.,  on  FYankford  Elevated  line,  to  Brown- 
King  Constr.  Co.,  Coml.  Trust  Bldg.,  about 
929,800  (With  some  additions).  Noted 
Mar.  IS. 

ftPler — Phila.,  I*n. — Dept.  lYharves,  Docks 
and  Ferries.  Bourse  Bldg..  let  contract 
building  Pier  No.  82  and  84,  South  Delaware 
Wharves,  at  foot  of  Wolf  and  Porter  Sts.,  to 
A.  McMullen  Co.,  149  Bway  New  York 
City,  91.356,700  and  91.309  7tt<>  respectively, 
Noted  Mar.  13. 

ftCnlverta  —  llaltlmore,  Md.  —  City  will 
build  two  10  ft.  concre'e  culverts,  one  30  ft. 
wide,  other  36  ft.  wlot .  on  Annapolis  Ave. 
About  910,000.  Work  will  be  done  by  day 
labor. 

ftDsma.  etc.— Plymouth,  Midi. — H.  Ford 
ft  Son.  Dearborn,  let  contract  building  reln.- 
oon.  dam  and  intake  over  River  Rouge,  to 
Walbridge  Aldlnger  Co..  2346  Penobscot 
Bldg..  Detroit.  Work  Involves  60  ft.  reln.- 
con.  spillway,  100  ft.  earth  dam  with  rein.- 
con.  core  wall  and  226  wood  plies  in  founda¬ 
tion  of  spillway. 

ftPumps,  etc.— Wyandotte,  Mirh. — City 
let  contract  furntshing  2  low  lift  motor 
driven  centrifugal  pumps,  21,000  and  42,000 
gal.  per  minute ;  also  steam  driven  unit  with 
5.000.000  gal.  daily  capacity,  to  Platt  Iron 
MTks..  Arrott  Bldg.,  Pittsburg.  About 
913.000. 

ftlee  Maehino— Fast  8t.  Louis.  lU.-— Swift 
ft  Co.,  Natl.  Stockyards,  wilt  build  600  ton. 
28  X  48  ft.  Ice  machine,  concrete  founda¬ 


tion.  to  contain  700  cu.yd  concrete  About 
9114,000.  Work  will  be  dctie  by  day  labor. 

ftTrlmmIng  and  l.lniag  Reservoir  —  Kl 
kegondo.  Cat — Standard  Oil  Co.  let  contract 
trimming  and  lining  with  cement  and  wire 
mesh,  1,000,000  gal.  circular  oil  reservoir,  to 
Bent  Bros.,  Central  Bldg .  Los  Angeles. 

■ftDam — Loa  Angeles,  CaL— Bd  Supervs. 

Los  Angeles,  let  contract  building  concrete 
masonry  arch  dam,  126  ft.  high,  northwest 
of  Pasadena,  to  Bent  Bros.,  C)-ntral  HMg., 
9169.907.  Work  involves  3000  cu.  yd.  dry 
excav.,  91.80  per  cu.  yd. ;  200  cu.  yd.  wet 

excav.,  9l.80  per  eu.  yd.;  3000  cu.  yd.  dry  . 

rock  excav.,  93.86;  3000  cu.  yd.  wet  rock 
excav.,  93.86  ;  28,360  cu.  yd.  concrete.  92.55; 
4000  cu.  yd.  plain  concrete.  92.55;  loOO  ea 
yd.  rein. -con.,  911.60;  620  lin.  ft.  concrete  , 
handrail.  97.50 ;  620  lin.  ft.  concrete  conduit.  i 
91.50;  300  lin.  ft.  concrete  tunnel,  971;  | 

10,000  lb.  rein,  steel,  9.06  per  lb. ;  6300  i 

aq.  ft.  road  surfacing.  9  16;  3000  Iln.  ft.  i 
2  In.  grout  holes.  95;  1000  sacks  cement  for  | 

grouting,  9.60.  County  will  furnish  42,000  J 
bl.  cement.  Noted  Feb.  6.  I 

ftlnelnerator— Pasadena,  Cal. — City  let 
contract  building  garbage  Incinerator  ana  , 
installing  equipment  to  manufacture  st«k 
food,  to  R  C.  Deveraux  and  F.  P.  Smith, 
Pasadena.  About  921.333. 

ftTawer  —  Montreal,  Qne.  —  Dominkm 
Flour  Co.,  100  8t.  Ambrose  St.,  let  contrart 
building  steel  marine  tower, 
foundation,  and  c.l.  columns,  to  J.  M.  Iwwrx* 
son.  Ltd.,  Corlstine  Bldg.  About  945.000.  ^ 
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ENGINEERING  NEWS-RECORD 


See  Eng. 
News- Record 

('ranes — Spec.  8827 —  Nor- 

folk.  Va . Apr.  10 

(.(fleers  Quarters  —  Spec. 

•J^99  —  South  Charleston. 

\V.  Va . Apr.  10 

Galvanising  Plant  —  Spec. 

3772 — Norfolk.  Va . Apr.  10 

I'umphouse — Spec.  3826— 

Itockaway.  N.  Y . Apr.  10 

Koads — Spec.  3850 — Indian- 

head.  Md . Apr.  10 

Grading  —  Spec.  3830  — 

Washington,  D.  C . Apr.  17 

1  Galvaniiing  Plant — SJ)ec. 

3722 — Washington,  D.  C. ..Apr.  17 
Tost  Office  —  Sand  Point, 

Idaho  . Apr.  17 

'  I.ighthouse  —  BaUUnore, 

Va  . Apr.  10 

;  Lighthouse  —  Baltimore, 

Md . Apr.  17 

1  Post  Office — Gilmer,  Tex.. Mar.  13 

i  Earth  Work — St.  Louis, 

Mo . Mar.  27 

Adv.  Apr.  3  to  17. 

Soil  and  Sod — Galveston, 

Tex . Apr.  3 

Adv.  Apr.  10  and  17. 

Levee  Work  —  St.  Louis, 

Mo . Apr.  10 

Adv.  Apr.  3  to  17. 

Dam,  etc. — Scltuate,  R.  I..Apr.  17 
Lookout  Gallery — Saginaw, 

Mich . Apr.  10 

Adv.  Apr.  3  and  10. 

Dredging — San  Francisco. 

Cal . Apr.  3 

1  Asphalt  and  tar — Colum¬ 
bus,  Ohio  . Apr.  17 

Adv.  Apr.  IT. 

Towboat — Memphis,  Tenn. .  Apr.  3 

Adv.  Mar.  27  to  Apr.  17. 

Dredging — Norfolk.  Va . Apr.  10 

Adv.  Apr.  10. 

Hangars  —  Spec.  3792  — 

Brunswick,  Gtl . Apr.  17 

I  Dredging — New  York.  N. 

Y  . Apr.  3 

Cold  Storage  Building  — 

Spec.  3685  —  Cape  May. 

.V  J . Apr.  17 

Officers  Quarters  —  West 

Point.  N.  Y . Apr.  3 

Adv.  Apr.  3  and  10. 

.  Dormitory  —  Bismarck, 

N.  D . Apr.  10 

I  Dredging  —  New  York,  N. 

Y  . Apr.  3 

Adv.  Apr.  10  and  17. 
Foundation — Pamlico  Sound, 

N.  C . Apr.  10 

I  Levee  Work — St.  Louis, 

Mo . Apr.  3 

Adv.  Apr.  3  to  17. 

Accumulators,  etc. — Louis¬ 
ville.  Ky . Apr.  10 

Adv.  Apr.  3  to  17. 

Wharf — Boston.  Mass . Apr.  3 

,  Removing  Wreck  —  New 

York,  N.  Y . Apr.  17 

:  Dredging  —  Jacksonville, 

Fla . Apr.  3 

Adv.  Apr.  3  to  17. 

Dredging — Wllmlngton.Del.  Apr.  10 
Adv.  Apr.  10  and  17. 

I  Sewer  Discharge  Pipe  — 

^ec.  3267  —  Pensacola. 

Fla . Apr.  17 

i  Fence  —  Spec.  3789  — 

Charleston,  W.  Va.  . Apr.  17 

Lock  and  Abutment — Cin¬ 
cinnati.  O . Apr.  10 

Adv.  Apr.  10  and  17. 

Alteration  to  Post  Office — 

Bridgeport.  Conn . Apr.  17 

Marine  Railway  —  Ft. 

Miffiin.  Pa . Apr.  10 

Adv.  Apr.  10  and  17. 

Post  Office — Mount  Pleas¬ 
ant,  Tex . Apr.  10 

Rock  Crusher  —  Florence. 

Ala . Apr.  10 

Adv.^  Apr.  10  and  17. 

Dredging  —  New  York, 

N.  Y . Apr.  1® 

Adv.  Apr.  10  and  17. 

Dredging  —  New  York. 

N.  Y . Apr.  10 

Adv.  Apr.  10. 

Rip  Rap — Baltimore,  Md...Apr.  17 
Adv.  Apr.  17. 

Dredging  —  New  Bedford, 

Mass . Apr.  17 

Adv.  Apr.  17. 


MISCELLANEOUS 

Bids  See  Eng. 

Close  News-Record 

Apr.  21  Breakwater  —  Sheboygan. 

W'is . Apr.  17 

Apr.  21  Levee — Port  Allen.  La . Apr.  3 

Ar»r.  22  Steel — Philadelphia,  Pa... Apr.  10 
Apr.  22  Paving  Material  —  New 

York.  .N.  Y . Apr.  17 

Apr.  23  Road  Oil — Baltimore.  Mary¬ 
land  . Apr.  17 

Adv.  Apr.  17. 

Apr.  28  Cranes — Providence,  R.  l..Apr.  17 
Apr.  28  River  Protection— Washing¬ 
ton  . Apr.  17 

Apr.  28  Repairing  and  Repainting 
Courthouse  —  Lancaster. 

Pa . Apr.  10 

Adv.  Apr.  10. 

Apr.  29  FYeight  Shed — New  York, 

N.  Y . Apr.  3 

Adv.  Apr.  3. 

Apr.  29  Meter  Pipes — Toledo,  O....Apr.  10 
Adv.  Apr.  10. 

May  2  Wharf — Victoria,  B.  C . Apr.  17 


Where  name  of  offlrial  la  not  glTen, 
inqairtoa  ahonld  be  addreaaed  to  Olty 
Clerk,  Connty  Clerk  or  correapondlng 
official. 


Waterworks 

PROPOSED  WORK 

N.  d.,  Jersey  City — City  rejected  bids 
received  Mar.  25,  furnishing  and  laying 
39,690  ft.  72  in.  riveted  steel  pipe  line  be¬ 
tween  Boonton  Reservoir  and  west  en¬ 
trance  of  Watchung  Tunnel.  About  $1,500,- 
000.  New  bids.  C.  Potts,  30  Church  St., 
New  York  City,  consult  engr.  Noted 
April  3. 

Mont.,  Roundap — City  plans  to  extend 
water  mains.  About  $12,000.  F.  Quinnell, 
Roundup,  engr. 

Tex.,  StevenvIUe — City  plans  election  to 
vote  on  $11,500  bonds  to  extend  water 
maJns,  sewerage  system  and  Improve 
streets. 

Okla.,  Claremore  —  City  plans  election 
soon  to  vote  on  $82,000  bonds,  to  extend 
and  improve  waterworks  system. 

Okla.,  Eufaals — City  plans  election  soon 
to  vote  on  $40,000  bonds  to  Improve  water¬ 
works  system.  H.  B.  Parris,  city  elk. 

Idahp,  Bnhl — City  election  soon  to  vote 
on  $30,000  bonds,  to  replace  wood  pipe  with 
cast  iron  pipe  under  proposed  paving  and 
bring  distribution  system,  including  Are 
hydrants,  up-to-date.  McGee  .&  Baird. 
Caldwell,  engrs. 

Idaho,  Wilder — City  plans  to  build  water¬ 
works,  tanks  and  distribution  system. 
About  $16,000.  Address  J.  Pilfer,  Wilder. 

Wash.,  Bellingham — City  plans  to  build 
5400  ft.  16  and  24  in.  ci.  water  mains  be¬ 
tween  James  St.  and  Mausoleum.  About 
$35,000.  C.  M.  Adams,  city  engr. 

Qne.,  Montreal — City  voted  $135,376 
bonds  to  extend  waterworks  system. 

Ont.,  Eastview  Center — Town  having 
plans  prepared  for  water  distribution  plant. 
About  $12,000.  H.  R.  Wsishlngton,  elk. 

B.  C.,  Victoria — Dept.  Pub.  Wks.,  Ot¬ 
tawa,  soon  receives  bids  installing  water¬ 
works  system  to  Williams  Head  Quaran¬ 
tine  Station.  About  $80,000.  D.  Lapleur, 
C/0  Dept.  Pub.  Wks.,  engr.  Noted  Apr.  3. 

BIDS  DESIRED 

N.  T..  Ollboa — Until  May  14,  by  Bd. 
Water  Supply,  Municipal  Bldg.,  New  York 
City,  building  dam  here,  same  being  part  of 
Schoharie  Watershed  development  for  New 
York  City  water  supply.  Work  includes 
1300  ft.  masonry  overfall.  160  ft.  high  and 
1000  ft.  earthen  section,  etc.,  Contr.  No.  203. 
L.  J.  O’Reilly,  comr.  bd.  water  supply ; 
advertised  In  this  issue.  Noted  Mar.  13. 

Pa.,  Pottsville — Until  May  5,  by  J.  Archi¬ 
bald,  genl.  mgr.  Girard  Water  Co.,  Thomp¬ 
son  Bldg.,  furnishing  material  and  labor 


for  100,000  cu.yd.  earth  fill  dam  with  con¬ 
crete  gate  tower,  bridge,  spillway  and  cut¬ 
off  wail  on  Whiskey  Mill  Creek.  Gannett, 
Seelye  &  F'leming.  204  Locust  St.,  Harris¬ 
burg.,  engrs.  ;  advertised  in  this  issue. 

fia..  La  Orange — See  "Sewera” 

MIm.,  Hollandal*— Until  May  13,  by 
Comrs.  Black  Bayou,  D.D.,  Greenville, 
building  1  story  pumping  plant,  concrete 
dam  and  sluice  gate  near  here,  involving 
350  cu.  yd.  concrete.  5J  tons  steel,  7000 
ft.  B.  M.  timber.  2800  cu.  yd.  earth  excav., 
22,000  ft.  B.  M.  sheet  piling,  700  lin.  ft. 
round  piling  and  3  sluice  gates.  Morgan 
Eng.  Co.,  Goodwyn  Institute^  Memphis, 
Tenn.,  engrs. 

O.,  Toledo — Until  Apr.  25.  by  Comrs. 
Lucas  Co.  laying  water  pipe  line.  In  Over¬ 
land  Heights,  involving  7i20  ft.  6  In.  c.i. 
pipe,  etc.  About  $16,800.  Noted  Mar.  27. 

Minn.,  Ilralnerd — Until  May  8,  by  city, 
for  Improvements  to  waterworks.  Work  in¬ 
cludes  14  mi.  new  water  mains.  6-8  in.  tube 
wells,  1  open  well,  pumping  station 
with  electric  pump  equipment  and  300,000 
gal.  tank  on  90  ft.  rein. -con.  tower.  About 
$250,000.  L  P.  Wolff.  1000  Guardian  Life 
Bldg.,  St.  Paul,  consult,  engr. 

Minn.,  Ely — Until  May  6.  by  City  Coun¬ 
cil,  building  sedimentation  basin  for  water¬ 
works  system.  Separate  bids  to  be  made 
on  construction  of  sedimentation  basin  and 
installation  and  furnishing  raw  water  pip¬ 
ing  and  drainage  system.  I.  Winsted,  Jr., 
city  elk. ;  advertised  in  this  issue. 

PRICKS  AND  rON’TR.4CTS  AWARDED 
(^Indicates  award  of  contract) 

Mo.,  KsnssH  City — J.  R.  Samuel,  dty 
purch.  agt.,  received  bids  Apr.  9.  building 
and  completing  16.000.000  gal.  storage 
basin  at  Wabash  and  St.  John  Aves.,  from 
FI  H.  Bradbury.  441  Shudley  Bldg.,  $67.- 
470;  W.  C.  Mullins,  1230  Montgall  Ave., 
$71,450;  McTernan  &  Halpin  Cbnstr.  Co.. 
48th  and  Chestnut  Sts.,  $78,305.  Noted 
Mar.  27. 


Sewers 


FBOP08KD  WORK 

N.  T.,  Oneida — See  “Streets  and  Roads.” 

N.  T.,  Rochester — See  "Streets  and 
Roads.” 

N.  J.,  Phillipsbarg — City  Comrs.  approved 
$150,000  bond  issue  to  build  new  sewerage 
system  and  sewer  oxidation  plant.  C.  E. 
Tildon,  city  engr. 

Pa.,  .4llentown — City  plans  to  issue  $180,- 
000  bonds  to  build  sewers  and  bridges. 
H.  T.  Bascom,  city  engr. 

Md.,  Cambridge  —  City  plans  to  build 
1400  lln.ft.  24-in.  storm  sewers  and  600 
lin.ft.  8-In.  sanitary  sewer,  manholes,  in¬ 
lets,  foundations,  etc.  O.  L.  Dail,  city  elk. 

WU.,  Green  Bay — City  plans  to  build 
5000  ft.  12  in.  vitr.  sewer  In  Bway.,  Chest¬ 
nut,  Clinton,  Yale,  Washington,  Kurts  and 
Grignon  Sts.,  Irving  Ave.  and  School  PI. 
W.  Reed,  city  engr. 

Neb.,  Lincoln — City  receives  bids  about 
May  15,  building  4}  mi.  intersecting  sewer. 
Bonds  for  $100,000  voted  for  project.  A. 
Dobson,  945  D  St.,  engr.  Noted  Mar.  6. 

Tex.,  StcTenvIlIe — See  “Waterworks.” 

Arlx.,  Donglan — City  defeated  $115,000 
bond  issue  to  build  storm  drain  system. 
Noted  Jan.  9. 

Ore.,  Astoria — See  “Streets  and  Roads.” 

Ore.,  PendletqjiL  —  City  plans  to  build 
sewers  in  Calvin  St.  to  Bluff  SL,  east  from 
Bluff  St.  to  Marie  St.  and  south  on  Marie 
St.  to  High  St. 

Cal.,  Santa  Barbara — See  “Streets  and 
Roada” 

Ont..  W’oodslre — Town  passi^d  ordinance 
to  build  tile,  stone  and  timber  drains. 
About  $50,000. 

Qne.,  Montreal — City  voted  $197,114 
bonds  to  extend  sewerage  system. 

BIDS  DESIRED 

Conn.,  Ridgelleld  —  Until  Apr.  25,  by 
Sewer  Com.  of  Burgesses,  laying  5200  ft. 
8  in.  tile  sewer  and  installing  two  deten¬ 
tion  tanks,  dosing  chamber,  sludge  bed 
and  appurtenancea  O.  E.  Benedict,  boro, 
elk.  ;  advertised  in  this  issue. 
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Sowers  (OontInuPd) 

>.  Nrw  York — Until  Apr.  22.  by  H. 
Bruckner,  prea.  Bronx  Boro..  bulldinK  new- 
erH  Hn<l  a|i|iiirteiiHnccM  in  Khinelander  Ave. 
between  Brcinxdale  and  Uurtlna  Avea.. 
h>)wler  Ave.  b<-tween  lUilnelander  and 
.Morrla  Bark  Avea..  Boaart  Ave.  between 
Ithinelander  and  Morrla  Burk  Avea.,  Itad- 
clifT  Ave.  betweeti  Summit  aouth  of  Uhlne- 
lamler  Ave.  and  auinmlt  north  of  lUilne- 
lander  Ave.,  t'olilen  Ave.  between  Khine- 
laiiiler  and  Neill  Avea..  Hone  Ave.  la-twoen 
Itiiinelander  and  Neill  Avee. 

flu.,  I.a  firunae- - ITntil  May  1,  by  Q.  H. 
.Saraent.  city  enar.,  buildina  H  nii 
aewera,  aewaae  diapoaal  plant,  4  ml.  water 
inaina,  ntoraae  reaervolr.  2  ml.  tranamla- 
alon  line,  one  SiiO.OOO  aal.  filter  and  one 
.■ioa  aal.  p«‘r  minute  horizontal  centrifuaal 
pum|i  direct  connected  to  motor  and  fur- 
niahlna  all  labor  and  malerlala  enterina 
therein.  C.  U.  Smith,  elk.  and  treaa.  ;  ad- 
vertiaed  In  this  Ihmuc. 

O.,  f'levriand — Bity  recelvina  bi<l8  bulld- 
ina  aewera  in  I'Uist  87lh  St.  from  Kuclld 
Ave.  to  llouah  Ave..  involvina  3Sh  tone 
eniahed  aJna.  2140  ft.  12-24  in.  vllr.  i>lpe ; 
Bo.*^\vorlh  ltd.  from  Thrush  Ave.  to  Oov- 
••rnor  Ave.,  1  440  ft.  12-18  In.  vltr  plja*  ; 
Hamilton  .\ve.  from  Kaat  9th  to  I2lh 
Sla.,  fiSO  ft.  12-20  in.  vllr.  pi|>e  ;  Church 
Ave.  from  Weat  28ih  to  29111  Sta..  480  ft. 
12-18  in.  vllr.  pl|a',  Kaal  121al  St.  from 
Woodlaml  Ave.  to  Harnlen  Ave..  ft.Mi  ft. 
12-20  In  Vltr.  pl|>e  ;  Kaat  174th  St.  from 
I.ake  Shore  Blvil.  to  Orovewooil  Ave.,  60 
ft.  12  in.  vltr.  pipe.  lofiO  ft.  .No.  4  ('  brick 
Hewer,  and  730  ft.  No.  3  C  brick  aewer ; 
Superior  Ave.  from  Kaat  12lh  to  18th  Sta., 
.^1100  ft.  B  M  wooden  invert.  20,000  ft. 
B.  M.  plank  and  timlier.  7Hi  ft.  No.  5  C 
brick  a*  wcr.  300  ft.  No.  4  C  brick  aewer. 
300  ft.  .No  3  C  brick  iw-wer.  3<»0  ft.  No.  2 
C  brick  aewer,  230  ft.  12-20  In.  vltr.  pipe 
Superior  y\ve.  from  Kaat  21  at  to  22nd 
Sta..  20<l0  ft.  n.  .M.  wootlen  Invert,  lo.ooo 
ft.  B.M.  plank  and  timl)*>r.  400  ft.  .No.  C 
brick  m-wiT.  30  ft.  12  In.  vltr.  pli*e.  Kaat 
36lh  St.  from  Croton  Ave.  to  point  265 
ft.  aouth,  310  ft,  12  In.  vltr.  pipe;  Miles 
Ave.  from  Ktiat  13.3rd  St.  to  city  limita. 
1400  ft.  No.  4  C  brick  newer.  1  junction 
chainiH-r,  20.000  ft.  B.  M  plank  and  tim- 
la-r.  and  60  ft.  12  In.  vltr.  pipe. 

j  «»..  Tnlrdo — Until  Apr.  25.  b.v  Comra. 

I  l.iicaa  Co.,  huildinir  aewera  In  Bruaaels, 

Berkahlre,  Barrow,  and  Berdan  Avea., 
Overland  Helffht.s,  iiivolvinir  6255  ft.  8  In. 

,  iind  60  ft.  6  In.  vltr.  plia*,  etc.  L»  A. 

[  Boulay,  cti.  eiiKr.  Noted  Mar.  27. 

Mlrh..  Detroit — Until  Apr.  30.  by  Dept 
l*ub.  WTia..  furniahitiR  all  labor  and  mate¬ 
rial  (except  manhole  rimra  and  <-overs). 

.  and  building'  and  finiahintt  complete,  to- 

I  Kciher  with  hackfillinR.  Ixmyo  ltd  Buh. 

i  Sewer.  Sect.  1.  from  DIx  Ave.  to  Sta.  No 

44.  4186  ft.  loiiK.  Sect.  2  from  Sta.  No.  44 
I  to  aouth  line  Kirkwood  Ave.,  4132  ft.  long. 

I  Involving  2  barrel  rein. -con.  aewera  each 

I  14  X  14  ft.  6  in.  for  each  barrel;  Seven  Mile 

!  ltd.  Bub  Sewer  from  Woodward  to 

[  Yakama  .\vea..  4781  ft.  long,  cylindrical 

section  varying  In  alze  from  11  ft.  3  In. 
to  10  ft  in  diam.,  brick  or  monolithic  (»n- 
^  Crete.  C.  W.  Hubbell.  city  engr. 

'  WIm,.  Sheboygan — Until  Apr.  21.  by  Bd. 

It’ub  Wka  .  building  aewera  In  North  3rd 
St.  from  Bluff  to  Bell  Avea.  and  In  Oeele 
Ave.  from  North  3rd  St.  to  North  6th  St., 
i  involving  2550  lln.ft.  10  In.  and  1160  lin.ft. 

}  8  in  vltr.  and  156  lln.ft  10  in.  c.l.  pipe, 

utc.  C  U.  Boley.  comr.  pub.  wka. 

S.  !>.,  Blatte— Until  May  8,  by  C.  K.  date, 
city  aud..  building  sewerage  ayatem  .and 
aewage  diapoaal  plant  ;  advertised  in  this 
l.'iaue. 

Mo..  Ma-on — Until  May  5.  by  City  Coun¬ 
cil,  furnishing  labor  and  material  building 
sewage  diB|>osnl  plant.  Work  Includes  Im- 
hoff  tank,  sludge  bed.  storm  overflow.  790 
lln.ft  18  In.  sewer  and  straightening  creek 
<'4nal  K.  U.  Wilcox.  Syndicate  Trust  Bldg., 
St  Ixtuis.  engr. ;  advertised  In  this  Issue. 


I'KICKS  .YND  rONTR.YC'TS  .%W.%RDKD 

(★Indicates  award  of  contract) 

★  K.  I..  Centrul  FuIIm — (Pawtucket  P.  O.) 
— City  will  lay  II  ml  8-18  In.  c.l.  pipe  In 
Hunt  St.  About  116.000.  Work  will  be 
dope  by  day  labor.  Noted  Mar.  20. 

R.  I..  ProvldcBce — Bd.  Oontr.  &  Supplies. 
r«'celve<l  bids  building  sewers  in  (a)  Ard- 
rene  and  Oalhttln  Sts..  Involving  48  ft.  34 
in  and  775  ft.  16  In.  brick  sewer.  464  ft. 
12  In.  and  180  ft.  6  and  8  in.  pipe  sewers; 
<b)  Robert  and  Rutherglen  Sta..  1417  ft. 


12  In.  and  1482  ft.  .16  in.  brick  aewer,  from 

M.  K.  (lammino  Constr.  ('o..  428  (Iroavenor 
Bldg.,  (a)  $12,348  (90  days);  (b)  $39,704 
(180  days)  ;  A.  Aiello,  107  Weatmlnaier  St.. 

(a)  $12,842  (130  days):  (b)  $33,578  (250 
days)  ;  Valley  Co..  75  Weatmlnater  St.,  (a) 
$18,933  (90  days);  (b)  $48,925  (200  days). 
.Noted  Apr.  3. 

N.  y...  .Ilbaiiy — I.  Wackaman,  aecy.  bd. 
contr.  &  HU|>ply.  State  St..  rec»‘lved  bids 
Apr.  7,  improving  (1)  Hidgefleld  St.,  (a) 
aaphalt  :  (b)  vltr.  block.  (2t  Bark  Ave.; 
(3)  Maplerhige  St.;  (4)  grading  Iknlford 
St.;  (5)  building  aewer  In  Kriabie  Ave.. 
from  P.  W.  MuldlaTry.  5  SI.  .IoH<-pha  Ter¬ 
race.  (la)  $17,575;  (b)  $17,950;  (3) 

$22,186;  M.  K.  Dullard.  7  Hall  Place,  (la) 
$18,006  ;  (b)  $18,608;  (2)  $9906;  (3) 
$21,626  ;  T.  F.  ShaughneHay,  34  South  Pine 
Ave.,  (2)  $1  1,309;  (4)  $i786.  (5)  $997  ; 
W.  F.  Campion.  223  .North  Pearl  St..  (4) 
$9737  ;  (5)  $1321.  .1  Doyle  Plumbing  t,”o.. 
64  Hudaon  Ave.,  (5)  $1163.  Noted  Mar.  27. 

*.N.  Y.,  Brooklyn — K.  Riegelmann.  boro 
prea.,  let  <'ontract  building  aewer  in  59lh 
St  from  20th  to  2l8t  Avea.,  to  J.  Mcl'auley, 
425  6lh  Ave.,  $40,471  ;  also  In  Ave.  M 
from  Weat  St,  to  Ocean  Barkwav,  to  De 
Klenzo  A  ('ox.  1010  60th  St..  $509(!  Noted 
Apr  3 

I'a.,  Plttaburgh — City  received  bida  In¬ 
stalling  aewera  In  (a)  Jackson  St.,  (b) 
Baltimore  &  ithio  iirivate  property,  (c) 
Methyl  St.,  (d)  Soho  playgrounds  and 
north  West  aidewalk  Wyandotte  St.  to 
Moultrie  St.,  from  Manella  Constr.  Co.,  (a) 
$979;  J.  Belleaario.  (a)  $1003.  (d)  $1987; 
C  ivmatelll.  1313  Collier  St.,  (a)  $1090. 

(b)  $8175;  M.  O'Herron.  Sottth  lat  and 
McKean  .Sts.,  (b)  $7246,  (c)  $14,677.  (d) 
$210;  K.  and  F.  Dlulus,  40  Boundary  St  . 
(b)  $8677.  (c)  $12,094;  M.  Ott  A  Co.  414 
Warrington  St.,  (c)  $16,798  ;  M.  Manello. 
5140  Breedshlll  St..  (4)  $200.  Noted  Feb. 
20 

★  (>.,  Clrveland — Comra.  Cu.vahoga  Co 
let  contract  building  sewers  and  drains  for 
county  Jail,  Weat  3rd  St.  and  Dakealde  Ave. 
to  J.  Duff.  603  Marshall  Bldg..  Cleveland. 
About  $38,000.  Noted  Mar.  20.  under  "Kx- 
cavatlon  and  Dredging.” 

★  (> ,  Cleveland— City  let  contract  build¬ 
ing  vltr.  sewers  In  sections  of  Kast  155th. 
Kast  156th,  Kaat  159th  and  Kast  160th 
Sts.,  to  A.  C.  Hattendorf.  1261  6th  Ave.. 
Kast  Cleveland,  total  $11,656;  Kast  156th 
St.,  to  D.  Pfahl.  (iuardlan  Bldg.,  $5378  ; 
Kaat  157th  St.,  to  Aftoor.a  &  Joseph.  887 
Arcade  Bldg..  $2413  ;  Yorick  Ave..  to  W. 
P.  OIbbons.  340  la-ader-News  Bldg..  $2735  ; 
Walds  Hd..  to  Fredericks  &  Housalne.  635 
Bradley  Court.  $2228.  Noted  Feb,  27. 

★  Minn.,  Keewatin — City  let  contract 
building  extension  to  sewerage  system  and 
sewage  disposal  plant,  to  K  W,  Coons 
Constr  Co..  Hlbblng.  $.59,184. 

★  Cal..  Heal  Beach — City  let  contract 
building  s«*werage  system  to  include  sewers, 
pumping  idants.  septic  tank,  etc.,  to 
Mlagenovich  &  Olllesple.  219  Bloom  St., 
I»B  Angeles.  $42,000,  Noted  Mar.  20. 


Bridges 

PROPOHRD  WORK 

Pa..  Allentown — See  “Sewers.” 

Pa..  DoboU — City  plans  to  build  bridge. 
Al>out  $25,000.  T.  North,  city  engr. 

Pa.,  PItfsion  —  I.,uzerne  ('•o.  (Wilkes- 
Barre)  having  plans  prepared  by  D.  A. 
Keefe,  engr..  Main  St..  Athens,  for  reln.- 
con.  bridge  here.  1080  ft.  long,  40  ft.  wide, 
concrete  piers.  About  $450,000, 

Pa..  HhlrkHhlnn.T — Buzerne  Co.  (Wilkes- 
Barre)  having  plans  prepared  by  D.  A. 
Keefe,  engr..  Main  St.,  Athens,  building 
rein. -con.  bridge  1550  ft.  long,  30  ft.  wide, 
stone  piers,  here.  About  $225,000. 

W.  Va..  Hpeneer — Comrs  Roane  Co.  plan 
to  build  two  35  ft.,  two  30  ft.  and  one  25 
ft.  rein. -eon.  span  bridges.  16  ft.  clear  road¬ 
way.  on  S|>encer- Walton  Rd.  About  $10.- 
000.  Federal  Oovernment  will  appropriate 
toward  coat.  Woodward  A  Alexander.  Spen¬ 
cer,  engrs. 

O.,  Akron  —  Comrs.  Summit  Co.  receive 
bids  about  May  1.  building  bridge  over 
Blttle  fhtyahoga  River.  2700  ft  long,  72 
ft.  wide.  Bonds  for  $1,600,600  voted  for 
project.  Harrington,  Howard  A  Aidt.  Orear- 
Ia>slie  Bldg.,  Kansas  City,  Mo.,  engrs. 

O..  VoangstowB — (Sty  having  prelimin¬ 
ary  plans  prepared  building  (Mtncrete  bridge 
on  (Jhio  Ave.  and  Tod  Uane.  300  ft.  long. 


30  or  32  ft  wide.  About  $40,0 
Lillie,  city  engr. 


WIs.,  Kenosha — City  had  teni.i 
prepared  for  150  ft.  rein.-coi, 
liridge  on  Main  St.,  46  ft.  wi.|. 
(xtriHlsts  of  Htraightenliig  Main  .S< 
ing  railroad  crossing  and  makitu 
approaches  by  earth  fill  between 
wall.  Alrout  $350,000.  1'  Hut' 

engr. 


•  l>lanii 
O.mculi- 

"•.rk 
i'  l>r••^s. 
'  '  t.lleil 

•  aiiiitif 


la.,  Des  Moines-— City  having  p',,.  . 
pared  by  Marsh  Kng  A  Cotistr  (•<,  enirv 
Kast  7lh  and  Vine  Sts.,  for  retn.-eoi.  i.n.iL. 
to  have  six  102i  ft.  spans  Al.oiif  >  .-.(i 


la.,  Iiideprndenre-  ild.  .Supervs 
an  Co.  receives  bids  in  .May  tnni.iit,,.' ,V) 
rein. -con.  bridges  and  culverts  .Mu, in  t  -,,' 
595  J.  Tstjhlrgl.  co,  engr  '  ' 


Wash.,  Walla  Walla — City  h 
prepared  for  3  concrete  hriilges. 
city  engr.  Aliout  $10,000. 


aviiin  plaiiH 
A  Ki-tiorii. 


Cat.  Ba 

California 


Point — See  ''Railway.s"  under 


niir.s  dkhirkd 

Pa..  Pine  Drove — Until  May  6.  by  .1 
Kanter,  co.  controller.  .Schuylkill  C,', 
( I’otlsville)  liulliling  concrete  hridg.-  over 
Swatara  Creek,  hen-,  advertiseil  m  iln- 
issue. 


Pa.,  I’ottsville — .See  "VVaterwork.s.'' 

H.  C..  I.oekhart — I’niil  Apr.  30,  ni  nili,. 
of  L,  .Mills,  Loekhart,  buihling  70o  fi  nteei 
highway  bridge  over  Broad  Biver  h.  r. 
for  Slate  Highway  Comn.,  Colutnbiii  I'laiis 
inclurle  two  250  ft.  spans  and  two  I  mi  (i 
spans  and  necessary  concrete  piers  ami 
aliutmeiits,  involving  885  cu.yd  class 
I:2i:5  concreti-  and  775  lit.  reinforeliiK 
steel  .1.  H.  Bennell.  state  '  highw  ay  engr 
Noted  Apr.  3  ;  advertised  in  this  issue 

Fla,  Jarknonville— -Harrington.  Howard 
A  .\sh.  engrs.,  Dreur-Ia-slie  Bldg,  Kansas 
City.  Mo,,  recelxlng  bids  building  Hte.-l  and 
concrete  bridge  over  .SI.  .lolin’s  Itiver  inr,' 
for  city.  2300  ft.  long  exclusive  of  aiiproach. 
es.  Blans  include  Sn  ft  roadway,  two  «  fi 
walks,  etc.  About  $950,000  .Noti  cl  D.c  ,5 

M'Ih.,  MriiaMlia — Until  May  3.  tiy  City 
Council,  building  430  ft,  bridge.  59  fi  wid,'. 
over  Fox  River.  (Consisting  of  7  rein  -con 
arches  Almut  $84.ooo.  Parsons  A  (JIhti, 
Milwaukee,  engrs.  Noted  Apr.  lo 

la.,  M'avrrlv — Until  Apr.  22.  by  Hil 
Supervs.  Brenir-r  Co.,  building  bridges  In 
various  townships.  Involving  1048  cu  yd 
cr-ncrete  and  42  tons  steel  relnforcliig 
About  $21,720.  C  A.  (jool,  co.  engr 

Kan.,  Kureka — Until  May  5.  by  Comrs 
Creenwood  Co.  building  Armllage  Bridge. 
35  ft.  girder  span.  Involving  124  cu.yd  con¬ 
crete  and  7941  lb.  steel  reinforcing-  Iveii- 
paugh  Bridge,  three  12  ft,  spans,  low-  water 
bridge,  involving  110  cu.yd.  concrete  and 
3524  lb  steel  reinforcing;  also  6  culverts. 
Involving  120  cu  yd.  concrete.  A.  Ross, 
Eureka,  engr. 

Tex.,  Dallas — See  “Streets  and  Roads" 

Wash..  Toledo — lentil  Apr.  28.  by  Stall- 
Highway  Comn..  Olympia,  building  steel 
bridge  over  Cowlitz  River,  on  Paeflic  Higli- 
way,  here,  consisting  of  four  180  ft.  spans 
ana  approcches.  J.  Allen,  state  highway 
<»mr. 


PRICES  AND  44»NTRA('TH  .\1V.\I(IIKI» 
(★Indicates  award  of  contract) 

N.  V.,  Ia>rkport — L.  Nixon,  supl  lojl) 
wks..  Capitol.  Albany,  received  bids  .Vyr 
11.  building  concrete  culvert  over  Klghteen 
Mile  Creek.  Niagara  Co.,  from  Savage 
Constr.  Co..  59  Welker  Ht..  BufTalo.  HI  - 
144;  O.  J.  Metzger.  676  Oenem-e  St..  I!iif- 
falo.  $11,750;  W.  F.  Martens.  245  Cutler 
Bldg..  Rochester  $11,840  ;  .Mohawk  Dock 
A  Dredge  Co.,  Herkimer.  $13,187  Noted 
Apr.  3  under  “Miscellaneous" 

★  Pa..  Connelsville-  City  let  contract 
building  concrete  arch  bridge  over  Conned 
Run.  under  Kast  Bark  viaduct,  lo  .\  He 
Polo.  Connellsvllle  ;  $18,354.  Work  Involves 
522  cu.yd.  foundation  excav..  119  cu.ya 
channel  excav.,  785  cu.yd.  concrete  amt 
500  sq.ft,  mesh  reinforcing. 

★ni..  Ottawa— O.  Farnsworth,  supt 
highways  of  I^a  Salle  Co.,  let  contract 
Ing  four  55  ft.  span  ‘  rein. -con.  arch  bridge 
on  Sheridan  St,,  18  ft.  roadway,  to  U'ten- 
dorf  Constr.  Co.,  Palatine,  $23,450.  Noted 
Mar.  27. 
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Itrldii 

*la 


(<”ontlnui>d) 

\tli»ntl€> — ('onirn.  Ciibm  <'o.  U-I  oon- 
I  liltlliiK  coiicr»*l«  box  i-uIvitIh.  1 
■.iV.l.  brUU^.  2  I  iH-iini  hrl.lK-H  with 

™  iihutnM'iitn  Htid  2  *-oiuT<'t<'  lioml- 

Wirkhum  UrUltco  «t  IMp»'  <’o.,  •'ouii- 
■i  |47,!<-IO.  Work  liivolwM  «-u 

I'on..  11  i  lonH  Mtru«luriil,  .'i.'i  loio* 
iiK  Htecl  anil  26h8  lln.ft.  aoiMlni 


l-OIK 

foncT' 

walk". 

til  Itlii' 
yd.  r.  . 

rrinfoi ' 

IllllIO-' 

♦  la  . 


4  lirrukrr — Bd.  Kuiktvm.  I’ht  rokro 
,vi  111  ciiiitrait  to  NorlhwrKtern  I'onnlr 
,  n  >.;i  1  Idon.  liuihlliiK  16  rein. -con  box  «  ul 
.  ViM  involvliiK  til«  cu.yd.  rein. -con.  ninl  17 
0,^1.  Ml, el.  cost,  612.H71  ;  Miller  Kna  * 
•iinMlr  I'o..  16  rein. -con.  box  culverlM.  fi37 
euvd  rein. -con.  and  17|  toim  Hleel,  112, 7o3; 
11  \  llolnieH,  Aurelia.  II  rein. -con.  box 

.'iiKvris.  653  cu.yd.  rein. -con.  and  14  toim 
si,.el  H2.100;  (5.  (l-rdner  &  Son.  .Sheldon. 
IK  rein -con.  box  culvertH,  «42  «-u.yd  reln.- 
e,.n  iind  IVi  Iona  alei-l,  $12,8HI  ;  Federal 
Hridire  f’O;  1122  Koultable  Blda  .  l>eH 
Voirn  M  4  concrete  iilab  and  2  I  beam 
iiridyiM.  472  cu.yd.  rein. -con..  Hi  Iona  alruc- 
iiiril  and  13  toriH  relnforcliiK  Steel  ii  id  I'.iini 
ilnft  woocen  plIInK.  IIS.MHil;  Ward  & 
W.  iehtori,  516  Davldhon  HIdic.,  Sioux  t'lty, 
•'  iiiiriy  truMH  with  concrete  abutmentH,  K  I 
fiiarn  with  concrete  abulmenta  ainl  H  con- 
,rele  slab  brldaea,  143!»  cu  yd.  rein. -con., 
57  toim  Htructiiral  ami  42  tonn  reInforcInK 
iiteel  and  6044  lln.ft.  wooden  pllltiK.  118.300. 


♦  !«..  Knimeldbur* — Comro.  I'alo  Alto  (’o. 
let  contract  hulldinir  4  I  beam  brldKcM  and 
2  |K,ny  trusM  brldicea.  on  j-oncrete  abut- 
inenlH.  to  Iowa  Hrldae  t'o..  712  llubbell 
KIdK.,  r>eK  Molneo.  $30,212  Work  Involvea 
7!t6  cuyd.  rein. -con..  45i  torm  Htructural 
and  21  tone  relnforclnK  Bteel  and  6152  lln.ft. 
wooden  plllntt 

♦  l«.,  Ft.  I)»d*e— T'lty  let  contract  hulld¬ 
inir  ■)  Hpan  concrete  arch  brldae.  312  ft. 
locif.  42  ft.  wide,  to  fS.  Kohb  I'oiiHtr.  Co., 
2KI8  5th  St.,  Dea  Molriea.  $4!>.!>99. 


♦  IH.,  Ma«on  Tlty — Bd.  SupervH.  Terro 
Oordo  To.  let  contract  biilldlnK  1  rein. -con. 
Ikix  culvert.  1  1  beam  brIdKe  on  concrete 
ahulmenlB  and  6  concrete  deck  (tlrder 
hrIdtreM,  to  Henkel  Ac  Brown.  .Manon  Tlty, 
120.900.  Work  Involves  1014  cu.yd  reln- 
cfin.IS  tons  structural  and  38  tons  reln- 
forcinK  steel  and  6636  lln.ft.  wooden  pllliiK. 


♦  Is..  Tipton — Tomrs  Tedar  •’(>.  let  con¬ 
tract  to  F.  Smith,  Tipton,  for  30  concrete 
tiox  culverts,  cost.  $12,684;  A.  Vlnall.  1  »av- 
ef'iKirt.  15  concrete  box  culverts  and  one 
I  tx-.im  brldire.  $8267  ;  T,  M.  Neal,  l.yons, 
22  concrete  box  culverts  and  3  1  beam 

tiridKcM.  $13,900;  S.  U  .Tohnson.  Tipton,  27 
c<  ncrele  box  culverts  and  one  1  beam 
tirldire.  $9930  ;  .T,  Anderson  Ac  Son,  Ma(|Uo- 
kcia.  3  ismy  truss  brldKes  on  concrete  ahut- 
tncfils.  $20,600. 


♦  la..  WcbKirr  Tlt.v — Bd.  .Suiiervs.  Hamil¬ 
ton  To  I,  t  contract,  to  W.  F.  Baxter.  Web¬ 
ster  Tlty.  bulIdlnK  7  concrete  box  culverts, 
1  cor  Crete  di-ck  srlrder  and  1  concrete 

throuKh  xlrder  bridires.  $11,310;  .1.  A,  Plm- 
kei.  WehM|«  r  Tlty,  1  concrete  box  culvert. 
3  concrete  deck  g-lrder  and  1  concrete 

throuirh  irlrder  bridires,  $14,647  ;  A  Swan¬ 
son  To.,  Webster  Tlt.v,  5  concrete  box  cul¬ 
vert.  2  I  beam  hrldftes  and  1  ponv  truss 
hrldce  $16,202;  W  J  ZItterell.  Webster 
Tlty.  one  20  x  120  ft.  rainbow  arch  hridsre. 
117,487. 


♦  Mo.,  Kansas  City — Bd.  Park  Tomrs.  let 
contract  bulldinir  rein. -con.  bridge  carry¬ 
ing  Tllff  Drive  over  Chestnut  Ave.  TrafTlc- 
«ay.  to  Concrete  Constr.  Co..  1821  Inde- 
IMndence  Bldit.,  $46,291.  Noted  Mar.  27. 

♦  Colo,,  Denvec — City  let  contract  bulld- 
ine  2  rein. -con.  brldKes.  over  Cherry  Creek 
on  T.a>Kan  and  West  Colfax  Aves..  to  F.  C. 
Itrets-r,  Denver.  $20,870  and  *26,333  re- 
«ls-cilvely.  Noted  Mar.  13. 

♦  tint.,  Ottawa — Comrs.  Carleton  Co.  let 
contract  buildInK  steel  hridKe  over  Missis- 
siPTd  River  on  4th  concession  line,  to  On¬ 
tario  BrIdKe  Co..  Crown  Ofllce  BIdK..  To¬ 
ronto.  About  $56,000. 


Structural  Steel 

BIDS  DRHIRKD 
Hs«li„  Toledo— See  "BrldKes.” 

Reinforced  Concrete 

PKirKH  AND  rONTBACTI*  AWARDED 
^Indicates  award  of  contract 
l«.,  .\tlaatle — See  "BrldKea.” 

PROPOSED  WORK 

'.  Y.,  Eaot  R4>eheoter — See  "Induatrtal 
M  orka.” 

••«..  Phlla. — See  “Industrial  Works." 

!•»  .  Plttsten — See  "BrldKes." 


I’«.,  Slili'ksliliiny — H»"e  ''BrldKes." 

III.,  f'lilraso — See  ''tlulldlnKs" 

WU.,  Krnusha  See  '‘BrldKes.*' 

In..  Inriependeiire- -See  "BrldKea  ” 

Wasli..  Walla  Walla-  See  "BrldKC"." 

4  al.,  Han  PranrUr<»— See  "ButldinKS.” 

ItIDH  DKHIKED 
Pa.,  Pine  Cirove— Sec  "BrldKes." 

W  U.,  Oreen  Bay — See  "Miscellaneous." 
la.,  W’averly — .Sec  "BrldKes." 

Minn.,  KIk  KIver — .Sec  ".Streets  and  Hoads." 

PKITKH  .\M»  i'ONTK.tCTH  .\W'.\KDKD 

(♦Indicates  award  of  contract) 

♦  4  onii.,  ItrlMliil — .S«'c  "Imiustrlal  Works." 

♦  Pa.,  4'oiinrllKVlllr  -See  "BrldKes." 

♦  la.,  .til.iiillr—  See  "BrldKes." 

♦  la.,  KnunrtsburK — See  "BrldKes." 

♦  la.,  Kl.  Dodse-  See  "llrhlKes." 

♦  la.,  .Mason  i'lly — See  ‘‘BrldKes.’ 

♦  la.,  Tipton — See  ‘‘BrldKes." 

♦  Is.,  Webster  4'Uy — See  "BridKCS." 

♦  f'al.,  lats  Anseles — S»‘e  "BulhlInKS.” 


Streets  and  Roads 

PKOPOHKD  WORK 

.Mass.,  Boston — Bd.  Pub.  Wks.  plans  to 
pave  Thiirles  St.  from  ra*verett  to  Beacon 
Sts.,  cost  $91,000;  CambrtdKo  81.  from 
Charles  to  North  Bussell  Sts..  $32,000  ; 
WusbiiiKton  St.  from  Beach  to  William 
.Sts..  $291,000;  Tremont  St.  from  Hammond 
St.  to  lioxbury  CrossinK.  $109,000;  Wash- 
InKton  St.  from  Cliff  to  Oreen  Sts.,  $219.- 
000  ;  Boston  St.  from  railway  brIdKe  to 
Kdward  Kverett  Sq..  $67,000  ;  Dorchester 
.\ve.  from  Park  St.  to  Pealmdy  Si|..  $I0.',.- 
(too ;  Kast  Bway  from  Dorchester  .Xve 
to  city  iioint,  $86,000;  D  St.  from  Dor¬ 
chester  Ave.  to  West  Ist  St..  $86.itoo.  H 
St.  to  FarraKUt  Bd.  except  from  .\  St  to 
nillroail  crossInK.  $225,000  ;  Uuiberford 
and  CanibrldKe  Sts.  from  Chapman  to 
Sts.,  $150,000;  Main  St.  (Tbarleslow  n » 
from  (’Ity  S(|.  to  Sullivan  8<|..  $21  l.r.on  . 
.Medford  SI.  from  Chels«-n  to  .M.aln  Sts.. 
$185,000;  Warren  St.  and  Blue  Hill  .\ve. 
from  Dudley  to  WashInKton  Sts.,  $229,700. 
all  Kr.'inlte  block:  (’olumbus  Avv.  from 
lioxbury  CrossinK  to  KKleston  .So.,  nsplialt 
anti  Kranlte  block,  $148,000;  W'ashlmriori 
St.  from  Ashland  to  DaKranKe  Sts..  $126.- 
000  ;  lIuntlnKlon  Ave.  from  Oalnslsiro  St 
to  Brookline  Twn.  line.  $l36.o<i<t;  Carn- 
brltlKe  St.  from  Cnion  Si|,  to  WashliiKion 
SI.,  $61,400;  WashlnK'on  81.  from  M.irket 
to  Faiiuel  Sts.,  $62,200;  Tremont  St. 
(BriKhlori)  from  Oak  So.  to  .Newton  Twi> 
line.  $27.000 ;  Chelsea  St.  from  Maverick 
St.  to  Bay  S<|..  $80,000  ;  Center  St.  (.lamuioa 
Plain)  from  Columbus  Ave.  to  Oreen  St.. 
$107,000;  Blue  Hill  Ave.  anti  WashInKton 
St.  from  Orovi*  ll.oll  to  Mattnpnn,  $282,000, 
all  asphalt  ;  Columbus  Ave.  from  Kcleston 
.Si|.  to  Walnut  Ave.,  macadam,  $24,ooo. 
B.  F.  Bates,  jisst.  eiiKr. 

MasH.,  Fall  KIver  —  City  soon  receives 
bids  pavltiK  Hope,  Fountain,  William  Te- 
cumseh,  Snell.  Wiide.  Dover  anti  Forest 
Sts.,  macadam  :  also  Bay  and  Hodman  Sts.. 
I  hissam  pavement. 

K.  I.,  Cranston  (Providence  P.  O.) — City 
rtcelves  bhls  in  May  pavinK  Broad  and 
Cranston  Sts.,  asphaltic  macadam.  About 
$40,000.  D.  W.  Waterman,  city  elk. 

N.  Y.,  Brooklyn — E,  BleRelmann.  boro, 
ores,,  rejected  bids  KradinK.  curbInK  and 
layiriK  sidewalks  on  86th  St.  from  2 Ist  to 
22nd  Aves.  Noted  Mar.  13. 

N,  V.,  Cohoes — City  plans  to  issue  $14.- 
167  bonds  to  pave  Jay  and  Factory  Sts. 
and  alter  Newark  St.  :  also  build  sewer  In 
alley  between  Worth  St.  and  Central  Ter¬ 
race.  E.  Hayes,  city  enKr 

N.  T..  Depew — V’lIlaKP  had  plans  prepared 

?avinK  4000  lln  ft.  olmstead  Ave.,  24  and 
6  ft.  wide;  1600  lln.ft.  BurltnKton  Ax'e.,  36 
ft.  wide ;  2000  lln.ft.  Terrace  Rlvd.,  16  ft. 
wide;  800  lln.ft.  Penora  St..  30  ft.  wide; 
600  lln.ft.  St.  Marys  St..  24  ft.  wide;  6  and 
8  in.  concrete  pavement  and  sandstone  rurb- 
InK.  VillaKe  authorised  $160,000  bond  issue 
for  project.  A.  Utecht.  pres.  vilUiKe  bd. 

N,  T.,  DKdeasbars — City  hsvinK  estimates 
made  and  plans  prepared  for  pavinK  Pater¬ 
son  and  North  water  Sts.  About  IIS.OOO. 
O.  A.  Tate,  city  enKr. 

N.  Oaeida — Town  soon  receives  bids 

pavlnf  and  InatallifiK  storm  sewers  In 


Ceriml  Ave.  fmii'  West  to  Wt‘i«ver  Sts  . 
Dvi.ox  Ave  from  Nicholas  Vlbts-rt  pr<>|MTI\ 
t<<  W'<‘St  I'oriHii  allon  line,  James  SI  from 
New  York  Central  11  It  lo  Kim  Street  . 
Bniail  St  from  l.etiox  .\ve.  lo  New  York 
Central  B.  B  Dinileii  SI.  total  leiiKlh  anil 
Plea.ianl  .\ve  from  Spi  itiK  lo  .Maple  Sih 
Ale-ut  |26,thio  ,1  .M  liultoii,  cH.v  eiiKr 

N.  Y.,  Riiclie«ter-  <'lly  soon  receives  bnls 
pavliiK  South  (liHxInian  St  la'IWeen  Park 
ami  .\loiir<H-  .Xves.,  asiibalt  ,  cost  ll.'i.imo  , 
also  rebiilhlliiK  seWer  in  same  dlslrlct.  A 
C.  Poole,  city  ciiKr. 

>.  4..  H|«an  1  Buffalo  P  O  I — V’IIIhkc  hail 
plans  prepared  paiiiiK  Halsti'ail  Ave.  Ixive- 
Joy  anil  tllffotd  Sis,  InvolvliiK  16. om)  s<|  yil 
eoiicrele,  11,6611  lln  fl  stone  i  urbliiK  anil 
445(1  lU  yil  ixeav  n.  C  Diehl.  Klllcott  Sq  . 
Buffalo.  eiiKr 

N.  V..  Ctirs-— I'lly  havliiK  plans  prepared 
pavinK  with  asphalt  ConklliiK  Ave  ami  St 
V’Incent  SI  from  .Xrthilr  to  James  Sts.. 
Ji.mes  Si  from  BrlmkiThoff  Ave.  to  Mo¬ 
hawk  St  ami  Van  Vorst  8t.  from  Holland 
to  Bindinril  ,\ves  J  Kemper,  city  eiiRr 

N.  J..  Kaal  Oraiiae-  Town  plans  to  Im¬ 
prove  lllilKeWood  Bd  ,  bilullthic  pavemetil 
on  iireseril  Telford  pavement,  also  wlilen 
South  Clinton  Si  from  45-60  fl.  W  D 
WIIIlKerml,  town  snKr. 

N.  4.,  May*  l.amllna  —  Ikl  Freeholders 
Ailanlle  Co  plans  lo  p.'ive  with  i-oncrele 
While  Hors<-  Pike  trmiin  roail  lo  ,\llantle 
City)  Ahfiul  $60,000. 

N,  J.,  North  IterKen  f’lly  rejected  bid 
pavIriK  23rd  .St.  from  Hudson  Blvd  lo  New 
Durham  Ave.,  with  asnball  bl<K‘k  New 
bids  will  lie  received  Noleil  Apr.  3. 

N.  J.,  North  BerKen  Town  plans  lo  Im 
prove  OramI  Ave.  with  Kranlte  block 
About  $15,000.  A  Brady,  town  elk 

N,  4.,  Nulley  <  Newark  P  (».)  —  Pal 

Freeholders.  Khs4-x  Co..  (N<-wark)  wsni 
reeeives  bills  |iavltiK  I7<l0  ft.  Avondale  ltd 
with  Kranlte  blis  k  and  Idtuti.liioiis  com-reie 
.\lstui  $28,723  F  A  Belmer.  co.  enxr. 

N.  4.,  Nntley  (Newark  P  O.  i  —  B<l 

Sppervs  Kssex  Co..  (Newark)  mxm  re¬ 
eeives  bids  iiavinK  9450  ft.  Center  Ht.  With 
Kranlte  btoi'k  and  bituminous  concrete 
F  Itelrner,  eo.  enKr 

I'm.,  Farrell  -  f’lly  election  A|>r.  29  to 

vote  on  $212,000  ls>nds  to  Improve  vari¬ 
ous  streets. 

I’a.,  1‘ittsbiirKh — City  soon  lets  contrail 
KradlriK.  pavinK  and  i-iirblnK  WarrlnK'o  i 
Ave,  from  Montoolh  HI  to  West  DIherty 
-Xve.  ;  Hampshire  ,Xve.  from  Bway.  lo 
•Napoleon  8t.  ;  Tonopah  Ave.  from  Belasco 
.Si,  to  Bway.  ;  Itealty  Ave.  from  Crosby 
St  to  Bway.  ;  4’ri  edmore  ,Xve.  from  Brook¬ 
line  Blvd  to  Freedom  Ht.  ;  OakrldKe  Ave 
from  Cbellon  Ave,  to  Creedmore  Ave.  ; 
Stevenson  Ht.  from  BlufT  Hi,  lo  end  of 
presi-nl  pavement  ,  also  repalrinK  hoorliiK 
of  Badilirre  SI  brldKC  T  Heed.  City 
County  llldK.,  cnKr. 

Pa..  Plltebursb— J.  P  Moore,  co.  control¬ 
ler.  AlIcKbi  riv  Co.  ri  eelves  bids  about  Mav 
I  buildlriK  4990  it  DIbrary  Ibl..  Baldwin 
Twp.,  from  Nobles  I>ane  to  vlltaKe  of  Fair- 
haven.  24  ft  wide  R.  V  Warren,  co.  enKr, 

Xld.,  Comberland — Comrs.  Cumberland 
Co  receive  bids  about  Apr.  29.  buildinK  4| 
ml.  concrete  road  extendInK  out  of  Amcelle 
(suburb  of  Cumberland)  16  ft,  wide.  I  fl 
dirt  shoulders.  8  in  thick  In  center  and 
6  In.  thick  on  sides.  About  $210,000,  State 
Rds  t'omn.  Baltimore,  will  appropriate 
$115,000  toward  cost  J  N.  Mackall.  601 
Oarrett  BI(*k  .  Baltimore.  enKr 

Md..  Frederlek-  Frederick  Co.  havInK 
plans  prepared  by  J.  N  Mackall.  enKr..  c/o 
State  tlds  Comn.,  601  Garrett  Blda..  Bal¬ 
timore.  rebuitdinK  5|  ml.  Buckeyestown 
Pike.  16  ft.  wide.  8  ft.  dirt  ahouldera. 
About  $233,842.  State  will  appropriate 
half  of  cost 

W.  \*..  Rarkhann**— Comrs.  Upshur  Co 
plan  lo  reKrade  and  surface  10  ml.  Class 
A  roads  in  Buckhannon  DIst..  16  ft.  wide 
Work  Involves  94.000  s<]  yd.  concrete  and 
36  000  cu.yd.  earth  excav.  About  $260,000. 
XX'.  C.  West,  CO.  enitr. 

W,  Y'a.,  riarksbsrK — Comrs.  Harrison 
Co.  soon  let  contract  hulldinK  1  mt  Ml 
Clare  Rd.,  vltr.  brick;  1$  mt  Fairmont 
♦  ClarksburK  Pike,  from  Hepsihath  to  Ziea- 
tnr ;  1 1  mt  Weston  Rd.  at  Ixtneberry  tun¬ 
nel  ;  2  ml.  Fairmont  ♦  ClarksburK  Plke 
from  Cove  to  Hepxlbah ;  21  ml  Won  $tom- 
mlt  Rd.  from  Xvolf  Summit  to  TM»  Mile 
hridee ;  2  nri.  Johnson  Fork  Rd.,  Wilson- 
bunr  towards  Wallace.  vHr.  brlc^  O  M. 
Harberf.  Clarksburr.  enirr. 
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Streets  and  Hoads  (Continued) 

W.  Vs.,  Keyner  —  Mineral  Co.  election 
Apr.  19.  to  vote  on  tl37.(MMi  bonds  to  build 
roads  In  KIk  Ulst.  E.  C.  ^mlth.  Piedmont, 
eiiKr 

K  r.,  Humler — Sumter  Co.  and  Highway 
Comn.  plan  to  build  roads  also  hard 
surfaced  highway  from  Sumter  to  .Mayes- 
vllle. 

Fla.,  Pensarola — Escambia  Co.  plans  to 
build  concrete  and  brick  highway  from 
Pensacola  to  Flomaton,  9  ft.  wide,  sand 
clay  filling.  About  J 1 00.000.  Federal  Oov- 
ernment  will  appropriate  >50,000  toward 
cost. 

Ala.,  Anniston — Calhoun  Co.  Comrs.  plan 
to  build  highway  from  Camp  McClellan  to 
Jackson,  federal  Government  will  appro¬ 
priate  lietween  >20,000  and  >50,000  toward 
project. 

Akron — City  having  plans  p-epared 
paving  and  curbing  East  Ave.  from  Woos¬ 
ter  Ave.  to  South  Maple  St.  About  >100,- 
000.  E  A.  Klmmbler,  Delaware  Bldg.,  engr. 

O.,  rolumbns — Comrs.  Franklin  Co.  plan 
to  grade  and  pave  with  brick,  4.28  ml.  Har¬ 
bor  Rd.,  20  ft.  wide. 

O.,  Dayton — City  plans  to  pave  North 
Western  Ave..  East  3rd.  Springfield  and 
Germantown  Sts.  Atmut  >200,00(1.  F.  O. 
Etchelb«>rger,  City  Bldg.,  engr. 

O.,  Martins  Ferry — City  receives  bids  In 
May  paving  and  building  culverts  1 
ml.  Grand  Park.  8th  and  9th  Sts..  Martins 
Ferrv  and  Coleraln  Pike.  vltr.  brick.  30 
ft  wide.  About  >25.000.  C.  Hash,  Martins 
Ferry,  engr. 

O..  Toledo — City  plans  to  Issue  >70.000 
bonds  to  build  and  repair  sidewalks.  H.  C. 
McClure,  Valentine  Bldg.,  engr. 

O..  Toledo — City  plans  to  pave,  grade, 
drain,  and  curb  1550  ft.  Nevada  St.  from 
Spring  Grove  Ave  to  city  line,  26  ft.  wMde. 
Al)out  >20,000.  H.  C.  McClure,  229  Valen¬ 
tine  Bldg.,  engr. 

O.,  Toledo — City  had  plana  prepared  for 
iinving,  grading,  and  draining  1078  ft.  Am¬ 
nia  St.  from  Detroit  Ave.  to  New  York 
Central  R  U..  24  ft.  wide.  Involving  2200 
lln.ft.  curbing  and  1697  cu.yd.  earth  excav.. 
cost  >12.616;  2058  ft.  Vermans  Ave.  from 
Philips  Ave.  to  Cornelia  Dr..  22  ft.  wide, 
6671  cu.yd.  earth  excav,  >20.584  ;  1262  ft. 
Berkley  Dr.  from  Sylvanla  to  Berdan  Aves., 
24  ft.  wide,  1859  cu.yd.  earth  excav..  >16,- 
829.  H.  C.  McClure.  229  Valentine  Bldg., 
Toledo,  engr. 


O..  Yorkvllle — City  receives  bids  alv>ut 
Tune  1.  paving  *  ml.  streets,  w'th  vltr. 
brick.  30  ft.  wide.  .^bout  >22.000.  C. 
Rothermond.  Martins  Ferry,  engr. 


Mich.,  Detroit — City  soon  ret^elves  bids  pav¬ 
ing  with  asphaltic  concrete  on  6  In.  concrete 
foundation,  Berea.  Medina  or  other  curbing. 
Harper  Ave.,  Sect.  1.  from  Hurlbut  to  Mont¬ 
clair  Aves.,  40  ft.  wide  less  18  ft.  track 
space,  cost  >22.935  :  Greeley  Ave.  from 
Wellington  to  Holbrook  Aves .  26  ft.  wide. 
120  600  ;  Olivet  .A VO  from  Sprlngwells  Ave. 
to  Michl^n  Central  R.  R.,  26  ft.  wide. 
>12.079  ;  Marquette  Ave.  from  Wab.osh  to 
T>awton  Aves.,  26  ft.  wide.  >39.372  ;  Witt 
Ave.  from  T.Awndale  to  Elsmere  Aves..  26 
ft.  wide.  >12.408  ;  I.A.kewood  Blvd.  from 
Kerchoval  to  Waterloo  Aves..  1  roadway  30 
ft.  wide  and  2  roadways  each  20  ft.  wide, 
112.596  ;  Goodwin  Ave.  from  Holbrook  to 
Owan  Aves..  26  ft  wide,  >9.200 ;  Goodwin 
Ave.  from  Canltf  Ave.  to  city  limits.  26  ft, 
wide.  >10.152;  Woodlawn  Ave.  from  Oak¬ 
land  .\vp  to  Detroit.  Grand  Haven  A  Mil¬ 
waukee  Rv..  >25.300  ;  Dlstel  Ave  from  Fort 
St  to  Olivet  Ave.,  26  ft.  wide,  110.152;  “T" 
alley  hounded  by  2nd,  Cass.  Canfield  and 
Prestls  Aves.,  20  ft.  wide  with  1  course 
concrete,  >5880 ;  allev  bounded  by  Trum- 
bukl.  Idncoln,  Canfield  and  Lysander 
Aves.  1 8  ft.  wide,  with  1  course  con¬ 
crete.  >1550  ;  Harper  Ave.,  Sect.  2,  from 
Montclair  to  Connors  Aves..  30  ft.  wide, 
cost  >32.916;  T.a>ngworth  Ave.  from  Spring- 
wells  to  Elsmere  Aves.,  26  ft.  wide, 
>35,006  ;  Carter  Ave.  from  Dexter  Blvd. 
to  (Quincy  Ave.,  26  ft.  wide,  >15,548;  Casper 
Ave.  from  Femdale  to  Dlx  Aves.,  26  ft. 
wide.  >28,336 ;  Norman  Ave.  frm  Ferndale 
to  Woodmere  Aves.,  26  ft.  wltto,  >28,428  ; 
I»asadena  Ave.  from  Herman  Ave.  to  12th 
St..  24  ft..  >15,886:  Philadelphia  Ave.  from 
T.,inwood  to  lAtwton  Avea,  26  ft.  wide. 
>11,327;  Solvay  Ave.  from  West  Jefferson 


Ave.  to  Wabash  R.  R.,  26  ft  wide,  >29,762  ; 
Solvay  Ave.  from  Fort  St  to  Michigan  Cen¬ 
tral  R.  R..  26  ft.  wide,  >27,462  ;  Webb  Ave. 
from  Oakman  Blvd.  to  Oakman  and  Stoll’s 
Mulxllvlslon,  1  roadway  26  ft.  wide,  2  road¬ 
ways  each  18  ft.  wlile,  >27,0'72.  C.  W.  Hub- 
Itell,  city  engr.  Noted  Mar.  27. 

111..  Chlrago — Cook  Co.  receives  bids- 
a1>out  May  1,  paving  27.960  ft.  River  Rd. 
south  of  Desplaines  Village,  18  ft.  wide. 
Involving  55,990  sq.yd.  cement  concrete 
or  bituminous  concrete  on  concrete  base. 
24,543  du.yd.  earth  excav.  and  601  cu.yd. 
concrete  In  culverts  and  bridges.  About 
>188.000  for  bituminous  concrete  and  >155,- 
000  for  cement  concrete.  B.  D.  Barker, 
CO.  supt.  highwaya 

111.,  I.lnroln — Ix>gan  Co.  having  plans  pre¬ 
pared  for  2i  ml.  earthwork  and  culverts 
on  Lincoln  Peoria  Rd.  and  3  ml.  on  Harts- 
burg  Rd..  26  ft.  roadway.  About  >12,000. 
L.  H.  Holland,  co.  supt.  highways. 

III.,  reterabnrg — Menard  Co.  voted  >55,- 
000  bonds  to  build  |  ml.  Sprlngfleld-Peorla 
Rd.,  16  ft.  wide,  cement  concrete.  C.  M. 
Buckley,  co.  supt.  highways. 

WIsronsIn — State  Highway  Comn.,  Cap¬ 
itol.  Madison,  soon  lets  contract  paving 
and  grading  1.6  ml.  Cedar  Creek  Rd.,  16 
ft.  wide.  Involving  15,000  sq.  yd.  8  In.  con¬ 
crete  and  3000  cu.  yd.  grading.  About 
>35.000. 

WU.,  De  Pere — City  plans  to  surface 
with  concrete  1  ml.  Oneida  and  Ashwa- 
benon  Rds.,  16  ft.  wide.  About  >15,000. 

WU.,  Green  Bay  —  City  plans  to  pave 
5.000  R.  Woodlawn  and  North  Maple  Aves., 
Pine  and  Kellogg  Sts.,  30  ft  wide.  W.  Reed, 
city  engr. 

WIs.,  Racine — Bd.  Pub.  Wks.  soon  lets 
contract  Improving  Grange  Ave.,  Involving 
7750  sq.yd.  paving  and  3975  lln.ft  curbing 
and  guttering,  also  Osborne  Blvd.,  8970  sq. 
yd  paving,  3179  lln.ft.  curbing  and  gutter¬ 
ing  and  1400  cu.yd.  excav.  Bids  will  be 
received  on  either  brick,  sheet  asphalt,  as- 
j|)hatlc  concrete  or  rein.  con.  Noted  Feb. 

Wls.,  Sheboygan — Highway  Comn.  She¬ 
boygan  Co.  soon  lets  contract  grading, 
curbing  and  paving  with  concrete  Green 
Bay  Rd..  20  ft.  wide.  Cedar  Grove  Village, 
cost.  >10.000;  Waldo-Cascade  Rd..  20  ft. 
wide.  I.vndon  Twp..  >11,000;  Upper  Falls 
Rd..  Kohler  Village,  20  ft.  wide.  >12,000. 
G  Ubbelahde,  Sheboygan,  engr. 

la.,  Clarion — City  plans  to  pave  5  ml. 
streets,  vltr.  brick,  asphalt  or  bituminous 
concrete.  J.  Brown,  elk. 

la..  Davenport — City  soon  receives  bids 
gr.adlng  Telegraph  Rd.  from  3rd  to  Mary 
Sts..  Hilltop  Ave.  from  10th  to  20th  Sis., 
Hickory  St.  from  Falrvlew  Ave.  to  2nd  St. 
and  1st  St.  from  Concord  to  Hickory  Sta 
R.  E.  Sowlstowsky,  city  engr. 

la.,  Dnhuqae — City  soon  receives  bids 
paving,  curbing  and  guttering  35  blocks  of 
streets.  Involving  35.000  sq.yd.  vltr.  brick, 
wood  block  or  asphalt  on  4  In.  concrete 
base.  About  >125,000.  J.  Stuber,  elk. 

In.,  EmmetHburg — City  soon  receives  bids 
n^vlng,  curbing  and  guttering  Bway.  Pe.arl, 
Grand.  Union.  14th.  17th.  19th.  5th.  IHh. 
Jefferson  and  State  Sts.,  vltr.  brick  or  bitu¬ 
minous  concrete.  About  >200,000.  T.  E. 
Rudledge,  city  elk. 

la..  Harlan — City  soon  receives  bids  pav¬ 
ing,  curbing  and  guttering  50  blocks,  vltr. 
brick  or  concrete.  About  >200,000.  F. 
Fenton,  city  elk. 

la.,  Reinberk — Town  Council  plans  to 
pave,  curb  and  gutter  30  blocks,  asphalt, 
concrete  or  bituminous  concrete.  F.  G. 
Thorne.  317  Haines  Blk.,  Clinton,  engr. 

la.,  Webster  City — Comrs.  Hamilton  Co, 
rejected  bids  received  Mar.  26,  gravel  sur¬ 
facing  41  ml.  road  from  Williams  to  Dows. 
II  mi.  from  Williams  to  Wilke.  3|  ml.  from 
Ellsworth  to  Williams,  5  ml.  from  Webster 
City  to  Stanhope.  3|  ml.  from  Webster  CTlty 
to  Strattford  and  3  ml.  from  Ellsworth  to 
Strong  City.  About  >40,000.  Work  will 
be  readvertised  In  May.  O.  O.  Howd, 
00  engr. 

Minn.,  Bine  Earth — Comrs.  Faribault  Co. 
plan  to  grade  and  gravel  20  ml.  Federal 
Aid  Rd..  24  ft.  wide.  About  >80,000.  R. 
J.  Short,  Blue  Earth,  engr. 

Minn..  Moorhead — Comrs.  Clay  Co.  01an 
to  pave  10  ml.  State  Aid  Rd..  18  ft.  wide. 
Involving  105  sq.yd.  paving  and  30,000  cu. 
yd.  excav.  About  >240,000.  B.  Martinson. 
Moorhead,  engr. 


Minn.,  8t.  Paul — Comrs.  Rani  . 
celved  no  bids  grading  and  gr 
ml.  Anoka  Co.  Rd,  to  Cenlerv 
wide.  About  >10,000.  Work  w 
advertised.  J.  H.  Armstrong,  s 
St.,  engr.  Noted  Apr.  3. 
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Kan.,  Leavenworth  —  la-avenv.d-it, 
(Leavenworth)  and  Wyandotte  c.,  (u-.," 
Bds  City)  had  plans  and  specifleat  iohh  lir- 
pared  for  surfacing  with  con.  !  \ 

Fort-to-Fort  Highway.  18  ft.  whi.  o  i 
Williamson,  Kansas  City,  co.  higliw.iy 

Neb.,  Madison — City  having  pi  ,ns  i,r„ 
pared  paving  7200  ft..  Madison  l’.;,rl  an,! 
3rd  Sts.  24-56  ft.  wide.  Involvlnr 
sri  yd.  vltr.  brick  on  5  In.  concr.  'i, 
10.000  lln.ft.  concrete  curb  and  Onuii  cn'va 
earth  excav.  About  >135,000.  W  D'l 
Steckelberg,  city  engr. 


North  Dakota — State  Highway  ('onirs 
Capitol,  Bismarck,  rejected  bids  tmiirtinr 
4|  ml.  State  Aid  Project  No.  0582  Hot 
tineau  Co.  Noted  Feb.  13. 


N.  D..  latkota — Comrs.  Nelson  ('.,  p|„. 

to  build  Federal-aid  roads.  About  . . . 

W.  H.  Robinson,  O/o  State  Highway  Comn 
Bismarck,  engr.  '* 


Mo,.  Kansas  City — City  having  prelimin¬ 
ary  plans  prepared  building  boulevarri  anil 
parkway  from  Armour-Swift  Rurllngton 
bridge  to  Admiral  Blvd.  and  6th  .S'l  iml,  . 
pendence  Ave.  tratfleway.  Plans  Inrlml,. 
75  ft.  roadway  from  3rd.  I,ocust  and  Ctn  rrv 
Sts.  to  Admiral  Blvd.  and  diagotial  iraf- 
fieway  from  Independence  and  t,o('ust  Sts 
to  6th  and  Grand  Sts.  R.  W.  Wadih  11  city 
engr. 


Mo.,  Kansas  City — City  plans  to  wlil.-n 
Baltimore  Ave.  from  14th  St,  to  Southwest 
Blvd.  and  7th  St.  Bonds  for  >81,418  soM 
for  project.  R.  W.  Waddell,  city  engr. 

-Arkansas — State  Highway  Dept  ,  Lltili- 
Rock,  plans  to  pave  roads  in  Faulkner  (■» 
as  follows;  23  ml.  In  Conway-  Damascus 
Rd.  Inipvt,  Dlst.,  cost  >250.000;  17  ml  In 
Conway-Vllonla  Rd  Impvt.  Dlst..  JKS.onn- 
2  ml.  In  Reeves  School  Rd.  Tmpvt  Dlst.,  15 
ft.  wide,  >20.000;  15  ml  In  Conwav-Palorm 
Rd.  Impvt.  Dlst.,  $150,000;  all  hlfumlnnus 
macadam  or  concrete.  W.  J.  Parkes.  Pltl- 
xens  Bank  Bldg.,  Pine  Bluff,  engr. 

Arkansas — State  Highway  Dept.,  I.litl,. 
Rock,  plans  to  grade,  drain  and  gravel  sur¬ 
face  60  ml.  road  In  Ouachita  and  Padilo 
Valley  Rd.  Impvt  Dlst.,  Montgomery  ("o 
About  >300.000.  McGill  &  Carter.  Little 
Rock,  engrs. 

Tex.,  Htevensville — See  “Waterworks  ” 


Okla.,  Oklahoma — State  I,eglslnture  ap¬ 
propriated  >75.000  to  pave  and  hulid 
sewers  In  various  streets.  Renham  Ene 
Co.,  1300  Colcord  RIdg.,  engrs. 

Idaho.,  Aroo — Butte  Co.  eleetlon  Apr  19 
to  vote  on  $60  000  bonds  to  hulld  roads  and 
bridges.  R  R.  Duke.  co.  aud. 

Idaho,  Buhl — City  election  soon  to  vn'e 
on  >200,000  bonds  to  pave  20  blocks  with 
Mtullthlc  and  2  ml.  streets  with  macadam 
McGee  A  Ralrd,  Caldwell,  engrs. 

Idaho.  Genesee — City  voted  >170  000 
hoods  to  pave  various  streets,  also  to 
build  link  In  state  highway  between  Lewris- 
ton  and  Moscow,  via  Genesee. 

M’ash.,  .Aberdeen — City  plans  to  pave  (O 
blocks  arvd  build  sidewalks.  About  >150,- 
000. 

Wash.,  Cheney — City  soon  receives  bld.s 
paving  37  blocks.  N.  P.  Rolfe,  mayor. 

Oregon — State  Highway  Comn.  Portland 
having  surveys  made  paving  6  ml.  ro.id 
from  Eugene  to  underground  crossing  of 
Southern  Pacific  R.  R.  track,  16  ft.  wide, 
with  4  ft.  macadam  on  each  side  ;  also  for 
overhead  crossing,  4  ml.  south,  at  McVelvh 
Point :  8  ml.  Tillamook  Highway  Ixdween 
Bellevue  and  McMinnville.  County  to  ap¬ 
propriate  >2000  per  mile  toward  hard- 
surfacing  ;  farmers  to  furnish  grading 
gratis;  also  paving  15.7  ml.  road  from 
Eugene  to  Florence  ;  24  ml.  from  Pilot  Rock 
to  Prairie  City;  48  ml.  from  Prairie  City 
to  TTnIty :  road  from  Dufur  to  Madras ; 
Eucene  to  Goshen  ;  5  ml.  from  Rickreal! 
to  Monmouth  :  Rosehurg  to  Wilbur  except 
Winchester  Hill ;  7  ml.  road  from  Amity 
south  to  Holmes  Gon  R.  R.  crossing ;  2  mi 
Pacific  Highway  from  Monmouth  to  Inde¬ 
pendence  :  road  from  The  Dalles  to  Dufur ; 
Post  Rd.,  county  and  government  codper- 
atlng;  also  grading  18  ml.  ."oad  from  Camas 
Valley  to  Co<iUlIle,  Douglas  Co.  H.  Munn. 
•ncT 
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ai.  1  Iloails  (Continued) 

State  HlBhway  Comn..  Portland. 

.  I’ln^  ula"!*  prepared  pavlnR  ao  ml.  IH'er- 
*’*,  LlfrTi'  kanie  Hd.,  Columbia  Co.;  20 
”i^"ho<)i1  Itiver-Multnomah  Ibl..  3  ml. 
SUilch.  i.owith  Kd.  :  11^7  ml.  Hlllalwro- 
K'l.  Washington  Co..  Kradlng  and 
’  Or.  kon  City  ltd.  to  Multnomah  t  o. 

u  ay  of  Oswego ;  6  ml.  Canby- 
ra  H'l  1 1  ttil.  Scappoose-Doer  Island 

Kd.  H.  Mun". 

n-  \lliany— Linn  Co.  plans  election 

to  vote  on  |1, 000,000  bonds  to 
[lulld  roada 

.t.torla  — City  plans  to  establish 
from  16th  St.,  307  ft  above  grade 
to  Ifim  St,  292  ft  above:  Niagara 
'if®*  «ai  fi  above  to  James  St.  28.6  ft. 

.lames  St  from  16th  St.  to  60  ft 
o.t  at  283-285  ft  above  grade  base; 
mnrnve^  49lh  St.  from  Dlrch  to  Ash  Sts., 
Th  St  from  bhcchange  to  Franklin  Sts., 
i,h  St  from  Harrison  to  Jerome  Sts.  ; 
e.tablish  s.'werage  and  drainage  system  n 
T^vlora  Ave.  :  also  hardsurface  and  build 
IlLnlnc  wall  on  10th  St  from  Hond  St. 
w  wS{"?front  30  ft  wide.  O.  T.  McClean, 
city  engr. 

Ore  Oregon  City — Clackamas  Co.  plans 
to  pave  14th  and  Washington  Sts.  to  con - 
nVt  with  pavement  extending  to  Mult- 
r^iah  fo.  line;  also  unpjived  Portions 
through  Gladstone  Twp.  and  River  Rd.  L. 

A.  Morris,  chn.  rd.  com. 

Ore.  Salem — Marlon  Co.  plans  to  grade, 
scarify  and  hardsurface  Liberty  Rd.,  frorn 

V,  ml  .south  of  city  limits  of  Commercial 
.SL  Grading  Will  be  done  by  day  labor. 

W.  J.  Culver,  co.  rd.  master. 

ore ,  Tillamook  rit.v — Tillamook  Co.  plans 
flection  to  vote  on  |430,000  bonds  to  Im¬ 
prove  roads. 

Ore  Toledo — Lincoln  Co.  election  Juno 
8  to  vole  on  $200,000  bonds  to  hardsurface 
road  from  Newport  to  Benton  Co.  line,  and 
from  Toledo  to  Slleta.  State  Highway 
Comn..  Capitol,  Salem,  will  appropriate 
}25ti,000  toward  coat 

Ore.,  Vole — Malheur  Co.  plans  election 
to  vote  on  $200,000  bonds  to  build  roads. 

Cal.,  Saeromento — City  plans  to  pave  fol¬ 
lowing  alleys  with  4  In.  asphaltic  concrete: 
S400  sqft.  from  9th  to  10th  Sts.  between 
0  and  P  Sts.  ;  6400  sq.ft,  from  16th  to  16th 
Sts.,  hftwetn  J  and  K  Sts.;  6290  sq.ft, 
from  nth  to  12th  Sts.  between  1  and  J 
Sts. ;  also  pave  following  streets  with  1 1  In. 
asphalt  surface  on  4  In.  concrete  base: 
2800  lln.ft.  29th  St.  from  R  to  Y  Sts..  In¬ 
volving  124,288  sq.ft,  paving.  4569  lln.ft. 
curbing  and  guttering  and  21,718  sq.ft, 
cement  walk;  400  ft.  33rd  St.  from  J  St.  to 
point  north,  11,662  sq.ft,  paving;  2300  lln. 
ft.  Sacramento  Ave.  from  6th  to  8th  Aves., 
72.860  n(|.rt.  paving  and  3990  lln.ft.  curbing 
and  guttering;  2600  lln.ft.  2l8t  St.  from  T 
St.  to  .Marshall  Way,  100,000  sq.ft,  paving. 
T.  C  Miller,  city  engr. 

Csl.,  Santa  Barbara — City  plans  to  Im¬ 
prove  6  ml.  San  Andres,  Mission.  Monte- 
cito.  Padre,  Los  Olivos,  Carpenterla  Sta, 
Modoc  Ud.  and  around  City  Blvd.  Work 
includes  grading,  concrete  and  asphalt  pav¬ 
ing.  curbing,  guttering  sidewalks  and 
sewers.  A.  B.  Cook,  clw  engr. 

N.  s.,  Bridgewater — City  having  plans 
prepared  by  W.  T.  Rothey,  engr..  Bridge- 
water.  building  80  mi.  road.  About  $60,000. 

N.  s..  Kentville — City  having  plans  pre¬ 
par'd  building  60  ml.  roada  About  $90,000. 
J.  t'arroL  elk. 

Que.,  Drammondville— Town  having  plans 
prepared  paving  and  Improving  streeta 
About  $20,000.  J.  A.  Montplasir,  mayor. 

Onf.,  KIngaton  —  Suburban  Rd.  Area 
Comn.  soon  receives  bids  building  new 
roads  leading  to  city.  About  $13,000.  J.  W. 
Bradshaw,  elk. 

Ont.,  L’OrIgInal  —  Village  Council  soon 
receives  bids  paving  streets  with  bltuml- 
nous  macadam.  About  $1 0,000.  V.  Belanger, 
b  Original,  engr. 

BIDS  DE8IBED 

,,”***»«hnsetta— Until  Apr.  22,  by  State 
Highway  Comn.,  Boston,  building  10,500 
.  bituminous  macadam  road,  18-24  ft. 
wide  In  Saugus  Twp.  About  $76,000.  A. 
«  I'ean.  State  House.  Boston,  engr. 
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Ciiniiecllrut — Until  Abr.  25.  by  *'  J.  Ben¬ 
nett.  comr.  state  highway,  Unpliol.  Hart¬ 
ford.  building  520»  ft.  Klllln-Worth  Rd , 
trap  rock  inucadam,  Haddam  Twp.  ;  327(1  ft. 
Oemlng  St.,  bituminous  macadam,  Man¬ 
chester  Twp.  ;  4238  R.  Westfield  Rd.,  bltu- 
mlinius  macadam.  Meriden  Twp.  ;  6979  ft. 
Stanley  (quarter  Rd..  concrete.  Tom-ka, 
Warrenlte  or  asphalt.  New  Britain.  New¬ 
ington  and  Farmington  Twps.  ;  3650  ft. 
Black  Hall-Nlantic  Rd.,  gravel.  Old  Lyme 
Twp.;  34.618  ft.  I.Akevllle-Sharon  Rd..  10  In. 
gtavel  or  gravel  on  slag  base,  Salisbury 
and  Sharon  Twps.  ;  7268  ft.  Thomaston  Ave., 
concrete  or  Topeka  on  concrete  base,  Thom¬ 
aston  and  Waterbury  Twps. ;  advertised  In 
this  Issue. 


N.  Y.,  Brooklyn — Until  Apr.  28,  by  E.  R. 
Riegelmann,  boro.  pres.,  regulating  and  re¬ 
paving  with  permanent  asphalt  on  6  In. 
concrete  base.  Manhattan  Ave.  from  Grand 
to  Cook  Sts.  ;  Ave  O  from  Coney  Island 
Ave.  to  East  13th  St.  ;  Saokett  St.  from  3rd 
to  4th  Aves.;  15th  Ave.  from  47th  to  64th 
Sts.,  a  strip  24  ft.  wide ;  with  permanent 
Grade  1  granite  on  6  In.  concrete  base. 
Van  Brunt  St.  from  Harrison  to  Irving 
Sts.  ;  regulating  and  grading  86th  St.  from 
Bay  37th  St.  to  Stillwell  Ave. 

N.  Y..  Elmira— Until  Apr.  28.  by  L.  I. 
Andrews,  city  elk.,  grading,  curbing  and 
paving  2800  sq.yd.  Woodlawn  Ave.  ;  2400 
sq.yd.  East  and  West  Ist  St;  14,900  sq.yd. 
Walnut  St.  ;  advertised  in  this  issue. 

N.  Y.,  Ia>ng  Island  City — Until  Apr.  21, 
by  M.  E.  Connolly,  pres.  Queens  Boro., 
regulating  and  repaving  with  Improved 
granite  blocks  on  6  In.  concrete  foundation, 
4th  St.  from  Vernon  to  Jackson  Aves.,  Ist 
Ward :  with  sheet  asphalt  on  6  In,  con¬ 
crete  foundation.  East  Ave.  from  Borden 
to  HuntersiKiInt  Aves.,  Ist  Ward  ;  Hamilton 
St.  from  Webster  Ave.  N..  to  Vernon  Ave., 
Ist  Ward ;  Ist  Ave.  from  Graham  Ave. 
to  Bway.  Ist  Ward;  with  sheet  asphalt 
on  concrete  foundation  between  curbs  and 
outside  rails  of  Jackson  Ave.  from  Thom¬ 
son  Ave.  to  Bridge  Plaza  S.,  Jackson  Ave. 
from  2nd  Ave,  to  Old  Newtown  Rd.,  Ist 
Ward  ;  with  Improved  granite  block  on  con¬ 
crete  base  between  curbs  and  outside  rails, 
Jackson  Ave.  from  Bridge  Plaza  S.,  to  2nd 
Ave.,  Ist  Ward. 

N.  Y..  New  York — Until  Apr.  22.  by  H. 
Bruckner,  pres.  Bronx  Boro.,  regulating, 
grading,  setting  curbstones,  flagging  side¬ 
walks.  laying  crosswalks,  building  ap- 

? roaches  and  fences  In  Corlear  Ave.  from 
30th  to  240th  Sts.  ;  repaving  with  granite 
blocks  on  concrete  foundation  Morris  Park 
Ave.  from  East  Tremont  to  Hunt  Aves. ; 
with  sheet  asphalt  on  concrete  foundation. 
Bathgate  Ave.  from  3rd  Ave.  to  East  188th 
84. ;  Intervale  Ave.  from  Freeman  to  Chis¬ 
holm  Sts. :  Clay  Ave.  from  East  166fh  to 
East  167th  Sts. ;  East  16Srd  St.  from  Teller 
to  Morris  Aves.  :  bituminous  concrete  on  ce¬ 
ment  concrete  foundation,  Victor  St.  from 
Morris  Park  to  Van  Nest  Aves.  ;  Van  Nest 
Ave.  from  Victor  St.  to  White  Plains  Rd.  ; 
Walton  Ave.  from  Fordham  Rd.  to  Burn¬ 
side  Ave.;  East  177th  St.  from  Tremont  to 
Rosedale  Aves. ;  East  178th  St  from  Park 
to  3rd  Aves. 

N.  Y.,  New  York— Until  Apr.  24,  by  F. 
L.  DoWiIng,  pres.  Manhattan  Boro.,  regu¬ 
lating  and  repaving,  with  sheet  asphalt 
on  concrete  foundation.  10th  Ave.,  from 
58th  to  60th  Sts.  ;  43rd  St.  from  3rd  to 
Lexington  Aves. ;  with  granite  block  on 
concrete  foundation  7th  Ave.  from  30th  to 
42nd  Sta  ;  Greenwich  St.  from  Battery  PL 
to  Vesey  St ;  re-regulating,  repairing  and 
regrading  with  granite  block  on  concrete 
foundation  4th  Ave.  from  west  side  curb 
rail  32nd  St  to  34th  Sta 

New  Jersey — Until  Apr.  20,  by  State 
Highway  Comn..  Broad  St,  Bank  Bldg., 
Trenton,  Improving  State  Highway  Route 
No.  6.  Sect.  1  B,  from  Morris  Plains  to 
Morristown,  Involving  11,500  sq.yd.  concrete 
surface.  A.  L.  Grover,  ch.  elk. ;  advertised 
In  this  Issue. 

N.  Freehold— Until  Apr.  SO.  by  Bd. 

Freeholders  Monmouth  Co.,  building  2nd 
Sect  Matawan-Freehold  Rd.,  Marlboro  and 
Freehold  Twpa,  involving  36.248  sq.yd. 
rein. -con.  surface.  W.  M.  Bergen,  dir. ; 
advertised  In  this  issue. 


N.  J.,  North  Hrrgrn — Until  Apr  22.  Iiy 
Town  t'ouiu’ll.  Improving  Tower  Hill  Ave 
from  Hudson  Blvd  to  New  Hurhuin  Ave.. 
granite  block.  About  $10,000. 

N.  J.,  Trenton — Until  Apr.  22.  by  Bd. 
Freeholdera  Mercer  Co.,  furnishing  lalmr. 
material,  etc.,  for  (1)  46  mi.  road,  south¬ 
ern  sv-etion  of  county,  south  of  IVniisyl- 
vanta  It  R.,  involving  95,960  gal.  tar  and 
3695  ton  covering  material;  (2)  24  mi.  road, 
northern  section  of  county,  north  of  Penn¬ 
sylvania  R.  R.,  involving  51,030  gal.  tar. 
2005  Iona  covering  material;  (3)  43  ml. 
road  In  county  lying  north  of  Pennsyl¬ 
vania  R.  R.  or  adjacent  thereto.  Involving 
121,773  gal.  asphaltic  oil  and  4195  ton  cov¬ 
ering  material.  Sejiarate  bids  will  Im>  re¬ 
ceived  on  each  of  aliove  dlvislona  H.  K. 
Harris,  co.  engr.  ;  advertised  In  this  issue. 

N.  J.,  Trenton — Until  Apr.  22,  .by  Hd. 
Freeholders  Mercer  Co.,  furnishing  lal>or 
and  material  an<l  applying  96.960  gal.  sur¬ 
face  dressing  of  tar  to  40  ml.  road  in  south¬ 
ern  section  of  county;  61,030  gal.  to  24 
ml.  and  121,773  gal.  surface  dressing  of 
asphaltic  oil  to  43  mi.  H.  F.  Harris,  759 
Stuyvesant  Ave.,  engr. 

N.  J.,  West  Orange — Until  Apr.  22,  by 
Bd.  Pub.  Wks.,  widening  Eagle  Rock  Ave. 
from  Harrison  to  Washington  Sts.  and 
W.a8hlngton  St.  In  front  of  property  of  Bd. 
Educ.  C.  A.  Winston,  Town  Hall,  engr. 


Educ.  C.  A.  Winston,  Town  Hall,  engr. 

Pa.,  Ardmore — Until  Apr.  22,  by  Comrs 
I.a)wer  Merlon  Twp.,  surface  treating  94,000 
sq.yd.  road  in  lavwer  Merlon  Twp..  tarvla 
or  asphalt.  Bids  requested  for  using  I  gal. 
per  sq.yd.,  j  gal.  per  sq.yd.  and  )  gal.  per 
sq.yd.  G.  C.  Anderson,  secy. 

Pa.,  Scranton — Until  Apr.  28,  by  C.  P. 
Savage,  co.  controller  Lackawanna  Co.,  re¬ 
pairing  county  road  running  from  Luzerne 
Co.  line  through  Old  Forge.  Taylor.  Dick¬ 
son  City,  Blakely,  Archbald,  .lermyn  and 
iClayfleld  Boroughs,  etc.  ;  advertised  In  this 
Issue. 

Pa.,  Waynesburg — Until  Apr.  22,  by 
Comrs.  Greene  (7o..  rebuilding  4766.5  lln 
ft.  rein.  con.  pavement,  16  ft.  wide,  In 
Franklin  Twp. 

Delaware — Until  Apr.  30,  by  State  High¬ 
way  Dept .  Dover,  building  highways  In 
Kent  and  Sussex  Counties.  Work  Involves 
4.6  ml.  road.  Involving  4  acres  clearing  and 
grrubbing,  27.000  cu.yd.  grading,  260  cu.yd. 
concrete  masonry,  16.000  lb.  reinforcement. 
332  lln.ft.  16-24  in.  rein  -con.  pipe.  40  tons 
stone  for  macadam.  8600  cu.yd.  cement 
concrete  roadway  and  130  Joints,  ('ontr 
No.  10;  4  ml.  road,.  Involving  1.74  acres 
clearing  and  grubbing.  19,600  cu.yd.  grad¬ 
ing,  240  cu.yd.  concrete  masonry,  lo.oao 
lb.  reinforcement.  616  lln.ft.  16-36  In  reln  - 
con.  pipe,  60  tons  stone  for  macadam.  7665 
cu.yd.  cement  concrete  roadway  and  126 
Joints.  Contr.  No.  11;  6.97  ml.  road.  In¬ 
volving  11.6  acrey  clearing  and  grubbing. 
26,273  cu.yd.  gr.iding,  .860  cu.yd.  concrete 
masonry,  10.000  lb.  reinforcement.  626  lln.ft 
16-24  In.  retn.-con.  pipe.  60  tons  stone  for 
macadam,  11,400  cu  vd.  cement  concrete 
roadway.  200  Joints,  Gontr.  No.  12.  C.  M 
Upham,  ch.  engr. 

Maryland — Until  Apr.  26,  by  State  Rd 
Comn.,  601  Garrett  Bldg.,  Baltimore,  build¬ 
ing  section  of  Washington  Blvd.  from 
Laurel  to  Hyattsville,  Prince  George  Co. 
Work  involves  0.5  ml.  concrete  roadway. 
20  ft  wide,  and  11.14  mL  3  ft.  concrete 
shoulders  on  each  side  of  present  road¬ 
way,  Contr.  WB-Z.  P,  H.  Zouck,  chn.  ; 
•drertised  In  this  Issue. 

Maryland — Until  Apr.  29,  by  State  Rds. 
Comn.,  601  Garrett  Bldg.,  Baltimore,  build¬ 
ing  2.2s  ml.  concrete  road  from  Corrlgans- 
vllle  to  Maryland-Pennsylvania  State  Line 
at  Ellerslle,  Allegany  Co.,  Contr.  A-14:  3.66 
ml.  concrete  road  through  Greensboro.  Caro¬ 
line  Co.,  Contr.  Co-19:  2.12  ml.  concrete 
road  from  Oakland  toward  Hutton  via 
Crellln,  Garrett  Co.,  Contr.  0-18;  1.68  ml. 
Defense  Highway  from  Bladensburg  toward 
Lanham,  Contr.  P-16,  and  1.67  ml.  concrete 
road  from  Ijargp  to  Western  Branch  on 
Halls  Station  Rd.,  Contr.  P-17.  PTIniN! 
Georges  Co.;  1.68  ml.  concrete  road  from 
end  of  Quant ico  State  Aid  Rd.  toward 
Catch  Penny.  Wicomico  Co.,  Contr.  Wl-13; 
F.  H.  Zouck.  chn  :  advertised  In  this  issue. 


N.  a.,  Jersey  City — Until  Apr.  24,  by  Bd.  Md-  Baltimore— Until  Apr.  28,  by  Bd. 
Freeholders  Hudson  Co.,  resurfacing  and  Awards,  grading  and  paving  with  6  in. 
Improving  Tonnelle  Ave.  from  hers  to  Se-  cement  concrete  1.2  mi.  private  alleys,  2-12 
caucus.  Involving  17,000  sq.yd.  bituminous  ft.  wide,  listed  as  Contr.  Nos.  M  and  44 
macadam.  G.  F.  Welghardt .  city  engr. 
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Str<'<‘ts  and  lloads  (Continued) 

W.  V«..  Fltyrtte\illi> — Until  May  6.  by 
Comrs.  Fayette  Co.,  Krading  10  mi.  road. 
Mteam  shovel  and  team  work.  Work  will 
l>e  let  in  2  sect  ions  of  5  mi.  each.  20.000 
»’U..\d.  excav.  on  each  section.  J.  K.  Mc- 
nra*n,  co,  engr. ;  advertl.sed  in  this  iasue 

W.  V«.,  I'ennnboro-  -Until  Apr.  28.  by 
V.  Kubank,  city  cik.,  grading,  curbing  and 
paving  with  concrete  Clayton  St.  from 
.Maaonic  St.  northward  to  liaitiniore  &  Ohio 
U.  U.  ;  alHo  DavlH  St.  from  Clayton  St. 
weatward  to  Baltimore  &  Ohio  H.  K. 


W.  Va.,  Westoia — Until  Apr.  2fi.  l>y  1,. 
Troxell,  CO.  elk.  la*wi«  Co.,  improving  1  i 
mi.  Weston  and  Buckbaiinon  Turnidke. 

N.  C..  Itiirham- -Xtntil  May  6.  by  Comrs. 
Durham  Co.,  improving  North  Carolina 
Central.  Highway,  involving  78,900  s<|.yd. 
Iirick.  asphalt.  c«*ment,  concrete,  bituminous 
concrete  or  other  approved  pavement,  com¬ 
bination  cement  concrete  header  curliing 
and  l>a8e  course  required  except  with  ce¬ 
ment  concrete  construction,  400<i  cu.yd.  old 
macadam  in  pres«-nt  surface  removed  and 
replace<t  along  edges  of  new  pavement, 
."ifi.'.li}  »'U.yd.  Class  A  concrete  culverts.  4774 
ll>s.  reinforcing  steel  in  concrete  culverts, 
7.‘>.6fi  cu.vd.  Class  H  concrete  pipe  head- 
walls.  615..'.  lin.ft.  15  In..  I.'i2.5  lin.ft.  18  in. 
and  152. lin.ft.  24  in.  standard  vltr.  piiK-. 
A.  I.,.  Carlton,  cbn.  ;  advertised  in  this  Issue. 

(la.,  .\aaiistu — Until  May  1.  by  W.  I,. 
Martin,  clt.v  elk.,  for  55.000  sq.yd.  pave¬ 
ment  on  Walton  Way  from  15th  St.  to 
Monte  Sano  .\ve.  Bids  will  be  received  on 
asidialtic  concrett  and  sheet  asphalt  on  4  in. 
concrete  fouTidation.  monolithic  brick,  or  B 
In  concrete.  W.  H.  Wise,  city  engr.  :  nd- 
vertlsid  in  tliis  Issue. 

MIhh.,  Clarksdale-  I'ntil  Apr.  30,  by  Bd. 
Snpervs.  Coahoma  Co.,  surfacing  10  mi. 
roads  Work  Involves  85,532  sq.yd  asphal¬ 
tic  concrete  on  concrete  or  gravel  base  and 
79.375  sii.yd  concrete.  L.  W.  Masliburn, 
Clarksdale.  engr. 

Ohio — Until  .\pr.  30.  hy  .State  Highway 
Comn.,  Columbus,  building  following  roads: 

.\shiand  Co..  Sect.  “n.”  Ashland- 
W(M>sler  Bd..  3.8  mi.,  grading,  constructing 
bridges  and  culverts  and  i>aving  with  mono¬ 
lithic  brick  or  concrete,  cost  $125,331. 

Clinton  Co.,  Sect.  "O.”  Cincinnatl- 
Zaneaville  Bd..  2.37  ml.,  grading,  construct¬ 
ing  bridges  and  culverts  and  paving  with 
waterbound  macadam,  $33,407. 

Sect.  “B  and  Q.”  Cincinnati-Zanesvllle 
Bd..  grading.  c<instructing  bridges  and  cul¬ 
verts  and  paving  with  waterbound  mac¬ 
adam,  $125,258. 

Delaware  Co..  Sect.  "B,”  Delaware- 
MarvBvIlle  Bd  .  5.02  mi.,  grading,  construct¬ 
ing  bridges  and  culverts  and  paving  with 
waterltound  macadam.  $106,679. 

Sect.  “A-2.”  Delaware-Marysvllle  Rd.. 
2.85  ml.,  grading,  constructing  hri<lges  and 
culverts  and  paving  with  waterbound  mac¬ 
adam  or  bituminous  macadam,  $61,017. 

Fairfield  Co..  Sect.  •‘F.”  Lancaster- 
Newark  Bd..  2.06  mi.,  grading,  constructing 
bridges  and  culverts  and  paving  with 
waterbound  macadam,  $44,615. 

Holmes  Co.,  Sect.  “H-1,”  Mlllersburg- 
Canal  Dover  Bd..  2.5  ml.,  grading,  con¬ 
structing  bridges  and  culverts.  $22,415. 

Knox  Co.,  Sect.  “A.”  Mt.  Vernon- 
Newark  Bd.,  3.79  ml.,  grading,  construct¬ 
ing  bridges  and  culverts  and  paving  with 
.semi-monolithic  brick.  $166,481. 

Marion  Co..  Sect,  "F,”  Marlon-Kenton 
Bd.,  5.36  ml.,  grading,  constructing  bridges 
and  culverts  and  paving  with  reln.-con.  or 
bituminous  macadam.  $170,654. 

Morrow  Co..  Sect.  “E  and  F,”  Mansfield- 
Mt.  nilead  Bd..  4.10  mi.,  grading,  construct¬ 
ing  bridges  and  culverts  and  paving  with 
vBaIn  concrete.  $113,032. 

Ottawa  Co..  Sect.  “E-2.”  Oak  Harhor- 
ISenoa  Bd..  1.59  mi.,  grading,  constructing 
bridges  and  culverts  and  paving  with  con¬ 
crete.  $50,396. 

Stark  Co..  Sect.  “A  .md  B,"  DIncoln 
Highway,  8.04  mi.,  grading,  constructing 
bridges  and  culverts  and  paving  with 
brick.  $366,526. 

Tuscarawas  Co..  Sect.  “0-1,"  Mlllersburg- 
Canal  Dover  Rd..  1.50  ml.,  grading,  con- 
stiucting  bridges  and  culverts  and  paving 
with  concrete,  $41,686. 

Sect.  “O."  Canal  Dover-Wooster  Bd..  2.52 
ml.,  grading,  constructing  bridges  and  cul¬ 
verts  and  paving  with  brick  or  concrete. 
$96,661. 

Union  Co..  Sect.  “B-1.’’  Marysx’IIle-Ketiton 
Rd..  2.88  ml.,  grading,  constructing  bridges 
and  culverts  and  paving  with  waterbound 
macadam.  *46  608 


Vinton  Co..  Sect.  "0-2,"  McArthur-Athens 
Rd.,  1.06  mi.,  grading,  constructing  bridges 
and  culverts  and  paving  with  concrete,  $27.- 
725. 

Washington  Co..  Sect.  “J-1."  Marletta- 
Caldwell  Rd..  3.027  ml.,  grading,  construct¬ 
ing  bridges  and  culverts  and  paving  with 
plain  concrete.  $96,853 

Wyandot  Co..  Sect.  “B.''  Titlln-Upper 
Sandusky  Rd..  1.66  mi.,  grading,  construct¬ 
ing  bridges  and  culverts  and  paving  with 
as|)haltic  concrete.  $61,762. 

Lucas  Co.,  Sect.  ‘'56  and  58,”  various 
roads,  surface  treating,  tar  covering.  $11,- 
694. 

Lucas  ("o..  Sect.  ‘'21.  51  and  56.”  various 
roads,  surface  treating,  tar  covering,  $17,- 
694. 

Medina  Co.,  Sect.  ”25.”  various  roads,  bi¬ 
tuminous  macadam  treatment,  $15,076. 

Ind..  Oreenfleld— Until  May  5.  by  Comrs. 
Hancock  Co.  grading,  draining  ami  build¬ 
ing  waterl>ound  m.acadarn  road  in  Buck 
Creek  Twp.  C.  Boone,  co.  e’'!jr. 

Mieli.,  .\nn  .\rbor — Until  Apr.  29.  by  F. 
F.  Rogers,  state  higliway  comr.,  at  office 
of  Bd.  Bub.  Bds.,  here,  grading,  draining 
and  paving  2.5  mi.  Federal  Aid  Project  No. 
34.  18  ft.  wide,  concrete  or  bituminous; 
.373  mi.  extension  to  Federal  Aid  I’roject 
No.  16.  18  ft.  wide.  l>ituminous  concrete  or 
concrete. 


.Mleh..  Jaekhnn — Until  Apr.  24.  by  A.  W. 
D  Hall,  city  mgr.,  paving  several  streets. 
Involving  21.775  sq.yd.  brick.  40.000  sq.yd. 
r.Fphaltic  concrete.  46,300  lin.ft.  combined 
curb  and  gutter  and  16.000  cu.yd.  excav.; 
W.  B.  Hodges,  city  engr.  ;  advertised  In  this 
issue. 


Vol, 


ing  with  8  in.  crushed  slag 
and  2i  in.  crushed  granite 
$5000  ; 


"oiejton, 

5raiir(x:k, 


Windsor  Ave.,  1200  cu.yd.  p-  ; 
ft.  concrete  curbing.  3070  s,  i 
on  6  in.  concrete  base,  $13,0ie'' 


inp. 

•*sph;iii 


West  18th  St.,  1100  cu.yd  g, 
ft.  concrete  curb.  3100  sq.yd 
on  6  in.  concrete  base,  $12, .‘>01) 
Alleys  ladween  Harrison  ai 
Sta  and  .Spaulding  ami  Homan 
cu.yd.  grading,  1198  ft.  conci. 
940  sq.yd.  vltr.  Iirick  on  6  in 
base.  $3777  ; 


■op. 

liri,', 

••’lournov 
"•■s.,  :,iij 
cnrliirii;, 
coniTfie 


Van  Buren  and  Congress  St.*-  .  Tni 

tenaw  and  California  Aves.,  . . 

grading,  2028  ft.  concrete  curl. nip 
sq.yd.  vitr.  brick  on  6  in.  cnnei.t,.' 
$6100  ; 


"asl,. 
eu  vi| 

i:>.ii 

liaiK', 


Alley  lietween  Blackliawk  and  Iiivisu.n 
Sts.  and  Holt  and  Dickson  .Vv.-s  in.S 
cu.yd.  grading.  2690  ft.  conen-t.  (•'urliin,. 
2330  sq.yd.  vitr.  iirick  on  6  in.  eonir.n- 
base.  $10,457; 


Alley  lietween  Wabausia  and  .Nnnh 
Aves.  and  Kedzie  and  Sawyer  .\vfs" 
cu.yd.  grading,  l.")90  cu.yd.  com  rei..  euri, 
ing.  1440  sq.yd.  vitr.  brick  on  6  in.  coiicni,. 
Iiase.  $4900  ; 


Alley  Isdween  Montrosi'  and  f'ullnm 
Aves..  Ashland  Ave.  and  Paulina  st  in 
volving  580  cu.yd.  grading,  1180  ft  con 
Crete  curbing.  1180  sq.yd.  vltr.  liri.k  on 
6  In.  concrete  lias»n  $."i000.  c.  D.  Hill  ch 
engr. 


Wiseonsln — Until  May  1.  by  Stati  Hiph. 
way  t'omn..  Madison,  grading  and  snrfacinp 
with  gravel  4  mi.  Kewannee  .\lgonia  P.il 
15  ft.  wide,  cost.  $24,000;  8.66  mi.  .X'poma 
Sturgeon  Bay  Rd..  15  ft.  wide,  $40, Odd 


111..  C'hleugo--Until  Apr.  21.  by  Bd. 
Local  Impvts.,  City  Hall,  paving  Cornelia, 
Karlov.  Kedvale.  Keeler  and  Lowell  .\ves., 
Boscoe.  Henderson.  School  and  Melrose 
Sts.,  involving  6450  cu.yd.  grading,  21,500 
ft.  concrete  curliing.  29,800  sq.yd.  asphalt 
on  6  in.  concrete  base,  cost  lOli'diO  ; 

.South  I’ark  Ave.,  14.000  cu.yd.  grading, 
12,100  ft.  concrete  curbing.  25.900  si|.yd. 
i-aving  with  8  in.  crushed  sl.'ig  or  lime¬ 
stone  and  2i  in.  crushed  granite  or  trap 
r(K:k.  $87,000  ; 

North  Claremont,  Oakley  and  Irving  Sts., 
and  Bosemont,  Highland  and  Thome 
Aves.,  8200  cu.yd.  grading,  11,500  ft.  con¬ 
crete  curliing,  18.2i*o  sq.yd.  paving  with 
8  in.  crushed  slag  or  limestone  and  2i  in. 
crushed  granite  or  traprock,  $64,000  ; 

Lawrence  .\ve.,  13,600  .sq.yd.  paving 

cTeosoted  wooil-block  on  6  in.  concrete 
basis  6400  cu.yd.  grading.  $71,500; 

Lafayette  .\ve..  West  66th  and  West 
6Sth  Sts..  9700  ft.  concrete  curbing,  14.800 
sq.yd.  asphalt  paving '  on  6  in.  concrete 
base.  $49,500  ; 

South  Chicago  .Vve..  4000  cu.yd.  fflling, 
4390  ft.  sandstone  curliing,  10,780  sq.yd. 
vitr.  brick  on  6  in.  concrete  base.  $39,000  ; 

Archer  Ave.,  5200  cu.yd.  grading.  6700 
ft.  concrete  curbing,  1028  sq.yd.  granite 

block  on  6  in.  concrete  base.  11.220  sq.yd. 
vitr.  brick  on  6  in.  concrete,  $44,500  ; 

Harrison  St..  4600  cu.yd.  grading.  5330 
ft.  concrete  curbing.  SOOO  sq.yd.  vitr.  Iirick 
on  6  in.  concrete  base.  $36,500  ; 

Karlov  .\ve..  3000  cu.yd.  grading.  5370 

ft.  taincrete  curbing.  8750  sq.yd.  asphalt 

on  6  In,  concrete  lias<‘.  $40,000. 

Hayne  Ave.,  255  cu..v<l.  grading.  5165  ft. 
concrete  curbing.  8570  sq.yd.  asphalt  on 
6  in.  concrete  bas«',  $26,000. 

Keating  St..  2400  cu.yil.  grading.  5430 

ft.  concrete  curliing,  752t»  sq.yd.  asphalt 

on  6  In.  concrete  base,  $26,500  ; 

Tjongwood  Dr..  6400  cu.yd.  grading. 
5630  ft.  concrete  curbing.  9020  sq.yd.  as¬ 
phalt  on  6  in.  concrete.  $35.500 ; 

Devon  Ave.,  1200  cu.yil.  grading.  2100 

ft.  concrete  curliing,  2S0  sq..vd.  granite 

block  on  6  in.  concrete  liasi-.  3080  sq.yd. 
vltr.  brick  on  6  in.  concrete  bas«‘.  $17,500; 

Kolin  St.,  1090  cu.yd.  grading,  1810  ft. 
concrete  curbing.  2810  sq.yd.  asphalt  on 
6  in.  concrete  base.  6  brick  catchbaslns, 

$13,000  ; 

Otto  St.,  1300  cu.yd.  grading.  2280  f 
concrete  curbing.  3800  sq.yd.  asphalt  01 
6  in.  concrete,  $15,500; 

Morgan  St..  300  cu.yd.  grading,  1400  ft. 
concrete  curbing.  2360  sq.yd.  asphalt  on  6 
In.  concrete  base,  $9500  ; 

1., eavitt  St..  800  cu.yd.  grading.  740  ft. 
concrete  curbing,  1100  sq.yd.  paving  with 
8  In.  crushed  slag  or  limestone  and  2}  In. 
crushed  granite  or  traprock.  $4500  ; 

West  85th  PI.,  1200  cu.yd.  grading,  2350 
ft.  concrete  curbing,  3680  sq.yd.  asphalt 
on  6  In.  concrete  base.  $13,000; 

South  Wabash  Ave.,  800  cu.yd.  grading. 
860  ft.  concrete  curbing.  '’21‘t  sq.yd.  pav¬ 


la.,  I>e«  MnineN  -Until  Apr.  21.  liv  Ciiy 
Council,  paving  1  lilock  Des  Mnin’i's  si 
from  East  4th  to  East  5th  Sts,,  involvinp 
1181  sq.yd.  vitr.  Iirick.  asiihalt  or  liiiunu- 
nous  concrete  on  5  in,  cotuTcte  lias.-  anil 
too  Iln.  ft.  concrete  curli  and  guiii-r,  cnst. 
$3500;  17  mi.  Franklin  .\ve,  from  '11111 
,St,  to  Beaver  Ave.,  7067  s(|.yd.  vitr,  lirirk. 
asphalt  or  bituminous  concrete  in  5  in  con¬ 
crete  base.  5160  lin.ft.  concrete  curb  and 
gutter.  5320  lin.ft.  header,  $19,600.  F 
.leffrles,  elk. 


la.,  Falrflebl — Until  .\pr.  22,  liy  Rd 
Super\-s.  .lefferson  Co.,  grading  and  placlnp 
tile  and  guard  rail  on  20  mi.  Blue  Oniss 
Highwa.v,  Federal  Aid  Project  No.  3  .\hom 
$67,000.  .  Work  Involves  12,717  lin.ft  guard 
rail.  16,900  lin.ft.  drain  tile,  and  IS.I.KJ 
cu.yd.  excav.  D.  L.  Teal.  co.  engr 

la..  Mapletnn — Until  Ajir.  21,  by  Citv 
Council,  paving  55  blocks,  brick,  c(inrret'e 
or  asphalt  on  5  in.  concrete  ba.“e  \V.  E 
Standeven,  414  Bee  Bldg.,  Omaha,  engr 


la..  Mason  (’lt.v — Until  Apr.  21.  by  Bd 
Supervs.  Cerro  Gordo  Co.,  grading  and  ii.iv- 
ing  with  concrete  3940  ft.  road  from  here 
to  Plymouth.  3100  ft.  16  ft.  wide  and  831 
ft.  20  ft.  wide,  involving  7358  sq.yd.  con¬ 
crete.  1600  cu.yd.  earth  and  230  cu.yd.  loos*’ 
rock  excav.,  cost,  $19,207  ;  5715  ft.  road 
from  here  to  Manly,  18  ft.  wide.  11.430 
sq.yd.  concrete.  20,000  cu.yd  earth  and  3i*o 
cu.yd.  loose  rock  excav.,  $36,868.  H  E 
Roliertson,  co.  engr. 


Minn.,  KIk  River — T’ntil  May  12,  by 
Comrs.  Sherburne  Co.,  paving  and  gr-ading 
4  mi.  State  Rd.  No.  1.  Federal  Aid  I’roject 
No.  44.  24  ft.  wide.  About  $100,000.  Work 
involves  3}  acres  clearing  and  gnililiine. 
400  lin.ft.  sectional  concrete  culverts,  one 
4  X  4  ft.  rein. -con.  culvert.  ti.oO'l  cu.yd 
paving  and  49,500  cu.yd.  excav.  F.  \' 
Nickerson,  Elk  River,  engr.  Noted  .\pr.  D 


Minn..  Faribault — I’ntll  May  7.  by  Coinrs 
Rice  Co.  building  Job  No.  1901,  State  Rd 
•No.  17,  Involving  5. 51  acres  clearing,  2^1* 
acres  grubbing,  84,951  cu.yd.  excav..  lilS 
cu.yd.  side  excav.,  98.326  cu.yd.  overhaul. 
5440  lin.ft.  guard  rail,  72.5  lin.ft.  15  in_ 
diam.,  1125  lin.ft.  18  in.  dlam.,  and  202^ 
lin.ft.,  24  in.  diam.  concrete  culverts.  162.S 
cu.vd.  reln.-con.  culverts  and  8131  Ihs.  rein¬ 
forcing  steel.  W.  P.  Chapman,  co.  engr. 


Minn.,  St.  James — Until  -\pr.  30,  by  C 
.arson,  city  elk.,  for  37,000  sq.yd.  paymK- 
3,960  lin.ft  straight  curbing.  2058  lin.ft. 
drcular  curbing,  13,000  cu.yd.  excav..  3!i» 
In.ft  header  curbing  and  1000  sq.yd.  wal*’ 
r.  W.  Shaffer  A  Co..  403  New  York  Life 
31dg.,  Minneapolis,  consult  engrs. 


Neb.,  Albion — Until  Apr.  25.  by  F  M 
ilillick,  city  elk.,  paving  25.000  wri 
(treets,  ooncreto.  vltr.  brick  or  a*P*lV* 

S  In.  concrete  base.  <3ost  between  $i6.ooi> 
ind  $106,000.  W.  B.  Standever  414  Bh- 
Bldg.,  Omaha,  engr. 
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5, reel..;  and  Roads  (Continued) 

«>mah> — Until  May  6.  by  City 
.'ounci:.  (tradingr  and  repavinB  UodRO  St. 

iTiti  »o  22nd  Sts..  18th.  l»th  and 
inth  SI-*  rrotf  Capitol  Ave.  to  UouRlas  St.. 
SS  6«'^  ft.  wide,  concrete  vltr.  brick,  as- 
ihilt  cri-oHote  wood  block  or  atone  on  6 
fn  concrete  baae.  About  $185,000.  J.  A. 
Bruce.  City  Hall.  engr. 

Mont.,  imion — Until  May  7,  by  city,  pav- 
ine  fi  blocks  on  Montana  St.,  .'1  on  Idaho 
anti  6  cross  streets,  Udween  Montana 
and  Idaho  Sts.,  involving  26,258  sq.yd. 
About  $75,000.  G.  V.  Elder,  Dillon,  engr. 
Noted  Apr.  3. 

Arkiin-ai*— Until  May  14,  (change  of 
date)  bv  State  Highway  Dept.,  Little  Rock, 
.surfacing  and  building  55  ml.  highway 
from  l.iiile  Rock  to  Hot  Sitrlnga,  concrete 
or  a.tpbalt  including  culverts  and  bridges, 
involving  402.000  cu.yd.  earth  work.  74 
acres  clearing  and  grubbing.  110,000  cu.yd. 
loose  rock,  14.000  cu.yd.  solid  rock,  4300 
ft  12-30  in.  culverts,  1094  yd.  concrete  in 
culverts  and  bridges,  etc.  Lund  &  Hill, 
Little  Rock,  engrs. ;  advertised  in  this 

issue. 

Tex.,  Dallas  —  Until  May  5.  by  C.  E. 
Gross  aud.  Dallas  Co.,  for  106.000  sq.yd. 
concrete  pavement,  1300  cu.yd.  concrete 
bridging.  210,000  lb.  steel  reinforcement 
and  70,000  cu.yd.  grading ;  advertised  in 
this  issue. 

Okla.,  Okmulgee — Until  Ajtr.  14,  by  City 
Comrs..  paving  and  Improving  streets  in 
Pist.  .Vo.  26.  Work  Involves  5551  cu.yd. 
pxcav..  22.656  sfi.yd.  bituminous  concrete, 
1S60  .s(|.yd.  brick.  16,652  lin.ft.  curb  and 
gutter.  1548  lin.ft.  armored  curb  and  gut¬ 
ter,  etc.  R.  H.  .Tenness,  comr.  of  finance. 

Okla.,  Tulsa — Until  May  19.  by  Comrs. 
Tiilsn  Co.,  grading,  paving  and  Improving 
miles  6  of  Section  L.  miles  I  to  5  inclusive 
of  Sect.  M.  miles  3  to  5  inclusive  of  Sect.  I, 
miles  1  to  7  inclusive  of  Sect.  Q.  part  of 
mile  8  of  Sect.  E  from  east  end  mile  2,  Sect. 
I,  north  1.3  ml.,  thence  east  0.35  mi.  to 

town  of  Dawson,  total  length  1 8  ml.  L. 

Cline,  CO.  elk.  ;  advertised  in  this  issue. 

Idaho,  Idaho  Fulls — Ttntll  Apr.  28,  by 

city  paving  Dist.  Nos.  10  and  11,  bitulithic 
asphalt,  asphaltic  concrete  or  concrete. 

About  $362,079.  J.  H.  Wilson,  engr. 

I'tah — Until  Apr.  22,  hy  State  Rd. 
Comn,.  Salt  Lake  City,  p.aving  8.23  ml. 
state  road  from  Pleasant  Grove  to  Provo, 
rtah  Co.,  IS  ft.  W'ide.  I.  R.  Rrownlng, 
State  Capitol,  engr.  Noted  Nov.  28. 

I  tall,  I’rovti — ITntll  Apr.  24.  hy  city,  pav- 
•ng  24.50  ft..  Center  St.,  from  1st  E  St.  to 
5th  K  St.,  i*  ft.  wide :  about  $5500  ;  also 
13.250  ft.  from  5th  E  St.  to  7th  E  St.  66 
ft.  wide;  $18,000.  C.  H.  Swan,  city  engr. 
Noted  Mar.  27. 

tVaKhIngton  —  lentil  Apr.  21,  hy  State 
Highway  Rd.,  Olympia,  building  4  mi.  State 
Rd.  No.  18,  from  Morton  to  Kosmos.  Lewis 
Co.  Work  Involves  6400  cu.yd.  surfacing, 
28.260  cu.yd.  grading,  etc. 

WauhliiKton — Until  Apr.  21.  by  State 
Highway  Comn.,  Olympia,  grading,  drain¬ 
ing  and  surfacing  with  crushed  rock  4  ml. 
Kosnios-Norton  ltd.  J.  Allen,  state  high¬ 
way  comr. 

WsHhington — Until  Apr.  28.  hy  State 
Highway  Comn..  Olympia,  paving  with  con¬ 
crete  6  mi.  Pacific  Highway  from  St.  Clair 
to  Nisqually ;  also  constructing  2000  lin. 
ft.  pile  and  brush  protection  on  Nlimually 
River,  near  Nisqually.  Pierce  and  Thurs¬ 
ton  counties.  J.  Allen,  state  highway 
comr. 

IVaHhliigtun — Until  Apr.  28,  by  State 
Highway  Rd.,  Olympia,  clearing,  grading, 
draining  and  constructing  embankments  by 
dredging,  on  8.1  ml.  Natl.  Park  Highway, 
•‘ciween  Nasel  River  and  Rear  River,  Pa¬ 
cific  Co.  J.  Allen,  state  highway  comr. 

tVaNh.,  Olympls — Until  May  1.  hy  City 
<  ouncll.  for  paving  sidewalks  and  con¬ 
structing  curbs  and  gutters  on  Grant  and 
Harrison  Aves.  Work  involves  86.000  sq. 
yd  concrete.  About  $32,000.  R  F. 
wood,  city  engr. 

tlue..  Montreal — Until  Apr.  22.  by  Bd. 
Cornrs.  paving  with  granite  blocks  570  ft. 

*  otnmissloner  St.  between  Barrl  and  Victor 
Sts  About  $28,678.  P.  Mercler.  City  Hall, 
Jngr. 

Did.,  Pickering — Until  Apr.  24.  by  W. 
4  .McLean,  deputy  minister  of  highways. 
Toronto,  surfacing  11.6  ml.  road.  20  ft. 
wide, -on  Provincial  Highway.  Alternate 
bids  will  be  received  for  concrete  surface, 

•  ■'phaltlc  concrete  surface  on  concrete 
lo  oiilatlon  or  other  type  of  material. 


I’KICES  AND  (ONTRAtlM  AWAKIIED 
(^Indicates  award  of  contract) 

t^New  llamiiMhlre — ('omrs.  State  High¬ 
way.  ('oncord,  let  contract  surfacing  5996 
ft.  Merrimack  V'alley  Rd..  18  ft.  wide,  Bed¬ 
ford  Twp..  to  Winslow  &  Cummins.  Nashua, 
$9921.  Noted  Mar.  27. 

tkMAssarliuHettH — State  Highway  Comn., 
Boston,  let  contract  grading  and  draining 
29,353  ft.  State  Highway.  Beekett  Twii., 
18-24  ft.  wide,  to  J.  H.  Kerr,  Ruinford. 
$132,084.  Work  involves  16,000  cu.yd. 
earth  and  iso  cu  .vd.  rock  exi-av..  8u(Mi  cu. 
yd.  borrow.  6400  cu.yd.  broken  stone,  88.- 
000  gal.  bituminous  macadam  and  10  000 
cu.yd.  stone  filling.  Noteil  Mar.  2s. 

-Comr.  Puh.  Wks  let 

contracts  paving  Mattchelt  St.,  .lustin  and 

I’erthshlre  Rds.,  1135  ft.  long.  4S  ft.  wide, 
involving  3260  sii.yd.  asphalt  on  7  in.  con¬ 
crete  base.  41  sq.yd.  granite  block,  13.900 
stj.ft.  concrete  sidewalk.  3110  cu.yd.  excav.. 
to  Central  Constr.  Co..  School  St..  $17,200; 
Malverna  Rd.,  414  ft.  long.  40  ft.  wide. 
Uoxhury  Twp.,  involving  1200  sq.yd.  bi¬ 
tuminous  macadam,  to  W.  J.  Rafferty  & 

Co.,  33  Chmnpney  St.,  South  Boston,  $3828. 

K.  I.,  Ontral  Fulls  (Pawtucket  P  O.) 
— Bd.  Street.  Water  &  Sewer  Comrs..  re¬ 
ceived  bids  Mar.  31,  paving  2200  sq.yd. 
Broad  St.,  granite  block  on  concrete  base, 
from  .Simiison  Bros.  Cori)..  166  lievonshire 
St..  Boston,  $15,300  ;  Lindberg  &  Street. 
Boston,  $16,230.  Noted  Mar.  20. 

★  N.  Y..  HrookI.vn — E.  Riegelmann.  Isiro 
pres.,  let  contract  grading,  curbing  and 
laying  sidewalks  on  East  8th  St.  from  .\ve. 
K  to  Ave.  M.  to  Castle  Bros..  Inc.,  .lohnson 
PI.  $6162;  36th  St.  from  15th  Ave.  to 
Chester  St.,  to  Cfanford  Co.,  52  9th  St., 
$14,655;  4th  Ave.  from  60th  St.  to  Bay 
Ridge  Ave..  to  Sicilian  Asphalt  Paving  Co.. 
41  Park  Row.  New'  York  City,  $loo,506. 
Noted  Mar.  13. 

★  N.  Y„  llriMtkI.vn — E.  Riegelmann.  boro, 
pres.,  let  contract  regulating  and  reiiaving 
with  permanent  asphalt,  etc.,  roadway  of 

(1)  Engert  Ave.;  (2)  tjrove  St.;  (3)  Jerome 
Ave.;  (4)  Knickerbocker  Ave.;  (5)  Ridge 
Blvd.  ;  (6)  Saratoga  Ave.;  (7)  St.  Johns 
Place;  (8)  23rd  St.;  (9)  85th  St.;  (10) 
54th  St.;  to  Sicilian  Asphalt  Paving  Co.. 
41  Park  Row.  New  York  CItv.  (1)  $3588; 

(2)  $10,440;  (4)  $2004;  (5)  $30,154;  (6) 

$3692;  (7)  $11,171  ;  (8)  $6372:  (10)  $1742  ; 
Grimm  Constr.  Co..  460  Herold  Ave.,  Rich¬ 
mond  Hiil.  (3)  $1976  ;  Cranford  <^o..  52 

9th  St..  (9)  $2375.  Noted  Mar.  27. 

N.  Y..  rileu — Bd.  Contr.  &  Supply  re¬ 
ceived  bid  paving  (1)  Gilbert  and  Ontario 
Sts,,  (a)  sheet  asphalt  with  artificial  curb, 

(b)  sheet  asphalt  with  natural  curb;  (c) 
bitulithic  with  artificial  curb;  (d)  hituli- 
thic  with  natural  curb;  (e)  asphaltic  con¬ 
crete  with  artificial  curb;  (f)  asphaltic  con¬ 
crete  with  natural  curb;  (2)  Hart  St.  from 
Plant  to  Tracy  Sts.:  (3)  resurfacing  Main 
St  from  John  to  1st  Sts.,  (g)  sheet  asphalt  ; 
(h)  bitulithic;  (1)  jisphaltlc  concrete;  (4) 
John  St.  from  Bagg  Sq.  to  Erie  Canal;  (5) 
Hart  St  from  Mandevllle  to  KIrtland  Sts., 
from  H.  W.  Roberts  Co.,  (la)  $35,210;  (b) 
$36,726;  (c)  $35,854;  (d)  35.438  ;  (e)  $33.- 
854;  (f)  $25,438  :  (2a)  $6219;  (h)  $5471; 

(c)  5288;  (d)  $5540;  (e)  $5081  ;  (f)  $5333  , 
(3g)  $7946;  (h>  $8094  :  (1)  $7584;  (4g) 
$11,256  ;  (h)  $11,504  ;  (1)  $10,636;  (5a) 
$13,920;  (b)  $14,592  ;  (c)  $14,140;  (d) 
$14,812;  (e)  $13,480;  (f)  $14,152.  Noted 
Apr,  3. 

t^New  Jersey — State  Highway  Comn.. 
Trenton,  let  contract  paving  with  concrete 
5.15  ml.  State  Highway  No.  6,  Mullica  Hlll- 
Mantua  Sect.,  Gloucester  Co.,  to  J.  M,  Kelly 
Constr.  Co.,  432  Siarket  St.,  Camden. 
$180,630.  Noted  Mar.  20. 

★  N.  J.,  Camden — Comrs.  Camden  Co.  let 
contract  resurfacing  Marlton  Pike  with  con¬ 
crete.  to  J.  M.  Kelly  Constr.  Co..  432  Mar¬ 
ket  St.,  $129,745.  Noted  Mar,  27. 

★N.  Hsrkensaek — Bd.  Freeholders 

Bergen  Co.  let  contract  improving  Williams 
Ave.  from  Little  Ferry  to  Hasbrouck 
Heights,  Portland  cement  concrete  surface, 
to  C.  C.  Jobs  &  Sons,  Little  Ferry,  $52,123. 

it's.  J..  Salem — Bd.  Freeholders  Salem 
Co.  let  contract  paving  3rd  Sect  Malaga- 
Pennsgrove  Rd.,  woodstown  Boro.,  to  Craig 
&  Mulford,  Cedarville,  $31,674.  Noted  Mar. 
13. 

^^PennaylTaala — State  Highway  Comn., 
Harrisburg,  let  contracts  building  roads  In 
Armstrong  Co.,  to  Freilino  Bros.,  Leechburg, 


cost  $197,004;  Ib'rks  Co.,  G.  Merdlngcr.  E 
P.  Wilbur  Trust  Bldg.,  B<>thlehem.  $86,766  . 
Bradford  Co.,  to  W  Moore  A  Co..  Colonial 
Trust  Bldg..  Phila.,  $297,697  ;  Cambria  t'o.. 
to  Bd.  SiiiHTv  Croylc  Twp..  ('ambria  Co.. 
$F4,S43;  Center  Co.,  to  Gifford  &  Pritch¬ 
ard.  Phillip.'^burg,  $12,891  ;  Clinton  and  Elk 
•  Viunties  to  Miller  Constr.  Co.  P.  O.  Box 
33.  Punxsutawney,  $|08.746  and  $249,176 
rx-spect ively  ;  tTrawford  ('o..  to  Baldwin  & 
Welcomer,  Union  City.  $114,759;  Erie  Co. 
to  J.  McCormick  &  Son,  645  West  10th  St.. 
Erie  $1  19,467;  Krankltn  Co.,  to  Soudtr 
Constr.  Co.,  214  East  Orange  St.,  I.,anca8ter 
$186,528  ;  McKean  Co  .  to  P.  F.  Connolly 
Koppel.  $20,785  ;  Mercer  <'o.,  to  Bracken 
ridge  Sand  &  Gravel  Co..  Brackenrldge. 
$154,800;  Potter  Co.,  to  Tyne  &  Willey. 
407  .Savings  Bank  Bldg.,  Binghamton.  N,  Y.. 
$99,062  ;  Warren  Co.,  to  M.  Dolan,  35  Fair¬ 
mont  Ave.,  Jamestown.  N.  Y.,  $70,612. 

•Noted  Apr.  3. 

t^Pa..  I’iltHhnrgh — Allegheny  Co.  let  con¬ 
tract  grading,  paving  and  improving  12.0(U 
ft.  Round  Hill  Rd..  20  ft.  wide.  Forwaid 
Twji.  to  McLaughlin  Contg.  Co.,  German  ii 
Bldg.,  $73,743  Noted  Apr.  10. 

-Al’a.,  I’itlHbiirsh — J.  P.  Moore,  co.  con¬ 
troller.  .■Xllegheny  Co.,  let  contract  widen¬ 
ing  and  rebuilding  3400  ft.  Brackenridge 
Rd..  to  W.  A.  Martin,  4905  Penn  Ave. 
$47,175.  Work  Involves  6800  s<|.  yd  con¬ 
crete  on  i-oncrete  base,  etc.  Noted  Apr.  10. 

I*u..  I’ittHbiirgh — City  received  bids  grad¬ 
ing.  paving  and  curbing  (a)  Jupiter  Way, 
involving  700  h<|,  yd.  vltr.  brick  on  5  in. 
concrete  ba.se.  907  ft.  curbing;  (b)  Royal 
St.,  428  .sq.  yd.  stone  block  on  6  In.  concrete 
base.  325  lin.  ft.  curbing;  (c)  Eckert  Wa.v, 
830  .sq  yd.  vitr.  brick  on  6  In.  concrete 
base.  4.18  lin.  ft.  curbing;  (d)  Fuchsia  Wav. 
750  8<|.  yd.  block  asphalt  on  6  in.  concrete 
base,  1168  lin.  ft.  curbing;  (e)  Rocssler 
St.,  410  H<|.  ytl.  stone  block  on  6  In.  concrete 
liasc,  432  lin.  ft.  curbing;  (f)  Wapello  St.. 
t015  8<|.  y<l8.  vitr.  brick  on  6  in.  concrete 
'base.  837  lin.  ft.  curbing;  (g)  Universal 
St..  4836  s<i.  y<l.  vitr.  brick  on  6  in  con¬ 
crete  base,  3919  lin.  ft.  curbing;  (h)  Arabia 
Way,  392  sq.  yd.  vitr.  brick  on  6  In.  con¬ 
crete  base.  26  lin.  ft.  curbing,  (1>  Oolvill 
St.,  444  sq.  yd.  stone  blox'k  on  6  in.  con¬ 
crete  base;  (j)  Mulberry  Way.  656  sq.  yl 
stone  block,  on  6  in.  concrete  base;  (k) 
56th  St.,  780  SCI.  yd.  vitr.  brick  on  6  in. 
concrete  base.  545  lin.  ft.  curbing:  tl) 
53rd  St..  742  8(j.  yd.  on  6  in.  concrete  base. 
573  lin.  ft.  curbing;  (m)  ('amelia  .St  .  3920 
sq.  yd.  on  6  in.  concrete  base  3031  lin.  ft. 
curbing;  (n)  McUandless  St.,  2230' s(|.  yd. 
as])balt  on  6  in.  concrete  base.  1590  lin.  ft. 
curbing;  (o)  McCandless  St.,  1537  sq.  yd. 
stone  liIrK’k  on  6  in.  concrete  base,  1192 
lin.  ft.  curbing  from  J.  T.  Neelcn,  Perrys- 
ville,  (a)  $3969.  Ic)  $4135,  (f)  $6752: 
Pittsburgh  Paving  Co..  Bakewell  Bldg.,  (a) 
$4199.  Id)  $6463.  (f)  $6744,  (h)  $1985.  (I) 
$5034  ;  M.  O.  Herron  &  Co..  Ist  and  McKean 
Sts.,  (a)  $4084.  (b)  $3350,  (c)  $4479,  (d) 
$6595.  (e)  $3685,  (f)  $6685.  lb)  $2309.  (1) 
$3749.  (j)  $4657,  (k)  $4257,  (I)  $4190,  (m) 
$24,396,  in)  $14,235  (o)  $16,560;  T.  Cronin. 
17th  and  Sluriel  Sts.,  (b)  $3340,  (e)  $3717, 
Ii)  $3768.  (j)  $4538.  (k)  $4778,  (m)  $27.- 
513.  (n)  $16,335,  (o)  $20,082  ;  Booth  & 

Flynn.  Forbes  St.,  (h)  $3481,  (e)  $3790, 
(g)  $29,120,  (1)  $3949.  (J)  $4590,  (o)  $18.- 
929 ;  F.  and  F.  Diulus,  40  Boundary  St  , 
<c)  $4499.  (g)  $29,542.  (h)  $2185.  (k) 

$4843.  (I)  $4937,  (m)  $27,675;  Dallas  Mar- 
dulll.  Pittsburgh,  (d)  $6587;  McI>onough 
&  O'Toole,  Pittsburgh,  (g)  $28,123;  Mon- 
ongahela  (Tonstr.  Co.,  Oliver  Bldg.,  (n)  $16,- 
667. 

^Maryland — State  Rds.  Comn.,  601  Gar¬ 
rett  Bldg.,  Baltimore,  let  contract  building 
2.65  mi.  concrete  highway  from  St.  Michaels 
to  Claiborne.  Talliot  Co..  16  ft.  wide,  3 
ft.  dirt  shoulders,  to  Farmer  A  Flick,  15 
East  Fayette  St.,  $78,173.  Noted  Apr.  3. 

'AMd.,  Baltimore— Bd.  Awards  let  con¬ 
tract  grading  and  paving  alleys  in  various 
sections  with  6  In.  cement  concrete,  3-12  ft. 
wide,  as  follows:  Contr.  No.  41,  to  Aiello 
Constr.  Co..  3701  Claremont  St.,  $26.752 ; 
Contr.  Nos.  49  and  53.  to  Edmonson  Paving 
Co..  521  Calvert  Bldg.,  $30,431  and  $29,003 
respectively,  Contr.  No.  61.  to  Chrlsthilf  A 
Ensey,  608  Munsey  Bldg.,  $27,753 ;  Contr. 
No.  52,  to  Reinhart  Constr.  Co.,  523  Calvert 
Bldg..  $43,170;  Contr.  No.  54  to  Ward  A 
OConnell  407  I.aw  Bldg.,  $19,421. 

Frederick — Comrs.  Frederick  Co. 
let  contract  building  1.8  ml.  State  Aid 
Highway  from  Emmetsburg  to  Bridgeport, 
15  ft.  wide,  8  in.  concrete  In  center,  0  In. 
on  sides,  3  ft.  dirt  shoulders,  to  Potomae 
Eng.  A  Constr.  Co.,  Law  Bldg.,  Baltimore 
$65,088. 


214 


ENGINEERING  NEWS-RECORD 


i 


! 


i 


t 

I 


! 


Vol.  82,  No.  16 


StreeUi  and  Roads  (Continued) 

★W.  Va..  Fairmont— Oomra  Marion  Co. 
let  contract  l>uildinft  18,361  sq.yd  of  con¬ 
crete  r.>ad,  6-K  in.  thick.  2400  ft.  to  be  16 
ft.  in  width,  balance  14  ft.,  to  Van  Wirth 
ft  Bromley,  Glen  Falls.  N.  Y.  $73,587. 

★  W.  V».,  Fayetteville — Fayette  Co.  let 
contract  paving  3  mi.  road  from  Glen  Jean  to 
Thurmond,  Contr.  No.  F.  Y.  10  B..  also 
3.3  ml.  from  Glen  Jean  to  Thurmond,  Contr. 
No.  P.  Y.  10  B..  to  Charleston  Concrete 
Constr.  Co.,  Charleston,  $34,614  and  $38,328 
respectively. 

ftW.  Va.,  New  Cumberland — Comrs.  Han¬ 
cock  Co.  let  contract  grading  and  paving 
5550  ft.  Federal  Aid  Project  No.  22,  9  ft. 
wide.  Involving  5650  brick  block  on  5  In. 
concrete  base,  also  5300  ft.  Chester-Palr- 
vlew  Rd.,  9  ft.  wide,  involving  5300  brick 
block,  to  P.  Robinson,  New  Cumberland. 
$27,000  and  $18,000  respectively;  3200  ft. 
Lawrenceville  Rd.,  9  ft.  wide,  involving 
3200  sq.yd.  6-7  in.  concrete,  to  C.  B.  Kim¬ 
berly  Co.,  Wheeling,  $10,800.  Noted  Feb. 
27. 

W.  Va.,  Webster  Hprlngs — Comrs.  Web¬ 
ster  Go.,  received  bid  grading  and  draining 
60  mi.  road  from  Rodd  ft  Co.,  Bristol.  Va. 
About  $50,000. 

★N.  C.,  Raleigh — Wake  Co.  let  contract 
paving  4i  mi.  Raleigh-Garner  Highway,  to 
Boxley  ft  Co.,  Roanoke,  Va.,  $118,000.  Noted 
Apr.  3. 

ftfia.,  Atlanta — Comrs.  Rds.  ft  Revenues. 
Fulton  Co.,  let  contract  paving  with  blto- 
slag,  43.000  sq.yd.  Marietta  Rd.,  from 
Inmans  Yards  to  Bolten,  to  R.  M.  Hudson 
Co..  3rd  Natl.  Rank  Bldg.,  $1.70  per  sq.yd. 
Noted  Feb.  27. 

'ft  .Ala.,  Kutaw  —  Comrs.  Greene  Co.  let 
contract  graveling  41  ml.  road  from  Eutaw 
to  Tuscaloosa,  to  S.  H.  Brown  ft  Son. 
Jasper.  About  $28,000.  Noted  Feb.  27. 

Ohio — State  Highway  Comn.,  Columbus, 
received  bids  Apr.  11,  grading  and  p.aving 
with  concrete  and  building  bridges  on  1 
ml.  Sect.  “I.'  Columbus-Portsmouth  Rd., 
from  Kelly  ft  Dunham,  Waverly,  $30,293  ; 
B.  F.  Bolin,  Columbus.  $30,794. 

ftOhlo — State  Highway  Comn.,  Colum¬ 
bus,  let  contract  grading  and  paving  with 
interbound  macadam,  and  building  bridges 
on  3.8.5  mi.  Sect.  “K.”  Columbus-Cinclnnatl 
Rd..  to  Koffroth,  Casey  ft  Mansberger, 
Richwopd,  $34,935. 


ftlll.,  Wlnnetka — Bd.  Local  Impvts.  let 
contract  paving  various  streets  with  1 
course  rein. -con.  and  integral  curbs,  to 
Marquette  Constr.  Co.,  133  West  Washing¬ 
ton  St,  Chicago,  $228,957.  Noted  Mar.  6. 

ftla.,  lies  Moines — Comrs.  Polk  Co.  let 
contract  grading,  clearing  and  grubbing  5 
mi.  White  Pole  Rd.,  to  P.  J.  Ryan.  227 
Fairview  St.  Council  Bluffs,  $13,530.  Work 
involves  33,000  cu.yd.  excav. 

ftMinn.,  Anoka — Comrs.  Anoka  Co.  let 
contract  for  furnishing  trap  rock  and  pav¬ 
ing,  Div.  "C”,  Federal  Aid  Project,  to 
Widen  Co..  Ist  Natl.  Hank  Bldg.,  Mankato, 
cost  $153,194  ;  grading  and  graveling  Div. 
“A",  to  Petrie  Colburn  ft  Merill,  Anoka. 
$60,836. 

ftMinn.,  Henderson — Comrs.  Sibley  Co.  let 
contract  to  Gould  &  Huntington,  Glencoe, 
grading,  hauling  and  installing  portable 
cement  culverts  on  7.10  ml.  Job  No.  1802, 
State  Rd.  No.  1,  Washington  Lake  and 
Gr«‘en  Isle  Twps..  cost.  $16,756;  hauling 
and  installing  77  lin.ft.  portable  culverts  on 
1  mi.  Job  No.  1902,  State  Rd.  No.  8,  Arling¬ 
ton  Twp.,  $2692  ;  A.  W.  Webster,  Nicollet, 
clearing  2.1  acres,  grubbing  1  acre  and 
hauling  and  installing  362  lin.ft.  portable 
culverts  on  Job  No.  1903,  State  Rd.  No.  6, 
$6621  ;  A.  G.  Truman,  New  Auburn,  grad¬ 
ing  2.10  ml.  Job  No.  1803,  State  Rd.  No.  5, 
Dryden  Twp.,  $3417.  Noted  Apr.  3. 

ftMinn..  Mtlllwater — Comrs.  Washington 
Co.  let  contract  grading  and  graveling  5 
mL  Hudson-St.  Paul  Highway,  24  ft.  wide, 
to  Jamieson.  Thorsen  ft  Sandeen,  Stillwater, 
$30,073.  Noted  Apr.  10. 

ftKan.,  Eldorado — City  let  contract  pav¬ 
ing  various  streets  with  asphaltic  concrete, 
to  L.  L.  Beye,  Eldorado,  $74,500;  Central 
Ave.  from  Summit  St.  to  city  limits,  brick, 
to  A.  Jaicks  Co..  608  Amer.  Bldg.,  Kansas 
City,  Mo.,  $34,800.  Noted  Apr.  10. 

ftKan.,  KannaN  City — City  let  contract 
grading  and  paving  12th  St  from  Nebraska 
St.  to  Washington  Ave.,  involving  O.IO 
sq.yd.  concrete,  also  paving  Troup  St.  from 
17th  to  18th  Sts.,  1200  sq.yd.  concrete,  to 
O.  O.  Roudebush,  658  Garfield  Ave.,  $1952 
and  $2100  respectively;  33rd  St.  from 
Strong  to  Metropolitan  Sts.,  1650  sq.yd. 
concrete ;  Ruby  Ave.  from  Woodland  to 
30th  Sts.,  alley  between  Kansas  and  Shaw¬ 
nee  Sts.  and  between  10th  and  Ferrell  Sts., 
to  Brown  Bros..  11th  and  Muncie  Blk., 
$2887,  $6300  and  $925  respectively. 


ft  Wash.,  Bellingham — Comrs.  \Vhat,<n-, 
Co.  let  contract  building  12  mi  l.Vmir 
Wickersham  Rd..  concrete,  to  Led  'L-him  i 
Cooper,  Centralla,  $230,000.  ^  “ 

ftOre.,  Salem — See  “Proposed  IVurks." 
ftf'al.,  Los  Angeles — Bd.  Pub.  Wks  Im 
contract  grading,  oiling  and  build  ne'  Z 
ment  curbs,  walks,  concrete  gutfcrii 
concrete  bridge  over  Sherman  1  >r  ’  ’  xisS 
Blvd.  Impvt.  Diet,  to  F.  W.  Youul-  -in- 
W^Nght^  ft  Callender  Bldg.,  $32.00m. 

Cal.,  Los  Angeles — City  received  lowest 
bid  paving,  etc.,  on  Huntington  K.i  and 
various  other  8tr€*ets  in  Rose  Hill  anH 
Pyrites  St.  Impvt.  Dlst.,  from  G.  11.  Oswald 
O.  T.  Johnson  Bldg.,  total  co.st,  SliSs’s' 
Work  involves  180,152  sq.ft,  finish  irra’dine 
at  $0.05  and  $0.07  per  sq.ft.,  180,1,5:’  so  ft 
protected  concrete  pavement  at  $o  ■’i  oer 
sq.ft.,  3596  sq.ft,  grading,  oiling  ami  roll¬ 
ing  at  $0.04  per  sq.ft.,  8540  lin.ft.  cement 
curbs  at  $0.45  per  lin.ft,  1790  sq.ft,  cement 
sidewalks  at  $0.13  per  sq.ft.,  700  sq  ft  con¬ 
crete  gutters  at  $0.20  per  sq.ft,  storm 
drains,  $45,846,  sanitary  sewers,  $2nnii,  and 
pedestrian  subway,  $13,000.  Former  con¬ 
tract  rescinded.  Noted  Nov.  28. 


Cal.,  Santa  Barbara — City  let  contract 
improving  9  blocks  East  Montecito  .St  to 
Falrchild-Gilmore-Wllton  Co.,  Pacific  Elec 
trie  Bldg.,  Los  Angeles.  $49,580.  Work  in¬ 
volves  6  in.  concrete  pavement  with  2  in 
bitulithic  surface,  cement  curbs  and  gut¬ 
ters,  corrugated  iron  culverts  and  6  in 
vltr.  sewer  connections.  Noted  Mar.  13 


Railways 

PROP08EI>  WORK 

Oregon — See  “Industrial  Works  under 
Gold  Hill.” 

California — City  of  Pasadena  defeated 
$3,000,000  bond  issue  to  build  electric  rail¬ 
way  to  Los  Angeles.  Noted  Mar.  13. 

California — Bay  Point  ft  Clayton  R.U , 
2  Market  St..  San  Francisco,  plans  to  ex¬ 
tend  its  line  1  mi.  near  Bay  Point.  Proj¬ 
ect  includes  2  bridges,  one  80  ft.  long,  plate 
girder  span,  over  tracks  Atchison.  Topeka 
ft  Santa  Fe  Ry.,  other,  110  ft.  long,  over 
tracks  Southern  Pacific  R.R..  also  2oon 
lin.ft.  pile  trestle  along  water  front.  C.  .8 
Thompson,  Cowell,  engr.  About  $100. 00». 

PRICEH  AND  CONTR.ACT8  AWAKDKI) 
(ftindicates  award  of  contract) 


ftO..  Cleveland — City  let  contracts  paving 
Poe  Ave.  from  West  39th  St.  to  Fulton  Rd.. 
to  Rochl  Bros.  West  25th  St.  and  Clark 
Ave..  $12,444.  Work  Involves  1010  cu.yd. 
excav..  20.350  sq.ft.  4  In.  brick  pavement 
on  6  In.  concrete  base.  1655  ft.  in  stone 
cuibing  and  1655  ft.  4  in.  drain  ;  Hessler 
Rd.  from  Bellflower  Rd.  to  point  259  ft. 
southerly,  to  Bentley  Bros.,  403  Electric 
Fldg.,  $5292.  Work  Involves  255  cu.yd. 
excav..  5166  sq.ft.  6  in.  concrete  foundation, 
574  sq.ft.  4  In.  wood  block  and  590  ft.  5  in. 
Berea  stone  curbing;  Seville  Ave.  from  West 
93rd  to  95th  Sts.,  to  Rieley  Bros.,  357  Ar¬ 
cade  Bldg..  $1508  ;  work  Involves  5120  cu.ft. 
excav.  and  16,000  sq.ft.  5  in.  brick.  Klrman 
Ave.  from  West  74th  to  79th  Sts.,  to  Bald¬ 
win  Bros..  4500  Euclid  Ave.,  $11,840.  Work 
involves  20220  5  In.  Brick  Block  and  1830 
5  in.  Berea  stone. 

ftO.,  Perrysborg — City  let  contract  build¬ 
ing  1  mi  5th  St..  26  ft.  wide.  Involving  16.- 
417  sq  yd  asphalt  on  concrete  ba.se.  11.035 
lin.ft.  curbing  and  10.860  cu.yd.  earth  ex¬ 
cav..  to  Federal  Asphalt  Paving  Co.,  316 
Rentschler  Bldg.,  Hamilton,  $56,977.  Noted 
Apr.  10. 

ftMleh.,  Detroit — Dept.  Pub.  Wks.  will 
resurface  Bethune  St.,  from  3rd  St.  to 
Hamilton  Blvd..  cost  $6380 ;  Cadillac  Ave., 
from  Kercheval  to  Mack  Aves..  $30,480; 
Harper  Ave.  from  Chene  St.  to  Mt.  Elliott 
Ave..  $34,000  ;  Henry  St.  from  Wabash  Ave. 
to  15th  St..  $4830:  Townsend  Ave..  from 
St.  Paul  to  Mack  Aves..  $31,620  :  23rd  St., 
from  Buchanan  St.  to  Warren  Ave..  $13.- 
100;  Warren  Ave.,  from  St.  Aubin  St.  to 
Mt  Elliott  Ave..  $37,440;  Garland  Ave., 
from  old  city  limits  to  Mack  Ave..  $8010; 
McMillan  St.,  from  Campbell  to  Cavalry 
Aves.,  $3170;  Vermont  St.,  from  Bagg  St. 
to  Grand  River  Ave..  $29.060 ;  also  resur¬ 
face  and  widen  Junction  Ave.  from  260  ft. 
south  of  Rollins  St.  to  Michigan  Ave.,  $25,- 
110;  all  asphalt;  Brewster  Ave..  from 
RIopelle  St.  to  Gratiot  Ave.,  $27,770  and 
Cass  Ave,  from  Colburn  to  Amsterdam  Sts.. 
$33,930,  asphalt  on  new  foundation ;  Liver- 
nois  Ave..  from  Stark  to  Michigan  Aves.. 
$25,520,  brick  or  asphalt;  3rd  St.  from  river 
to  Congress  St..  $20,620.  granite  block. 
Work  will  be  done  by  day  labor. 


ftNorth  Dakota — State  Highway  Comrs., 
Bismarck,  let  contract  grading  road  on 
Federal  Aid  Project  No.  10,  Pierce  Co.,  to 
Steig  ft  Olson.  $11,968,'  concrete  culverts, 
to  W.  B.  Paterson.  $888  ;  State  Aid  Pro¬ 
ject  No.  3672  and  19.  Ramsey  Co.,  to 
T.  Young  ft  Son.  Devils  Lake,  $3587  and 
$16,804  respectively,  concrete  culverts,  to 
J.  A.  Jardine.  Fargo,  $641  and  $3885  re¬ 
spectively;  Federal  Aid  Project  No.  18, 
Ramsey  Co.,  to  J.  Yoeman,  Devils  Lake, 
$10,301.  concrete  culverts,  to  J.  A.  Jar¬ 
dine,  $1627. 

★N.  D..  Grafton — City  let  contract  re¬ 
paving  main  streets  ■with  asphaltic  con¬ 
crete,  to  J.  O’Connor,  Fargo,  $72,423.  Noted 
Feb.  27. 


ftOkla.,  Oklahoma — City  Comrs.  let  con¬ 
tract  paving  13th,  28th,  29th,  36th  and 
41st  Sts.,  also  Olie  and  Stiles  Aves.,  Lin¬ 
coln  Blvd.  and  Butler  PI.  north  and  south 
alley  through  blocks  3.  6.  9,  (Dale  Addi¬ 
tion),  to  Western  Paving  Co..  518  Terminal 
Bldg..  $107,723  ;  11th  and  12th  Sts.,  Park 
PI.,  Lindsay  and  Laird  Aves.,  to  M.  A. 
Swatek  A  Co.,  412  Security  Bldg.,  $77,277. 
Noted  Mar.  13. 


I'tah — State  Rd.  Comn.,  Capitol,  Salt 
Lake  City,  received  lowest  3  bids.  Mar.  25, 
building  (a)  8600  ft.  road  from  Centerville 
to  Farmington,  18  ft.  wide,  (1)  bituminous 
concrete  pavement  2  in.  top.  4  in.  crushed 
stone  base,  cement  ppe,  (2)  bituminous  con¬ 
crete  pavement.  2  in.  top.  4-6  in.  concrete 
base,  cement  pipe,  (3)  concrete  pavement, 
6-8  in.  thick  'with  cement  pipe;  (b)  17,233 
ft.  road  from  Clearfield  to  Sunset,  (1)  bi¬ 
tuminous  concrete  pavement  with  2  in.  top 
and  concrete  base  4-6  in.  thick,  with  ma¬ 
chine  made  cement  pipe,  (2)  concrete  pave¬ 
ment  6-8  in.  thick  with  machine  made  ce¬ 
ment  made  pipe,  from  Strange-Magulre  Co., 
TTtah  Savings  ft  Trust  Bldg.,  (A-1)  $j56,- 
337 ;  A.  E.  CTirlstensen,  Salt  Lake  City, 
(A-2)  $45,542;  R  E.  Campbell.  Salt  Lake 
City.  (A-1)  $67,004.  (A-2)  $84,247  ;  (A-8) 
$65^,007 ;  Lynch  Constr.  Co.,  McIntyre  Bldg., 
(A-3)  $51,286;  (B-2)  $54,316;  A.  J.  Gll- 
lls.  Kearns  Bldg..  (B-2>  $56,096;  P.  J. 
Morgan.  Felt  Bide..  (B-1)  $74,585,  (B-2) 
$63,714.  Noted  Apr.  8. 


ftWest  Virginia — Domestic  Coke  Corp. 
Fairmont,  let  contract  building  1?  ml.  line 
from  Holt  to  Fairmont,  to  Keeley  Bros.. 
Clarksburg.  About  $125,000. 


Excavation  and  Dredging 

PROPOSED  WORK 

la..  Sac  City — Ditch — Bd.  Supervs.  .Sac 
Co.  soon  receives  bids  Improving  D.  D.  No 
71.  Sect.  1  consists  of  open  ditch  work, 
<K)st,  $42,000  ;  Sect.  2,  large  tile  in  old  open 
ditch,  $110,000  :  Sect.  3,  tile  system.  f37.- 
000.  A.  E.  Holmer,  co.  drainage  engr 
Noted  Feb.  20. 


Ore.,  Portland — Channel — City  plans  to 
build  channel  from  Columbia  River  to  in¬ 
tersection  of  east  edge  of  Interstate  Bridge 
approach.  About  $273,650.  O.  R  Funk, 
city  aud. 

Cal.,  Chowrhilla — Irrigation — See  "Mis¬ 
cellaneous.” 

Cal.,  Coachella —  Irrigation  —  Coachella 
Stomn  Water  Dlst.  receives  bids  about  June 
1,  building  large  earth  fill  dam  at  Point 
Happy,  series  of  open  storm  water  ditches 
and  concrete  drops  to  control  waters  of 
Whitewater  River  and  Snow  Creek.  Bonds 
for  $300,000  voted  and  sold  for  projert  and 
$250,000  will  be  used  for  construction.  B 
A.  Teagle.  secy.  A.  L.  Sondregger  ami 
W.  K.  Barnard,  Central  Bldg.,  Txis  An¬ 
geles,  engrs. 


BIDS  DESIRED 

Miss..  Marks— Dredging— Until  May  J. 
by  Newsum  Lake.  D.D.,  for  dredging  and 
levee  work  In  Quitman  and  Tallahtdchle 
Counties.  Work  Involves  600,000  yd.  float¬ 
ing  dredge  work.  160,000  cu.  yd.  embank¬ 
ment  In  levee,  186  acres  clearing  and  grub¬ 
bing  and  400  lln.  ft.  24-36  In.  pipe  with 
automatic  fiood  gates.  L.  W.  Mashburn. 
(^larkesdale,  engr. 

ni..  Sterling — Ditch — Until  Apr.  28,  at 
office  of  C.  R  Sheldon.  Sterling,  for  deepen¬ 
ing.  widening,  etc.,  ditch,  37,766  ft.  loag.  1" 
D  D.  No.  1,  Hahnaman  Twp.,  Whiteside  Co . 
Involving  101,211  cu.yd.  excav.  E.  O.  Hills. 
Fulton,  engr,,  advertised  In  this  issue. 


and  Dredging  (Continued) 

iiHon — Ditch — Until  Apr.  28,  by 
ft  Co.  furnishing  material  and 
ing  Judicial  Ditch  No.  15,  in- 
KOo  ft  5-18  in.  standard  con- 
'  ■  tile  and  2  headwalls.  About 
VV.  Van  Slyke,  Benson,  engr. 

.,n — Excavation — Until  April 
•ood  Valley  D.  D.,  Improving 
Iver  and  its  tributaries.  Work 
968,000  cu.yd.  new  channel 
160,000  cu-yd  excav.  from 
I'lKinnels.  (3)  130,000  cu.yd.  levee 
^mhanknients,  and  (4)  56,000  lln.ft  of 

Ts^etioiis  other  than  earth  from  present 
fKels.  Bids  for  1  or  more  divisions 
L  considered.  Tuttle-Ayers-Wood- 
Mrd  Eng  Co.,  305-7  Reliance  Bldg.,  Kan- 
S  Cit.v.^  Mo.,  engrs.  ;  advertised  in  this 
issue. 

prices  and  contracts  awarded 
(♦Indicates  award  of  contract) 

♦Miss.,  Marks — Dredging — Deep  Bayou 
n  b  and  Marks  D.  D.,  let  contract  for 
I*  mi  lirt-dging  in  bayou  channels,  involv- 


Conn„  Norwirh — Cudworth  &  Thompson.  Mtrh..  Detroit — Detroit  Seamless  Steel 
archts.,  Thayer  Bldg.,  soon  receive  bids  Tube  Co..  841  W’est  Jefferson  Ave.,  having 
building  1  story,  80  x  80  ft.  brick  garage,  plans  prepared  building  brick  and  steel  fac- 
reln.-con.  flooring,  concrete  foundation,  on  tory,  on  Wyoming  and  West  Warren  Aves. 
Bath  St.,  for  W.  F.  Bailey,  I*"  Bath  St.  Cost,  including  equipment.  $1,700,000.  A. 
About  $25,000.  A.  Templeton,  pre.s. 

Chicago— Wells  &  Co..  2501  South 
plans  to  buihl  4  Dearborn  St.,  plans  to  build  printing  plant 

li*  warehou^  and  1  swrj  „„  lon.OOO  sq.ft,  site  on  South  52nd  Ava. 

34  X  »0  ft.  offtce  on  Main  St.  K.  About  isth  «Jt 

$100,000  and  $0000  respectively. 

N.  Y..  Long  Island  City— Amer.  Chicle  ,  Duquoin— Chamber  Commerce  hav- 

Co..  Harris  Ave.,  having  plans  prepared  Plans  prep.ared  for  shoe  factory.  About 

by  Ballinger  &  Perrot,  archts..  1328  Bway.,  $50.nno. 

New  York  City,  building  5  story  rein. -con.  WU.,  Green  Bay — H.  W.  Kreuger  soon 
and  steel  factory,  rein. -con.  flooring,  con-  lets  contract  building  2  story.  100  x  lOo 
Crete  foundation,  on  Harris  Ave.  Cost  over  ft  sheet  metal  factory.  Cost  between 
million  dollars.  Noted  Apr.  10.  $50,000  and  $60,000. 

N.  J.,  Jersey  City — See  “Buildings.”  ^VU..  Sheboygan — F.  Block!  Co.,  8th  St. 

N.  J.,  Trenton — MacCrellish  &  Quigley.  11  and  Maryland  Ave..  plans  to  build  2  story 
South  Montgomery  St.,  plan  to  build  3  factory.  About  $70,000. 
story,  printing  plant  on  Montgomery  St.  o  ,  ^ 

About  $200,000.  J.  W.  West,  156  Mercer  Minn.,  Mlnneaiiolls— Brin  Glass  Co.  610 
St  Drea  North  1st  St.,  soon  lets  contract  builditiK 

■  ’  xj  1  ^  story,  66  x  162  ft.,  concrete  warehouse 

on  6th  Ave..  N.  About  $100,000.  C.  E. 
and  Westmoreland  Sts..  Phila  having  pre-  Bell.  518  Security  Bldg..  Minneapolis,  archt. 
llmlnary  sketches  prepared  by  Ixtckwood,  j  «  , 

Greene  &  Co.,  archts..  101  Park  Ave..  New  Kan.,  Onwego — City  voted  $50,000  bonds 
York  City,  for  brick  and  steel  plant,  rein.-  to  build  new  lighting  plant.  Noted  Mar.  20. 
con.  flooring,  concrete  foundation,  near  here.  ...  „  .  .  »  ..  w 

Plans  include  several  1  and  2  story  build-  i 

Ipjjg  droelectric  power  plant.  About  $56,000. 

Pa.,  Phila.  —  Ivedger  Publishing  Co..  Neb.,  Omaha — Nebraska  &  Iowa  Steel 
Independence  Sq.,  receives  bids  in  spring  Tank  Co.,  13th  St.  and  Wills  Ave.,  plans 
1920,  constructing  10  story,  concrete  build-  to  build  1  story,  120  x  235  ft.,  rein. -con.  and 
ing.  concrete  foundation,  on  6th,  7th,  San-  brick  plant.  About  $50,000.  T.  R.  Kim- 
som  and  Chestnut  Sts.  About  $1,000,000.  ball,  836  W'orld-Herald  Bldg.,  archt 
F.  C.  Roberts,  Real  Estate  Trust  Bldg..  j  ^  j 

arpht  N.  D„  Fargo — City  voted  $150,000  bonds 

_  ■  _  D  Tj  o.  build  electric  light  plant.  F.  L.  Anders, 

^  ’  cBy  engr.  Noted  Mar.  13. 

1737  Filbert  St.,  soon  receives  bids  build¬ 
ing  2  story,  87  x  102  ft.  concrete  factory  Mo.,  8t.  Louis — Swift  &  Co.,  39th  and 
for  M  and  G  Ice  &  Ice  Cream  Co.  About  Papin  Sts.,  soon  lets  contract  building  1 

story,  60x60  ft.,  concrete,  brick  and  steel 
addition  to  power  house,  rein. -con.  flooring, 
concrete  foundation,  on  39th  and  Papin 
Sts.  Cost  including  equipment  $70,000. 
H.  A.  Green,  o/c  owner,  supt. 

Wash.,  Selah — T.  R.  Slusher  plans  to 
build  addition  to  cold  storage  warehouse. 
About  $50,000. 

Wash.,  Vanrouver — California  Barrel 
Co.  purchased  130  acre  site  and  plans  to 
build  plant.  About  $500,000.  Address  F. 
J.  Koster,  22nd  and  Illinois  Sts.,  pres,  of 
San  Francisco  Chamber  Commerce. 

Ore.,  Gold  Hill — Rqgue  River  Lumber  & 
Box  Co.  purchased  sawmill  plant  of  Gold 
Hill  Lumber  &  Ry.  Co.,  6  ml.  north  of  here, 
and  plans  to  rebuild  box  factories  here  and 
extend  railway  into  timber  lands.  Address 
S.  Bishoprick,  Portland. 

Ore.,  Portland — Cook  &  Gill.  Bway.  snd 
Everett  St.,  plan  to  build  4  story,  75  x  112 
ft.  rein. -con.  garage,  on  11th  and  Iturn- 
slde  Sts.  About  $60,000.  Sutton  A  Whit¬ 
ney,  Lewis  Bldg.,  archts. 

Ore.,  Portland — A.  H.  Maegley,  Ellers 
Bldg.,  plans  to  build  95  x  100  ft.  brick 
garage  on  2nd  and  Main  Sts.  J.  V.  Ben- 
net,  Chamber  Commerce  Bldg.,  archt. 

Ore.,  Woodburn — A.  Graves,  pres.,  Sheri¬ 
dan  State  Bank,  Sheridan,  having  plans 
prepared  for  large  berry  cannery  here. 

Cal.,  Calexico — C.  R.  Rockwood  had  plans 
prepared  by  J.  F.  Rhodes,  archt.,  415  Cen¬ 
tral  Bldg..  Los  Angeles,  building  1  story. 
100  X  146  ft.,  rein. -con.  garage  and  shop, 
concrete  foundation. 

Cal.,  Los  Angeles — G.  H.  W’adlelgh,  c/o 
E.  L.  Mayberry,  archt.,  468  Pacific  Elec¬ 
tric  Bldg.,  having  plans  prepared  for  3 
story,  70  x  170  ft.,  rein. -con.  and  brick 
garage  and  shop.  rein. -con.  flooring,  con¬ 
crete  foundation,  on  7th  St  near  Figueroa 
St.  H.  O.  Haffer,  1026  Orange  St,  lessee. 

Cal.,  San  Diego — Brighton  Mills,  Brighton 
Ave.,  Passaic.  N.  J.,  plans  to  build  cotton 
spinning  and  weaving  plant  here.  About 
$100,000.  E.  C.  Lyalt  representative. 

Cal.,  flan  Diego — Weldon  Sash  A  Door 
Co.  plans  to  rebuild  1  story,  brick  and 
timber  mill,  concrete  foundation,  on  13th 
and  L  Sts.  About  $25,000. 

Cal.,  Turlock — E.  L.  Jewett.  C.  W.  Hunt 
and  L  E.  Bontz,  all  of  Turlock,  plan  to 
build  50  X  500  ft.  curing  plant  About 
$60,000. 

Ont.,  Ottawa — Ottawa  Gas  Co.,  Sparks 
St.,  soon  receives  bids  completing  plant  on 
Lms  Ave.  About  $850,000.  A.  A.  Dion. 
35  Sparks  St,  supt 

Ont.,  Timmins  —  Hollinger  Consolidated 
Mines  soon  receives  bids  building  plant. 
Cost  including  equipment  $500,000.  A.  P 
Brigham,  mgr. 


Excavation 
Minn.. 

Comrs.  1 
^lK)r  buiM 

volvinp  1-,' 

,.rcte  or  ci.iy_ 
}2(t,l76.  A. 

Ksn..  Marlon- 

jn  by  Cot!onw(™ 


$50,000. 

Md.,  Baltimore — L.  Blaustoin,  401  Amer. 
Bldg.,  plans  to  build  4  story,  63  x  69  ft. 
brick,  concrete  and  steel  warehouse,  stone 
and  concrete  foundation,  on  Eastern  Ave. 
O.  R.  Callis,  65  Knickerbocker  Bldg.,  archt. 

Md.,  Baltimore — Standard  Oil  Co..  Pier  2. 
Pratt  St.,  plans  to  build  6  story.  100  x  100 
ft.,  rein.-con.,  steel  and  brick  warehouse  on 
Pier  2.  About  $200,000. 

Md.,  Baltimore — T.  M.  Stleff.  Inc.,  9 
North  Liberty  St.,  having  plans  prepared 
by  T.  W^  Pietsch,  archt.,  1210  Amer.  Bldg., 
for  3  story.  25  x  100  ft.  rein.-con.,  steel 
and  brick,  stone  and  concrete  foundation, 
at  315  North  Charles  St.  About  $100,000. 

Md..  Baltimore — Universal  Garage  Co., 
Pennsylvania  and  FYtlton  Aves.,  soon  re¬ 
ceives  bids  building  1  and  2  story,  98  x  350 
ft.,  brick,  concrete  and  steel  garage,  brick 
and  concrete  foundation,  on  Pennsylvania 
and  Fulton  Aves.  Cost  between  $55,000 
and  $60,000.  G.  R.  Callis.  Jr..  55  Knicker¬ 
bocker  Bldg.,  archt. 

Va.,  Petersburg — W'.  H.  Camp.  Inc., 
Wharf,  plans  to  build  1  storj'  fertilizer 
plant.  About  $55,000. 

W.  Va.,  Wheeling  —  WTieeling  Traction 
Co.  plans  to  build  2  story,  brick  oar  barn 
and  shop  on  Warwood  St.  About  $75,000. 
C.  P.  Billings,  genl.  mgr. 

La.,  New  Orleans — Tlmes-Plcyune  Pub¬ 
lishing  Co.,  314  Camp  St.,  plans  to  build 
4  story,  85  X  150  ft.,  brick  and  concrete 
plant,  rein.-con.  flooring,  concrete  founda¬ 
tion.  on  Camp  and  North  Sts.  M.  H.  Gtold- 
stein,  Perrin  Bldg.,  archt. 

O.,  Cleveland — G.  W.  Hale,  Leader  News 
Bldg.,  plans  to  build  3  story,  165  x  180  ft. 
brick,  steel  and  rein-con.  garage,  rein.-con. 
flooring,  concrete  foundation,  on  East  9th 
St.  and  Bolivar  Rd.  About  $250,000. 

O.,  Cleveland  —  C.  Schwarzenberg  & 
Oaede,  archts.,  1900  Euclid  Ave..  soon  re¬ 
ceives  bids  building  3  story,  brick,  steel  and 
concrete  warehouse,  rein.-con.  flooring,  rock 
foundation,  on  East  40th  St.  and  New  York 
Central  Ry.,  for  H.  S.  Rlvltz  Co..  2112 
Ontario  St.  About  $300,000. 

O.,  Cleveland — Van  Dorn  Electric  Tool 
Co.,  2978  Woodhlll  Rd..  had  plans  prepared 
by  W.  J.  Carter,  archt.  723  Illuminating 
Bldg.,  building  4  story.  50  x  100  ft.  brick, 
steel  and  concrete  factory.  About  $75,000. 

O.,  Cleveland — J.  J.  Weiner  Eng.  ft  Serv. 
Co.,  10101  Quincy  Ave.,  plana  to  build  1 
story.  50  x  126  ft.  brick,  steel  and  concrete 
plant,  rein-con.  flooring,  brick  foundation. 
About  $26,000. 

Mleh.,  Detroit — C.  Bohn  Pdry.  Co., 
Chene  St.,  soon  lets  contract  building  1 
story,  168  X  240  ft.  steel  and  brick  foundry, 
concrete  foundation,  on  Chene  St.  and  Pin- 
ley  Ave.  C.  W.  Brandt,  1114  Kresge  Bldg., 
archt 


Conn.,  Bridgeport — R.  Poladian,  172 
"ade  St.,  soon  receives  bids  building  1 
story.  60  X  85  ft.  brick  and  timber  plant, 
roncrete  flooring,  and  foundation,  on  Wade 
St  About  $25,000. 

Bridgeport — Post  Publishing  Co., 
ts  Cannon  St.  plans  to  build  2  story  plant 
I'  14«  Middle  St  About  $60,000.  W.  J. 
Skinner,  1188  Main  St.  archt 

e/ l^odon — New  Haven  Dairy 
to.,  Hnzt  l  St,  New  Haven,  plans  to  build 
n  ■  ^'■•'tk  and  rein.-con.  Ice  plant,  reln.- 
concrete  foundation,  on  Pequot 
Ate.,  here.  About  $50,000. 
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InduKtrial  Works  (Continued) 

Caba.  Havana — Cuban  Air  Reduction 
Co.,  120  Jiway.,  New  York  City.  havlnR 
plans  prepared  for  2  story.  28  x  108  ft. 
rein.-con.  acetylene  plant,  reln.-con.  floor- 
ItiK.  concrete  foundation,  here.  Aliout 
$100,000. 

BUIS  IIKSIKKI) 

N.  Y.,  New  Y'ork — Until  May  1,  by  .T. 
Klsher.  archl..  2.^  Ave.  A.  constructlnft  2 
story.  70  x  1B4  ft.  brick  and  concrete  sior- 
aire  bulldInK.  reln.-con.  tIoorInK.  concrete 
foundation,  on  hlust  3rd  and  Tompkins 
Sts.,  for  J.  Coldsteln,  c/o  archt.  .Miout 
$75,000.  Noted  Mar.  20. 

N.  V.,  New  York — Until  Apr.  19.  (chanKe 
t  f  date),  by  .1.  Klsher,  archt,.  25  Ave.  A. 
liulldina  2|  story,  75  x  150  fi.  brick  and 
steel  warehouse,  reln.-con.  fl(M>rtnK.  concrete 
fiundatlon.  on  3r<l  and  Tompkins  Sts.,  for 
Horowitz  Bros.,  371  Kast  4th  St.  Ataiut 
$75,000.  Noted  Apr.  3. 

I*a.,  rhlla.— Until  Apr.  21.  by  C.  \V.  Mil¬ 
ler,  Morris  Bids..  btilldlnK  1  story,  50x215 
ft.,  brick  RaraRe.  cement  floorlnR.  stone 
foundation,  on  Market  and  49th  Sts.  L. 
B.  Itothschlld,  1225  Sansom  St.,  areht. 

ra..  I*hllH. — Until  Apr.  25.  by  F.  K. 
Hahn,  archt..  1112  Chestnut  St..  bulldInR 
3  story.  80x2<io  ft.  rein,  con.,  brick  and 
steel  warehouse  at  943  North  2nd  St.,  for 
United  Wholesale  tlrocery  Co. 

Md.,  Baltimore — Crouch  &  l>>eser.  114 
Kast  laimbard  St.,  rewlvIiiR  bids  for  1 
story,  81  x  200  ft.,  concrete  and  brick  RaraRe 
brick  and  concrete  foundation,  on  York  Hd. 
and  35tli  St.  About  $.'iO,tioo.  K.  K.  Beall, 
(Jllmor  St.,  archt. 

O. ,  IlH.vton— I'ntll  Apr.  2fi.  by  R. 
tlebhart,  archt.,  73  Callahan  Bank  BldR.. 
bulldinR  3  story.  60  x  80  ft.  brick  and 
reln.-con.  factory,  rein.-con.  tlooririR.  Con¬ 
crete  foundation,  on  Franklin  St.,  for  Cus¬ 
ter  Specialty  Co,,  26-28  North  I.udlow  St. 

Neb..  Omaha — lentil  May  15.  by  Skinner 
UackinR  Co.,  904  1st  ,Natl.  Bank  BldR., 
bulldinR  8  story,  99  x  132  ft.  cold  storaRe 
plant,  on  1 2th  and  PouRlas  Sts.  About 
$50t(,000.  H.  C.  Christianson  &  Co.,  7258 
Union  Ave.,  ChicaRo,  archts.  Noted 
Mar.  27. 


TRICKS  AMI  CONTR.YCTS  AW.3RI)KII 

(★Indicates  award  of  contract) 

★  Mass.,  CambrldRe  (Boston  P.  O.) — C. 
F.  Hathaway  &  Sons.  25  Rlchdale  Ave., 
let  contract  bulldinR  1  story,  110  x  125  ft. 
brick  and  steel  addition  to  bakery,  rein.- 
con.  floorlnR,  concrete  foundation,  on 
Rlchdale  Ave.,  to  B.  Fox.  Inc.,  15  KxchanRe 
SI.,  Boston.  AlKiut  $60,000. 

★  Mass.,  Kast  KoHtiin — (Boston  P.  O.)  — 
Slmson  Ilrydock  t'o.  let  contract  bulldinR 
1  story,  brick  and  concrete  machine  and 
repair  shop,  concrete  foundation,  on  Mar- 
Rinal  St.,  to  Dlllaby  FIreprooflnR  Co..  101 
Tremont  St..  Boston.  About  $50,000. 

★  R.  I.,  Kast  Trovldence  (Providence  P. 
O.)— Oflice,  Standard  Oil  Co,.  136  South 
Water  St..  Provideno',  let  contract  huild- 
InR  100  X  150  ft.  brick  and  steel  addition, 
concrete  foundation,  on  Pawtaucket  Ave., 
to  H.  P.  Beat  &  Co..  949  Bwav.,  New  York 
City.  About  $500,000. 

★  R.  1.  KImwond — (Providence  P.  O.) — 
Office,  etc. — Providence  Body  Co..  32  KstRle 
St.,  Providence,  let  contract  bulldinR  1 
story.  76  x  302  ft.  mill  construction  factory, 
and  1  story,  30  x  30  ft.  oflice.  on  Klmwood 
Ave.  here,  to  .1.  F.  Cole.  81  NlaRara  St., 
Providence.  About  $55,000. 

★  R.  I.,  Provldenee — M.  W.  Norton,  Pape 
St.,  let  contract  buildinp  1  story,  80  x  125 
ft.  mill  construction  parape,  reln.-con.  floor¬ 
lnR.  concrete  foundation,  on  Porrance  St., 
to  Interstate  Constr.  Co.,  29  Weybosset  St. 
AlMlut  $30,000. 

★roan.,  Bristol— R.  Inpraham  Co..  392 
North  Main  St.,  let  contract  hulldlnp  5 
story,  50  x  100  ft.  reln.-con.  addition  to  fac¬ 
tory,  reln.-con.  floorlnR,  concrete  founda¬ 
tion  to  H.  Wales  Pines  Co.,  134  State  St.. 
Meriden.  Aliout  $100,000.  Noted  .Ypr.  17. 

★Conn..  Hartford — Passler  &  Sillierman, 
109  Commerce  St.,  let  contract  hulldlnp  3 
story.  80  X  137  ft.  mill  construction  ware¬ 
house,  reln.-con.  foundation,  on  Commerce 
St.,  to  J.  H.  Qrozler  Co.,  721  Main  St.  About 
$30,000. 

★Conn.,  New  Haven — Hemmlnp  Bros. 
Co..  Inc..  205  River  St.,  let  contract  bulld- 
Inp  1  story,  60  x  140  ft.  brick  and  timber 
factory,  reln.-con.  flooringr,  concrete  foun¬ 
dation,  on  River  St.,  to  Larkin-Carey  Co., 
166  Brewery  St.  Aliout  $25,000. 


★Conn.,  HIratford  (BrtdReport  P.  O. ) — 
W.  F.  Chatlos,  1374  Barnum  Ave.,  BridRe- 
port.  will  build  brick  and  timber  plant  and 
lumlier  yard,  concrete  floorinp  and  founda¬ 
tion,  on  West  Broad  St.  About  $50,000. 
Work  will  lie  done  by  day  lalior. 

★  N.  Y'..  Brmiklyn — M.  (loetz,  241  26th 
St.,  will  build  2  story.  60  x  119  ft.  brick 
and  steel  parape,  rein.-con.  floorinp,  con¬ 
crete  foundation,  on  Atlantic  Ave.  and  St. 
James  I’l.  Aliout  $45,000,  Work  will  be 
done  by  day  labor, 

★  N.  Y'.,  Kr4Mikl.vn — Bandcus  Realty  Co.. 
215  Montapue  St.,  will  build  I  story.  50  x 
100  ft.  brick  and  steel  parape,  reln.-con. 
floorlnR.  concrete  foundation,  on  North  6tb 
and  Havemeyer  Sts.  Aliout  $50,000.  Work 
will  lie  done  by  day  lalior. 

★  N.  Y'.,  Koiir  Island  City — Repetti  In<X, 
514  West  36th  St.,  .New  Y'ork  t'lty,  let 
contract  hulldlnp  90  x  200  ft.  brick  and 
reln.-con.  factory,  reln.-con.  floorinp,  con¬ 
crete  foundation,  on  Nott  Ave.  and  Blvd.. 
to  Factory  Constr.  Co.,  44  Court  St..  Brook¬ 
lyn.  About  $350,000. 

★  N.  Y’.,  New  Y'ork — C,  J.  Brooks.  872 
9th  Ave.,  will  build  2  story,  brick  and  steel 
parape.  reln.-con.  floorinp.  concrete  founda¬ 
tion.  at  605-19  West  56th  .St.  About  $28.- 
000.  YVork  will  be  done  by  day  labor. 

★  N.  Y’..  New  Y’ork — Pictorial  Review  Co  . 
222  Kast  39lh  St.,  let  contract  buildinp  12 
story.  la7  x  147  ft.  brick  and  steel  print inp 
plant,  rein  -con.  floorinp.  concrete  founda¬ 
tion.  on  7th  \ve.  and  39th  St.,  to  (J.  B. 
Beaumont.  286  6th  Ave.  About  $850,000. 
Noted  Feb  27 

★  N.  Y’..  New  Y'ork  —  Z.  T.  Plercy,  207 
Thomson  St.,  will  build  3  story,  39  x  100 
ft.  brick  and  steel  paraRe.  reln.-con.  floor- 
inp,  concrete  toundatlon.  at  125-129  West 
3rd  St.  Aliout  $50,000.  Work  will  lie  done 
by  day  lalior.  Noted  Apr.  3 

★  N.  Y’.,  New  York — M  Rubin.  1969  .\m- 
.sterdam  Av<v,  will  build  2  story,  100  x  203 
ft.,  brick  and  steel  parape.  rein  -con.  floor- 
inp.  concrete  foundation,  on  .lamel  PI.  and 
167lh  St.  About  $200,000,  Work  will  be 
done  by  da.v  lalior. 

★  Pa.,  Philadelphia — A.  Colburn  &  ('o.. 
2238  North  loth  St.,  let  contract  buildinp 
4  story.  60  \  220  ft.,  brick  and  tlmls*r  fac¬ 
tory,  concrete  foundation,  on  lOth  and 
Nevada  Sts.,  to  F.  B.  Hoover  &  Sons,  1023 
Cherry  St.  About  $90,o00.  Noteil  Apr.  10. 

★  Pa.,  I’illHbiirRh — Simon  Caplan  Olantz 
Co..  145  Fullerton  St.,  let  contnict  buildinp 
2  story,  96  x  120  ft.,  concrete  and  brick 
bakery,  concrete  foundation,  to  H  Miller 
&  Sons  Co.,  May  Bldp.  .About  $60,000. 

★  Aid.,  Bultlnifire — Maryland  Color  Prlnt- 
Inp  Co..  Holliday  and  Hlllen  Sts.,  let  con¬ 
tract  hulldlnp  10  story.  82  x  120  ft.,  reirr. 
con.  and  brick  prlntinp  plant,  on  Holli¬ 
day  and  Hlllen  Sts.,  to  Consolidated  Knp. 
('o..  243  Calvert  Bldp. 

★  Md..  Rela.v — .lones-Boardman  Corti.. 
909  Fidelity  Bldp..  Baltimore,  will  build 
two  2  story.  100  x  300  ft.,  mill  construc¬ 
tion  warehouses,  concrete  foundation,  here 
(9  ml.  from  Baltimore).  .About  $60,000. 
Work  will  he  done  by  day  labor. 

★«.,  .Akron — Akron  Towel  Supply  Co,. 
423  Wabash  Ave.,  let  contract  buildinp  1 
story,  74  X  122  ft.  brick,  steel  and  concrete 
laundry,  at  423  Wabash  Ave..  to  MeShaffrey 
Co..  171  South  Ford  St.  About  $60,000. 

★O.,  f'levriand — M.  Bealls.  2711  Scovllle 
Ave.,  let  contract  bulldinR  1  story,  36  x  90 
ft.  brick  and  timber  addition  to  factory, 
to  S.  Newman.  1710  llrexel  Ave.  About 
$25,000.  Noted  Mar.  13. 

★O.,  Cleveland — Dickey  Orabler  Co.,  118 
Noble  Court,  let  contract  buildinp  1  and  2 
story,  46  x  69  and  60  x  268  ft.  brick,  steel 
and  concrete  factory  and  oflice,  reln.-con. 
floorinp  and  concrete  foundation,  on  Madi¬ 
son  Ave.  and  West  104th  St.,  to  W.  Dunbar 
Co.,  8201  Cedar  Ave.  About  $66,000.  Noted 
Apr.  3. 

★HI..  Chlrapo — Phipps  Estate.  787  5th 
Ave.,  New  York  City,  let  contract  hulldlnp 
1  story.  133  X  520  ft.,  brick  and  timber  fac¬ 
tory,  reln.-con.  floorinp.  concrete  founda¬ 
tion.  on  47th  and  Whipple  .Sts.,  to  Stresen- 
reuter  Bros..  3020  South  Halsted  St.  About 
$200,000.  Marshell.  Field  &  Co..  22  East 
Washlnpton  St.,  lessee.  Noted  Feb.  27. 

★Wis..  Green  Bay — Automatic  File  A 
Index  Co.,  414  Bellln-Buchanan  Bldp.,  let 
contract  buildinp  3  story,  120  x  180  ft., 
reln.-con.  factory,  on  Pearl  St.,  to  L.  M. 
Hansen  Co.,  118  West  Walnut  St.  Cost 
between  $50,000  and  $60,000. 

★Wts.,  Racine — Amer.  Skein  A  Fdry.  Co., 
Lakeside,  let  contract  buildinp  1  story.,  140 
X  160  ft.,  concrete,  brick  and  steel  -foundry, 
concrete  foundation,  on  Lakeshore  Rd..  to 
La.  Nelson  A  Co.,  Robinson  Bldp.  About 
$50,006.  Cost  plus  percentape  hasla 


No. 


★  YVU.,  Hheboypan — Rtiab-T  ,  innn  c  , 
contract  buildinp  2  story  x  k,® 
reln.-con.,  brick  and  slea-l'p.t!  ,, 

(l<'Orinp.  brick  foundation  ..  ,  > 

to  Oeuhlstorf  &  Heyer,  Sht-|.. 

★  Gre..  Astoria — Astoria  l“n  x.  i..- 
let  contract  buildinp  40  x  ■  tt 

to  paper  mill,  to  I’.  Trull  ,.r 
$25,000.  Noted  Feb.  20.  ' 

★Ore.,  Astoria — Port  of  A  •  -la 
tract  constructlnp  shed  and  i.i.  uiini-  ..j?’ 
tlon  to  and  remodelinp  ,  xi-  ,Vi„  , 

J.  A.  McKachern.  $6165  an.l  i  r  : 

lively.  Noted  Mar.  20. 

★Pal..  .Ytwatcr — Sunlit  1- 1  iit  To  uin 
build  2  story,  120  x  175  ft  .  Mm.r.'ie  *  x 
brick  addition  to  cannery.  .\li..ui  tinn,’*''” 
Work  will  be  done  by  dav  l.d.cr  v '!!!. 
Mar.  27. 

★Pal.,  Hakersfleld — C.  F  lluiiliarii 
for  Maxwell  Auto  (70..  6560  II.i||,v«(mhi  s* 
Bos  Anpeles,  let  contract  Imildiiii;  E-,r,V' 
shop  and  sales  buildinp,  1  st.irv  74‘v'Y^, 
ft.,  with  67  X  122  ft.  winR.  ..ukth,  b 


brick,  on  23rd  and  I  .St.s,. 
Dulpar,  Bakersfield,  $3o,onn 


'f  and 
•'urrif  X 


★  Pal,,  Fresno — Western  .\l,  a|  Co  ;i,  ,, 
St.,  let  contract  buildinp  2  .sioiy  .lii  x  n'l 
ft.,  brick  and  concrete  packiiiR'  atul  lo'ii 
Ktorape  plant,  reln.-con.  tioorinp  coiicri-l 
foundation,  on  Santa  Fe  .Av,-  io  | 

&  Sampson.  Crocker  Bldp.,  San  Kramisi, 
About  $38,000.  ■•imiH-u 

<Jue.,  Sherbrooke — Canailian  Coiuirylvn' 
Cotton  Mills.  Btd.,  Drummond  Ud ,  |,.t  eon 
tract  buildinp  4  story,  brick  and  steel  add- 
tlon.  to  I.oomis-i tifkin  Constr.  Co.,  2.',  ij-j. 
vldere  St.  -About  $50,ono.  Noted  Keb  "• 


Buildings 
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Muss.,  Greenfield-- -Scliool — Bd. 

pliins  to  l>uild  school  in  Nash  Mills  Itis; 
and  on  Montapue  City  Bd.  .About  I'lln.di'i. 

R.  I..  Bristol — School — Town  plans  t" 
hulld  school.  .About  $200,000  .Adiln-.-is  I. 

P.  Colt.  chn.  com. 

R.  I..  Provldenee — Hospital — Honieojiaiha- 
Hospital  of  Rhode  Island.  64  Jackson. 
plans  to  build  3  stor.v  on  Chalkstnne  .ivc 
About  $100,000.  Kendall.  Taylor  H  Cn.  <13 
Federal  St.,  Boston,  enprs. 

Conn.,  Illoonifleld — Church — Blue  Hill« 
Chapel.  Blue  Hills  Ave„  plans  to  liuilj 
brick  church  on  Euclid  and  Blue  Mills  .\\>5 
About  $50,000. 


Poiin.,  ItrldReport  —  Hotel  —  K.  R  Cald¬ 
well.  archt.,  886  Main  St.,  soon  recidves  liids 
buildinp  4  story,  170  x  194  ft.  brick,  eon- 
Crete  foundation,  on  Washlnpton  .Ave.  and 
Coleman  St.,  for  H,  E.  Frank.  426  Ilnsion 
Ave.  About  $200,000.  Noted  Mar  13. 

Ponn.,  Itrislol — Church — Polish  Catholu 
ccnprepatlon.  Hartford,  plans  to  build  on 
West  Main  St.,  here.  About  $60,000.  J  J 
Nilan,  Hartford,  bishop. 

Pnnn.,  Bristol — Communlt.v-Clty  plan- 
to  erect  community  hulldlnp  to  include  hall, 
stape  and  auditorium.  About  $2flo.flon 

Ponn.,  Bristol — School — Bd.  Kduc.  plan? 
to  sell  $100,000  bonds  to  build  addition  in 
Park  St.  School. 


Ponn.,  Knfleld — Hospital — Town  plan?  t 
build  hospitai.  .About  $1 60.000.  .Addn-ss 
T.  G.  Alcorn,  26  South  St.,  Thompsonvlllr 

Ponn,,  Mnnehesfer  —  IToaplIal  — 
plans  campalpn  to  raise  $150,000  to  huild 
memorial  hospital  on  Main  St. 

Ponn,,  New  Haven — Hotel — .A. 

23  Church  St.,  plans  to  lAiild  5  .story.  <3xll« 

ft.  brick  and  concrete,  concrete  foundation. 

on  Oranpe  St,  About  $100,000.  C.  J.  Bail<“! 
94  Church  St.,  archt. 

Conn.,  New  Haven — Hotel — S  LadinJky. 
40  Arch  St.,  plans  to  build  4  otpr>-  on 
Chapel  and  Dwipht  Sts.  About  $1fl0.flOO 

Ponn.,  New  Haven — Hotel — .A.  R 
len  42  Church  St.,  soon  receives  lilds  buoa- 
Inp  4-8tory,  70  x  155  ft.  brick  and  wn- 
Crete,  concrete  foundation,  on  (  rown  ana 
Hlph  Sts.  About  $100,000.  A\  A.  Pone 
van,  3  Colony  St.,  Meriden,  archt. 

Conn.,  New  London— Club  House— 
Order  of  Moose,  39  Bank  St .  Plans  to  bmw 
4  story,  brick  and  concrete.  .About  U  ■ 
000. 

CoB]i„  New  London  —  Mernorial  — 
necticut  College  for  Women.  Mohepan  a  - 
plans  to  build  8  story  memorial  to  tne  “ 
F.  H.  Sykes.  About  $100,000  Addrew 
S.  Swisher,  44  lYemont  St. 
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.  V  'Umnj — Theater  —  M.  Spiegel, 
j  T'  ,  •.:er  UldK..  Boon  receives  bids 
■'  story.  "5  x  175  ft.  brick  and 
[.uililinK  -  te  foundation,  on  Monna-  St. 

Ill'll.  T.  W.  L.amb,  644-  8th  Ave.. 
York  ■<■»>•.  archt.  Noted  Mar.  2i». 

■  V  V  ViiiHterdam — School — t^ity  election 
g  j„  vote  on  $125. non  bonds  to  build 
r“‘'k  -md  c.itierete  school  on  Ktisl  Main  St. 
vdllreM  H  Sherbunie.  c/o  Ud.  Kouc 
V  V  liriioklyn — Theater — H.  Spiegel  308 
kh^itield  .'ce..  having  plans  iinpared  by 
Vrnii..*!  Wolf  &  Kudroff.  archt..  25  West 
f'nd  «t  New  Vork  City,  building  2  story. 

^  '•ion  ft.  brick  and  steel,  concrete 
Lmlatioii.  on  Stone  and  IMtkln  Aves. 
vbout  Jtflo.noo. 

\  V  Itiiffalo — nigh  School — Ihl.  Kduc. 
having ’’I'l  ins  prepared  by  Kssenwein  & 
Iflhnsoii  archt  s.,  Klllcott  Sii..  building  i 
•tory  60  •'  *'"•  ••'■'ok  and  steel  addl- 

‘n  concrete  foundation,  on  Kafayettc  Ave. 
.VliOUt  il25,000. 

v  Y.,  Itiilgevllle — School — City  election 
aa’.n  to  vote  on  » 100.000  bonds  to  build 
SooL  Address  Hd.  Kduc. 

>■  Y.  (ieiieys — High  School — Bd.  Kduc. 
having  t'latis  prepared  building  high  school, 
.tbout  $300,00.1. 

V.  V.,  -Vew  York — Theater — H.  S.  Aloss 
I'o  7211  "til  Ave.,  soon  lets  contract  bulld- 
.ng  2”stor.v.  137  x  161  ft.  brick  and  steel. 
.Vncrele  fiiundation.  on  ISlst  St.  and  Bway. 
\liout  $47.7,0011.  De  Uosa  &  I’erelra.  110 
West  40th  St.,  archts. 

>.  Y.,  »w  York — Theater — 823  Trinity 
tve'i'orp.  7  Hast  t2nd  St..  si«»n  receives 
bids  building  2  story.  92  x  130  ft.  brick 
^nil  .steel,  concrete  foundation  on  Fordhani 
i:d  and  Valentine  Ave,  (Bronx  Boro.), 
.tliout  $75,000.  M.  Kramer,  pres.  11.  J. 
krapp.  116  Kast  16th  St.,  archt. 

N.  Y..  North  Tonawaiida — Club  House — 
Kliis  bodge  soon  receives  bids  building  club 
hou.se  on  Main  and  .Sweeney  Sts.  .Vbout 
Iliiii.OftO. 

V  Y..  Korliesler  t’lub  House — Uochester 
oiiglils  of  Columbus.  Triangle  Bldg.,  hav- 
ng  plans  prepared  by  \V.  V.  Madden, 
arrhi..  Uochester,  building  70  x  270  ft.  on 
siuiheast  corni'r  Chestnut  and  Lawn  Sts. 
I'nst  lietween  $150,000  and  $175,000. 

\.  \.,  I  lira — School — Bd.  Kduc.  having 
plans  preiiared  by  (louge  &  Ames,  archts., 
?vi  Genesee  .St.,  altering  and  building  addi¬ 
tion  to  school  on  KSizabeth  anil  Charlotte 
Sts  AlKiut  $70,000. 

N.  4..  Jrrse.v  Cit.v — Office — Armour  & 
Co.  324  17th  St.,  plans  to  build  office  and 
storage  phmt  Is-tween  17th  and  18th  Sts. 
.\bout  $4,000,000. 

N.  J.,  Jersr.v  <'lt.v — Theater,  etc. — J.  M. 
Breiinon  and  M.  Schleslnger.  Broad  St. 
Til  ater  Bldg.,  Newark,  had  tentative  plans 
prepared  by  \V.  K.  I.A»hman,  archt..  738 
Broad  St..  Newark,  building  2  story  moving 
picture  theater,  stores  and  offices  on  New- 
»rk  .Ave  and  P'razer  PI.,  here. 

X.  4.,  4rrHry  City  —  Theater  —  Keith 
Theater  Co..  174  Newark  Ave.,  plans  to 
build  theater  on  Bay  St.  and  Newark  Ave. 
.\bout  $400,000. 

X.  4.,  rerlli  Ynibo.v — School — St.  Stephens 
.•oi.gregation.  500  State  St  ,  having  plans 
pr. pared  by  E.  K  Durting  .archt,.  1220 
I»cust  St..  Phlla..  building  3  story.  60  x  135 
ft.,  stone,  rock  foundation.  About  $125,000. 

N.  4.,  Trenton  —  Hotel  —  Kssenwein  & 
John.«on.  archts.,  Elllcott  Sq.,  Buffalo,  N. 
1  ,  (ireparlng  plans  for  9  story,  110  x  200 
ft  brick  and  steel,  concrete  foundation, 
her.-  About  $1,000,000.  Owner’s  name 
withheld. 

Ps.,  New  Caiitlc — Church — Polish  Cath¬ 
olic  congregation  soon  lets  contract  build¬ 
ing  94  X  101  ft.  brick  and  atone,  on  Miller 
Ave  .AlHjut  $50,000.  W.  O.  Pktkles,  Law¬ 
rence  Savings  tc  Trust  Co.  Bldg.,  archt. 

P«..  Phils. —  Club  —  Art  Alliance.  1823 
"ainut  St.,  had  plans  prepared  by  R.  A. 
Vrain.  archt.,  15  Beacon  St..  Boston,  build¬ 
ing  6  story,  67  x  228  ft.  concrete  and  brick, 
concrete  foundation.  About  $1,000,000. 

P»..  Pliila. — Temple — Lu  Lu  Temple,  1337 
Xpring  Garden  St.  receives  bids  in  June, 
'■“'••''r'lcting  new  building  on  22nd  St.  and 
Parkway.  About  $1,000,000.  J.  T.  Wlnd- 
rim.  ''iimmonwealth  Bldg.,  archt.  Noted 
Mar  2" 


P».,  I'ittMbnrgh — Y.  M.  C.  A.  soon  re¬ 
ceives  I'ids  constructing  4  story,  81  x  120 
ft..  St".  1  and  brick  bulldt^,  concrete 
wundaMon.  on  Center  artd  Francis  Sts. 
Plans  include  swimming  pool  and  gym¬ 
nasium  About  $100,000.  K  B.  Lee. 
iTiamb.-r  of  Commerce  Bldg.,  aixht.  Noted 
Apr  Pv 


l*a.,  YY'ilkeH-Ilsrre  —  Church  —  Syrian 
Greek  ('atl)ullc  i-ongregation,  Blackman  St., 
having  plans  prepared  for  1$  story.  35  x 
75  ft.  rein. -con.,  steel  and  brick,  concrete 
foundation,  on  High  and  Blackman  Sts. 
Aliout  $52,000.  C.  U.  Ulnehinier,  10  Airy 
St.,  'archt. 

Md„  lislllmarr — Bunk  —  Citizens  Natl. 
Bank,  I’ratt  and  Hanover  Sts.,  plans  to 
build  2  story,  coucrete  and  steel  on  Light 
and  Iteilwood  Sts.  Alioilt  $2oo,0OO.  A.  1). 
Graham,  pres. 

Xld.,  IlMltlniore — School — Hlessecl  Sacra¬ 
ment  congregation.  Y'ork  Kd.  and  Spring- 
dale  Ave.,  soon  lets  contract  building  2 
story,  60  X  100  ft.,  rein. -con.,  steel  and 
lirlck,  lirlck  and  concrete  foundation,  on 
Y'ork  ltd..  Springdale  .\ve.  and  Star  l-ane. 
.\bout  $75.ttoo.  H  I.  Kuvanaugh.  913 
Nortli  Charles  St.,  archt. 

Xld..  Ilalllintire — School — City  plans  to 
build  3  story,  brick,  concrete  and  stone,  on 
Kails  Ul.  and  36th  St.  About  $140,006. 
U  G.  Osbrme,  City  Hall,  archt. 

Md..  Hiilllinore — Thi'ater — Greater  B.altl- 
more  Theater  Co..  2706  Philadelphia  Ave., 
having  plans  prepared  by  W.  O.  Sparklln, 
archt..  1402  Kldeltty  Bldg.,  for  1  story’. 
75  X  150  ft  .  concrete,  steel  and  brick,  on 
Ib'lnord  .\ve.  and  K'avette  SI.  .\bout  $80,- 
000, 

P'la..  4ueks<invllle-  -('hurch — I’reshyterlan 
congregiition  plans  to  build  church.  .About 
150.000.  T.  Paxon.  Mutual  Life  Bldg., 
mgr. 

Kill.  Xlbinil— Hotel — t’rme.v  Hotel.  13th 
St.  and  Ave.  B..  plans  to  Improve  and  build 
2  story  addition.  About  $100,000. 

.Yla.,  .\lhaii.v — Hotel— -Albany  Hotel  Co., 
recimtly  Incorporated,  plans  to  build  hotel. 
About  $125,000.  J.  Patterson,  chn. 

MIhh.,  f'oliiinbiiH — Bank — Columbus  Nall. 
Bank,  having  plans  iirepareil  by  P.  J 
Krou.se,  archt..  M  &  \V  Bldg.,  Merid.an.  for 
hank  to  reiilace  one  recently  damaged  by 
fire.  Ixiss  $250,000. 

O..  f'Irvelurid — High  School — F.  AV’arner. 
archt.,  768  Hippodrome  Annex  Bldg.,  re¬ 
ceives  bids  in  May,  building  3  story.  125  x 
200  ft.  brick,  steel  and  concrete,  rock  foun¬ 
dation,  on  Lee  Rd.  Aliout  $3<t0,000. 

O.,  Ilaylnn — Club  House — W.  Kidder. 
.Salem  Pike,  plans  to  build  2  story.  120  x 
240  ft.  timber  and  eoncrete,  rein. -con.  floor¬ 
ing.  on  Salem  Pike.  About  $150,000. 
Schenck  &  Williams.  Mutual  Home  Bldg., 
archt. 

O.,  Tiiledo— Tlieater — Hurtig  &  Seaman. 
1571  Bway..  New  Y’ork  City,  having  plans 
prepared  by  Thai  &  Bruyere.  archts,,  747 
Ohio  Bldg.,  building  3  story,  brick,  steel 
and  rein. -con.  on  SI.  Clair  St.,  here.  Aliout 
$90,000. 

.Mieli..  Uetriiit — Office,  etc. — 0*'n.  Motors 
Corp.,  Boyer-Camjibell  Bldg.,  having  plans 
prepared  h.v  A.  Kahn,  archt.,  Marquette 
Bldg.,  liuilding  15  story.  336  x  482  H.  rein  - 
crin.  steel  and  brick  office  building,  rein  - 
<'on.  flooring,  concrete  foundation  on  Cass 
.\ve.  and  AA'est  Grand  Blvd.,  cost  $5,250.- 
0(10;  4  story.  60  x  480  ft.  rein. -con.,  steel 
and  brick  research  laboratory,  rein. -con. 
flooring,  concrete  foundation,  on  Cass  and 
Milwaukee  A^'es.  ,  also  8  story  rein. -con. 
steel  and  hrick  sales  and  service  building, 
rein. -con.  tloorlng,  concrete  foundation,  on 
Ctss  and  A'nrk  Aves.,  to  be  used  by  Cadil¬ 
lac  Motor  "ar  Co,  cost  $1,500,000. 

HI.,  riilrugo — Bank  and  Offiee — Mer¬ 
chants  Ixian  A  Trust  Co..  112  West  A<1ams 
St.,  and  Illinois  Trust  &  Savings  Bank.  233 
South  T,a  Salle  St.,  plan  to  combine  Into 
one  company,  (name  not  yet  announced), 
and  erect  16  story  building  on  45.000  .sq 
ft.  site  on  Jackson  St.  from  Clark  to  T,a 
Salle  Sts.  About  $2,000,000. 

111.,  Chlrugii  —  Hospi'al  —  Ravenswood 
Hospital  Assn,,  1917  Wilson  Ave.,  h.aving 
plan.s  prepared  hy  W.  H.  Pruyn  Jr.,  archt., 
122  South  Michigan  .\ve  .  building  6  story. 
150  X  100  ft.  rein. -con.  and  brick,  rein. -con. 
flooring,  concrete  foundation,  on  Win-. 
Chester  and  Wilson  Aves.  About  $400,000. 

111.,  Chiriigii — Hotel — C.  H.  T»tt.  Park¬ 
way  Hotel,  plans  to  build  14  story.  120  x  128 
ft.  brick,  rein. -con.  and  steel,  concrete  foun¬ 
dation,  on  Lincoln  Park  West  and  Webster 
Ave.  About  $1,750,000.  M.  Krledsteln.  as- 
soclatid  with  G.  H.  Gottschalk.  Ill  West 
Washington  St.,  archt. 

HI..  Chicago— Merchandise — J.  R.  Magill 
A  Co..  35  North  Dearborn  St,,  iilans  to  build 
2  story,  9  x  130  ft.  dispUty  building  with 
glass  front,  facing  on  both  upper  and  lower 
levels  of  Improved  Michigan  Ave.  and  Kast 
South  Water  Rt.  > 

HI.,  Chlrag* — Theater,  i  etc. — A.  E.  Whlt- 
beok,  c/o  W.  W.  Ahlschlager.  archt..  Ill 
West  Washington  St.,  soon  lets  contract 
building  3  story  135  x  150  ft.,  brick  and 


timber,  rein. -con.  flooring,  concrete  founda¬ 
tion.  on  63rd  and  I’nion  Sts.  .\l>out  $7oo,- 
000.  Noted  Mar.  27. 

HI..  Chicago — Theater  and  Dfllce — Jones 
Linick  *  Schaefer,  Rialto  Theater  Bldg., 
hud  plans  prepared  by  T.  Uyan.  archt..  New 
A'ork  City,  for  12o  x  142  ft.  buildings.  200  ft. 
high,  on  State  and  Monroe  Sts.  About 
$1,000,000. 

AYI».,  tirecii  Bay — Home — McCormick 
Memorial  Home  having  plans  prepared  by 
Kisdler  A  Scliols'r,  arehls..  123  North 
Washington  St.,  building  home  for  aged. 
.MhiuI  $50,000  available. 

«is..  Kennsha — Sehool — Bd.  Kduc.  plans 
to  tiulld  2  story.  140  x  IHo  ft.,  steel  and 
nmlier  grade  school,  rein. -con.  flisiring.  con¬ 
crete  foundation.  About  $200,000.  J  l>. 
I'liuhh.  109  North  Dearborn  St.,  Chicago, 
archt. 

AYIn.,,  XIadiMon — Vocational  and  High 
School — F.  L.  Kroenherg.  archt..  18  North 
Carroll  St.  receives  bids  about  May  1. 
building  brick  addition  on  Johnson  and  Car- 
roll  Sis.,  for  Bd.  Kduc  Alsiut  $300.000. 
Noted  Feb  27. 

Xlinn.,  Centerville — Schfiol — City  having 
plans  prepared  hy  Magney  A  Tusler.  archts.. 
Builders  Kxch.,  Minneapolis,  building  2 
story.  50  x  62  ft  .  brick  school  About  $50.- 
(MIO.  G  E.  Burque,  city  elk. 

Xlinn.,  Hulutli — Itusine.ss  —  I'nlted  A'ard 
A  Terndnal  Assn.,  5823  Oneida  St.,  plans 
to  build  3  story,  loo  x  14o  ft.  brick,  rein.- 
con.  flooring,  concrete  foundation.  About 
$100,000.  C.  C.  Uandall,  pres. 

.Xlinn.,  Kast  lirunil  FiirkM — High  School — 
City  having  plans  prepared  by  B.  Keck, 
archt..  Grand  Forks,  N.  1)..  for  school. 
About  $100,000. 

Minn.,  Xloorlieud — School — City  soon  re¬ 
ceives  bids  building  2  story,  brick  and 
st**el.  brick  foundation,  in  3rd  Ward.  About 
$5(1,000.  J  H.  Hess,  Moorhead,  archt. 

Minn.,  SI.  Kuiil — Barn — I’omrs  Ramsey 
Co.  plan  to  build  40  x  225  ft..  Iiriek  and 
stucco  slock  barn.  About  $61,000.  Buech- 
ner  A  Orth,  500  Shuhert  Bldg.,  archts. 

Minn.,  SI.  Paul — Libraries — City  having 
plans  prepared  liy  C.  A  llausler.  city 
archt..  City  Hall,  building  2  public  libraries, 
brick,  ont  on  Marshall  and  Fairvlew  Aves. 
and  other  on  Jefferson  and  Oneida  Sts. 
.\bout  $26,000  each. 

Xlinn.,  Sauk  Kapida — Church — Sacred 
Heart  congregation  plana  to  build  church. 
About  $75,000. 

Xlinn.,  Stillwater — Church — First  Church 
of  Christ  Scientist  plans  to  build  1  story. 
43  X  S3  ft.,  brick,  rock  foundation,  .\bout 
$50,00(1.  Magney  A  Tusler.  Builders’  Kxch.. 
Minneapolis,  archts. 

.Minn.,  XX'lllmar — High  School — Bd.  Kduc. 
.soon  lets  contract  building  3  story,  100x150 
ft.,  concrete  ."ind  steel  addition  to  high 
school,  brick  foundation.  About  $140,000. 
Tyrie  &  Chapman,  320  Auditorium  St., 
Mlnneaiiolia,  archts. 

Neb.,  Omaha  -Bath  House — City  having 
plans  prepared  hy  B.  Kvenlld,  archt.,  City 
Hall,  for  1  story,  60  x  200  ft.,  brick  and 
concrete,  at  Carter  Lake.  About  $60,000. 

Neb.,  Omaha  -  High  School  of  Commerce 
— B*l,  Kduc.  had  plans  prepared  by  P.  W. 
Clarke,  archt.,  623  Brandels  Bldg.,  build¬ 
ing  3  story.  210  x  24o  ft.,  high  school,  2 
story  50  X  24  4  ft.,  brick  shop  building  and 
90  X  150  ft.,  gymnasium.  .Vbout  $800, ooo. 

Neb.,  Omaha — Home  and  School — Slaters 
of  Mercy,  15th  and  Castelar  Sts.,  having 
plans  prepared  by  J.  Latenser  A  Sons, 
archts.,  632  Bee  Bldg.,  for  3  story.  80  x 
100  ft.,  concrete,  on  18th  and  Cass  Sts. 
About  $200,000. 

Neb..  Omaha — Police  Station  and  Jail — 
City  plans  to  build  3  story,  86  x  132  ft. 
rein. -con.  and  brick,  rein. -con.  flooring,  con¬ 
crete  foundation,  on  11th  and  Dodge  Sts. 
•Xbout  $200,000.  a.  L.  Fisher.  1529  City 
.Natl.  Bank,  archt. 

Mont..  Billings — Church — St.  Johns’  Luth¬ 
eran  congregation  had  plans  prepared  by 
T.  Thorsen.  archt..  Forest  City,  la.,  for 
church.  Aliout  $50,000.  O.  SkiUwed,  pastor. 

Mnnt.,  Bozeman  —  Hospital  —  Montana 
Osteopath  Society  plans  to  build  hospital. 
About  $75,000.  A.  Dean,  Interested. 

St.  Auditorium — Bd.  Pub. 

Senr.  plans  election  soon  to  vote  on  $i.ooo,- 
000  bonds  to  build  auditorium.  I  R. 
Bowen.  Hty  engr. 
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BuildinKa  (Continued) 

Mo..  Ht.  I.atiiB  —  HlKh  School  —  Rosattl- 
Kain  liiKh  School,  Grand  and  Lucas  Avea, 
purchased  site  and  plans  to  build  high 
school.  AlKtut  (150,000.  J.  J.  Qlennon, 
archbishop. 

•Mo.,  ht.  l.ouU — Hog  House — Swift  &  Co., 
30th  and  I’apin  Sts.,  receives  bids  about  Apr. 
31,  building  30x300  ft.,  steel  and  concrete 
addition.  About  $73,000.  H.  K.  Poertner, 
c/o  owner,  *‘ngr. 

Okla.,  lieggK — School — Bd.  Kduc.  plans 
to  build  brick  and  stone.  About  $5o,U00. 
J.  Hicks,  10  H  West  Main  St,  Oklahoma, 
archt. 

Okla.,  Toliia — High  School — City  voted 
$135,000  bonds  to  build  high  school  Includ¬ 
ing  gymnasium. 

Okla..  TiiUa — Hotel — J.  R.  Brauns  plans 
to  build  125  room  hotel.  Thompson  &  Flem¬ 
ming.  Tulsa,  archts. 

I'tah,  American  Fork — School — City 

fdans  election  soon  to  vote  on  $150,000 
Kinds,  to  build  school  in  Alpine  School 
Dist. 

WsKh.,  Aberdeen — Club  House — Aberdeen 
Soldiers  and  Sailors  League  plans  to  build 
club  house.  About  $50,000.  R.  Mack,  pres. 

Ore.,  Astoria — Hotel — F.  White,  archt. 
Chamber  Commerce  Bldg.,  Portland,  pre¬ 
paring  plans  for  50  x  150  ft.  brick,  here. 
About  $60,000.  Owner's  name  withheld. 

Ore.,  Corvallis — Laboratory — Oregon  Agri¬ 
cultural  College  having  plans  prepared  by 
J.  Bennen,  archt..  Chamber  Commerce  Bldg.. 
Portland,  for  2  story,  56  x  220  ft.  brick  and 
concrete  engineering  laboratory.  State 
laiglslature  appropriated  $60,000  for  same. 

Cal.,  El  Hegundo— School — School  Trus¬ 
tees  having  plans  prepared  by  Train  & 
Williams,  archts.,  226  Kxch.  Bldg.,  Los 
Angeles,  building  brick  school,  concrete 
foundation,  to  include  auditorium,  manual 
training  departments,  gymnasium.  eta 
Aliout  $90,000.  Election  will  be  held  Apr. 
28  to  vote  on  bonds  for  project. 

Cal.,  Fresno  —  Church  —  Methodist  Epis¬ 
copal  congregation  plans  to  build,  here. 
Al>out  $100,000.  H.  M.  Du  Bose,  bishop. 

Cal.,  lloHlster — School — Trustees  Gram¬ 
mar  School  Dist.  having  plans  prepared  by 
H  C.  Smith,  archt..  Humboldt  Bank  Bldg., 
San  Francisco,  building  1  story,  rein. -con. 
and  brick,  rein. -con.  flooring,  concrete  foun¬ 
dation.  About  $125,000. 

Cal.,  San  Francisco — Bank — Bank  of 
Italy,  Montgomery  and  Clay  Sts.,  having 
pl.ans  prepared  by  Bliss  &  Favllle,  archts., 
Balboa  Bldg.,  building  6  story,  rein.-con. 
and  brick,  on  Powell  and  Eddy  Sts.  About 
$500,000. 

Cal.,  San  Franeinco — School — Bd.  Educ. 
plans  to  build  on  Pacific  Ave.  and  Broderick 
St  About  $200,000.  G.  E.  Gallagher,  pres. 

Cal„  San  Francisco — School — St.  Ann’s 
congregation  having  plans  prepared  by 
W.  D.  Shea,  archt.,  244  Kearney  St.,  build¬ 
ing  2  story  rein.-con.,  rein.-con.  flooring, 
concrete  foundation  on  14th  Ave.  and 
Irving  St.  About  $60,000. 

N.  8.,  Halifax — Hospital — Dominion  Gov¬ 
ernment.  Ottawa,  Ont.,  soon  lets  contract 
for  3  story.  41  x  109  ft.  stucco  and  timber 
w  ard  building ;  also  altering  present  build¬ 
ing  at  Bellevue  Military  Hospital  here. 
About  $60,000.  R.  C.  Wright,  c/o  Dept. 
Pub.  Wks.,  Ottawa,  engr. 

<)ae.,  St.  AngDM — Church — L.  Auger, 
archt..  39  St.  Johns  St.,  Quebec,  soon  lets 
contract  building  40  x  110  ft.  brick  and 
steel,  concrete  foundation,  for  Roman  Cath¬ 
olic  congregation.  About  $72,000.  J.  A. 
Provencher,  pastor. 

Ont..  liondnn — Custom  House — Dept.  Pub. 
Wks..  Ottawa,  soon  receives  bids  building 
here.  About  $400  000.  R  C.  Wright,  c/o 
Dept.  Pub.  Wks.,  engr. 

Ont.,  Orillia — Rank — Dominion  Bank  of 
Canada.  King  St..  Toronto,  having  plans 
prepared  by  J.  M.  Lyle,  archt..  19  Avon¬ 
dale  Rd..  Toronto,  building  brick  and  stone 
here.  About  $50,000. 

Ont.,  Ottawa — Market — Bd.  Control  re¬ 
ceives  bids  in  summer  bulding  market  near 
Ward  Market  Sq.  About  $160,000.  A.  F. 
MacCallum,  City  Hall.  engr. 

Ont.,  Ottawa — Schools — Dept.  Edua,  To¬ 
ronto,  soon  receives  bids  remodeling  and 
repairing  Provincial  Normal  and  Normal 
Model  Schools  on  Elgin  St.,  brick  and 
timber,  rock  foundation.  About  $65,000. 
J.  Leath.  supt. 


Ont.,  Ottawa — Store — H.  J.  Daly,  Con¬ 
naught  PI.,  having  plans  prepared  building 
6  story,  75  x  300  ft.  on  Spark  St.  About 
$300,000. 

Ont.,  Renfrew — Church — Roman  Catholic 
congregation  having  plans  prepared  ^  Mill- 
son  &  Burgess,  archts.,  209  Sparks  St.,  Ot¬ 
tawa,  building  chuich.  About  $65,000. 

Hank..  Sankatoon — Store — Barries,  Ltd., 
purchased  site  on  2nd  Ave.  and  22nd  St. 
and  plans  to  build  store.  About  $100,000. 

BIOS  DESIRED 

Mass.,  Foxboro — Hospital — Until  Apr.  21, 
by  State  Comn.  Mental  Diseases.  State 
House,  Boston,  building  3  story.  50  x  160  ft. 
brick  addition,  concrete  foundation,  on 
state  grounds  here.  J.  McLaughlin,  88  Tre- 
mont  St ,  Boston,  archt.  Noted  Jan.  16. 

N.  V..  Albany — Laboratory — Until  Apr. 
30.  by  H.  M.  Biggs,  comr.  of  health.  State 
Dept.  Health.  Capitol,  building  laboratory, 
etc.  L.  F.  Pilcher.  Capitol,  state  archt. ; 
advertised  in  this  issue. 

N.  Y.,  Ia>ng  Island  City — School — Until 
Apr.  22.  by  C.  B.  J.  Snyder,  supt.  school 
buildings.  Municipal  Bldg.,  New  York  City, 
building  P.  S.  No.  3.  3  story,  105x108  ft., 
brick  and  steel,  concrete  foundation,  on 
Colonial  Ave.  between  Livingston  and  Met¬ 
eor  Sts.,  Queens  Boro.  About  $200,000. 
Noted  Mar.  27. 

N.  Y’..  Newark — Cottage — Until  May  8. 
by  S.  F.  S.  Armstrong,  pres.  bd.  trustees. 
State  Custodial  Asylum  for  Feeble  Minded 
Women,  building  cottage  here.  L.  F.  Pil¬ 
cher.  Capitol,  Albany,  state  archt. ;  adver¬ 
tised  in  this  issue. 

O. ,  .Akron — School — Until  May  5.  by  J.  F. 
Barnhart,  elk.  bd.  educ..  Forge  and  College 
Sts.,  building  2  story,  100  x  160  ft.  brick 
school  annex.  T.  R.  Ridley,  Cottage  PI., 
archt. 

Ind.,  Gar.v — Theater — D.  S.  Klafter, 
archt.,  64  West  Randolph  St.,  receiving  bids 
for  1  story,  brick  and  steel,  rein.-con.  floor¬ 
ing.  concrete  foundation,  on  16th  St.  and 
Bway.  About  $125,000.  Noted  April  3. 


4tC'onn.,  New  Haven — Hotel  :|  a  i 
ard  and  others,  902  Chapel  tJi  .  i 
building  10  story,  100  x  13o  i 


steel,  rein.-con.  flooring,  coiai 
tion,  on  College  and  Chapel  .s 
Leonard  &  Co.,  902  Chapel 
$400,000.  Noted  Mar.  13. 


founiii- 
to  J.  \v 
■  About 


$100,000.  Noted  Mar.  13.  '  ’'^“t 

★  N.  Y..  New  York — Olte  ■  — rhicaim 

Pneumatic  Tool  Co..  343  Soutli  Hear  *™ 
St.,  Chicago,  let  contract  building  !■>  «„’?• 
60  X  90  ft.  brick  and  steel,  con.iete  ' 
dation,  at  6-8  East  44th  St.,  t,,  \VeJe*ll' 
house.  Church.  Kerr,  37  Wall  .st  '  Vv,« 
plus  percentage  basis.  Noted  .Mar.’  6  ^ 

★  Pa.,  Phila. — Drill  Shed — Artnorv  P.i 
of  State  of  Pa.,  Capitol,  llarrisburJ 
let  contract  building  1  story,  l.'.t  x  '’rMf' 
rein.-con.,  steel  andf  brick.  reiti.-.  on‘  iw' 
Ing,  concrete  foundation,  on  l.anri«tl. 
Ave.,  here,  to  G.  F.  Pawling  *•  Co  lir 
South  Penn  Sq.  About  $215,0iiii 

Mar.  27. 


- -  ntivpurvn— ^wiiico  »  xrvy,MrN  \ati 

Gas  Co..  6th  Ave.,  let  contract  huildin'e  ii 
story.  20  x  110  ft.  concrete,  steel  and  brick 
addition,  concrete  and  brick  foundation  t 
Thompson-Starrett  Co.,  2nd  .Natl  Bank 
Bldg.  About  $280,000. 


★  Pa..  Mrranton — Buildings — Poor  Dist  let 
contract  for  additions  and  construciine 
new  buildings  at  Hillside  Home,  to  Hreic 
Bros.,  Scranton  Real  Estate  Bldg. ;  $72  (143 


Md.,  Baltimore — Church — Gregory  Me¬ 
morial  Baptist  congregation.  Lym.an  Ave 
and  York  Rd.,  received  bids  building  1 
story,  40  x  82  ft.,  rein.-con.,  steel  and  bricli 
stone  and  concrete  foundation,  on  York  lid 
near  Bellona  Ave.,  from  E.  Eyring  &  Son 
3612  Fait  Ave.,  J.  Waters  Bldg.  Co.,  23  Hast 
Centre  St.  ;  C.  L.  Stockhauser  Co..  Gay  ami 
Waters  St.  and  Hicks.  Tase  &  Norris,’  Inc 
106  Madison  Ave.  About  $5U,UU0. 


★O.,  Cleveland — Office — "See  Industrial 
Works." 


Mich.,  Flint — Hotel — Until  May  12,  by 
Essenwein  &  Johnson,  archts.,  Ellicott  Sq., 
Buffalo,  N.  Y.,  building  Duran  Hotel,  here, 
6  story,  100  X  200  ft.,  concrete  and  steel, 
concrete  foundation,  for  Citizens’  Hotel  Co., 
Ellicott  Sq..  Buffalo,  N.  Y.  About  $850,000. 
Noted  Dec.  26. 

Wl*.,  Racine— City  Hall — Until  May  3, 
by  Bd.  Pub.  Wks.,  remodeling  3  story, 
brick  and  steel,  on  Main  St.  About  $60,000. 
A.  A.  Gullbert,  Robinson  Bldg.,  archt. 

Minn.,  Campbell — Sthool — Until  Apr.  28. 
by  C.  P.  Carlson,  elk.  bd.  educ.,  building  2 
story,  brick,  brick  foundation.  About  $76.- 
000.  G.  L.  Lockhart,  391  EJndlcott  Bldg., 
St.  Paul.  engr. 


★O.,  Enelld — Schools — Bd.  Educ.  let  con¬ 
tract  building  two  2  story,  brick,  steel  and 
rein.-con.,  concrete  foundation,  on  Ber¬ 
wick  and  Noble  Rds.,  to  Drummond  (t 
Miller  Co..  Guardian  Bldg.,  Cleveland. 
$100,000  and  $76,000  respectively. 

★  O.,  Kunkle — High  School — Bd.  Educ 
let  contract  building  2  story,  brick,  steel 
and  concrete,  to  J.  B.  Manor  &  Son  Co.. 
Grand  Rapids.  About  $60,000. 

★  Mich.,  Detroit  —  Mercantile  —  W.  H 
Turner,  512  Moffat  Bldg.,  let  contract  build¬ 
ing,  4  story,  40  x  100  ft.,  brick  and  rein.- 
con.,  rein.-con.  flooring,  concrete  founda¬ 
tion.  on  Michigan  Ave.  and  Washington 
Blvd.,  to  H.  G.  Christman  Co.,  315  Stevens 
Bldg.  About  $150,000.  Noted  Apr.  lU. 


Minn.,  Kearney — School — Until  May  15, 
by  E.  F.  Broomhall,  archt.,  Alworth  Bldg.. 
Duluth,  building  two  2  story,  rein.-con., 
brick  and  steel  grade  schools,  rein.-con. 
flooring,  concrete!  foundation.  About 
$50,000  each. 

Okla..  Mc.YleMter  —  High  School  —  Until 
May  12.  by  Bd.  Educ.,  building  2  story, 
100  X  213  ft.,  rein.-con.  and  brick,  rein.- 
con.  flooring.  About  $240,000.  Noted  Mar. 
20. 

Ont.,  Iroqnois — K.  G.  Rea.  archt., 
Beaver  Hall  Hill.  Montreal.  Que.,  receiving 
bids  for  2  story,  45  x  80  ft.  stone  and  steel, 
concrete  foundation,  here,  for  Molson  Bank, 
St.  James  St.,  Montreal.  About  $50,000. 


PRICES  .4ND  CONTRACTS  .AWARDED 
(★Indicates  award  of  contract) 

★Conn.,  Hartford  —  Hotel  —  D.  Kaplan, 
c/o  Berenson  &  Moses,  archts..  26  State 
St.,  will  build  3  story,  60  x  120  ft.  brick 
and  concrete,  concrete  foundation,  on  Buck¬ 
ingham  St.  Al)out  $75,000.  Work  will  be 
done  by  day  labor.  Noted  Mar.  6. 

★Conn.,  Hartford — Hotels — A.  K.  Mor¬ 
rissey,  401  Farmington  Ave.,  will  build 
two  3  story,  34  x  77  ft.  and  34  x  89  ft. 
brick  and  timber  hotels,  concrete  founda¬ 
tion,  on  Imlay  St.  About  $100,000.  Work 
will  be  done  W  day  labor. 

★Conn.,  Hartford — Hotel— J.  J.  Wall,  9 
(Hinton  Ave..  will  build  4  story,  22  x  155  ft 
brick,  concrete  foundation,  on  Clinton  St. 
About  $65,000.  Work  will  be  done  by  day 
labor. 


★  Mlrh.,  Detroit — Office — Chic.'igo  Pneu¬ 
matic  Tool  Co.,  343  South  Dearborn  St 
Chicago,  let  contract  building  5  story,  fii' 
X  181  ft.  rein.-con.  and  steel,  rein-con 
flooring,  concrete  foundation,  here,  to 
Westinghouse,  Church.  Kerr,  37  Wall  8t. 
New  York  City.  Cost  plus  percentage 
basis. 


★  III.,  Chicago— Office — Chicago  I'nion 
Station  Co.,  600  West  Jackson  Blvd..  let 
contract  constructing  14  story,  180  x  St" 
ft.  brick  and  steel  mall  order  building, 
concrete  foundation,  on  Randolph  and 
Canal  Sts.,  to  J.  Griffiths  &  Son  Co..  IIJ 
West  Adams  St.  About  $2,500,000.  Noted 
Mar.  20. 


Ill,,  Chicago — School — Bd.  Educ.,  5  South 
Dearborn  St.,  let  contract  building  3  story 
105  X  110  ft.  brick  and  steel  addition  to  Nash 
School,  rein-con.  flooring,  concrete  founda¬ 
tion,  on  Erie  St.  and  Lamon  Ave..  as  fol¬ 
lows:  masonry,  to  J.  L.  Connelly.  133  «est 
Washington  St..  $48,100;  structur.-il  iron, 
to  Wendnagel  &  Co.,  600  West  22nd  St  . 
$21,375;  fireproofing,  to  Illinois  I" ■'■•‘1*'!^' 
Constr.  Co.,  209  South  La  Salle  St.,  $lo,9.1 
Noted  Mar.  27. 


★IIL,  Chicago — Store  and  Office— L  F.. 
Waterman  &  Co.,  191  Bway..  New  Jork 
City,  let  contract  building  7  story.  .8  * 
148  ft.  brick,  steel  and  rein.-con..  relm-wn 
flooring,  concrete  foundation,  at  I-'-];; 
South  State  St.,  to  Holablrd  &  Roche  W 
South  Michigan  Ave.  About  $.2a.00n 
Noted  Mar.  27. 


★K.  C™  PaHs— Y.  W.  C.  A.,  600  Lexing¬ 
ton  Ave.,  New  York  City,  let  contract 
building  2  story,  100  x  150  ft-  brick  and 
timber  hostess  house,  here,  brick  foundation, 
to  Tunis  &  Blanchart.  82  East  4:’nd  bt- 
New  York  City.  About  $66,000. 
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BuildiiiK-  (Continued) 

*v  «' ,  Fayetteville — Hospital — R.  L. 
Piitman  let  contract  building  4  story  brick, 
^nmt  tiooring.  to  T.  T.  thaln,  Payette- 

wni  AiKjut  jeo.ooo. 

«('gl  l,o»  .4ii«ele« — Laboratory — Radium 
nncoi'i'gic  Institute.  Investment  Bldg.,  let 
*ntract  building  t  story,  38  x  65  ft.  with 
«  V  .=>11  ft.  wing,  rein.-con.  on  6th  St.  and 
inf'aa  Vve.,  to  Winter  Constr.  Co..  2141 
S^rumonto  St.  About  $50,000. 

Afai  Santa  Barbara — Theater.  Store 
and  (iftk'e — B.  A.  Johnson  will  build  1  and 
*  stor.v.  65  X  150  ft.,  rein.-con.  and  brick, 
i^nnerc'te  foundation,  on  West  Canon  Per¬ 
dido  St.  About  $50,000.  Work  will  be 
done  by  day  labor. 

4^()ur.,  Jollette — School — School  CJomn.  of 
Ville  de  Jollette  let  contract  building  3 
story  60  X  160  ft.,  concrete,  stone  and 

I,  rick’  on  St.  Bartholemy  St.,  to  Fournier 
Uros.,  60  2nd  Ave.,  Lachine ;  $91,500. 

itttup..  St.  .Anne  de  Bellevue — Hospital— ^ 
Dept  Pub.  Wks..  Ottawa,  Ont.,  let  con¬ 
tract  for  recreation  building  at  military 
hospital  here,  to  J.  Quinlan  &  Co..  1165 
Greene  .We.,  Montreal,  $55,600  ;  Physiother¬ 
apy  building,  to  Quinlan  &  Robertson,  260 
St.  James  St.,  Montreal,  $68,565. 

*»Jue.  Ste.  Agathe  —  Sanitorium  —  Dept. 
Pub.  Wks.  &  Labor.  Quebec,  let  contract 
constructing  of  rein.-con.  and  steel  build¬ 
ings  at  Laurentian  Sanitorium.  here,  to 

J.  Gosselin,  82  Dalhousie  St.,  Quebec  ;  $253,- 
926.  Noted  Mar.  6. 

ttOnt.,  Sydenham — Hospital — Dept.  Pub. 
MTcs.,  Ottawa,  let  contract  altering  and 
building  additions  to  Military  Hospital, 
here,  to  W.  H.  Harvey,  Kingston.  About 
$75,000.  Noted  Mar.  6. 

-I^Man.,  AVInnlp«g — Hospital — Dept.  Pub. 
Wks.,  Ottawa.  let“  contract  building  hos¬ 
pital  here,  to  Carter-Halls-Aldinger  Co.. 
1010  L'nion  Bank  Bldg.  About  $172,000. 
Plans  include  medical  officer’s  residence, 
nurses'  quarters,  orderlies’  barracks,  recre¬ 
ation  and  storage  buildings. 

Federal  Government  Work 


PROPOSED  WORK 


R.  I.,  Coddlngton  Point — Quarters — 
Bureau  Yards  &  Docks.  Navy  Dept.,  Wash., 
D.  C,  plans  to  build  double  quarters,  here  ; 
Spec.  3X62.  About  $16,000. 

Pa.,  Ft.  Mifflin — T.  N.  T.  Plant — Bureau 
Yards  &  Docks,  Navy  Dept.,  Wash.,  D.  C., 
plans  to  build  here,  steel  frame  and  stucco 
walls.  Spec.  3866.  About  $150,000. 

D.  Wash, — Hospital — Dist.  Comrs.. 

Dist.  Bldg.,  Wash.,  receive  bids  about  June 
1,  building  foundation,  power  house  and 
tunnel  work  in  connection  with  new  Qal- 
linger  Municipal  Hospital.  Plans  include 
21  buildings.  About  $500,000  appropriated 
for  project.  Noted  Mar.  27. 

I).  AA’asli. — Swimming  Pools — Dist. 

Comrs.,  Dist.  Bldg.,  rejected  bids  building 
swimming  pools  at  Cardozo  Playground, 
Ist  and  H  Sts.,  S.  W.,  and  at  Reservation 
126.  on  Virginia  Ave..  and  10th  St..  S.  W. 
Noted  Apr.  3. 

A'a.,  Camp  Hnmphrles — Buildings — War 
Dept,  will  ask  Congress  for  appropriation 
to  erect  concrete  and  brick  buildings  for 
permanent  engineers’  camp.  Contract  will 
run  into  millions. 

As.,  Hampton  Roads — Hanmrs,  Landing 
Pier,  Pavement,  Roads,  etc. — ^Bureau  Yards 
&  Docks,  Navy  Dept.,  Wash.,  D.  C..  plans 
to  build  here;  Spec.  3818.  About  $560,000. 

Va.,  Hampton  Roads — Storehouse — Bu¬ 
reau  A’ards  &  Docks,  Navy  Dept.,  Wash., 
D.  C.,  plans  to  build  6  story,  rein.-con.  here  ; 
Spec.  3859.  About  $800,000. 

A’a.,  Hampton  Roads — Storehouse — Bu¬ 
reau  Y'ards  &  Docks,  Navy  Dept,  Wash., 
D,  C.,  plans  to  build  3  story,  rein.-con. 
aircraft  storehouse  here ;  Spec.  3860. 

Va.,  Hampton  Roads — Storehouse — Bu¬ 
reau  Yards  &  Docks,  Navy  Dept.,  Wash., 
D.  C.,  plans  to  build  1  story,  rein.-con., 
here  ;  Spec.  3861. 


III..  Great  Lakes — Machine  Oun  Range 
—Bureau  A’ards  &  Docks,  Navy  Dept, 
«a8h.,  D,  C.,  plans  to  build  here;  Spec. 
3865.  About  $10,000. 

Aiont.,  Libby — Bureau  Pub.  Rds.,  U.  S. 
Dept.  .Agriculture,  Post  Office  Bldg.,  Port¬ 
land.  Ore.,  plans  to  grade  40  ml.  Libby- 
Rexford  Rd.,  Lincoln  Co.  About  $80,000. 


Tex.,  Galveston — Air  Station — Bureau 
lards  &  Docks,  Navy  Dept.,  Wash.,  D.  C., 
plans  to  develop  air  station,  here.  Plans 
Include  barracKS,  mess  hall,  officers’  quar- 
administration  building,  dispensary, 
8uard  house,  roads,  fence  and  railroad  con- 
neruions,  hangars,  paving,  sewer  system, 
beach,  etc.  Spec.  3864.  About  $758,000. 


Wash.,  Raymond — Dredging — U.  S.  Dist. 
Engr.,  Seattle,  soon  receives  bids  dredging 
river  channel  and  filling  tidelands  at 
AVillapa  Harbor.  About  $500,000. 

Ore.,  Portland — -Roads — Bureau  Pub. 
Rds.,  It  S.  Dept.  Agriculture,  I’ost  Ofllce 
Bldg.,  soon  lets  contract  building  McClel¬ 
lan  Pass  Natl.  Rd.,  Rainier  Natl.  Forest. 
Pierce  Co.,  involving  10  ml.  grubbing.  36 
acres  clearing.  12,600  cu.yd.  rock  and  50,000 
cu.yd.  common  excav.  ;  Blewett  Pass  Natl. 
Forest  Rd.,  Chelan  and  Kittitas  Coun¬ 
ties,  8.4  mi.  grubbing,  33  acres  clearing. 
25,000  cu.yd.  rock  and  125,000  cu.yd.  com¬ 
mon  excav.,  etc.  L.  I.  Hewes.  dist.  engr. 

Ore.,  Portland — Road — Bureau  Pub.  Rds.. 
U.  S.  Dept.  Agriculture,  Portland,  plans  to 
construct  Mt.  Hood  loop  forest  road,  37.2 
ml.  long.  16  ft.  wide.  About  $514,000,  cost 
to  be  borne  by  Government  and  state.  L. 

I  Hewes,  dist.  engr. 

RIDS  DESIRED 

Mass,,  New  Bedford — Dredging — T’ntil 
May  15,  by  Lt.  S.  Eng.  Office,  Newport,  R.  I., 
dredging  harbor  here ;  advertised  in  this 
issue. 

Conn.,  Bridgeport — Alterations  to  Post 
Office — Until  May  6,  by  J.  A.  AA’etmore, 
act,  superv.  archt.,  treas.  dept..  Wash.,  D. 

C. ,  for  alterations  to  post  office  here. 

N.  Y.,  New  York — Removing  Wreck — 
Until  May  1,  by  U.  S.  Engr.  Office,  39 
AVhltehall  St.,  removing  wreck  of  "Steam¬ 
ship  Serantes”  in  upper  Bay ;  advertised 
in  this  issue. 

N.J.,  Cai>e  .May — Cold  Storage  Building — 
Until  April  28,  by  Buieau  Awards  &  Docks, 
Navy  Dept..  Wash.,  D.  C.,  building  at  sec¬ 
tion  base,  here ;  Spec.  3685.  About  $50.- 
000;  $10  deposit  required  for  plans  and 
specifications.  Noted  Nov.  28. 

Md.,  Baltimore— Light  House — Until  Apr. 
22.  by  Light  House  Supt.,  Baltimore,  build¬ 
ing  (Cherrystone  Bar  Light,  Va. 

Md.,  Baltimore — Rip  Rap— Until  May  15, 
by  Supt.  Lighthouses,  Baltimore,  furnishing 
and  placing  rip  rap  stone  at  light  stations 
in  Chesapeake  Bay  and  Potomac  River ; 
advertised  in  this  issue. 

D.  C’.,  AA'aMh. — Galvanizing  Plant — Until 
Apr.  21.  by  Bureau  Yards  &  Docks,  Navy 
Dept,  building  here ;  Spec.  3772.  About 
$110,000. 

D.  C.,  AA'ash. — Grading — Until  Apr.  21. 
by  Bureau  Yards  &  Docks,  Navy  Dept., 
Wash.,  D.  C.,  grading  west  extension  of 
Navy  Yard,  here;  Spec.  3830.  About  $8000. 
Noted  Mar.  13. 

W.  A’a.,  Charleston — Fence — Until  May 
6.  (change  of  date),  by  Bureau  Yards  & 
Docks,  Navy  Dept.,  AA’ash.,  D.  C.,  building 
here;  Spec.  3789.  About  $25,000;  $10  de¬ 
posit  required  for  plans  and  specifications. 
Noted  Feb.  6. 

Oa..  Brunswick — Hangars — Until  Apr. 
28,  by  Bureau  Awards  &  Docks,  Navy  Dept., 
Wash.,  D.  C.,  completing  3  steel  seaplane 
hangars ;  Spec.  3792.  About  $75,000. 

Fla.,  Peiisaeola — Sewer  Discharge  Pipe — 
Until  May  5,  by  Bureau  A'ards  &  Docks. 
Navy  Dept.,  Wash.,  D.  C.,  extending  8  In. 
submerged  discharge  pipe ;  Spec.  3267. 
About  $12,000;  $10  deposit  required  for 
plans  and  specifications.  Noted  Aug.  1. 

Idaho,  Sand  Point — Post  Office — Until 
May  22,  by  J.  A.  AWtmore,  act.  superv. 
archt.,  treas.  dept.,  WAsh..  D.  C..  building 
here. 

PRICES  AND  CONTR.ACTS  AWARDED 
(^Indicates  Award  of  Contract) 

N.  H.,  Portsmouth — Building  Addition — 
Bureau  A’ards  &  Docks,  Navy  Dept..  Wash., 

D.  C.,  received  bids  building  addition  to 
Building  No.  42.  for  spar  shop, 

(1)  net  price  and  time  for  work  com¬ 
plete  in  accordance  with  specification  and 
drawings ; 

(2)  net  price  to  be  added  to  or  deducted 
from  amount  stated  under  (1),  if  wood 
roof  sheathing  and  asbestos  roofing  is  used 
on  main  building  instead  of  cast  in  place 
of  gypsum  slab  construction  and  asbestos 
roofing : 

(3)  net  price  to  be  added  to  or  deducted 
from  amount  stated  under  (1)  if  wood 
roof  sheathing  and  slate  roofing  is  used 
on  main  building  instead  of  cast  in  place 
gypsum  slab  construction  and  asbestos 
roofing,  from 

Hughes  Foulkrod  Co.,  1406  Common¬ 
wealth  Bldg.,  Phlla.  Pa.,  (1)  $62,000  ;  (2) 
$1472  ;  (3)  $1014. 

Oscawanna  Bldg.  Co.,  101  Park  Ave.. 
New  York  City,  (1)  |6'r.470,  (140  days); 
(2)  deduct  $1600;  (3)  deduct  $200. 

Levering  and  Gargue,  552  West  23rd 
St.,  New  York  City.  (1)  $67,977,  (140 

days);  (2)  deduct  $1250;  (8)  deduct  $200. 
Noted  Apr.  10. 


Mhkh..  < 'ranes — iiureau  A’ards 

&  Docks,  Navy  Dept..  Wash..  I>.  C.,  re¬ 
ceived  bids  .Apr.  14.  furnishing  6  electric 
traveling  bridge  cranes  for  extension  to 
shop  and  foundry,  here, 

(1)  net  price  and  time  for  entire  work, 
consisting  of  two  5rt-ton  cranes  with  aux¬ 
iliary  girder  and  spacing  struts  for  ex¬ 
tension  4 2- A;  one  5i'-ton  crane  for  ex¬ 
tension  4  2-B,  one  10-ton  crane  for  exten¬ 
sion  42-C,  and  two  10-ton  cranes  for  ex¬ 
tension  42-H  ail  complete  and  in  accord¬ 
ance  with  drawings  and  a|>eciflcation ; 

(2)  net  price  and  time  to  l>c  deducted 

from  price  and  time  stated  under  (I),  for 
omission  of  two  50-ton  cranes  including 

auxiliary  girder  and  spacing  struts,  com¬ 
plete.  in  accordance  with  drawings  and 
specification  (for  extension  42-A)  ; 

13)  net  price  an<l  time  to  be  deducted 
from  price  and  time  stated  under  (1)  for 
omission  of  one  50-ton  crane,  complete 

In  accord.ince  with  drawings  and  specifi¬ 
cation  (for  extension  42-B)  ; 

(4)  net  price  and  time  to  be  deducted 

from  price  and  time  stated  under  (1)  for 
omission  of  one  30-ton  crane,  complete,  in 
accordance  wMth  drawings  and  siH-cifica- 

tions  (for  extension  42C)  ; 

(5)  net  price  and  time  to  be  deducted 

from  price  and  time  stated  under  (1)  for 
omission  of  two  10-ton  cranes,  complete. 

In  accordance  4with  drawings  and  specifi- 
eatlnns  (for  extension  42H),  from 

AVhltlng  Fdry.  &  E(iuipment  Co..  157th 
and  Lathrop  Sts.,  Harvey,  Ill.,  (la)  $72,- 
065.  (110  days);  (2a)  $29,140.  (10  days); 
(3a)  $14,850;  (4a)  $17,910;  (5a)  $10,180. 

Manning.  Maxwell  &  Moore,  119  West 
4nth  St.,  New  York  City,  (la)  $72,455,  (70 
days)  ;  <2a>  $29,885,  (10  days)  ;  (3a) 

$14,887,  (5  days);  (4a)  $17,208,  (5  days): 
(5a)  $10,475. 

Cleveland  Crane  &  Engr.  Co.,  AVlckliff, 
O..  (la)  $78,695,  (150  days);  (2a)  $31,335, 
(20  days)  :  (3a)  $16,860,  (30  days)  ;  (4a) 
$18,230,  (30  days)  ;  (5a)  $12,270,  (50  days.) 
Noted  Apr.  10. 

Mass..  Ohatham — Sewage  Disposal  Sys¬ 
tem.  etc. — Bureau  Yards  &  Docks  Navy 
‘Dept.,  AVash.,  D.  C.,  received  bids  Apr.  14, 
building  spetic  tank,  sewage  disposal  sys¬ 
tem,  etc.,  at  Naval  Air  Sta. 

(1)  net  price  and  time  for  work,  com¬ 
plete,  in  accordance  with  drawings  and 
specification,  excluding  fill  required  as  per 
(2)  ; 

(2)  unit  price  per  cu.  yd.  for  fill,  meas¬ 
ured  in  excavation,  required  adjacent  to 
filler  bed.  as  directed  by  officer  in  charge 
based  upon  a  total  amount  of  25,000  cu. 
yds.,  from 

H.  S.  Roberts  A  Co.,  1123  B’way.,  New 
A’ork  City,  (1)  $28,425  (76  days)  ;  (2) 

$0.50. 

Coleman  Bros..  1  Marginal  St..  Chelsea, 
Mass..  (1)  $39,700,  (70  days);  (2)  $1.10. 

C.  M.  Leach,  P.  O.  Box  2285.  Boston, 
Mass.,  (1)  $47,997,  (90  days);  (2)  $1.35. 
Noted  Apr.  3. 

★R.  I..  Newport — Quay  Wall.  etc. — Bu¬ 
reau  Yards  A  Docks.  Navy  Dept.,  Wash., 

D.  C.,  let  contract  building  concrete  quay 
wall  and  fill  at  Naval  Training  Sta.,  to  W. 
L  Miller  A  Co.,  171  Alford  St.,  Boston, 
Mass.,  $133,739  (149  days).  Noted  Apr.  3. 

R.  L,  ProTldenee — Remodeling  Post  Of¬ 
fice — J.  A.  Wetmore,  superv.  archt.,  treas. 
dept..  Wash.,  D.  C..  received  bids  Apr.  8. 
remodeling  post  office,  here,  from  Hope 
Bldg.  Co.,  87  Weybosset  St..  $33,746  ;  J. 
Miles  A  Son.  393  Main  St..  Worcester. 
Mass..  $33,980;  E.  Turgeon,  86  Weybosset 
SU  $34,973.  Noted  Apr.  3. 

★N.  Y.,  Brooklyn — Concrete  Floors,  Sew¬ 
er  and  Water  Systems — Bureau  Yards  A 
Docks.  Navy  Dept..  Wash.,  D,  C.,  let  con¬ 
tract  building  at  Naval  Air  Sta.,  here,  to 

E.  F.  Monaham.  195  Hastings  St.,  Man¬ 
hattan  Beach.  $8546,  (30  days). 

★N.  Y..  New  York— Fuel  Oil — U.  S. 

Shipping  Bd.,  Wash.,  D.  C..  let  contract 
furnishing  and  delivering  3,600,000  bbl. 
fuel  oil  here,  to  Standard  Oil  Co.  of  New 
Jersey,  foot  Claremont  Ave.,  Jersey  City, 
N.  J.,  $1.15  per  bbl.  for  Grade  No.  1  "B"  ; 
$.98  for  No.  1  "C”:  $1.22  for  No.  2  "B" ; 
$1.05  for  No  2  “C.” 

★N.  Y.,  Words  Island — Electrical  Con¬ 
duit  and  Switchboard — Bureau  Yards  A 
Docks,  Navy  Dept.,  Wash.,  D.  C..  let  con¬ 
tract  extending  underground  electric  sys¬ 
tem  and  installing  addition  to  switchboard 
at  U.  S.  Naval  Hospital,  to  E.  S.  Downs 
Co.,  9  Campbell  St..  Newark,  N.  J.,  $3640, 
(90  days).  Noted  Apr.  10. 

Po..  Phlla. — Gasolene  Supply  System — 
Bureau  Yards  A  Docks.  Navy  Dept.,  Wash., 
D.  C..  received  bids  Apr.  14.  building  at 
Navy  Yard.  here. 

(1)  net  price  and  time  for  work,  com¬ 
plete,  in  accordance  with  drawings  and 
si>eclflcatons : 
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BRlItOR — CHirAfiO,  ILL. 


<2)  net  price  and  time  to  be  added  to 
or  deducted  from  <  1 )  for  each  round  pile 
more  or  lean  than  number  shown,  on  draw- 
inKM.  baaed  on  a  lenirth  of  60  ft.  from  point 
to  cut-off ; 

(3)  net  price  and  time  to  be  added  to 
or  deducted  from  (1)  and  (2)  for  each 
foot  of  length  added  to  or  deducted  from 
lenffth  of  50  ft.  for  each  rounti  pile,  from 

Manafleld  &  SuvaKc,  135  William  St.. 
New  York  City,  (1)  $10,000,  (60  days); 
(2)  $50,  (3)  $1.00. 

C.  Meades  &  Co..  38  Park  How.  New 
York  City,  (1)  $12,312,  (time  as  speci¬ 
fied). 

(}.  F.  I’awlinK  &  Co.,  1432  Sf>uth  Penn. 
Sij.  (1)  $13,000.  (70  days);  (2)  add  $50. 
deduct  $20;  (3)  add  $1.65,  deduct  $0.15. 
Noted  Apr.  3. 

★Pa.,  Phlla. — Layout  for  Quartermaster 
Departnmnt — llureau  Yards  &  Docks.  Navy 
Dept,  Wash.,  1).  C.,  let  contract  liuildinR 
yard  layout,  to  K.  C.  Kish  &  Co.,  704  Heal 
Kstate  Trust  llldK.,  $32,700.  Noted  Mar.  13. 

★  Md.,  Halliniore — Fuel  Oil— U.  S.  Shipping 
ltd.,  Wjish.,  1).  C..  let  contract  furnishing 
and  delivering  500,000  l)bl.  fuel  oil  here, 
to  Standard  C)ll  Co.  of  New  Jersey,  foot 
Claremont  Ave.,  Jersey  f'ity.  N.  J..  $1.15 
l»er  bbl.  for  Grade  No.  1  ‘‘B"  ;  $.‘.»8  for  No. 
1  “C"  ;  $1.22  for  No.  2  “B”  ;  $1.05  for  No. 

★  I>.  *•..  WhnIi. — Grading — Dist.  t^omrs., 
Dist.  Bldg.,  Wash.,  let  contract  grading 
Kearney  St..  N.  K.,  from  18th  to  20th 
Sts.  ;  Vista  St..  N.  K..  from  Franklin  St. 
to  South  Dakota  Ave..  to  G.  Hyman,  2209  F 
St.,  N.  W.,  $.74  and  $.59  |>er  cu.yd.  respe<'- 
tively  ;  grading  Central  Ave.  to  |>oint  20o  ft. 
south  of  Brentwood  Kd.  ;  13th  St.  from 
(Jiiincy  to  Randolph  St.  and  13th  St.  and 
Kansas  .\ve.  from  Quincy  St.  to  Spring  Rd.. 
to  G.  B.  Mullin.  3329  14th  St..  N.  VV.,  $.63. 
$.48  and  $.48  per  cu.yd.  respectively. 

★  Va.,  Alexandria — Cran»‘.s — Bureau  Yards 
&  Dwks.  Navy  Dept..  Wash..  D.  C..  let 
contract  Installing  6  •‘I"  beam  electric  trav¬ 
eling  cranes  at  Naval  Assembly  itlant.  to 
Cameron  Kng.  Co..  Kast  Stroudsburg.  Pa.. 
$7940.  (90  days).  Noted  Apr.  3, 

\  a.,  Norfolk — Dredging  and  Filling — 
Bureau  Yards  &  Docks.  Navy  Dept..  W'’ash.. 
D.  C.,  received  bids  Apr.  1 4.  dredging  and 
filling  at  Navy  Yard  here. 

( 1 )  net  price  per  cubic  yard,  place 
nteasurement.  for  dredging,  as  called  for 
by  si>eciflcatlon.  and  accompanying  draw¬ 
ing,  using  hydraulic  dredges  and  dis)K>sing 
of  selected  mat<  rial  as  fill  in  fitting  out 
pier  and  behind  quay  wall,  balance  of  ma¬ 
terial  being  deposited  on  areas  “H”  or  "J.” 
Government  reserves  right  under  this  item 
to  omit  fill  in  fitting  out  pier  and  Itehind 
quay  walls,  and  to  require  all  material 
to  be  deposited  on  areas  “H.”  “1"  or  •‘J."  ; 

(2)  net  price  per  cubic  yard,  m-ow  meas¬ 
urement  for  dredging,  as  called  for  by 
sr»eclfication  and  awompanylng  drawing, 
material  being  disttosed  of  on  authorize 
dumping  ground  other  than  fitting  out  pier 
and  behind  quay  walls  ; 

(3)  net  price  per  cubic  yard  for  filling 
in  fitting  out  pier  and  behind  quay  walls, 
measured  as  fill,  in  accordance  with  specl- 
flc.ation  and  accompanying  drawing,  it 
l>eing  understood  that  award  under  this 
item  is  contingent  u|K>n  award  under  (2), 
and  further  that  work  is  to  l>e  done  under 
thir  Item  shall  be  included  under  speclfled 
rat)  nanu'd  In  paragraphs  14  and  IS,  as 
mo  llfied  by  stated  comparison  between 
•■place”  and  "Scow"  or  "FiH”  measure 
siiecified  In  paragraph  41  ; 

<  4 )  net  price  for  removal  of  Wadham’s 
Wharf  and  structural  elements  contained 
In  cofferdam,  in  accordance  with  specifica¬ 
tion  and  accomiuinying  drawing,  from 

Morris  &  Cummings  Dredging  Co.,  17 
State  St..  New  York  City,  (2)  $0,286,  (3) 
$0,285,  (4)  $4000. 

Maryland  Dredging  &  Contg.  Co.,  1616 
Fidelity  Bldg.,  Baltimore.  Md.,  (2)  $0.46, 
(365  days);  (3)  $0.46  (366  days);  (4) 

$5000,  (30  da.vs). 

★  Va.,  Norfolk — k'uel  Oil — It.  S.  Shipping 
ltd..  Wash.,  D.  C.,  let  contract  furnishing 
::rd  delivering  1,500,000  bbl.  fuel  oil  here, 
to  Standard  Oil  Co.  of  New  Jersey,  foot 
Claremont  Ave.,  Jersey  City,  N.  J.,  $1.16 
per  bbl.  for  No.  1  Grade  “B*’ ;  $.98  for  No. 

1  ••C";  $1.22  for  No.  2  “B"  ;  $1.06  for  No. 

2  "C." 

★  Va.,  Norfolk — Timber  Wharf — Bureau 
Yards  ft  Docks.:  Navy  l>ept..  Wash.,  D.  C.. 
let  i-ontract  building  here,  to  Sanford  ft 
Brooks  Co..  24  Ck>mmerce  St..  Baltimore, 
Md.,  $67,750.  (100  days).  Noted  Apr.  10. 


Bids  were  received  by  Commissioner  of  Public  Works,  March  20th  for  cr.i, 
substructure  of  bridge  over  north  branch  of  Chicago  River  on  Kimball  Ave  ■- 
Paschen  Bros.,  Ill  West  W'ashington  St.;  (B)  Fitzsimons  Connel  Dredge  i’  e 
10  South  La  Salle  St.  ;  (C)  Concrete  Dock  Construction  Co.,  133  West  Wash.- 
superstructure,  (A)  Overland  Construction  Co.,  39  South  lai  Salle  St.  -  iRi  i 
Co.,  133  West  Washington  St.  ;  (C)  Paschen  Bros.,  Ill  West  Washington  St  " 
bids  were  as  follows; 


ructinc 
■'>m  (A) 
■‘  k  (’(I,. 

"ti  Si  . 
"'■ffer  A 
» lie  unu 


Siiperstnirture  rfiniplete  (lump  sum) _ 

8()0  ru.yd.  exravation  . 

690  pu.yd.  concrete  . 

1.200  ft.  Norway  pile*  . 

2  te*t  piles  .  . 

1,700  ft.  creoaoted  oak  piles  . 

4.200  ft.  driving  pilr«  . 

17,000  ft.  creosot«l  oak  tirnlx-r 

5, 500  lb.  reinioreing  gte«‘l  bars . 

7.100  cu  yd.  tilling  and  grading 

1,700  sq. yd.  macadam  paving 

710  8<|.yu.  cinder  and  limestone  sidewalk 

1.100  ft.  wood  curbs . 

910  ft  gas  pipe  railing  .  . 

5  cu.yd.  brick  masonry  . 

4,000  lb.  structural  steel  . 

6  catch  basins  . 

1  manhole  . . . 

2  cast  iron  covers  . 

140  cu.yd.  black  earth . 

Extended  totals . 


Coffenlams,  etc.  (lump  sum)  . 

4  test  pili-s  . 

1 5,000  ft.  piles  . 

10.500  ft.  driving  piles . 

4.500  cu.yd.  exravation  . 

2,700  cu.yd.  Ailing  and  grading  . 

100  cu.yd.  concrete  in  vaults . 

2,900  cu.yd.  concrete  in  abutments  and  retaining  walls 

7. 100  cu  ft.  concrete  in  piers  below  level  at  pier  struts  . 

100  cu  ft.  removal  of  Ixiulders . . 

180  cu.ft.  removal  of  bedrock .  . 

1,000  cu.ft.  concrete  in  pier  shafts  . 

62,000  lb.  reinforcing  steel . 

1 16,000  ft.  yellow  pine  timber  . 

16,000  ft.  oak  timber  .  . 

800  ft.  gas  pipe  railing  . 

400  ft.  roncrete  curb  and  gutter . 

600  ft.  timber  curb  .  . 

1,800  sq.ft,  concrete  sidewalk  . 

4,250  s().ft.  cinder  sidewalk . 

10  ft.  8  in.  tile  sewer  . 

1  manhole  .  . 

2  catch  basins  . 

2  abandon  catch  basins . . 

1,000  lb  iron  covers  . 

6.100  lb.  structural  steel  . . 

25  cu.yd.  brick  masonry  . . 

1.100  s<|.yd.  macadam  pavement . . 

Extemled  totals. .  . 

•  Bid  per  foot. 


$20,825  00 

$21,766  00 

2  55 

2  15 

17  25 

15  50 

27 

30 

75  00 

150  00 

65 

80 

.27 

35 

190  00 

160  00 

10 

06 

60 

60 

2  00 

2  10 

1  75 

2  10 

35 

35 

4  50 

5  25 

22  50 

35  00 

12 

07 

80  00 

100  00 

150  00 

125  00 

30  00 

30  00 

2  00 

1  75 

$57,371.00 

$57,872.00 

A 

B 

$25,000  00 

$14,500  00 

HO  00 

100  00 

24 

30 

53 

28 

1  20 

2  75 

65 

60 

12  00 

20  00 

*  43 

13  50 

92 

1  15 

60 

01 

45 

50 

40 

01 

06 

07 

86  00 

92.00 

118  00 

110  00 

4  40 

5.50 

1  10 

1  50 

40 

.50 

21 

28 

04 

20 

1  80 

3  00 

75  00 

125  00 

70  00 

100  00 

20  00 

25  00 

09 

10 

08 

10 

27  00 

25.00 

2.60 

2  00 

$109,266.00 

$113,927.00 

74 

1  25 
160  00 

®61 

60 

2  60 

1  00 
40 

4  40 
27  00 
00 
78  00 
220  00 
50  00 

2  60 

$59,518.00 

(' 

$20,000  00 
100  00 
26! 
56 
2  25 
60 

22  00 
15  25 

1  60 

75 
85 
25 
08 

114  00 

115  00 
4  85 

2  00 
40 
29 
12 

2  00 
75  00 
75  00 
10  00 
05 
II 

20  00 
2  00 


$124,487  00 


W.  Va.,  Wheeling — Pass,  Weir,  etc. — U. 
a.  Eng.  Ottloe.  Wheeling,  received  bids  Apr. 
6  building  pass,  weir,  beartrap,  etc.,  for 
(a)  Dam  No.  23.  (b)  Dam  No.  25,  Ohio 
River,  from  Nafl  Gontg.  Co.,  Evansville. 
Ind..  (a)  $586,322  ;  (b)  $569,423  ;  Dravo 

Gontg.  Go..  Diamond  Bldg.,  Pittsburgh.  Pa., 
(a)  $609,195  ;  (b)  $643,710.  Noted  Mar.  20. 


★  1,H.,  New  Orleans-  Fiu-I  Oil — U.  S.  Ship¬ 
ping  Bd..  Wash..  D.  G..  let  contract  fur¬ 
nishing  and  delivering  2,000,000  bbl.  fuel 
oil  here,  to  Standard  Oil  Co.  of  Louisiana. 
New  Orleans.  $.97  p«'r  bbl.  for  Grade  No. 
2  "B"  and  $  80  for  No.  2  "C." 


III.,  Great  Lakes — Roads — Pub.  Wks. 
Officer  received  bids  Improving  roads  at 
Sheridan  and  Five  Points,  (work  com¬ 
plete),  from  Contg.  ft  Material  Go.,  3219 
Michigan  4ve..  Chicago.  $81,638  ;  J.  Cape 
ft  Sons  Co..  468  Water  St..  Racine,  Wls., 
$94,280.  (75  days)  ;  Marquette  Constr.  Co., 
133  W'est  Washington  St.,  Chicago,  IlL. 
$102,400,  (75  days). 


Miscellaneous 

PKOPOSEI)  WORK 

Coal  Poeket — Cranston  (Providence  P. 
O.)  R.  I. — Curran  ft  Burton.  Inc.,  Station 
St.,  plan  to  build  concrete  coal  pocket. 
About  $15,000. 


Coal  Po«'ket — Cranston,  K.  1. — (Provi¬ 
dence  P.  O.) — W.  Lunnle,  880  Cranston  St., 
plans  to  build  -  concrete  coal  pockets. 
About  $12,000. 


Stone — Brooklyn.  N.  — E.  Riegelmann. 
boro,  pres.,  rejected  bids  received  Feb.  11. 
furnishing  and  delivering  3000  cu.yd. 

In.  broken  stone  for  concrete,  etc.  Noted 
Feb.  20. 


Pier — Philadelphia.  Pa.-— G.  S.  Webster, 
dir.  dept,  wharves,  docks  and  ferries, 
Bourse  Bldg.,  receives  bids  in  May,  build¬ 
ing  300-500  ft.  pier  at  Penn  Treaty  Park, 
wood  piles,  rein. -con.  superstructure. 


Harbor  Improvements — Grand  Isle,  La. — 

Grand  Isle  Navigation  Co.  plana  to  im¬ 
prove  harltor  facilities  and  build  inland 
waterway.  About  $42,000.  W.  U.  Buck. 
New  Orleans,  engr. 


Dork  Equip  live  lit — Maiiitowor,  WU. — 
Kelsey  Brewer  ft  Co..  Grand  Rapids  Sav¬ 
ings  Bank  Bldg.,  Grand  Rjipids.  Mich., 
plans  to  install  coal  dock  equipment,  cranes, 
overhead  carriers,  etc.,  here.  About  $125.- 
000. 


Park  Improvements — llenryetla,  Okla.- 
City  election  Apr.  23  to  vote  on  $10.<"J9 
bonds  to  Improve  paries.  I.  Martin,  city  elk 


Ketalning  Wall  —  Astoria,  Ore.  —  See 
“Streets  and  Roads.” 


Retaining  Wall  —  Pendleton.  Ore.  City 
plans  to  build  retaining  wall  west  of  Brown 
Hall  to  Improve  Riverside  Dr. ;  also  na<i 
plans  prepared  for  retaining  wall  on  east 
extension  of  W'ashlngton  St. 


Float — Portland.  Ore. — Pub.  Dock  Goma 
having  plans  prepared  building  landinc 
float  and  shore  stairs  on  Woodward  Ave 
(j.  B.  Ilegardt,  ch.  engrr. 


Dam,  ete.— rhowehilla,  CaL — C.  J.  Bills 
603  H  St..  Lincoln,  Neb.,  havli^ 
nade  for  dam  and  reservoir  In  Chow-imilU 
liver  to  impound  water  to  irrigate  lO.OP 
icres  Madera  and  Merced  Counties  About 
iSOO.OOO. 
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Utxcellaneous  (Continued) 

Harbor  IniprovrmentH — Newport  Beoeh, 

Supervs.  OranKe  Co.,  (Santa 
[•v,  j.|,.iiion  June  6,  to  vote  on  $500,000 
to  improve  Newport  harbor  Includ- 
Jfrpxunsion  to  jetty.  dred»finK  and  new 
ISiannel  for  Santa  Ana  River.  L«eda  & 
^anl.  CMitral  Hldg.,  I.aj8  Angeles,  eiigrs. 

Wh»rf— Newcastle,  Ont. — Newcastle  Har- 
jijr  fo,  plans  to  build  wharf.  About 
116,000. 

fiaii  Mains — Ottawa.  Ont. — Ottawa  Oas 
rt,  35  SiMU-ks  St,  soon  receives  bids  for 
-Ttpmline  pas  mains,  involving  200  tons 
f to  c  1^  pipe.  A.  A.  Dion,  Ottawa,  engr. 

Memorial  Tower — Toronto,  Ont. — Uni¬ 
versity  of  Toronto,  Queens  Park,  had  plans 
nreoared  l>v  Sproatt  &  Rolph,  archts..  North 
St  for  stone  memorial  tower.  About 
}250,OOO. 

pork— Vancouver,  B.  C, — Dominion  Gov- 
rroment.  Ottawa,  having  plans  prepared  by 
Dipt  Pub.  Wks.,  Ottawa,  for  lumber  as¬ 
sembling  dock  on  Kitsilanti  Indian  Reserve, 
h»re.  About  $1,000,000. 

BIOS  BKSIRED 

Cranes — Providence,  R.  1. — Until  Apr.  28. 
by  Bd.  Contr.  &  Supply,  furnishing  6  or  8 
gantry  or  similar  non  derricking  revolving 
type  cargo  unloading  cranes  to  be  placed 
at  Municipal  wharf.  Kach  crane  to  be 
operated  by  three  220  or  650  volt  General 
Klectric  or  Westlnghouse  motors. 

Dam.  etc. — Scltnate  (North  Scituate  P. 
O.)  K.  I. — iTntil  Apr.  23,  by  Water  Supply 
Pd.,  t'ity  (iiill.  Providence,  building  por¬ 
tions  of  ni.airi  dam  of  Scituate  reservoir, 
Contr.  No.  11.  involving  132, 0»0  cu.yd.  earth 
excav.  and  borrow,  3500  cu.yd.  rock  excav., 
1500  cu.yd  concrete  masonry ;  also  building 
3.5  mi.  earth  road,  10  mi.  westerly  of  Provi¬ 
dence,  ('onir.  No.  10.  involving  24,000  du.yd. 
earth  excav.  and  borrow.  800  cu.yd.  rock 
excav.  and  400  cu.yd.  concrete  masonry. 
F  K.  Winsor,  ch.  engr. 

Flagging,  etc. — Brooklyn,  N.  Y. — Until 
Apr.  1!3,  by  K.  R,  Riegelmann,  boro,  pres., 
furnishing  and  delivering  10,000  sq.  ft. 
new  or  u.sed  bluestone  flagging  with  2  in. 
thickness.  Former  bids  rejected.  Noted 
Feb.  27. 


Fating  Material — .New  York,  N.  Y. — Un¬ 
til  Apr.  22.  by  H.  Bruckner,  pres.  Bronx 
Boro.,  furnishing  and  delivering  25  tons 
paving  pitch  and  200,000  gal.  asphalt  road 


N.  Y..  Poughkeepsie — Until  May  1.  by 
Bd.  Ibib.  Wks..  Eastman  Park  Mansion, 
building  reln.-con.  pre-flitratlon  plant  and 
placing  all  pipes,  valves,  strainers,  etc., 
which  will  be  furnished  by  Bd.  Pub.  Wks. 
K.  W.  Sylvester,  supt. ;  advertised  in  this 
issue. 

Road  OH  —  Baltimore,  Md.  —  Until  Apr. 
23.  by  R.  Gwynn.  city  register,  furnishing 
120,000  gal  asphalt  road  oil ;  advertised 
in  this  issue. 


Transmisalon  L>iae— La  Grange,  Oa.— 

See  “Sewers,” 

.Asphaltn  and  Tara — t'olumbun,  O. — Until 
Apr.  24,  by  C.  Cowen,  State  Highway  Comr., 
Columbus,  furnishing  1,100,000  gal.  of  tars 
and  a.sphalts,  in  tank  cars  for  shipment  to 
various  points  In  Ohio ;  advertised  in  this 
issue. 


•■'•outlBg  Dry  Doek — tireen  Bay,  Wla. — 

Morrison  &  Reck,  engrs..  140  South  Dear- 
wrn  St,  Chicago,  receiving  bids  building 
80  X  100  ft,  reln.-con.  floating  dry  dock  to 
include  two  15  ft.  working  platforms  made 
in  twelve  40  ft  sections,  for  C.  Hartman, 
lit  South  Oakland  Ave.  Cost  between 
$400,000  and  $500,000.  Noted  Mar.  13. 

,  Protection  — -  Waabington  —  See 

Streets  and  Roads." 

Wharf — Virtorin,  B.  C. — Until  May  2,  by 
Wks.,  Ottawfi,  Ont.,  repairing 
41x482  ft.  wharf  at  Williams  Head  Quar¬ 
antine  Station,  9  ml  southwest  of  here. 
Work  includes  renewing  200  timber  piles 
(creosoted)  decking,  stringers,  joists, 
Kiiards.  etc.  About  $20,000. 


KKWRRAGE  SYSTEM — TIIIOAGO,  ILL. 

Bids  were  received  by  Board  Local  Improvements,  Mar.  28,  for  constructing  Augusta 
Ave.  sewerage  system,  from  (A)  Ryan  Co..  4500  West  Divison  St  ;  (B)  H.  J.  McNIchols 
Co.,  924  South  Killiourne  Ave.;  (C)  John  W.  Farley.  118  North  I.,a  Satie  St.  The  unit 
bids  were  as  follows: 


120  ft.  1 1  ft.  X  8  ft  concrete  sewer  on  private  propi'fty . 

540  ft.  1 1  ft.  X  9  ft.  concrete  sewer  on  Kiston  Ave . 

1,600  ft.  1 1  ft.  X  9  ft.  concrete  sewer  on  Augusta  St . 

5,310  ft.  10  ft.  3R  brick  sewer  on  Augusta  St  . 

4,030  ft.  8  ft,  lit  brick  wwer  on  Augusta  St . 

1,340  ft.  7  ft.  3R  brick  sewer  on  Noble  8t . 

1  J)00  6  ft.  2R  brick  sewer  on  Noble  St  . 

8/0  ft.  51  ft.  2R  briik  sewer  on  Noble  St . 

800  ft.  3j  ft.  2R  brick  sewer  on  Noble  St  . 

2,660  ft.  4  ft.  2R  brick  sewer  on  l.eavitt  .St . . 

1,330  ft.  5J  ft.  2R  brick  sewer  on  Ix-avitt  St  . 

1,330  ft.  5  ft.  2R  brick  sewer  on  I-eavitt  St  . . . . 

1,000  ft.  4  ft.  2R  brick  si'wer  on  I,eavitt  St . 

870  ft.  3)  ft.  2R  brick  sower  on  la'avitt  St . 

780  ft.  3  ft.  2R  brick  sewer  on  l.eavitt  St .  . 

50  ft.  5  ft.  2R  brick  sewer  connections . 

50  ft.  4J  ft.  2R  brick  sewer  connections  . 

100  ft.  4  ft.  2R  brick  sewer  coniieetions . 

50  ft.  3  ft,  2R  brick  sewer  eonneetions . 

50  ft.  21  ft.  2R  brick  sewer  eonneetions . 

200  ft.  2  ft.  ns  tile  pipe  sewer  eoniieetioi’s . . 

50  ft.  18  in.  US  tile  pipe  sewer  eonneetions . 

300  13  in.  tile  pipe  sewer  Conner!  ions  . 

800  12  in.  tile  pipe  sewer  eonneetions . 

Concrete  bulkhead . 

75  >  brick  manholes . 

1 0  brick  catch  basins . 

(a)  7000  cu.yd.  Class  "A"  concrete  ( I  fine  agg  to  2  coarse  agg,  7 

cu.ft.  of  concrete  in  place  to  contain  94-lb.  cement) .  .  . 

(b)  1 00  cu.yd.  Class  “A"  concrete . 

(a)  100  cu.yd.  Class  "B”  concrete  (I  fine  agg  to  2  coarse  agg,  54 

eu  ft.  of  concrete  in  place  to  contain  94  lb.  cement) . 

(b)  too  cu  yd.  Class  concrete . 

1,000  8/]. yd.  temporary  granite  pavement  . 

(a)  2,504)  sq.yd.  permanent  granite  pavement . 

5,000  sq.yd.  temporary  brick  pavement . 

(a)  I7,(H>0  sq.yd.  permanent  brick  pavement . 

(a)  33,000  sq.yd.  permanent  asphalt  pavement . 

3,000  cu.yd.  macMam . 

25,000  ft.  b.m.  temporary  plank  pavement . 

(a)  100  ft.  curb  and  gutter . 

(a)  600  ft.  vertical  curb . 

(a)  90,000  cu.yd.  excavation  and  removal . 

(b)  80,000  cu.yd.  excavation  and  removal . .* . 

12,000  cu.yd.  rock  excavation . 


Extende<l  totals  with  permanent  pavement .  . . . 
Extended  totals  without  permanent  pavement . 


A 

B 

C 

$95  00 

$86  80 

$90  00 

90  00 

67  70 

70  00 

80  00 

42  00 

45  00 

40  00 

40  00 

42  00 

30  00 

32  00 

35  00 

24  00 

33  30 

32  00 

16  00 

21  20 

20  00 

15  00 

20  00 

20  00 

II  00 

16  00 

17  00 

12  00 

15  50 

17  00 

14  00 

19  30 

20  00 

13  00 

18  00 

20  00 

12  00 

14  35 

15  00 

II  00 

13  25 

14  00 

10  00 

12  00 

12  50 

14  00 

40  00 

38  00 

12  00 

40  00 

36  00 

II  00 

40  00 

34  00 

10  00 

30  00 

25  00 

8  00 

30  00 

20  00 

7  00 

10  00 

12  00 

5  00 

8  00 

9  00 

4  50 

5  00 

6  00 

4  00 

5  00 

5  00 

10,000  00 

20.000  00 

18,000  00 

50  00 

60  00 

65  00 

60.00 

75  00 

75.00 

9.00 

7  50 

8  00 

9  00 

7  50 

8  00 

10.00 

12  00 

12.00 

10.00 

12  00 

12.00 

.70 

1  00 

1.25 

.90 

3.00 

2.75 

1.00 

1.00 

1.25 

1  60 

2  65 

2.50 

1.90 

1  75 

1  65 

6  00 

4  50 

5.00 

12 

75  00 

80.00 

1.15 

1  00 

1.00 

1.15 

1  00 

1.00 

1.50 

1  50 

1.50 

1.50 

1  50 

1  50 

4  00 

6  00 

6.00 

$1,079,815 

$1,173,970 

$1,147,790 

$909,760 

$997,907 

$974,865 

Bidders  were  required  to  bid  on  job  with  and  without  permanent  paving.  Bids  In¬ 
cluding  the  permanent  paving  include  all  items  marked  “a”  and  exclude  items  marked 
"b.”  Bids  not  including  permanent  paving  exclude  items  marked  “a”  and  include  items 
marked  "b.” 


I'KirEM  AND  CONTRACTS  AWARDED 
(★Indicates  award  of  contract) 

I>ipr — ihrll  River,  Mshh. — City  received 
bids  furnishing  c.i.  pipe  in  2  and  3  ft. 
lengths  for  1  year,  from  Borden  &  Rem¬ 
ington,  115  Ann  St.,  674  und  684%  off 
list  price:  J.  F.  Johnston  Co.,  664  and  624% 
off  list  price:  W.  M.  Pettey,  129  Front  St., 
60  and  76%  off  list  price 

★Pipe,  etc. — New  Britain,  Conn. — City  let 
contract  furnishing  sewer  pipe  for  year 
1919,  to  City  Coal  &  Wood  Co..  141  Elm 
St,  694%  off  list  price ;  Portland  Cement, 
to  Swift  &  Upson  Lumber  Co.,  153  Elm  St., 
$3.38  per  bbl. 

★Heating  and  Ventilating  Apparatus — 
New  York,  N.  Y. — Bd.  Educ.  let  contract 
.Improving  heating  and  ventilating  system 
in  P.  S.  4o,  Bronx  Boro.,  to  D.  J.  Rice.  405 
Lexington  Ave.  About  $62,173.  Noted 
Apr.  3. 

★Elevator  Tower — Phlla.,  Pa. — Phila. 
Gen.  Hospital,  34th  and  Pine  Sts.,  let  con¬ 
tract  building  elevator  tower,  to  M.  H. 
McClosky,  Inc.,  1620  West  Thompson  St.; 
$11,019. 

Paving  .Material — Npringfleid,  III. — Dept. 
Pub.  Wks.  received  bids  Apr.  3,  furnishing 
about  2,000,000  bbis.  Portland  cement  for 
state  and  Federal-aid  road,  and  bridge 
work,  from  I>‘high  Portland  Cement  Co., 
Ill  West  Washington  St.,  Chicago;  Atlas 
Portland  Cement  Co.,  134  South  !.«.  Salle 
St..  Chicago ;  Universal  Portland  Cement 
Co.,  210  South  Ia  Salle  St.,  Chicago;  Mis¬ 
souri  Portland  Cement  Co.,  Life  Bldg.,  St. 
Louis.  Mo. ;  Continental  Portland  Cement 
Co..  Wright  Bldg.,  St.  Louis,  Mo. ;  Louis¬ 
ville  Portland  Cement  Co.,  Speed  Bl^.. 
Louisville,  Ky.  :  Sandusky  Portland  Ce¬ 
ment  Co.,  Columbus,  O.  Bids  ranged  from 
$1.90  per  bbl.  net  (delivered  to  railroad 
station  In  county  designated)  to  $2.14  In 
the  102  counties.  5c.  less  per  bbl.  for  bulk. 
Bids  of  7  companies  for  each  individual 
county  were  identical  In  practically  every 
case.  Noted  Mar.  27. 

★Plies — Blythe.  Cnl. — Palo  Verde  Joint 
Levee  Dist.  lot  contract  hauling  and  driv¬ 


ing  about  400  timber  piles  to  form  jetties 
and  revetments  in  Colorado  River ;  also 
bridge  w’ork  over  trestles  and  timber  frame 
for  brush  revetments,  south  of  Ehrenburg 
crossing  44  mi.  southeast  of  here,  involving 
60. (too  tin. ft.  lumber,  to  Wattson  &  Hunter. 
4907  Melrose  Ave.,  Los  Angeles.  Dist.  will 
furnish  material.  About  $10,000, 

Pier— Manhattan  Bearh  (Manhattan  P. 
O.).  Cal. — City  received  bids  building  deck 
and  superstructure  of  rein.-con.  pleasure 
pier,  from  Darrell  Condley  Co..  520  Marsh 
Strong  Bldg.,  Los  Angeles,  $33,500 ;  C.  D. 
Sotieas,  775  East  14tn  St..  1»8  Angeles, 
$36,750 ;  C.  A.  Palmer,  San  Francisco,  $39,- 
600. 


★Asphalt — St.  John,  N.  B. — City  let  con¬ 
tract  furnishing  460  tons  Mexican  asphalt, 
to  J.  T.  Knight,  $27.75  per  ton.  Noted 
Mar.  13. 


★Cement.  Newer  Pipe,  Etc. — Brantford, 
Ont, — City  let  contracts  supplying  cement 
during  1919,  to  Wilson  Coal  Co.,  128  Nel¬ 
son  St.  :  sewer  pipe,  to  Hamilton  A  Toronto 
Sewer  Pipe  Co.,  Wentworth  Su,  N.,  Ham¬ 
ilton  ;  crushed  stone,  to  Hagersville 
Crushed  Stone  Corp.,  Dundas.  Noted 
Mar.  20. 

★Pipe,  Valves,  ete,— Ottawa,  Ont.— City 
let  contract  to  Natl.  Iron  (Torp.,  foot  of 
Cherry  St.,  Toronto,  furnishing  600  ft.  3 
in.  c.  i.  pipe,  at  $95  per  net  ton,  500  ft. 
4  in.  c.  i.  pipe,  $82  per  net  ton  and  2500 
ft.  5  and  6  in.  c.  i.  pipe,  $80  per  net  ton  ; 
to  Drummond  McCall  Co..  28  Victoria  Sq., 
Montreal,  for  twelve  3  In.  gate  valves. 
$9.95  each,  twelve  5  in.  gate  valves,  $19.70 
each,  six  8  in.  gate  valves.  $37,70  each 
and  three  12  In.  gate  valves  at  $93.00  each  ; 
to  Canadian  Fairbanks  Morse  Co.,  26  Front 
St..  Toronto,  for  1000  ft.,  4  in.,  2000  ft. 
I  in..  500  ft.  I  in.  and  500  ft.  1  in.  lead 
pipe  at  $.13  per  lb.,  10,000  lbs.  pig  lead, 
(t^st  quality)  $.07  per  Ib.,  three  hundred 
4  In.  couplings,  $.59  each  and  fifteen  2  in. 
corporation  cocks,  $8.25  each;  to  J.  Roli- 
ertson  Co.,  Ltd.,  215  Spadina  Ave.,  To¬ 
ronto,  for  three  hundred  |  in.  curb  cocks 
at  $1.80  each,  60  In.  curb  cocks,  $2.60  each 
and  500  service  post  screws,  $.07  each. 


70 


SEARCHLIGHT  SECTION 


Vol.  hi',  Xo.  15 

Bng.  h'CWH-Record 


OFFICIAL  PROPOSALS 

Bids;  April  29. 

Canal  Terminals 

8TATK  t>K  NKW  YUltK 
OFFICE  OF  SUPEUINTENDENT  OF 
PUBEIO  WOKKS 

Albany,  New  York. 

Sealed  propoeala  will  be  received  by  the 
undersigned  at  hla  otilce  In  the  Capitol  at 
Albany,  N.  Y..  until  twelve  o'clock  noon 
of  Tuesday,  April  29th,  1919,  at  which 
place  and  hour  they  will  be  publicly  opened 
and  read,  for  the  construction  of  Barge 
canal  terminals  pursuant  to  the  provisions 
of  Chapter  746  of  the  L,awB  of  1911,  and  of 
the  acts  amendatory  thereof,  as  follows: 

TERMINAL  CONTRACT  NO.  44-P. 

For  paving  parts  of  the  terminal  sites  at 
Mott  Haven,  Oreenpoint  and  Oowanus  Bay, 
Contract  plans,  sheets  1  to  5,  inclusive, 
__2_ 

terminal  CONTRACT  NO.  77 
For  dredging  at  the  Barge  canal  termi¬ 
nals  at  Piers  6  and  6.  East  river,  at  Oreen- 
l>oint,  and  at  I^ong  Island  City,  New  York. 
Contract  plans,  sheets  1  to  4,  inclusive. 

— S— 

TERMINAL  CONTRACT  NO,  218 
For  constructing  a  Barge  canal  terminal 
freight-shed  on  Pier  93,  West  63rd  Stn'et, 
.North  River,  New  York  City. 

Contract  plans.* sheets  1  to  7,  Inclusive. 
Plans  may  be  seen  and  detailed  speciflca- 
tiotis.  engineer’s  estimate  of  quantities,  pro¬ 
posal  blanks,  forms  of  contract  and  bonds 
required  and  other  Information  for  pro¬ 
posers  may  be  had  at  the  office  of  the  Su¬ 
perintendent  of  Public  Works  at  Albany, 
N.  Y.,  at  the  office  of  the  Assistant  Super¬ 
intendent  of  Public  Works  for  the  Middle 
Division  at  Syracuse,  N.  Y.,  at  the  office 
of  the  Assistant  Superintendent  of  Public 
Works  for  the  Western  Division  at  Roches¬ 
ter,  N.  T.,  .and  at  the  canal  office,  Spauld¬ 
ing's  Exchange.  BufTalo,  N.  Y. 

Copies  of  detailed  plana  or  drawings  may 
be  obtained  from  the  Slate  Engineer  and 
Surve.vor  at  Albany.  N.  Y.,  upon  payment 
to  him  of  the  cost  of  producing  them. 

Monthly  estimates  will  be  paid  of  ninety 
per  centum  (90  |>er  cent.)  of  the  work  done 
at  the  contract  price.  Every  prois>8al  for 
said  work  must  be  accompanied  by  a  money 
deposit  In  the  form  of  a  draft  or  certified 
check  upon  some  good  banking  institution 
in  the  city  of  Albany  or  New  York,  issued 
by  a  national  or  state  bank  or  trust  com¬ 
pany  in  good  credit  within  the  state  and 
payable  at  sight  to  the  Superintendent  of 
Public  Works  for  five  per  centum  (5  per 
cent.)  of  the  amount  of  the  proposal. 

The  person  whose  proposal  shall  be  ac¬ 
cepted  will  be  required  to  execute  a  con¬ 
tract  and  furnish  bonds  within  ten  days 
froni  the  date  of  notice  of  award  delivered 
to  him  or  them  in  person  or  mailed  to  the 
address  given  In  the  proposal. 

Ifpon  execution  of  the  contract  and  ap¬ 
proval  of  bonds,  the  certified  check  or  draft 
will  be  returned  to  the  proposer  unless  the 
same  shall  have  been  presented  for  collec¬ 
tion  prior  to  such  time,  in  which  case  the 
amount  of  the  deposit  will  be  refunded  by 
the  Superintendent  of  Public  Works. 

The  deposits  of  bidders  other  than  the 
one  to  whom  the  sward  of  contract  shall 
be  made  will  be  returned  Immedlateir  after 
the  award  has  been  made. 


Price,  13.60  an  Inch — Copy  can  b« 
received  until  Wednesday,  10  a.m., 
for  issue  out  the  next  morning. 

The  publication  of  an  ad* 
vertiBement  on  this  page 
is  an  otiicial  notice  that 
bidH  are  wanted  from 
other  than  local  bidders. 

It  is  also  a  euaruntee  that 
maximum  competition  is  in¬ 
vited  because  Engineerinfl: 
News-Record  is  the  one  nation¬ 
ally  recognized  medium  for 
Proposal  advertising.  Its 
Searchlight  Section  is  read 
each  week  by  nearly  every 
worth-while  contractor  in  this 
country  who  bids  on  public 
work  outside  his  own  city. 


OFFICIAL  PROPOSALS 


The  bond  required  for  the  faithful  per¬ 
formance  of  each  contract  ahall  be  in  Much 
Hum  an  ahall  be  fixed  by  the  Superintendent 
of  I’ublic  Works,  which  aum  shall  not  be 
less  than  twenty  per  centum  (20  per  cent.) 
of  the  estimated  cost  of  the  work  according 
to  the  contract  price,  and  an  additional 
bond,  known  as  the  labor  bond.  In  the  sum 
of  ten  per  centum  (10  per  cent.)  of  the 
amount  of  the  estimated  cost  of  the  work 
according  to  the  contract  price,  will  be  re¬ 
quired  as  security  that  the  contractor  will 
pay  in  full  at  least  once  In  each  month  all 
laborers  employed  by  him  ui>on  the  work 
specified  to  be  done  in  the  contract. 

In  the  event  that  more  than  one  surety 
company  is  offered  as  surety  on  said  l>onds 
co-insurance  only  will  be  accepted. 

Each  proposal  must  be  addressed  to  the 
Superintendent  of  Bublic  Works.  Albany, 
N.  Y.,  and  must  be  endorsed  on  the  en¬ 
velope  with  the  name  of  the  construction 
for  which  the  proposal  is  made. 

Award,  if  made,  will  be  made  to  the  per¬ 
son  or  persons  whose  proposal  shall  be 
lowest  In  cost  to  the  state  for  doing  the 
work,  and  which  shall  comply  with  all  pro¬ 
visions  required  to  render  it  formal.  Be¬ 
fore  any  award  shall  be  made  the  lowest 
bidder  will  be  required  to  satisfy  the  Su¬ 
perintendent  of  Public  Works  of  his  ability 
to  provide  suitable  equipment  and  materials 
for  the  proper  performance  of  the  work. 

The  right  Is  reserved  to  reject  all  pro¬ 
posals  and  rcadvertise  and  award  the  con¬ 
tract  In  the  regular  manner.  If,  In  the 
Judgment  of  the  undersigned,  the  interests 
of  the  state  will  be  enhanced  thereby. 

LEWI.«?  NIXON. 

Superintendent  of  Public  Works 


PROPORAI..*!  FOR  STERN  WHEEL 
STEEL  TOWBOAT  •'CAI’TAIN  CHA.S.  I). 
HARRIS.” — Office,  Mississippi  River  Oom- 
mlssion,  1st  and  2nd  Districts,  Custom 
House.  Memphis,  Tenn. — Sealed  proptisals 
will  be  received  here  until  11  A.M.,  April 
Za,  1919,  and  then  opened,  for  furnishing 
one  stern  wheel  steel  towboat.  Further 
Information  on  application. 


IT.  S.  ENGINEER  OFFICTB,  Room  710. 
Army  Building,  39  Whitehall  Street.  New 
York,  N.  Y. — 54ealed  proposals  will  be  re¬ 
ceived  here  until  12  m..  May  1,  1919,  and 
then  opened,  for  removinff  wreck  of 
"Steamsnip  Serantes,"  sunk  In  upper  bay. 
New  York  Harbor.  Information  on  appll- 


OFFICIAL  PROPOSALS 


Bids:  April  22 

Highway  Work 

STATE  OF  MARYLAND 
STATE  ROADS  COMMISSION 

Sealed  proposals  for  building  four  .sections 
of  State  HIgliway,  as  follows; 

Carroll  County.  Contract  Cl-20:  One  sec. 
tlon  of  Llttlestown  I’lke  from  Town  I.lmltM 
of  Westminster  toward  Union  Mills,  for  a 
distance  of  2.01  miles.  (Concrete.) 

Frederick  and  Washington  Counties,  Con¬ 
tract  W-16A:  One  section  of  Stale  High¬ 
way  from  Knoxville  to  Harpers  Perry,  for 
a  distance  of  3  61  miles.  (Concrete.) 

Howard  County,  Contract  Ho-12:  One 
section  of  Clarksville  Pike  from  Highland 
to  Clarksville,  for  a  distance  of  2  61  miles. 
(Concrete. ) 

Kent  County.  Contract  K-12;  One  sec¬ 
tion  of  Rock  Hall  to  Swan  Creek  Road,  near 
Edesvillc,  for  a  distance  of  3  03  miles. 
(Concrete.) 

will  be  received  by  the  State  Roads  Com¬ 
mission,  at  Its  offices.  601  Garrett  Building. 
Baltimore,  Maryland,  until  12  M.  on  the 
22nd  day  of  April,  1919,  at  which  time  ami 
place  they  will  be  publicly  opened  and  read. 

Bids  must  he  made  upon  the  lilank  pro¬ 
posal  form  which  with  s|>celflratlons  and 
plans  will  be  ftirnished  by  the  Commission 
upon  application  and  cash  payment  of  31  00. 
aa  hereafter  no  charges  will  be  permitted 

No  bids  will  he  received  unless  accom¬ 
panied  by  a  certified  check  for  the  sum  of 
Five  Hundred  (1500)  Dollars,  payable  to 
the  State  Roads  ('ommission. 

The  successful  bidder  will  be  re<iuired 
to  give  bond,  and  comply  with  the  Acts  of 
the  General  Assembly  of  Maryland,  re¬ 
specting  contracts. 

The  Commission  reserves  the  right  to  re¬ 
ject  any  and  all  bids. 

By  order  of  the  State  Roads  Commission 
this  3rd  day  of  April,  1919. 

PRANK  H.  ZOUCK,  Chairman. 

CI.YDK  H.  WILSON,  Secretary- 


Bids:  April  21. 

Storm  Sewers 

Highland  Park,  N.  J. 

Sealed  proposals  will  be  received  by  the 
Council  of  the  Borough  of  Highland  Park, 
at  a  meeting  thereof  to  be  held  at  the  Fire 
House  on  Raritan  Avenue,  Highland  Park, 
New  Jersey,  on  Monday,  April  21st,  1919 
at  8  p.m.,  for  the  construction  of  Storm 
Sewers  and  drains  In  accordance  with  (tlans 
and  specifleations  prepared  for  the  same  by 
John  T.  Hopkins,  Borough  Engineer,  ap¬ 
proved  by  said  Council.  Copies  of  said  plans 
and  specifications  may  he  procured  by  ap- 
pllcatloii^o  said  Borough  Engineer  at  his 
office  In  said  Fire  House. 

Said  work  will  be  divided  In  two  <»nlracta 
and  bidders  may  submit  proposals  for  one 
of  said  contracts  or  both  of  them.  Such 
proposals  must  be  submitted  on  separate 
blanks  and  each  proposal  must  be  accom¬ 
panied  by  a  certified  check  payable  without 
condition  to  the  order  of  said  Borough  of 
Highland  Park  for  the  sum  of  one  thousand 
($1000)  dollars. 

Council  reserve*  the  right  to  reject  any 
and  all  bids. 

ROBERT  B.  CRAIG. 

Borough  nerk. 
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April  24,  1919 


Bids 

Close 

Apr.  28 

Apr.  28 

Apr.  28 

Apr.  28 
Apr.  28 

Apr.  29 
Apr.  30 

Apr.  30 

Apr.  30 

May  1 
May  1 

May  3 

May  3 
May  5 
May  5 

May  5 
May  5 
May  5 
May  5 
May  6 

May  6 
May  8 

May  8 
May  9 

May  9 

May  12 

May  12 

May  12 
May  12 
May  15 
May  15 

May  19 
May  21 
May  21 


See  Kiig. 
Xews-Reoord 

nredging  —  New  York. 

N.  Y . Apr.  3 

(’old  Storage  Building  — 

Spec.  3685  —  Cape  May, 

S  J . Apr.  17 

(itficers  Quarters  —  West 

Point,  N.  Y . Apr.  3 

Adv.  Apr.  3  and  10. 

Dormitory  —  Bismarck. 

.\.  D . Apr.  10 

Dredging  —  New  York, 

Y . Apr.  24 

Adv.  Apr.  10  and  17. 

Foundation — Pamlico  Sound. 

X.  C . Apr.  10 

Levee  Work — St.  Louis, 

Mo . Apr.  3 

Adv.  Apr.  3  to  24. 
Accumulators,  etc. — Louis¬ 
ville.  Ky . Apr.  10 

Adv.  Apr.  3  to  24. 

AVliarf  and  Seawall — Chel¬ 
sea.  Mass . Apr.  24 

Wharf — Boston,  Mass . Apr.  3 

Removing  Wreck  —  New 

York.  N.  Y . Apr.  17 

Dredging  —  Jacksonville. 

Fla . Apr.  3 

Adv.  Apr.  3  to  24. 

Dredging — Boston.  Mass.  ..Apr.  24 
Adv.  Apr.  24. 

Dredging — Wilmington. Del.  Apr.  10 
.■\dv.  Apr.  17  and  24. 

Sewer  Discharge  Pipe  — 

Spec.  3267  —  Pensacola, 

Fk . Apr.  17 

Fence  —  Spec.  3789  — 

Charleston,  W.  Va . Apr.  17 

Discharge  Pipe — Spec.  3267 

— IVashlngton.  D.  C . Apr.  24 

Buildings  —  Spec.  3818  — 

Hampton  Roads,  Va . Apr.  24 

Additional  Buildings — Spec. 

3823 — Hampton  Roads.  Va.Apr.  24 
Ix)ck  and  Abutment — Cin¬ 
cinnati,  O . Apr.  10 

Ady.  Apr.  3  to  24. 

.^Iteration  to  Post  Office — 

Bridgeport,  Conn . Apr.  17 

Marine  Railway  —  Ft. 

Mifflin.  Pa . Apr.  10 

Adv.  Apr.  10  to  24. 

Post  Office — Mount  Pleas¬ 
ant,  Tex . ^Apr.  10 

Rock  Crusher  —  Florence, 

Ala . Apr.  10 

Adv.  Apr.  10  to  24 
Dredging  —  New  York. 

N.  y . Apr.  10 

Adv.  Apr.  10  to  24. 

Dredging  —  New  York, 

NY . Apr  10 

Adv.  Apr.  10  to  24. 

Torpedo  Storage  Building 
— Spec.  3767  —  Newport. 

R.  I . Apr.  24 

Storehouse  —  Spec.  3842  — 

Charleston,  S.  C . Apr.  24 

Conduit  System — Spec.  3846 

— Pensacola,  Fla . Apr.  24 

Rip  Rap — Baltimore,  Md.  ..Apr.  17 

Adv.  Apr.  10  to  24. 

Dredging  —  New  Bedford. 

Mass . Apr.  17 

Adv.  Apr.  10  to  24. 

Dry  Dock — Snec.  3858 — 

Charleston,  S.  C . Apr.  24 

liredging — Duluth.  Minn. ..Apr.  24 

•Xdv.  Apr.  24. 

Derricks — Florence,  Ala.  ..Apr.  24 
Adv.  Apr.  24. 


MISCELLANEOUS 

Apr.  24  Heating  and  Plumbing,  etc. 

— Krie,  Pa . Apr.  24 

Apr.  28  Paving  Material  —  Minne¬ 
apolis.  Minn . Apr.  24 

Apr.  28  Cranes — Providence,  R.  l..Apr.  17 
Apr.  28  Repairing  and  Repainting 
Courthouse  —  Lancaster, 

Pa . Apr.  10 

Adv.  Apr.  10. 

Apr.  29  Freight  Shed — New  York, 

-V  Y . Apr.  3 

Adv.  Apr.  3. 

Apr.  29  Meter  Pipes — Toledo,  O _ Apr.  10 

Adv.  Apr.  10. 

May  1  (iranite  Curbing — Cranston. 

I . Apr.  24 


Bld.s  See  Kng. 

Close  News- Record 

May  2  Wharf — Victoria.  B.  C . \pr.  17 

May  2  Tracks — New  York,  N.  Y...Apr.  24 
May  5  Asphalt — l.4insing,  Mich  ...Apr.  24 
Adv.  .Apr.  24. 

May  12  Tower  —  Prince  Ruix-rt. 

B.  C . Apr  24 


Where  name  of  ofitrlal  It  not  given, 
Inquirlet  thunld  be  addretted  to  Olty 
Clerk.  County  Clerk  or  corresponding 
offlrial. 


Waterworks 

W.ATKRWORKH 

Conn.,  Milford — Milford  AVater  C*..  24 
Broaii  St.  plans  to  improve  plant.  About 
$100,000. 

Conn..  New  I.,oiidon — AV’ater  &  Sewer 
Dept.,  Municipal  Bldg.,  plans  to  issue 
$341,000  bonds  to  improve  and  extend 
water  mains.  11.  K.  Crandall,  city  engr. 

S.  C.,  North  .Augusta — City  receives  bids 
in  summer  extending  mains,  building  wells 
and  1,500,000  gal.  reservoir;  also  installing 
deep-well  and  pressure  pumps,  chlorinating 
apparatus  and  air  compressor.  About  $50,- 
000.  K.  G.  Smith,  400  Harrison  Bldg., 
Augusta.  Ga.,  engr. 

C»a.,  Swainsboro — See  "Sewers." 

Oa..  W'asliinglon — See  “Sewers.” 

Mont.,  Poison — City  plans  to  build  8  in, 
w.ater  mains  in  G  St.  from  4th  to  Cedar 
Sts,  :  6  In.,  in  G  St.  from  4th  to  8th  Sts.  ; 
3rd  St.  from  G  to  M  Sts. ;  Hawthorne  St. 
from  G  to  I  Sts.  ;  5th  St.  from  G  to  D 
Sts. ;  D  St.  from  3rd  to  4th  Sts.  ;  Ist  St. 
from  G  to  F  Sts.  ;  Cedar  St.  from  G  to  F 
Sts.  and  4  in.  in  I  St.  from  Hawthorne  to 
1st  Sts.  Bond  for  $15,000  voted  for  project. 
F.  F.  Faucett,  Poison,  engr. 

Okln..  Altos — City  soon  lets  contract 
building  and  extending  waterworks  system. 
Benham  Eng.  Co..  1300  Colcord  Bldg.,  Ok¬ 
lahoma,  engrs.  Noted  Feb.  2. 

Okla..  Tar  River — City  soon  receives  bids 
building  waterworks  system.  About  $50,- 
000.  J.  F.  Gates,  405  James  Bldg.,  Miami, 
engr. 

Arl*.,  Komrrton — City  having  plans  pre- 
pan  d  by  Olmsted  &  Gillelen.  engrs..  1112 
Hollingsworth  Bldg.,  Los  Angel*  s.  build¬ 
ing  water  system.  About  $70,000. 

Cal.,  Harper — Newport  Mesa  Irrigation 
Dist.  voted  $50,000  bonds  to  build  water 
system.  Address  S.  W.  Clark,  secy. 

Cal.,  Sarramento — City  election  in  May, 
‘to  vote  on  $2,400,000  bonds  to  purchase 
site  and  build  filtration  and  pump  plants 
and  caisson  in  Sacramento  River.  F.  C. 
Miller,  city  engr. 

N.  S.,  Lunenburg — Town  plans  to  lay  1 
ml.  4  In.  watermalns,  also  build  concrete 
sidewalks,  curb  and  gutters.  G.  H,  Love, 
elk. 

Que.,  Matane— See  "Sewers.” 

BIDS  DESIRED 

Pa..  Tamaqua — Until  May  29,  by  Comrs. 
of  AVater  AA'orks.  building  reservoir  on 
Owl  Creek.  Rahn  Twp..  Schuylkill  Co. 
Work  Involves  57.000  cu.yd.  embankment 
and  2000  cu.yd.  mass  and  reinforced  con¬ 
crete,  J.  Harris,  secy. ;  adveristed  in  this 
issue. 

Minn.,  Bralnerd — Until  May  8.  by  city, 
building  water  system.  Work  Involves  (a) 
distribution  system  (1)  furnishing  pipe  and 
castings,  f.  o.  b.  Bralnerd.  (2)  fire  hydrants, 
(3)  valves  and  boxes.  (4)  laying  pipe;  (b) 
open  well,  40  ft,  dlam.,  28  ft.  deep;  (c). 
buildings  including  pumping  station,  pump 
houses,  pump  pits  and  manholes  for  2 
tubular  well  groups  also  800,000  gal.  reln.- 
con.  reservoir;  (d)  pumping  plant  includ¬ 
ing  removal  of  two  6-in.  motor-driven  cen- 
triDigal  pumps  to  new  pumping  station  and 
furnishing  and  Installing  2  motor  and 
engine-driven  centrifugal  pumps  for  well 
system  together  with  necessary  pipe  and 
fittings;  (e)  rein. -con.  water  tower  and  ap¬ 
purtenances  or  steel  water  tower  consisting 
of  300.000  gal.  steel  tank  on  90  ft.  tower. 
D  P.  AVoIfl.  Guardian  Life  Bldg.,  St.  Paul, 
consult,  engr. 

Minn..  New  Vim — Until  Apr.  28.  by  W, 
P.  Bocker.  city  elk  ,  furnishing  and  laying 
3046  ft.  6  In.  and  30  ft.  4  In.  c  .1.  pipe, 
seven  4  In.  gate  valves  and  boxes  com¬ 
pleted.  one  14  In.  sleeve,  two  6  x  6  In. 
crosses,  one  6  x  14  In.  cross,  three  6  in. 
plugs,  5  Are  hydrants.  1460  ft.  I  tn.  lead 
pipe  and  75  service  valve  cocks  and  boxes. 


I’fnh.  Salt  Lake  rit.r — Until  May  5.  by 
A  Cannon,  city  engr..  trenching  and 
laying  1400  ft.  36-48  in.  cement  pipe  Noted 
Jan.  30. 


rRU’KS  .AND  CONTRAt'TS  .AWARDED 

('^Indicates  award  of  contract) 

aAlinn.,  MliineapoIlM — City  will  lay  12 
mi.  6-12  in.  water  mains.  .About  $12,000. 
Work  will  be  done  by  day  labor. 

4tOkla.,  I’lcher — See  “Sewers’ 


Sewers 

PROPOSED  WORK 

Conn.,  Bridgeport— City  soon  lets  con¬ 
tract  building  concrete  and  vitr.  sewers  in 
Lincoln.  Wood  and  Hillside  .Aves..  also 
Evergreen  and  Grand  Sts.  Aliout  $20,000. 
J.  A.  McEIroy,  city  engr.  Noted  F'eli.  13. 

N.  A’.,  BufTalo — City  soon  lets  contract 
laying  vitr.  pipe  sewer  enca.sed  in  concrete 
quicksand  bed,  in  AA’ashington  St.  between 
A’irginia  and  Carlton  Sts.,  involving  700  ft 
20  in  vitr.  pipe  and  2100  cu.yd.  earth 
trenching.  .Aliout  $15,000.  G.  H.  .Norton, 
city  engr.  Noted  Dec.  5. 

N.  Y.,  (ieneva — Bd.  Pub.  AA’ks.  plans  to 
extend  sewer  In  South  Exchange  St, 
About  $15,000,  J,  W.  Brennan,  city  engr. 

Pa..  Beaver  FallH — See  “Streets  and 
Roads.” 

<js..  .SwaiiiNboro — City  voted  $50,000 
bonds  to  build  sewerage  and  waterworks 
systems.  Noted  Apr.  3, 

Ga.,  Washington — City  election  Apr.  28 
to  vote  on  $55,000  bonds  to  enlarge  and 
Improve  sewerage  and  waterworks  sys¬ 
tems.  K.  A.  AVilheit,  mayor. 

Fla.,  Plant  City — City  plans  to  build 
sewers  in  various  streets.  About  $10,000. 

Mleh,  Detroit — City  soon  lets  contract 
furnishing  material  and  building  complete 
lateral  sewer  system  for  Tireman  Park  sub¬ 
division,  involving  14,124  ft.  12-24  In.  vitr. 
pipe,  and  43  brick  manholes.  About  $30,000. 
G.  Jerome,  1331  Majestic  Bldg.,  engr. 

Aris.,  Somerton — City  having  plans  pre¬ 
pared  by  Olmsted  &  Gillelen,  engrs.,  1112 
Hollingsworth  Bldg.,  Los  Angeles,  for  sew¬ 
erage  system.  About  $30,000. 

WaHh.,  Seattle — Bd.  Pub.  Wks.  soon  lets 
contract  building  sewers  in  42nd  St..  Ave. 
S.  and  Empire  AVay,  et  al.  AVork  Involves 
storm  water  over  flow,  catch  basins,  1228  ft. 
48-72  In.  concrete  and  1228  ft.  48-72  In. 
rein. -con.  pipe,  etc.  Bids  will  be  taken  on 
concrete,  brick,  rein. -con.,  etc.  A.  H.  Dl- 
mock,  city  engr. 

Cal.,  Pasadena — City  will  join  with  South 
Pasadena  and  Alhambra  In  constructing 
sewage  treatment  works  on  trl-clty  sewer 
farm.  Bonds  will  be  voted  for  project. 
R.  V.  Orblson,  city  engr. 

Que..  -Matane— City  soon  receives  bids 
building  sewerage  and  waterworks  systems 
About  $70,000.  J.  F.  Greneo,  Chicoutimi, 
engr. 

Que.,  Three  Rivera — City  plans  to  build 
sewers.  About  $15,000.  A.  Bolivar,  elk. 

•Alta.,  Medicine  Hat — City  plans  to  build 
brick  sewage  disposal  plant.  F.  Black¬ 
burn.  elk. 


BIDS  DESIRED 

Conn.,  New  Haven — Until  Apr.  20.  by  city, 
building  storm  water  and  overflow  sewer 
and  appurtenances  in  Munson  St.  and  In 
adjacent  Beaver  Park  lands  between  Canal 
and  Crescent  Sts.  F.  L.  Ford,  city  engr. 

N.  J.,  Newark — Until  May  13.  by  Pas¬ 
saic  Valley  Sewerage  Comn,.  820  Essex 
Bldg.,  building  portion  Oarfleld-AValllngton- 
Passalc  branch  sewer  In  Passaic  and  Gar¬ 
field,  known  as  Garfield  River  Crossing. 
Work  Involves  30  In.  c.  I.  pipe.  60  cu.  yd. 
brick  masonry,  10,000  Ih.  steel  reinforcing 
bars.  130  cu.  yd.  concrete  masonry,  600 
tons  riprap,  5000  lin.  ft.  timber  piles.  800 
cu.  yd.  earth  and  20  cu.  yd.  rock  excav. 
\V.  M.  Brown,  31  Clinton  St.,  engr. 

Ps.,  Erie — Until  May  20,  by  City  Coun¬ 
cil,  for  completion  of  Mill  Creek  F7ood 
Control  Project.  Contract  will  be  let  In  3 
sections.  Involving  following  major  items 
of  work,  covering  8000  Iln.ft.  rein. -con. 
conduit ;  Sect.  3.  involving  95,000  yd.  e^irth 
and  shale  excav..  19,000  yd.  reln.-con. : 
Sect.  4,  73.000  yd.  earth  and  shale  rock 
excav.,  17.000  vd.  reln.-con.  ;  Sect.  5.  (In 
take),  25,000  yd.  earth  and  rock  excav.  and 
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Sowers  (Continued) 

2000  yd.  plain  and  rein.-con.  F.  O.  Lynch, 
city  enRr.  Gannett,  Seelye  &  Flemlnjc,  204 
Ix>cu8t  St.,  Harrisburg,  consult,  engrs. ;  ad¬ 
vertised  in  this  issue. 

O..  Akron — Until  May  19,  by  H.  S.  Morse, 
dir.  pub.  serv.,  Delaware  Bldg.,  building 
sewer  In  Kast  Ave.  from  Maple  St.  to 
Wooster  Ave.  Work  Involves  3900  ft  12-24 
in.  vitr.  pipe,  4700  ft.  30-66  in.  trunk 
sewer  and  35  manholes;  advertised  in  this 
issue. 

O,  Akron — Until  May  21,  by  H.  S.  Morse, 
dir.  pub.  serv.,  Delaware  Bldg.,  building 
sewer  in  West  Kxchange  St.  from  Bowery 
to  Maple  Sts.  Work  involves  3200  lln.ft. 
12-24  in.  vitr.  pipe.  5700  lln.ft.  30-120  in. 
trunk  sewer  and  42  manholes;  advertised 
in  this  issue. 

Mirh.,  Detroit — Until  Apr.  30.  by  Dept. 
Pub.  Wks..  furnishing  labor  and  material 
for  building  and  completing  1251  ft.  sew’er 
In  Harp«‘r  and  (••ratlot  Aves.,  brick  or  mono¬ 
lithic  concrete  or  combination  of  materials. 
.\l)out  560,000.  C.  W.  HubUell,  City  engr. 

Mich..  Pontlar — Until  May  12,  by  C.  W. 
Ham,  city  elk.,  building  sewage  treatment 
woiks  to  include  2052  lln.ft.  outfall  sewer, 
grit  chamber,  2  story  settling  tanks,  trick¬ 
ling  filters,  secondary  tanks,  sludge  bed, 
conduits,  bridge  and  appurtenances  and  In¬ 
volves  34,710  cu.yd.  excav.,  4078  cu.yd. 
rein.-con.,  15,700  cu.yd.  filter  stone  and  35 
Ion  c.l.  piping.  C.  W.  Hubbell.  2348  Pen- 
<it>scott  Bldg.,  Detroit  engr.;  advertised  in 
tills  issue.  Noted  Jan  16. 

WIs.,  KIkhart  Lake — Until  Apr.  28,  by 
Village,  excavating  and  laying  1800-1900 
ft.  10-12  in.  sewer  and  connecting  water 
mains  In  Main  and  Division  Sts.  About 
$12,500. 


PRICES  AND  CONTR.VCTS  AWARDED 
(4^ Indicates  award  of  contract) 

4^Ma««.,  Boston — Comr.  Pub.  Wks.  let 
contract  building  sewer  In  Alger  St..  South 
Boston,  involving  540  ft.  10  in.  vitr.  and 
534  ft.  concrete  pipe.  1200  cu.yd.  earth 
trenching.  4  5  ton  reinforcing  steel,  235 
cu  yd.  rein.-con.,  to  A.  Baruffaldi,  Somer¬ 
ville.  $10,144;  in  Mt.  Ida  Hd.  extension. 
(Dorchester).  604  ft.  12  In.  pipe,  400  cu.yd. 
earth  trenching,  to  Daddarlo  &  Booth  Co., 
Mattapan.  $2666;  In  Charles  St.,  2306  ft. 
12  in.  vitr,  643  ft  15-24  In.  vitr.  clay  and 
38  ft.  2  ft.  6  In.  concrete  pipe.  2000  cu.yd. 
earth  trenching,  2  tons  steel,  515  cu.yd.  con¬ 
crete.  to  C.  M.  Callahan  Co..  25  South  Fair- 
view  St.,  $27,655  ;  in  Northampton  and  Fel¬ 
lows  Sts.,  Roxbury,  50  ft.  12  in.  vitr.,  and 
831  ft.  concrete  pipe.  500  cu.yd.  earth 
trenching,  to  W.  R.  Trap  Rock  Co.,  West 
Roxbury,  $19,517. 

★Pa.,  Pliila. — Dept  Pub.  Wka  let  con¬ 
tracts  building  sewers  In  Pratt  St.  from 
Saul  to  Rutland  Sts.,  to  Whitlng-Tumer 
Go.  Stewart  Bldg.,  Baltimore,  Md..  cost, 
$45,000 ;  in  Godfrey  Ave.  from  10th  to 
Broad  Sts,,  to  K.  Pnscuzxi,  601  I.lncoln 
B’dg .  $75,000  :  in  Limekiln  Pike  from  66th 
to  Andrew  Sts.,  to  D,  McMahon  ICstate, 
Germantown  and  Chelton  Aves.,  $26,000; 
in  Broad  St.  from  68th  Ave  to  Summit  St 
and  7th  St.  from  Bristol  to  Cayuga,  to  P. 
Ellis.  3342  North  11th  St..  $9700;  in  Pollock 
St.  from  26th  to  30th  Sts.,  to  E.  H.  Vare, 
1120  Race  St.  $175,000. 

★O.,  rieveland — City  let  contract  to 
George  Bros.,  1148  Bolivar  Rd.,  building 
sewers  in  sections  of  East  140th  St,  $10,- 
607.  Clermont  Rd.,  $6203,  Larchmont  Rd., 
$ll,fl9.‘>.  involving  5430  ft.  12-24  in.  pipe 
and  1360  ft.  No.  3  C  brick  sewer;  to  A.  J. 
Galvin,  I-ennox  Bldg.,  East  135lh  St., 
$l.'i82.  East  129th  St..  $1950,  Chapleside 
Ave.,  $6120.  East  132nd  St.,  $1465,  I.,orenzo 
Ave.,  $2730.  tii.st  134th  St.  $3325.  involv¬ 
ing  5220  ft.  12-24  in.  pipe;  to  D.  Pfahl, 
724  Guardian  Bldg.,  East  139lh  St..  $3522, 
i)ove  Ave.,  $3830,  involving  2600  ft.  12-24 
in.  pli>e ;  to  Gallagher-Burke  Co.,  1339 
Irene  Ave..  Dunlap  Ave.,  $2,550.  Continental 
Ave.,  $3602.  involving  1390  ft.  12-18  in. 
I>ipe ;  to  River  Constr.  Co..  12109  Mayfield 
ltd.,  Bessemer  Ave..  $4911,  involving  700 
ft.  12-24  In.  pipe  :  to  Water  &  Sewer  Impvt. 
Co.,  The  Arcade.  Daniel  Ave.,  $1965, 
Greenwich  Ave.,  $39.39,  Eliot  Ave.,  $1989, 
involving  2330  ft.  12-20  in.  pipe;  to  lan- 
netta  Bros.,  2064  East  125th  St..  East  97 
Pi.,  $771,  involving  220  ft  12  In.  pipe; 
to  Frederick  &  Hosalne.  635  Bradley 
t'ourt.  West  11th  St.,  involving  1360  ft 
12-15  In  pipe,  $4147;  to  H.  Hahn.  2973 
East  78th  St.,  Calcutta  .\ve..  1290  ft. 

12-18  in.  pliK*.  $3804  ;  to  G  S.am.  2418 
(.Vntral  .\ve..  Ridpath  .\ve,.  $1981.  Trafal- 


ger  Ave.,  $9560,  involving  2060  ft.  12-26 
in.  pipe  ;  to  N.  Salem,  237  Bradley  Court, 
East  160th  St.,  690  ft  12  and  15  in. 
pipe,  $1638;  to  A  C.  Hattendorf.  13601 
6th  Ave.,  Gritting  Ave.,  $5800,  East  135th 
St.,  $1975,  East  157th  St,  $1484,  East  156th 
St.,  $3697,  involving  3550  ft  12-18  In.  pipe; 
to  W.  P.  Gibbons,  340  Leader-News  Bldg., 
East  160th  St,  $735,  Arbor  Ave.,  $3457, 
East  163rd  St,  $763,  East  170th  St,  $1697, 
involving  2620  ft  12-18  In.  pipe;  to  W. 
McDowell,  10319  Miles  Ave.,  East  105th 
St,  $1491,  East  108th  St,  $2712,  East  30th 
St,  $58,947,  Melch  Ave.,  $3857,  involving 
2080  ft  12-20  in.  pipe  and  1810  ft  No. 
3-6  C  brick  sewer.  All  vitr.  pipe. 

★Mirh.,  Detroit — Dept  Pub.  Wks.  let 
contract  trenching,  backfilling  and  laying 
4786  ft.  5  ft.  6  in.  cylindrical  sewer  In  Alter 
Rd.  and  Mack  Ave.,  to  J.  M.  Affeld,  Ford 
Bldg.,  $77,040  ;  2158  ft.  24  in.  vitr.  crock 
sewer  arms  in  Llvernols  Ave..  to  R.  D. 
Baker.  1454  Penobscot  Bldg.,  $6000.  Noted 
Apr.  10. 

★Kan.,  Donglae — City  let  contract  build¬ 
ing  .sanitary  sewerage  system,  to  Burt 
Constr.  Co.,  Hutchinson,  $34,05S.  Noted 
Apr.  3. 

★Okla.,  PIcher — City  will  build  storm 
sewerage  system.  Plans  include  concrete, 
segmental  block  or  bitulithic  sewers  and 
c.  1.  water  mains.  About  $250,000.  W^ork 
will  be  done  by  day  labor  under  the  super¬ 
vision  of  McInto.sh-Walker  Eng.  Co.,  Okla¬ 
homa.  City  will  furnish  material.  Noted 
Mar.  20. 

★Idaho,  Momoow — City  let  contract  install¬ 
ing  vitr.  cla.v  salt-glazed  sewer  pipe,  to 
Washington  Brick  &  Lime  Co.,  South  151 
W'ashington  St.,  Spokane,  Wash.  About 
$14,000.  Noted  Mar.  20. 

★ral.,  San  Loin  Ohlspo — City  let  contract 
building  cement  pipe  storm  drain  in  Marsh 
St.,  et  al.,  to  M.  Chutuk,  1506  Pleasant 
St..  Los  Angeles,  $16,809.  Work  involves 
6348  ft.  10-24  In.  concrete  pipe.  13  man¬ 
holes  and  45  catch  basins.  Noted  Feb.  6. 

★  Qne.,  Sherbrooke — City  will  build  sew¬ 
ers  in  various  .streets.  About  $40,000. 
Work  will  be  done  by  day  labor  under 
supervision  of  T.  Tremblay,  city  engr. 


Bridges 

PROPOSED  WORK 

N.  Y.,  Leroy — City  having  estimates  made 
and  plans  prepared  for  rein.-con.  bridge 
over  Oatka  River,  20  ft.  drive  roadway  and 
6  ft.  sidewalks,  to  connect  Lake  and 
Church  Sts.  City  plans  election  soon  to 
vote  on  bonds  for  project  Address  D.  J. 
O’Shea,  Leroy. 

IlL,  Chicago— See  “Streets  and  Roads." 

Okla.,  Miami — Comrs.  Ottawa  Co.  plan  to 
build  bridge  over  Spring  River.  About 
$16,000. 

Artz.,  Clifton — City  and  Greenlee  Co. 
each  voted  $5000  t>onds  to  build  bridge 
over  Chase  Creek  here.  Noted  Feb.  27. 

Wash..  Walla  Walla — AValla  Walla  Co. 
(W'alla  W:Ula)  and  Franklin  Co.  (Pasco) 
voted  $230,00  bonds  to  build  concrete 
bridge  over  Snake  River  between  Burbank 
and  Pasco.  Noted  Mar.  27. 

Or*..  Moro — State  Highway  Comn.,  Port¬ 
land,  soon  lets  contract  building  7  steel  plate 
girder  bridge  over  Deschutes  River  near 
Miller  Sta..  Involving  600  cu.yd.  class  A 
concrete.  400  cu.yd.  class  B  concrete,  70,000 
ibs.  reinforcing  stetd  and  1250  lln.ft.  rein¬ 
forced  concrete  rail.  S.  Benson,  chn. 
Noted  Jan.  2. 

Ore.,  Moro — State  Highway  Comn.,  Port¬ 
land,  soon  lets  contract  building  bridge  over 
John  Day  River,  consisting  of  two  126  ft. 
wootlen  {russ  spans,  involving  400  lin.  ft. 
wood  piling.  350  cu.yd.  class  B  concrete. 
250  lln.ft.  wooden  approaches.  Alternate 
bids  for  80  tons  structural  steel.  S.  Bensen, 
chn.  Noted  Jan.  2. 

C»l..  Son  Diego — City  voted  against  prop¬ 
osition  to  construct  steel  bridge  over  San 
Diego  River  at  Old  Town.  About  $60,000. 
Noted  Feb.  6. 

<loe..  8te.  Ann*  D*  La  Perade— City  soon 
let.s  contract  building  concrete  and  steel 
bridge.  75  ft.  long.  18  ft.  wide,  over  Gen- 
dpon  River.  I.  E.  Vallee.  Parliament  Bldg., 
Quebec,  engr.  Noted  Apr.  10. 


Qii*„  Kt,  Valerien — City  li:i,|  j  < 
pared  for  3  concrete  and  sit  el  , 

E.  Vallee,  Parliament  Bldg  ,  Qu.  i 

Ont.,  Timmons — Town  and  Teie  imin.. 
and  Northern  Ontario  Ry.  Comn.,  churrh 
St..  Toronto,  having  plans  prepai  .  ,1  for 
steel  bridge  on  5th  Ave.  About  flouiio 
Cost  will  be  borne  equally  by  town 'ii.i 
railway.  H.  E.  Montgomery,  Tuumoil 
engr, 

BIDS  DESIRED 

Mass.,North  Adams — Until  May  3  by  i 
H  Temple,  comr.  pub.  wks..  buildinc  uiy 
ft  rein.-con.  arch  bridge  on  West  Mam  St 
28  ft.  wide,  consisting  of  80  ft.  ci.ar  snan 
single  arch.;  advertised  in  this  ls^ue. 

Pa.,  PittNbnrgh — Comrs.  Alleghenv  Co 
receiving  bids  repairing  floor  of  iiridm- 
over  Allegheny  River,  at  entrance  to  High 
land  Park,  involving  30,000  ft.  B  M  whn,. 
oak  lumber.  About  $15,000.  Plans  now  l.e. 
Ing  figured  by  bidders.  J.  G.  Chalfont* 
Room  301,  Courthouse,  engr. 

N.  r.,  Beaufort — See  "Ebccavation  and 
Dredging.' 

Oa.,  Thomasvill* — Until  May  K.  bv 
Comrs.  Thomas  Co.,  building  rein.-con 
bridge.  4}  ml.  from  here.  About  $ti3.«()0 
J.  B.  McCrary,  3rd  Natl.  Bank  Bldg.  .\i- 
lanta,  engrs.  Noted  Mar.  13. 

Oa.,  Valdosta — lentil  May  15,  bv  Comrs 
Ixtwndes  Co.  building  rein  -con.  bridge  over 
W'ithlacoochee  River.  About  $58,000.  j 
B.  McCrary  Co.,  3rd  Natl.  Bank  Bldg. 
Atlanta,  engrs.  Noted  Apr.  10. 

Illinois — See  “Streets  and  Roads” 

la.,  Denison — Until  Apr.  30,  by  Bd 
Supervs.  Crawford  Co.,  building  12  con¬ 
crete  box  culverts,  2  I  beam  bridges  on 
concrete  abutments  and  2  pony  truss 
bridges  on  concrete  abutments.  About 
$27,000.  H.  B.  Fishell,  co.  engr. 

la.,  Leon — Until  Apr.  29.  by  Bd.  .'tupens 
Decatur  Co.,  building  2  concrete  box  cul¬ 
verts,  2  concrete  slab  bridges  and  3  1  beam 
bridges.  About  $17,900.  Work  involv.s 
8655  cu.yd.  rein.-con.,  10  tons  structural 
and  23i  tons  reinforcing  steel  and  2992 
lln.ft.  wooden  piling.  O.  Sjolander,  co. 
engr. 

Mo.,  St.  Louis — Until  May  13,  by  P.d 
Pub.  Serv.  building  rein.-con.  bridge  over 
f)ak  Hill  branch  of  Missouri  I’acifle  Ity 
tracks  on  Southwe.st  Ave.  -thoul  |35,<o>0 
L.  R.  Bowen,  city  engr.  Noted  Jan.  30 

.\rk.,  Jonesboro — See  “Excavation  and 
Dredging.” 

Arlt.,  Potfonwood — Until  May  19.  by 
State  Highway  Comn.,  Phoenix.  Iiuilding 
bridge  over  Verde  River  here.  About  $40,- 
000.  T.  Maddock,  state  engr. ;  advertised 
In  this  issue. 

Ont.,  Owen  Sound — Until  Apr.  28.  l>y  .1 
Johnson,  supt.  Grey  Co.  Rds.,  buildingVsieei 
bridge  with  73  ft.  span.  In  Normandy  Twii 
abutments  and  concrete  flooring,  rroitc 
includes  removal  of  fallen  areb  ;  also  Ullini; 
sinkhole  on  Toronto  and  S.v<lenhain  IM 
ml.  north  of  Mardale,  involving  12,0o  i  r  i 
yd.  R.  McDowall,  co.  engr. 

Sask.,  rnnora— Dept.  Highways,  negins 
receiving  bids  building  steel  bridge  I"! 
ft.  long  with  concrete  abutment,  over^  .V'-- 
sinboine  River,  east  of  Tadmore.  b.  J 
Latta,  minister  highways 

PRICES  AND  CONTRACTS  AW.IRDCl* 
(★Indicates  award  of  contract) 

8.  C.,  Marlon — See  “Streets  and  Roads  " 

★  la..  Davenport — Comrs.  Scott  Co  let 
contract  building  13  concrete  box  ciilvetls 
1  I  beam,  1  concrete  deck  girder  and  .  von- 
Crete  slab  brldgvs,  to  O.  Sheldon.  811  -1st 
St ,  $24,798.  Work  Involves  1055  vu  yu 
rein.-con.,  7i  tons  structural  ,und  31  lon'^ 
reinforcing  steel  and  816  lln.ft.  wooden 
piling. 

★In.,  Des  Moines — Comrs.  Polk  Co  let 
contract  building  19  concrete  l>ox  culveri- 
and  1  extension  to  concrete  j*’  !'  i",. 

Lambert  Co.,  405  Utica  St..  *15,298  Work 
involves  602  cu.yd.  rein.-con.  and  1 1  tons 
reinforcing  steel. 

la.,  Eldora — Comrs.  Hardin  Co.  b  t  ex¬ 
tracts  building  1  I  beam  bridge  and  1  deck 
girder  bridge,  to  Flfleld  Constr.  Co..  W  tt.r- 
loo,  $5286  ;  1  concrete  slab  bridge  i  i 
beam  bridge  and  1  deck  girder  bridge,  t 
J.  Wagner,  Swea  City.  $9092;  2 
deck  girder  bridges.  1  concrete  slab  l.r<«e 
and  1  concrete  box  culvert.  A.  "son 
Constr.  Co..  Waterloo,  $12. <22;  1  rainlo 
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.rrh  bri  lfte  and  1  i>ony  truss  bridRe,  N.  M. 
itark  »V  Co.,  1215  Mulberry  St..  Des 
\liiint'  }30,570.  Work  involves  2392  cu.yd. 
rain -con  72  ton.s  structural  and  92  tons 
[elnforcitiR  steel  and  10,784  lln.rt.  wooden 
Noted  Apr.  3. 


(.rundy — Comrs.  Grundy  Co.  let 
ontratt.«  buildinR  7  concrete  box  culverts 
and  1  concrete  slab  bridRC,  to  F.  k'uller 
i  Son  Crundy  Center,  cost  J3157  ;  3  con¬ 
crete  box  culverts,  3  I  beam  bridRes  and  1 
iionv  tru.ss  bridRe,  to  Des  Moines  BridRo 
L  Iron  Co  Tuttle  St.  between  9th  and  11th 
V  n.s  Moines,  $15.fi5fi.  Work  involves 
6t!7  cu  yd.  rein. -con.,  36J  tons  structural 
Old  2"i  tons  reinforcing  steel. 


*Ia  Jefferson — Comrs.  Green  Co.  let 
■  ontracts  building  55  x  16  ft.  pony  truss 
iiridge.  to  It.  F.  Shackleton,  Perry,  J5300 : 
two  24  x  18  ft.  concrete  slab  bridges  and 
two  40  X  18  ft.  spans  deck  girder  bridges, 
K  K  Marsh  &  Co..  Center  St.  Dam,  Ties 
.Moines,  $15,116.  Work  involves  699  cu.yd. 
rein.-con..  11  tons  structural  and  26  tons 
reinforcing  steel  and  3840  lin.ft.  wooden 
liiling 


^Minn.,  Wabiishn — Comrs.  Wabasha  Co. 
let  contract  building  Bridge  Xo.  2991,  40 
ft  span,  Xo.  2992,  30  ft.  span,  and  No. 
2993.  60  ft.  span,  to  Independent  Bridge 
Co.,  lool  Metropolitan  Life  Bldg.,  Minne¬ 
apolis,  $13,084. 


W  asji.,  Adiia — Comrs.  Lewis  Co.,  (Che- 
halis),  received  bids  Apr.  7,  building  220 
ft.  steel  sitan  bridge  with  600  ft.  approach, 
li;  ft  wide,  over  Chehalis  Iliver,  here,  from 
Portland  Bridge  Co.,  Yeoh  Bldg..  Portland. 
$:’9,8iio ;  I’nion  Bridge  Co..  Portland.  $30,- 
y90  without  concrete  piers;  $31,590  with 
concrete  piers.  Noted  Mar.  2n. 


^Oiit.,  Ottawa — Dept.  Pub.  Highways, 
Toronto,  let  contract  building  192  concrete 
culverts  and  12  bridge  abutments,  here,  to 

I,.  .Mien,  Belleville.  About  $125,000.  Noted 
.Mar.  27  under  "Streets  and  lloads." 


Structural  Steel 

BIOS  UESIRKIt 

\.  J.,  Newark — See  "Sewers." 

In.,  broil — .See  “Bridges." 

Minn.,  liraiiierd — See  "Waterworks.” 
saxk.,  t'aiiora — See  “Bridges." 

I’KK  Ks  .\Nn  fONTBACTS  .\W.\KI>ED 
(ttindicates  award  of  contract) 

!»..  bldora — See  “Bridges.” 

U.,  (iriind.v — See  “Brldgee.” 


Reinforced  Concrete 

PKUPOSED  WORK 

I’a.,  Pitthliorgli — See  “Industrial  Works." 

III.,  ( liirago — See  “Industrial  Works." 

Aril,,  Jerome — See  “Buildings," 
tVa%li„  Walla  AValla — See  “Bridges.” 

Que,,  8U  Vairrien — See  “Bridges.” 

KIDS  DESIRED 

(•a.,  Thomaavllle— See  “Bridges.” 

•  ■a.,  ValdoNta — See  "Bridges.” 
in.,  Ileiilson — See  “Bridges." 
la..  Is-on — See  "Bridges.” 

Minn.,  itrainrrd — See  “Waterworks.” 

Mo.,  St.  Jaialn — See  “Bridges.” 

Tex.,  Dalian — See  “Streets  and  Roads.” 
lb  C.,  Prinrr  Rupert — See  “MiscellaneouB.’ 

I’KK  KS  AND  CONTRACTS  AAVARDED 
(^Indicates  award  of  contract) 
*Manii.,  itovtoii — See  “Industrial  Works,” 
*R.  I.,  I‘rnvideiire — See  "Miscellaneous." 

♦  lib.  Chiragn — See  “Industrial  Works.” 
"In.,  Two  Rivera — See  “Industrial  Works.” 
la,,  Duxeiiport — See  “Bridges.” 

la..  Den  MoliieH — See  “Bridges.” 
la.,  Klilora-  -See  “Bridges." 
la.,  (iriinil.v — See  “Bridges.” 

Minn..  Cloquet — See  “Buildings.” 

♦hnf  .  Ottawa — See  “Bridges.” 


Streets  and  Roads 

rROPOMED  WORK 

Conn.,  .MIdillelown-  City  voted  $15,000 
bonds  to  tar  inac8'’aiii  various  streets.  J. 
M.  Lucey,  city  eiigr. 

N.  Y.,  Amuterdain— City  soon  receives 
bids  paving  East  Main  SL  from  Market 
to  Hamilton  Sts.,  creosoted  wood  block, 
cost  $16,tMiO;  Fonda,  Johnstown  &  tJlovers- 
vllle  It.  U.  reiiulred  to  pave  with  concrete 
2  ft.  on  each  side  of  rails.  A.  Fitzgerald, 
elk. 

A',,  Buffalo — City  soon  lets  contract 
repaving  Main  St.,  58  ft.  w’lde,  involving 
10,574  sq.yd.  asphalt  on  6  in.  concrete  base, 
cost  $59,000;  Bird  Ave..  30  ft.  wide.  20,- 
042  sri.fl.  asphalt  on  6  In.  concrete  base, 
$110,000;  Smith  St.,  28  ft.  wide,  4008  sq.yd. 
asphalt  on  6  in.  concrete  base,  $22,000 ; 
Indian.a  St.,  26  ft.  wide,  1756  sq.yd.  as¬ 
phalt  on  6  In.  concrete  base,  $10,000;  Nor¬ 
wood  St.,  30  ft.  wide.  3625  sq.yd.  asphalt 
on  6  In.  concrete  base.  $20.o00 ;  repaving 
and  repairing  curbs  on  Curti.ss  St.,  30  ft. 
wide.  16,111  sq.yd.  asphalt  on  6  in.  concrete 
ba.se,  etc..  $90,000 ;  paving  Kdgewood  St.. 
26  ft.  wide,  4135  sq.yd.  asphalt  on  6  in.  con¬ 
crete  base,  $23,000 ;  Alleghany  St..  24  ft. 
wide,  2676  sq.yd.  asphalt  on  6  In.  concrete 
base,  $15,000.  G.  H.  Norton,  city  engr. 
Noted  Jan.  30. 

N.  A'.,  Oreeii  iHland — Troy  P.  O. — Village 
trustees  plan  to  Issue  bonds  to  repave  Al¬ 
bany  Ave.  and  Arch  St  About  $22,000. 

N.  A’.,  Little  Falls — City  having  plans 
prepared  fiaving  various  streets.  Flection 
will  be  held  to  vote  on  $100,000  bonds  for 
project.  G.  1.  Oakley,  city  engr. 

N.  Y.,  RorhrHter — City  plans  to  pave  Ice¬ 
land  Park,  cost  $18,500;  Randolph  St, 
$45,000 ;  and  concrete  walks  In  Kossuth 
and  Maple  Sts.,  $16,800.  A.  C.  Poole,  city 
engr. 

V.  A’.,  St.  Jolinsvllle — Village  soon  re¬ 
ceives  bids  paving  South  Division  St.,  27  ft. 
wide,  cost  $9257 ;  Hough  St.,  24  ft  wide. 
$8216;  Fast  Liberty  St  ,  20  ft.  wide.  $6420, 
all  6  in.  concrete  with  asphalt  top  and  artl- 
flelal  curbing.  A.  Kornburst.  pres,  village 
bd.  A.  Vroomans,  St  Johnsvllle,  engr. 

V.  A’..  Salainanea — City  election  Apr.  29, 
to  vote  on  $60,000  bonds  to  Improve  and 
Itave  roads.  G.  H.  Klliott,  city  elk. 

N.  A’..  Syraruse — City  having  plana  pre¬ 
pared  extending  Kirkpatrick,  Solar,  Bettr, 
North  Oeddea  and  Leavenworth  Sts.  AVork 
consists  of  grading,  paving,  sewer  and 
water  extensions  and  several  other  head 
crossings.  Cost  between  $350,000  and  $400,- 
000.  H.  C.  Allen,  city  engr. 

N.  Y.,  Syracuse — City  had  plans  pre¬ 
pared  paving  Kuskln  Ave.  from  Summit  St. 
to  Clalremont  Ave.,  Portland  cement  con¬ 
crete,  cost  $8103;  Claredon  St.  bituminous 
concrete.  $2610 ;  Bear  St.  from  North  Sa- 
llna  St.  to  Sunset  Ave.,  asphalt,  $14,000; 
Leavenworth  Ave.  from  Tracy  to  Wilkin¬ 
son  Sts.,  bituminous  concrete,  $4330  ;  Tracy 
St.  from  Plum  to  Van  Rensselaier  Sts.,  vitr. 
block,  $32,910;  Glenwood  Ave.  Intersection, 
bituminous  concrete,  $4730.  H.  C.  Allen, 
city  engr. 

N.  A’.,  Troy — City  plans  to  improve  Hill 
St.,  entrance  to  Prospect  Park.  About 
$20,000.  A.  E.  Roche.  City  engr. 

N.  J.,  Jersc.v  City — Bd.  Freeholders  Hud¬ 
son  Co.  plan  to  Improve  Paterson  Plank  Rd. 
from  Summit  to  Palisade  Aves.,  granite 
block.  About  $25,000. 

N.  J.,  Jersey  City — City  having  plans 
prepared  for  grading,  paving  and  building 
sewer  In  Johnston  Ave.  between  Grand  St. 
and  Cornellson  Ave.,  chipped  paving  block. 
About  $10,000. 

N.  J.,  AVo«>dcIlir — Town  plans  to  Improve 
30th  and  35th  Sts.,  asphalt  and  bitun^ous 
surface.  About  $26,000  each. 

Pa.,  Beaver  FallR — City  election  June  28 
to  vote  on  $125,000  bonds  to  pave  and  im¬ 
prove  various  streets  and  build  sewage  dis¬ 
posal  plant. 

Md.,  Towson — Baltimore  Co.  plans  to  Im¬ 
prove  3.05  ml.  Hanov»r  Rd.  from  Glyndon 
to  Carroll  Co.  line,  concrete  or  macadam. 
State  will  appropriate  half  of  cost.  J.  N. 
Mackall,  601  Garrett  Bldg.,  Baltimore,  engr. 

A%’.  A’ a.,  Edgewood  (VTteellng  P.  O  ) — City 
Council  receives  bids  about  June  paving  and 
curbing  12,000  sq.yd.  Hawthorn.  Heiskell. 
Vista,  Elm,  North  and  South  Parks  Sts.,  30 
ft.  wide,  vltr.  brick,  bituminous  macadam  or 
concrete.  About  $30,000.  Kohler  &  Con¬ 
rad,  Wheelln.T.  engrs. 

8.  C„  Tork — York  Co.  election  May  10 
to  vote  on  $60,000  bonds  to  Improve  roads. 


<ia.,  Brnnxwlrk — City  voted  $160,000 
Imnds  to  pave  streets.  Noted  Feb  27. 

<au..  Jefferson — Jackson  Co  election  Ma.v 
3  to  vote  on  $100,000  bonds  to  build  roads 

(ia.,  Rome — Floyn  to.  plans  to  build  con¬ 
crete  road  from  her*  to  Llndule.  About 
$100,000.  Government  will  appropriate 
$50,000  toward  coat. 

Oa.,  ThomaHVlIle — Thomas  Co.  plans  elec¬ 
tion  Apr.  29  to  vote  on  $700,000  bonds  to 
build  roads  and  bridges.  S.  L  Heald,  elk 

Ha.,  Daytuna — City  plans  election  soon  to 
vote  on  $300,000  bonds  to  pave,  drain  and 
Tiulld  sewers  In  9  ml.  principal  streets 
Co(iuina  rock  with  asphalt  surface  will 
probably  be  use<l. 

Flu.,  rensarola — Comrs.  Escambia  Co 
plan  to  build  road  from  Mlllvlew  to  Lillian 
Bridge,  thereby  connecting  Pensacola  with 
adjoining  land  in  Baldwin  Co.,  Ala. 

.AIIhh.,  Rolling  Forks — Bd.  Supervs.  Shar¬ 
key  Co.  plans  to  build  37  ml.  road.  About 
$500,000.  E.  L.  Fontaine,  Ljons,  engr. 

Miss.,  Timira — Comrs,  Tunica  Co.  re¬ 
jected  bids  received  Apr.  14  grading,  grav¬ 
eling  and  ilralning  13  ml.  roads  In  Bd.  Dlst. 
No.  3.  New  bids  soon.  Noted  Mar.  20. 

I,a..  Lakri  Providence — Blast  Carroll  Par¬ 
ish  I’ollce  .Jury  plans  election  to  vote  on 
$325,000  bonds  to  build  roads  to  Include  40 
ml.  highway  from  Arkansas  to  Madison 
Parish  line.  Government  will  appropriate 
$325,000.  if  election  carries. 

Ind.,  Terre  Haute— Bd.  of  Wks.  soon 
lets  contract  grading  and  paving  i  ml.  Pop¬ 
lar  St.,  36  ft.  wide.  Work  Involves  11.600 
sq.yd.  asphalt,  8  in.  concrete,  wood  block 
or  415,000  brick  on  5  In.  concrete  base. 
6000  cu.yd.  grading  and  950  sq.ft.  4  In. 
concrete  sidewalks.  R.  B.  Koemer,  Terre 
Haute,  engr. 

Mleh.,  Detroit — City  soon  lets  contract 
resurfacing  roadways  In  Belle  Isle  Park, 
involving  50,000  sq.yd.  sheet  asphalt. 

'  About  $100,900.  W.  T.  Dust,  Farwell  Bldg., 
comr. 

Alirh.,  Oakwnod  (Oxford  P.  O.) — City 
pl.ms  to  pave  and  shape  1  ml.  Fort  St.  from 
Rouge  River  Bridge  to  city  limits.  18  ft, 
wliU-.  conrrete.  About  $24,500.  H.  L.  Rus¬ 
sel,  505  Moffat  Bldg.,  Detroit,  engr. 

III.,  (iilrago — City  voted  $1,250,000  bonds 
to  finish  widening  12th  St.,  to  Include  via¬ 
duct  and  bridge.  J.  Ericson,  city  engr, 

III.,  Clilrago — Cook  Co.  soon  lets  contract 
building  16,124  lln.fL  Lincoln  Highway,  ex¬ 
tending  east  from  Matteson  V’lllage,  (.a) 
bituminous  concrete,  (b)  Portland  cement 
concrete,  18  ft.  roadway,  6  ft.  earth  shoul¬ 
ders,  cost,  (a)  $102,840;  (b)  $82,253  ;  10.- 
241  lin.ft.  Chicago-Waukegan-Milwaukee 
Rd..  extending  north  from  Milwaukee  Ave.. 
-Niles  Village,  (a)  $65,687  ;  (b)  $50,497  ; 
31,784  lin.ft.  Lincoln  Highway  extending 
east  from  South  Chicago  Heights,  (a) 
$216,189;  (b)  $175,596  ;  22,729  lin.ft  Chi¬ 
cago- W'aukegan-Milwaukee  Rd.  extending 
north  from  Dempster  St.  In  Morton  Grove 
Village,  (a)  $136,042  ;  (b)  $106,872.  B  D. 
Barker.  County  Bldg.,  supt.  highways. 
Noted  Sar.  20. 

AYls.,  Superior — City  soon  receives  bids 
paving  74  blocks  with  concrete.  About 
$250,000.  E.  A.  Banks,  city  engr. 

Ia.,  Carroll — Bd.  Supervs.  Carroll  Co. 
soon  receives  bids  paving  18  mL  Lincoln 
Highway.  18  ft.  wide,  concrete  or  mono¬ 
lithic  brick.  About  $216,376.  O.  K  HllL 
CO.  engr. 

Ia.,  DeniHon — Comrs.  Crawford  Co.  soon 
receives  bids  paving  7  ml.  Lincoln  High- 
wav.  18  ft.  wide,  monolithic  brick  on  5  In. 
concrete  base.  About  $250,000.  H.  B. 
Fishell,  CO.  tngr. 

Ia.,  Jefferson — Bd.  Supervs.  Greene  Co. 
soon  receives  bids  paving  5  ml.  Lincoln 
Highway  and  2  ml.  Mill  Rd.,  18  ft  wide, 
concrete  or  monolithic  brick.  About  $175,- 
000.  H.  W,  Thompson,  Courthouse,  (Jrand 
Junction,  engn*. 

Ia.,  Spencer — Bd.  .Supervs.  Clay  Co.  soon 
receives  bids  paving  8  ml.  Lake  O'koboji  Rd., 
18  ft.  wide,  concrete  or  monolithlo  brick. 
About  $240,000.  V’.  McCown,  co.  engr. 

Allnn.,  Carlton — Comrs.  Carlton  Co.  soon 
receive  bids  grading  and  graveling  8  ml. 
Federal  Aid  Project  No.  17.  24  ft.  wide. 
About  $38,000.  P.  D.  Mold,  Carlton,  engr. 
Noted  Apr.  10. 

Allnn.,  Dulntb — City  plans  to  pave  2  ml 
Woodland  and  AVallace  Aves.,  42  ft.  wide. 
About  $200,000.  L  A.  Ayers,  city  engr. 

Mlnn„  Dolnth — Comrs.  St.  Louis  Co. 
plan  to  issue  $6,000,000  bonds  to  build 
250  ml.  highways.  R  AV.  Acton.  212 
i'ourthouse.  engr. 


Strefts  atid  Hoads  (Continued) 

Minn.,  Faribault — Comrs.  Itice  Co.  plan 
to  KTa'de  14  ml.  road,  24  ft.  wide  and  ftravel 
!t  ml.,  involving  10.000  cu  yd.  surfacing  and 
113,000  cu.yd.  excav.  About  $64,000.  W. 
1*.  Chapman,  co.  engr. 

Minn.,  Virginia — City  plans  to  pave  1  mi. 
Chestnut  St.,  30  ft.  wide,  and  2  alleys  on 
either  side,  18  ft.  wide.  About  $30,000. 
K.  F.  Johnson,  city  engr. 

Kan.,  Wellington — Comrs.  Sumner  Co. 
plan  to  hard  surface  8.5  mi.  Meridian  High¬ 
way  from  Wellington  to  South  Haven  Tw-p. 
J.  W  Mavity,  co.  engr. 

Mont.,  Ilutte— City  plans  to  pave  Rx- 
celslor  St.,  bitulithic  or  wood  Mock.  Cost 
l*etween  $11,000  and  $17,000.  W.  H.  Ellis, 
Hutte,  engr. 

.Mont.,  I.ibby — Lincoln  Co.  plans  to  build 
roads.  AI>out  $10,000  available.  S.  S. 
Craig,  engr. 

Mont.,  Terry — Prairie  Co.  plans  to  grade 
30  mi  road  and  build  several  short  span 
timber  bridges.  ,\bout  $18,000  and  $8000 
re8p«*ctively.  W.  Mackin.  Terry,  engr. 

Mnnt.,  White  Sulphur  Springs — Meagher 
Co.  plans  to  grade  15  ml.  road  from  White 
Sulphur  Springs  to  Sheep  Creek,  cost 
$15,000;  10  mi.  Deep  Cre*  k  Hd..  $10,000; 
12  ml.  road  from  Copperopolis  to  Martins- 
dale.  $10,000,  and  20  ml.  road  from  W'hite 
Sulphur  Springs  to  Ft.  Ixtgan.  $10,000.  E. 
R.  Lausted.  White  Sulphur  Springs,  engr. 

Mo.,  St,  laiuis — Bd.  Pub.  Serv.  soon  re¬ 
ceives  bids  building  boulevard  from  12th 
St.  and  Chouteau  Ave,  to  12th  St.  and  Park 
Ave.,  80  ft.  wide.  About  $240,000.  W,  W. 
Homer,  city  engr 

Mo.,  St.  Ia>uiH — City  having  plans  pre¬ 
pared  widening  1  ml.  Vandeventer  Ave. 
from  Chouteau  Ave.  to  Market  St,,  from 
60  to  80  ft.,  and  redressing  with  granite 
block,  cost  $170,000;  extending  Skinker 
Ave.  from  Delmar  to  Hodaimont  Aves.,  J 
ml.  long,  80  ft.  wide.  $44,000;  Outer  Belt 
Project,  al.so  Dillon  Ave  from  Forest  Park 
to  River  des  Peres  Project  W.  W.  Homer, 
city  engr. 

Arixona — State  Highway  Comn.,  Phoenix, 
plans  to  build  roads  to  cost  $1,750,000  (part 
of  this  is  contingent  on  equal  appropriation 
by  various  counties).  T.  Maddox,  state 
engr. 

Arlx.,  ItlHbee — City  plans  to  spend  $200,- 
000  to  paye  streets.  P.  H,  Halleck,  city 
engr. 

Aril.,  Clifton — Greenlee  Co.  voted  $200,- 
000  bonds  to  build  highways  between 
Morencl  and  Metcalf  and  through  Wards 
canyon.  $50,000  federal  funds  will  be  ap¬ 
propriated  for  project.  Noted  Feb.  27. 

Arix.,  Phoenix — City  receives  bids  about 
May  15  paving  3rd  Ave.  between  Van  Buren 
and  Fillmore  Sts,.  21  in.  bituminous  con¬ 
crete  biuse  an#  1  i  in.  bitulithic  wearing 
surface.  About  $25,368  Work  involves 
8569  .«q.yd.  paving.  8569  .K<i,yd.  grading. 
3806  lin.ft.  combination  curb  and  gutter. 
528  lin.ft.  single  curb,  26  lin.ft.  single  and 
201  lin.ft.  valley  gutter.  L.  B.  Hitchcock, 
city  engr. 

Arix.,  Phoenix — Comrs.  Maricopa  Co.  plan 
election  in  May  to  vote  on  $4.otm,000  bonds 
to  repair,  improve  and  build  272  ml.  hard 
surfaced  road,  R.  C.  Perkins,  co.  engr. 

WaMh..  Colfax — Comrs  Whitman  Co 
soon  receive  bids  hard  surfacing  with 
cmshed  rock  or  gr.avel  9)  mi.  Highway 
No.  6-.\,  southwest  of  Colfax  and  8.4  mi. 
Highway  No.  16.  northwest  of  Oakesdale. 
A.  L.  Maxwell,  co.  aud. 

Wash  .  Senflle — Kir.g  Co.  plans  to  pave 
2  ml.  Mcl'tougall  Hd  .  16  ft.  wide  involv¬ 
ing  18.000  sq.yd.  concrete  and  3000  cu.yd. 
earth  excav..  cost  $56,000  ;  3  mi  Siinnydale- 
Sylvester  Hd..  16  ft.  wide.  Tiivoivtng  29.000 
sq.yd.  concrete  or  brick  and  7000  cu.yd. 
earth  excav.  S.  J.  Humes,  co.  engr. 

Wash..  Spokane — City  plans  to'  pave  5 
blo<‘k8  on  Cedar  St  About  $13,190  A.  D. 
Butler,  city  engr. 

tVash,,  Vancouver — City  plans  to  hard 
surfiice  East  7th  St.,  connecting  with  River 
Hd.  at  city  limits  on  east.  W.  Schwars, 
city  engr. 

Wash.,  Vancouver — Clarke  Co.  plans  to 
pave  7  ml.  Pacif.c  Highway  from  Salmon 
Creek  bridge  to  Pionc  r  and  5  mi.  from 
Sara  to  Tenny  Schoolhou.se. 

Ore.,  Eugene — I..;ine  Co.  Comn.  plans  to 
improve  19  mi.  Cascade  Summit  Military 
Hil  via  I'pper  Willamette  Hiver.  from  Hig¬ 
don  PI.  to  Cre8c«>nt  Lake. 


Ore.,  Portland — City  plans  to  improve 
72nd  St.  (including  car  tracks)  from  6l8t 
St.  to  Foster  Hd.  ;  67th  St.  from  Powel  Val¬ 
ley  to  Foster  Hd.,  25  ft.  center  strip.  O. 
Laurgaard,  city  engr. 

Ore,,  Portland — City  plans  to  change 
grade  of  Fast  72nd  St.  from  center  line 
East  Glisan  St.  at  257.5  ft. ;  center  line 
Oregon  St.  260.2  ft.  to  center  line  Elast 
Glisan  St.  at  257.5  ft.  ;  at  133  ft,  north  of 
north  line  East  Gli.san  St.  at  259  ft. ;  at 
center  line  Oregon  St.  at  260.2  ft.  G.  H. 
Funk,  city  aud. 

Ore,,  Portland — City  had  plans  prepared 
improving  Foster  Hd.  from  East  52nd  to 
72nd  Sts.  About  $113,000,  A.  O.  Laur¬ 
gaard,  city  engr. 

Ore..  Portland — Clt.v  soon  lets  contract 
improving  Denver  Ave.  from  Kinningsworth 
Ave.  to  Portland  Blvd. ;  Ainsworth  Ave. 
from  Denver  Ave.  to  Campbell  St.  ;  Dwight 
St.  from  Lombard  St.  to  Wiliis  Blvd..  arti¬ 
ficial  stone  or  asphaltic  sidewalks  on  con¬ 
crete  foundation  not  less  than  3  in.  deep; 
Lidd  Ave.  from  northwesterly  boundry  of 
unmuned  circular  driveway  around  Central 
Park  in  Ladd's  addition  to  Hawthorne  Ave., 
involving  excavating  .and  replacing  with  1 
in.  binder  and  2  in.  aaphaltic  concrete  top. 
No.  1  or  2  or  sheet  a.sphalt  pavement.  G. 

H.  Funk,  city  aud. 

Ore.,  Salem — Marion  Co.  Market  Hd. 
Com.  and  Pomona  Grange  Com.  plan  elec¬ 
tion  to  vote  on  $840,000  bonds  to  hard  sur¬ 
face  market  roaxls.  Address  W.  M.  Ham¬ 
ilton.  chn.  Ways  &  Means. 

Ore.,  SaJeoi — Marion  Co.  Market  Rds. 
Com.  plans  to  hardsurface  9.5  ml.  .'Vurora- 
Donald-Champoeg  Hd.  ;  3  ml.  Aurora-Butte- 
ville  Hd.  ;  1320  ft.  Brooks-Pacific  Highway; 
5.5  ml.  Broadacres-Huhbard  Hd.  ;  16.5  ml. 
Woodburn-St.  Paul-Newberg  Bridge  Hd.  ;  10.5 
mi.  Woodbum-Mt.  .\ngel-Silverton  Rii.  ;  6 
mi.  Mt.  Angel-Scotts  Mills  Hd. ;  2  ml.  Mom- 
Itor-Norton  Corner  Hd.  ;  3  mi.  Parkerville- 
Pacific  Highway ;  4.2  ml.  Silverton-Pine 

Tree-Four  Comers  Rd. ;  5  mi.  Silverton- 
Willard  Rd. ;  1320  ft  Gervais-Paclfic  High¬ 
way  ;  5  mi.  Salem-WTteatland  Rd.  ;  9  mi. 
Salem-Silverton  Rd.  ;  2.5  mi,  Salem-Pratum 
Hd.  ;  4.2  mi.  Salem-fJeer  Hd.  ;  7  mi.  Turner- 
Marion  Rd.  ;  12  ml.  Salem-Macleay  Rd.  ;  2 
ml.  Liberty-Rosedale  Rd. ;  17.2  ml.  Salem- 
Stayton  Rd.  ;  2  ml.  Jefferson-Green  Bridge 
Rd.  and  3  ml.  Salem-Livesley  Rd. 

Cal.,  nakersfield — City  rejected  bids  grad¬ 
ing,  paving,  dr.aining,  etc.,  in  17th,  Q  and 
Cedar  Sts.  About  $75,000.  Plans  will  prob¬ 
ably  be  revised  and  new  bids  taken.  R.  H. 
Hubbard,  city  engr.  Noted  Feb.  20. 

Cal..  Fresno — City  soon  receives  bids 
paving  7  blocks  Platt  Ave..  4  blocks  Kerck- 
hoff  Ave.  and  5  blocks  Balch  Ave.  C.  Dil¬ 
lon,  city  elk. 

Cal.,  Gras*  Valley — City  p.ans  to  grade 

I. 4  mi.  South  Auburn  and  East  Main  Sts., 
12-26  ft.  wide,  involving  14,600  sq.yd.  con¬ 
crete.  About  $30,000. 

Cal..  Merced — Bd.  Superx's.  Merced  Co. 
having  plans  prepared  by  A.  E.  Cowell,  co. 
surv,  grading  and  paving  with  concrete  and 
building  culverts  and  bridges  on  20.45  ml. 
road  from  Gustine  to  Los  Banos  road  via 
Middle,  Centlnella.  Los  Banos  and  Volta 
Rds..  2.79  mi.  from  Dos  Palos  to  South  Dos 
Palos  via  Blossom  St.  and  Lexington  Ave.  ; 
4  27  ml.  road  from  Dos  Palos  to  intersec¬ 
tion  with  proposed  Pacheo  Pass  State  High¬ 
way.  6.18  mi.  road  from  Stanislaus  Co.  line 
to  proposed  Milliken  bridge,  via  Irwin  and 
Hilmar,  25  ml.  road  from  Mariitosa  Co.  line 
to  State  Highway  near  Bear  Creek  bridge 
via  Merced  Falls.  Snelling.  Hopeton.  Cox 
Ferry  bridge,  thence  parallel  to  Yosemite 
Valley  Ry.  to  Amsterdam  and  Shaffer  Rds 
and  Cox  Ferry.  Bonds  for  $1,250,000  sold 
for  project.  P.  J.  Thorton,  co.  elk. 

Cal.,  Okeechobee — Okeechobee  Co.  elec¬ 
tion  May  3.  to  vote  on  $300,000  bonds  to 
improve  roads. 

Cal..  San  Oiegn — Property  owners  organ¬ 
izing  district  and  plan  to  improve  streets 
on  Point  Isjma,  to  include  concrete,  asphalt 
and  macadam  pavements,  concrete  gutters 
and  curbs,  cement  walks  and  sanitary' 
sewers.  Plans  Include  1400  ft  timber 
bridge  over  railway  tracks.  About  $350.- 
000.  Work  to  be  done  under  surterxlslon  of 
city.  Property  owners  on  Inspiration 
Heights  also  plan  to  organize  to  pave 
Sunset  Blvd.  and  other  streets.  G.  Crom¬ 
well.  city  engr. 

C«l..  Viiba  City — P.  J.  Wulff.  engr.  Bu¬ 
reau  Rds..  U.  S.  Dept.  Agriculture.  Wash., 
D.  C.,  recommended  that  Bd.  Supervs.  Sut¬ 


ter  Co.  construct  100  mi.  concr,  n-u-  i 
roads,  8  ft.  wide,  crushed  rock  ‘mlJr 
on  either  side.  Bd.  Supervs.  m;iv  ..i,, ' 
tion  to  vote  on  $1,250,000  bonds  foi  i  mjiri’ 

N.  S..  Halifax — City  plans  to  sp.  ii- 
900  to  pave  streets. 

N.  S.,  Lunenburg — See  “Waterw.  .  k.'J  •• 

Que..  St.  Lambert — City  plans  t..  snen.l 
$50,000  to  pave  streets  and  build  iu.kIs 

Que.,  Ste.  Buse — I.aval  Co.  soon  1.  :s  ,  om 
tract  building  5  mi.  road,  runniiig  from 
ea.stern  limits  of  St.  Vincent  de  l‘:,iii  y 
lage,  to  Terrebonne  Bridge,  in  P.u  wh  of 
St.  Francois  de  Sales,  macadam  with 
phaltic  oil  top.  H.  Chapleau,  Ste  Rom 
engr. 

Ont.,  Brantford — City  voted  $S3  654 

bonds  to  build  roads. 

Ont.,  Listowel — J.  Roger,  engr..  Council 
Chambers,  soon  lets  contract  tiutlding  7i«t; 
ft.  road.  24  ft.  wide,  involving  7000  su  vd 
concrete.  About  $20,000. 

Ont.,  St.  CutharlneH — Lincoln  Co  pl.-ms 
to  expend  $237,750  to  build  29J  mi  tar 
macadam  roads  in  Caistor,  Gainshoro 
South  Grimsby.  North  Grimsby  Clinton 
Niagara  and  Granthan  Twps. 

Ont.,  Sarnia — City  voted  $81,000  bonds 
to  resurface  various  streets  with  a.«iihalt 

J.  D.  Stewart,  elk.  ‘ 

Ont..  Toronto— Comr.  Dept.  Pub,  Wks 
Toronto,  recommended  that  variou.s  streets 
be  paved  with  asphalt  and  concrete.  Plans 
include  Silverthorn  St..  Davenport  Rd 
Davisville  and  Prescott  Aves.  About  $230.- 
000.  R.  C.  Harris,  City  Hall,  engr. 

Man..  Parkdair — City  of  St.  Andrews  hav¬ 
ing  plans  prepared  building  48  mi.  road 
from  here  to  Winnipeg  Beach. 

BIDS  DESIRED 

New  Hampshire— Until  Apr.  30.  by  F.  E, 
Everett,  comr.  state  highway.  Conrtird, 
building  3913  ft.  Central  TVunk  Line,  17  ft. 
wide.  Sunapee  Twp.,  involving  7400  sq.vd 
bituminous  macadam  and  1320  cu.yd 
excav.  About  $14,000.  C.  P.  Riford.  Con¬ 
cord,  engr. 

N.  Y,,  Elmira  Heights  (Elmira  P.  O.) — 
Until  Apr.  27.  by  N.  Shock,  village  elk. 
improving  14th  St  Work  involves  lO.SOO 
sq.yd.  vitr.  shale  brick  pitch  filled  pave¬ 
ment.  3075  lin.ft.  straight  concrete  curb 
with  protection  bar.  380  lin.ft.  curved 
concrete  curb  with  protection  bar  and  TOii 
lin.ft.  5  in.  medina  headers ;  advertised  in 
this  issue. 

N.  V..  Patehogue — Until  May  9,  by  E.  B 
Woodruff,  village  elk.,  paving  and  curbing 
North  Ocean  Ave.  and  Oak  St.,  involving 
13.000  sq.yd.  concrete  pavement  and  3400 
lin.ft.  concrete  curbing.  E.  A.  May,  civil 
engr. ;  advertised  in  this  issue. 

N,  Y„  S,  I„  St.  George — f'ntil  Apr.  28,  by 
C.  D.  Van  Name,  pres.  Richmond  Boro, 

building  concrete  curb  with  steel  guard 
and  laying  vitr.  brick  gutter  on  concrofi' 
foundation.  Andros  Ave.  from  Richmond 
Terrace  to  Davld.son  St.,  involving  080 
lin.ft.  concrete  curb  and  140  sq.yd.  vitr 
brick  gutter. 

N.  Y.,  S.  I..  St.  George — Until  Apr.  29,  by 
C.  D.  Van  Name.  pres.  Richmond  Boro  , 

regulating  and  repaving  with  granite  block. 
Wave  St.  from  Bay  St.  to  Staten  Island 

Rapid  Transit  Ry.,  Involving  1050  sq.yd 
granite  block. 

N.  Y.,  8.  L.  St.  George — Until  May  2,  by 
C.  D.  Van  Name,  pres.  Richmond  Boro . 

regulating  and  repaving  with  concrete. 
Forest  Hill  Rd.  from  Farm  Colony  Rd  to 
Rockland  Ave.,  involving  6550  sq.yd,  con¬ 
crete. 

New  Jer8e.v— Until  May  7,  by  State  High- 
Comn..  Broad  St.  Bank  Bldg..  'Trenton, 
surfacing  37,750  sq.yd.  State  Highway 
Route  No.  14.  Rio  Grande- Wildwood  .luno- 
tion  Sect.,  and  21.384  sq.yd.  State  Highway 
Route  No.  14.  Wildwood  Junction-Cape  Max- 
Court  House,  both  concrete,  Cape  May  Co. 
A.  L.  Grover,  ch.  elk. 

New  Jersey— Until  May  12.  by  State 
Highway  Comn..  Broad  St.  Bank  B'n^- 
Trenton,  surfacing  40,900  sq.yd.  State 
Highway  and  Route  No.  3.  Elwood- 
DaCa.sta  Sect.,  and  61,954  sq.yd.  State 
way  Route  No.  3.  Egg  Harbor-Elwotwl  Sert. 
both  concrete,  Atlantic  Co.  A.  L  Groxer. 
ch.  elk. 

N.  J.,  Burlington — Until  May  7.  >'V  R'’ 
Freeholders  Burlington  Co.,  building  Caim 
den  Co.  line-Marlton-Medford  Rd..  Lyeshani 
and  Medford  Txvps..  inx'olving  75.000  <q><i 
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j;, reels  and  Uoads  (Continued) 

n-nhalt  surface  on  macadam  founda- 
\;:M.restown-Mt.  Holly  Kd,.  Cheater. 
\it  I  Iiirel  L.umberton  and  Northampton 
Tvens^75"'00  aq.yd.  Sheet  asphalt  surface 
nil.  ulam  foundation;  Uiver  ltd.,  from 
iMimii.i  to  Broad  Sts..  Palmyra.  Cin- 
r  fillin'*  nelran.  Beverly  and  BurlinKton 
Tuns  7 s'  000  sq.vd.  pheet  asphalt  surface 
‘n  mii.Mdam  foundation;  Sect.  2  Moores- 
roivn-Canulen  Pike.  Chester  Twp .  5717  sq. 
vil  sheet  asphalt  surface  on  concrete  foun¬ 
dation  :  advertised  in  this  issue. 

\  4  Morristown — I'ntil  May  14.  by  Bd 
Freeholders  Morris  Co.,  buildinp  Sussex  St. 
from  Hlackwell  to  Clinton  Sts..  Hover  Twp.. 
Wirrenite  on  concrete  base.  32  ft.  wide, 
cost  $70.000 ;  Myrtle  Ave..  M'arrenlte 
navement  on  repaired  macadam  base.  18 
f,  wide  Booton  Twp.;  Main  St.  from 
Lackawanna  R.  R.  to  jioint  200  ft.  from 
Sussex  Co.  line,  amiesite  on  concrete  base. 
Netcong’  Twp.,  125,000. 

\  j.  Siileni — I’ntil  May  12.  by  Bd.  Pree- 
hoid’ers  Salem  Co.,  building  2nd  Sect.  Penn 
Grove-Pennsvllle  Rd..  Upper  Penns  Neck 
and  Ixjwer  Penns  Neck  Twps..  involving 
10  400  sq.vd.  concrete  pavement.  I.  C. 
Smashev,  elk.  ;  advertised  in  this  issue. 


Pa.,  Export — Until  Apr.  30.  by  Boro,, 
(trading,  curbing  and  paving  Westmoreland 
Work  involves  1500  cu.yd.  excav..  1200 
iin.ft.  curbing  and  2600  sq.yd.  paving.  J. 
Lindsay,  secy. 


Pa.,  Pittsburgh — Until  May  15,  by  Alle- 
ghenv  Co.,  building  5700  ft.  Painters  Run 
and  '  McLaughlin  Run  Rds.,  Brldgevllle 
Boro.,  to  ixiint  at  or  near  overhead  crossing 
of  Beadllng  branch  of  Pittsburgh,  Cincin¬ 
nati.  Chicago  and  St.  Louis  Ry.,  18  ft. 
wide,  concrete  or  asphaltic  concrete.  R.  V. 
Warren,  co.  engr. 


Maryland — Until  May  6,  by  State  Rds. 
Comn.,  601  Garrett  Bldg.,  Baltimore,  pav¬ 
ing  1.18  ml.  Monroe  St.  from  Eagle  to 
Mosher  Sts.,  asphalt,  Baltimore  City, 
Contr.  B  C-20A  ;  2.5  ml.  State  Highway 
from  Grove  to  Bureau,  concrete,  Caroline 
Co.,  Contr.  Co-18  ;  1.76  ml.  State  Highway 
through  Rockville,  concrete,  Montgomery 
Co.,  Contr.  M-17  ;  advertised  In  this  issue. 


Md.,  Upper  Marlboro — Until  May  6,  by 
Comrs.  Prince  Georges  Co.,  building  1.10 
mi.  State  Aid  Highway  along  Cottage  and 
Rhode  Island  Aves,,  16  ft.  wide,  8  in.  con¬ 
crete.  J.  N.  Mackall,  601  Garrett  Bldg., 
Baltimore,  engr. 

Va.,  Norfolk — Until  May  9.  at  office  of  C. 
E.  Ashhumer,  city  mgr.,  improviag  27,000 
s<i.yd.  Class  A  streets  and  17.0l0  sq.yd. 
Class  B,  sheet  asphalt ;  advertised  in  this 
issue. 


N.  C.,  Beaufort — See  "Excavation  and 
Dredging." 

O. .  Akron — Until  May  19,  by  H.  S.  Morse, 
dir.  pub.  serv..  Pels  ware  Bldg.,  paving 
East  Ave.  from  Wooster  Ave.  to  Mairie  St. 
Work  Involves  9800  cu.yd.  excav.,  8900  lin.- 
ft.  sandstone  and  1100  Iin.ft.  granite  circle 
curb.  15.250  sq.yd.  brick,  asphalt  or  as¬ 
phaltic  concrete  pavement  and  1750  sq.vd. 
Hillside  brick  pavement.  53,600  sq.ft,  arti¬ 
ficial  stone  walks,  51  street  inlets  and  1460 
Iin.ft.  12  In.  inlet  pipe;  advertised  In  this 
issue. 


O.,  .\kron — Until  May  21.  by  H.  S.  Morse, 
dir.  pub.  serv.,  Delaware  Bldg.,  repaving 
We.st  Exchange  St.  from  Bowery  to  Maple 
Involves  5200  cu.yd.  excav., 
lOnn  bn. ft.  sandstone  and  670  Iin.ft,  granite 
circular  curb  and  5800  Iin.ft.  curb,  re¬ 
dressed  and  reset.,  14,100  sq.vd  stony 
hlock  or  vitr.  brick  pavement,  37.000  sq.ft. 

walks.  32  street  Inlets  and 
lOn  Iin.ft.  12  In.  Inlet  pipe ;  advertised  In 
this  issue. 


O.,  Edgerton— Until  May  6.  by  Village 
Council,  paving  Michigan  Ave.  from  Hull 
to  Sargent  Sts.  (except  between  Intersec¬ 
tions  of  Indiana  and  Vine  Sts.)  ;  Michigan 
Ave.  and  Clarksville  R(1.  from  Sarerent  St. 
to  souffi  corporation  line  and  Hlcksville  Rd. 
from  Clarksville  Rd.  to  south  corporation 
LofA  ''O''''  Involves  14,391  sq.yd.  pavement, 
685n  cu  yd.  grading,  3185  Iin.ft.  10-27  In. 
pipe  sewer,  10  manholes  and  20  catch 
ha.sins.  470  Iin.ft.  circular  and  6310  Iin.ft. 
straight  curb.  Cost,  $65,430.  E.  M.  Gabriel, 
clk. 


O.,  Toledo — Until  Apr.  29.  bv  Pub.  Seiw, 
Dir.  225  Valentine  Bldg.,  building  93,180 
sqft.  cement  sidewalk  and  214,890  sq.ft, 
stone  sidewalk.  About  $70,000.  H.  C. 
McClure,  city  engr. 

_ '"''-Terre  Haute — Until  May  3.  by  Bd. 
fmh  Wks.  grading  and  paving  3on  iin.ft. 
alley  between  7th  and  8th  Sts.  from  Cherry 
to  Mulbtrry  Sts..  20  ft.  wide.  Involving  670 


sq.yd.  concrete,  a-sphalt.  wood  block  or  24 
000  brick  on  4  In.  concrete  base  and  200 
cu.yd.  grading,  cost  $1800;  30O  ft  alley 
between  4th  and  5th  .Sts.  from  Cherry  to 
Mulberry  Sts..  16  ft.  wide,  iiivolving  530 
sq.yd.  7  In.  concrete,  asphalt,  wooil  block 
or  19.000  bricks  and  370  cu.yd.  grading 
$13,000;  770  Iin.ft.  alley  between  6ih  and 
7th  Sts.  from  Cherry  to  Mulberry  Sts..  16 
ft.  wide,  involving  1375  tq  yd  wood  block. 

7  in.  concrete,  asphalt  or  50.000  bricks  on 
5  in  coiiorete  base  and  870  cu.yd.  grading. 
R.  A.  Koerner,  Terre  Haute,  engr. 

Illinois— Until  May  1.  by  State  Highway 
Comn..  Springfield,  paving  roads  in  follow¬ 
ing  counties ;  Clark  Co.,  2000  ft,  St'ct.  E. 
Route  7.  10  ft.  wide.  Involving  2222  s().yd. 
concrete.  1722  cu.yd  excav..  coat  excluding 
cement,  $8083  ; 

Greene  Co..  3173  ft.  Sect.  H.  Route  3. 
24  ft.  wide,  7875  cu.yd  excav..  $8542  ;  5200 
ft.  Sect.  F.  Route  5,  24  ft.  wide,  both  earth 
paving  3150  cu  yd.  excav..  $4365  ; 

Pe  Witt  Co..  16.698  ft.  Sect.  F.  Route  11, 
24  ft.  wide.  13.098  cu.yd.  excav..  $9301; 
9000  ft.  Sect.  G,  Route  10.  24  ft  wide,  both 
earth  paving,  3169  cu.yd.  excav..  $2662; 

Knox  Co.,  9300  ft.  Sect.  J,  Route  6.  24 
ft.  wide,  earth  paving,  5230  cu.yd.  excav., 
$4294  ; 

Clay  Co.,  4100  ft.  Sect.  F.  Route  6  2  4  ft. 
wide.  2560  cu.yd.  excav.,  $2140;  2705  ft. 
Sect,  G,  Route  6.  24  ft.  wide,  both  earth 
))avlng.  2400  cu.yd  excav..  $3036  ; 

Ogle  Co..  7254  ft.  Sect.  F.  Route  10  and 
11.  10  and  16  ft.  wide,  11.798  sq.yd.  con¬ 
crete.  4476  cu.vd.  exc.'iv.,  $19,428; 

Menard  Co,  2000  ft.  Sect.  E.  Route  4. 
16  ri.  wide,  3556  sq.yd.  concrete,  2709  cu  yd. 
excav..  $6380  ; 

Cook  Co..  20,276  ft.  Sect.  58,  Route 
lie  and  6B.  18  ft.  wide.  40,743  sq.yd. 

concrete,  13,774  cuyd.  excav..  $69,826  ; 
5413  ft.  Sect.  67,  Route  1,  18  ft.  wide, 
10,826  sq.yd.  concrete,  1882  cu.yd.  excav., 
$17,820  ; 

Marion  Co..  3240  ft.  Sect.  O.  Route  7. 
10  ft.  wide,  3600  sq.yd.  concrete.  1950  cu.yd. 
excav.,  $7630  ; 

Lawrence  Co..  3950  ft.  Sect.  P,  Route  5 
and  6,  10  ft.  wide,  4256  sq.yd.  concrete,  2330 
cu.vd.  excav.,  $9113; 

Mason  Co..  4000  ft.  Sect.  B.  Route  1.  16 
ft.  wide.  7111  sq.yd.  concrete,  1022  cu.yd. 
excav.,  $11,804; 

Cass,  Co..  1063  ft.  Sect  I,  Route  2,  10  ft. 
wide.  1181  sq.yd.  concrete,  600  cu.yd.  excav., 
$1914  ;  2806  ft.  Sect.  J,  Route  7,  10  ft.  wide, 
3118  sq.yd.  concrete,  2600  cu.yd.  excav., 
$6223  ; 

White  Co.,  4484  ft.  Sect.  P,  Route  5.  10 
ft.  wide.  4982  sq.yd.  gravel,  6145  cu.yd 
excav'.,  $6690  ; 

Champaign  Co..  3440  ft.  Sect.  K.  Route 
2,  10  ft.  wide.  3822  .sq.yd.  brick,  2225  cu.yd. 
txcav.,  $13,556  ;  5532  ft.  Sect.  I.,  Route  5, 
10  ft.  wide.  6147  sq.yd.  brick.  2956  cu.yd. 
excav.,  $20,521.  C.  Older,  ch.  highway  engr. 

IlllnoiH — Until  Apr.  30,  by  State  Highway 
Comn.,  Springfield,  paving  roads  in  follow¬ 
ing  counties:  Schuyler  Co.,  2571  ft.  Sect. 
F.  Route  1,  10  ft.  wide,  involving  2587 
sq.yd.  concrete.  1087  cu.yd.  excav..  cost  ex¬ 
cluding  cement,  $5209:  2192  ft.  Sect.  O. 
Route  2,  10  ft.  wide,  2436  sq.yd.  concrete. 
2498  cu.vd.  excav’.,  $5581  ; 

Warren  Co..  3741  ft.  Sect.  O,  Route  11. 
16  ft.  wide,  7109  sq.yd.  concrete.  2155  cu.yd. 
excav.,  $13,972  ; 

Hancock  Co..  13.000  ft.  Sect.  I.  Route  1, 
24  ft.  wide.  6687  cu.yd.  oxcav’.,  $7296;  12.- 
600  ft.  Sec'.  ,T.  Route  13,  24  ft  wide,  both 
earth  paving.  4462  cu.yd.  excav.,  $8624  ; 

I^ke  Co.,  6060  ft.  Sect.  J.  Route  6,  18  ft. 
wide.  12.120  sq.yd.  concrete,  9371  cu.yd. 
excav’..  $21,400: 

Cumberland  Co..  11  300  ft.  Sect.  E.  Route 
1.  10  ft.  wide.  12,655  sq.yd.  gravel,  4773 
cu.yd  excav’.,  $18,852  ; 

Christian  Co.,  9500  ft.  Sect.  T,  Route  9 
15  ft.  wide.  4383  cu.yd.  excav..  $4703;  1800 
ft.  Sect.  .T.  Route  15.  15  ft.  wide.  8585  cu.yd. 
excav.,  $5271  :  4500  ft.  Sect.  K.  Route  23. 
15  ri.  wide,  2224  cu.yd.  excav..  $4806;  7073 
ft.  Sect.  L.  Route  20.  1.6  ft.  wide.  3830  cu  yd. 
excav.,  $5283  ;  10.400  ft.  Sect.  M.  Route  3. 
15  ft.  wide,  olle<l  earth  paving  on  all,  4730 
cu.yd.  excav.,  $5241  ; 

Stephenson  Co.  6300  ft.  Sect.  F.  Route 
1,  10  R.  wide.  5889  sq.yd  brick,  3486  cu.yd. 
excav’.,  $20,400  ; 

Bureau  Co,  3456  ft.  Sect.  F.  Route  4, 

15  ft.  wide.  6760  sq.yd.  concrete.  1860  cu.yd. 
excav..  $10,990;  4000  ft.  Sect.  G.  Route  1, 

16  ft.  wide.  6667  sq.yd.  concrete.  2466  cu.yd. 
excav.,  $11,486  ; 

Will  Co..  10  001  ft.  Sect.  G,  Route  ’3. 
18  ft.  wide.  20,275  sq.yd.  concrete,  3605 
cu.vd.  excav..  $30,318; 

Bond  Co..  1783  ft.  Sect.  E.  Route  6,  10  ft. 
wide  2120  sq.yd.  brick,  3000  cu.yd.  excav, 
$9226  ; 

Carroll  Co..  2825  ft.  Sect.  P.  Route  8. 
4978  sq.vd.  concrete,  960  cu.yd.  excav., 
$9752; 


Edwards  Co  .  1550  ft.  Sect.  P.  Route  2 
in  ft.  wide.  1722  sq.yd  gravel,  1500  cu.vd 
excav.,  $3430; 

Adams  Co..  4159  ft  Sect  K.  Route  .5 
15  ft,  wide,  7432  sq  yd.  waterbound  mac¬ 
adam.  9653  cu.yd.  excav..  $1  2,037. 

Marshall  Co,.  22.810  ft.  Sect.  K.  Route 
9,  24  ft.  wide,  earth  paving.  22.162  cu  v  d 
«'Xcav..  $17,820; 

Pope  Co.  9  concrete  bridges.  Sect  P. 
Route  1  an<l  3,  $2370; 

Hamilton  Co,  1  concrete  bridge.  Sect 
C,  Route  6,  $5250  ; 

Scott  Co..  1  i-oncretc  bridge.  Sect  H. 
Route  l.\.  $3050; 

Massac  Co.,  5  concrete  bridges.  Sect.  <5. 
Route  3,  $1190.  C,  Older,  ch.  highway  engr 

WIs.,  Manitowoc — Until  .\pr.  28.  by  IMt/ 
&  Pentsein.  engrs,.  8th  and  jay  Sts.,  build¬ 
ing  31,100  sq.ft,  curb  and  sidewalks  and 
13.700  sqft.  curb  and  house  walks,  involv¬ 
ing  11.000  Iin.ft.  concrete  curb  and  gutter 
and  11,700  Iin.ft.  concrete  sidewalk,  cost. 
$35.000 ;  also  25.000  ft.  curb  and  gutter, 
crushed  stone  and  macad.ani  pavement  and 
12.000  cu  yd.  asphalt  pavi  ment.  involving 
8000  Iin.ft.  concrete  curbing.  12,000  sq.yd 
asphalt  and  9930  sq  yd.  concrete.  $25,00U 

IVIh.,  Slii'ho.vgan — Until  May  1.  bv  G.  W 
Ubbelohde.  engr..  1613  North  7th  St. 
grading  and  paving  3.23  mi  Plymouth- 
Sbehoygan  Falls  Rd..  20  ft.  wide,  involving 
20,000  sq.  yd.  concrete  and  5315  cu.  yd. 
earth  excav.,  etc.  Alsjut  $30,000. 

Minn.,  .Austin — Until  May  14.  by  O.  ,1. 
.Simmons,  aud.  Mower  Co.,  building  Job. 
No.  1901,  State  Rd  No.  3.  Involv’ing  14,230 
cu.yd.  graveling  and  4000  cu.  vd.  stripping, 
cost,  $17,231;  Job  No.  1902.  State  Rd.  No, 
2.  2017  cu.yd.  graveling  and  800  cu  vd. 
stripping.  $3182;  .lob  No.  1903.  State  Rd. 
No.  8,  5181  cn.yd.  graveling  and  1800  cu.yd. 
stripping,  $5988.  A.  X.  White,  Austin,  engr. 

Minn.,  Detroit — I’ntil  May  6.  by  J.  .A 
Narum.  aud.  Recker  Co.,  grading  2  ml.  and 
grav’eling  4  ml.  Federal  Aid  Project.  No.  59, 
State  Rd.  No.  1.  involving  20.769  cu  vd 
earth  excav,.  cost  $15,000;  5  ml.  Federal 
Aid  Project  No.  15.  21  ft.  wide.  18.000  cu 
yd.  gravel  surfacing.  $25,000.  H.  W. 
Teague,  Detroit,  engr. 

Minn.,  Hastings — Until  Mav  15,  by  P.a- 
kafo  Co.  paving  6  mi.  Federal  Aid  Pro- 
ject  No.  23.  20  ft.  wide.  About  $180,000 
C.  L.  Methren,  Hastings,  engr. 

Minn.,  I.ong  Prairie — Ttntil  May  7,  by 
Aud.  Todd  Co.,  and  State  Highway  Peptl, 
St.  Paul,  grading  and  graveling  5  mi.  Fed¬ 
eral  Aid  Project  No.  26.  21  ft.  wide.  Involv¬ 
ing  30,000  cu.yd.  earth  excav.  and  6000  cu. 
yd.  gravel-surfacing.  About  $25,000  A. 
M.  Graves,  I.«ng  Prairie,  engr.  Noted 
Apr.  10. 

Minn.,  AA'indom — Until  May  20,  by  Cot¬ 
tonwood  Co.,  grading  and  graveling  1 7  ml. 
Federal  Aid  Project  No.  43,  24  ft.  wide. 
Al)out  $80,000.  D.  R.  Savage,  Wlndom. 
engr. 

Neh.,  David  City — T'ntll  May  12,  bv  M  I.,. 
Bouse,  elk..  Butler  Co.,  grading'  Osceola- 
Pavld  Cit.v  Rd.,  24  ft.,  wide ;  Rutler  a^d 
Polk  Counties.  Work  Involves  37  68  ml 
grading.  7751  sq.yd.  concrete  paving  and 
171.611  cu.yd.  earth  excav.  About  $80,000. 
G,-  E.  Johnson,  Lincoln,  state  engr.  Noted 
Feb.  13 

Neb.,  Gagr — Until  May  13.  bv  G,  L  Mum- 
ford.  clk.  Beatrice  Co .  grading  29  7  ml. 
Beatrice-Fairbury  Rd..  24  ft.  wide.  In  Gage 
Co.,  (Beatrice),  and  Jefferson  Co.,  (Falr- 
bury).  About  $60,000. 

Neb..  Humphre.v — Until  May  14,  by  J.  A 
Znvadil.  cltv  clk..  paving  14.000  yd  Bids 
will  be  received  on  brick  and  asphalt,  5  In 
concrete  base  and  concrete  on  6  In.  con¬ 
crete  base.  W.  E.  Standeven,  414  Bee 
Bldg.,  Omaha,  engr. 

Neb.,  Nebraska  City — Until  May  14.  by 
O.  R.  Sayles.  clk.  Cass  Co.,  grading  Nebras¬ 
ka  City-PIattsmouth  Rd..  24  ft.  wide,  Otoe 
and  Cass  Couni'es.  Involving  144.000  cu.yd. 
earth  excav.  About  $55,000.  G.  E.  John¬ 
son,  Lincoln,  state  engr.  Noted  Feb.  13. 

Neh.,  Rnshville — l.tnfll  May  15,  by  W.  C. 
Mounts,  clk.  Box-Butte  Co.,  grading  AIll- 
ance-Antloch  Rd.,  24  ft.  wide,  Box-Butte 
and  Sher'dan  Counties.  Work  Involves 
14  8  ml.  grading.  9  ml.  sand-clay  surfacing, 
72.200  cu.yd.  earth  excav.,  etc.  About  $43.- 
000.  G.  E.  Johnson,  Lincoln,  state  engr. 
Noted  Feb.  13. 

Neb..  St.  Paul— Until  Mav  12,  by  J  E. 
Steeple,  city  clk..  paving  16.000  yd.  Bids 
will  be  received  on  brick  and  asphalt.  5  In. 
concrete  base  and  concrete  on  6  In  con¬ 
crete  base  W.  E  Standeven.  414  Be*- 
Bldg.,  Omaha,  engr. 
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»b..  Hahoo — Cntll  May  12.  by  J.  B. 
Hines,  elk  Saunders  Co..  Kradlnir  30.3  ml. 
Fremont -Ceresco  Rd.,  24  ft.,  wide,  in  Do<lKe 
and  Saunders  Counties.  involvitiR  145.750 
cu.yd.  earth  excav.  Al>ouf  $55,000.  (}.  K. 

•Johnson.  CiniHJln.  state  enitr.  Noted  F’eh 

13 

.4rkaiiHHH — I'ntil  .May  7.  by  State  lliRh* 
way  l>e|)t..  Citth-  Koek.  huilditiR  93  mi. 
gravelled  roatls  radiatinR  from  .Vrkadel- 
phia.  Rd.  Hist.  No.  1.  Clark  Co.  Work  has 
III  eti  divided  into  5  sei  tions  raiiKiiiK  from 
10  to  30  mi.  Cund  &  Hill.  527  Southern 
Trust  BldR..  Idttle  Uo<-k.  eiiRrs.  ;  advertised 
in  this  issue. 

I  tall — I’ntil  A|ir.  29.  hy  .Slate  Rd.  Comn.. 
Salt  L<ake  City,  hard  surfacinR  6.05  mi. 
.Midland  Trail  l>elw»*en  I’riee  and  Helper. 

14  ft  wide,  concrete.  4  ft.,  dirt  shoulders; 
also  RradinR  4.4  ml.  Fisher  Pass  section  of 
l.lncoln  HitHiway.  20  ft.  wide.  rock.  $10,000. 

I  R.  BrowniiiR.  stale  eiiRr. 

WasliinRlnn — I'ntil  Apr.  28.  by  State 
Hiphway  Bd..  Olympia,  RiadinR,  dniiniiiR 
and  pravel  surfacinp  6.2  mi.  North  Central 
HiKhway.  between  Harrinpton  and  Mohler. 
l.incoln  Co.  J.  Allen,  state  hiphway  comr. 

WaHh.,  Colfax — Until  May  5.  by  Comrs. 
Whitman  Co.,  Rradinft,  draininp.  bridpinp 
and  siirfacinp  with  crushed  rock  or  pravel 
7.75  ml.  Improved  Rd.  No.  2  from  end 
of  Hiphway  So.  9  toward  Palouse.  A.  Li. 
Ma.xwell,  co.  aud. 

Cal.,  Manliattiin  Beueh — Until  May  7,  by 
cit.v.  improvinp  14  blocks  Ocean  Ave..  con¬ 
crete  and  asphalt  pavlnp,  cement  curbs  and 
sidewalks,  etc. 

Cal..  Santa  Barbara — Until  May  1.  by 
S  B.  Tappart.  city  elk..  Improvinp  Sola  St., 
et  al.  Plans  include  pradinp.  4  in.  concrete 
pavinp  with  I|  in.  Warrenite  surface, 
cement  curbs  and  putters,  6  in.  vltr.  pipe 
si-wer  connections,  etc.  .\.  B.  Cook,  city 
enpr. 

tjiie..  lainporutl — Until  May  1.  by  city 
huildinp  2  mi.  roadway.  About  $20,000. 
A.  Vincent,  St.  Alexander  St.,  enpr.  Noted 
Apr.  3. 

<)ue..  Nt.  Severe — Until  .Tune  2,  by  J 
U.  riecarie  Parliament  RIdp.,  Quebec, 
pravellnp  roads.  About  $25,000. 

Ont.,  Ciuelpli — Until  May  1.  by  P.  Mc¬ 
Arthur,  city  enpr.,  resurfactnp  about  10,000 
8(1. yd.  pavement,  asphalt.  concrete  or 
bituminous  concrete.  Cost  $20,000. 

Ont.,  Owen  Sound — See  “Bridpes.” 

Ont..  Toronto — Until  M.ay  16.  by  city 
pavlnp  Paveniiort  Rd.  between  Grand 
Trunk  and  Pord  St.,  asphalt  on  8  In.  con¬ 
crete  foundation,  concrete  curbs  and  brick 
block  putters.  About  $87,995.  W.  A.  Lit¬ 
tlejohn.  elk. 

PRICES  ANO  CONTR.%CTS  A4VAKDEI) 
(★Indicates  award  of  contract) 
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Mass.,  New  Bedford — City  received  bids 
pavinp  4947  sq.yd.  Acushnet  Ave,,  from 
Simpson  Bros.  Corp..  Devonshin-  St.,  Bos¬ 
ton.  wood  block.  $4.60  per  sq.yd.,  Hassam, 
$3.55  per  sq.yd.  ;  Warren  Bros.  Co.,  Berke¬ 
ley  St.,  Boston,  enduiite,  $1.99  per  stj.yd. 

★  Rhode  Island — State  Bd.  Pub.  Rds., 
Providence,  let  contract  buildinp  2.24  mi. 
road  in  Smitlifleld  and  Gloucester  Twps.. 
to  R.  H.  Newell  &  Son.  Uxbridpe,  Mass., 
$82,854.  Note<l  Apr.  10. 

★  R.  I.,  Providence — Water  Supply  Bd. 
let  contract  buildinp  1.8  mi.  road  in  Scituate 
Twp.,  (Contr.  4).  to  Siterry  Enp.  Corp..  82 
Church  St.,  .New  Haven.  Conn.,  $54,306 ; 
3  4  mi.  road  F'oster  Twp.,  (Contr.  7),  to  E 
W.  F'oley  Constr.  Corp.,  New  York  City, 
$45,762.  Noted  Mar.  27. 

★  X.  Y..  BufTalo — City  let  contract  to  H. 
P.  Burpard,  F'dlmore  Ave..  repavinp  and 
renewinp  curb  and  sidewalks  on  1956  ft. 
Myrtle  Ave.,  24  ft.  wide,  involvlnp  6239  .sq.¬ 
yd.  asiihalt  on  6  in.  concrete  base  and  2640 
iin.ft.  sandstone  curbinp,  $26,980 ;  tearinp 
up  old  pavement  and  repavinp  with  con¬ 
crete  base  and  asphalt  top.  repairinp  curbs 
and  drives  on  2623  ft.  West  Ferry  St,,  26  ft. 
wide,  involvinp  8403  sq.yd.  asphalt  on  6  In. 
concrete  base  and  4149  Iin.ft.  sand  or  lime¬ 
stone  curbinp,  $48,540. 

★  N.  Y.,  Buffalo — Erie  Co.  let  contract 
buildinp  1  ml.  Delaware  Ave.,  Kenmore 
Villape,  to  F.  W.  Knickenberg ;  2.8  ml. 
Raplds-Greiner  Rd.,  Newstead  and  Clar¬ 
ence  Twps..  to  Cold  Spring  Constr.  Co., 
Ellicott  Sq..  $22,000  ;  3.8  mi.  Center  St. 
Golden  Twp.,  to  E.  J.  Hessell,  East  Au¬ 
rora,  $53,000 ;  Pontiac-Derby  Rd..  Evans 
Twp.,  to  Rossney  Contp.  Corp.,  37  Heath 
St.,  $37,900  ;  3  mi.  East  Concord-Spring- 
fleld  Rd.,  Concord  Twp.,  to  F.  J.  Mumm 
Contg.  Co.,  176  Best  St,  $37,700.  Noted 
F’eb.  6  and  Apr.  3. 

★  X'.  Y'.,  lamp  Island  City — M.  E.  Con¬ 
nolly,  pres.  Queens  Boro.,  let  contracts  reg¬ 
ulating  and  grading  sidewalks  and  gutter 
spaces,  laying  sidew'alks.  etc.,  on  Barclay 
St.  and  Gates  Ave.  to  It  A.  Hess  Inc.,  $598 
and  $1230  rcBpectively ;  Delaware  Ave.  to 
f^ott  &  Kurth,  $270;  153rd  St  to  Peace 
Bros.,  20  Main  St..  Flushing,  $1596;  1st 
and  2nd  Ward.s,  to  Sicilian  Asphalt  Paving 
Co.,  Paidpe  Ave.,  $13,325.  Noted  Apr.  10. 

★N,  Y.,  Rorliester — (71ty  let  contracts  to 
.1,  E.  Crouch,  Rochester,  repairing  Livonia- 
Conesus,  Nunda-Dalton,  Kuders  Crossing 
and  Springw'ater  Town  Line  Rds.  ;  Dans- 
ville-Mount  Morris  and  Craig  Colony  Rds., 
$7857  to  R.  W.  Corp.,  East  Belle  Isle  Yard. 
Syracuse,  Mount  Morris-GCneseo  and  Mount 
Morris  Village  Rds.,  $44,647. 

★  N.  Y.,  YVatertown — City  will  pave  West 
Main  St.  between  Mill  and  Leray  Sta  Work 
will  be  done  by  day  labor. 


★  Pa..  New  Kensingt  (III— Boro  I 
tract  grading,  pavlnp  and  curbiric 
St  from  Stanton  to  Ridge  Aves  ' 
from  Taylor  Ave.  to  FI-e.iHirt  i. 
from  Stanton  Ave.  to  Taylor  1;  ‘ 
Ridge  Ave.  from  end  of  present  o 
Caltalpa  St.  to  State  <?onstr.  Co 
St.  About  $55,00(1.  Noted  .Xpr  ' 
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Pa.,  PIttNburph — H.  J.  Rarrus 
secy.,  reta-lved  bids  Apr.  11  inn.’ 
Pittsburgh  St.,  (a)  concrete  8i(iew  i  u 
“A,”  (b)  concrete  sidewalk  ela.- 

(c-1)  concrete  curb,  corner  bar  pro’ 
class  “A,”  (c-2)  same,  class  ‘1!  " 
concrete  curb,  structural  protection 
“A,’’  (d-2)  same,  cla.ss  ‘  U."  from  I 
Scottdale.  (a)  $43,803.  (b)  $i.-, 
$46,659,  (c-2)  $48,059,  <d-l)  $.-.2',.-.oV 
Gary,  c/o  New  Kensington  Hotel  ’ 
Kensington,  (a)  $45,809,  (b)  SllT'.o 
$47,849,  (c-2)  $46,799,  (d-1  )  $.-,1.21'.' 
$50,199;  liooth  &  F'lvnn,  1912  Fort, 
(a)  $47,428,  (b)  $46,728,  (c-1)  $ 

(c-2)  $50,128,  (d-1)  $53,140.  ((1-2) 
State  Constr.  Co.,  New  Kensington 
$53,050. 
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Pa.,  Pittsburgh — J.  P.  Moore,  coniroll.  r 
Allegheny  Co.,  received  bids  Apr  15  build- 
ing  5300  ft.  Renton  Rd  in  Plum  Tup 
16  ft.  wide,  (a)  waterbound  rnaca.l.itn 
(b)  bituminous  macadam,  from  L.  11.  Hii,..! 
man.  New  Kensington,  (a)  $64  6;i8.  ii,i 
$71,458;  R.  H.  Cunningham,  Turtle  )'r.  .  k 
(a)  $66,411,  (b)  $71,721;  T.  Cronin,  ITth 
and  Muriel  Sts.,  (a)  $67,375,  (b)  $7t  (  ,■, 
Work  involves  11800  sq.  yd.  pavenunt 
2000  sq.  yd.  paved  gutter,  2I.5no  eu  v.l' 
earth  excav.  and  9100  ft.  4-21  in.  t.  rra 
cotta  pipe.  Noted  Apr.  3. 

★Pa..  Pittsburgh — J.  P.  Moore,  controller 
Allegheny  Co.,  let  contract  builcling  i(.,,-,..ii 
ft.  New  England  Rd.,  Milllin  Twp,  16 
ft.  wide,  Telford  macadam  with  water- 
bound  macadam  wearing  surface,  to  .\ 
Ancarani,  Portvue.  About  $105,030  Nobd 
Mar.  27. 


★Md.,  Salisbury — Wicomico  Co.  will 
build  7i  mi.  road  from  White  Haven  to 
Catch  Penny,  rolled  oyster  shell,  16  ft. 
wide.  Work  will  be  done  by  day  labor. 

★8.  C.,  Marion — Comrs.  Marion  Co  let 
contract  building  3i  mi.  road  and  several 
bridges,  to  Chitwood  &  Palmer,  Columbia, 
$40,668.  Noted  Dec.  5. 

★Ga..  Cairo — City  let  contract  paving 
and  curbing  3500  ft.  Broad  St.,  40  ft.  wide, 
to  Southern  Clay  Mfg.  Co.,  Volunteer  Life 
Bldg.,  Chattanooga.  Tenn.,  $2.75  per  yd 
Work  involves  11,000  sq.yd.  vitr.  brick  .and 
3600  Iin.ft.  concrete  curbing. 

★MUk.,  Greenville  —  Highway  Comn. 
Washington  Co.  let  contract  re.surfacinp 
58.4  mi.  concrete  and  gravel  roads,  9  and 
12  ft.  wide,  to  C.  G.  Kershaw,  Woodward 
Bldg.,  Birmingham,  Ala.  About  $709,000. 
Work  involves  21,000  cu.  yd.  earth  exc,av. 
Noted  Mar.  13. 


Masaarhuaetti) — State  Highway  Comn., 
Capitol,  Boston,  received  bids  Apr  1.  build¬ 
ing  37.000  ft.  State  Highway,  Petersham 
Twp.,  involving  148.000  gal.  bituminous 
macAdam.  12,000  cu  yd.  earth  and  600 
cu.yd.  rock  excav.,  5500  cu.yd.  borrow  and 
17.800  ton  broken  stone,  from  I.,anp  Constr. 
Co..  37  Colony  St.,  Meriden.  Conn..  $143,- 
075  ;  R.  H.  .Newell  Co..  Uxbridge,  $157,261  ; 
B.  Perrinl  Co.,  15  Court  St.,  Boston,  $166,- 
365. 

MaHHarhuiie4tn  —  State  Highway  Comn., 
Capitol,  Boston,  received  bid.s  Mar.  25. 
building  State  Highway,  18-24  ft.  wide, 
Conconl  Twp..  involving  11,900  gal.  bitumi¬ 
nous  macadam.  10,000  cu.yd.  earth  and  40 
cu.yd.  rock  excav.,  15,000  cu.yd.  borrow, 
14.200  ton  broken  stone  and  7600  ton  trap 
rock  in  place,  from  J.  Fannon,  28  Hinckly 
St  .  Somerville.  $131,853;  J.  W.  McDuff. 
Summer  St..  Boston.  $142,023  ;  Hanscom 
Constr.  Co..  West  Medford,  $144,555. 

MasfiarhuHettH — State  Highway  Comn.. 
Capitol.  Boston,  received  bids  Apr.  8.  build¬ 
ing  10.000  ft.  State  Highway,  18-24  ft.  wide, 
Danver  Twp,,  from  Nelson  &  Hamlin. 
Salem.  $34,541  ;  Welch  &  Monahan.  South 
Hamilton,  $35,887  ;  J.  C.  Collins,  33  Pearson 
St..  Andover,  $38,773.  Noted  Apr.  8. 

M«hk..  Boston — Comn.  Waterwa.vs  & 
Pub.  Lands  received  bids  Apr.  2.  paving 
2900  ft.  Drydock  Ave..  70  ft.  wide,  involv¬ 
ing  24,500  sq.yd.  granite  block  on  6  in. 
gravel  base,  5950  Iin.ft.  stone  curbing,  2900 
sq.yd.  brick  sidewalk  and  3800  cu.yd  e.arth 
excav.,  from  Coleman  Bros..  Chelsea.  $149,- 
103;  McGuire  &  McGoutry  Co.,  Boston, 
$164,670;  AIco  Contg.  Co..  Boston,  $164,890. 
Noted  Mar.  20. 

Mnsn..  Fnli  River — City  received  only  bid 
building  granolithic  sidewalk  for  1  year, 
from  Beattie  ★  Cornell,  30  North  Quarry 
St..  $2.45  p*‘r  cu.yd. 


★Penniiylvanin — State  Highway  Comn., 
Harrisburg,  let  contracts  building  roads  in 
counties,  as  follows:  (a)  Allegheny  Co., 
Springdale  Boro  (al)  Hampton  and  Rich¬ 
land  Twps. ;  (b)  Bradford  Co.,  (c)  Flilton 
Co. ;  (d)  Jefferson  Co.,  (e)  Pike  Co., (f)  Lack- 
aw-anna  Co..  Moscow  Boro.,  (fl)  Dunmore 
Boro,  and  Roaring  Creek  Twp..  (g)  Somer¬ 
set  Co.,  (h)  Berks  Co.,  (i)  Lebanon  Co., 
Jackson,  North  Lebanon  and  South  Lebanon 
Twps.,  (11)  North  Ix'banon,  North  Cornwall, 
Annville.  North  Annville.  Sou*h  Annvllle 
.md  North  Londonderry  Twps.,  to  Booth  & 
Flinn.  Ltd.,  1942  Forbes  St.,  Pittsburgh, 
(a)  $90,563  ;  D.  McNeill  Co.,  Jenkins  Ar¬ 
cade.  Pittsburgh,  (al)  $443,307;  T.  H.  Gill 
Co..  Binghamton.  N.  Y..  (b)  $146,441  ; 

Snyder-Phillips  Co.,  Phila..  (c)  $131.305 ; 
Dale  F7ng.  Co..  Mann  BUlg..  Utica,  N.  Y.. 
(d)  $205,049;  H.  P.  Sproul  Constr.  Co..  107 
South  Division  St..  Peeksklll,  N.  Y.,  (e) 
$199,827,  (f)  $72,831  :  O’Brien  Bros.,  Divi¬ 
sion  St..  Avoca.  (fl)  $239,592  ;  Vipond 
Con.str.  Co.,  2222  Beale  Ave.,  Altoona,  (g) 
$59,922  ;  ITnlon  Paving  Co.,  30th  and  Locust 
Sts.,  Phila..  (h)  $72,480,  (1)  $69,620,  (11) 
$69,642.  Noted  Mar.  27. 

★  Pennsylvania — State  Highway  Comn., 
Harrisburg,  let  contract  building  8000  ft. 
rein. -con.  road  in  Washington  and  Quincy 
Twps..  FYanklin  Co.,  to  Burgess  &  Derrier, 
.Scottsville,  Va..  $43,959. 

★Pa.,  Erie— City  let  contract  to  J.  Mc¬ 
Cormick  A  Sons,  717  West  11th  St.,  paving 
Holland  St.  between  26th  and  29th  Sts.. 
<»8t.  $8072 :  Liberty  St.  between  4th  and 
2nd  Sts..  $9060  ;  Raspberry  St.  between  26th 
and  30th  Sts.,  $10,485;  J.  and  M.  Doyle, 
29th  St.  between  Peach  and  Cherry  Sts., 
$22.735 ;  Mayer  Bros.  Constr.  Co,,  Com¬ 
merce  Bldg.,  30th  SL  between  Peach  and 
('■herry  Sts.,  $18,841 ;  Dunn  St.  between 
laike  Rd.  and  Sth  St.,  $4085. 


★Ohio — State  Highway  Comn.,  Columbu.s, 
let  contract  grading,  building  bridges  and 
culverts  and  paving  with  monolithic  brick. 
7.71  mi.  Sect.  J  and  6.43  mi.  Sect.  Q. 
Cleveland-Buffalo  Rd.,  I.ake  Co.,  to  Fresh¬ 
water  &  Son.  Zanesville,  $275,822  and  $193,- 
363  respectively  ;  9550  ft.  Sect.  F,  Steuts'ii- 
ville-Cambridge  Rd.,  waterbound  macadam, 
to  S.  W.  Wrightser  &  Son,  Logan,  $30.61»(i. 
Noted  Apr.  10. 


Ohio — State  Highway  Comn.,  Columhu-s 
received  bids  Apr.  17.  paving,  grading, 
draining  and  building  bridges  on  4,18  m(. 
Sect,  “i,”  Columbus-Millersburg  Rd..  Knox 
Co.,  waterbound  macadam,  from  L.  R.  Wil¬ 
son,  Newark.  $44,899  ;  E.  M.  Turner,  Logan. 
$45,401.  Noted  Apr.  10. 


O.,  ColumbDH — G.  A.  Borden,  pub.  serv. 
dir.,  received  bids  Apr.  13,  gr.ading,  drain¬ 
ing.  curbing,  paving  and  laying  water 
mains  (a)  High  St.  from  Poplar  to  (Vdar 
Sts.  ;  (b)  Chestnut  St.,  from  High  to  4lh 
Sts. ;  (c)  Neilston  St.  from  Long  to  La¬ 
fayette  Sts.  :  from  Franklin  Asphalt  Pav¬ 
ing  Co.,  Columbus,  (a)  $22,730  ;  (b)  $26,- 
153 ;  (c)  $5734  :  A.  G.  Pugh.  Columbus, 
(a)  $23,389;  (b)  $27,405  ;  (c)  brick,  $5342  ; 
asphalt.  $5237  ;  Andrews  Asphalt  Paving 
Co.,  Arcade  Bldg.,  (a)  $23,511;  (c)  as¬ 
phalt.  $5271  ;  Cleveland  Trinidad  Paving 
Co.,  Arcade,  Cleveland,  (b)  $26.625 ;  Fed¬ 
eral  Paving  Co.,  Columbus,  (c)  brick.  $01,'**; 
G.  Geilgle  &  Son,  Columbus,  (c)  brick. 
$5460.  Noted  Apr.  3. 


O..  Toledo — Comrs.  Lucas  Co.  let  con¬ 
tract  to  M.  P.  Hannin,  Valentine  Bldg  ,  at 
$105,272,  for  209,860  sq.yd.  of  surface  tn-at- 
ment  of  from  3  to  5  gal.  Tarvia  C.  T.  to 
sq.yd.  without  grit  cover;  also  OSO.RSO  sq 
yd.  of  from  3  to  6  gnl.  Tarvla  C  T.  to  s(v 
yd.  with  cover  on  99  ml.  roads.  Xo(ed 
Apr.  3. 
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■streets  and  Koaiis  tConlinu.u) 

Iletrolt — See  ‘  Proitoseil  Works.” 

Midi  Uetrolt— Dept.  Pub.  Wks.  received 
bid'  iiav.iKf  following  streets  and  alleys: 
"  a)  I.eslie  Ave.  from  Wabash  Ave.  on 
\orth  to  (lakman  Ave.,  24  ft.  wide; 

hi  W.iterloo  Ave.,  from  Conners  to 
iirUtl  Wes.,  2fi  ft.  wide; 

(c)  It.  una  Vista  Ava  from  Herman  to 
ni  n  Wes  24  ft.  wide; 

,1)  \le\andrlne  Ave.  from  Dubolse  St 
in  MePeuKall  Ave.,  26  ft.  wide  ; 

'°ir)  Fulton  St.  from  Waba.sh  R.  R.  to 
<outherl.v  end  of  street  26  ft.  wide; 

If)  ( Irani!  .\ve.  from  Herman  Ave.  to 
f'th  24  ft.  wide; 

(K)  Waverly  Ave.  from  Herman  to  12th 

■'^’(b'jVyier  .Vve.  from  Herman  Ave.  to  12th 
m  ”4  ft.  wide; 

■  (i)  teland  St.  from  St.  Aubln  Ave.  to 
rhene  .St..  26  ft.  wide  ; 

(j)  Huron  St  from  Ottawa  to  Bag?  Sts., 
•>0  ft.  wide  ; 

■  (k)  12th  St.  Sect.  1,  from  alley  north  of 
Virginia  I’lrk  to  Webb  Ave.,  42  ft.  wide 
lpo«  w  ft.  track  space; 

(l)  \  an  Court  Ave.  from  Warren  to  Tire- 
man  Aves..  26  ft.  wide; 

(m)  Drexel  Ave.  from  pavement  south 
of  Mack  to  Mack  Ave..  26  ft.  wide; 

(n)  Highland  Ave.  from  Highland  Park 

line  to  12th  St.,  24  ft.  wide; 

(0)  Monterey  Ave.  from  Herman  Ave. 
to  12th  SL,  24  ft.  wide; 

(p)  Military  Ave.  from  Plumer  to  Fed¬ 
eral  Sts  26  ft.  wide;  all  asphaltic  concrete. 

(n)  Alk  y  No.  979,  T  alley  between  Ham¬ 
ilton.  Mea'dowbrook  and  Jefferson  Aves., 
1«  ft  wide;  ^  ^  ..r 

(r)  Alley  No.  980,  between  Seyburn.  Van 
nyke,  Canfield  and  Forest  Aves.,  20  ft. 

"'?s)  Alley  No.  981,  between  Helen,  Can- 
field  and  Fore.st  Aves.  and  Ea.st  Grand 
Blvd  ,  20  ft.  wide  ; 

(t)  Alley  No.  982,  between  Glover  and 

Hilger  Aves.,  south  of  Bdlie  Ave.,  16  ft. 
wide ;  „ 

(u)  Aliev  No.  983,  between  Bums, 

Fisher.  St.  Paul  and  Kercheval  Aves.,  18 
ft.  wide:  _  ^ 

(V)  Alley  No.  984,  between  Avery,  Com¬ 
monwealth,  Forest  and  Hancock  Aves.,  20 
ft.  wide;  all  alleys  with  1  course  concrete, 
from  Detroit  Asphalt  Paving  Co.,  20  Mc- 
Graw  Bldg. 

(a)  $30,857  ;  (b)  $28,341;  (c)  $23,207; 
(d)  $25,408  ;  (e)  $14,366  ;  (f)  $15,378  ;  (g) 
$14,952;  <h)  $14,670;  (1)  $13,824  ;  (J) 

$11,206  ;  (k)  $120,831;  (1)  $38,204;  (m) 

$14,983;  (n)  $15,395  ;  (o)  $14,501;  (p) 

$7858. 


Cleveland  Trinidad  Paving  Co.,  2940 
Woodward  Ave.,  (a)  $30.699 ;  (b)  $28,993 : 
(c)  $23,117:  (d)  $25,898  ;  (e)  $14,570;  (f) 
$15,155;  (g)  $14,749;  (h)  $14,478  ;  (1) 

$14,059;  (j)  $11,524  ;  (k)  $116,690;  (1) 

$38,551  :(m)  $15,322  ;  (n)  $15,163;  (o) 

$14219;  (p)  $7952. 

W.  B.  Brady  Constr.  Co.,  1 972  Grand 
Biver  Ave.,  (a)  $31,271;  (b)  $29,188  ;  (c) 
$23,562  ;  (d)  $26,611;  (e)  $14,825  ;  (f) 

$15,443;  (g)  $15,016;  (h)  $14,734  ;  (1) 

$14,463;  (j)  $11,738  ;  (k)  $115,490;  (1) 

$38,959  ;  fm)  $15,382;  (n)  $15,449  ;  (o) 

$14,502  ;  (p)  $8186. 

Uberty  Constr.  Co.,  Penobscot  Bldg., 
((|)  $5004  :  (u)  $3650. 

T.  R.  Currie.  20  McGraw  Bldg.,  (q) 
$4937 :  (t)  $1202  ;  (u)  $3610. 

Otis  Cement  Constr.  Co..  806  Hammond 
Bldg,  (q)  $4976;  (r)  $4973;  (s)  $4863  ; 
(u)  $3650  ;  (V)  $2277. 

Talbot  Co.,  400  Penobscot  Bldg.,  (r) 
$5074. 

K.  Meredith  Co..  145  Harper  Ave.,  (r) 
$5171  ;  (a)  $4853  ;  (t)  $1278. 

R.  J.  Pow'elson  Co.,  1577  Iroquois  Ave., 
(s)  $5089;  (t)  $1298. 

Oakwood  Constr.  Co.,  Ford  St.  and  Wa¬ 
bash  n.  R  ,  (v)  $2277. 

Tii'nnane  &  Mclivenna.  Union  Trust 
Bldg.  (V)  $2156.  Noted  Apr.  10. 

♦III.,  nellvllle — St.  Clair  Co.  let  contract 
JJflh  grading  and  building  culverts  on 
fl.  East  St.  Louls-Caseyville  Rd.,  to 
H  H.  Hall  Constr.  Co.,  Murphy  Bldg.,  East 
St.  Ijouis.  $13,007. 


♦  WU..  River  Falls — City  let  contract 
paving  16,000  sq.yd.  road  24  ft.  wide,  to 
.Johnson  &  Drake  Co.,  906  Plymouth  Bldg., 
.'linn.apolis.  About  $34,000. 


Wis..  Sheboygan — City  received  bids  (a) 
jading  and  paving  with  concrete  8.9  mi. 
Green  Bay  Rd.,  Cedar  Grove  Village.  20 
R  wide;  (b)  6.75  mi.  Upper  Fall  Rd.. 
Sheboygan  Twp.,  Kohler  Village.  20  ft. 

7.8  ml.  Waldo-Cascade  Rd.,  Hyn- 
from  Jorgenson 
Denmark,  (a)  $0.81 
paving;  (b)  $0.82 
wading.  $1.80  paving;  (c)  $0.84  gr.idlng, 
J1.84  paving;  J.  Theume.  Main  St,  Cedar 


Grove,  (a)  $1.05  grading,  $2,10  paving; 

J.  Braur  Constr.  Co.,  South  12th  St.,  She- 
iwygan,  (h)  $0.66  grading,  $1.S7  paving; 
Dear  Constr.  Co.,  Grand  Ave.,  Milwaukee, 

(b)  $1.15  grading,  $1.86  paving;  F.  Uad- 
loff.  Division  St.,  I’lymouth,  (c)  $0.94  grad¬ 
ing,  $2.17  tiaving ;  Pestur-Nauman.  North 
Sth  St.,  Sheboygan,  (c)  $0.90  grading. 

$2.25  paving.  Noted  Apr.  17. 

★  la..  Cherokee — Comrs.  Cherokee  Co.  let 
contract  grading,  clearing,  grubbing  and 
placing  1080  lin.  ft.  teiniKirary  cul¬ 
verts  on  11.7  ml.  road,  to  G.  W.  Condon, 
415  Farnam  Bldg.,  Omaha.  Neb.,  $30..mi7. 
Work  Involves  1080  lin.  ft.  culverts  at  $o.4o 
per  lin.  ft.,  82,500  ou.  yd.  earth  and  500 
cu.  yd.  loose  rock  excav.,  $0.36  aiui  $0,75 
per  lin.  ft.,  respectively. 

★la..  Clinton — Comrs.  Clinton  Co,  let 
contract  grading,  clearing,  grubbing  and 
building  culverts  on  5J  mi.  I.incoln  High¬ 
way.  to  Fuller  Bros.  &  Co.,  Mu.scatine,  $0.45 
cu.yd.,  total  cost.  $23,131.  Work  involves 
2450  cu.yd.  borrow.  45,750  cu.yd.  earth  and 
610  cu.yd.  ditch,  excav. 

★  la.,  lienlkon — Comrs.  Crawford  Co,  let 
contracts  grading  Hi  ml.  Vail.  Byer,  Shel¬ 
by,  Ida  Grove,  Kenwood  and  Hill  Rds.  ; 
154,048  cu.yd  ,  to  W.  R.  Grinneli,  2150  In- 
gersoll  Ave.,  Des  Moines,  $0,37  to  $0,385 
per  cu.yd  ,  total  cost,  $57,858;  41.668  cu  yd., 
to  G.  W.  Condon.  415  Fornam  Bldg..  Oma¬ 
ha.  Neb.,  $0.37  per  cu.yd.,  total  cost. 
$14,792. 

★  la.,  Uogan — City  let  contract  hnilding 
60,000  sq.  yd.  concrete  or  monolithic  brick 
pavement,  40,000  lln.ft.  concrete  curb  and 
gutter  and  storm  sewerage  system,  to  K. 
A.  Wickham  Co.,  Council  Bluffs.,  $211,188. 
Noted  Apr.  3. 

★  la.,  Primghar — Comrs.  O’Brien  Co.  let 
contract  paving  with  concrete  6-8  in.  thick, 
curbing,  guttering  and  excavating  on 
4i  mi.  streets  in  Sanborn  Twp.,  20-60  ft. 
wide,  to  Dearborn  Constr  Co.,  Waterloo 
.Savings  Bldg..  Waterloo,  $203,000  Work 
involves  70.000  sq.yd.  concrete  20-40  ft. 
w'ide,  at  $2.33  per  sq.yd.  and  40-60  ft. 
wide,  $2.57  sq.yd.  and  39.000  lin.ft.  con¬ 
crete  curb  at  $0.69  to  $0.69  lin.ft. 

★  Minn.,  Fergus  Falls — Comrs.  Ottertail 
Co.  let  contract  grading  and  graveling  19.5 
mi.  Federal  Aid  Project  No.  29,  29  ft. 
wide  and  building  extension  to  culvert,  to 
Winston  Bros.,  801  Glol)e  Bldg.,  Minne¬ 
apolis,  $98,353,  and  $297  respectively:  fur¬ 
nishing  concrete  sectional  pipe  to  Con¬ 
crete  Products  Co.,  Elk  River,  $3705.  Noted 
Apr.  3. 

★  Minn.,  Redwood  Falls  —  Comrs.  Red¬ 
wood  Co.  received  no  bids  grading  and  sur¬ 
facing  State  Rd.  No.  10,  Job  Nos.  1702A 
and  i702B;  State  Rd.  Nos.  13  and  14,  Job 
No.  1901.  Bonding  Co.  will  complete  work. 
Noted  Apr.  3. 

★Minn.,  M'abnsha — Comrs.  Wab.asha  Co. 
let  contract  to  A.  Guthrie  &  Co.,  366  Jack- 
son  St.,  St.  Paul,  building  14  ml.  Federal 
Aid  Project  No.  21,  State  Rd.  No.  1  and 
2.  24  ft.  wide,  cost,  $36,984  ;  surfacing  22 
mi.  Federal  Aid  Project  No.  46,  State  Rd. 
No.  1  and  2,  24  ft.  wide,  $40,387.  Noted 
Apr.  3. 

★  Neb.,  IJncoln — Lancaster  Co.  let  con¬ 
tract  grading  4  mi.  West  Emerald  Rd..  24 
ft.  wide,  to  Cook-O’Brien  Constr.  Co.,  Kan¬ 
sas  City,  Mo.,  $16,250.  Work  Involves  50,- 
000  cu.yd.  earth  excav.  Noted  Mar.  27. 

N.  !>.,  Jamestown — Comrs.  Stutsman  Co. 
received  bids  grading  Federal  Aid  Project 
No.  24,  (a)  Sect.  1.  involving  14,607  cu.yd. 
turnpike  and  71,863  cu.yd.  earth  excav., 

(b)  Sect.  2,  20,737  cu.yd.  turnpike.  87,555 
cu.yd.  earth  and  19  cu.yd.  loose  rock  excav., 

(c)  Sect.  3  (concrete  culverts  and  bridges), 
265  cu.yd.  Class  A  concrete,  6983  lbs.  metal 
reinforc-ement  and  1110  cu.yd.  structural 
excav.,  from  Stevens  Bros ,  St.  Paul.  Minn., 
(a)  $32,647,  (b)  $41,010.  (c)  $9320;  W.  H. 
Noel.  Jame-stown,  (a)  $32,068,  (b)  $42,689; 
C.  Humphry's  &  Stanlev  Bros.,  St.  Cloud, 
Minn.,  (a)  i33.383.  (b)  $42,630;  C.  C  Jack- 
son.  Jamestown,  (c)  $8587 ;  J.  A.  Jardine. 
1123  1st  Ave.,  S.,  (c)  $9363.  Noted  Mar.  20. 

Mont.,  Billings — City  received  only  hid 
Apr.  1,  paving  95,000  sq.yd.  North  3l8t  St., 
from  Warren  Constr.  Co.,  Journal  Bldg., 
Portland,  Ore.,  $42,161.  Noted  Mar.  20. 

★Mont.,  Great  Falls — Cascade  Co.  will 
surface  Sand  Coulee-Stockett  Rd.  and 
grade  Bird  Tail  Rd.  and  Sullivan  Hill. 
Work  will  be  done  by  day  labor.  About 
$50,000.  R.  G.  Day,  Great  Fails,  engr. 

Mo.,  St.  lionls — Bd.  Pub.  Serv.  received 
lowest  bid  improving  Slevin  Ave.  from 
Euclid  to  Kennerly  St.s..  involving  2400  sq. 
yd.  brick  paving  and  1560  iln.ft  curbing, 
from  Skralnka  C'onstr.  Co.,  Security  Bldg., 
$10,841;  paving  I..abad!e  Ave.  from  Belt 
to  Clara  Sts.,  2315  sq.ft,  asphalt  paving  and 


1620  lin.ft  granite  curbing,  also  Thelka  St 
from  Partridge  Avc.  to  Minika  St  .  3315 
•sq.ft,  asphalt  (laving  and  2605  lin.ft.  gran¬ 
ite  curbing,  from  F  P  McCormick.  $12,216 
and  $18,857  resiK-ctlvely.  Noted  Mar.  '20. 

★Gkla.,  Okmulgee — City  Comrs,  let  <>00- 
tract  paving  various  streets,  to  Park-Moran 
Co.,  Okmulgee,  $45,782  Apr.  17. 

I’tah — State  Rd.  Comn..  Capitol,  Salt 
I>ake  City,  received  bids  .\pr  A.  building 
11.12  ml.  State  Highway  between  Midvale 
and  Lehi,  18  ft.,  wide,  from  J.  W.  Mellen. 
..\uditorium  Bldg.,  $329,010,  P  J.  Moran. 
Felt  Bldg.,  $332,227.  Hen.sser,  Packard  & 
Co.,  Atlas  Bldg..  $342,124  ;  4  85  mi.  State 
Highway  from  Mogna  east  to  Murray,  Is 
ft.  wide,  from  P.  J.  Moran.  Felt  BMg 
$133,478,  O.  H.  Gray.  University  Club. 
$137,326,  H.  G.  Gllkerson,  26  Richards  St.. 
$138,210;  5  36  mi.  State  Highway  from 
Murray  south  to  Midvale.  18  ft.  wide,  from 
Canipliell  Bldg.  Co..  New  House  Bldg., 
$121,330,  Stange  Maguire  Paving  Co..  Utah 
Savings  and  'Trust  Bldg.,  $124,552,  P.  J 
Moran.  Felt  Bldg..  $125,488.  All  contrac¬ 
tors  of  Salt  Lake  City.  Noted  Mar.  20. 

★  Arlt.,  Phoenix — City  let  contract  pav¬ 
ing  17th  Ave.  between  Adams  and  Van 
Buren  Sts.  and  Munroe  St.  between  15th 
and  17th  Ave.s.,  to  Southwestern  Contg. 
Co..  O’Neil  Bldg.  Work  Involves  8569  s(|.yd 
paving.  $2  per  sq.yd.  ;  8569  8<i,yd  grading. 
$0.25 :  3806  lin.ft.  combination  curb  and 
gutter.  $1.25;  528  lin.ft.  single  curb.  $0.70; 
26  lln.ft.  single  gutter,  $0.70;  201  lin.ft. 
valley  gutter.  $1.10;  grading  7  street  in¬ 
tersection  terminations.  $10  each,  and  4 
alley  intersection  terminations,  $7  each. 

★  Wash..  Bellingham — Comrs.  Whatcom 
Co.  let  contract  grading  and  hard  sur¬ 
facing  5  ml.  Everson-Noon.sack  Ud..  16- 
40  ft.  wide,  concrete,  to  Riddle  &  Hawkins. 
Bellingham,  $96,354. 

★  Wash..  Seattle — Bd,  Pub.  Wks.  let  con¬ 
tract  grading,  filling  and  paving  I  mi.  West 
Spokane  St.,  34  ft.  wide,  concrete,  to  In- 

‘dependent  Asphalt  Paving  Co.,  Seattle, 
$161,025.  Noted  Mar.  13. 

★Ore..  Astoria — City  let  contracts  to 
Miller  &  Bauer,  Astoria,  paving  Franklin 
Ave.  from  12th  to  9th  Sts.,  cost  $18,421  ; 
Florence  Ave.,  from  Oregon  to  Taylor  Sts. 
and  Oregon  St.  from  Florence  to  Alameda 
Sts.,  $32,067 ;  3rd  St.  from  Klaskine  to 
I.,exlngton  Sts..  $29,031  ;  Rivington  Ave., 
$14,601  ;  Commercial  St.  from  17th  to  22nd 
Sts.,  $36,219,  all  bitulithic  on  5  In.  concrete 
base;  to  J.  Slotte,  Astoria,  Franklin  Ave. 
from  5th  to  2nd  Sts.,  bitulithic  with  12  ft. 
brick  center  strip,  $17,668;  to  H.  Makela, 
253  Alameda  St.,  building  plank  roadway, 
wood  sidewalk,  fill  and  concrete  retaining 
wall  on  Exchange  St.  from  13th  to  14th 
Sts.,  $16,284.  Noted  Feb.  27. 

★Cal.,  Pasadena — City  let  contract  im¬ 
proving  Marengo  Ave..  from  Colorado  to 
Walnut  Sts.,  to  Bryant  &  Austin.  1656 
Compton  Ave.,  Los  Angeles,  $13,097 
Noted  Mar.  6. 

Railways 

PROPOSED  WORK 

New  York — See  “Industrial  Works”  un¬ 
der  Lake  Placid. 

PRICES  AND  CONTRACTS  AWARDED 
(★Indicates  award  of  contract) 

★  Pennsylvania — W.  S.  Twining.  dir. 
dept,  city  transit,  Mershon  Bldg.,  let  con¬ 
tract  building  6  ml.  line  from  Prankford 
to  Bustleton,  to  Amer.  Ry.  Contr.  Co..  53 
West  Jackson  Blvd..  Chicago,  $370,892. 
IVork  Involves  175.000  lbs.  steel,  20,000  cu.- 
ft.  excav.,  35,000  lbs.  c.l.  tubing,  2000  sq.yd. 
macadam  paving,  6000  ft.  lumber,  2000  Ihs 
rein,  steel  and  large  quantity  of  girder  and 
T  rails.  Noted  Apr.  10. 

Excavation  and  Dredging 

PROPOSED  WORK 

Conn.,  Bridgeport — Dredging — Bd.  Pk 
Comrs.,  Security  Bldg.,  rejected  only  bid 
received  Apr.  11,  dred^ng  40.000  cu.yd.  for 
filling  at  Fayerweather  Island,  Seaside 
Park.  B.  F.  (looney,  elk.  Noted  Apr.  3. 

Md.,  Baltimore — Dredging — See  ‘‘Indus¬ 
trial  Worka” 

BIDS  DESIRED 

N.  Y.,  New  York — Dredging — Until  Apr 
28,  by  M.  Hurlburt.  comr.  docks.  Pier  A. 
Foot  Battery  PI..  North  River,  furnishing 
labor  and  material  for  dredging  5000  cu. 
yd.  north  side  Pier  63  ;  16,200  cu.yd.  north 
and  south  sides  Pier  57 :  9000  cu.yd.  north 
side  Pier  58  ;  19,600  cu.yd.  north  and  south 
sides  Pier  60 ;  33.000  cu.yd.  north  and 
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south  Bides  Pier  61  ;  lO.onn  cu.yd.  easterly 
and  weaterly  sides  Pier  33  ;  650n  cu  yd. 
westerly  side  Pier  36  ;  600  cu  yd  l-Iast 
106th  St.;  1200  cu.yd.  northly  side  of 

Pier  Kast  117lh  St.;  1500  cu  vd.  i-^st 

132nd  St.;  1000  cu  yd  Kast  134th  St., 

Manhattan;  25,000  cu.yd.  Pier  at  52nd  8l  . 
Brooklyn. 

Ileauforl — PrainaKe — Pntil  June  2. 
hy  VirKinia-t'aroliiia  Karma  t'o.,  huildinK 
17  ml.  main  canals.  66  ml.  laterals,  117 
mi.  suti-laterals ;  also  enlarfitinK  10  mi. 

exlstlnK  main  canals,  2S  ml.  laterals  and 
35  ml.  sub-laterals.  Work  Involves  about 
1,500,000  cu.  yd.  excav.,  Kradinu  110  mi. 
roads  and  building  210  wooden  bridKes  re- 
dulrinK  from  70o  to  2200  ft.  B.  M.  lum¬ 
ber  |wr  l)ridKe.  O.  S.  .Stwer,  pres.  B.  M. 
Poller,  Xew  Bern,  enter.;  advertised  In 
this  issue 

.Ark.,  ■Innesborn — Prainaiee — Pntil  Apr. 
29,  by  Bd  Comrs.  Kittle  Bay  and  White- 
mans  Creek,  1).  1).  No.  20.  buiidinfe  drain- 
BKe  canals  and  steel  bridges.  Work  in¬ 
volves  67,700  cu.yd.  earth  excav.  and  785.- 
500  cu.yd  float ItiK  flredpe  work.  10  steel  I- 
heam  brldjtes.  (20-30  ft.  spans),  one  60  ft. 
steel  truss  and  150  lln.ft.  wood  pile  trestle. 
Cobb  &  Lsh'.  JoneslKtro.  engrs. 

I'KICKS  ,\XI»  rONTK.ACTH  AWARDED 
((^Indicates  award  of  contract) 

N.  4.,  Freehold— I>redKing — State  received 
bids  dredging  section  canal  connecting  Bar- 
begat  Bay  with  Manasquan  River,  from  Hill 
PrtMlging  Co..  Atlantic  Ave.  and  Somerset 
PI..  .Atlantic  City,  $<t.22  per  cu  yd..  Coast 
At  Inland  Dredging  Co..  Atlantic  ('ity,  $0  26 
per  cu.yd  .  Matthews  Bros..  K.ast  Front  St., 
Red  Bank,  $0.2r5  per  cu.yd. 

Ore.,  rnrtland — Dredging — Port  of  Port¬ 
land  received  bids  for  17.000  cu.yd.  rock  and 
earth  dredging  in  front  of  Albina  dock, 
from  Pacific  Foundation  Co.,  Portland,  $  95 
i>er  yd.  ;  Pacific  Bridge  Co.,  foot  of  Salmon 
St..  $l  per  yd.  Noted  Apr.  10. 


Industrial  Works 

PROPOSED  WORK 

Mas*..  Cambridge — T.  O.  Douglas,  c/o 
F  S.  Boyd.  579  Massachusetts  Ave..  had 
plans  prepared  building  1  story.  77  x  133 
ft.  brick  and  concrete  garage,  on  Blancke 
and  Green  Sts.  About  $30,000. 

MasH..  Campellu  (Brockton  P.  O.) — A.  E. 
Keith  Co.  .soon  lets  contract  building  64  x 
71  ft.  iKiwer  plant.  40  ft.  high.  About  $56,- 
000.  Jenks  At  Ballon.  735  Orosvenor  Bldg., 
Provldeiwe,  R.  I.,  engr.  Noted  Jan.  16. 

Mass..  Chelsea  (Boston  P.  O.) — McMan- 
nus  Box  Co..  Vale  St.,  had  plana  prepared 
by  W.  H.  Taylor,  archt.,  Chelsea,  for  2 
storv  brick  and  concrete  factory.  About 
$75,000. 

MasN..  Chicopee — Paper  Makers  Chemi¬ 
cal  Co ,  Holyoke,  plans  to  build  1  and  2 
Jiory.  300  X  500  ft.  mill  construction  paper 
factorv.  concrete  foundation,  on  Grattan 
St.,  here.  About  $100,000.  R.  M.  Snell, 
mgr. 

AImhh.,  Pittsfield — A’ictory  Textile  Co 
plans  to  build  3  story.  80  x  280  ft.  brick 
mill  here.  Cost,  including  equipment.  $80,- 
Ooo.  L,.  Hollingsworth,  pres,  and  secy. 

ManH..  Worcester — A.  Z.  Manzi,  162 
Shrewsbury  St.,  had  plans  prepared  by  S. 
H.  I’ltcher,  archt..  44  Front  St.,  building  1 
storv.  72  X  72  ft.  brick  garage.  Al>out 
$35,000. 

Conn..  AA'alerbury — City  plans  to  sell 
$100,000  bonds  to  build  garage  and  com¬ 
fort  station. 

X.  A’..  Ilrooklyn — I^iisky  Motor  Car  Corp.. 
17  Graham  Ave.,  soon  lets  contract  building 
2  story,  lOO  x  100  ft.  brick  and  s’eel  auto 
service  station.  r«dn.-con.  flooring,  concrete 
found'itlon.  on  Montrose  Ave.  and  lyonard 
St.  .About  $75,000.  Shampan  At  Shampan. 
772  B'way.,  archts.  Notetl  Mar.  6. 

X.  A'..  Ilrntiktyn — ■I>*hn  &  Fink.  120  Wil¬ 
liam  St..  New  A'ork  City,  soon  receive  bids 
building  8  stor.v.  40  x  100  ft  rein-con  and 
steel  factor.v.  rein. -con.  flooring,  concrete 
fojindatlon.  on  Irving  &  Columbia  Sts.  here. 
Buchman  &  Kahn.  56  West  45th  St..  New 
A'ork  City,  archts.  Noted  Mar.  13. 

X’.  A’.,  •luffalo — J.  Geigad.  archt..  346 

Herman  St.,  soon  lets  contract  huihling  1 
story  80  X  100  ft.  steel  foundry,  concrete 
foundation,  on  Kast  Ferry  St.,  for  M  Hay- 
man  &  Co.,  Kast  Ferry  St.  About  $25,000. 

X'.  A’..  niilTslo — United  States  Alloys 

Corp.,  River  Rd..  soon  lets  contract  build¬ 
ing  1  story,  60  x  65  ft.  steel  and  40  x  150 
ft  brick  and  steel  machine  shop  and  office 


building,  concrete  foundation,  on  Witmer 
Rd.  .About  $40.o00.  Address  H.  I.  Wheat, 
c/o  owner,  engr. 

X.  Y.,  Cambridge — Rice  Seed  Co.,  had 
plans  prepan-d  for  75  x  275  ft  storehouse 
and  shipping  building,  adjacent  to  Dela¬ 
ware  &  Hudson  R.R,  .About  $35,000. 

X.  A'..  Ia«ke  Placid — George  &  Bliss  plan 
to  rebuild  rein. -con.  and.  steel  boat  factory 
terminal,  shipway  and  marine  rallw-ay. 
rwntly  destroyed  by  fire.  AlM)Ut  $40,000. 

X'.  A'..  Alulden  .  Bridge — Oattl-McQuade 

Paper  ('o..  200  5th  Ave.,  New  A’ork  (Mty. 
purchased  Peaslee  Mills,  here,  and  are  hav¬ 
ing  plans  prepared  repairing  and  altering 
same.  About  $25,000. 

X.  A’..  New  A'ork — Cuneo  &  Posta, 
73  AVashinglon  Sq..  had  plans  prepared 
by  F.  K.  Vilolo,  archt..  ."16  West  45th  St., 
building  story.  100xl30  ft.  brick  and  steel 
garage,  rein. -con.  flooring,  concrete  foun¬ 
dation.  at  541-551  West  Hway.  About 
$100,000. 

X.  A'..  New  A'ork — Kagle  Pencil  Co.,  703 
Kast  13th  St.,  soon  receives  bids  building 
6  story,  75x200  ft.  rein. -con.  and  steel  ad¬ 
dition  to  factory,  rein. -con.  flooring,  con¬ 
crete  foundation,  on  Ave.  D.  Indween  13th 
and  14th  Sts.  Buchman  &  Kahn,  56  AVest 
45th  St.,  archts.  Noted  Feb.  27. 

X'.  A'..  New  York — New  A’ork  Central  R. 
R..  Grand  Central  Terminal,  soon  lets  con¬ 
tract  building  1  story.  35  x  180  ft.  brick 
and  steel  garage  and  warehouse.  rein.-<;on. 
flooring,  concrete  foundation,  on  AV'ebster 
Ave.  and  Clan-mont  F’kway.,  Bronx.  About 
$75,000.  Ewing  &  Allen.  101  Park  Ave., 
archts.  Central  F'dr.v.  Co.,  90  AA’est  St., 
lessee.  Noted  Mar.  27. 

N.  A’.,  Niagara  Falls — United  States 
Light  &  Heat  Corp.,  3215  Highland  Ave., 
soon  lets  contract  building  1  and  2  story, 
brick  and  steel  plant,  concrete  foundation, 
on  Highland  Ave.  Mills.  Rhines,  Bellm,an 
&  Nordhoff,  1234  Ohio  Bldg.,  Toledo,  O.. 
engrs. 

N.  A'.,  Rorhester — Industrial  Development 
Com.,  Chamber  of  Commerce,  having  plans 
prepared  for  large  shipyard  on  lower  Gen¬ 
esee  River  near  lake  harbor. 

N.  A’.,  Rorhester — Rochester  Ry.  &  Light 
Co..  34  Clint  Ave.,  N..  authorized  hy  Pub. 
Serv.  Comn.  of  2nd  DIst.  to  issue  $500,000 
preferred  stock  to  improve  and  extend  elec- 
trlcaJ  and  gas  departments. 

N.  A’..  West  Coxnaekle— Amer.  Valve  Co., 
River  St.,  Coxsackle,  purchased  site  here 
and  are  having  plans  prepared  for  2  stor.v, 
brick  factory  covering  75,000  sq.ft,  floor 
apace.  About  $40,000.  Address  D.  G. 
Greene,  pres. 

N,  4„  Newark — Riverside  Steel  Castings 
Co.,  Passaic  Ave.  and  Kearney  Meadows, 
purchased  a  254  x  720  ft.  site  at  326-344 
Riverside  Ave.  and  plans  to  build  several 
1  and  2  story  rein. -con.  buildings.  A. 
Kinne,  mgr. 

N.  J.,  Philllpsburg — Canister  Co.  plans  to 
build  plant.  About  $60,000. 

Pa..  Phila. — F.  T.  Uezzell.  archt..  717 
Walnut  St.,  receives  bids  about  May  15. 
for  3  story,  140  x  240  ft.  rein. -con.  factorv. 
Owners  name  withheld. 

Pa.,  Pittsburgh — T.  Donaldson  having 
plans  pn  pared  by  Hunting-Davis  Co., 
archts..  Century  Bldg.,  building  1  and  2 
stor.v,  100  X  227  ft.,  rein. -con.,  steel  and 
brick  garage,  rein. con.  flooring,  concrete 
foundation,  on  AVeston  and  Bidwell  Sts.,  to 
be  known  as  Donaldson  Commercial  Truck 
Garage.  About  $75,000. 

Pa..  Pittsburgh — .A.  Goldbloom.  1215 
lyicust  St.,  having  plans  prepared  for  2 
story.  80  x  220  ft.,  fireproof  garage,  reln.- 
con.'  flooring,  concrete  foundation,  on  At¬ 
wood  St..  Oakland  Dist.  About  $60,000. 

Pa.,  Pittsburgh — Painter-Dunn  Co..  Cen¬ 
ter  .\ve..  soon  lets  contract  building  1 
story.  100  X  150  ft.,  rein. -con.  addition  to 
garage,  rein. -con  flooring,  concrete  founda¬ 
tion.  About  $35,000.  Hunting-Davis  Co., 
Century  Bldg.,  archts. 

Pa..  Piltshurgh — AA’olverine  Supply  Sc 
Mfg  Co..  Paige  and  Fontella  Sts.,  having 
plans  prepared  hv  Hunting-Davis  Co., 
archts..  Century  Bldg.,  for  5  story,  70  x 
100  ft.  factory  on  Paige  St.  Cost  to  exceed 
$50,000. 

Md.,  Baltimore — See  “Buildings.” 

Aid..  Baltimore — AA’eyerhacuser  Timber 
Co..  AVhlte  Bldg.,  Tacoma,  AA’ash.,  purchased 
tract  between  Northwest  Harbor  and  Cur¬ 
tis  Bay.  and  plans  to  establish  lumber 
vard.  AA’ork  Involves  dredging  35  ft.  deep 
water  channel  and  building  pier  head. 

Md.,  Hagerstown  — A  mer.  Agricultural 
Chemical  Co..  1015  Fidelity  Bldg.,  Balti¬ 
more.  plans  to  build  fertilizer  factory  here 

on  129  acre  site.  About  $100,000. 
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Aid.,  Hagerstown — Pool?  Eng  i, 

Co..  Woodberry  .Sta.,  Baltiinor. 
convert  Hagerstown  plant,  known 
land  Pressed  Steel  Co.,  into  fa(  ■ 
manufacturing  aiiqtlanes.  Cost 
$50,000  and  $100,000.  S.  P.  Bracl\ 

Aid.,  iiighlandlowii  (Baltimore  I 
Jones  &  Lamb  Co..  Pennsylvania  a 
ton  Aves.,  Baltimore,  plans  to  ' 
plant  of  Monumental  Brewery  c  ’,'‘‘1 
construct  several  rein. -con.,  steel  a,  ,,  i.r,;^ 
buildings,  rein.-con.  Mooring.  i, 
foundation,  on  Lombard  St  sam. 
used  as  meat  packing  plant  and  r 
finery.  About  $500,000,  o  O  Co  -rL 
no  West  40th  St..  New  York  C'iiy.  .  , 

Fla.,  Tallahassee — Cltv  plana  to  ' 
eleqtrlc  light  and  power  plant  r.  , .  nth 
destroye<l  by  fire.  l.o.ss.  $50.0oo  1  c 

Hammatt,  1943  Main  St,  Jack.sonMll'e 
engr. 

O..  Cleveland — Purity  Ice  Cream  f’otie 
Co..  5119  Euclid  Ave..  plans  to  bind  4 
story,  concrete,  steel  and  brick  factorv  et 
8804  Hough  Ave.  About  $100,000 

III.,  Chicago — O.  A\’.  Shaw,  007  ipj^h 
St.,  plans  to  huild  4  story,  60  x  1  ft 
rein. -con.  and  brick  factory,  rein.-con  floor- 
ing.  concrete  foundation,  on  29th  PI  -.n.i 
Calumet  St.  About  $90,000.  ('  w  \v.  s- 

terlind,  179  AA’est  AA’ashington  St.,  archt 
Wis.,  Sheboygan — Bommis-Riddel  Fibr, 
Co.,  c/o  G.  Riddel.  2202  .North  6ih  St 
.soon  lets  contract  building  4  story.  60xl",ii 
ft.,  rein.-con.,  brick  and  steel  factory,  tein  . 
con.  flooring,  brick  foundation,  oti  South 
15th  St.  About  $55,000.  Juul  &  Snnih 
Imlg  Bldg.,  archts. 


H’Is.,  Sheboygan — Raab-Thicman  Co.  816 
Niagara  Ave.,  plans  to  build  2  story,  60  x 
100  ft.,  garage.  About  $55,000. 

Wis.,  Sheboygan — AA’adhams  Oil  On 
Michigan  and  13th  Sts.  plans  to  build  ' 
story  oil  station.  About  $30,000. 

W’Is.,  Waupara — F.  H.  Josslvn.  Algonn 
Blk.,  Oshkosh,  had  preliminary  plan.s  pre¬ 
pared  by  E.  Orbison,  engr.,  Appleton,  buihl- 
ing  150  hp.  hydroelectric  power  plant  on 
Little  AA’olf  River.  About  $200,000. 


Alont.,  Billings — G.  L.  Tracy  Co.  plans  to 
build  2  story  brick  and  concrete  ware¬ 
house.  About  $25,000. 


Mo..  Carondolet  (St.  Louis  P.  O.) — Min¬ 
eral  Refining  &  Chemical  Corp.  receives  bids 
about  June  1.  building  rein.-con.  and  steel 
paint  and  pigment  plant,  concrete  founda¬ 
tion.  on  Mississippi  River  front.  Plans  in¬ 
clude  chemical  laboratory,  mineral  milling, 
power  and  packing  plants.  About  $2,500.- 
000.  M.  Alayo,  vlce-pres. 

AIo.,  St.  Joseph — Swift  &  Co.,  Union 
Stock  Yards,  Chicago,  plans  to  build  2 
story,  40  x  51  ft.  concrete  and  brick  addi¬ 
tion  to  boiler  room,  concrete  foundation 
About  $90,000. 

AIo.,  St.  Louis — Columbia  Taxicab  Co. 
4533  Delmar  Blvd.,  having  preliminary 
plans  prepared  by  L.  AV’.  Childress,  engr . 
c/o  owner,  for  1  story,  128  x  200  ft.  g.arag- 
at  3319-37  Lawton  Ave.,  About  $100, Ono 

AIo.,  St.  I>oiils — A.  M,  Lane,  archt.,  1121 
Forest  Park  Blvd.,  soon  receives  bills  build¬ 
ing  factory  on  Penrose  St,,  for  Monarch 
Metal  AVeather  Strip  Co..  4121  B'ore-st  Park 
Blvd.  Cost  to  exceed  $50.o00. 

AIo.,  St.  Louis — St.  l-iouis  AA'holesale  Cut 
Flower  Co..  1410  Pine  St.,  having  plin-i 
prepared  hy  Grewe  Constr.  Co.,  archts. 
Century  Bldg.,  for  2  story,  50  x  109  ft . 
reln.-c()n.  and  brick  storage  plant,  concr  le 
foundation,  at  1406-8  Pine  St.  About  $50.- 
000.  D.  Geddls.  pres. 

AA’aMh..  Seattle — Pacific  Net  &  Twine  Co 
Pier  8.  plans  to  build  2  additional  stori-s 
120  x  134  ft.,  to  factory  now  under  con 
struction  on  Pier  8.  About  $60,000  .1 

Graham,  Manufacturers'  Bldg.,  archt. 

AVash..  Seallle — Queen  Anne  Candy  Co 
plans  to  build  4  story,  60  x  103  ft  ,  con¬ 
crete  factory,  rein.-con.  flooring,  concrit- 
foundation,  at  120  Westlake  .Ave.  N 
About  $15,000.  Beezer  Bros.,  Seahnard 
Bldg.,  archts. 

Ore..  Eugene — City  and  local  capitalis'-- 
plan  to  build  meat  packing  plant  and  de¬ 
velop  extensive  hog  farm  near  here  >' 
M.  Strickland,  Chamber  of  Commerce,  pro¬ 
moter  of  plan. 

Ore..  Portland— B  O'Hara.  9th  and  K;;- 
erett  Sts.,  plans  to  build  1  story,  ion  \  1"' 
ft.  brick  and  rein.-con.  warehouse,  stokes 
&  Zeller.  Chamber  of  Commerce,  archts 

Ore..  Sntherlln— Sutherlln  Cannery  Co 
Jnc..  having  plans  prepared  building  -1 
story,  60  x  80  ft.  and  1  story  60  x  131  f 
timbw  canneries,  cement  flooring,  .'bou 
$50,000. 
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Industrial  Works  (Continued) 


Orr.. 

plans  lo 
with  1"' 
ft.  c.iiw< 


lirlen* — Island  Lumber  Co. 
l)Ulld  sawmill  on  Sauvles  Island 
ding  docks  on  slough  side,  60,000 
i-itv.  About  $50,000. 


Cal  Krrano — Don  Lee  Automobile  Co., 
Ill'll  i  .<t  .  plans  to  construct  garage  and 
^les ‘liudding.  About  $160,000. 


Cal  lliinrord — California  Peach  Growers 
Inc  .Malaga  St..  Fresno,  having  plans  pre- 
nared  <5lnss  &  Biitner,  archts .  Repub- 
can  Ftl'lg  •  Fresno,  building  1  and  2  story, 
<10  X  ■"  ft.,  rein. -con.  and  brick  packing 
and  .shipping  plant.  Cost  between  $50,000 
and  fTo  .100. 


ral..  Stockton — (''alifornla  Cedar  Products 
I’o  h'lvmg  plans  prepan'd  by  Davis  &  Kel¬ 
li  r.  eiig's.  Stockton,  building  2  story,  rein - 
con  factory  and  warehouse. 


(|iic..  tVest  mount — .\rena  Co.  plans  to 
build  I  Id  X  500  ft.  garage  on  St.  Catherine 
St  WiMiil  and  Western  Aves.  About  $100.- 
Iioo,  .1  S.  Archibald.  318  Dorchester  St.. 
\V  .  .Montreal,  archt. 


Ont..  Toronto — Canadian  Ice  Mchy.  Co., 
S"  Chestnut  St.,  had  plans  prepared  by  A. 
r'hapnian.  archt..  Harbor  Ridg ,  building 
brick  factory.  About  $50,000.  Noted  Dec. 
5. 

Ont..  Windsor — B.  H.  Marsh  having 
plans  prepared  by  J.  C.  Pennington,  archt., 
I.a  Helle  Bldg.,  for  candy  factory.  AlK)ut 
540.000 


Ont..  Wingham — Aero  Tire  Co.  plans  to 
build  plant.  About  $50,000. 


It.  ('..  Tort  AlbernI — Watson  Bros.,  Ill 
Front  SI..  Vtincouvcr,  plans'  to  build  can¬ 
nery  here.  About  $75,000. 


BIDS  DESIRED 

It.  I..  Providence — TInfil  Apr.  28.  by  W. 
u  RIchard.s.  archt.,  17  Exchange  St.,  build¬ 
ing  Kd  X  140  ft.  brick,  steel  and  concrete 
garage,  concrete  foundation,  on  Dorrance 
and  Kddy  Sts.,  for  B.  B.  Knight  Estate. 
Broad  St.  About  $.30,000.  Noted  Apr.  3. 

V.  Y.,  Brooklyn — Until  Apr.  30.  (change 
of  date)  by  H.  J.  Nurick,  archt.,  957  Bway., 
New  York  City,  building  1  story,  100  x  165 
ft  brick  and  steel  warehouse,  garage  and 
workshop,  rein. -con.  flooring.  concrete 
foundation,  on  Jefferson  St..  Wykoff  and 
Flushing  Aves..  for  Magid,  Katzman  & 
.kirohir.  58  Boerum  St.  About  $50,000. 
Noted  Mar.  27. 

N.  Y.,  Brooklyn — Until  Apr.  30  (change 
of  date),  by  H.  J.  Nurick,  archt.,  957  Bway., 
building  2  story,  120  x  160  ft.  brick  and 
St  t  el  garage,  warehouse  and  work.shop. 
rein. -con.  flooring,  concrete  foundation,  on 
Variik  Ave.  and  Meserole  St.,  for  J.  H. 
Werbelovskv,  83  Meserole  St.  About  $50,- 
diifi.  Noted  Mar.  27. 

N.  4..  Xcwiirk — ITntll  Apr.  30,  by  R.  O. 
I'ory,  archt.,  39  Cortlandt  St.,  New  S’ork 
I'ily,  liuilding  4  story,  80x400  ft.,  reln.- 
con.  and  steel  factory,  rein. -con.  floor¬ 
ing.  concrete  foundation,  on  Thomas  St. 
for  O  Heineman  Co.,  Inc.,  145  Jackson  St 
Aliout  $.'i00,000. 

Pa.,  .YItniina — Until  Apr.  26,  hv  R.  W. 
Nash,  pres.  Altoona  Grocery  Co..  200  Chest¬ 
nut  .\\-i- .  building  2  story,  110  x  120  ft. 
nrirk  bakery  on  9th  Ave.  and  28th  St. 
About  $!i0  000.  McC^ormlck  Bros.,  Pitts¬ 
burgh,  archts. 

I'a..  Pittsburgh — C.  Bickel.  archt..  May 
Midr .  receiving  bids  for  3  story,  80  x  155 
ft  fireproor  or  brick  and  stee:  garage,  con¬ 
crete  foundation,  at  513-523  Water  St.,  for 
K  Solomon,  Prick  Annex.  About  $125,000. 
Noted  Mar.  18, 

WU.,  Sheboygan — lentil  May  10.  by  .Tuul 
*  Sml'h.  archts.,  Imig  Bldg,,  building  1 
story,  50  x  191  ft.,  rein-con.,  brick  and 
stei'l  machine  shop.  rein. -con.  flooring, 
brick  foundation  on  Niagara  and  8th  Sts., 
for  .i.uikin  Machine  Co..  315  North  8th  St. 
Atmiit  $75,000. 

^Mlnn..  BemIdJI— Until  May  15.  by  T.  S. 
Krvin  pres.,  Beltrami  Elevator  *  Milling 
'o,  hiiibiing  3  story,  rein-con.,  brick  and 
'devator.  150,000  bu.  capacity.  About 


Minn.,  Minneapolis — Minneapolis  Steel  ft 
Meh  f  o..  2854  Minnehaha  Ave..  receiving 
bids  biiihiing  2  story.  130  x  220  ft.  rein  -con. 
o'”  Mr.arehouse.  brick  foundation,  on 

cn.llmg  Ave.  and  32nd  St.  About  $60,000. 

*  I^rake  Co.,  905  Plymouth  Bldg., 


Ont.,  Toronto — Until  May  15.  by  Gardiner 
j!  Merrier,  archts.,  827  Blrks  Bldg.,  building 
foundry  and  boiler  plant  on  Railway  St. 
for  Mainland  Enff.  0>. 


PRICES  AND  CONTRACTS  AWARDED 
(ftlmlicates  awartl  of  contract) 

ftMaHs.,  Itoston — W.  Louden,  18  Tremont 
St.,  will  build  2  story.  100  x  175  ft  rein - 
con.  sales  and  assembly  f:u!tor>'  on  t'om- 
monwealth  Ave.  About  $250,000.  Work 
•will  he  done  by  day  labor.  Excavation 
started. 

ft.MaKS.,  Boston — E.  L.  Snider.  18  Tre¬ 
mont  St.,  will  build  6  story,  60  x  170  ft. 
rt*in.-con.  garage  on  Westland  PI  About 
$250,000.  Work  will  be  done  by  day  labor. 

ftMsHs.,  EiimI  Boston  (Boston  P.  O) — 
Mead  Morri.-on  Mfg.  Co.,  125  Pre.scott  St., 
let  contra<’t  buililing  1  story  brick  addition, 
to  A.  Ibslgi’.  Erie  and  Alliany  Sts.,  Cam- 
liridgc.  About  $50,00tt. 

O-Mush.,  Somerville— E.  F  Kemp,  Skel¬ 
ton  Ave.,  let  contract  building  2  story, 
20x60  ft.  Itrick  and  concrete  factory,  to 
J.  E.  Locatello.  46  ('ornliill  St.,  iioston. 
About  $7ri,000. 

★  Mass.,  Springfield — A.  C.  Wiggicsworth. 
Chestnut  and  Franklin  Sts.,  will  build  1 
story  brick  garage,  service  station  and 
showrooms,  rein. -con.  flooring,  concrete 
foundation.  About  $60,000.  Work  will  be 
done  by  day  labor. 

★  R.  I.,  Pawtucket — Royal  Weaving  Co., 
Central  Ave.  let  contract  building  2  story. 
80  X  80  ft.  brick  and  concrete  addition  to 
mill.  rein. -con.  flooring,  concrete  foumle- 
lion.  on  Woodbine  and  Sabin  SiS.,  to  Wili- 
marth-Mackillop  Inc..  Freeman  St,  About 
$35,000.  Noted  Jan.  2. 

★R.  I.,  Providence — .1.  C.  Doran  &  Sons, 
150  Chestnut  St..  let  contract  building  1 
story,  60  x  100  ft.  and  18  x  35  ft.  brick 
and  stitel  garage,  rein. -con.  flooring,  con¬ 
crete  foundation,  on  Elbow  St.,  to  C.  I. 
Bigney  Constr,  Co.,  898  We.stminstcr  St. 
About  $25,000. 

ftConn.,  Hartford — Hartford  Rubber  Wks., 
Park  and  Bath  Aves.,  let  contract  building 
li  story,  60  x  79  ft.  brick  and  stei  l  factory, 
concrete  foundation,  on  Balholomew  Ave., 
to  J  H.  Grozier  Co.,  721  Main  St.  About 
$34,000. 

’ftConn.,  Hartford — Older  ft  Rosenberg. 
1212  Main  St.,  will  build  4  story.  64  x  128 
ft.  steel,  concrete  and  brick  garage,  rein.- 
con.  flooring,  concrete  foundation,  on  Main 
St.  About  $95,000.  Work  will  be  done  liy 
day  labor.  Noted  Apr.  10. 

ftConn.,  Stamford — C,  E.  Siaw.son,  Canal 
St.,  let  contract  building  3  story,  128x150 
ft.  brick  and  steel  warehouse,  rein. -con. 
flooring,  concrete  foundation,  to  Thompson- 
Binger,  280  Madison  Ave.,  New  York  City. 
About  $150,000.  Noted  Apr.  10. 

★  N.  V..  Krooklyn — Drive  Stone  Impvt. 
Co.,  620  Saratoga  Ave.,  will  build  1  story, 
100  X  100  ft.  brick  and  steel  garage,  rein.- 
con.  flooring,  concrete  foundation,  on  Sand- 
ford  St.  and  Willoughby  Ave.,  About  $25,- 
000.  YVork  will  be  done  by  day  labor. 

★  N.  Y.,  Brnokl.vn — Florida  Realty  Co.. 
16  Court  St.,  will  build  1  story,  100  x  100 
ft.  brick  and  steel  ga>':tge,  rein. -con.  floor¬ 
ing.  concrete  foundation,  on  29th  St.  and 
3rd  Ave.  About  $25,000.  Wprk  will  be 
done  by  day  labor. 

•ftN.  Y’..  Ilronkl.vn — Lehman  Sons.  56 
Forest  St.,  will  build  1  story.  60  x  75  ft. 
brick  and  steel  garage,  rein. -con.  flooring, 
conente  foundation,  at  43  Jamaica  Ave. 
About  $27,000.  Work  will  be  done  by  day 
labor. 

■ftN.  Y..  Itrooklyn — Lurwall  Realty  Co.. 
49  Graham  Ave.,  will  build  1  story,  90  x 
200  Tt.  brick  and  ste<el  garage,  rein. -con. 
flooring,  concrete  f()un<ialion.  on  North  18‘ 
St.  and  Bedford  Ave.  About  $55,000.  Work 
will  be  done  by  day  labor.  Not^  Mar.  13. 

ftN.  Y.,  Brooklyn — C.  Marcuscl.  135  West 
3rd  St.,  will  build  2  story.  21  x  25  x  150 
ft.  brick  and  steel  factory,  rein. -con,  floor¬ 
ing.  concrete  foundation,  at  143  3rd  St. 
About  $30,000.  Work  will  be  done  by  day 
labor.  Noted  Apr.  10. 

•ftN.  Y.,  Brooklyn — Rhoda  Realty  Co..  13 
ITerzl  St.  will  build  1  story,  100  x  150  ft. 
brick  and  steel  garage,  rein. -con.  flooring, 
concrete  foundation,  on  East  New  Y’ork 
Ave.  and  Hiirzl  St.  About  $30,000.  Work 
will  be  done  by  day  labor. 

•ftN,  Y..  Rronkl.rn — Roselle  Realty  Co.. 
187  Montague  St.,  will  build  1  story,  90  x 
158  ft.  brick  and  steel  garage,  rein. -con. 
flooring,  concrete  foundation,  at  2544  At¬ 
lantic  Ave.  About  $25,000.  Work  will  b« 
done  by  day  labor. 

★N.  ¥..  BnITnIo— .1.  H.  Williams  ft  Co.. 
400  Vulcan  St.,  let  contract  building  1 
story.  80  X  320  ft.  addition  to  plant,  to  J. 
W.  Ferguson,  United  Bank  Bldg .  Pater¬ 
son,  N.  J. 


♦  >'.  Y’.,  Ciowanda — H.  H.  Shults  Co.,  Lie., 
14  Jamestown  St.,  let  contract  building  90 
X  180  ft  and  40  x  lOO  ft  timber  factory, 
to  D  B.  Furbush.  Gowanda  .Voout  $35,000. 

♦  N.  \.,  I.niig  l-lniiil  <'lty  —  l,oft.  Inc., 
Brotime  ami  Gentre  Sts..  .New  York  City, 
let  contract  l>uilding  5  story,  150x200  ft. 
I)rick  ami  8te«*l  factory,  rein. -con.  floor 
ing.  concrete  foundation,  on  Vernon  Ave 
iH’tween  Dayton  and  Hamilton  St.s..  here, 
to  J.  11.  Carl.  510-l8t  Ave..  New  York  City 
AlHJUt  $850,000. 

ftN.  Y..  New  Y’ork  Pity — Lansing  i'o  of 
Delaware.  2S8  West  St.,  let  contraet  luiild- 
ing  6  story.  49x100  ft.  I>rlck  ami  steel 
warehouse,  rein  -eon.  flooring,  conerete 
fnunilatlon.  at  28-30  Vandam  St.,  to  York 
Bldg.  Co.,  103  Park  Ave  .\Ik)UI  $6o.ooo. 

♦  N.  Y’.,  New  Y'nrk — Van  D.'im  Warehouse 
Co.  Inc.,  29  Bway..  let  contract  hulldlng 
7  story,  lOo  x  161  U.  brick  and  8te<'l  fac¬ 
tory  and  show  room.,  rein  -con.  flooring, 
concrete  foundation,  at  1658  Bway..  to 
Miller-Reed  Co..  103  Park  Ave.  About 
$50,000. 

■ftN.  Y'..  Tliiells — F.  A.  V’anderlip.  pres, 
bd.  mgrs.  I>>tch worth  Village,  7  Wall  St  . 
New  Y'ork  City,  let  contract  hulldlng  ad¬ 
dition  to  central  heating  plant,  to  G  B. 
Wright  Co.,  Oarnercllle,  $3'.’, 200.  Not«'d 
Mar.  13. 

■ftN.  J.,  Newark — G.  J  Crossman.  c/o  .1. 
P.  Allen,  archt..  1091  Sanford  Ave.  Irving¬ 
ton.  let  contract  building  i-oncrete  and  brick 
factor.v,  concrete  foundation,  on  Astor  St  , 
to  Es.sex  Constr.  Co,,  85  Academy  St  .  $40.- 
500.  Plana  Include  3  story.  42  x  100  ft. 
main  hiiilding.  1  story.  25  x  32  ft.  engine 
and  boiler  room  and  1  story.  22  x  100  ft. 
storage  building. 

■ftPa.,  Johnstown — Johnstown  Atito  Co 
and  Cadillac  Auto  Agency  let  contract 
building  3  story.  65  x  120  ft  rein  -con  . 
_aieel  and  brick  garage,  rein. con.  flooring, 
concrete  foundation,  on  Main  St.,  to  H 
Shenk,  132  7th  St.  About  $125,000. 

ftPa.,  Pliila. — Van  Straaten  &  Harvey. 
1815  Bristol  St.,  let  contract  building  4 
story,  56  x  115  ft.  brick  mill,  wood  and 
cement  flooring,  rock  foundation,  at  137 
Berkley  St.,  to  .1.  S.  Rogers  Co.,  Drexel 
Bldg.  About  $60,000. 

•ftPa.,  Pittsburgh — Pittsburgh  Model  En¬ 
gine  Co..  Ijexington  Ave.  and  McPherson 
St.,  let  contract  building  1  stor.v,  40  x  160 
ft.  and  2  story,  60  x  320  ft.  factories ;  al.so 
3  story  64  x  180  ft.  office  with  16  x  60 
wing,  brick  rein. -con.  and  steel,  rein. -con. 
flooring,  concrete  foundation,  on  Lexington 
Ave.  along  tracks  of  Pennsylvania  R.  R,,  to 
Austin  Co..  16112  Euclid  Ave.,  Cleveland. 
About  $200,000. 

■ftPa.,  Pittsburgh — W.  S.  Rubin.  New 
Y^ork  City,  let  contract  building  7  story, 
ion  X  180  ft.,  concrete  and  steel  garage, 
rein. -con.  flooring,  concrete  foundation,  on 
7th  St.  here,  to  D.  T.  Rlffie,  Keenan  Bldg. 
Al>out  $150,000. 

ftMd..  Baltimore — City  Raking  Co.,  500 
Eouitable  Bldg.,  let  contract  building  4 
story,  58x110  ft.,  rein. -con.,  steel  and 
brick  addition  to  bakery,  rein. -con.  floor¬ 
ing.  brick  and  concrete  foundation,  on 
North  Gay  St.,  to  J.  P.  Kunkel,  29  South 
IJnwood  Ave.  About  $50,000.  Noted 
Mar.  27. 

•kMd..  Baltimore  —  Mangels-Herold  Co.. 
1620  Gough  St.,  let  contract  building  3 
story,  50x168  ft.,  brick  and  steel  factory, 
rein  -con.  flooring,  brick  and  concrete  foun¬ 
dation.  on  Key  Highway  and  Harvey  St., 
to  Consolidated  Eng.  Co.,  243  Calvert  Bldg. 
About  $.55,000.  Noted  Apr.  10. 

ftMd.,  Canton — (Baltimore  P.  O  )  Roberts 
Bros..  427  East  1..exington  St.,  Raltlmore, 
let  contract  building  1  story,  140x150  ft. 
brick,  concrete  and  steel  cannery,  concrete 
foundation,  on  East  Ave.  and  Tonne  St., 
to  J.  YY'.  George,  506  Munsey  Bldg.  About 
$60,000. 

•fto..  Cleveland — J.  J.  YY'elner  Eng.  ft 
Setv.  Co..  10101  (Juincy  Ave.,  let  contract 
building  1  story.  60  x  125  ft.,  brick,  steel 
and  concrete  plant,  rein. -con.  flooring, 
brick  foundation,  to  O'Connell  ft  l.<iiws. 
11304  Quincy  Ave.  About  $25,000.  Noted 
Apr.  17. 

•ftMieh.,  Detroit — Schlieder  Mfg.  Co.,  East 
Grand  Blvd.  and  Oakland  Ave.,  let  con¬ 
tract  building  3  8tory<  80x135  ft.  brick 
and  rein. -con.  factory,  rein. -con.  flooring, 
concrete  foundation,  to  Hazleton  ft  Clark. 
Ford  Bldg,  About  $80,000.  cost  plus  per¬ 
centage  basts.  Noted  Apr  3. 
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(till.,  ChlraKo — KraaberK  Eng.  A  MfK. 
I)..  6:i6  I^ike  Shore  Dr.,  let  contract  build- 


('o..  5:i6  l..i(ke  Shore  Dr.,  let  contract  huild- 
iiiiC  7  Htory.  109  x  200  ft.  rein. -con.  factory. 
reFii.-oon.  floorliiRr,  concrete  foundation,  on 
Ohio  St.  near  laike  Shore  Dr.,  to  Uulley  4 
.XndreWH,  25  North  Dearborn  St.  About 
J300.000.  Noted  Keb.  13. 


*Wlii.,  (Ireen  Hay — Northern  CorruitatInK 
Co.  let  contract  hulldliiK  2  story,  100  x  100 
ft  n-ln.-con.  and  steel  plant  to  H.  J.  Sol- 
mer,  McCartney  Natl.  Bank  Bldfr.  About 
$50,000. 

AWIh.,  Manitowoc — Aluminum  Ooods  & 
Mf(t.  Co.,  15th  and  Krtinklln  Sta.,  let  con¬ 
tract  bulldlna  6  story,  70x430  ft.,  reln.- 
con.  and  steel  factory  and  oltlce,  to  W.  W. 
Oefleln,  136  Hanover  St.,  Milwaukee.  About 
$500,000. 

AH'is.,  Menasha — Ollbert  Paper  Co.  let 
contract  buildliiK  60  x  167  ft.  is>wer  houae 
to  C.  It  Meyer  Sons,  56  State  St.,  Oshkosh. 
About.  $76,000. 

Plymouth  —  Wlaconain  Cheeae 
Pro^lucta  Annn.  let  contract  building  4 
story,  40x85  ft.,  brick  warehous*;  atid  of¬ 
fice.  on  Kiiat  Division  St.,  to  P.  Kadloff, 
Sheltoygan.  Alsmt  $55,000.  Noted  Apr.  10. 

AW  la.,  Sheboygan — Badger  State  Tan¬ 
nery  Co.,  South  Water  St.,  let  contract 
building  2  story.  100x250  ft,  rein.-con. 
brick  and  steel  tannery,  rein. -con.  floor¬ 
ing,  brick  foundation,  to  H.  Lo<‘8ing,  914 
Su|>erlor  Ave.  About  $60,000.  Noted  Mar. 
20. 

AW  la.,  Sheboygan — W.  Loeffer,  St.  Clair 
Ave.,  let  contract  building  1  story,  80  x  100 
ft.,  brick  machine  shop.  rein. -con.  flooring, 
brick  foundation,  on  17th  St.,  to  M.  Stuben- 
rauch,  1426  Maryland  Ave.  Atiout  $30,000. 

AWIa.,  Two  KIvera — Aluminum  <3ood8 
Mfg.  t'o..  15lh  and  Pranklln  Sta.,  let  con¬ 
tract  building  two  3  story,  43x137  and 
60x300  ft.,  rein.-con.  factories,  to  W.  W. 
Deflein,  136  Hanover  St.,  Milwaukee.  About 
$500,000. 

AMInn.,  »t.  Paul — A.  M.  Ramer  Co.,  151 
East  2nd  St..  Winona,  let  contract  building 
6  story,  rein.-con.  and  brick  factory,  reln.- 
con.  flooring,  on  Orove  and  Olive  Sts.,  to 
Butler  Bros.,  1006  Elxch.  Bank  Bldg.  About 
$300,000. 

AMo..  St.  La>uis — Busch-Sulxer  Bros.,  Die¬ 
sel  Engine  Co.,  2nd  and  Utah  Sts.,  let  con- 
tr.-ict  building  2  story.  137  x  184  ft.  rein.- 
con.  steel  and  brick  addition,  concrete  foun¬ 
dation.  to  Austin  Co.,  2nd  and  Utah  Sts., 
$70,300. 

AMo.,  Ht.  la>nla — Ever-TIght  Piston  Ring 
Co.,  1600  Kingaland  Ave.,  let  contract  build¬ 
ing  1  story.  42  x  176  ft.  concrete,  steel 
and  brick  factory,  rein.-con.  flooring,  con¬ 
crete  foundation,  at  1600  Klngaland  Ave., 
to  Pruln-Colnon  Constr.  Co..  Merchants- 
L<aclede  Bldg.,  $40,000. 

Aral..  San  Jose — Herbert  Packing  Co., 
Lincoln  Ave.,  let  contract  building  brick 
and  timber  packing  plant,  on  4th  and  Keyes 
Sts.,  to  P.  L.  Hoyt.  666  North  16th  St 
Cost  including  equipment  $126,000. 


Buildings 


PBOPOSED  WOBK 


Me.,  Orene — Church — Methodist  congre¬ 
gation.  Belfast,  plans  to  build  church  here. 
About  $90,000.  Address  H.  B.  Sellers, 
Belfast. 

Mass^  Oreenfleld — Stores  and  Offlcee — 
P.  H  Burnham  plans  to  erect  store  and 
office  building,  on  Main  and  Wells  Sts. 
About  $60,000. 

Mass.,  New  Bedford — Hospital — J.  S. 
Me  Intyre,  archt.,  22  Clifford  Bldg.,  re¬ 
ceives  bids  about  Apr.  26,  building  brick 
and  rein. -con.  hospital,  rein.-con.  flooring, 
concrete  foundation,  on  Mt.  Pleasant.  Van 
Biiren,  Jefferson  and  Myrtle  Sts.  for  city. 
I’lans  Include  3  story,  46  x  178  ft.  ward 
building,  1  story.  60  x  180  ft.  operating 
building  and  2  story,  30  x  64  ft.  power 
house  and  laundry.  About  $126,000.  H. 
T.  Borden,  164  Fair  St.,  chn.  Noted  Feb  6. 

Mass.,  Tewksbury — Hall — Town  having 
plans  prepared  by  Kllham  St  Hopkins, 
archts..  9  Park  St..  Boston,  building  2 
story.  40  x  90  ft.  brick,  concrete  foundation, 
on  Main  St.  About  $160,000. 


ronn..  New  Britain — Church — St.  Marks 
Episcopal  congregation,  21  Washington  8t., 
plans  to  build  new  church.  About  $100,000. 
S.  Sutcliffe,  pastor. 

Conn.,  New  Britain — Home — Childrens' 
Home,  103  West  Main  St.,  plans  to  build 
home  on  Uackliffe  Heights.  About  $100,- 
000. 

4'onn.,  New  l.ondon — Church — ^Methodist 
Episcopal  congregation.  Hempstead  St., 
plans  to  build  church  on  Broad  St.  AlH)Ut 
$100,000.  Address  M.  E.  Oenter,  pastor. 

Conn.,  Preston  (Norwich  P.  <).) — Hos¬ 
pital — State  la'gislature,  Hartford,  aiipro- 
priated  $74,600  to  improve  and  alter  Nor¬ 
wich  State  Hospital  for  the  Insane,  here. 

f'unn..  Maybrook — Armory — State  I>>gis- 
lature,  Hartford,  appropriated  $60,000  to 
build  armory  here. 

Conn.,  Stonington — Armory — State  la^g- 
islature,  Hartford,  appropriated  $60,000  to 
build  armory  here. 

Conn.,  Niorrs — Hall,  etc. — State  Legisla¬ 
ture,  Capitol,  Hartford,  appropriated  $155,- 
565  bonds  to  build  dining  hall,  faculty 
cottage,  land  drainage,  equip  and  build 
temporary  chemical  laboratory,  iwultry 
plant  and  students'  Infirmary  for  (Connec¬ 
ticut  Agricultural  College  here. 

Conn.,  Waterbury — Armory — State  I^eg- 
islature,  Hartford,  appropriated  $300,000 
to  build  new  armory  here.  Noted  Pel),  13 

N.  Y.,  Brooklyn — Theatre — J.  Man- 
heimer,  1693-49th  St.,  plans  to  build  3 
story,  203x302  ft.  brick  and  steel,  concrete 
foundation,  on  Platbush  Ave.  and  Albe¬ 
marle  ltd. 

N,  Y’„  Canandaigua — Memorial  Com. 
munity — City  plans  election  soon  to  vote 
on  $100,000  bonds  to  erect  memorial  com¬ 
munity  building. 

N,  Y.,  Canton — Hotel — W.  Woodhead. 
pre.s..  Business  Men's  Assn.,  having  plans 
prepared  by  A.  F.  Lansing,  archt.,  Sher¬ 
man  Bldg.,  Watertown,  for  hotel.  About 
$80,000. 

N.  Y.,  Cohoes — High  School — City  hav¬ 
ing  plans  prepared  building  high  school. 
Bonds  for  $100,000  voted  for  project. 

N.  Y.,  Beerfleld— School— Bd.  Educ., 
Utica,  purchased  site  here  and  is  having 
estimates  made  and  plans  prepared  by  J. 
Kemper,  engr.,  Utica,  for  brick  and  con¬ 
crete  school.  About  $100,000. 

N.  Y’.,  Maasena — Church — Sacred  Heart 
congregation  having  plans  prepared  for 
church.  About  $76,000.  Address  T.  P. 
Holland,  pastor. 

N.  Y.,  New  Hartford— School— Bd.  Educ. 
voted  to  expend  $84,500  to  build  school 
on  J.  T.  Hoffman  site,  adjacent  to  pres¬ 
ent  school.  Address  C.  R.  Dewey,  chn. 
school  bldg.  com. 

N.  Y.,  New  York- Bank— Seabord  Natl. 
Bank,  18  Bway.,  having  plans  prepared, 
by  A.  C.  Bossom,  archt.,  366  5th  Ave., 
for  3  story,  80  x  94  ft.  brick  and  steel, 
concrete  foundation,  on  Broad  and  Beaver 
Sta. 

N.  Y„  New  York — Office,  etc. — Natl. 
Assn’  Bldg.  Corp.,  25  West  45ih  St.,  soon 
receives  bids  building  20  story,  142x2onx 
60x200  ft.  brick  and  steel  office,  arcade 
and  store,  concrete  foundation,  at  27  West 
43d  St.,  through  to  26-28  West  44th 
St.  About  $800,000.  Q.  T.  Lee,  prea 
Starrett  &  Van  Vleck,  8  West  40th  St., 
archts. 

N.  Y„  New  York — Store  and  Loft — 
Musher  Bros.,  140  Liberty  St.,  soon  lets 
contract  building  6  story,  49x100  ft.  brick 
and  steel,  concrete  foundation,  at  255-257 
6th  Ave.  About  $190,000.  S.  B.  Eisend- 
rath,  18  East  4l8t  St.,  archt.  Noted  Mar.  27. 

N.  Y.,  Ogdensburg — Temple — Ogdensburg 
and  Acaclan  Lodge,  P.  St  A.  M.,  having 
plans  prepared  for  temple,  on  McQillis  prop¬ 
erty.  About  $80,000. 

N.  Y.,  Pyrites — School — De  Grasse  Paper 
Co.  and  town  plans  to  issue  $50,000  bonds 
to  build  brick  and  concrete  school. 

N.  Y.,  Roehester — Music  H,all,  etc. — O 
Eastman  having  plans  prepared  for  brick 
and  concrete  musical  hall  and  moving  pic¬ 
ture  theater,  on  Main  St.  E.,  and  Gibbs 
St.  About  $260,000.  Noted  Feb.  27. 


N.  Y.,  Utira — Bank — Utica  Trust  i,,. 
posit  Co.  having  plans  prepared  f,.,  i -i..l 
and  marble  addition  to  present  i,., 
166-168  Genesee  St.  About  $2n0,)nir.  \i| 

dress  C.  W.  Hitchcock,  tisst.  to  pres 
N.  Y.,  Watertown — Sanatorium  i'  ; 

&  Parmer,  Cleveland  Bldg.,  pureha.s,  i  ^n,'. 
on  Stone  St.  and  are  having  [dan  nr.- 
pared  for  1  story  brick,  concrei.  .„.i 
marble.  AI)OUl  $80,000. 


N.  J„  Klliuheth — -Exchange — New  VerL 
Telephone  Co.,  16  Dey  St.,  New  York  '  iiv 
had  plans  prepared  by  McKen^i,. 
hees  &  Gmelln,  engrs.,  1123  Uwa\  \,  w 
York  City,  building  3  story,  Ioox'iim.  h 
brick  and  steel,  concrete  foundation 
1196  East  Grand  St.,  here. 


N,  J.,  Jersey  f'lty — Police  and  Fir.-  I|.  id. 
quarters — City  plans  to  build  combin-d  ihi- 
llce  and  Are  headquarters  on  Boliiml  .md 
Montgomery  Sts.  About  $100,0tiii 

N.  J.,  Trenton — Hotel — F  lliMer. 
brecht,  12  Parkside  Ave..  having  plan.v  im  ■ 
pared  by  W.  Hankin,  archt..  542  t’artirai 
Ave.,  building  6  story.  60  x  24ii  ft  .  i-on- 
crote,  brick  and  steel,  on  West  Stat.  .st 
About  $300,000.  Noted  Jan.  2. 

P«„  Farrell — Biink— Colonial  Trust  <'o 
Bway.,  had  plans  prepared  by  <•  n,,.- 
sum,  archt.,  366  5th  Ave.,  New  York  <‘iiy 
for  3  story,  55  x  125  ft.,  steel  ami  Inick 
concrete  foundation.  About  $75,000  .| 
Stevenson,  pres.  Noted  Mar.  20. 

Pa..  WeMleyvIlle  —  School  —  School  Hd 
plans  to  build  school.  About  $100.otni. 

^  Pa.,  WilllamM|>ort — Hospital — Dir.s  Wil 
liam.s|H>rt  Hospital  plan  to  rebuild  hositiial 
destroyed  by  fire.  About  $150,000. 

Md.,  Baltimore — Post  Office  and  Garage 
— J.  S.  Bridges,  325  East  Oliver  St.,  hav¬ 
ing  plans  prepared  by  E.  L.  Palmer,  .Ir. 
archt.,  613  North  Chtirles  St.,  building  Ifin 
X  400  ft.,  brick  and  concrete,  concrete 
foundation,  on  Maryland  Ave.  and  Olivir 
St,  Plans  include  concrete  sidewalks,  spur 
for  street  railway  mall  service  and  chute 
from  station  to  railroad  car.  About  $20ii,- 
000.  U.  S.  Government,  lessee. 

N,  C.,  Raleigh — Museum — State  Bd.  Ag¬ 
riculture  plans  to  build  96  x  140  ft  ,  <iii 
Halifax  an<l  Edenton  Sts.  About  $250,000 
Address  State  Bldg.  Comn. 

8.  RriM-k  Hill — Hotel — Chamber  Com¬ 
merce  plans  to  build  4  story  rein.-con  ami 
brick.  About  $65,000. 

(4a.,  Milledgeville — Horn*' — Trustees  Geor¬ 
gia  State  Sanltorium  receive  bills  almul 
May  16,  building  3  story  brick  home  fur 
nurses.  About  $160,000.  A.  T.  Brown.  717- 
720  Forsyth  Bldg.,  Atlanta,  archt.  .Noted 
Jan.  30. 

Fla.,  Miami — Hotel — J.  F.  Alexander 
soon  receives  bids  building  4  story  hotel 
on  Central  Ave. 

ria..  Miami — Hotel — Elks’  Club.  Ave  A 
and  12th  St.,  plans  to  build  8  story.  About 
$260,000. 


Ala.,  Birmingham — Sunday  School — 
First  Methodist  Church  of  Birmingham 
had  preliminary  plans  prepared  by  Miiier 
St  Martin,  archts..  Title  Guarantee  Bldg, 
for  3  story  on  6th  Ave.  between  18th  and 
19th  Sts.  G.  R.  Stewart,  pastor.  Al)out 
$75,000. 


O.,  Cleveland — Office — Cleveland  Welfare 
Federation,  c/o  S.  C.  Kingsley,  Electric 
Bldg.,  plans  to  build  10  story,  rein.-con, 
steel  and  brick.  About  $600,000. 


O.,  Cleveland — Office — East  9th  Euclid 
Co.,  c/o  C.  H.  Beardsley,  734  Euclid  Ave. 
having  preliminary  plans  prepared  by  W 
S  Ferguson  Co.,  engrs.,  1900  Euclid  Bldg 
remodeling  8  story.  79  x  163  ft.,  at  9th 
St.  and  Euclid  Ave.  About  $100,000 
Noted  Feb.  27, 


O,  Cleveland  —  Sales  —  Van  Aken  & 
Strock,  6623  Euclid  Ave.,  soon  receives  bids 
building  4  story,  80  x  270  ft.,  concrete, 
steel  and  brick,  on  East  66th  St.  and 
Euclid  Ave.  About  $250,000. 


Conn..  Anaonia — Armory — State  Legisla¬ 
ture,  Hartford,  appropriated  $150,000  to 
build  armory  on  Main  St,  here.  Noted 
Mar.  6. 


N.  Y.,  Roeheoter — Y.  M.  C.  A.  Bldg. 
Comn.  plans  to  erect  branch  building  in 
southeastern  section  of  city.  About  $80.- 
000.  Address  G.  G.  Ford,  129  Dartmouth 
St 


O.,  Farms — Schools — Bd.  Educ.  soon  re¬ 
ceives  bids  for  3  story,  concrete,  steel  .md 
brick,  cost  $100,000;  1  story,  concrete  steel 
and  brick,  $76,000  and  2  story,  rein. -eon. 
steel  and  brick,  $90,000.  Wright  &  Hohi. 
407  Amer.  Trust  Bldg.,  Cleveland,  archts. 


Conn..  Bristol — Auditorium — City  voted 
$100,000  bonds  to  build  auditorium  in 
honor  of  soldiers  and  sailors. 


N.  Y.,  Seneca  Falls — Hotel — L.  J.  Stauff 
soon  lets  contract  building  hotel  to  replace 
Hoag  Hotel,  recently  destroyed  by  fire. 
About  $150,000.  Noted  Dec.  5. 


Toledo — Schools — ^Bd.  Educ..  South¬ 
ard  St.  and  Linwood  Ave.,  having  plans 
prepared  for  Norwood  School,  cost  $400.- 
000,  and  Navarre  School,  $270,000.  Bonds 
have  been  sold  for  project. 


Conn.,  MiddlrtewB — Armory — State  Leg- 
ialature,  Hartford,  appropriated  $160,000 
to  build  armory  here.  Noted  Feb,  27. 


N.  Y.,  Syrarnse — Y.  M.  C.  A..  Montgom¬ 
ery  8t.,  plans  to  acquire  site  north  of  pres¬ 
ent  building  and  construct  building.  .About 
$60,000. 


BTIrh.,  Detroit  —  Mercantl’e  —  Smith. 
Hlnchman  St  Grylls.  archta,  710  Washing¬ 
ton  Arcade,  receive  bids  about  M.ay  i. 
building  10  story,  100  x  185  ft.  rein -con., 
reln.-con.  flooring,  concrete  foundation,  on 
Woodward  Ave.,  for  E.  Kem  Co.,  HJ 
Woodward  Ave.  About  $660,000.  Noted 
Feb.  27. 
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Mi.li  I>ptroU — School  —  Orand  River 
Mpihoil'-t  Kl>lHCOpal  conitreBation.  Orand 
oiv.r  we  and  McOraw  St..  havinK  l)lan8 
,r,Mr.d  by  Van  Ueyen.  SohilltnK  & 
'tieouKh  nrchts.,  1121  I'nion  Tru.st  HldB.. 
I^r  "'lory  70  X  ISO  ft.  brick  anil  reln.- 
Inn  *  rein  -con.  floorinB.  concrete  founda- 
onn’  oil  Orand  Uiv'er  and  guincy  Aves. 
!Xut  J  130.000. 

Ill  ClifraBO — Bank  and  iWloe — Lake 
I'ipw’  Slate  Bank.  3160  North  Clark  St . 
hi  vine  l>lui'»  prepared  by  1.  Viehe-Naesa. 
^“Yt  lit  Hast  V^n  Buren  St..  biiiidinB  3 
‘,‘rv  !'0  X  IBS  ft.  brick  and  timber,  ron- 
'r.  te  f.'iindatii*!.  on  Clark  St.  and  Belmont 
vve.  .\l)out  '<>0,000. 

Ill  t'lilruBO — Otllce— AV.  O.  Boyce,  BOS 
Vorili  I'earborn  St,  had  plans  prepanil 
i.v  ('  .V  Eckstorm.  archt.,  6  North  La 
Salle  SI.  buildinB  15  story.  40  x  90  x  ISS 
ft  hriek  and  steel,  concrete  foundation,  at 
'>6  North  Dearborn  St.,  also  3  story  40  x 
'll)  ft  top  addition  to  present  Boyce  BldB 
About  1750,000. 

IVlM  .\pideton — HiKh  School — School  Bd. 
Invine  plan.s  prepared  by  Child  &  Smith, 
arelil*  61  Kast  Van  Buren  St.,  ChieaKo. 
biilMinB  2  story.  60  X  150  ft.  About  $200,- 

000, 

tti*..  Manitowoc — Ofllcc — See  “Industrial 
Works." 

«i-..  riymouth — OlBce — See  “Industrial 
Works.” 


Minn..  .Albert  Le* — Schools — Bd.  Educ. 
havi  B  plans  prepared  for  two  2  story,  con- 
.rfle  schools,  brick  foundation.  About 
{50,000  each.  C.  C.  Baker,  supt.  schools. 

Minn.,  Iluloth — Grade  School — Bd.  Educ. 
rrceives  bids  in  June,  buildinB  1  story,  64 
X  250  ft.,  rein. -con.  and  brick,  rein. -con. 
floorinB.  concrete  foundation,  at  Park 
Point.  .About  $80,000.  Croft  &  Boerner, 
833  Palace  Bids.,  Minneapolis,  archts. 


Minn.,  Bnluth — Grade  School — Bd.  Educ. 
receives  bids  about  May  15,  buildinB  2 
story.  64  X  180  ft.,  rein. -con.  and  brick, 
n  in -con.  floorinB,  concrete  foundation  on 
Riverside  St.  About  $95,000.  Croft  A 
Boerner,  833  Palace  BldB.,  Minneapolis, 
.irchts. 


Minn.,  Bnluth — Grade  School — Bd.  Educ. 
receives  bids  about  May  15  buildinB  > 
story,  EB  x  64  ft.,  rein. -con.,  brick  and 
.'ite»-l.  rein. -con.  floorinB,  concrete  founda¬ 
tion  on  Liberty  St.  About  $50,000.  Croft 
&  Boerner,  833  Palace  Bldg.,  Minneapolis, 
archts. 


Minn.,  nuluth — Grade  School — Bd.  Educ. 
receives  bids  in  June  buildinB  2  story,  80  x 
120  ft.,  rein. -con.,  brick  and  steel,  rein. -con. 
floorinB.  concrete  foundation,  on  Franklin 
St.  Aliout  $70,000.  Croft  &  Boerner,  833 
Palace  Bldg.,  Minneapolis,  archts. 

Minn.,  Faribault — Dormitory — City  soon 
lets  contract  buildinB  3  story,  44  x  132  ft., 
rein-con.  and  brick,  womens  dormitory. 
Almiit  $75,000.  C.  14.  Johnston,  715  Cap¬ 
ital  Bank  Bldg.,  St.  I’aul,  archt. 


Minn.,  Minneapolis — Bank  and  Office — 
.Vorthwcslern  Natl.  Bank,  411  Maniuette 
Ave.,  plana  to  build  12-15  story  bank  and 
olflce.  E.  D.  Decker,  pres. 

Minn.,  Minneapolis — Hotel — Twin  City 
Vnmseinent  Trust,  Palace  Theater,  hav- 
iiiB  Ilians  prepared  for  20  story,  128  x  208 
ft  hotel  and  theater  on  Hennepin  Ave. 
About  $1,500,000.  1.  N.  Ruben,  trustee. 


Minn.,  Minneapolis — Sanitarium — Comrs. 
Ilmnepin  Co.  plan  to  build  2  story.  30  x 
120  ft.,  brick  sanitarium,  brick  foundation, 
in  Len  I,ake.  About  $50,000.  Hose  & 
Harris,  471  Auditorium  Bldg.,  engrs. 


Minn.,  Northfleld — Hall — Norwegian  Lu- 
thiriun  congregation.  St.  Olof'a  College, 
t'HvinB  plans  prepared  for  science  hall. 
.\lioiit  $200,000.  M.  p.  Lyon,  trustee. 

.Minn.,  Ht.  Paul — Hotel  for  Office  and  Ths- 
,11,  r— Twin  City  Amusement  Trust,  Pal¬ 
ace  Theater,  Minneapolis,  having  plans 
prepared  for  15  story.  125  x  200  ft.,  hotel 
nr  office  and  theater,  on  St.  Peter  St. 
About  $1,000,000.  I.  N.  Ruben,  trustee. 

'linn.,  8f.  Paul — School — City  soon  »a- 
Cf-ives  bids  building  2  story  on  Edgecumbe 
Pel  and  Field  Ave.  Aliout  $80,000.  C.  A. 
Hau.sicr,  city  archt. 


T  ''.’""Af  Virginia — Courthouse — Comrs.  St. 
Ixiiiis  Co.,  (Duluth)  plan  to  build  3  story, 
rnm  -con,  and  brick,  rein. -con.  flooring,  con- 
'■P*'*'  foundation,  hen-.  About 
1150  000.  W.  H.  Bargen,  co.  aud. 

'linn,,  Wanamingo— Grade  School — City 
plana  to  build  2  story,  58x93  ft.,  concrete 
•  -'V.  concrete  foundation.  About 

liO.ood  Magney  &  Tusler,  450  Builders 
r<xoh.,  Minneapolis,  ,'irchts. 


Kan.,  ParHon* — ^High  School — Bd.  Eiluc 
plans  to  litiild  2  storv  rein. -con.  and  lirick 
.'bout  $80,000.  'P.  \V  Willianmon  &  Co. 

312  Central  ,\'all.  Bank  Bldg.  T,ip«ka, 
archts. 

Neb.,  York — Hospital — Lutln'ran  llosplt.al 
Assn,  rccclv.s  bids  aliout  M.i.v  1.  Iiuilding 
2  stor.v,  37  X  90  ri-lii  -con.  addition  (). 
Batz..  si-cy,  W.  P'.  Gernandt,  634  Kceline 
Bldg.,  Omaha,  archt. 

Mont.,  I.s-wihtun — Audiloriinn — City  de¬ 
feated  $60,000  biiiuls  to  build  auditorium. 
Noted  Feb.  6. 

•Mo.,  HI.  Lnuis — Hotel — E.  J  Maek.  Jr.. 
4011  Lafayette  Ave.,  plans  to  liulld  8  story, 
rein. -con.,  steel  and  brick,  rcin.-i-on.  llonr- 
Ing.  concrete  foundation,  at  5364-72  FVrsh- 
Ing  St.  About  $660,000. 

Mo.,  Ht.  Louts — Theatre — W.  Wedemeyer. 
archt..  Wain  Wright  Bldg.,  receives  bids 
about  July  1  building  196  x  270  ft.  on 
tlravois  Ave.  and  De  Lore  St.  for  Wood¬ 
land  Amusement  Co.  About  $100,000. 

Mo.,  HpringHrld — .Sehool — Slate  Ia>gis- 
lature  appropriated  $100,000  to  build  prac- 
llee  school  at  Springfield  State  Normal 
School,  here. 

Okla.,  Tulsa — Church — Tlgert  Memorial 
Methodist  congregation  plans  to  build 
church.  About  $200,000. 

.\rlr..,  Jerome  — High  School  —  School 
Trustees  having  preliminary'  plans  prepared 
by  ('.  L.  Wilson,  archt.,  Monrovia.  Cal., 
building  2  stor.v,  rein. -con.  school  including 
manual  training  departments  and  audi¬ 
torium.  Bonds  will  be  voted  for  project. 

.'rl*.,  Phoenix — Auditorium  and  I/idge — 
Trustees  El  Zarlbah  Temple  soon  receive 
bids  building  3  story,  120  x  140  ft.,  rein.- 
con.  and  brick,  concrete  foundation,  on 
North  Central  Ave.  About  $150,000.  Les- 
cher  &  Kibliey,  Bank  of  Arizona  Bldg., 
archts. 

Arit.,  Phoenix — School — School  Dlst.  No. 

I.  election  Apr.  29,  to  vote  on  $100,000 
bonds  to  purchase  site  and  build  school.. 
L.  D.  Dameron,  elk. 

Arls.,  Yuma — School — Trttslees  Yuma 
School  Dlst.  having  plans  prepared  hy  N.  F. 
Marsh,  archt.,  211  Bway.  ('cntral  Bldg., 
Iios  Angeles,  building  2  story,  brick,  con¬ 
crete  foundation,  to  include  auditorium, 
manual  training  and  domestic  science  de¬ 
partments.  About  $125,000. 

Wash.,  Heaftle— Schools — Bd.  Educ.  plans 
election  In  June  or  July  to  vote  on  $3,500,- 
000  bonds  to  build  schools.  F.  B.  Cooper, 
supt.  schools. 

Ore.,  Portland — Hotel — C.  V.  Everett, 
mgr.  Alcazar  Theatre  and  C.  Starr,  plan 
to  build  8  or  10  story,  concrete,  on  B'way 
and  Madison  St.  About  $250,000. 

Cal.,  Berkeley — Schools — City  voted  $3.- 
000,000  bonds  to  build  high  school,  3  grade 
schools  and  additions  to  existing  schools. 
Address  C.  H.  Cheney. 

Cal.,  Emer.vvllle — School — Trustees  School 
Dlst.  plan  to  build  2  story,  rein. -con.  J. 
Hawley,  47lh  St.  and  San  I’ablo  Ave.,  Oak¬ 
land.  elk.  P.  Soderberg,  Ist  NatL  Bank 
Bldg.,  Oakland,  archt. 

Cal.,  Fowler — School  —  Trustees  Union 
High  School  Dlst.  plan  to  build  12  room 
high  school  and  auditorium.  About  $100,- 
000.  E.  Gower,  elk.  Noted  Apr.  10. 

Cal.,  lais  Angeles — Hotel — Wllshire  Blvd. 
Hotel  Co.  had  plans  prepared  for  4  story, 
rein. -con.  and  brick  hotel  on  Wllshire  Blvd,, 
8th,  Fedora  and  Catalina  Sts.,  main  build¬ 
ing  to  be  “H”  shaped  with  wings  500  ft. 
long.  I'lans  include  casino,  garage,  tea 
house,  private  school  for  guests’  children 
and  bungalows.  Aliout  $1,250,000.  Bids 
will  soon  he  received  for  portion  of  almve 
work.  California  Hotel  (’orp.,  Maryland 
Hotel,  Pasadena,  lessee.  Noted  Dec.  19. 

Cal..  I.os  .\ngrlrs — University — Univer¬ 
sity  of  Southern  California.  35th  St.  and 
t'nlverslty  Ave.  having  plans  prepared  by 

J.  Parkinson,  archt.,  420  Title  Insurance 
Bldg.,  for  group  of  6  or  more  university 
buildings,  (administration  building  to  be 
erected  first).  About  $3,000,000. 

Cal.,  Modesto — Ix)flge.  Store  and  Office — 
Moose  Lodge  having  sketches  prepared  for 
5  story,  on  10th  and  K  Sts.  About  $90,000. 
1’.  T.  Durham,  dictator. 

Cal.,  Orange— Auditorium,  etc. — City  de¬ 
feated  $150,000  bonds  to  build  auditorium 
and  other  buildings  in  Orange  Union 
School  Dlst.  Noted  Mar.  27. 

Qoe.,  Hhawenegao  Falla — Church — A,  L. 
Dusablon.  curate  Polish  congregation,  re¬ 
ceives  bids  in  May  or  June  building  church. 
About  $100,000. 

Ont.,  Chapleaa — School — Bd.  Educ.  plans 
to  build  3  story.  80  x  100  rt.,  school  for 
cAtive  Indian  population,  here.  About 
$100,000.  Dept,  of  Pub.  Wks.,  Ottawa, 
archt. 


Onf.,  Orillia — Hosjiltal — Power  A  Son  . 
archts..  Brock  Si  .  Kingston,  soon  receive 
Idds  Iiuilding  brick  and  concrete  hospital 
for  town  .\tH)ut  $ioi).(ion. 

Ont.,  Ottawa — Office — 11  B  McGIverln. 
361  Daly  Ave,  Ottawa,  plans  to  build  4 
story,  Steel  and  tirick,  concrete  founda¬ 
tion.  on  Hank  St.  About  $50,000. 

Out.,  Sarnia-  -School — School  Bd  re¬ 
ceives  competitive  plans  until  May  1,  for 
30  room  school  tor  collegiate  institute 
Aliout  $300.0flO.  A  Goodison,  chn 

Ont..  Toronto — Schools — School  ltd  noon 
lets  contracts  liulliling  lirick  additions  to 
following  sihools:  Norway  School,  cost 
$45,000,  Duke  I'onnaught  ScIkmiI.  $45,000, 
Kitchener  Si'hool.  $90,000.  Hi  d ford  Park 
School,  $50,000,  Ogden  anil  Brant  .Sts. 
.School,  $70,000.  Kcele  St  School.  $130,000. 
Parkdale  School.  $60,0o0.  Carlton  School, 
$25,000  and  Karl  Gray  School.  $50,000.  J 
Nolile,  secy.  bldg.  com. 

tint.,  'Vliidaor — School — School  Bd.  soon 
receives  liids  building  school,  .\hout  $125.- 
000.  A.  H  McPhall,  Windsor,  archt.  Noted 
Feb.  13 

5lan.,  Winnipeg  —  Orphanage  —  Jewish 
rhildren's  Aid  &  Orphanage  Society  of 
W'eslern  Canada.  1280  Main  St  ,  stKin  re¬ 
ceives  bids  building  orphanage.  Almiit 
$5.5.000.  W'oodm.an  A  Cubliidge.  302  Lind¬ 
say  Bldg.,  archts.  Noted  Jan.  23. 

Saak..  Haskiitoon  —  Exhibition  —  W’mler 
F,air  Bd..  Saskatoon,  plans  to  hulld  ex¬ 
hibition  building  here.  Almut  $175,000 

BIDH  BEHIRKB 

Conn.,  Bridgeport — Home — Until  May  5. 
by  E.  B.  Caldwell,  Jr.,  archt..  886  Main 
St.,  building  4  story.  80  x  100  ft.  brick, 
concrete  and  steel,  rein. -con.  flooring,  con¬ 
crete  foundation,  on  Main  and  Thomas  Sts  . 
for  Baptist  Christian  ITnIon,  Inc.,  Thomas 
St.  About  $100,000.  Noted  Jan.  2. 

N.  \.,  Brooklyn — Theater — I'ntll  Apr.  30. 
by  R.  T.  Short,  archt..  370  Macon  St.,  build¬ 
ing  1  and  2  story,  80  x  180  ft.  brick  and 
steel,  rein. -con.  flooring,  concrete  founda¬ 
tion.  on  Flafbush  Ave.  and  Farragut  Rd 
for  A.  H.  Schwartz.  815  Flathush  Ave 
About  $60,000.  Noted  Mar.  20. 

N.  Y.,  I.aekawanna  (RiifTalo  P.  O  ) — 
School — Until  Apr.  26.  by  A.  A.  Post, 
arx'ht.,  Brisbane  RIdg..  nuffalo,  building  2 
story,  130  x  150  ft.  brick  and  steel  school 
and  auditorium,  rein. -con.  flooring,  con¬ 
crete  foundation,  on  South  Park  Ave.  and 
Ridge  St.,  for  Our  Lady  of  Victory  congre¬ 
gation.  About  $125,000. 

N.  V..  Long  Inland  City — High  School — 
TTntll  May  6,  hy  C.  R.  J.  Snyder,  supt. 
school  hhigs..  Municipal  RIdg.,  New  York 
City,  building  3  story.  100x100  ft.  brick 
and  steel  addition  to  Bryant  High  School, 
rein. -con.  flooring,  concrete  foundation,  on 
Wilbur  Ave.  About  $500,000. 

N.  V.,  Hallnhiiry  Center — Hospital — Until 
May  8,  hy  G,  W^.  Boyle,  purch.  agt.  Her¬ 
kimer  Co..  (Herkimer)  building  brick  and 
concrete  tuberculosis  hospital  on  Heller 
Farm.  here.  About  $100,000.  Noted  Apr. 
10. 

N.  4..  Ita.vonne — School — Until  May  6.  by 
Bd.  Educ..  building  school  on  Prospect  Ave. 
between  29  and  30th  Sts. 

N.  J.,  I.akewnod — Hotel — Until  Apr.  30, 
hy  Shampan  *  Shampan,  archts..  772 
Bway.,  Brooklyn,  N.  Y..  building  5  story. 
100  X  175  ft.,  hrii'k  and  steel,  concrete 
foundation,  for  Hotel  Elisherg  Conatr.  Co., 
55  Llls-rty  St.,  New  York  City.  About 
$500,000. 

Pa.,  Phlla. — Stations — Until  Apr.  29.  by 
Dept.  City  Transit,  1211  Chestnut  St.,  build¬ 
ing  brick,  steel  and  rein. -con.  station,  on 
northeast  and  southwest  corners  of  Ken¬ 
sington  and  Allegheny  Aves, ;  also  remov¬ 
ing  existing  buildings  on  these  sites.  Contr, 
No.  551  ;  also  on  southwest  and  southeast 
corners  of  Kensington  Ave.  and  Seimerset 
St.,  and  removing  existing  buildings  on 
these  sites,  Contr.  No.  552,  Frankford  Ele¬ 
vated  Ry.  W.  S.  Twining,  dir. ;  advertised 
In  this  Issue. 

WIs..  Port  W’ashington — Bank — Until 
May  15.  by  Port  Washington  State  Bank, 
building  2  story,  45  x  100  ft.,  brick  bank 
on  Main  St  C.  Hill,  pres. 

Minn.,  Campbell — School — Until  Apr.  28, 
by  Bd.  Educ.  building  2  story,  brick  school, 
brick  foundation.  About  $50,000. 

Minn.,  Hawley — High  School — Until  May 
12,  by  R.  Morton,  elk.  bd.  educ.,  building 
2  story.  67  x  118  ft.,  brick,  brick  founda¬ 
tion.  About  $50,000.  K.  T.  Snyder,  933 
Plymouth  Bldg.,  Minneapolis,  archt. 
Noted  Mar.  20. 
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Buildings  (Continued) 

Minn.,  Wt.  Paul — School — School  Bd.  re- 
celvinK  bids  for  concrete  and  brick  addition 
to  nchool,  brick  foundation.  About  150,000. 
C.  A.  Hausler,  city  archt. 

Minn.,  Virtoria — School — Until  May  8.  by 
J.  Duthlem,  elk.,  bd.  educ.,  building  2 
Ktory.  54  x  108  ft.,  school  for  Consolidated 
School  Dist.  No.  16.  About  $52,000.  Mafr- 
ney  &  Tusler,  450  Builder's  Exch.  Minne- 
a]x>lis,  en^trs.  Noted  Jan.  30. 

Minn.,  U'innrliuiru — HiKh  School — Until 
Ma.v  15.  by  K.  F.  Arndt,  elk.  b«l.  educ., 
liiiildinK  2  story,  107  x  112  ft.,  rein. -con. 
and  brick,  brick  foundation.  About  $60,- 
000.  K.  T.  Snyder,  !»2.1  IMyinoulh  Bldg., 
Minneai>oIis,  archt.  Noted  Jan.  30. 

W.  !».,  Aberdeen — Ho.spitaI — Holmes  & 
Flinn,  archts.,  8  South  l>earbom  St.,  Chi- 
c'ago,  receiving  bids  building  4  story, 
rein. -con.  and  brick  addition,  concrete  foun¬ 
dation,  for  St.  Luke's  Hospital,  here. 
About  $125,000. 

W. vo.,  Green  K'ver — Hotel — Until 

25.  by  J.  W.  Hawk,  building  3  story,  60  x 
140  ft.,  brick.  About  $60,000.  W.  J.  Coop- 
••r.  Boston  Bldg.,  Salt  Lake  City,  Utah, 
ongr. 

Utah,  Hiawatha — School — Until  Aj)r.  20 
by  Carbon  Co.  School  Bd.  (Price)  bulld- 
it’g  1  story,  80  x  140  ft.,  brick  and  terra 
cotta.  About  $60,000.  Connen  &  Fitzer, 
Templeton  Bldg.,  Salt  Lake  City,  engra. 
j  <lne.,  rhieonfiini — Church — Until  May  3. 

by  Bishop  of  Chicoutimi,  building  church. 
About  $300,00.  o.  Beaule,  Quebec,  archt 

Ont.,  Ft.  William — Collegiate — Until  May 
7.  by  U.  E.  Mason,  archt..  Victoria  Blk., 
building  4  story,  steel  and  brick,  concrete 
foundation,  for  Bd.  Educ.  About  $80,000. 

Out.,  latndon — Office — Until  Apr.  30.  by 
Watt  A  Blackwell,  archts..  Bank  of  Toronto 
Bldg.,  altering  and  building  brick  addition 
to  office  building  for  Huron  A  Erie  Mort¬ 
gage  Corp.,  422  Richmond  St  About  $75,- 
<100.  Noted  Feb.  13. 

PRICKS  ANH  CONTRACTS  AWARDED 
(^'Indicates  award  of  contract) 

AMass..  Lynn — Hotel — J.  Grossman,  401 
Grossman  Bldg.,  Roxbury,  awill  build  7 
story  brick  and  stone,  rein. -con.  flooring, 
concrete  foundation,  on  Lynn  Shore  Dr.  and 
Wade  St,,  here.  About  $250.000.,  Work 
will  be  done  by  day  labor.  Noted  Mar.  6. 

AConn..  Hartford — Theater — S.  Z.  Poll. 
14  Church  St..  New  Haven,  will  build  3 
story,  120  x  158  ft.  brick  and  steel,  brick 
foundation,  on  Main  St.  here.  About  $125,- 
OOO.  Work  will  be  done  by  day  labor  under 
superA'islon  of  T.  W.  Lamb,  archt,  644  8th 
Ave.,  New  York  City.  Noted  Jan.  9. 

AConn.,  New  Haven — Hotel — Adelman 
Bros,  10  Garden  St.  will  build  5  story 
brick  and  steel,  rein. -con,  flooring,  concrete 
foundation,  on  Whaley  Ave.  About  $165.- 
000.  W'ork  will  be  done  by  day  labor. 
Noted  Mar.  27. 

★  N.  Y. .  Brooklyn  —  Theater  —  Beverly 
Amusement  Corp.,  220  Bway.,  New  York 
City,  let  contract  building  1  and  2  story, 
55  X  70  ft.  brick,  rein. -con.  flooring,  con¬ 
crete  foundation,  oon  Church  Ave.  near 
Gravesend  Ave.,  to  M.  Shapiro  A  Son.  52 
Vanderbilt  Ave.,  New  York  City.  About 
$55,000. 

•AN.  Y.,  Manilas — Dormitory — St  John's 
School  let  contract  building  brick  dormitory 
to  O'Brien  Constr.  Co..  1722  Park  St..  S.vra- 
cuse.  About  $100,000. 

AN.  Y..  New  York — Bank — Corn  Exch. 
Bank.  13  William  St.,  let  contract  build¬ 
ing  .7  story.  75  x  100  ft  brick  and 
steel,  concrete  foundation,  at  76  Grove  St  . 
to  W.  V.  Klenhle  Co.,  1035  Stebbens  Ave. 

AN.  Y..  New  York — Dispensary — New 
York  Infirmary  for  Women  A  Children.  321 
East  16th  St.,  let  contract  building  44  x  60 
ft.  brick  and  steel,  concrete  foundation,  on 
Livingston  PI.  and  15th  St.,  to  M.  Eldlitz. 
30  East  42nd  St.  About  $155,000;  cost 
plus  percent.age  basis. 

AN.  Y..  New  York — Showroom — See  "In¬ 
dustrial  Works.” 

AN.  Y.,  New  York — Store — R  H.  Macy. 
Bway.  and  84th  St.,  let  contract  building 
17  story,  50  x  200  ft.  brick  and  steel  ad¬ 
dition.  concrete  foundation,  at  149-155 
West  34th  St  .  to  M,  Eldlitz,  30  Ea.st  42nd 
St.  About  $500,000. 

AN,  Y.,  New  York — Theatre — 823  Trin¬ 
ity  Ave.  Corp..  7  East  42nd  St.,  will  build 
2  story.  92x130  ft.  brick  and  steel,  con¬ 
crete  foundation  on  Fordham  Rd.  and 
Valentine  Ave.,  f  Bronx  Boro.).  About 
$75,000.  Work  will  be  done  by  day  labor. 

AN.  Y„  New  York  City— University— 
Columbia  Uni'versity  e/o  Dobbs  &  Oo,, 
vgents.  24  4 -5th  Ave.  let  contract  for  brick 


and  steel  interior  and  exterior  alterations, 
at  2  West  50th  St.,  to  T.  J.  Murphy,  405 
Lexington  Ave.  Alajut  $50,000. 

APa..  Ilrookville — School — Bd.  Educ.  let 
contract  building  school,  to  J.  H.  Carr 
Brookville.  About  $60.0('0. 

kPa.,  I'iltsburgli — Office — See  “Industrial 
Works." 

kMd.,  AiiiihpoIIh — School — Severna  Pre¬ 
paratory  School.  Severna  Park,  let  con¬ 
tract  building  3  story.  85x1 2a  ft.,  con¬ 
crete  and  brick,  concrete  an<l  brick  foun¬ 
dation,  at  Severna  Park,  to  .1.  M.  Apple- 
ton,  I’a-^adena.  About  $60,000. 

AMd..  Itiiltiniore — Church — Emmanuel 
Protestant  Episcopal  congregation,  c/o  IL 
D.  Harlan,  9  West  Biddle  St.,  let  con¬ 
tract  building  1  story,  25x65  ft.,  brick 
and  rein. -con.,  adilition,  concrete  and  rock 
foundation,  -with  133  ft.  tower,  on  Cathe¬ 
dral  and  Read  Sts.,  to  Morrow  Bros.,  1201 
Fidelity  Bldg.  About  $125,000. 

AN.  C.,  Charlotte — High  School — Bd. 
Educ.  let  contract  building  2  story.  58  x 
222  ft.,  rein. -con.  high  school  with  50  x  62 
ft.,  auditorium,  to  J.  A.  Jones,  800  Realty 
Bldg.,  $114,500.  Noted  Mar.  20. 

AKIa..  Miami — Hotel — Urmey  Hotel.  13th 
St.  and  Ave.  B,  let  contract  improving  and 
building  2  story,  60  x  75  ft.  addition  to 
Wolf  &  Ewing  Constr.  Co.,  11th  St.  and 
Ave.  F.  About  $100,000. 

A.\la.,  .\tlienti — Co\irt  House — Comrs. 
Limestone  Co.  rescinded  contract  let  to 
Little-Clecker  Constr.  Co..  Anniston,  and 
relet  same,  to  Johnson.  Chambers  &  Co., 
Athens.  About  $155,000. 

ALa.,  Kdgard — Church — St.  John  Baptist 
congregation  let  contract  building  55  x  135 
ft.,  brick  and  concrete,  to  R.  G.  Favors- 
worth.  New  Orleans.  About  $89,850. 
Noted  Mar.  13. 

Mich.,  Laaslng — Library,  etc. — Bd.  State 
Auditors  received  bids  Apr.  2,  building  6 
story  brick  and  rein. -con.  library  office  and 
steam  heating  plant,  concrete  foundation, 
from  W.  E.  Wood  Co..  1805  Ford  Bldg., 
$682,643 ;  Du  Boise  Constr.  Co..  Flint, 
$699,779  ;  Hoertz  &  Son,  Grand  R.apids, 
$692,225.  Noted  Mar.  20. 

AMinn.,  Cloqoet  —  High  School  —  Bd. 
Educ.  let  contract  building  3  story,  86  x 
200  ft.,  rein. -con.,  concrete  foundation,  to 
Laurence  Constr.  Co,.  544  Builders'  Exch., 
Minneapolis,  $167,000.  Noted  Apr.  10. 

AMInn.,  Mankato — Grade  School — City 
let  general  contract  building  3  story,  75  x 
163  ft.  to  E.  Carlstrom,  Mankato,  $86,912; 
heating  and  plumbing  to  C.  M.  Masters, 
Mankato,  $40,650. 

AMinn.,  Wllmar  —  High  School  —  Bd. 
Educ.  let  general  contfact  building  story. 
100  X  150  ft.,  concrete  and  steel  addition  to 
high  school,  brick  foundation,  to  J.  H.  Olsen 
&  Co..  Wilmar,  $98,685  :  plumbing  and  heat¬ 
ing.  to  B.  Benson,  Wilmar,  $37,853.  Noted 
Apr.  17. 

Kan..  Sterling — .\udltorium  and  Conserva- 
tor>’— Cooper  College  let  contract  building 
2  story.  76  x  99  ft.  rein. -con.  and  brick,  to 
J.  Cuthbert  &  Sons.  1 8th  St.  and  Topeka 
Ave.,  Topeka.  About  $60,000. 

ACal.,  Fairfield — Hospital — Bd.  Supervs. 
Solano  Co.  let  contract  building  1  story, 
100  X  300  ft.,  brick  and  frame,  to  E.  E. 
Etherton  Co..  Monadnock  Bldg.,  San  Fran¬ 
cisco,  $100,552.  Noted  Mar.  20. 

AQoe.,  St.  .4nges — Church — Roman  Cath¬ 
olic  congregation  let  contract  building 
church,  to  Labhe  &  Roberge.  Valley  Junc¬ 
tion.  About  $71,000.  Noted  Apr.  17., 

AB.  r.,  Esqnimalt — Hospital — Dominion 
Government,  Ottawa,  let  contract  building 
two  2  storj’,  80  X  100  ft.  and  one  1  story, 
50  X  90  ft.  additions  to  Military  Hospital 
here,  to  form  2  new  active  treatment  pavil¬ 
ions.  with  additional  story  to  Hydrotherop- 
enic  building,  to  R.  Moncrleft.  3820  11th 
St..  W..  Vancouver.  About  $140,000.  Noted 
Feb,  20 


Federal  Government  Work 

PROPOSED  WORK 

Pa..  Philadelphia — Foundation — Bureau 
Yards  &  Docks,  Nat"}’  Dept.,  Wa,sh..  D.  C., 
plans  to  build  foundation  for  aircraft  stor¬ 
age  building,  here;  Spec.  3867.  About 
$260,000. 

Del..  Wilmington — Dredging — U.  S.  Eng. 
Office,  Old  Federal  Bldg.,  rejected  bids  re¬ 
ceived  Mar.  24.  dredging  Sm.vrna  River, 
same  being  In  excess  of  appropriation. 
Noted  Feb.  27. 

Va..  Craddock — School — O.  M.  Eldlitz, 
dir.  U.  S.  Housing  Corp.  413  G  St.,  N.  W^. 
Wa.sh..  D.  C.,  had  plans  prepared  by 
Mitrtiell  &  Ck>.,  Ltd.,  archt.,  Paul-Gale- 
Greenwood  Bldg.,  Norfolk,  for  pressed  brick 
and  stone  school,  here.  About  1100,000. 


iimj.  quiiru-ri  -  L-, 

Monroe,  soon  receives  bids  bu  .  nir  t,.' 
erty  Theater,  type  F,  here.  ' 


Va..  Humptuii  Roadn — Motor  • 
Sets  and  Switchlwanl — Bur«au 
Docks,  Navy  Dept.,  Wash.,  1>, 
to  install  at  Submarine  Base  ii. 
3872.  About  $60,000. 


'•  nerator 
'  ards  A- 
' '  •  Mans 
<■  ;  SiH-t 


Va.,  Hampton  Roadu — Steel 
and  Tower — Bureau  Yards  & 
Dept.,  Wash..  I>.  C..  plans  to 
Sp«>c.  3868.  About  $25,000. 


■  r  Tank 
bli;.'l.  hi  Tf  , 


'*"14.  nir 


!■<.  S.  Housing  Corp.,  413  t;  .m  x 
Wash.,  D.  C..  had  plans  pri-nar.-d  h, 
Mitchell  &  Co..  Ltd.,  archt.,  Umi-Oal. 
Greenwood  Bldg..  Norfolk,  for  pr.  s.-ii 
and  stone  school,  here.  About  {.ei.dmi 


Fla..  Pensaeola — Crane — Bure.iii  Yards 
&  Docks.  Navy  Dept..  Wash..  1>  <•  1,1,^^ 

to  install  20  ton  electric  traveling  brides 
crane  in  wet  basin  boat  shed,  hi  re  •  ‘kT),.n 
3869.  About  $10,000.  ’  ‘ 

Mont.,  MiNM>ula— Roads  Work — Pnre'i-i 
Pub.  Rds.,  U.  S.  Dept.  Agriculturr,  plans  to 
build  various  trails  and  minor  niids  in 
Montana  N.atlonal  Forests.  About  $65  000 
and  $75,000  respectively.  G.  11.  Lu’utz 
dist.  engr. 


WaHh.,  Ft.  Flagler — Dock — Constr  Div 
W'ar  Dept..  Wash..  D.  C..  plans  to  build 
dock  with  concrete  approach,  here  About 
$30,000. 


Ual.,  Garden  Valley — Water  Supplv  Sys- 
tern.  etc. — Bureau  Yards  &  Docks  '  .Xav 
Dept.,  W'ash.,  D.  C.,  plans  to  build  water 
supply  system  to  supply  .  water  to  Mare 
Island  Navy  Yard  and  federal  housing  col¬ 
ony  here.  About  $1,000,000. 

Cal.,  Mare  Island — Yard  Improvements— 
Bureau  Yards  &  Dock.s,  Navy  Dept  .  Wash.. 
D.  C.,  authorized  Improvements  to  vird 
here.  Including  slips  and  piers,  doubling 
capacity  of  power  plant,  new  buildings  and 
oil  tanks,  and  railway  through  Vallejo  from 
causeway  to  connect  with  Southern  Pacific 
Ry.  About  $2,600,000. 

P.  I.,  Cavite — Power  Plant  Equipment- 
Bureau  Yards  &  Docks.  Navy  Dept..  Wash., 
D.  C.,  plans  to  install,  here ;  Spec.  3871. 
About  $90,000. 


BIDS  DESIRED 


Mass.,  Boston — Dredging — Until  May  3 
by  IT.  S.  Eng;  Office,  Boston,  dredging  at 
Hog  Island,  Boston  Harbor ;  advertised  in 
this  issue. 

Mans.,  Chelsea — Wharf.  Dredging  and 
Seawall — Until  Apr.  30,  by  Light  House 
Supt.,  Boston,  building  new  wharf  and  sea¬ 
wall  and  dredging  at  light  house  depot, 
here. 

R,  I.,  Newport — Torpedo  Storage  Build¬ 
ing — Until  May  12,  by  Bureau  Yards  & 
Docks,  Navy  Dept.,  Wash.,  D.  C.,  building 
here;  Spec  3767.  About  $203,000;  $10  de¬ 
posit  required  for  plans  and  sp«'cificalions. 
Noted  Jan.  23. 

D.  C..  Wash. — Discharge  Pipe — Until  May 
5.  by  Bureau  Yards  &  Dorks,  Naa^y  Dept.. 
Installing  8  in.  submerged  discharge  pipe 
here ;  Spec.  3267.  About  $12,000. 

Va..  Hampton  Roads — Additional  Build¬ 
ings — Until  May  5.  by  Bureau  Yards  & 
Docks,  Navy  Dept.,  Wash.,  D.  C..  building 
at  Air  Sta. ;  Spec.  3823.  About  $560,000: 
$30  deposit  required  for  plans  and  specifi¬ 
cations.  Noted  Mar.  6. 


Va..  Hampton  Roads — Buildings — Until 
May  6,  bv  Bureau  Yards  &  Docks.  Xaty 
Dept.,  Wash..  D.  C..  building  additinnni 
buildings  at  Aircraft  Station  here:  Spec. 
3818.  About  $560,000. 


Va..  Hampton  Roads — Storehouse — Until 
Apr.  28.  by  Bureau  Yards  &  Docks,  AVa.«h 
D.  C..  building  1  story,  rein. -con.  stow- 
bouse,  here;  Spec.  3861.  About  $230,000: 
$10  deposit  required  for  plans  and  .speci¬ 
fications.  Noted  Apr.  17. 


Va.,  Hampton  Roads — Storehouse — Until 
Apr.  28.  by  Bureau  Yards  &  Docks.  Xa\T 
Dept.,  Wash.,  D.  C.,  building  3  stor>’,  reia- 
con.  aircraft  storehouse,  here ;  Spec  3660 
About  $837,000;  $20  deposit  required  Jor 
plans  and  specifications.  Noted  Apr.  D- 


Va.,  Hampton  Roads — Storehou.se — Until 
Apr.  28  bv  Bureau  Yards  &  Docks.  Na'T 
Dept.,  Wa.sh..  D.  C..  building  6  story,  rem - 
con  storehouse,  here ;  Spec.  3859.  Awut 
$800. Onn  :  $20  deposit  required  for  plan? 
and  specifications.  Noted  Apr.  17 


8.  C..  Charleston— Dry  Dock— Until  May 

19.  by  Bureau  Yards  &  Docks.  Navv  ^pt- 
Wash.,  D.  C.,  building  dry  dock  No,  2,  here  : 
Spec.  8858.  About  $3,600,000;  $100  deposit 
required  for  plans  and  specUlcauons.  NOtea 
Apr.  10. 
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Kedtral  iJovernment  Work  (Contlnu.-d) 

^  r  <  harlutton — Storehousf — Until  May 
’bv"r.>ire.'iu  Yards  &  Docks.  Navy  Dept.. 
Ii'o.h  T)  C..  building  fixed  ammunition 
Souse,  here:  Spec.  3842.  About  $52.- 
Iinn  fl'i  deposit  requiretl  for  plans  and 
,,pr<|iflc'ations.  Noted  Apr.  3. 

Kl»  Pensacola — Conduit  System — Until 
Miv  i '  by  Bureau  Yards  &  Docks,  Navy 
bent  Wash.,  D.  C.,  building  underground 
.•nnduit  system,  here ;  Spec.  3846.  About 
{in'*''''’  deposit  required  for  plans 

ami  .specifications. 

4ln  Klorcncc — Derricks — Until  May  21, 
hv  r  KoK-  Office.  Florence,  furnishing 
ilerricks;  advertised  in  this  issue. 

Minn..  Iluluth— Dredging — Until  May  21. 
i,v  r  S  Kng.  Office,  Duluth,  dredging 
nuluth-Superior  Harbor,  Minn,  and  Wis. ; 
advertised  in  this  issue. 

pricks  ami  contracts  awarded 
(★Indicates  award  of  contract) 

★MasK..  Chatham — Septic  Tank,  etc.— 
Bureau  Yards  &  Docks,  Navy  Dept  .  Wash., 
n  C..  let  contract  building  septic  tank, 
sewage  disposal  system,  grading  streets, 
etc  to  H.  S.  Roberts,  1123  Bway.,  New 
York  City.  $40,925  (76  days).  Noted 

Apr.  17. 

Conn..  New  Uondon — Dredging — IT.  S. 
Eng  Office,  New  Uondon,  received  only  bid 
Apr.  8,  for  annual  maintenance  dredging 
in  Connecticut  River  below  Hartford,  from 
Hartford  &  New  York  Transportation  Co., 
285  State  St.,  Hartford,  $0.22  per  cu.  yd., 
total  $13,400.  Noted  Mar.  27. 

N.  Y..  Rockaway — Pump  House — Bureau 
Yards  &  Docks,  Navy  D(‘pt.,  Wash.,  D.  C., 
received  bids  Apr.  21,  building  pump  house 
for  ga.soline  system,  (work  complete)  from 

C.  Meades,  38  Park  Row,  $1664,  time  as 

specified :  Rangley  Constr.  Co.,  405  Uex- 
ington  Ave.,  $1739  (45  days)  ;  Post  & 

McCord,  101  Park  Ave.,  $1923  (60  d,ays). 
Contractors  all  of  New  York  City.  Noted 
Apr.  10. 

Pa..  Erie — Post  Office — J.  A.  Wetmore, 
superv.  archt.,  treas.  dept..  Wash.,  D.  C., 
received  bids  for  alterations,  here,  from 
E.  J.  B.  I.,ee.  $12,715;  Constable  Bros.  Co., 
5th  and  Sassafras  St.,  $15,661  ;  Kirschner 
Bros..  437  East  9th  St.,  $18,600.  Contractors 
all  of  Erie.  Noted  Apr.  3. 

★Pa..  Phila. — Crane — Bureau  Yards  & 
Docks,  Navy  Dept.,  Wash.,  D.  C.,  let  con¬ 
tact  installing  one  15  ton  electric  travel¬ 
ing  bridge  crane,  to  A.  D.  Oranger  Co.. 
15  Park  Row.  New  York  City,  $26,519 
(180  days).  Noted  Mar.  20. 

★Pa..  Phila. — Gasolene  System — Bureau 
Yards  &  Docks,  Navy  Dept..  Wash  .  D  C.. 
let  contract  building  at  Navy  Yard,  here, 
for  seaplane  hangars,  to  Mansfield  &  Sav¬ 
age.  135  William  St..  New  York  City, 
$10,000,  (60  days).  Noted  Apr.  17. 

★Pa..  Phil*. — Guard  House — Bureau 
Yard.*!  &  Docks.  Navy  Dept..  Wash..  D.  C,, 
let  contract  building  guard  house  at  P.  R. 
T.  Sta.  here,  to  W.  H.  McCloskey,  1620 
Thompson  St.,  $14,155  (120  days). 

★  Pa.,  Phila. — Pumping  Equipment — 

Bureau  Yards  &  Docks,  Navy  Dept..  Wash.. 

D.  C..  let  contract  installing  in  Navy  Yard 
here,  to  W.  G.  Cornell  Co..  Colonial  Trust 
Bldg.  $7286  (46  days).  Noted  Feb.  27. 

★  Mil..  .Aberdeen  —  Warehouse  —  Constr. 
niv..  War  Dept..  Wash.,  D.  C..  let  contract 
building  here,  to  Aberthaw  Constr.  Co.. 
Aberdeen,  cost  plus  percentage. 

Md.,  Indianhead — Roads — Bureau  Yards 
&  Dnck.s,  Navy  Dept.,  Wash.,  D.  C.  re¬ 
vived  bids  building  county  ro.-ids,  at  Naval 
Proving  Ground, 

(1)  net  price  and  time  for  work,  com- 
piete.  in  accordance  with  the  drawings  and 
specifications ; 

(2)  unit  price  per  linear  foot  for  20  ft. 
wide  county  road  (including  side  walks 
and  parking  on  one  aide)  In  addition  to, 
“’■  jess  than  length  shown  on  drawing; 

(3)  unit  price  per  linear  foot  for  IS  ft. 
, concrete  road  as  shown  by  Sect. 

"■■■'  on  drawing,  in  addition  to,  or  less 
than  length  show'n  on  drawing ; 

.(4)  unit  price  per  linear  foot  for  24  ft. 

concrete  road  as  shown  by  SecK 
o-If  in  addition  to,  or  less  than  length 
shown  on  drawing  ; 

.(5)  unit  price  per  line.ar  foot  for  4  ft. 
wide  concrete  sidewalk  in  addition  to,  or 
'f’hh  length  shown  on  drawing; 

★  6)  unit  price  per  linear  foot  for  16  ft. 
wide  gravel  road  as  hereinbefore  specified, 
in  addition  to,  or  elas  than  the  length 
Shown  on  drawing,  from 

.Sutton  &  Corson  (7o.,  9th  and  Simpson 
,,'^-/'cean  City,  N.  J.,  (1)  $66,698,  (76 

(5)  $0.85.  (6)  IS.  (7)  170,  ^8)  11.85. 


Entire 

Camp 


Remount 

Deduct 


Hospital 

Di-ductionj. 


Camp  Beauregard,  Alexandria,  La.: 

J.  W.  Alexander,  .Alexandria,  La . 

J.  W.  Davis,  5627  Olive  St.  Rd..  St.  laiuis,  Mo 
Camp  Bowie,  Ft.  Worth,  Tex.: 

Ft.  Worth  Chamber  of  Commerce,  Ft.  Worth,  Tex 

H.  Marks  Sons,  Indianapolis,  Ind. 

Camp  Colt,  Gettysburg,  Pa.: 

D.  Hauser,  121  Christmjher  St.,  New  York,  N.  Y 
Jump  Wreck  Co  ,  210  I^rkway  Bldg  ,  Phila  ,  Pa 

Thomas  4  Co.,  Frederick,  Md . 

John  W.  Hartley,  York,  Pa .  . 

I. ,ewis  Bros.,  Rock  Island,  Ill . 

H.  L.  Krensler,  3301  Pa.  Ave.,  Pittsliurg,  Pu 

Camp  Hancock,  Augusta,  Ga.: 

Philip  Gofarb  4  Sam’l  Brooks . 

Ruel  Wrekeing  Co.,  737  Story  Island,  Chicago,  Ill 

John  P.  Mulherin,  Augusta.  Ga . 

New  Wrecking  Co.,  Indianapolis,  Ind  . 

John  W.  Dickey  and  G.  H.  Nixon,  Augusta,  Ga  . 
Camp  Kendrick,  Lakehurst,  N.  J.: 

Geo.  C.  Demeritt,  153  Remson  St..  Brooklyn.  N  Y 

D.  Hauser,  New  York,  N.  Y .  . 

Jump  Wreck  Co.,  210  Parkway  Bldg.,  Phila,  Pa 

Philip  Kfros,  Lakeland,  N.  J . 

Camp  Logan,  Houston,  Tex.: 

Geo.  T.  Brown,  Houston,  Tex.  .  . 

Camp  Polk,  Raleigh,  N.  C.: 

Supt.  of  Prisons.  Raleigh,  N,  C . 

Camp  Sevier,  Greenville,  8.  C.: 

New  Wrecking  Co.,  Indianapolis,  Ind 
Camp  North  Jackson,  Columbia,  S.  C.: 

Lewis  Bros.,  Rock  Island,  Ill . 

Camp  Shelby,  Hattiesburg,  Miss.: 

New  W’ recking  Co.,  Indianapolis,  Imi . 

J.  A.  McCrary,  Atlanta.  Ga . 

J.  W.  Davis,  6627  Olive  St.  Rd.,  St.  Louis,  Mo _ 


8,000  00  . 

45.100  00  10,000  00  . 

17,000  00  . 

48.100  00  12,000  00  16.000  00 

52,700  00  3,500  00  16.800  00 

61,000  00  4.000  00  15,000  00 

(If  given  both  Camp  .Shelby  and  Camp 
Beauregard,  add  $7,500) 

41,550.75  5,000  00  2.000  00 

(If  given  both  Camp  Shelby  and  Camp 
Hancock,  add  $5()0) 

52.000  21,440  50  16.559  20 

51.000  00  43,000  00  39,000  00 

(Exclusive  of  remount  and  hospital.  $31,000 
81,000  00  60.100  00  40,100  00 

(Exclusive  of  remount  and  hospital,  $15,100) 

15.300  00  3,261.04  8,342.19 

10,000  00  .  . 

12,250.00  . 

46,100.00  10.000  00  15,000  00 

67.500  00  10,000  00  30,000  00 

16.500  00  4,500  00  31,500  00 

41,000  00  4,500  00  7,500  00 

17.000  00  3,000  00  Add  5,500  00 

\  18,000  00  3,000  00  I  OO 

28,398  00  4,000  00  8,000  00 

25.500  00  6,000.00  4,000  00 


Philip  Gofarb  4  Samuel  Brooki 


Orleans  Demolition  Co.,  New  Orleans,  La . ,  . . . . 

L.  W.  Dantxlin,  Gulfport,  Miss . . 

S.  Steinberg  Co.,  Memphis,  Tenn . . 

Camp  Sheridan,  Mont^meiy,  Ala.; 

Orleans  Demolition  Co.,  New  Orleans.  I.a . 

City  of  Montgomery,  Alabama . 

E.  W  Hoyle,  Montgomery,  Ala . 

Camp  Wadsworth,  Spartanburg,  S,  C.: 

New  Wrecking  Co.,  Indianapolis,  Ind . 

Camp  Wheeler,  Macom  Ga.: 

E.  Ness,  Savannah,  (ja . 

E.  G.  Jacobs,  Macon,  Ga . 

W.  H.  Harris,  Ft.  Valley,  Ga . 

Alternate  bids . 

J.  A.  McCrary,  Atlanta,  Ga . 

Macon  Salvage  Co.,  Maseon,  Ga . 

Camps  Bowie,  Wheeler,  Hancock,  Shelby,  Beauregard,  Colt, 
Polk,  Sheridan,  Kendrick,  Logan,  .'^vii  r,  Wadsworth, 
and  North  Jackson: 

Harris  Bros.  Co.,  36th  and  Iron  Sts.,  Chicago,  111 . 


($500,000  for  all  13  camps) 


•The  bidder  in  each  case  aasuTnea  all  land  and  property  damage  clalm.s  and  In  addi¬ 
tion  offers  the.  amounts  listed  above. 


PAVING — WINNKTKA,  ILl.. 

Bids  were  received  by  Bd.  LocaI  Improvements  for  paving  various  streets,  from  (A) 
Marquette  Constr.  Co.,  133  West  Washington  St.,  Chicago,  (awarded  contract)  ;  (B) 
M.  Foley  Co.,  Evanston  ;  (C)  Batee  &  Rogers,  37  West  Van  Buren  SL,  Chicago.  The 
unit  bids  were  as  follows: 
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F<rt*-ral  Government  Work  (Continued) 

Mcl^an  Contgr.  Co..  1415  Fidelity  Bldg., 
Ikiltimore,  Md.,  (1)  $68,207.  (90  days); 

(2)  add  $15,  deduct  $10;  (3)  add  $11,  de> 
duct  $8;  (4)  add  $20,  deduct  $12;  (5) 
add  $1.20,  deduct  $0.75;  (6)  add  $4,  deduct 
$2  50;  (7)  $50.  (8)  $1. 

Scott  Bros.,  120  North  WashinRton  SL, 
Itome,  N.  Y.,  (1)  $73,043,  (90  days);  (2) 
$12.  (3)  $9.25,  (4)  $12.30,  (.'.)  $1.7.'.,  (6) 
$2.40,  (7)  $75,  (8)  $0.60.  Noted  Apr.  10. 

★  I>.  C..  Wanh, — Condensers — Bureau 

Yartls  &  Dock.s.  Navy  Dept.,  let  contract 
installing  condensers  In  various  Navy 
Yards.  item.s  (3),  (4),  (5)  and  (6).  to 
Worthington  Pump  &  Machinery  Co.,  115 
Hway.,  New  York  City,  $73,146.  Noted 
Feb.  27.  ' 

l>.  r..  Wash. — Grading — Bureau  Yards 
&  Docks.  Nae-y  Dept..  received  bids 
Apr.  21,  grading  west  extension  of 
Navy  Yard,  (work  complete)  from  W. 
F.  (jush.  3rd  and  R  Sts.,  N.  E..  $4888. 
(30  days)  ;  G.  Hyman,  1116  Morse  St., 
N.  R,  $.'■>200,  (30  days)  ;  Hyde  &  Baxter. 
711  13th  St.,  $6930,  (45  days).  Noted 

Apr.  17. 

★I>.  C.,  Wash. — Pumping  Equipment — 
Bureau  Yards  &  Docks,  Navy  Dept..  let 
contract  installing  in  various  Navy 
Yards,  to  Albergt  r  Pump  &  Condenser  Co.. 
140  Cedar  St.,  New  York  City,  items  (1), 
(7).  (8),  (9).  (11).  (12).  (13).  (14),  (15). 
(16),  In  amount  of  $164,310,  less  $771,  for 
(16),  In  amount  of  $164,310,  less  $771,  for 
combined  award  for  3  Items  for  New  Or¬ 
leans.  Lrii..  making  total  net  award  of 
$163,539.  Pumps,  to  Mid  West  Ehtgine  Co., 
Indianapolis.  Ind.,  it'-ms  (18  to  24  in¬ 
clusive)  $18,456  (90  days.) 

★  !>.  C.,  Wash. — Road  Work — Zone  Sup¬ 
ply  Officer.  17th  and  F  Sts.,  N.  W.,  let  con¬ 
tract  grading,  paving  and  draining,  etc., 
in  southern  portion  of  Arlington  Cemetery, 
to  D.  C.  McAleer  Constr.  Co.,  Wash.,  $44.- 
990.  Not»-d  Mar.  27. 

D.  C.,  Wash. — Sewage  Disposal  System — 
Dist.  Comrs.,  Dlst.  Bldg.,  received 
bids  Apr.  21.  building  superstructure  for 
Kwk  Creek  Pumping  Sta.,  (1)  4200  cu.  yd. 
«-xcav. ;  (2)  12.'i0  cu.  yd.  concrete  masonry; 

(3)  14  cu.  yd.  vltr.  block  m.asonry,  from 
P.  F.  Gormerly,  718  Union  Trust  Bldg., 

(1)  $4.23  per  cu.  yd.,  (2)  $14.88,  (3)  $40.7.'i. 
W.  F.  Brenlzer,  Ist  and  New  York  Ave. ; 

(1)  $4.50;  (2)  $15;  (3)  $50;  Hyde  & 
Baxter,  711  13th  St,  N.  W..  (1)  $5.63; 

(2)  $1842;  (3)  $30.  Contractors  all  of 

Wash.,  D.  C.  Noted  Apr.  3. 

n.  C.,  Wash. — Steel  Tower — Constr.  Div., 
War  Dept.,  Wash.,  received  bids  Apr.  14 
furnishing  one  25(1,000  gal.  steel  tank  on 
125  ft  steel  tower  equipped  with  48  in. 
riser  pipe.  (1)  delivered  and  erected  com¬ 
plete  at  Dangley  Field,  Hampton,  Va.,  in¬ 
cluding  freight,  etc. ; 

(2)  F.O.B.  points  of  shipment  and 
erected  complete,  exclusive  of  foundations 
at  Langley  pSeld,  Government  to  pa.v  cost 
of  transportation,  unloading,  etc.,  from 

Amer,  Bridge  Co.,  Wilkins  Bldg,  for 
250,000  gal.  tank.  (1)  $21,000  (4$  months); 
(2)  $19,800,  (3i  months)  ;  26.000  gal.  tank, 
(1)  $5000;  (2)  $4900,  price  for  25.000  gal 
tank  not  to  apply  unless  bid  for  260,000  gal. 
tank  is  accepted. 

Memphis  Steel  Con.str.  Co.,  Magee  Bldg., 
Pittsburgh,  Pa.,  250,000  gal.  tank,  $18,487, 
(shipment  75  days,  erection  6  weeks)  ;  f  ob. 
factory,  including  erection.  $17,745  ;  25.000 
?al.  tank.  (1)  $4472  (shipment  40  days, 
'rectlon  4  weeks)  ;  (2)  $4352,  (bid  Is  con- 
lit  ional  upon  recciting  award  of  both 
tanks.) 

PIttsburgh-Des  Moines  Steel  Co..  Munsey 
Bldg,  (1)  $19,300;  (2)  $18,480  (shipment  6 
w«'ek8,  erection  7  weeks).  25.000  gal.  tank, 

(1)  $4585  ;  (2)  $4445  (shipment  4  weeks, 
erection  4  weeks.) 

Chicago  Bridge  &  Iron  Co.,  30  Church 
St..  New  York  City.  250.000  gal.  tank.  (1) 
$22,950,  (5  months);  (2)  $21,725;  26.000 
gal.  tank.  (1)  $4976  ;  (2)  $4800  (3  months). 

R.  D.  Cole  Mfg.  Co..  Newman,  Oa.,  250,- 
000  gal  tank  (1)  $19,900  (Sept.  16); 

(2)  $19,000  (shipment  July  7.  erection  8 
weeks)  :  25.000  gal.  tank,  (1)  $3146,  (com- 
t.lete  July  16;  (2)  $3146  (shipment  June 
15,  erection  3  weeks).  Noted  Apr.  10. 

V«.,  Norfolk — Cranes — Bureau  Yards  & 
Docks,  Navy  Dept.,  W-ash.,  D.  C.,  received 
lowest  3  bids  Apr.  21.  Installing  one  6 
ton  electric  traveling  crane  and  two  1  ton 
pillar  cranes,  in  galvanizing  plant  at  Navy 
Y  ard, 

(1)  net  price  and  time  for  6  ton  bridge 
crane  installed  complete  In  accordance  with 
drawings  and  specifications ; 

(2)  net  price  and  time  for  6  ton  bridge 
crane  Installed  complete  Mn  accordtUtce 
with  bidder's  drawings  and  specification, 
which  shall  accompany  his  proposal, 

(3)  net  price  and  time  for  2  ton 


pillar  cranes  installed  complete  In  accord¬ 
ance  with  drawings  and  sptecifications ; 

(4)  net  price  and  time  for  two  1-ton 
pillar  cranes  installed  complete  in  accord¬ 
ance  with  bidder's  drawings  and  specifica¬ 
tions  which  shall  accompany  his  proposal, 
from 

Bedford  Fdry.  &  Machine  Ca,  1107  5th 
St.  Bedford.  O.,  (2)  $9,359,  (120  days); 

(4)  $4306,  (120  days). 

V.  R  Browning.  17701  Lake  Shore  Blvd., 
Cleveland.  O.,  (1)  $9606;  (3)  $6840.60. 

■Whiting  Fdry.  &  Equipment  Co.,  Harvey, 
III.,  (2)  $11,970.  (80  days):  (4)  $4040, 
(80  days).  Noted  Apr.  10. 

★Va..  Norfolk — Dredging  and  Pilling — 
Bureau  Yard.s  &  Docks.  Navy  Dept.,  Wash., 
D.  C.,  let  contract  dredging  and  Ailing  at 
Navy  Yard,  here,  to  H.  P.  Converse  Co., 
31st  St.  and  Colonial  Ave.,  $.2994  per  cu.yd. 
plus  $8000.  Noted  Apr.  17. 

Va„  Norfolk — G.alvanizing  Plant — Bureau 
Yards  &  Ilocks,  Navy  Dept,  Wash.,  D.  C.. 
received  bids  Apr.  21,  building  at  Navy 
Yard,  here, 

(1)  net  price  and  time  for  2  buildings, 
complete  In  accordance  with  drawings  and 
speciAcations ;  (a)  with  rag  felt  rooAng, 
saturated  with  asphalt ;  (b)  with  asbestos 
felt  rooAng  saturated  with  asphalt ; 

(2)  net  price  and  time  for  galvanizing 
pl.ant,  complete,  in  accordance  with  draw¬ 
ings  and  speciAcations ;  (a)  with  rag  felt 
rooAng,  saturated  with  asphalt ;  (b)  with 
asbestos  felt  rooAng,  saturated  with  as¬ 
phalt  ; 

(3)  net  price  and  time  for  oxy-acetylene 
plant,  complete,  in  accordance  with  plans 
and  speciAcations;  (a)  with  rag  felt  roof¬ 
ing,  saturated  with  asphalt;  (b)  with  as¬ 
bestos  felt  rooAng,  saturated  with  asphalt  ; 

(lc) ,  (2c)  and  (3c)  (referring  to  (1) 

(2)  and  (3),  respectively)  ;  net  price  to 
la-  added  to  or  deducted  from  (1),  (2)  and 

(3) ,  respectively  for  each  wood  pile  in 
excess  of,  or  less  than,  number  indicated 
on  drawings,  including  both  test  and  bear¬ 
ing.  and  assuming  each  pile  to  be  60  ft. 
long  from  point  to  cut-off ; 

(ld) ,  (2d)  and  (3d),  (referring  to  (1). 
(2)  and  (3),  respectively),  net  price  to  be 
added  to  or  deducted  from  (1),  (2)  and  (3) 
respectively,  for  each  linear  foot  of  pile 
in  excess  of  or  less  than,  60  lln.  ft.  per 
pile,  length  of  pile  I>eing  considered  as  dis¬ 
tance  from  point  to  cut-off ; 

(le)  and  (2e),  (referring  to  (1)  and  (2), 
respectively),  net  price  to  be  added  to  or 
deducted  from  (1)  and  (2).  respectively. 
If  steel  purlins,  coated  with  cement  mortar, 
are  used  instead  of  concrete  purlins  in 
main  roof  of  galvanizing  pl.ant,  from 

W.  Linker  Co..  831  Cherry  St.,  Phila.,  Pa., 

(la)  $119,900,  (179  daysV;  (lb)  $119,900, 

(179  days)  ;  (Ic)  add  $44,  deduct  $11  ; 

(ld)  add  $0.80,  deduct  $0.10;  (le)  $3500  ; 

(2a)  $7800,  (169  days);  (2b)  $7800  (169 
days):  (2c)  add  $44,  deduct  $11;  (2d) 

add  $0.80,  deduct  $0.10;  (2e)  add  $3500; 
(3a)  $44,400  (169  days);  (3b)  $44,400, 

(169  days):  (3c)  add  $44,  deduct  $11; 

(3b)  add  $0.80.  deduct  $0.10. 

Boyle-Robertson  Constr.  Co..  601  Evans 
Bldg.,  Wa.sh.,  D.  C.,  (la)  $133,195,  (180 
days):  (lb)  $134,695,  (180  days);  (Ic) 

add  $26,  deduct  $20;  (3c)  add  $26.  deduct 
$20;  (3d)  add  $0.55,  deduct  $0.20;  (2a) 
$87,212,  (180  days);  (2b)  $88,412,  (180 
days);  (2d)  add  $0.55,  deduct  $0.20;  (3a) 
$48,811,  (180  days);  (3b)  $49,111,  (180 
days). 

Oscawanna  Bldg.  Co.,  101  Park  Ave., 
New  York  City,  (la)  $135,470,  (180  days); 

(lb)  $136,220,  (180  days);  (Ic)  add  $30. 
deduct  $20;  (Id)  add  $0.50,  deduct  $0.20; 

(le)  $1250;  (2a)  $90,870  ;  (2b)  $91,370; 
(2c)  add  $30,  deduct  $20;  (2d)  add  $0.50, 
deduct  $0.20;  (2e)  $1250;  (3a)  $52,700, 
(180  days);  (3b)  $53,000;  (8c)  add  $30. 
deduct  $20;  (3d)  add  $0.50.  deduct  $0.20. 
Noted  Apr.  10. 

Va„  Yorktowu — Barracks,  Mess  Hall  and 
OAicers'  Quarters — Bureau  Yards  &  Docks. 
Navy  Dept.,  Wash.,  D.  C.,  received  bids 
Apr.  21.  building  at  Naval  Mine  Depot, 
here, 

(1)  net  price  and  time  for  work  com¬ 
plete,  in  accordance  with  drawings  and 
speciAcations.  based  on  shingle  roofs,  ex¬ 
cept  Aat  decks  ; 

(2)  amount  and  time  to  be  added  to  or 
deducted  from  (1)  if  slate  surfaced  pre¬ 
pared  rooAng  is  substituted  for  shingles, 
from 

H.  S.  Roberts.  1123  Bway.,  New  York 
City.  (1)  $183,141.  (180  days)  ;  (2)  de¬ 
duct  $12,000. 

Uangely  Constr.  Co..  405  I^exington  Ave., 
New  York  City.  (1)  $184,487,  (ISO  days)  ; 
(2)  deduct  $5628. 

H.  Foulkrod,  1406  Commonwealth  Bldg., 
Phila..  Pa.,  (1)  $187,700,  (180  days);  (2) 
deduct  $5277.  Noted  Apr.  10. 

W.  Va.,  Aonth  Charleston  —  OAicers’ 
Quarters — Bureau  Yards  &  I>ocks,  Navy 


and 

sill,. 
■1  un- 

iJO'l 


itept.,  ttash.,  D.  C.,  received  bids  ' 
building  4  olAcers'  quarters,  at  Na 
nance  plant,  here, 

(1)  net  price  and  time  for  4  1 
(3  of  type  "B’  and  1  of  type  ‘  i' 
plete,  in  accordance  with  ‘  drawn 
speciAcations ; 

(la)  amount  to  be  added  to  or  d- 
from  net  price  stated  under  (li  i  , 
stitution  of  slate  rooAng,  as  speed 
der  “alternative  No.  1,"  in  place  <>■ 
shingles ; 

(2)  net  price  and  time  for  eacli  , Mn 
ional  building,  type  “B”  complet. .  ,r 
cordance  with  drawings  and  specili.  ,'  ,ins 

(2a)  amount  to  be  added  to  or  d. 
from  net  price  stated  under  (2)  f,.r  .sni, 
stitution  of  slate  rooAng.  as  speedi.  d  un 
der  “alternative  No.  1,”  in  place  of  wood 
shingles,  from 

Wills  Egelhoff  Co.,  101  Park  Av.  N, « 
York  City,  (1)  $71,443.  (150  days)  ii,, 
$1450  ;  (2)  $17,775,  (30  days)  ;  (2u)  add 
$  3  6a. 

Algernon  Blair,  11  South  Lawren, .  st 
Montgomery,  Ala.,  (1)  $72,000,  (isodi.ji' 
(la)  $1800;  (2)  $16,400,  (45  day.s)  .  i:;!, 
$425. 

Newport  News  Contg.  &  Eng.  Co..  NVw- 
port  News,  Va.,  (1)  $73,956.  (ir>o  .lavsi 
(la)  $900  ;  (2)  $17,000,  (20  days);  iiai 
add  $240.  Noted  Apr.  10. 


★Ky.,  Greenup— Lock  and  Abutment— 
U.  S.  Eng.  OfAce.  1st  Dlst  ,  Cincinnati,  o 
let  contract  building  lock  and  abutment  for 
Dam  No.  30.  Ohio  River,  near  here,  to  .\ail 
Contg.  Co..  Citizens  Bank  Bldg..  Evans¬ 
ville,  Ind.,  $592,590.  Noted  Mar.  6. 


★O.,  Port  Clinton — Warehouses — Constr 
Div..  War  Dept  .  Wash.,  D.  C.,  let  contract 
to  Cleveland  Constr.  Co.,  Citizens  Bldg. 
Cleveland,  cost  plus  percentage. 

Mieh.,  Mt.  Pleasant — Post  Office — .1.  .\ 
Wetmore.  superv.  archt.,  treas.  dept..  Wash, 
D.  (’.,  received  bids  Apr.  18,  building  here 
from  W.  O’Neil  Son,  Faribault.  Minn 
$58,844  :  Northern  Constr.  Co..  421  .Mil¬ 
waukee  St.,  Milwaukee,  Wis.,  $59.359 ;  W 
D.  Lovell.  1415  South  East  8th  .St.,  Minne¬ 
apolis,  Minn.,  $59,700.  Noted  Mar.  13. 


★III.,  Savannah — Warehouses — Cotie*r 
Div..  War  Dept.,  Wash.,  D.  C,,  let  contract 
building  40  warehouses  here,  to  W.  M 
Sutherland,  Savannah.  About  $1,500,000; 
cost  plus  percentage. 

Wla.,  Rhinelander — Post  Office — J.  .1 
Wetmore,  superv.  archt.,  treas.  detd.. 
Wash.,  D.  C.,  received  bids  Apr.  21,  build¬ 
ing  post  office,  here,  from  W.  D.  Lovell. 
1416  Southeast  8th  St..  Minneapolis.  Minn., 
$52,000;  Henry  &  MatAeld  Constr.  Co, 
Indianapolis.  Ind..  $53,672 :  "W  O’Neil  & 
Son  Co.,  Faribault,  Minn.,  $55,446.  Noted 
Mar.  13. 


★Tex.,  Ft.  Worth — Argon  Production 
Plant — Bureau  Yards  &  Docks,  Navy  Dept.. 
Wash.,  D.  C.,  let  contract  for  all  work 
under  heading  “Piping  for  Machinery.” 
in  connection  with  Argon  production  plant 
to  be  erected  here,  to  Carroll  Electric  Co.. 
714  12th  St..  N.  W..  Wash.,  D.  C.,  $71,600 
(60  days).  Noted  Mar.  27. 

Wash.,  Montesano— Road  Work — L.  I 
Hewes,  dlst.  engr.,  bureau  pub.  rds.,  U.  S 
Dept,  of  Agriculture.  628  Post  Office  Bldg. 
Portland,  Ore.,  received  only  bid  building 
Quinalt  Lake  project,  Grays  Harbor  Co. 
from  Jarvis  &  'Ward.  Olson,  total,  using 
log  culverts,  $95,801,  metal  culverts, 
$97,231. 


Ore.,  Portland — 'Road  Work — L.  I 
Hewes,  dlst  engr.,  bureau  pub.  rds.,  IT.  S. 
Dept,  of  Agriculture.  628  Post  Office  Bldg., 
received  only  bid  building  Crater  I.,ake- 
Prospect  Sect,  of  Meford-Klamath  Falls 
at  Nat’I.  Forest  Rd.,  Klamath  and  Jackson 
Counties,  from  G.  Atkinson,  Spaulding 
Bldg.  Work  Involves  64  acres  grubbing. 
$325,  107  acres  clearing,  $350,  9225  cu.yd. 
rock  excav.,  $3.25.  per  cayd.,  87,108  cu.yd. 
earth  excav.,  $1.30.  22  ml.  earth  Anish 
earth  road,  $200,  $180  cu.yd.  cla.ss  "A.” 
297  cu.yd.  Class  "B”  and  58  cu.yd.  Cla-ss 
“C”  concrete,  $35.  TVjftal  ranges  from 
$254,045  (Government  furnishing  ex¬ 
plosives,  using  dry  rubble  headwalls,  con¬ 
crete  pipe)  to  $259,673  (using  metal  pipe) 
concrete  headwalls  and  contractor  furnish¬ 
ing  explosives.  Noted  Apr.  10. 


Ore,,  Portland — Road  Work — L.  I- 
Hewes,  dlst.  engr.,  bureau  pub.  rds.,  U  "■ 
Dept,  of  Agriculture,  628  Post  Office  Bldg_, 
received  bids  building  and  improving  Sect. 
2,  Canyonvllle-Oalesville  Natl.  Forest  Rd . 
In  Umqua  Natl.  Forest,  Douglas  Co.,  (a) 
clearing  and  grubbing;  (b)  60,000  cu.yd 
excav. ;  (c)  50  cu.yd.  Class  “C"  concrete, 
etc.,  from  J.  E.  Nelron,  Glendale,  (a) 

(b)  $.86 ;  (c)  $26  :  total,  sawed  guard  rail. 
$53,741  :  sawed  timber  rail,  659.923 :  rustic 
guard  rail,  $53,741  ;  rustic  cs-H-  • 

A.  Glehish.  Portland,  (a)  $1460;  (b)  Jl  OS. 
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(r)  JSO:  total,  sawed  fruard  rail. 

«awe<l  timber  rail.  $73,196  ;  rustic  guard 
riil  $62,636:  rustic  rail.  $72,396;  Fayette, 
w^bert  &  Winter,  Portland,  (a)  $3700. 

(b)  $'*95.  (c)  ^26;  total  sawed  guard  rail 
ici  Old  sawed  timber  rail  $63,910,  rustic 
piaril  rail  $61,490,  rustic  rail,  $64,390. 
.Voted  Apr.  3. 

♦  Cul..  Mare  Island — Steel — Bureau 
Wards  &  nock.s,  Xavy  Dept..  Wash..  D.  C.. 
let  contract  furnishing  steel  for  structural 
shon  here,  to  Amer.  Bridge  Co..  Wilkins 
Hldg..  Wash..  D.  C..  $591,181  (170  days). 
Noted  Apr.  10. 


MISCELLANKOrS 
PBOFOKED  WORK 

ShInwBv — I.ake  Plaeid.  N.  Y. — See  "In¬ 
dustrial  Works." 

ruvilion  —  Ponghkeepsle,  N.  Y.  —  State 
)Io.spital  Comn.,  Albany,  had  plans  pre- 
n.ired  by  L.  F.  Pilcher,  state  archt..  Al¬ 
bany,  building  2  story,  50x299  ft.  frame 
pavilion  at  Hudson  River  State  Hospital, 
here,  .\bout  $75,000. 

Road  Material — Jersey  City,  X.  J. — Hud¬ 
son  Co.  Blvd.  Comn..  Court  House,  soon 
lets  contract  furnishing  following  road  ma¬ 
terial:  100.000  gal.  asphaltic  or  other  road 
binder  in  barrels  or  in  bulk  at  plant.  40.000 
gal.  cold  patch  road  binder  In  barrels  or  In 
bulk  at  plant.  1200  yds.  g-li  In.  crushed 
stone  and  1000  yd.  pea  or  screenings.  Dist. 
No.  1.  Bayonne  to  Morris  Canal  Bridg*' : 
1200  yd.  1-1  i  in.  crushed  stone,  1000  yd. 
pea  of  screenings,  Dist.  Xo.  2.  Morris  Canal 
to  Paterson  Plank  Rd.  ;  1600  yd.  8-1  i  in. 
crushed  stone  and  1500  yd.  pea  or  screen¬ 
ings.  Dist.  Xo.  3.  Paterson  Plank  Rd.  to 
14lh  St.,  Hoboken. 

l*iirk — Baltimore,  Md. — J.  J.  Carlin,  Rel- 
stertown  Rd.  and  Park  Circle,  plans  to 
establish  amusement  park  on  Liberty 
Heights  near  Reistertown  Rd.  About 
$1,000,000. 

Pier  Head — Baltimore,  Md. — See  "Indus¬ 
trial  Works.’’ 

Pipe — Minneapolia,  Minn. — K.  E.  Alex¬ 
ander.  City  purch.  agt.  will  purchase  12  ml. 
6-12  In.  pipe. 

Grand  Stand— Omaha.  Neb. — Ak-Sar-Ben 
Fhtposition  Co.,  20th  and  Spruce  Sts.,  plans 
to  build  concrete  and  steel,  on  62nd  and 
Leavenworth  Sts.  About  $100,000. 

Grand  Stand  —  Munkogee,  Okla. —  Free 
State  Fair  Assn,  plans  to  build  rein. -con. 
addition  to  grand  stand.  About  $45,000. 
H,  O.  Valeur  &  Co.,  Phoenix  Bldg.,  archts. 

Itam — Benson,  Aria. — Benson  Canal  Co. 
had  plans  prepared  by  R.  V.  I.eeson,  engr.. 
Kansas  City.  Mo.,  building  diversion  dam 
and  headgate  structure  In  San  Pedro 
River,  7  ml.  above  here. 


Dike — Kelso,  Wash — Comrs.  Cowlitz  Co. 
plan  to  build  dike  Dist  No.  6.  west  of 
Woodland.  G.  J.  Poysky,  Kelso,  engr. 

Pier — .\storia.  Ore. — Port  of  Astoria 
Comn.  soon  receives  bids  building  1500  ft. 
foreign  commerce  pier  adjoining  pier  occu¬ 
pied  by  Astoria  Marine  Wks.,  160  ft.  wide, 
alternate  bids  on  concrete  and  wood  roof. 
About  $820,000.  R.  R.  Bartlett,  ch.  engr. 

Breakwater  —  Santa  Barbara,  Cal.  — 
City  plans  election  soon  to  vote  on  $200,000 
^nds  to  build  breakwater  In  front  of  Santa 
Barbara.  This  will  be  1st  unit  of  one  rec¬ 
ommended  by  J.  R.  Chapman,  engr.,  which 
will  extend  from  Castle  Rock  to  Booth 
Point,  to  provide  anchorage  for  largest 
naval  vessels.  A.  B.  Cook,  city  engr. 

Rink — Dartmouth.  N.  S. — Dartmouth 
Curling  Club  plans  to  build.  About  $50,000. 
H.  R.  Silver,  pres. 

Dams — Montreal,  Que. — Provincial  Gov¬ 
ernment  plans  to  build  storage  dams  on 
St.  Anne  River  for  Quebec  Streams  Comn. 
About  $100,000.  S.  X.  Parent.  McGill  St., 
engr 

Road  Marhinrry — Brantford.  Ont, — City 
voted  $10,000  bonds  to  purchase  road 
machinery. 


.  •‘ink — Llndaay,  Ont. — Town  plan: 
build  skating  rink.  About  $26,000. 
Ray,  elk. 


to 

D. 


W  barf — Prince  Rupert,  B.  C, — Provincial 
^vernment,  Victoria,  having  plans  pre¬ 
pared  building  timber  wharf  on  cedar  piles, 
here  About  $42,700.  A.  E.  Forman.  Vic¬ 
toria.  engr. 


BIDS  DESIRED 

p  Curbing — Cranston  (Provldenc* 

A  ?•  — Until  May  1.  by  Bd.  Contr 

*  furnishing  6000  ft.  granite 

curbing.  D.  D,  Waterman,  city  elk. 


FILTERS — BEST  H.\RTFORI>,  CONN. 

Bids  were  received  by  Commissioners  of  tVater  Board  for  constructing  8  covered 
masonry  filters  and  appurtenances  from  (A)  Foundation  Co.,  233  Broadway.  Xew  York 
City,  (awarded  contract)  ;  (B)  Fred  T.  I>ey  &  Co..  185  Devonshire  St..  Springfield.  Mass.  ; 
(C)  Henry  E.  Fox  Constr.  Co.,  81  b^st  125th  St.,  Xew  York  City;  (D)  Bruno  & 
Petitti,  18  Tremont  St.,  Boston.  Mass..  $693,245;  (E)  Coleman  Bros.,  Boston,  Mass., 
$702,855.  The  unit  bids  of  the  lowest  3  bidders  were  as  follows: 


«),(K»C  ou.yd.  earth  excavation . 

7,0OO  cu.>d.  rock  excavation . 

16,000  cu.yd.  rolled  cmbamcmcnt . 

35,000  cu.yd.  general  fill . 

I, 000  aq.yd.  SMding . . 

35,000  aq.yd.  seeding  and  grassing . . 

7,0OO  cu.yd.  concrete— Class  “A" . 

I I, 000  cu.yd.  concrete — Class  ‘‘B’’ .  . 

2,000  cu.yd.  concrete  — Class  “C”  (reinforcciD . 

2,000  cu.yd.  concrete — Class  "D” . 

50  cuyd.  brick  masonry . 

32,00()  bbl.  cement . 

20  cu.yd.  paving  and  dry  rubble . 

100  cu.yd.  gravel . 

7,5()0  cu.ycf  special  gravel  for  filtera . . 

Piping,  gates,  etc.,  in  structures  (lump  sum) . 

100  lin.ft.  furnishing  and  placing  48-in.  c.-i.  pipe . 

150  lin.ft.  furnishing  and  placing  42-in.  c.-i.  pipe . 

300  lin.ft.  furnishing  and  placing  36-in.  c.-i.  pipe . 

900  lin.ft.  furnishing  and  placing  30-in.  c.-i.  pipe . 

100  lin.ft.  furniahing  and  placing  24-in.  c.-i.  pipe . 

600  lin.ft.  furnishing  and  placing  18-in.  c.-i.  pipe . 

150  lin.ft.  furnishing  and  placing  12-in.  c.-i.  pipe . 

1 50  lin.ft.  furnishing  and  placing  6-in.  c.-i.  pipe . 

1,000  lin.ft.  furnishing  and  placing  4  to  lO-in.  tile  drains . 

1,050  drains  through  filter  roof. . . . ._ . 

1,250  lin.ft.  furnishing  and  laying  6-in.  split  tile . 

2,900  lin.ft.  furnishing  and  la>’ing  8-in.  split  tile . 

3,750  lin  ft.  furniahing  and  laying  lO-in  split  tile . 

5,000  lin.ft.  furnishing  and  laying  12-in.  split  tile . 

530  lin.ft.  furnishing  and  laying  21-in.  split  tile . 

300,000  lb.  reinforcing  and  watcratops .  . 

90.000  Ib.  miscellaneous  cast  iron,  wrought  iron  and  steel . 

lOM.bd.ft.  timber . 


Extended  totals. 


(A) 

(B) 

(C) 

$1.00 

$1.10 

$1  35 

5.00 

4  25 

3  42 

1  10 

1  30 

.85 

80 

1.05 

.54 

30 

90 

.64 

05 

05 

.07 

14  00 

13  65 

to  80 

7  50 

7  50 

8  52 

13  50 

11.60 

17  40 

4  00 

3  15 

7  10 

30  00 

27  75 

24  10 

3  50 

3  65 

4  00 

10.00 

3  90 

5  70 

4  50 

3  50 

2  85 

5  50 

3  90 

3  55 

48,393  00 

44,500  00 

80.215  00 

55  00 

50  00 

20  00 

55  00 

50  00 

60  00 

20  00 

47  00 

51  35 

20  00 

23  50 

30  19 

14  00 

9  90 

10  00 

8  00 

9  75 

II  50 

6  50 

9  00 

6  10 

9.00 

3.15 

2  84 

.26 

.50 

70 

2  00 

.21 

1  07 

.20 

.16 

20 

.25 

.22 

35 

.35 

.32 

45 

.45 

37 

50 

1  40 

1  10 

1  45 

05 

.07 

05, V. 

12 

101 

06 

85  00 

120.00 

124  00 

$627,508 

$632,620 

$668,956 

ROAD  PROJECTS — AGREEMENTS  BETWEEN  FEDERAL  GOVERNMENT  AND 

STATES 


Total  Kstiniated  Federal 


Alabama 

SulUgent-Hamilton  Rd.,  Lamar  Co . 

Arkansas 

Brinkiey-Clarendon  Rd.,  Monroe  Co . 

Jonesboro-Nettleton  Rd.,  Craighead  Co . 

East  and  West  Rd.  between  Buckner  and  Spirit  lotke . 

Arizona 

Superior  Rd.,  Mesa  and  Superior  Counties . . 

Colorado 

Pueblo-Walsenburg  Rd.,  Las  Animas  Co . 

Georgia 

Summcrv-ille-Menlo  Rd.,  Chattanooga  Co . 

Chattanooga-Birmingham  Highway,  Dade  Co . 

Tallapoiiea  Rd.,  Douglas  Co .  . 

Illinois 

Sect.  ‘‘K'’-Peoria  Henry  Rd.,  Marshall  Co . 

Michigan 

Rogers  City-Onaway  Rd.,  Prc8<iuei80  Co . 

Coldwatcr-Brownson  Rd.,  Branch  Co . 

New  Mexico 

Old  Santa  Fe  Trail  acroes  Colfax  Co.  .  . 

Ohio 

Cleveland  Wooetcr  Rd.  between  Jackson  and  HI(M>iiiington, 

W’ayne  Co . . 

Ashland  Wooster  Rd.  between  Jefferson  and  Ashlanil  Co.  Lines... 

Pennsylvania 

Buffalo  Ridge  Rd .  . 

Sects.  “C,”  "D”  and  “E" .  . 

Texas 

Ft.  Worth-El  Paso  Rd.,  Shackleford  Co . 

East  Texaa  Highway  between  Kirliyville  and  Browni  II,  Jas|M-r 

Co . 

Seqiiir-Onnialeas  Rd . 

D.  C.  D  Highway,  Hemphill  Co . 

Oklannion  Rd.,  Wilbarger  O) . 

Puget  ,‘k>und  Gulf  Rd.,  Randall  Co . 

Austin-San  .\ntonio  Post  Rd.,  Comal  Co . 

Dallas  Canadian  Denver  Highway.  Wbe«'l«  r  Co . 

League  CSty-Dickinson  Bd.,  Harris  Co . 

Virginia 

State  Road  North  between  Greendale  and  Ruaael  Co.  lines . . 
Wisconsin 

Eclaip-Chippewi.  Falls  Rd . 

Ijincastei-Plateville  Rd.,  Grout  Co . 

Or -enlake-Berlin  Rd.,  Greenlake  Co . 

Mllwaukoe-Weat  Bend.  Fondulsc  Rd.,  Washington  Co .  . 

Mauston-Tomah  Rd.,  Monroe  Co . 


Coat 

.Aid 

Mileage 

$28,071.30 

$14,035.65 

6.14 

75,1.83  68 

37,471  83 

8  08 

v; 

102,013  56 

38,836  16 

5  0 

48,950  95 

37,471  83 

8  08 

153,436  25 

76,718  12 

12  71 

'  TM 

309,215  71 

154,607  85 

64  12 

-  r'.i 

98.921  79 

49.460  00 

13  62 

ibr' 

59.847  25 

29,900  00 

9  8 

54.443  72 

27,000  00 

12  07 

37,203  67 

15,700  00 

1  57 

'  -if 

41.839  38 

20,919  69 

2  85 

146.252  59 

73.126  29 

5.25 

.  •=!  r; 

•r8.622  21 

49,311.  10 

9  71 

j. 

150.000  00 

50.000  00 

5  0 

213.000  00 

50.000  00 

6  72 

181,997  33 

90.998  66 

4  9 

64.441  52 

32.220  76 

2  9 

J.' 

62,310  25 

30.679  81 

1112 

107.652  94 

30.000  00 

14  73 

1' 

70.064  45 

34.900  00 

14  58 

21.046  97 

10.523  48 

15  58 

108.468  10 

46.353  45 

4  66 

■  ji 

36.955  94 

11.800  00 

17  65 

73,886  77 

29.750  00 

19  79 

63.482  01 

31.741  00 

27  97 

19,827  50 

8.600  00 

5  5 

■  ^ 

45,291.95 

22,645  97 

6  75 

■  s! 

173,812.56 

47,000  00 

8  8 

25,797  84 

8,599  28 

2.15 

'  1 

44,205  05 

14,100  00 

7  61 

J 

62,396  58 

20,798  86 

2  9 

' » 1 

13,287  25 

4,429  08 

1  10 

riHia 

ENGINEERING  NEWS-RECORD 
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Voi.  82. 


AIlscullancouH  (Continued) 


Trarkii — Neu  %'«rk,  N,  V.-  Cntll  May  2, 
l>y  Serv.  Comn..  lnt  19  (.iiifay- 

ctte  SI.,  rurnlHhiiiK  and  iiiHlHlIitiK  tracka 
for  portion  of  I<way.-4ili  Ave.  line,  Queena 
and  Manhattan  lioro  T.  II.  Whitney,  act- 
ina  <'hn. 

Ileatliia,  I’liinibina.  rie.— Krir,  l*a. — Until 

May  12,  liy  ltd.  Kdu<-.,  for  general  work, 
heallnK,  pliindiinu.  eleetrie  work,  etc.  for 
new  Kual  liiKh  S<’hool.  W  It.  Inner,  Ikl. 

ItIdK..  St.  Louia,  Mo.,  archt. ;  ad- 
vcrtlaed  In  Ihia  iaaue. 

AMplialt — l.nnMliiK.  MIeli. — Until  May  6, 
iiy  J.  A.  I’araona.  city  elk..  fiirniahliiK  aa- 
idialt  to  he  uxed  for  year  1919;  advertiaed 
in  thin  iaaue. 

Ilreakwater  —  Sliehovaan.  Wla.  —  Until 
Apr.  21,  by  Bil  I'uh.  Wka..  hiiilditiK  break¬ 
water  aloiiK  ahore  of  l,;iK<-  MielilKan  o|i|m>- 
alte  Vollnith  I’ark.  about  191)  lin.  ft.  Ioiik. 
C.  U.  Boley,  conir.  |(Ub  wka 

Pavinn  Blork« — MlaiiraiwdN,  Minn, —  Un¬ 
til  Apr.  28.  by  II.  K,  .Mextindi  r.  <'lly  )>ureb. 
aiTt.,  furnlahInK  Itia.ooo  h<|.  yd.  tij  and  4  in. 
yellow  .pine  creoaoleil  (lavinK  bloeka.  About 
$2.0U  per  ai|.  ft. 

Tower — 1‘rinre  Kuprrt,  It.  4'. —  Until  May 
12,  by  A.  Johnaton,  deiiuty  iniiiiater.  d<‘i»l. 
of  marine,  Oltawsi,  Out..  l>uildiiiK  rein -e<>ii. 
liRhthoUH<>  tower,  40  ft.  hiKh  and  frame 
dwelliiiR  on  Barrett  Hock.  About  12)i.oilO. 
B.  H.  Kraaer,  Itea  BldR.,  Ottawa,  tuil..  eiiRr. 
PRICKS  AM)  CONTRACTS  AM  ARDKI) 
(f^Indicatea  award  of  e<j*itraet) 

Pwvinr  MoterialH — Pall  Rlter.  Muaa.— 
Stre<‘t  D<*pt.  reivived  bids  fiirniabinK  Port¬ 
land  cement,  from  W.  Uettey,  129  bYont 
St.,  13.64  per  bbl. ;  McKenzie  &  Winslow, 
78  4th  St..  $3.65  per  bid.;  curbinK  (various 
aizea),  from  TonkonoRV  &  Co..  Kttll  Klver, 
$1.19.  $1.28  and  $1  35  per  ft.;  W  II  Beat- 
tie.  Fall  River,  $1.20,  $1  39  and  $1  65  per 
ft.;  Savoie  Quarry  &  Uonatr.  Co..  Beaure¬ 
gard  St.,  $1.20,  $1.30  and  $1.36  |K*r  ft. 

★  Fender  Plera — New  Itrdfnrd,  Maaa. — 
City  let  contract  bulMlna  fender  plera  to 
New  Bedford-Fairhaven  Bridge,  to  F.  C. 
Taylor,  Fairhaven,  $12,600. 

★Tank*— Providence,  R.  I. — Atlantic  Re¬ 
fining  Co.,  507  Turka  Head  Bldg.,  will  build 
6  concrete  and  ateel  oil  tanks  on  Roger 
Williams  Ave.  Work  will  be  done  by  day 
labor. 

★  Stone,  etc.— l<ong  laland  City,  N.  Y. — M 

E.  Connolly,  pres.  Queens  Boro.,  let  con¬ 
tracts  furnishing  and  delivering  2500  cu.yd. 
broken  stone  or  grits,  to  T.  F.  Tuohy,  98 
Main  St  .  $6975 ;  2  automobile  prtresure 

distributors,  to  Harold  Motor  Car  Co.. 
$16,138.  Noted  Apr.  10. 

★  Road  Oil — New  York,  N.  Y, — Dept. 
Parks  let  contract  furnishing  and  deliver¬ 
ing  80,000  gal.  tar  road  oil  (Bronx  Boro  ), 
to  Barrett  Co..  17  Battery  PI..  $10,60(1. 
Noted  Apr.  10. 

★  Striietural  Steel — New  A’ork.  N.  Y.— 
Pub.  Serv'.  Comn.,  49  Lafayette  St.,  let  con¬ 
tract  er<‘cflng  atructural  steel  on  S**ct.  2. 
Routes  19  and  22,  7th  Ave.-La)Xington  .\ve. 
Rapid  Transit  R.  R..  to  Terry  &  Tench, 
Orand  ('entral  Terminal,  $686,700.  .Noted 
Apr.  3. 

★  ANplialt — Rochester,  N.  Y. — Bd.  Contr. 
&  Supply  let  contract  furnishing  3500  tons 
asphalt  to  Whitmore.  Rauber  &  V’lcinus. 
279  South  Ave.,  $15.36  per  ton.  Noted 
Apr.  3. 

Stone— Rochester,  N.  Y— Bd.  Contr.  & 
Supply  received  bids  Apr.  2,  furnishing 
2000  tons  crushed  stone,  from  Sweeney  & 
Boland,  Wolcott  Rd..  $2.25  per  ton  ;  F.  W. 
Crouch.  Rochester,  $2.60  ton.  Noted  Apr.  3. 

★  Valves,  etc. — Srhenertad.v,  N.  Y. — Rd. 
Contr.  ★  Supply  let  contract  furnishing 
valves  and  water  gate  boxes,  to  laidlow 
Valves  Co.,  foot  Adams  St.,  Troy,  $6610. 

★  Seawall  —  Detroit,  Mleli.  —  Windmill 
Point  I.,aiid  Co.  2268  Penobscot  Bb'r  let 
contnict  filling  and  grading  seawall  at 
SVindmIll  Point.  200  ft.  wide,  4200  ft.  along 
shore,  involving  260,000  to  600,000  cu  yd. 
hydraulic  or  floating  dredge  work,  to  A.  J. 
O’Sullivan,  Port  Huron,  $70,000.  Noted 
Feb.  27. 

★  Hog  Run — South  St.  Paul.  Minn. — South 
St.  Paul  ITnIon  Stock  V’ards  Co.  let  contract 
building  3  story.  70  x  100  ft.  rein. -con.  hog 
run  to  W.  Kingsly,  Faribault,  $42,000. 

4^rill — Seattle,  M'ash — Bd.  Pub.  Wks.  let 
contract  Ailing  and  bulkheading  land  in 
Elliott  Ave..  Sanitary  Fill  No.  1,  to  Ta¬ 
coma  Dredging  Co.,  Natl.  Bank  of  Ta¬ 
coma  Bldg.,  Tacomit.  $149,078.  Noted  Feb. 
S7. 

★Tank— Portland,  Ore. — Port  of  Seattle 
Comn.,  Wash.,  let  contract  furnishing  and 
placing  10,000  gal.  steel  tank  (place  to  bo 
designated  by  A.  Nicholsof,  port  engr., 
Seattle.  M’ash.)  to  Northwest  Bridge  ★  Iron 
Co.,  Portland.  .About  $10,000. 


ROAD  PROJECTS  APPROVED  BY  SECRETARY  OF  AGRICCLTl,  Kl. 

.MILEAGE  AND  KSTI.MATED  COST 


Ala  bu  nut 

Ounteniville,  Iluntsville  ltd  ,  Marxiiali  Co . 

llridKc  onOenrk  Troy  MontgoiiK'iw  ltd..  Dale  Co . 

Kiifemriw  Oiark-f'lio  Hil  ,  Dale  Co  . 

Elbu-Troy  ltd  .  Coffi'e  Co . 

California 

OitfleldH  ltd  ,  Kremio  Co  . 

Mereei|-.\laii|«».a  ltd  ,  Merenl  Co . 

Kt  .MorKuii-liruxli  ltd  ,  Morgan  Co . 

l*ueblielt<M-ky  Kurd  Ibl.,  I’ueblo  t^o . 

Delaware 

State  lligliwuy  iM'tweeii  Fariiiingtuii  and  Harrington,  Kent  Co... 
Florida 

Dixie  lligliway,  .Suwanee  Co . 

(ieorgla 

Bridge  on  Oei»lie4>-Diil>liik  Itrl.,  DixieCo . 

'l'ulla|HMma  litgitaay,  Dt>ugluN  Co . 

I.atliron  .\ve  -Port  Wi  iitworth-AugiiHta  Hil  ,  Cliailiani  f’o . 

Ft  Vaiiey-CoiliHleii  H*i  ,  Crawford  Co  . 

Forayth  ltd  ,  llil>li  Co . . 

Idaho 

Bridge  over  Snaki'  Itiver  on  Idalio  I’ai'ifie  Iligliway  .  .  , . 

North  and  Soutli  Iligliway,  .\dania  and  Idalio  Cuuntien . 

Iowa 

North  Iowa  Pike  lad wei  n  Fineltiiliurg  and  Ituthven,  PoIoaltoCo. 
IllinuU 

Henry-Morris  Ud.  brdweon  Sparlund  and  Morris  Rood . 

Kansas 

Indepi'iideiiee-Neodesha  Rd.,  Montgomery  Cu . 

Kentucky 

Mayfield-Bardwell  Rd.,  Ciraves  Co . 

Maryland 

Central  .Ave  Rd.  between  I.argoA  Ralls  Sta.,  Prince  Cieorges Co. 

llariM-rs  Ferry  ltd.,  Knoxville .  . 

Clark  sville  Pike  Im'Iwii'Ii  Klioak  and  Rigliland . 

ItiH'khall  ltd  ,  Kent  Co . 

MainSt.,  A  It  it  .Creenslioro . 

Michigan 

Lansing-Grand  Ledge  ltd.,  Ingham  Co . 

Montana 

Ka1is|M-II-Dx’nndo  Rd  lirtween  Kalispi'It  and  Missoula . 

Bridge  over  Bitter  Root  River,  Ravalli  Co . 

Nebraska 

Coliinibiis  Ril  lietwiH-n  Albion  and  Genoa . 

Keariiey-Pleasantun.Rd.,  Buffalo  Co . 

New  llampalre 

Maseoni.a  Valiev  Rd  between  Franklin  and  I.ebannon . 

Merrimaek  Valley  ltd.  between  Grafton  and  Hillsboro  Counties. 

New  Mexico 

C arlsbad-I.ovingtoii  Rd.,  Kbby  Co . 

Oklahoma 

Morris-Muskogei-  ltd  ,  ( )kmulgee  Co . 

Ohio 

Limii-.Sandiisky  ltd.,  Erie  Co.  . 

I.islmn-East  l.ivi  rpool  ltd  ,  Columbians  Co . 

Columbus-W ouster  ltd.,  Knox  . 

Or«.gon 

Burns- Lawen  Se<t ,  Central  Oregon  Highway,  Harney  Go . 

Pennsylvania 

Tobyhanna-Pocona  Rd.,  MonroeCo . 

I.ineolii  highway.  East  Adams  and  Franklin  Countii-a . 

Butler  I’laiik  lid.,  Alleglieiiy  Co . 

Ilarrisville  ltd  .  Meni  rCo . 

.MilfonI  ltd  ,  Pike  Co .  . 

Toiiawaiula  Sayre  Kd.,  Bradford  Co . 

.South  Carolina 

EdgidieM-flrwnwcsid  ltd.,  Edgefield  Co . 

HuneoiiilM-Augusta  Kd.,  near  Greenville . 

Virginia 

State  Road  No.  9hetween  Malvern  Hill.  P.  O.  and  Wade . 

.State  ItoHil  No.  1 4  Is-tween  Wilson  ( 'reek  and  lAingdale  Fuman-. 
Bristol-Washington  Highway  betwix-n  Atkins  end  Mythe  Co. 

line  . 

Little  River  Pike  lietweeii  F'airfax  and  Pi  nder . 

Hodges  Ferry-Stab'  Road  No.  10,  Norfolk . 

State  Road  No.  10.  Petersburg  to  Rieh’s  Store,  Diiiwiddie  Co. . 

W(  St  V’irginia 

Fennslsiro-Ell  iisboro  Rd  ,  Kifehie  Co . 

Kaiiilall-Mt.  Morris  Rd.,  Monongalia  Co . 


Total  histiiiiated 
Cost 


M’iaconain 

Delavan-Elkhorn  Kd.,  Walworth  Co . 

Hloek  River  Falls-Alnia  (’enter  Rd.,  Jaekson Ck> . 

Still  Junetion-t  teonto  Falla  Rd.,  Deonto ('u . . 

Fountain  (Tty-M  inona  Kd  ,  Buffalo  Co . . 

Radisson-Conderay  Rds.,  Sioux  Co . 

FWderiek-M'ehster  Kd  ,  Polk  and  Birnett  Countien. 

Hat  ('reek-Warrr  n  Rd.,  Niobrara  Co . 

Cokeville-,star  Valley  Ud.,  Limxdu  Co . . 

Big  Piney  Rd.,  Lincoln  Co . . 

Lariamie-North  Park  Kd.,  Albany  Co . 


$29,900  31 

$14,950  15 

5  6 

69,099  60 

34,549  90 

0  63 

42,718  SO 

21.359  25 

7 

32,161.71 

16,080  35 

6  41 

211,799  06 

105,899  50 

8  17 

251,900  00 

125,950  00 

14  9 

10,995  66 

5.497  81 

0  5 

25,806  45 

12,903  22 

1  7 

262,240  00 

119,200  00 

5  96 

26,367  90 

10,000  00 

8  7 

151,723  55 

75,861  00 

7  OU 

41,615  14 

20.000  (g) 

6  5 

484,774  89 

200.000  00 

15  5 

25,126  75 

12.563  1)0 

7  0 

309,870  00 

154,935  00 

8  J  ', 

63,217  00 

31,608  50 

7  UU 

649,000  00 

324,000.00 

to  5 

83,360  00 

22.113  25 

II  91 

1,636,445  00 

818.222  75 

65  0 

87,628.75 

43,814.37 

9  92 

73,113  70 

36.556  85 

6.11 

191,730  00 

95,865  00 

5  33 

87,133  20 

43,566  60 

3  51 

207,515  00 

103,757  50 

5  2 

79,011  57 

39,505  78 

3  01 

20,053.00 

10,026.50 

6  5 

52,949.38 

26,474.69 

1  66 

17,600.00 

8,800  00 

9  0 

22,000.00 

11,000.00 

7  0 

53,460  00 

26.730  00 

20  00 

53,460.00 

26,730  00 

20  00 

9,997  63 

4.998  81 

1  23 

13,996  62 

6,998  31 

1  09 

72,648  40 

36,324.20 

31.00 

183,717.60 

91,858.80 

15.00 

110,000  00 

30.000  00 

3  04 

84,059  30 

35.600  00 

3  00 

200.337.72 

50,000.00 

5  1 

121,725  71 

45,000  00 

16  14 

117,813  90 

58,906  95 

4  45 

205,181  19 

102.590  59 

5  7 

363,440  00 

165,200  00 

8  26 

198,000  00 

81,000  00 

4  5 

246,400  00 

112,000  00 

5  6 

435,600.00 

198,000  00 

9.9 

35,062  36 

17,531  18 

8  42 

26,762.56 

13,381  28 

3  53 

18,824  30 

9.412.15 

4  19 

76,725.33 

38,362  66 

8  01 

89,621  68 

44,801  84 

5  71 

63,873  15 

31,936.57 

3  27 

135,910.50 

67,955.20 

5  31 

36,256.82 

18,128.41 

1  62 

112,040  00 

53.500.00 

S.O 

88,851.00 

44.000.00 

4.5 

25,783.13 

8.594,37 

1.21 

25,509.00 

8,000.00 

3.2 

25,058.43 

8,352.8: 

4 . 

29,910.54 

9,970. 18 

2  75 

26,897.20 

8,965.73 

4  31 

44,484  00 

14,828  00 

S.  22 

20,266  91 

10,113.45 

11.22 

19,998  00 

9.999  00 

4.18 

30,968. 19 

15.484  09 

9  17 

73,886  78 

36,943.39 

26  87 

I 


1 

28 

J. 

2 

4. 

y> 

2 

n 

4 

38 

» 

22 

It 

V 

4 

18 

9 

17 

26 

87 
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Price  advnnrra  »re  indirntrd  hy  heuv>’  lvp«f.  (Iwliiic*  I'y 

I  <  .I.AY  DRAIN  TIUE-Thr  fnl 
Current  One  Moiitli  Ako  Ne»  ’ 


Simthrrn  No.  1  (silieon  l.li  to  2.7S) . 

BiRMIMiM.'M 

Vo,  1  Foundry . 

PltlUDEI.PHIA  i 

F.i«tern  I’«.  2X  (lilirun  2.25  to  2,75) . 

Virrini*  No.  2 . . 

B»»ir  .  . 

Grey  Forge . 

CHICAGO 

No.  2  Foundry  T.oenI  . 

Vo.  2  Foundry  Southern  . 

I’lTTSBl'KGM.  ineludiuK  freight  rharKe  from  the 
Valley 

Vo  2  Founilry  Valley . 

Baaie  . 

Betar'iiier . 

•  F.  o.  b.  furnace.  t  Deliverer!. 


H0Ht«»ll 

St.  I’uul 
Denver 
S«‘atth' 
KaiiMue  (  ily 
New  I  trleniiH 
Dhi  Angel)  o 
Atlanta 
*^in 


RAILWAY  SUPPLIES 


STEF.L  RAII-S  —The  following  )|untatinna  are  per  ton  f  )i.  h.  I‘ittnhurgh 
»od  Chicago  for  carload  or  larger  lots.  Fur  leas  than  carload  lota  5e  la-r  100  Ih  is 
■hari^eitra; 

- Pittsburgh - -  . - Chieag)>  — 

Dim-  One 

Current  Year  Ago  Current  Year  Ago 
$45.00  $65  00  $45  00  $65  00 

47.00  67.00  47.00  67.00 

2.58|*  3. 36*  2.83»*  3.36* 

2  $4»  3.09*  2.79*  3.09* 

2.45*  3.00*  270*  3.00* 


Standard  hessenier  rails 
Standsrtl  )>penhearth  rails 
I.iglit  rails,  8  to  10  lb  .  . 
I.ight  rails,  12  to  14  Ih  . . 
l  ight  rails.  25  to  45  lb. .  . 
•Per  100  Ib. 


ROAD  AND  PAVING  MATERIALS 


ROAD  OILS  -Fiillnwiiig  are  prices  |mt  gsllun  in  tank  cars  8000  gal  mininiuni 
f.o.b.  plane  nainol :  Current  One  MontbAgo 

New  York,  45-6y.i  asnhalt  .  %0  06  *0  9$) 

Now  York,  liquid  asphalt  . 

Now  York,  binder.  . 

New  Y’ork,  flui  ...  . 

St.  lx>uia,  45-50^1,  asphalt . 

Chicago,  IV20%  asphalt 

Chicago,  lOO^gdust  lay)'r  . 

Dallas,  40-50%  asphalt 
Dallas,  60-70%  asphalt 
Dallas,  75-90%  asphalt 
San  Francisco,  75-95' j  asphalt,  twr  hhl 
A^PllALTUM—  Prii-e  iier  ton  in  paeki 


TRACK  SrPPLIF,.S-  -The  following  prices  are  base  tier  100  lb  f  o  b.  Pitts- 
Iwrgh  for  carload  lots,  together  with  the  warehouse  prices  at  the  places  named : 

——Pittsburgh -  San 

One  Year  Fran- 

Current  Ago  Chicago  .St.  Louis  cisco 
Standard  spikes,  A'in.  and  larger  $3.25  $3.90  $4  27  $5  04  $6  15 

Track  IkiIU .  4.90  4  90  5.17  Premium  7  20 

Standard  section  angle  bars .  3.00  3.25  4.22  l*remiuin  $  60 


aaiTRulk 


Irand 
Tesaco 
Meiican 
California 

Teiaco  and  Meiican 
D  grade 
Trinidail 
California 
Stanolind 
Trinidad 

Meiican  or  .Magnolia 
D  grade 
Stanolind 


Package 
tiO  OO 
35  50 
17  00 
32  00 
23  10 
if  OO 
38.00 


R.AILWAY  TIES — Fur  fair-sisol  orders,  the  following  priri-a  per  tie  hold: 

7  In. 1  9  In  6  In.  i  8 
by  8  Ft.  6  In  by  8  Ft. 

fhicago .  Plain  $1  48  $1  33 

San  Francisc),  Douglas  Fir — CIreen  1  35  96 

San  Francis)')) .  Douglas  Fii—Creosoted  2.70  1.92 

Prices  per  tie  at  Missouri  mills;  St.  l/ouia  prices  about  25e.  higher: 
rntrested  A  Grade  White  Oak  Untreated  A  Grade  Red  Oak 

6i8i8  6i8i8 

No  I .  $0.70  No.  I .  $0 

No  2  80  No.  2  . 

No  ) . 90  No.  3 . 

No  4  98 

7ifi8  white  )iak  ......  I 

7i»i8  red  oak  (No.  4) .  $0  80  No.  $ . 

Not*.— A)ld  36c.  each  hir  treatment. 


New  York  . 
Chicag)) 

•San  Frniieia)'') 
Dallas 
Seattle 
Denv)  r 
Denver 
St.  Paul 
Kansas  City 
Kansas  City 
Los  Angel)  s 
St.  Louis 


PAVINt;  .STONE 


About  4i8a4  dressed 
AlxHit  4i8a4  comnDin 
Basalt  hhick  4t7i8 
Limeat)in)' 

5-in  granite 

Sandstone 

Granite 

Std  granite,  )|uarry 


Chicago . 

San  Francis'')) 
Kansas  City 
Boston 
St  Paul 
Atlanta 

Salisbury,  N.  C 


PIPE 


STEEL  From  warehouses  at  the  places  named  the  follow  iiig  discounts  hold 


FLAGG  INC 


.Manhattan 
Queens,  5  ft  s<iusre 
5s20-iii  )'roaB-walk 
18  in.  arid* 


- Black - - - - 

New  York  Chicago  St.  L))uis 
.  47%  46i%  45% 

42%  42)*/^  41)% 


Chicago 


[to  )  in  butt  welded 
'{ to  6  in  lap  welded 


WOOD  BLOCK  PAVIKG—  Bias  of  Block  Treatment  IVr  S)|  Vd 


New  York  . 

New  Y’ork  . 

Chicago  .  ,  .  ,  . 

Chicag))  . 

('hicago  . 

St.  Isiuis  . 

St.  Ix)uia  . . . 

St.  l/ouis,  Minneapolis  spec. 
•St.  Louis,  Minneapolis  spec. 

Seattle  . 

Kaiuuui  City . 

St.  Paul  . 

Dallas  . 

Dallas  . 

New  Orleans 
New  Dries 


Galvsnised- 


New  York  Chicago 

J  to  )  in  butt  welded .  31%  3I<"(, 

)V“..'*P  "rW'-d .  27%  27i% 

Mtllfyl)!#.  fittinci.  B  and  C,  from  New  York  atock  aelt 

^  Mi  irons  standard  aiaea.  10%  off. 


St.  leouia 


f  jty  Ape-rificationa 


CAyr-lRt)N  PIPE-The  following  are  prices  per  net 

• - NewY  ork - . 

One  Month  One 

.  Current  Ago  Year  Ago  Chicage 

7“  j . $60.70  $60.70  $58  35  $59^ 

‘ttsndover .  57.70  57  70  55  35  56. 8i) 

Css  pipe  and  16-ft.  lengths  are  $1  per  ton  eitra. 


St.  San  Fran- 
Louis  ciaco  Dallas 

$53.00  $77  55  $65  00 
50.00  72.55  62.00 


Minneapolis  eperilications 


4, 


- - Sand - • 

( >ne  Yr. 
Current  Ago 


Current 


[o  Current 


St. 

Louix 

liJOil 

JJ.W) 


Dallns  Fr; 
$4  75  $ 

4  80 

4  '>0 

5  )0 
5  25 


l.orng 
$2  70 


One 

Current  Month  Ago 
$15  00  $1500 


CONSTRUCTION  MATERIALS 


SANI>  AND  (iRAVEL — Priee  for  cargo  or  eat  load  lota  ia  aa  folluwa,  per  eu.yd. 

- - - - (iravel - 


New^ork .  $2  00  $2  00  $2  00  $2  00  $125  $125 

I>enver  .  I  60  I  50  1.60  1.50  1 .  10  1.05 

Chicago  .  2  00  150  .  1.50  I  10  150 

KanauaCity .  2  50  2  15  3  00  2  60  I  OOt  1.00 

St.  l.«.uiB» .  1  76  90  1  82  90  1.68  .704 

Seattle  .  I  25  I  00  I  25  I  00  I  25  I  00 

Dallaa .  2  25  2  00  2  25  2  00  I  35  I  40 

St.  Paul  .  125  I  00  1  35  1.40  60  50 

San  KranciHco .  115  100  1.15  100  115  100 

H.  Hton  .  I  fifi  1  65  1  75  1  75  1  00  90 

New  ttrlcHUB .  2  75  .  2  75  ...  1.50 

!.(«  Angeha .  I  02  .85  I  02  .85  70  65 

AUanta  .  2  40  1  75  2  40  2.35  I  12  .75 

*Kine  white  aand.  Pacific  and  Ottawa  |mt  ton,  $6.  fl^aw  liiver  aaud  ia  $1.50 
IMTyd. 


(^RUSHED  STONE— Price  for  cago  or  carloarl  lota  ia  aa  followa,  per  eu.yd. 


.New  York . 

Current 

li  In - - 

One  A'l-iir  .Ago 

Current 

Jin - 

One  Yi*ar  Ago 

...  $1  65-1  75 

$1  60 

$1.75-1  85 

$1  75 

Chicago  . 

. .  .  1  60 

1  50 

1  70 

1  50 

St.  leOUil*  ....... 

1  35 

1  08 

1  35 

4  1  08 

DallliA 

....  225 

1  51 

2  25 

1  55 

.San  Fraiii'isco  . . . . 

1  15 

1  00 

115 

1  00 

Hfiwtoii 

_  3.00* 

2  10 

3  00* 

2  20 

St.  Paul  . 

....  List 

1  00 

1  25t 

1  10 

Denver.  . 

1  50 

1  60 

1  50 

Kansas  City . 

1.70 

1  60 

1  80 

1  70 

Seattle 

1  10 

1  50 

1  10 

.Atlanta  . 

2.35* 

1  85 

2  60* 

2  35 

Liw  .Angeles . 

1  12 

1  05 

112 

1  15 

•Per  ton  at  crunher.  tl.inieatone;  traprock.  $1.60  and  $1  80  per  ton  for  l| 
and  }-in.,  reapectfully. 


LIME— Warehouae  price# 

Hydrated  per  Ton 


Fiiiialietl 

New  York .  $17  50 

KanHaa  City .  tl  ItO 

(  hicago  .  18  00 

St.  I.ouia  .  22  00 

Hteton  .  22.50 

Dallaa  . 2  25* 

San  Kranciwo .  19  00 

St  Paul .  tS  ()0 

New  ( irleanx . 

.Atlanta . 

I  .oa  Angelea  . . . 

Denver  . 


Common 

$14  50 


I.ump  iMT 
Finiahed 
$2  90 


300-Lb  narrel 
Common 
$2  65 
2  20* 
I.  10* 
1.75* 

3  30 


Current 

One  Month  Ago  One  A'ear  At 

Without  Rags 

With  Hags 

.New  York . 

.  $*  #0 

$2  45 

$2  59 

■leraey  City . 

.  t.tT 

2  62 

2  50 

Hoeton . 

.  a. 67 

2  57 

2  81 

Chicago . 

.  t.OO 

2  05 

2  36 

Pittaburgh  . 

.  e.06 

2  15 

2  46 

Cleveland  . 

.  e.ft 

2  32 

2  59 

Detroit  . 

.  e.e.t 

2  28 

2  55 

Imlinnapolie . 

.  e/7 

2  22 

2  59 

Toledo . 

.  e.e.t 

2  22 

2  59 

Milwaukee . 

.  2  if 

2  16 

2  48 

Duluth  . 

.  i.io 

2  20 

2  51 

Pe.  'rill  . 

.  tie 

2  16 

2  48 

Cedar|l!a|>ida . 

.  e  It 

2  28 

2  60 

Davenpi  it  . 

.  e  li 

2  24 

2  55 

St.  Louis  . 

.  2  40 

2.30 

2  60 

San  FViiDciaco  . 

.  *  $0 

3.00 

2  80 

New  ( Orleans 

.  2  70 

2.70 

3  10 

St.  Paul .  .  . 

.  t  eo 

2.40 

2  68 

IX'nver  . 

.  2  67 

2.67 

3  40 

Kansas  City . 

.  t.te 

2.30 

2.59 

Seattle  . 

.  2  53 

2.53 

3.75 

Dallas  ... 

.  2  03 

2.03 

2.60 

Atlanta  . 

.  2  60 

2.60 

3.00 

Lu#  Angi'le# 

.  2  68 

2.68 

2.30 

NOTE — Hag  charge  ia  generally  15c.  each. 

TRIANGLE  MESIf — Price  p<'r  100  e<|.ft.  in  carload  lota: 

PLAIN  4-INCH  X  4-INCH  MF-SH 


Sectional  Area 
.Style  Sijuare  Inches  Pitta- 
Number  per  F't.  Width  burgh 

New  York  Chicago 

.St. 

Louis 

Dallas 

San 

Fran¬ 

cisco 

032 

0.032 

$0  92 

$1.16 

$0  98 

to  99 

$113 

tl  .It 

049 

0  049 

1.18 

1.48 

1  26 

1  ee 

1  43 

1.67 

068 

0  066 

1  44 

1.86 

1  53 

1  56 

I  79 

e.06 

093 

0  093 

1  85 

2.39 

1.97 

t.oo 

2  41 

e.66 

126 

0. 126 

2  28 

3  02 

2.43 

t.i7 

2  92 

3. it 

153 

0.153 

2  72 

3  59 

2.90 

t  96 

3  48 

3.93 

180 

0  180 

3.12 

4.13 

3.33 

3.39 

3.99 

245 

0.245 

4.12 

5  44 

4.40 

i.ir 

5  27 

287 

0  287 

4  76 

6.29 

5.08 

6.16 

6. 10 

6.86 

336 

0  336 

5  52 

7  30 

5.89 

5.99 

7  06 

395 

0.395 

6.40 

8  45 

6.83 

6  9$ 

6  19 

036P 

0  036 

$0  71 

PAVING 
$092  $0.76 

053P 

0  053 

1.00 

1  28 

1  06 

0721* 

0  072 

1.26 

1.66 

1.34 

0971* 

0  097 

1.62 

2.  12 

1.73 

049R 

0  049 

1.00 

1.28 

1.06 

067l{ 

0  067 

1  26 

1.65 

1.34 

089R 

0  089 

1  62 

3  11 

1  73 

.Made  in  16-.  20-,  24-,  28-.  32-.  36-.  40-,  44-.  48-.  52-  and  56ii.  ui  i.v, 

I50-,  200-  and  30O-ft  lengtha  m  t.Jli  j 

Calvanixed  ia  about  10'  ;  higher. 

NOTE— New  York  Warehouae  price  ia  about  IS':;  lower  tl. m  give  a 
owing  to  null  drrri*tt»c. 

EXPANDED  METAL  LATH— Pri<t*8  in  mrload  lots  pt r  100  Lr 
are  aa  follows:  ^ 


Cur- 

One 

'W 

Weight 

233 

rent 

te9.l6 

Year  Ago 
$30.97 

Chicagi 

$31  o5 

26 

250 

,10.  70 

32.03 

32 

00 

25 

300 

.11 . 6.', 

33. 19 

33 

25 

24 

340 

.13.66 

34  30 

34 

50 

22 

450 

■16.60 

36  80 

About  KK’f  additional  for  8niall<*r  quantitirs. 
BARaS,  CONCRETE  REINFORCINC;~F4>llowini 


iPiMimaiiNU— hollowing  ouotationK  aro  tar  imni 
ROLLED  FHO.M  HI I.LETs  PriWMI. 


- - - W'arehoufw  - - — 

-New  York — ~ 


Cur-  One  Year 
rent  Ago  ( 
13  37  $4  09J 

342  4  I4( 

3  47  4  191 

362  4  34( 


Mill  Cur- 
In.  Pittaburgh  rent 
and  larger...  $2  35  $3.37 

.  240  3  42 

.  245  347 

.  260  3  62 

.  2  85  3  87 


bara,  uncut,  7ir. 

ROLLED  FROM  RAILS 

St. 

Chicago  I.ouia  Dallaa  Chi 

I  in.  and  larger  $2. 45  $2  45  $4  75  | .  82 

.  2.50  2.50  4  80  J .  2 

.  2.55  2  55  490 


Chicago 

Louis 

1  t-i  .17 

$.3  69 

■f  $-' 

3  74 

.f,$7 

.3  79 

1  .1  62 

4  04 

1  i  87 

4  19 

of  27Jc.  piT 

100  Ih 

ixir.’i  on  <lrfonj.r.i 


BRICK — To  contractors  price  jmt  1000  in  cargo  or  carload  Iota  ia  as  folio*. 

c  -  Common  - - . 


*  200-lb.  barrels,  t  Per  180-lb.  barrel.  $  Per  ton. 

NOTE — Refund  of  lOc.  per  barrel. 

NATl'RAL  CEMENT— Price  to  dealers  for  500  bbl.  or  over,  f.o.b.,  exclusive 
of  bags 

St.  Paul  (  Austin) .  $1.55 

Kaiiaua  City  <Ft.  Scott) .  1.30 

Now  Orleana .  2.52 

PORTLAND  CEMENT — Current  prices  are  for  barrels  in  carload  Iota,  without 
bags,  to  contractor#: 


Chiivgo .  12.00  12.00  8  00 

St  Louis,  Bclected. .. .  16.00  18  00  14  00  $26  00 

St.  Louis,  aalmon .  10  00*  10  00  9  00 

Denver  .  12  OOt  12  00  8  50 

Dallaa  .  16  07  16  07  1 1  50  26  50 

San  Franciaoo .  12  50  12  50  10  00 

Boston  . (on  job)  18  00  18  00  12  35  30  00 

Newdrleana .  18  00  18  00  12  00*  19  00 

St.  Paul .  10  25  10  25  8  35  30  00 

Kanaaa  City .  14  00  14  00  1 1  00  .52  00 

.S«attle .  15.00  15.00  10  00  36  00 

Atlanta  .  15  00  15.00  13  00 

Lob  Angela  .  12.50  12  50  9  00 

*  Hard  brick,  $14.  t  Salmon  is  $  1 2  in  Denver. 

HOLLOW  TILE—  i>cr  block  in  carload  lota  fipr  hollow  building  tile 


- - New  York - 

One 

Year  C 
Current  Ago  cj 

4x12x12 .  to  // 476*  $0  09  $0 

6x12x12 . IS.1*  .12 

8x12x12 . m*  .16 


Fa'ti.r> 
Hrth 
.Aiiih<t\, 
Dtilhis  N  J 


6x12x12 . 16.f* 

8x12x12 . m* 

10x12x12 . 

12x12x12 . 

•Delivered  below  72nd  St. 


$0  08  $0  1125  $0  1072 


112 

.105 

.15 

1474 

$0  1512 

144 

.15  . 

2010 

1944 

168 

.173  . 

.2546 

2261 

208 

.208  . 

.5082 

2916 

Boston . 

to  .  20 

$0  10 

St.  Paul . 

. 056 

II 

162 

Kansas  City . 

. 0786 

.  15 

.205 

Denver . 

. I2J 

.  18 

25 

Seattle . 

. 09 

.175 

30 

Atlanta . 

. 10 

.1.1 

.21 

TaOfl  Angehi) . 

. 082 

.  154 

2)6 

New  Orleans . 

. li 

.16 

20 

STRUCTURAL  MATERIAL — Following  are  base  price*  '  o.b.  mill,  ritlsl.urgh. 
together  with  quotations  per  100  lb.  from  warehoUB>.  at  plan-s  named: 

Mill  New  York  San 

Pitts-  Cur-  I  Yr.  St.  Chi-  Kran- 

burgh  rent  Ago  I-ouis  cago  cisc<i  Dallas 

Beama,  3  to  15  in .  $2  25  $3  47  $4  195  $3  39  $3  47  $4  70  $J  S« 

Channels.  3  to  1 5  in .  2  45  3.47  4  195  3  39  3  47  4  70  f  Jo 

Angles,  3  to  6  in  ,  i  in.  thick.. .  2.45  3.47  4.195  3.39  3  47  4  70  i.Jo 

Te.8,  3  in.  and  larger .  2  45  3.52  4  195  3  39  3  47  4  70  f  J^' 

Platea.....^........ .  2  66  3  67  4  445  3  39  3  6/  4  90  $  ?v 

RIVETB — 'tlie  foUowiac  quotatlona  are jht  iMlb.: 

STRUCTUItAL 

. - Warehouae  - - — - 

- - New  York - -  San 

Mill  Current  One  Chi-  St.  Kran- 

Pittaburgh  Yr.  Ago  cago  I.ouia  eiacn  Dalln* 

1  in.  and  larger .  $4  20  $5  05  $6  095  ti  «7  $4  94  #<;  05  $»  "’ 

CONE  HEAD  BOILER 

I  in.  and  larger .  4  30  5.15  6  195  4  97  5  04  0/5  e '"i 

and  H .  <  5  30  6  345  5  12  5  19  6  .10  6  1" 

and  A .  4  70  5.55  6  695  6  47  5  44  0  55  5  *o 

I.engths  shorter  than  I  in.  take  an  extra  of  50c.  Ix'ngtha  between  I  in  and  2  ir. 
take  an  extra  of  25r. 

PREPARED  ROOFINGS— Standard  grade  rubbered  aurfa.e,  complfW 
with  nails  and  cement,  costa  per  s<iuare  aa  followa  in  New  York,  St.  Louis,  (  r.irxgo 

and  San  F'ranrisco:  --  |-Ply _ _  _ _ 2-Pty - -  - - J'PlV  — 

c.l.  Id.  c.l.  Id.  cl  Id 

No.lgrade .  $1.35  $160  $1.70  $1.95  $2  05  $2  » 

No.  2  grade .  1.20  1  45  1.50  1  75  '  ^ 

Aahestiia  anihah  aiitf  #<wd  Felt  ( 14  lb.  per  Muarel  costs  $5  00  p«r  IMIb 
Slate-surfaced  roofing  (red  and  green)  in  rolfi  of  106  sq.ft,  coats  #/  *0  per  ro 
in  carload  lota  and  te.06  for  smaller  quantitiee.  ,  « i* 

Shingles,  red  and  green  slate  finish,  coat  #5.00  per  square  in  carloads;  D  » •“ 
smaller  quantities,  in  Philadelphia. 


f.i>.t).  New  Vork  and  CliiraBu 

1 'I'hiin 

('arload  I.ota  ('arluail  l.otn 
N.  Y  Chiraiti)  N  Y. 

$r,o  .o»  $r,i>  ,tio  $rit  iH)  $r,i  m 

19  OU  16  00  20  00  17  00 

.10, w  ,vt  (H)  .Mi.no  !tn  no 

rn .  00  nn  oo  1:9  .no  tm  no 


NAILS  The  fidliiaiiiK  'luotatinn!-  are  p<r  ken  from  nari'hoiiae: 

Mill  San 

l*ilt>>liiirKh  !St  l.ouia  ftiiiagi)  Krain-iaco  Dull;  i* 

"  ire .  $i  25  $1.90  14  17  »5  00  |4  7  ■ 

flit  .  3  45  6.00  6  50  6  40 


MISCEIXANEOl  S 


iliiiiia  are  in  renta  per  |m>uii(I  in  variinia  eitiea  from  warehoii 
itations  from  mill; 

Large  San  ^New  York 

Mill  l.ota  St.  Kraii-  tine 

I'itlahurKh  I.ouiB  CliiraKn  rUro  Current  Yr  Ag 
3  55  4  29  4  57  5  80  4  57  5  45 

3  60  4  34  4  62  5  75  4  62  5  50 

3  65  4  39  4.67  5  90  4.67  5.55 


KRKICHi'r  R.AI'ES  -On  finiaheil  steel  priKliirta  in  the  I’lttsliorg 
ineluilitig  iilatea,  struetiiral  ^hal  es,  merehant  stei  1.  liam,  pifa-  fittini.-i<. 
galvaiiiieil  wire  naiU.  riveta,  i-pikiw,  holts,  Oat  shu  ta  lexei-nt  plaiiiahe 
I'te  ,  the  folloaing  freight  rati  a  are  efli-etive  in  I’enta  |m  r  100  lli  : 

Itiwton  .  $0  30  New  ttrleans 

Hiiffalo  . 17  New  York 

fhieago  .  .27  I’mifie  Coast  (all  rail) 

fiiii'iniiati .  23  I’hilailelphia 

flevelami  .  17  St  Loiiia 

Denver .  99  St  I’aul 

Kaniuta  City .  59 

NoU* — Add  3®J  triinsporiiilii  n  tax.  •  MiniiMum  earh  ad,  80,000  lt> 


jtlEFTS-tM' 


W  .ATF.R  TRE.ATMENT  CIIE.MICAI.S  I*ri. 


fs*™  4  70  5  64  5  72  5  97  6  70 

'  ,  4  80  5  64  5  82  7  30  6  02  6  80 

'I  4  80  5  64  5  82  7  30  6  07  6  80 

a  Uan.120  ^  5  20  5  84  6  12  7  60  6  37  7  10 

t  Jam  24  5  25  5  99  6  25  7  75  6  52  7.25 

*  5  40  6  14  6  42  7  90  6  67  7  40 

jJ  5  70  6  44  6  72  8  20  6  9  7  70 

■iar  pxinteil  rorriigaterl  sheets  add  30c.  (wr  1000  111  for  25  to  28  gage;  25c  for 
la  24  gages:  for  galvanixed  corrugated  sheets  add  1 5c  ,  all  gages. 


Sulphate  of  aliiiiiimi  timn  fris),  in  400-ll>  hid 
ll  vpis'hloritc  of  lime  I  hleaehing  powdi  rl,  in  700-lh  druios 
Sisla  a.sh.  ill  400-lh  hid 

l.iiluid  chlorine  in  lOU-lh.  eyiindirs.  I.ime  is  ■luoti'd 
M'parst)  ly . 


Contractors’  Miscellaneous  Supplies 


lISsEEl)  OIL 


STEEL  SIIEEI'  IMLIN<;-The  following  nricc  is  has.' 
i*ittHl>urgh,  with  a  comparison  of  a  month  anil  a  .year  ago: 

Ciirn'iit  One  .Month  Ago  One  Y.'ar 
S2  25  $2  25  $4  to  I 


WIRE  R'lPK —l)i>c  l  ints  from  list  price  on  regular  grad.-s  of  bright  an.l 
galvaiiixcil  are  as  follows; 

.New  York  and  St.  Isiuis 

(ialvaiiiiiil  iron  rigging  .  2?}% 

Calvatiix.'d  rust  steel  rigging  7|^ 

liright  plow  steel .  .  .T.V  , 

Itright  cast  stei'l  . 

Itright  iron  and  iron  till,  r  6 

San  I'rancisco:  Galvunixi'd,  less  -I'l,  bright,  l.sw  t.i‘  ^  off. 


si'll  as  follows  in  cents  fs'r  iioiind: 


Ifetl - — -  - - 1 

I  Y.'ar  Ago  Curren 
Dry 
and 

Drv  In  Oil  Dry  InOil  InOil 
M-lh  keg  13  00  14  50  1125  1 1  00  13  00 

i,i,H50-ll>:kegs.  .l3  25  14  75  1  1  50  1  1  25  13  25 

lilt,  kig  13  50  15  00  II  75  II  50  13  50 

Ik  ..ns  15  00  16  50  13  25  13  00  15  00 

lb  ..ns  16  00  17  50  13  25  13  00  16  00 

SOOIIi  lits  less  I  O',®  discount;  2000  1b.  lots  lens  I0-2|%  discount. 


Current 


MANILA  ROPE  For  ropi'  sinatli'r  thiin  J-in  the  price  is  )  ti 
for  luantitii'S  ainouiiting  to  h  ss  than  600  ft  tin  re  is  an  I'Xtra  i 
nunilier  of  f.'i't  [ler  poiin.l  for  the  various  sir.  s  is  as  fa  llows  I- 
t-in.,  4t;  l-in.,  3|;  li-in.,  2  ft  10  in  ;  ll-in  ,  2  ft  4  in  K.dl. 
pound  lor  |-in.  anil  larger,  in  1200-ft.  roils; 

Hoston .  %0  .Mlaiita . 

New  York .  .XH  I  leiivi'r  . 

Cincinnati .  29  Kansas  City  . 

Cliii'ago .  26i  Ncwllrli'ans 

,St  Paul  .  S'litth' 

•San  Kraiicisco .  26  l.os  .linrclis  .  .  . 


o2r.  extra;  while 
charge  of  Ir.  The 
-in.,  8  ft.,  S-in  ,  6; 
owing  is  price  (s-r 


LUMBER 


of  rough  Douglas  fir  No.  I  common,  in  more  than 


S.n  I'rancisco-  Prii-es 
'irlciM]  lots; 


I.iimlicr  Prices  in  Yards  at  San  Francisco 
6-8-12  and  10-16-18  and  22  and 

1 4  Ft  20  Ft.  24  Ft. 

.  .$2.1.60  $2i  .00  $26  .  IK) 

..  2i60  26,00  26.00 

..  26  00  26.  IK)  27  1)0 

..  26  00  26.00  27  (K) 

..  26  .no  26.60  27.60 

..  26.00  26  00  27  00 

..  26.00  27.00  28  00 

24  Ft.  and  Under  25  to  32  Ft. 

.  $2i  60  $26  .no 

.  26  00  28.00 

.  2$  SO  26  .no 

.  26.00  28.00 


EXPLOSIVE.S  Prici-  (n  r  pound  of  il.yiiainitc  in  small  lots  an.l  price  per  25  lb 
keg  for  black  (Hiwdi'r. 

Low  Freezing  — - (.elatin -  Black 

JO^i  4(7:  6(7;,  8(7'i  Pow.l.-] 

$0  27:  $0  30  .  $2  40 

so  221  241  26!  $0  31  2  40 


hi  and  4  . 
h6  and  8 
4i4-ti  and  8 
iilOand  12 
hl4 

tilOand  12 
4il4 


New  York.. 
H.mton,  . . . 
fini-innsti  . 
Kansas  City 
New  ( Iricans 

Seattle . 

Cbirag . 

>St.  Paul _ 

St.  laiiiis. . . 

Di-nvcr . 

Dallas 
Los  .tngcli'B 


brw  York,  Chira^o  and  - - .Southern  Pine - ■  Yi  llow  Pine 

Si  Louis  —  New  York*  —  . —  Chicago — .  -  '—St.  Louis 

20-24  20  Ft.  22-  20  Ft  22- 

Ft.  34  Ft.  and  Umler  24  Ft.  and  Und.  r  24  ET. 

h4to8x8 .  $39  00  $40  00  $38  50  $39  50  $35  00  $37  00 

hioto  10x10  .  43  00  44  00  40  50  41  50  38  50  40  00 

hl2t..l2xl2  .  45  00  46  00  43  50  44  50  40  00  4150 

hl4t«l4xl4  .  50.00  51  00  47.50  48  50  45  00  47.00 

'<146.16x16 .  54  00  55  00  51  00  52  00  48  00  50  00 

><l»iol8xl8  .  59  00  60  00  55.00  56  00  52  00  53  50 

4i20lo20x20 .  62  00  63  00  6100  62  00  . 

*lroiii  I.utiils'rincn'B  Bureau. 

24  ft  A.Id  $1  h.r  each  a<lditi(.nal  2  ft.  in  length  up  to  40  ft.  for  sixes 
‘  <  '2  and  under;  fur  sixes  over  12x12  add  $2.  E'or  merchantable  add  $2  to  sixes 
>4 1  lOaod  und.T.  E'or  prime  add  $2  to  the  price  of  meri  hantablc  fur  all  aises. 


POLES — Price  of  \Vcst.'rn  re.l  cctlar  puhs  is  as  fullows: 

- - New  York - 

One  Chi-  St. 

Current  Year  .Ago  cago  L.iuis 

6- in.  X  30-ft .  $5  82  $5  66  $5  17  $4  5 

7- in.  X  30.ft .  7  65  7  45  6  85  6  li 

7- in.  X  35-ft .  II  10  10  80  10  00  8  9 

8- in.  X  30-ft .  12  65  12  30  M  35  10  li 

7- in.  X  40-ft .  12  85  12  50  II  50  10  2i 

8- iii.  X  45.ft .  18  90  18  40  16  90  15  0 

84n  X  50-ft  . .  22  65  22  05  20  30  18  0 

lOc.  high,  r  freight  rates  ..n  ac-ount  ..f  double  l.n.ls. 

For  plain  pine  puhs,  delivere.1  New  Y'ork.  the  price  is  as  f.illoxvs: 

lO-in.  butts,  5-in.  tops,  length  20-30  ft  . 

12-in.  butts,  6-in.  tope,  length  30-40  ft.  .  .  . 

12-in.  butts,  6-in.  to|)e,  length  41-50  ft . 

14-in.  butts,  6-in.  tope,  length  51-60  ft. . . . 

14-in.  butts,  6-in.  tops,  length  61-71  ft . 

6-in.  X  20-ft . . 

6-in.  X  30-ft  . 

8-in.  X  30-ft  . 

8-in.  X  35-ft . 


Denver 
$5  17 
6  85 
10  00 
II  35 
II  50 
16  90 
20  30 


- 8  z  8-In  X  20-E't.  and  Under -  20  Ft.  and  Under 

P.  Fir  Hemlock  Spruce  P.  Fir 

146  50  $45  00  $45  00  $46  00  $52  00  $46  00 

37  00  .  36  00  .  41  00  . 

40  50  43  .50  41  50  39  50  45  50  4.5  50 

17  50  17.50  17.50  17  50  17  50  17  50 

31  50  (No.  I)  .  36  50  (No.  I) 

46  00  50  00  46  00  46  00  53.00 

44  00  36  50  36  50  .  49  00  39  00 

35.50  .  $0.50 

l-In.  Ilough,  10  In.  x  16  E't.  2-In.  T.  and  (Jr. 
ami  Under  10  In.  x  16  Ft. 

P.  Fir  Hemlock  P.  Fir 

.  $5000  $4500  $4000  $4500  $4850 

.  5050  4000  4000  48  50  44  50 

.  5000  57.75  5575  53  50  6300 

.  17  50  17  50  17  50  17  50  17  50 

.  34  and  $41  for  No.  and  No.  2  31 . 50  (No.  I) 

.  50.50  4000  4000  4850  45  50 

.  4500  35.50  35  50  3800  32.00 

.  20.00  .  33.00  . 

.  31  00  30.00  . 


$9  00., 

11  SOC 

12  50^ 
21  00. 
23  50 

Dallas 
$3  00 
5  00 
7  50 
7  50 


B"'f  n 
(in  innati 
K»lk.:u('il 
^xMle  , 

'  •'x  ( irlcai 
.‘I  Piul 
Dna  pr  .  , 
•lilxiitx . . . 


OLD  MATERIAL  -  The  prices  following  are  is  r  gross  ton  paid  to  dealers  and 
producers  in  New  Y'ork  In  Chicago  and  St.  l.ouis  tlie  ipiotations  are  per  net 
tun  and  cover  delivery  at  the  buyer's  works,  including  freight  transfer  ebarm 

New  Y’ork  Chicago  St.  Diuis 

No.  I  railroad  wTought .  $i8  50  $16  58  $15  50 

Stove  plate  .  16  00  16  5#  15  50 

No.  I  machinery  cast .  22  0  0  32  00  19  50 

Machine  shop  turnings .  8  00  6  75  7  OO 

Cast  iHirings .  9  50  9.75  7.50 

Railroad  malleable  cast . .  .  1 3 . 50 _ 16  50 _ 1 4 . 0<k.'l 


Ikst'.n 
(inriniisti 
Kitiiwx  City 
Ivxtik' 

'p»  ( Iricane 
S  Paul 


SHIP  SPIKES — Current  pri<-<s  per  100  lb. 
In. 


Seattle 

Bla«k.< 


San  Francisco 


Black 
$8  50 
7  85 
7  70 


Pittsburgh  base,  $i  76  per  100  lb 
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PROPOSALS 

"For  I’ropoHBlN  .\<ltrrtliird  orr  thr  pscr* 
loiniodlmrly  followiiiK  Ih*  Conatrurtlon 
Kewa  Kerllon," 


WATERWORKS 


Bids  See  Kpr 

Close  Vews-Uecord 

May  5  rottsville.  Pa . \|>.  17 

Adv.  Apr.  17  and  J4. 

Ma/  6  Salt  laike  City,  Utah . Apr.  24 

.May  6  Kly,  Minn . Apr.  17 

Adv.  Ai»r.  17  and  24. 

Ma'-  7  HarrisburK.  Pa . May  1 

.May  8  Brainerd.  Minn . Apr  24 

.May  13  Hollandale.  .Miss . Apr  17 

•May  14  Ciilboa.  N.  Y . .\pr.  17 

Adv.  Apr.  10  to  24. 

•May  27  NMIes.  Mich . May  1 

May  29  Tamaqua.  Pa . \pr.  24 

Adv.  Apr.  24. 

■  lUne  2  Mankato.  Minn . May  1 

Adv.  May  1. 


SEWERS 


&.ay  o  lies  Moines.  la . May  1 

^lay  5  Macon,  Mo . Apr.  17 

Adv.  Apr.  17  and  24. 

May  6  Newark,  N.  .1 . Apr.  3 

May  6  Cleveland.  O . Apr.  10 

Adv.  Apr.  3  and  lo. 

May  6  BrldKcport,  Conn.  . May  1 

M"v  7  Brooklyn.  N.  Y . May  1 

M  ty  4  Platte.  S.  I) . Apr.  17 

Adv.  Apr.  17  and  24. 

M.  *'  i2  Pontiac.  Mich . Apr.  24 

Adv.  Apr.  24. 

May  lo  Nwark.  N.  J . Apr.  24 

May  14  Humphrey.  Neb . May  1 

May  14  Cleveland.  O . May  1 

May  17*  Akron.  O . Apr.  24 

Adv.  Apr.  24. 

.May  20  Erie.  Pa . Apr.  24 

Adv  Apr.  24. 

May  21  Akron.  O . Apr.  24 

Adv.  Apr.  24. 

Mar  27  Niles,  Mich . . May  1 


BRIDGES 

May 

3 

North  Adams.  Mass. 

24 

Adv.  Anr.  17  and 

24. 

May 

3 

Ste.  Mario  Monnolr.  Que. .  May 

May 

S 

Akron.  O . 

10 

Adv  Apr.  10  and 

17. 

May 

5 

I.yons,  Kan . 

. May 

May 

5 

St.  Valertun.  Que.  i. 

May 

5 

Cathlaniet.  Wash.  . . 

. May 

May 

5 

Chariton.  la . 

May 

7 

Ixtnft  I’rairte.  Minn. 

Mav 

8 

New  Haven.  Conn.  . 

. May 

May 

8 

I.Indsav,  Ont . 

May 

10 

Adrian.  MIeh.  .  .i. . . 

. May 

May 

12 

.•^t.  Croix.  Que . 

May 

12 

Bright,  Ont . 

. May 

.May 

13 

North  Tenikskamlng, 

Que. .  May 

May 

15 

A'aldosta  <5a  . 

. Apr. 

May 

15 

Marion.  la . 

May 

16 

ThomaHVllle,  Ga.  .  . 

May 

19 

Cottonwood.  .Ariz. .  .  . 

. Apr. 

24 

May 

19 

Jerome.  .\rlz . 

Mav 

19 

Bowllnpr  Green.  O.  , 

May 

20 

Macon.  Ga . 

May 

2 

STREETS  AND  ROADS 

St.  Georae.  S.  1..  N.  Y . 

,  Apr. 

24 

May 

2 

Pennsylvania  . 

.  Apr. 

10 

Mav 

2 

Adv.  Apr.  10  to  24. 
Eben.sbura.  Pa.  . 

May 

1 

May 

2 

Philadelphia.  Pa.  . . 

May 

1 

May 

3 

Stonewall.  Man . 

May 

I 

May 

5 

Greenfield.  Ind . 

.  Apr. 

17 

May 

5 

North  Dakota  . 

.Apr. 

10 

May 

5 

Worthinaton.  Minn . 

.  Apr. 

10 

May 

5 

Fayetteville,  W.  Va. . 

.  Apr. 

17 

May 

5 

Adv.  Apr.  10  to  24. 
Colfax,  Wash . 

.  Apr. 

24 

May 

5 

Dallas.  Tex . 

.Apr. 

-17 

Alav 

5 

Adv.  Apr.  17  and  24. 
Swan  River.  Man.  . 

May 

1 

May 

5 

Ebensbura.  Fa . 

May 

1 

May 

5 

Des  Moines.  Ta . 

.  May 

1 

May 

5 

Tinlon.  N.  J . 

.  May 

1 

Mav 

5 

Sbebovaan,  Wls . 

Mav 

1 

May 

5 

Mt.  Lebanon,  Pa. . 

.  May 

1 

May 

5 

New  York.  N.  Y . 

.May 

1 

Mav 

6 

St  Georae,  S.  T..  N.  Y. .  .  . 

.  May 

1 

May 

6 

Shebovaan.  Wls . 

.May 

1 

Mav 

6 

Flandrenu.  S.  D . 

.  May 

1 

M.ay 

6 

Clarion.  Ta . 

.  May 

1 

Adv.  May  1. 

^^2,  N’o.  ijj 


See  Kng. 
News-Uecord 


6 

Ksterville,  la . 

.  .  May 

1 

6 

Bellevue,  I*a . 

. .  .May 

1 

6 

I’ipestone.  Minn . 

.  .May 

1 

May 

May 

May 

10 

lb 

15 

6 

6 

Kverett,  Wash . 

.  .May 

I 

1 

Adv.  May  1. 

6 

Detroit.  Minn . 

.  .  Apr, 

24 

6 

Durham.  N.  C . 

.  .Apr. 

17 

Adv.  Apr.  17. 

6 

Upper  Marlboro.  Md  .  .  . 

.  .  Apr 

24 

6 

Edaerton,  4) . 

.  .Apr. 

24 

7 

Burlinaton,  N.  J . 

.  .  Apr. 

10 

May 

2 

7 

Iiona  Prairie.  Minn . 

.  .Apr. 

17 

May 

3 

7 

Kariliault.  Minn . 

.  ,  Apr. 

17 

Apr. 

5 

7 

Manhattan  Beach,  Cal.  . 

,  .  .Apr 

24 

May 

5 

7 

Brooklyn.  N.  V . 

.  .  May 

1 

•May 

5 

7 

Guelph,  Ont . 

.  .Apr. 

24 

May 

5 

7 

24 

24 

May 

May 

5 

7 

Burlinaton,  N.  J . 

.  .  Apr. 

(i 

Adv.  Apr.  24. 

May 

6 

7 

Arkansas  . 

, .  .Apr. 

24 

May 

7 

Adv.  Apr.  24. 

May 

7 

7 

Rome,  N.  Y . 

.  .May 

1 

May 

7 

7 

Aberdeen.  S.  D . 

.  .  May 

1 

.May 

7 

8 

Milan.  Mich . 

.  .  May 

1 

May 

8 

8 

I»rain,  O . 

.  .  May 

1 

8 

Pouahkeepsle.  N.  Y' . 

.  .  May 

1 

May 

8 

Adv.  May  1. 

May 

8 

8 

.\rthahasku,  Que . 

.  .  May 

1 

May 

9 

8 

Cohoes,  N.  V . .  . . 

. .  .May 

1 

May 

10 

Adv.  May  1. 

May 

12 

9 

Norfolk,  V'a . 

.  . .Apr 

24 

May 

12 

Adv.  Apr.  24. 

9 

Patchoaue,  N.  Y . 

,  .  .Apr. 

24 

May 

12 

Adv.  Apr.  24. 

May 

12 

9 

Ebensbura.  Pa . 

. .  May 

1 

May 

16 

Adv.  May  1. 

May 

15 

9 

1 

May 

May 

15 

9 

New  York.  N.  Y . 

.  .  May 

1 

15 

1 

.May 

May 

15 

9 

Trenton.  N.  J . 

.  .  May 

1 

15 

10 

1 

May 

16 

Adv.  May  1. 

12 

12 

Apr 

17 

24 

May 

May 

19 

David  City,  Neb . . 

. .  .  Apr. 

20 

12 

Wahoo,  Neb . . 

.  . .  Apr. 

24 

13 

St.  Paul.  Neb . 

.  . .  Apr. 

24 

May 

21 

12 

New  Jersey  . . 

. .  .Apr. 

24 

May 

26 

12 

Salem.  N.  J . . 

.  .  .Apr. 

24 

Bids 

Close 

May 

•May 

.May 

May 


•May 

May 

May 

.May 

May 

May 

May 

May 

.May 

May 

May 

.May 

•May 

.May 

.May 


May 

May 

May 

May 

May 

May 

May 


May  12  Oreat  Falls.  S.  C . May 

May  12  Oneonta.  N.  Y . May 

May  12  Charleston.  Wa.sh . May 

May  12  Bremerton.  Wash . May 

May  12  Hutchinson.  Kan . May 

May  12  Seattle,  Wash . May 

May  13  Toledo.  O . May 

May  13  Beatrice,  Neb . Apr.  24 

May  14  Arkansas  . Apr.  17 

Adv.  Apr.  17  and  24. 

May  14  Austin,  Minn . Apr.  24 

May  14  Nebraska  City.  Neb . Apr.  24 

May  14  Humphrey.  Neb . Apr.  24 

May  14  Helena.  Mont . May  1 

May  14  Illinois  . .' . May  1 

May  14  New  Jersey  . May  1 

May  15  Sioux  Falls.  .S.  D . May  1 

May  15  Columbus.  Tex . Mav  1 

May  16  Puluth.  Minn . May  1 

May  16  Rushville.  Neb . Apr.  24 

May  15  HastinKs.  Minn . Apr.  24 

May  15  Plymouth.  Wls . Apr.  10 

May  15  BridirevlIIe.  Pa . Apr.  24 

May  15  New  York  . May  1 

May  15  I..ebanon.  Pa . May  1 

Adv.  May  1. 

May  15  Terra  Haute.  Tnd . May  1 

May  15  Cumberland.  Md . May  1 

Adv.  May  1. 

May  16  Toronto  Ont . Apr.  24 

May  16  Ua  Moure.  N.  D . May  1 

May  19  Merced,  Cal . Apr.  10 

May  19  Tulsa.  Okla . Apr.  17 

Adv.  Apr.  17  and  24. 

May  19  Akron.  O . Apr.  24 

Adv.  Apr.  24. 

May  19  Minneapolis.  Minn . May  1 

May  20  WIndom.  Minn . Apr.  24 

Mav  21  Akron.  O . Apr.  24 

Adv.  Apr.  24. 

May  22  Benson.  Minn . May  1 

May  23  I..awrence.  Kan . May  1 

May  27  Preston.  Minn . May  1 

May  28  Na.shvine,  Tenn . May  1 

Adv.  May  1. 

Mav  30  Pallas.  Tex . .Apr.  17 

Adv.  Apr.  17  and  24. 

June  2  St.  Severe.  Que . Apr.  24 

June  10  Clarksville.  Pa . Apr.  S 

EXCAVATION  AND  DREDCTNG 

Mav  5  Albert  l,ea,  Minn . May  1 

May  5  Clinton.  In.  . . . ..May  1 

Adv.  May  1. 

Mav  6  Paratrotild.  Ark . Apr  3 

May  6  Manatoba . May  1 

May  14  Sheboygan.  Wls . May  1 

May  14  Poplar  Bluff.  Mo . Apr.  3 

Mav  15  Mobile.  Ala . Apr.  10 

Adv.  Apr.  10  to  24. 

May  15  Sheboyiran.  Wls . May  1 

May  16  Grant  City,  Mo . May  1 

Adv.  May  1. 

.Tune  2  Beaufort.  N.  C . Apr.  24 

Adv.  Apr.  24. 


Bids 

Close 


INDUSTRIAL  WuiiKS 


■'nr 

.Apr  .( 

•  Ai)r 


BUILDINGS 


Adv.  Apr.  17  and  .1 


Adv.  May  1. 


Adv.  May  1. 


Adv.  May  1. 


FEDERAL  GOVERNMENT  WORK 

May  5  Dredjfing: — WllmlnKton  P.-I  Apr  10 
Adv.  Apr.  17  and  24 
May  5  Sewer  PlscharRc  I’Ipe  — 

^eo.  3267  —  Pensacola, 

Ina . .Apr  i: 

May  5  Fence  —  Spec.  .3789  — 

Charleston,  W.  Va . Apr  I' 

May  5  Plscharffe  Pipe — Spec  3267 

— WashInKton.  P.  C . Apr  Jl 

May  5  BuildInKS  —  Spec.  3818  — 

Hampton  Roads.  Va  Apr  II 

May  5  Additional  BulldltiRs — Sp<'C. 

3823 — Hampton  Roads.  Va  Apr  24 
May  5  Offleers'  Quarters  and  .Ad¬ 
ministration  BiilldinK.  Spei-. 

3835— Quantlco,  Va . May  1 

May  6  Post  Office  —  Woodward, 

Okla . I . May  t 

May  6  I^ock  and  Abutment — Cin¬ 
cinnati,  O . Apr  U 

Adv.  Apr.  3  to  24 
May  6  Alteration  to  Post  Office— 

Bridgeport.  Conn . Apr  17 

May  8  Marine  Railway  —  Ft 

Mlffiln.  Pa . Apr  I« 

Adv  Apr.  10  to  24 
May  8  Post  Office — Moun*  Pleas- 

ant.  Tex . Apr  1« 

May  9  Rock  Crusher  —  Florence, 

Ala . Apr.  10 

Adv.  Apr.  10  to  24 
May  9  PredKlnjr  —  New  A’ork 

N.  Y . Apr.  10 

Adv.  Apr.  10  to  24 
.May  12  PredsrlnK  —  New  York. 

NY . Apr  10 

Adv.  Apr.  10  to  24 
May  12  Torpedo  Storapre  BulIdInK 
— Spec.  3767  —  Newport. 

R.  t. . Apr  14 

May  12  Storehouse  —  Spec  3842  — 

Charleston.  S  C . .  •  Apr  14 

May  12  Conduit  System — Spec  3846 

—Pensacola.  Fla  _  Apr  .4 
May  12  Cranes  —  Spec.  3670  — 

South  Charleston.  W.  \a. .  Ma> 
May  12  Bulldlnprs  —  Spec.  3855  — 

Paris  Island.  S  C,  May  1 

May  16  Rip  Rap — Baltimore.  Md  Apr  n 
Adv.  Apr.  10  to  24 

May  15  TAredglnit  —  New  if 

Mass . .  .  •  ‘ 

Adv.  Apr.  10  to  24 
May  19  Dry  Dock — Spec. 

Charleston.  S.  C.  ' 

Mav  19  K!e\'ators  and  shaft— SpeC.„ 
3851 — Philadelphia.  Pa  May 
May  19  Crane — -Spec.  3889 — i 

saeola.  Fla . 

May  20  Dred^npr  —  New  Lo*’'’""',,,..  i 
Adv.  May  1. 
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gayl. 


(See  Ktig. 

Bio*  New8-I{t'<’or(l 

Clo*^ 

.  lA  rondilit.  Wiring  and  Ught- 
^  ■  nnr  I'iiture»— Elgin.  Ill. .  .  May  1 
A,iv.  May  1. 

M  Ur.dk'ing— l>uluth.  Minn.  ..Apr.  24 
‘  ,\(lv.  Apr.  24. 

ti  V  '*1  Alft- .  .Apr.  24 

.\.Iv.  Apr  24. 

u.r  ■"*  Rip  R!‘P — Minn  . .  .May  1 
X  V  »6  Uab'’'atory — KaJrpt)rt.  la. .May  1 
S!.  Puprr.'itrucluro  —  Chicago, 

**>  *  jii  . May  1 

A<iv.  May  1. 

..  "«  Rip  Rap — rhlladelpMa,  Pa. May  1 
u«-  4  i)ri'iiging— Wilmington.  IH  I  May  1 
■'  A<lv  May  1.  .  ,  , 

u,v  "8  J'  ltv  and  Revetment— Jack - 

*  •  sonvlllc,  Fla . May  1 

Adv.  May  1. 

u,v  "i  Idck  and  Abutment— Cin- 

’'*■  ■  cinnatl.  O . May  1 

Adv.  May  1. 

lime  :  I^abi  and  Bridge — Sacaton, 

. . May  1 

Adv.  May  1-  . 

jmf  6  Post  Office— Bellefourche. 

Adv.  May  1. 


MISCELLANEOUS 

\u*  1  Stone — Cranston.  R.  1 . May  1 

Viv  2  Track."* — New  York,  N.  Y...Apr.  24 
Mar  5  Asphalt — I.An8ing.  Mich.  ..Apr.  24 
.\dv  Apr.  24. 

May  6  Pipe — Detroit.  Mich . May  1 

May  6  C.raders  —  Grand  Forks, 

^  fj  n . May  1 

May  «  Road  Oil — Sheboygan,  Wis.May  1 

May  12  Tower  —  Prince  Rupert. 

’  B  C . .  ■  ■  .  Apr  24 

Mav  12  Granite  Blocks,  etc. — Sher¬ 
brooke,  Que . May  1 

May  15  Lighting  System— Mnndan. 

N.  D . May  1 

Adv  May  1. 


I  Where  name  of  official  Is  not  glvro. 
'  lAQiilrirA  should  be  addreased  to  CRr 
I  (Ifrk.  County  Clerk  or  eorreppondlng 
oIHrial. 


Waterworks 


CKOPOSKII  WORK 

Conn..  Monroe— Bridgeport  Hydraulic  Co  . 
HO  Main  St..  Bridgeport,  plana  to  build 
fonerete  dam  to  divert  water  from  Car- 
fills  Stream  into  Means  Brook,  here. 

N.  V.,  Rome — Water  &  Sewer  Bd.  plans 
to  lav  water  mains  in  Garden.  Pine  and 
.tnn  Sts .  also  Howland  and  McKinley  Aves, 
About  $7500.  A.  Armstrong,  supt. 

N.  V.,  Seheneetady — City  plans  to  build 
additional  well  at  Rotterdam  Pumping  Sta¬ 
tion.  About  $200,000.  L.  B  Seabrlng,  city 
ongr. 

o..  Toledo — laicas  Co.  receives  bids  about 
July,  laying  7700  ft.  6  in.  c.l.  pipe  and  In¬ 
stalling  ten  6  in.  valves  and  ten  3  way 
hydrants.  L.  A.  Boulay,  co.  engr. 

MIrh.,  Highland  Park  (Detroit  P.  O.)  — 
City  soon  lets  contract  building  rein. -con. 
and  brlek  superstructure  for  flitration  plant, 
to  Include  2-8tory,  29  x  32  ft.  head  house, 
two  1-story,  22  x  27  ft  wings,  and  3-8tory, 
32  J  S5  ft.  filter  house,  for  Dequindre  Ave. 
Pumping  Station.  About  $85,000.  L.  C. 
Whitset,  28  Gerald  Ave.,  en^.  Noted  Aug. 
15. 

111..  Peratur — City  having  plans  prepared 
by  S.  A.  Greeley,  engr.,  64  West  Riindolph 
.'<t..  rhicago.  for  dam  to  impound  water 
■;upply  for  city.  About  $600,000.  Noted 
^pt.  2fi  under  “MiscellaneoaB.” 

111.,  Moline — See  "Streets  and  Roads.” 

Kan  ,  l.yonn — City  having  tests  made  for 

mproving  water-works  system.  Work  in¬ 
volves  SOSO  ft.  8  in.  pipe,  S  motor  driven 
pumps  and  pump  house.  Bonds  for  $30.- 
ona  voted  for  project.  S.  Ainsworth,  city 
"rr  Noted  Mar.  27. 


"ont  ,  Hardin — City  voted  $9600  bonds 
In  extend  water-works.  L.  la  Fllcklnger, 
Hardin,  engr.  Noted  Jan.  $0. 

Caldwell — City  plans  election  May 
2b,  to  vote  on  $30,000  bonds  to  replace  pres¬ 
ent  wood  pipe  with  c.l.  pipe.  P.  J.  Lock¬ 
wood.  Cadwell,  engr. 


Ore.,  Pilot  Rock — City  plans  to  improvi 
®V“R“m,  cost  $16.(r0O;  also  instal 
iiCTtlng  pi.-int,  2.5  kw.  capacity,  to  be  oper 
kI  a  ^'7  Kasollne  motor:  $400( 

^nd.s  Issipd  toward  cost.  J.  L.  Vaughn 
mayor 


Cal..  Analielm — City  soon  receives  bids 
furnishing  and  laying  water  pipe.  .About 
$6000. 

Cal.,  Loh  .Angeles —  ltd.  I*uli.  Serv.  ap¬ 
proved  plan  to  supply  atpieduel  water  to 
Westgate.  Raima  and  Sawtelle  Dists.  and 
ultimately  Santa  Monica  I  list.,  if  it  is  an¬ 
nexed  to  city.  Work  involves  25  mi.  pipe 
line  from  San  Fernando  Reservoir  and  tun¬ 
nel  and  reservoir  in  Santa  Monica  Mis. 
About  $1,357,000.  Citizens  will  form  irri¬ 
gation  districts  and  vole  on  tmnds  to  st-cure 
above  Improvements;  also  distributing  sya- 
t<  ms  and  laterals  and  to  purchase  private 
water  companies.  W.  Mulhoiland,  645 
South  Olive  St.,  ch.  engr. 

<’al..  Whittier — City  having  plans  pre¬ 
pared  by  J.  R.  LIppincott,  engr.,  1134  Cen¬ 
tral  Bldg.,  I.a<8  Angeles,  for  extension  and 
improvements  to  water  system.  I’lans  in¬ 
clude  developing  new  supply  and  increasing 
storage  facilities.  About  $300,000.  C.  O. 
Tinieblood,  elk. 

itlHR  RESIRKI) 

I'a.,  llarrisburg — Until  May  7,  by  E. 
Martin,  state  comr.  health,  replacing  exist¬ 
ing  wood  roof  on  reservoir  with  one  of 
concrete,  Contr.  No.  30;  extending  water 
supply  system,  including  about  5000  ft.  8 
in.  c.i.  pipe,  and  5000  ft.  w.l.  and  c.i.  Pipe, 
varying  from  2-6  in.  diam.,  with  valves, 
fire  hydrants,  etc..  Contr.  No.  31 ;  build¬ 
ing  and  resurfacing  with  water  bound 
macadam  15.000  ft.  road.  Contr.  No.  32  ; 
building  rein. -con.  elevated  coal  bln  to  have 
300  ton  capacity,  with  necessary  coal  han¬ 
dling  machinery,  Contr.  No.  33 ;  extending 
sewage  treatment  plant.  Involving  60  cu  yd 
concrete.  1  ton  steel  reinforcement.  1000 
cu.yd.  excav.,  350  cu.yd.  broken  stone  filter 
material,  50  cu.yd.  rubble  masonry,  piping, 
etc.,  Contr.  No.  34. 

O.,  Dr.van — Until  May  9.  by  Bd.  Trustees 
Pub.  Affairs,  improving  waterworks  system. 
Work  Involves  two  10  in.  x  20  ft.  artesian 
wells,  one  1.000,000  gal.  reservoir,  2  elec¬ 
trically  driven  centrifugal  pumps,  one  500 
gal.  meter  and  14.500  ft.  4,  6  and  8  in. 
mains  with  hydrants  and  valves.  H. 

Smith  Co.,  820  Nasby  Bldg.,  Toledo,  engrs. 

Mleh.,  Niles — Until  May  27,  by  city, 
bailding  600.000  gal.  rein. -con.  reservoir. 
About  $10,000.  C.  W.  Cole.  529  J.  M.  S 
Bldg.,  South  Bend,  Ind..  engr. 

la.,  lies  Moines — See  "Sewers.” 

Minn.,  Mankato — Until  .Tune  2.  by  Village 
Recorders,  furnishing  material  and  extend¬ 
ing  water  mains.  M.  M.  Crain,  engr.  ; 
advertised  in  this  issue. 


PRICES  AND  CONTRACTS  AWARDED 
(★Indicates  award  of  contract) 

N.  J.,  Bayonne — City  received  lowest  bid 
building  two  30  in.  water  mains  under 
Hackensack  River,  from  Snare  &  Triest  Co,. 
8  West  40th  St.,  New  York  City,  $373,640 
Noted  Apr.  10. 

★Md..  Baltimore — Rd.  Awards  let  contract 
furnishing  and  erecting  30,000,000  gal. 
turbo-centrifugal  pump  and  auxiliary 
equipment  for  Mt.  Royal  Pumping  Station, 
to  Worthington  Pump  &  Machine  Corp  115 
Bway.  New  York  City,  $26,268.  Noted 
Mar.  6. 

★N.  C..  High  Point — City  let  Contract 
constructing  filtering  building,  to  R.  K. 
Stewart  &  Son,  Farmvllle.  Va.,  $59.930 ; 
filters,  to  Pittsburgh  Meter  Co.,  Ist  Natl. 
Bank  Bldg.,  Pittsburgh.  $21.400 ;  pumps  and 
motors,  to  Morris  Machine  Wks.,  East 
t^nesee  St.,  Baldwlnsvllle,  N.  Y.,  $4320. 
Noted  Apr.  3. 

O. ,  ToIed*> — Comra  Lucas  Co.  received 
bids  laying  7720  ft.  6  in.  c.i.  pipe  in  Over¬ 
land  Heights,  from  S.  \j.  Cothrel,  341  Ohio 
ITldg.,  $12,678  ;  Brooks  &  Sons.  Jackson, 
Mich..  $12,685  :  J.  N.  Blck,  601  Nasby  Bldg.. 
$13,656.  Noted  Apr.  17, 

♦  Mont.,  Caseade— City  let  contract 
building  well  and  pumphouse,  to  E.  Z. 
Comer,  Cascade,  $6029.  Noted  Jan.  30. 

★Ont.,  New  Toronto — City  let  contract 
laying  1100  ft.  24  In.  steel  intake  pipe,  to 
R  C.  Huffman.  14  Wellington  St.  E.,  cost 
plus  10  per  cent.  Noted  Mar.  20. 


Sewers 

PROPOSED  WORK 

Maos..  New  Bedford — City  appropriated 
$20,000  to  build  sewers  in  Church  St.  ;  $1700 
In  Acushnet  Ave. ;  $20,000  In  Tripps  Brook, 
and  $4000  for  catch  basins.  G.  H.  Aye,  city 
engr. 


R.  I..  Powlurkel — City  appropriate"! 
$100,000  to  build  sewers  in  various  streets, 
i  Gill.  comr.  pub  wks.  soon  receives  bids, 

R.  I.,  Providence-  -Bd  t'ontr  Supply 
s<K>n  rci'eives  liiils.  Iiuilding  sti>rm  sewers 
in  Roger  Williams  Park.  Bway..  Cai>e, 
Sabin  and  Ki"<leral  Sts,  Hope,  Eaton, 
Carieton  and  Vale  .\ves  M  H  Brons- 
"iln.  city  «  ngr 

N.  Y..  RtielieHier  -City  having  plans  pre¬ 
pared  building  sewage  disimsal  plant  in 
23rd  Ward,  to  include  1  Imhoff  Tank  and 
pumping  system  to  care  for  territory  be- 
tw"*en  Lita  Ril.  and  Bt'ach  Ave  ;  also  one 
in  Maplewocsl  Dist.  to  include  sprinkler 
filters.  .Address  J  T.  Skinner,  a.sst.  city 
"■ngr 

N.  Y.,  Syrneuse — City  plans  to  build 
sewers  in  Midland  Ave.,  also  in  Gale  Ave. 
from  Vann  St.  to  city  line;  West  Mat.son 
Ave.  from  Midland  Ave.  to  South  Sallna 
St,,  and  East  Willow  St.  from  Ia>dl  St.  to 
noiiii  600  ft.  east  I,odi  Si.  H.  C.  Allen,  city 
engr. 

N.  Y.,  AAaIrrtown — Bd.  Pub.  Wks.  plans 
to  build  sewers  in  Morrison,  Dlmmlck.  West 
Ten  Eyck  and  Paddock  Sts.  About  $25.oiio. 
E.  W.  Sayles,  city  engr..  will  prepare  plans. 

O. ,  Akron — City  .soon  receivt'S  bids  build¬ 
ing  s.anitary  sewers  in  Uhler  Ave.  and  Car¬ 
penter  St.  Work  involves  3820  ft.  12-36 
sewer,  15  manholes,  etc.  J.  El.  Boot,  city 
sewerage  engr. 

O..  Cleveland — City  soon  receives  bids 
building  sewer  In  East  82nd  St.  from  Su¬ 
perior  to  Decker  Aves..  involving  880  fi 
12  ft.  6  in.  X  11  ft.  brick  sewers.  125. OOn 
ft.  B.  M.  plank  .and  timber.  20.000  ft.  B  M 
hardwood  grillage  and  30  ft.  12  in.  vitr. 
pipe,  U.  Hoffman,  city  engr. 

O.,  gpringfleld — City  plans  to  build  sew¬ 
ers  in  ( I )  Clay,  Catherine,  Pearl  and  Rose 
Sts..  (2)  Race  and  Riibsam  Sts..  (3)  Ist 
St.  from  I.ilmc8tone  St.  to  Fountain  Ave,. 
(4)  W.arder  Park  Suburb,  (5)  Yellow 
Spring  St.,  (6)  Grant  St.,  (7)  Limestone 
St.  north  to  a  point  300  ft.  south  of  Co¬ 
lumbia  Ave.,  involving  22,000  Iln.ft.  6-24  in 
vitr.  pipe  and  2700  cu.yd.  rock  excav.,  cost 
$47,590  ;  storm  sewer  In  alley  west  of 
Fountain  Ave.  from  College  to  Met'reight 
Sts.,  Involving  2945  lin.ft.  30  in.  vitr.  pli>e. 
$15,555.  O.  E.  Car,  city  mgr. 

Mleh.,  Alpha — City  having  plans  prep.-ired 
hy  S  A.  Greeley,  engr.,  64  West  Randolph 
St.,  Chicago,  for  sewerage  system  About 
$25,000 

Alleli.,  Detroit— City  soon  lets  contract 
furnishing  labor  and  material  (except  man¬ 
hole  rings,  covers  and  iron  steps)  building 
anil  finishing  complete  with  backfilling 
vitr.  crock  lateral  sewers,  crooks  varying 
from  12-18  in.  together  with  specials  an<l 
brick  manholes  alleys  No.  3062.  31  16,  31  17. 
3118.  3119,  3120,  3122,  3123,  3124.  312.5, 
3126.  3127,  cost  $47,500.  C.  W.  Ilubbell. 
city  engr, 

AA’aHli.,  CamaN — City  plans  to  build  trunk 
line  sewerage  system.  About  $27,000. 

Ore.,  .Astoria — City  plans  to  build  main 
trunk  sewerage  and  drainage  system  In 
Dist.  No.  5.  Cost  to  exceed  $10,0(>0.  G.  T. 
McCIean,  city  engr. 

Ore.,  Portland — City  plans  to  build  vitr. 
or  cement  sewers  in  Malden  Ave.,  cost, 
$3156;  East  78th  St.,  $1493;  I.4imbert  Ave.. 
$3209  ;  East  74th  75th.  76th  and  Halsey 
.Sts.,  $15,139.  G  R.  FVnk,  city  aud. 

Cal.,  Beverly  Hills — See  "Miscellaneous." 

Cal.,  Redwood  City — See  "Bridges." 

Ont..  Anrora  —  City  retained  James. 
Ix>udon  &  Hertzberg,  engrs,,  36  Toronto  St.. 
Toronto,  to  prepare  estimates  for  install¬ 
ing  vitr.  8«-wers  and  septic  tanks.  About 
$100,000 

BIDS  DKMIRED 

Conn.,  Bridgeport — Until  May  6,  by  Pav¬ 
ing  A  Sewer  Comn.,  building  1500  ft.  vitr. 
sanitary  and  storm  sewer  in  Spring  St., 
cost  $25,000;  also  5760  ft.  In  Canfield  Ave. 
J.  A.  McElroy,  city  engr. 

N,  T.,  Brooklyn — Until  May  7.  by  E. 
Riegelmann,  boro,  pres,,  Borough  Hall,  fur¬ 
nishing  all  labor  and  material  for  building 
sewers  In  Rutland  Rd.  from  Remsen  to 
Nostrand  Aves. ;  Kingston  Ave.  from  Rut¬ 
land  Rd.  to  Montgomery  St.  ;  Midwood  St. 
from  Kingston  to  Nostrand  Aves. 

Pn.,  IlnriiMbnrg — .See  "Waterworks.” 

Vd..  Baltimore — Until  May  7,  at  office  of 
City  Register,  City  Hall,  furnishing  and 
erecting  400  hp.  water  tube  holier,  also  one 
400  and  three  260  hp.  mechanical  side- 
feed  stokers  and  drivers  for  Sewage  Pump¬ 
ing  Station,  Eastern  Ave.  and  I’resident 
St  ;  advertised  in  this  Issue. 
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Clevrland — ITntil  May  14,  (change  of 
date)  l>y  Comr.  Purchases  and  Su|)plies, 
229  City  Hall  lildg.,  building  sewage  treat¬ 
ment  works  at  westerly  site.  Work 
includes  building  grit  chambers,  2-stury 
s<-ttling  tanks,  outfall  conduits.  «-tc..  and 
iiixolves  l.^.floO  lin.ft.  woo<len  piling,  SO.Odit 
cu.yd.  •■xcav.,  l.’i.ooa  cu.yd.  concr*-te,  850 
tons  steel  reinforcement,  60  tons  c.  1.  pip¬ 
ing,  etc.  K.  Hhattuck,  comr. 

O.,  Cleveland — City  receiving  bids  build¬ 
ing  Sewers  in  Hast  40th  St.  from  Central  to 
Scoville  Aves.,  involving  1330  ft.  5  ft.  brick 
sewers.  1330  ft.  6  in.  underdrain,  160,000 
ft.  B.  M.  hardwood  grillage  and  30  ft.  12 
in.  vitr.  pipe.  H.  Hoffman,  city  engr. 

MIrli.,  Niles — I'ntil  May  27,  by  city, 
building  20-48  in.  trunk  sewers.  About 
1108,000.  C.  W.  Cole.  629  .1.  M.  S.  Bldg., 
South  Bend..  Ind.,  engr. 

la.,  lies  >Ioine« — Until  May  5,  by  city, 
buililing  sewer  and  water  connections  in 
about  160  blocks.  C.  Kastburg,  city  engr. 

Neb.,  Iluniplirey — T'ntil  May  14-.  by  J.  A. 
Zavadil.  city  elk.,  building  4  mi.  sanitary 
sewer,  8-12  In.  vitr,  pipe.  About  $25,000. 
W.  !•:.  Standeven,  414  Bee  Bldg..  Omaha, 
engr. 

PRICKS  ANI»  CONT«.\CTS  AWARDED 

((^Indicates  award  of  contract) 

4)MaHH.,  iicMton — City  let  contract  build¬ 
ing  rein. -con.  sewer  in  Blackstone  St.,  in¬ 
volving  1175  ft.  4  ft.  X  4-6  in.  rein. -con. 
pilH*.  2000  cu.yd.  earth  trenching.  20  tons 
reinforcing  steel,  to  W.  Barrett,  27  Hunne- 
man  St..  Dorchester.  $43,890;  in  Tremont 
St.,  involving  125  ft.  12  and  18  in.  vitr. 
pipe,  200  cu.vd.  e.-irth  trenching,  to  V. 
Grande.  59  Hull  St..  $8224. 

N.  Y.,  New  York — H.  Bruckner,  pres. 
Bronx  Boro.,  received  bids  Apr.  22.  buililing 
sewers  and  appurtenances  in  Hhinelander 
Ave.,  etc.,  (type  A),  from  Govern  Con.str. 
Co..  Bronx.  $54,969  ;  A.  Kussiano.  $54,850  ; 
(tvpe  B)  .\nid,a  Constr,  Co..  Bronx,  $58,- 
$482  ;  C  W.  McDonald.  $62,194  Noted 
Apr.  17. 

P«..  College  Hill  (Easton  P  O.) — City 
Council  received  bids  building  28.000  ft. 
sewers  with  necessary  manholes,  flush 
tanks,  etc.,  from  H.  George  Co..  Youngs¬ 
town.  $33,000  :  Elder  &  Ferrv,  New  Castle, 
$39,000.  Noted  Apr.  3. 

4tl‘u.,  Pittsburgh — Cit.v  let  contracts  in¬ 
stalling  sewers  in  Jack.son  St.,  to  Manella 
Constr.  Co..  Pittsburgh.  1979;  Baltimore 
and  Ohio  propi-rty  and  Ethel  St.,  to  M. 
O’Herron,  1st  and  McKean  Sts..  $7247  ; 
Meth.vl  St.,  to  E.  and  P.  Diulus.  40  Bound- 
ar.v  St..  $12,095  ;  Soho  Playgrounds,  to  J. 
Bellisario,  $1958.  Noted  Apr.  17. 

★  O.,  Cleveland — City  let  contracts  to  D. 
Pfahl.  724  Guardian  Bldg.,  building  sewers 
in  I’arkgrove  Ave.  from  East  156th  to  161st 
Sts.,  $4861  ;  Hale  Ave.  and  East  147th  St. 
from  S.vlvia  Ave.  to  East  152nd  St..  $3657  ; 
Sylvia  Av<'.  from  East  140th  to  152nd  Sts.. 
$11,931;  Huntmere  Ave.  from  East  156th 
to  161st  Sts.,  $4720;  Grovewood  Ave.  from 
East  156th  to  161st  Sts.,  $4889.  A.  C 
Hattendorf.  13601  6th  Ave.,  Elitst  156th  St. 
from  Holmes  to  St.  Clair  Aves..  $3377. 
Water  &  Sewer  Impvt.  Co..  345  The  Arca*le, 
Damon  Ave.  from  East  156th  to  161.st  Sts.. 
$2936;  Corsica  Ave.  from  East  156th  to 
16l8t  Sts..  $2770.  A  Marra.  610  Park  Bldg.. 
East  140th  St.  from  St.  Clair  to  Castella 
Aves.,  $4603.  Noted  Mar.  13. 

★O.,  Cleveland — City  let  contracts  build¬ 
ing  sewers  In  Joy  St.,  involving  330  ft.  12. 
In.  pipe,  to  H.  Mahmood.  9802  Euclid  Ave., 
$735;  West  32nd  St.,  260  ft.  12  and  15  in. 
pip**,  N.  Salem,  237  Bradley  Court,  $957  ; 
9  ml.  Creek,  430  cu.yd.  class  A  concrete. 
37.000  lb.  reinforcing  steel,  460  cu.yd.  excav., 
3800  sq.ft,  brick  paving  and  30  ft,  12  in. 
pipe.  W.  1’.  Gibbons,  340  Ltader-News  Bldg.. 
$11,266;  West  21st  and  28th  Sts.  and  Hood 
-Xve.,  2780  ft.  pipe.  Brookside  Constr.  Co., 
3905  AVe.st  20th  St..  $7594  ;  Gifford  Ave.. 
1890  ft.  12  in.  pipe,  H  Hahn.  2973  Ra.st 
78th  St..  $4955  ;  West  18th  St.,  330  ft.  12 
in.  pipe.  Amata  Constr.  Co.,  343  The  Ar¬ 
cade.  $874  :  West  47th  St..  810  ft.  12  and  15 
in.  pipe,  ADoora  &  Joseph.  887  The  Arcade. 
$1591  ;  Nottingham  Rd..  2190  ft.  Nos  2-7C 
brick  sewer,  50.000  ft  plank  and  timber 
and  390  ft.  12-20  in.  pipe,  D.  Zullo,  10501 
Hudson  Ave.,  $39,593.  All  vitr,  pipe.  Noted 
Apr.  10. 

★  O.,  Cleveland — City  let  contracts  to  M. 
A.  Yahya,  3539  Independence  Rd.,  building 
sewers  in  Severn  Ave..  $2297  ;  Joseph  & 
Kalill.  1200  Bolivar  Rd..  Clyde  Ave.  from 
St.  Olga  Ave.  to  West  1st  St..  $1439;  St. 
Olga  Ave.  from  St:irkweather  to  Clyde 
Aves.,  $1945  ;  A.  J.  Galvin.  357  Lennox 
Bldg..  St.  Tichan  Ave.  from  Starkweather 
to  Clyde  Aves.,  $1978  ;  Eredericks  &  Hou- 
saine.  635  Bradley  Court.  Clarence  Ave. 
from  West  9th  to  east  end.  $5137.  Noted 
Mar.  20. 


★O.,  Cleveland — City  let  contract  build¬ 
ing  Sewer  in  East  96th  St.  from  Seminole 
to  Lowell  Aves.,  to  Aftoora  &  Joseph.  887 
The  .Arcade,  $810;  East  61st  St.  from 
Quincy  St.  to  north  end.  also  Ada  Ave. 
from  Lynn  Dr.  to  I.,akeview  Rd..  to  Ered¬ 
ericks  &  Housaine.  635  Bradley  Court,  $414 
and  $1164  re.spectively  ;  East  76th  St.  from 
WfKVdIand  Ave.  to  East  75th  St.,  to  E.  Ces.a, 
&  Son.  $2462  Baldwin  Rd.,  $2289;  St.  Clair 
Ave.  from  East  88th  to  93rd  Sts.,  to  P. 
Ciraci.  11811  Browning  Ave.,  $7016;  East 
130th  and  ISlst  St.  from  Iroquois  Ave.  to 
city  limits,  to  lannetta  Bros.,  2064  East 
125th  St..  $3830  and  $3634  respectively; 
Lowell  Ave.  from  East  96th  to  99th  Sts., 
to  W.  P.  (Jibbons,  340  Leader-News  Bldg.. 
$979;  .Adellx'rt  Rd.  from  Euclid  Ave.  to 
New  York  Central  R.R.,  to  W.  Nichols  & 
Son,  11422  Eairchlld  Ave.,  $19,008;  East 
18th  St.  from  Prospect  to  (Central  Aves., 
to  P.  W.  Graham.  1274  East  108th  St., 
$26,431.  Noted  Apr.  10. 

O.,  Cleveland — City  received  bids  build¬ 
ing  sewers  in  (a)  East  87th  St.  from  EJuclid 
to  Hough  Aves.,  (b)  Bast  174th  St.  from 
T-akeshore  Blvd.  to  Grovewood  Ave..  (c) 
Bosworth  Rd.  from  Thrush  to  Governor 
Aves..  (d)  East  36th  St.  from  Croton  Ave. 
to  point  265  ft.  south,  (e)  East  121st  St. 
from  Woodland  to  Hamlen  Aves.,  (f) 
Church  Ave.  from  West  28th  to  29th  Sts., 
from  Manson  Co..  345  The  Arcade,  (a) 
$11,848;  Amata  Constr.  Co.,  343  The  Ar¬ 
cade.  (a)  $13,171;  (d)  $812;  (f)  $2060; 
River  Constr.  Co.,  12109  Mayfield  Ril.,  (a) 
$13,235;  B.  W.  Ernst,  14011  Woodworth 
Rd.,  (b)  $13,450;  Brookside  Constr.  Co., 
3905  AVest  201h  St.,  (b)  $14,094.  (e)  $2776  ; 
P.  W.  Graham,  1274  West  108th  St.,  (b) 
$14,659;  Sprague  &  BurkhartU.  12011 
Woodland  Ave.,  (c)  $4456  ;  H.  Hahn.  2973 
Ea.st  78th  St.,  (c)  $4770  ;  (d)  $840.  (f) 
$1984  ;  A.  Marra,  915  Illuminating  Bldg., 
(c)  $5806  ;  M.  A'ahya,  3539  Indei>endence 
Ave.  6,  (a)  $825,  H.  Mahmood,  9802  Euclid 
Ave..  (e)  $2559  ;  Brookside  Constr.  Co.,  3905 
West  2nth  St.,  (e)  $2776  ;  Cairo  Bros.,  1977 
East  126th  St.,  (e)  $2863  ;  lannetta  Bros., 
206  4  East  125th  St.,  (f)  $1961.  Noted 

Apr.  17. 

O .  Toledo — Comrs.  Lucas  Co.  received 
bids  building  sewers  in  Brussels,  Berkshire, 
Barrow  and  Borden  Aves.,  Overland 
Heights,  involving  6255  ft.  8  in.  and  50  ft. 
6  in.  vitr.  pipe,  from  T.  J.  Kelly,  626  Avon¬ 
dale  Ave.,  $13,786;  Peters  Bros.,  237  Marl¬ 
on  St..  $13,997;  J.  N.  Bick,  601  Nasby 
Bldg,  $14,489.  Noted  Apr.  17. 

Mieh.,  Detroit — E.  S.  Eriechkorn,  1268-70 
Penobscot  Bldg.,  received  lowest  3  bids 
trenching,  laying  and  backfilling  complete 
lateral  sewer  system,  for  Tireman  Park 
subdivision,  involving  14,124  ft.  12-24  in. 
vitr.  pipe,  from  Walker  &  Teetarte,  Penob¬ 
scot  Bldg.,  $26,499  ;  Brooks  &  Co.  &  Adams, 
Dime  Bank  Bldg.,  $27,988  ;  Western  Constr. 
Co.,  1208  Ford  Bldg.,  $28,098.  Noted 
Apr.  24. 

Wis.,  Sheboygan — Bd.  Pub.  Wks.,  received 
bids  building  sewers  in  North  3rd  St.  from 
Bluff  to  Bell  Aves.  and  in  Geel**'  Ave.  from 
North  3rd  to  North  6th  Sts.,  from  South 
Side  Hardware  &  Plumbing  Co.,  1512  South 
12th  St.,  $11,577  ;  E.  M.  Schefflow,  North 
13th  St..  $12,423;  Olson  &  Murphy.  903 
Michigan  St.,  $12,915.  Noted  Apr.  17. 

★N’eb.,  Omaha — City  let  contract  build¬ 
ing  storm  sewer  in  31st  and  Eamam  Sts. 
along  Turner  Blvd.  southwest  to  34th  and 
Jones  Sts.,  involving  214#  ft.  45-54  in.  seg¬ 
mental  block  and  435  ft.  18  in.  vitr.  pi|>e. 
to  Hanson  &  Willadsen  Co.,  2907  Douglas 
St..  $25,788;  1153  ft.  48  in.  rein. -con.  storm 
sewer  from  13th  and  Emmet  St.,  along  rail- 
wav  right-of-way.  to  H.  P.  Donahue.  306 
Lincoln  Blvd.,  $22,543.  J.  A.  Bruce,  City 
Hall.  engr. 

Tex.,  Dallas — City  received  bids  building 
storm  sewer  in  (a)  Fairmont  St.  from 
WelllKtrn  to  Wolf  Sts.  and  Wolf  St.  from 
Fairmont  to  Maple  Sts.,  involving  1410 
lin.ft.  30-36  in.  monolithic  concrete  pipe  and 
2905  lin.ft.  15-21  in.  tile  pipe,  etc.;  (b) 
Buckner  Park  from  Carroll  Ave.  to  Worth 
St..  247  lin.ft.  72  in.  concrete  pipte  and  1 
concrete  manhole ;  (c)  Douglas  St.  Dlst., 
4  835  lin.ft.  30-60  in.  fnonolithic  concrete 
pit>e  and  7788  lin.  ft.  15-24  in.  tile  pipe, 
etc.;  (d)  Wall  St.  Dist.,  4136  lin.  ft.  30-84 
in.  monolithic  concrete  pipe  and  9321  lin. 
ft.  15-24  in.  tile  pipe,  etc.;  (e)  Oak  Cliff 
Dist..  from  Davis  and  Beckley  to  Melba 
and  M.adison  Sts.,  56  lin.ft.  66  In.  rein. -con. 
pipe.  1545  lin.ft.  15-66  in.  monolithic  con¬ 
crete  pipe  and  386  lin.ft.  15-21  in.  tile  pipe, 
etc.,  from  Klein  Bros.  Co.,  Junius  and  Wal¬ 
ton  Sts.,  (a)  $20,757,  (b)  $3125,  (c)  $73.- 
691,  (d)  $83,301,  (e>  $17,101;  Cramer  & 
Cullum.  Dallas,  (a)  $21,080,  (b)  $3785, 

(c)  $79,506  ;  F.  A.  Eldridge.  Dallas,  (a) 
$23,668  ;  McCall-Moore  Eng.  Co..  Common¬ 
wealth  Bldg.,  (a)  $25,353  ;  Dallas  Lime  & 
Gravel  Co..  1915|  Main  St.,  (b)  $2999.  (c) 
$80,347,  (e)  $19,351  ;  Standa.'-d  Eng.  A 

Constr.  Co.,  Interurban  Bldg.,  (c)  $79,698. 


★Ore..  AHtt>rlB — City  let  e-.- -np.  k,  .i, 
ing  Sewer  and  Drainage  S\  . 
to  J.  Mattson,  Astoria.  $13.v. 

★Ont.,  Orillla^City  let  c- 
sewers  in  various  streets 
Clement.  Orillia.  About  $3i*  efiii 
Mar.  20. 


various  streets."  7, 
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Bridges 

PROPOSKD  WOKK 
N.  Y.,  Albion — Town  and  \V  «tern  \v 
York  Utility  ('o.  soon  receive  Id.i.*!  hniidl" 


new  waterport  bridge  over  1 1  ilT  c'lr' h"’*' 
Creek.  About  $65.ono.  Town  '  w,ii  ' 
prlate  $30,000  toward  cost.  Addr* u’ 
Stowell.  sunerv.  '  ■  " 


N.  Y’..  CuMtleton — New  A’ork  Central  n 
R.,  tiriind  Central  Terminal,  New  Yori 


City,  had  plans  preptired,  by’  li  \v  ga 

York‘'cUy^b'uildi'ng^  mi.'‘Ve,T,' -7on"‘‘l' rid™ 


Pa..  I.pptNdale — Comrs.  Allegheny  Pe 
(Pittsburgh),  soon  let  contract  building  m 
ft.  stone  and  concrete  bridge.  5ii  ft  n-is 
with  37  ft.  arch.,  over  Sewickb  v  Creek  he 
tween  Allegheny  and  Beaver  Counties’ 
Work  Involves  150  sq.yd.  concrete  sid.  wili- 
9000  lt>s.  steel,  1250  cu.yd.  mtisonrv  iiou 
cu.yd.  earth  approach  and  fill,  and  inn  ft 
concrete  curbing.  J.  G.  Cholfont  Coj  t 
House,  engr. 

Pa.,  Reading — Berks  Co.  receives  bids  in 
June  building  Bingaman  St  viaduct  over 
Schuylkill  River  on  Railroad  St.  Work  in¬ 
cludes  tearing  down  old  iron  bridge  tmild 
ing  temporary  foot  bridge  and  demolish- 
ing  few  buildings  on  present  site,  etc  Abou* 
$1,000,000.  C.  F.  Saunders,  co.  engr 

Pa.,  Scranton — City  and  Scranton  Hv 
284  Lackawanna  Ave.,  plan  to  improve  and 
repair  Lackawanna  Ave.  bridge  About 
$20,000.  W.  Schunk.  city  engr 

Md.,  Baltimore — Baltimore  &  Ohio  Ry 
Charles  and  Baltimore  Sts.,  plans  to  build 
two  88  ft.  steel  and  concrete  tre.stles,  22  ft 
wide,  over  Key  Highway,  at  Locust  Point 
About  $20,000.  H.  A.  Lane,  ch.  engr. 

Fla.,  Waldo — Comrs.  Alachua  Co.  (Oaines- 
ville)  receive  bids  in  May  building  170  ft 
bridge  over  Santa  Fe  River  between  her. 
and  Hampton,  16  ft.  wide,  4  ft.  high.  W 
E.  Bryant,  chn.  co.  comrs. 

Minn.,  Elk  River — See  “Streets  and 

Roads.’’ 


W.vo.,  Cody — See  “Streets  and  Roads’’ 
under  Wyoming. 

Wyo.,  Kemmrrer — See  “Streets  and 
Roads”  under  Wyoming. 

Mo.,  St.  Louis — City  having  plans  pre¬ 
pared  building  1400  ft.  rein. -con.  viaduct 
over  Missouri  &  Pacific  R.R.  tracks,  at 
River  Des  Peres,  cost  $225,000.  also  one 
over  Wabash  Ry.  tracks,  at  Ilodiamont 
Ave.,  $32,000.  L.  R.  Bowen,  city  engr. 

Cal.,  Los  Angeles — See  "Miscellaneous." 

Cal.,  Redwood  City — City  plans  election 
to  vote  on  bonds  to  build  7  concrete  bridges, 
outfall  sewerage  system,  pumping  plant 
fire  house,  concrete  retaining  wall  on  Maple 
St.  and  macadam  road  leading  to  pumping 
Station.  C.  E.  Dimmick,  city  engr. 

Que.,  Cartierville — See  "Buildings" 

Que.,  Rawdon — City  Council  had  plaa* 
drawn  for  concrete  and  steel  bridge.  2(13 
ft.  long,  16  ft.  wide,  over  Burroughs  River 
I.  E.  Vallee,  Parliament  Bldg..  Quebec, 
engr. 

BIDS  DKSIREB 


Conn,,  New  Haven- — Until  May  8.  by  city, 
building  3  span,  125  ft.  rolled  steel  girder 
beam  bridge,  encased  in  concrete,  over 
West  River,  on  Washington  Ave..  50  ft. 
wide,  including  25  new  abutments  and  2 
piers,  of  local  sandstone  on  pile  and  timber 
foundation,  rein. -con.  flooring.  F.  L.  ^rd, 
city  engr. ;  advertised  in  this  issue.  Noted 
Feb.  6. 


Oa.,  Maron — Until  May  20,  by  Comrs 
Bibb  Co.  building  3  large  concrete  bridges. 

O.,  Bowling  Green — Until  May  l^-  ^ 
office  of  R.  S^.  Gillespie,  co.  aud  building 
«1)  bridge  abutment  and  retaining  wan 
for  bridge  over  Jackson  Cut-off.  Mdton 
Twp.,  cost,  $16,165;  (2)  bridge  abutment 
and  retaining  wall,  Jackson  ’INvp .  HOa 

Mlrh.,  Adrian— Until  May  10.  by  city, 
building  rein. -con.  bridge  over  Raisin  Rjver 
on  West  Maumee  St..  54  ft.  between  abut¬ 
ments,  22  ft.  from  floor  to  bed  of  stream 
N.  B.  Washburn,  comr. ;  advertised  in  this 
Issue. 

la„  Chariton — Until  May 

Superv.  Lucus  Co.,  building  one  60  x  D  i' 
pony  truss  bridge  on  concrete  abutment 
one  32  X  16  R.  I-beam  bridge  on  concur 
abutments  and  one  I-beam  bridge,  consist¬ 
ing  of  3  spans  18  x  18  ft  About  $11.95''' 
C.  W.  Eby,  co.  engr. 
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BridP's  (Continued) 

,  Marion— Until  May  15.  by  Rd. 

l.iiin  Co.,  buildinK  13  concrete  box 
and  -  concrete  slab  bridKes  .Mxiui 
‘‘  work  involves  589  cu.yd.  rein.- 
r«  ton‘<  reinforcing  steel  and  628  lin.- 
pilinp.  K-  W.  Gearheart,  co.  engr. 
'  Minn..  .Gbrrt  Lea — See  “Excavation  and 

^Mlnri.<>nif  Pralple— Until  Apr.  7.  by  E. 
If  Hiire  aud  Todd  Co.,  building  Bridge  No. 

ft  long.  20  ft.  wide:  No.  3065.  40 
o  hf'ni  20  ft.  wide.  About  JIO, 500.  A.  M. 
Gravt^.’  LtM’B  Urairie,  engr. 

K»n.,  llutchinnon — See  “Streets  and 

Ro.iJS.” 

Knn..  I.nwrenee  —  See  "Streets  and 

ii,n  Lvonn— Ttntil  May  5.  by  E.  H. 
sild'd  elk'  Rice  Co.,  building  one  90  ft. 

'tru.«s  bridge,  20  ft.  roadway  also  one 
V(t  ft  and  one  35  ft.  rein. -con.  bridges.  20 
f"  roadway.  About  $17,500.  S.  Ains¬ 
worth.  CO.  engr. 

S.  D.,  .Aberdeen — See  "Streets  and  Roads” 

•  ri,  Jerntne — Until  May  19.  by  T.  Mad- 
Hofk  state  engr.,  Phoenix,  building  bridge 
nor'Verde  River  at  Cottonwood,  near  here. 
About  $40,000.  Noted  Feb.  27. 

W*»h..  Osthlamet — Until  May  5,  by 
Comrs  Wahkiakum  Co,  building  260  ft. 
pile  and  timber  bridge  over  Birnie  Slough. 
a  Buswell,  chn. 

Oue  North  Temlskamlng — Until  May  13, 
,n-  Dominion  Government,  Ottawa.  Ont., 
building  steel  superstructure  of  bridge  over 
Ouinze  River,  Pontiac  Co.,  here,  consist- 
ine  of  2  spans,  each  75  ft  long,  2  spans 
each  237  ft.  U  in.  long.  18  ft.  6  in.  clear 
roadway  and  rein. -con.  floor.  Work  In¬ 
volves  about  500  tons  steel.  Cost,  $80,000. 
A.  Lefleur,  c/o  Dept.  Pub.  Wks..  Ottawa, 
cli.  engr. 

Qae.  St.  Croix — Until  May  12.  by  J.  Bed- 
pard  secy.  Rotbiniere  Co.,  building  con¬ 
crete  and  steel  bridge  over  Duchene  River 
between  St.  Edouard  and  St.  Emilie.  318 
ft.  long,  18  ft.  wide.  I.  E.  Vallee.  Pa^ia- 
ment  Bldg..  Quebec,  engr.  Noted  Mar.  13 
under  "Lotbiniere.” 

tjiie.,  Ste.  Marie  Monnoir — Until  May  3, 
hv  Town  Secy.,  building  concrete  and  steel 
bridge  on  St.  Louis  Rd.  I.  E.  Vallee. 
Parliament  Bldg.,  Quebec,  engr. 

Que..  St.  Valerien — Until  May  5.  by  C. 
Bouthillier.  secy,  city  council,  building  3 
concrete  and  steel  bridges.  1.  E.  Vallee, 
Parliament  Bldg.,  Quebec  engr.  Noted 
Apr.  24. 

Ont.,  Bright — Until  May  12.  by  O.  Oliver, 
building  steel  bridge  with  concrete  abut¬ 
ments  over  Horners  Creek,  40  ft.  long,  22 
ft.  wide,  for  town.  About  315,000.  E.  J. 
I're,  Woodstock,  engr. 

Ont.,  Lindsay — Until  May  8,  by  Bowman 
i  Connor,  engrs.,  31  Queen  St..  W..  Toronto, 
building  2  concrete  bridges  with  railings, 
over  Grass  River  for  Victoria  Co..  20  and 
3S  ft.  long  respectively.  About  $30,000. 


PRICES  AND  CONTRACTS  AWARDED 
(★Indicates  award  of  contract) 

Conn..  New  Haven — Cl^  received  bids 
building  bridge  over  Mill  River  on  Orange 
St.  (1)  concrete;  (2)  limestone;  (a)  70  n. 
wide,  (b)  60  ft.  wide,  to  have  two  32-ft. 
spans  and  one  36-ft.  span,  from  C.  W. 
RIakeslee  &  Sons,  68  Waverley  St.,  (la) 
DO.lSt;  (2a)  $92,902;  (lb)  $81,688;  (2b) 
$13,756:  C.  W.  Murdock.  185  Church  St., 

(la)  $95,725;  (2a)  $97,828;  (lb)  $84,629; 
(2b)  $86,732  ;  Sperry  ft  Treat  Co.,  39 
Church  St.,  (la)  $99,539  ;  (2a)  $101,687; 

(lb)  $90,469  ;  (2b)  $92,621.  Noted  Apr.  3. 

★N.  J.,  Cape  May — Comrs.  Cape  May  let 
eontract  building  concrete  bridge  over 
Creek,  to  S.  O.  Corson,  Ocean 

(^ty,  $15.36^ 


WU..  Ean  Claire— Sea 

Roads." 


"Streets  and 


,Tex..  Dallas — City  received  bids  building 
rein  -con  bridge  over  Turtle  Creek  on  Palr- 
St  .  from  Klein  Bros.  Co..  Juniun 
and  Jalton  Sts.,  $29,120;  McCall-Moore 
bng  Co,  Commonwealth  Bldg.,  $29,500;  R. 

-  South  West  Life  Bldg., 
»JMS2.  Noted  Nov.  28 

Structural  Steel 

BIDS  DESIRED 
•»..  Marlon — See  "Bridges.” 

Ont..  Bright— See  "Bridges." 


Reinforced  Concrete 

1‘KOPOSKD  WORK 

.MaNN.,  lioHton — See  "Industrial  Works.” 
Maas,,  Dorclirater  (Boston  P.  O.) — See 
"Industrial  Works." 

C'ul.,  Sun  EruiiriHro — See  "Industrial 
Works.  ’ 

BIDS  DESIRED 
<iu..  Maeon — See  “Bridges." 
la..  Chariton — See  "Bridges." 
la..  Marion — See  "Bridges." 

PRICES  AND  CONTRACTS  AW.ARDED 

(★Indicates  award  of  contract) 

★  Conn.,  South  Manrheater — See  "Indus¬ 
trial  Works.” 

★  N.  J.,  Cape  May — See  “Bridges.” 

Tex.,  Dallas — See  "Bridges.” 


Streets  and  Roads 

PROPOSED  WORK 

Maaa.,  Northampton — City  appropriated 
$75,000  bonds  to  build  permanent  roads. 

R.  I..  Providenee — City  plana  to  widen, 
pave  and  curb  North  Main  St.  from  Bene¬ 
fit  to  Grand  View  Sts.  About  $350,000. 

M.  H.  Bronsdin,  city  engr. 

N.  Y..  Albany — Bd.  Contr.  &  Supply  re¬ 
jected  bids  received  Apr.  7,  paving  Ridge¬ 
field  and  Mapleridge  Aves.  Work  will  be 
readvertised.  Noted  Apr.  17. 

N.  T.,  Mt.  Morria — Bd.  Trustees  plans  to 
expend  between  $10,000  ind  $12,000'  to  im¬ 
prove  streets.  Address  P.  P.  Conlon,  pres. 

N.  Y..  Syraruae — City  plans  to  pave 
Greenwood  I’l.  from  Clarendon  St.  to  Bris¬ 
tol  PI.  ;  Cortland  Ave.  from  Englewood  Ave. 
to  city  line;  Plum  St.  to  west  line  Ix)t  22. 
Blk.  431  ;  resurface  West  Water  St.  from 
Onondago  Creek  to  West  St.  and  West 
Payette  St.  from  Seneca  to  Geddes  Sts. ; 
also  build  sidewalks  on  7th,  North  and 
Court  Sts.  to  Lemoyne  St.  H.  C.  Allen, 
city  engr. 

N.  J..  Salem — City  plans  to  pave  East 
and  West  Bway.,  Front  and  Oak  Sts.,  Mar¬ 
ket  St.  from  Bway.  to  Grant  St..  Grant  St. 
from  Market  to  7th  Sts.,  and  Griffith  St. 
from  Market  to  4th  Sts.  ;  also  Improve  7th 
and  Walnut  Sts.,  and  Grant  Sts.  from  Hub- 
bell  to  end  of  paved  portion  of  lower  end 
5th  St.  About  $57,000. 

W.  Va.,  Berkley — Raleigh  Co.  soon  re¬ 
reives  bids  building  13  ml.  vltr.  brick  road. 
C.  Scott,  Jr.,  Beckley,  engr. 

W.  Va.,  Hinton — Summers  Co.  election 
May  3.  te  vote  on  $36,000  bonds  to  pave 
roads  In  Jumping  Branch  Dist.  Z.  V. 
Burks,  Bellpoint,  engr. 

W.  Va..  Kingwood — Preston  Co.  soon  re¬ 
ceives  bids  building  3j|  mi.  road  from  Cadell 
to  Rag  Tavern.  About  $23,386.  K  H.  Wil¬ 
helm,  Kingwood.  engr. 

W.  Va.,  Lewlsborg — Greenbrier  Co.  voted 
on  $136,000  bonds,  which  will  be  supple¬ 
mented  with  Federal  and  state  aid  funds, 
to  pave  and  grade  18  ml.  road.  12  ft.  wide, 
and  build  bridges  in  Meadow  Bluff  Dist. 
Total  cost.  $199,375.  G.  H.  Hill,  Charles¬ 
ton,  engr. 

W.  Va.,  Morgantown — Monongalia  Co.. 
Cass  Dist.,  voted  $300,000  bonds  to  build  17 
ml.  vltr.  brick  road,  24  ft.  wide.  W.  S. 
Downs.  Morgantown,  engr. 

W.  Va.,  Wayne — Wayne  Co.  soon  re¬ 
ceives  bids  building  25  mi.  road.  16  ft. 
wide,  brick,  concrete  or  bituminous.  About 
$1,150,000.  A.  Levering,  co.  engr. 

Oa.,  Americas — Sumter  Co.  voted  $500,- 
000  bonds  to  pave  roads.  Federal  Govern¬ 
ment  will  appropriate  like  amount  Noted 
Mar.  20. 

Oa.,  Camilla — City  plans  to  pave  main 
streets.  J.  B.  McCrary,  1408  3rd  Natl.  Bank 
Bldg.,  Atlanta,  engrs. 

Oa.,  Coinmbas — Muscogee  Co.  election 
July  29  to  vote  on  $740,000  bonds  to  pave 
main  roada 

Oa.,  Fltxgerald — Ben  Hill  Co.  plans 
election  to  vote  on  $350,000  bonds  to  build 
roads. 

Oa..  Orlflin— Spanlding  Co.  plana  election 
soon  to  vote  on  $420.()00  bonds  to  build 
roads.  Federal  Government  will  appropri¬ 
ate  like  amount  if  election  carries. 

Oa.,  La  Orange — Troup  Co,  plans  elec¬ 
tion  to  vote  on  $500,000  bonds  to  build 
roads. 

Oa.,  Monltiie — Coloult»  Co.  voted  1500.- 
000  bonds  to  build  about  100  mi.  roads. 


p-ederal  Government  will  appropriute 
toward  cost. 

Oa.,  Nashville— Berrien  Co.  election  May 
14  to  vote  on  $500,000  bonds  to  build  almut 
75  mi.  roads. 

Oa.,  Tifton — Tift  Co.  eU'Ction  soon  to  vote 
on  $300,000  bonds  to  build  roads. 

MIhm.,  (ireenwood — City  plans  to  pave 
and  improve  streets.  About  $40,000. 

La..  Cameron — Cameron  Parish.  Ud. 
Dists.  No.  3.  4  and  5.  will  sell  $390,000 
bonds  June  2,  to  build  highways  T  H 
Mandell,  Frank  Bldg.,  Lake  Charles,  engr. 

La..  Houma — Terrel)onne  Parish  voted 
$105,000  bonds  to  build  35  mi.  hard  sur¬ 
faced  highway  from  here  to  Assumption 
I’arish  line.  Noted  Mar.  20. 

O..  Rowling  Green — Wood  Co.  having 
plans  prepared  grading,  draining  and  pav¬ 
ing  6  ml.  County  Line  Rd  from  F’ostoria  to 
Sandusky  Co.  line.  10  ft.  wrtde.  rein  -con., 
6  in.  thick  at  sides,  8  in,  thick  In  center. 
About  $213,960.  J.  Gallier,  Bowling  Green, 
engr. 

O.,  Cleveland — City  plans  to  pave  West 
95th  St.  from  Almira  to  Maywood  Ave.s., 
involving  1600  cu.yd.  excav..  34.710  sq  ft. 

4  in.  brick  on  6  in.  concrete  base,  and  2810 
ft.  S  in.  stone  curbing;  West  44th  St.  from 
Denison  Ave.  to  south  end,  12.120  sq.ft. 

4  in.  brick  on  6  in.  concrete  ba.se.  795  ft. 

5  in.  stone  curbing ;  West  35th  St.  from 
Mapledale  to  Trowbridge  Aves..  3200  cu  yd. 
excav.,  62.000  sq.ft.  5  in.  brick  on  6  in.  con¬ 
crete  base.  4600  ft.  5  In.  stone  curbing; 
East  119th  St.  from  Kinsman  Rd.  to  Union 
Ave.,  1400  cu.yd.  excav..  33.310  sq.ft.  4  In. 
brick  on  6  In.  base,  2550  ft.  5  in.  stone 
curbing:  East  117th  St.  from  Kinsman  Rd 
to  Ely  Ave.,  1900  cu.yd.  excav.,  30,290  sq. 
ft.  4  in.  brick  on  6  in.  concrete  base.  2600 
ft,  6  in.  stone  curbing:  East  74th  St  from 
Aetna  Rd.  to  Union  Ave.,  1350  cu.yd.  excav.. 
33.070  sq.ft.  4  In.  brick  on  6  in.  concrete 
base.  2780  ft.  5  in.  stone  curbing;  East  49th 
St.  from  Cgar  to  Barkwell  Aves,  1275  cu. 
yd.  excav.,  22,930  sq.ft.  5  in.  brick  ;  Roanoke 
Ave.  from  West  30th  St  to  Broadview  Rd  , 
1890  cu.yd.  excav..  29,380  sq.ft.  4  in.  brick 
on  6  in.  base.  2600  ft.  5  in.  stone  curbing  ; 
Franklin  Ave.  from  Franklin  Circle  to  West 
65th  St..  22.100  sq.yd.  asphalt.  900  so  R. 

6  In.  concrete  base.  1000  ft.  5  in.  stone 
curbing:  Carnegie  Ave.  from  East  89th  to 
100th  Sts..  12.000  cu.yd.  excav.,  98.720  sq.ft. 
8  in.  concrete  base.  10.970  sq  yd.  asphalt 
or  3 1  wood  block,  21.000  .sq  ft.  2i  stone 
flagging.  8450  ft.  5  In.  stone  curbing;  Bes¬ 
semer  Ave.  from  East  65th  to  75th  Sts., 
8570  cu.yd.  excav..  98,400  sq.ft.  5  in.  brick 
on  6  In.  concrete  base,  5760  ft.  5  In.  stone 
curbing:  Aetna  Rd.  from  East  93rd  St.  to 
Erie  R.R..  3000  cu.yd.  excav..  30.515  sq.ft. 
5  In.  brick  on  6  In.  concrete  base.  2311  ft, 

5  In.  stone  curbing.  R.  Hoffman,  city  engr. 
O.,  Colambns — City  plans  to  grade,  curb, 

pave  and  lay  water  mains  In  2  ml.  5th  Ave. 
from  Perry  St.  to  alley  west  of  Parker  St.. 
30-32  ft.  wide,  brick  or  asphalt.  About 
$127,407.  H.  A.  Maetxel,  city  engr. 

O.,  Colambas — CItv  plans  to  pave  1200 
ft.  Franklin  Park  W.  from  Broad  St.  to 
Franklin  Park  S.,  30  ft.  wide.  Work  In¬ 
volves  2960  sq.yd.  asphalt  on  present  brick 
pavement  and  1220  cu.ft.  brick  gutters.  H. 
A.  Maetxel,  city  engr. 

O..  Colambas — Comrs.  Franklin  Co.  plan 
to  improve  3.6  ml.  Groveport  Pike.  3  2  ml. 
Refugee  Rd..  4.6  ml.  Opossum  Run  Rd..  0  75 
ml.  Durr  Rd.,  5.75  ml.  Brice  Rd.,  3,2  mi. 
James  Rd..  3.4  mi.  Columbus  and  Gahanna 
Rd..  4  ml.  Dublin  and  Worthington  Rd. 
and  5.5  ml.  Olentangy  River  Rd. 

O..  Colambas — Franklin  Co.  soon  re¬ 
ceives  bids  grading  and  paving  12$  ml. 
Oeorgevllle  Rd.,  18  ft.  wide,  waterbound 
macadam.  J.  A.  Dunn.  co.  engr. 

O..  Dayton — City  plans  to  pave  2000  ft. 
3rd  St.  from  Perry  to  St.  Clair  Sts,  Work 
Involved  13,400  sq.yd.  wood  block,  4200  lln.- 
ft.  granite  curbing  and  2000  sq  ft.  cement 
sidewalk.  F.  O.  Eichelberger,  city  engr. 

O..  St.  Bernard — City  plans  to  lower 
grade  of  Carthage  Pike  over  Miami  and 
Erie  Canal  and  resurface  with  granite. 
Work  Involves  1800  sq  vd.  granite  block  on 

6  In.  concrete  base.  400  sq.yd.  bituminous, 
520  lln.ft.  granite  curbing  (reset)  and  4000 
sq.yd.  4  In.  cement  sidewalk.  H.  A.  Nun- 
list.  309  Traction  Bldg.,  Cincinnati,  engr. 

O..  Springfield — City  plans  to  pave  802  ft. 
Spring  St.  from  High  to  Columbia  Sts,. 
45  ft.  wide,  cost  115.641;  4563  ft.  Lime¬ 
stone  St  from  Washington  to  Rice  Sts.,  45 
ft.  wide.  $104,810;  926  ft.  Limestone  St 
from  Main  St.  north.  43|  ft,  wide,  $24,280. 
O.  E3.  Carr,  city  mgr. 

D.,  Springfield — Clark  Co.  having  plans 
prepared  paving  Natl.  Rd.  from  Donnels- 
vllle  to  Miami  Co.  line  and  Dayton-Sprlng- 
fleld  Rd.  from  Springfield  to  Green  Co.  line, 
16  ft.  wide,  concrete,  brick  or  macadam. 
W.  H.  Sleverllng,  co,  engr. 
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Strnpts  and  Roada  (Continued) 

<».,  Toledo — -City  plans  to  rrade,  drain. 
«-urh  and  |>ave  130!*  ft.  Upton  Ave  from 
liorr  St,  to  Avondale  Ave..  20  ft.  wide,  in- 
volvinff  2269  cu.yd.  earth  excav.  Bids  wllf 
he  received  on  all  types  of  pavement.  Atiout 
$22,719.  H.  A.  McClure,  city  engr. 

<>.,  Toledo — Comrs.  Uucas  Co.  having 
Hurveya  made  and  plana  prepared  grrad- 
InB.  draining  and  paving  3.7f>  ml.  Arch- 
bold-WTiltehouae  Ud..  No.  132.  10  ft. 

wide;  2.96  mi.  Midway  Rd.  No.  115  from 
Toledo-\Vaus«‘on  I.  C.  H.  to  Waterville  Twp. 
line,  10  ft.  wide;  2.56  mi.  Midway  Rd.  No. 
115  from  t)bee  No.  138  to  Wnltehouae- 
S|K»ncer  Rd.  No.  117,  10  ft.  wide.  All  water- 
laiund  macadam.  C.  L<.  Rood,  co.  engr. 

MIrh.,  Itetrolt — Dept.  Pub.  Wks.  soon  re¬ 
ceives  bids  (mving  streets  with  asphaltio 
••oncrete  on  6  in.  concrete  base.  Berea  or 
Medina  curbstone,  and  alleys  with  1  course 
concrete  with  retaining  plank  sides  ;  Florida 
Ave.  from  Michigan  to  Radcllffe  Avea,  26 
ft.  wide,  cost  $56,205;  Philadelphia  Ave. 
from  Uinwood  Ave.  to  Dexter  Blvd..  26  ft. 
wide,  $35,767  ;  Tireman  Ave.  from  Kpworth 
Blvd.  to  LIvernoia  Ave.,  30  ft.  wid«“,  $26.- 
132;  12th  St.  from  Webb  to  Fenkell  Aves.. 
32  ft.  wide.  $138,375;  alleys  In  lilock 
bounded  by  Cameron,  Richmond,  Clay  and 
Kuclid  Aves.,  11-19  ft.  wide,  $8100;  3rd, 
2nd.  Pingreo  and  Blaine  Aves^  19  ft.  wide, 
$4830  ;  Klmwood,  Moran  and  Palmer  Aves., 
also  Fast  Grand  Blvd..  17  and  20  ft.  wide, 
$5460 ;  T  alley  between  Wilson,  Kipling, 
Bethune  Aves.  and  West  Grand  Blvd..  18  ft. 
wide,  $5600;  T  alley  between  Chene  St.  and 
■loa.  Campau.  Hunt  and  Charlevoix  Aves., 
20  ft  wide.  $6850  ;  alley  east  of  and  parallel 
to  McClellan  Ave.  between  Marietta  and 
Cutler  Aves.,  20  ft.  wide,  $1360;  Wilson 
and  Byron  Aves.  and  Chicago  and  Boston 
Blvds.,  20  ft.  wide,  $5140.  C.  W  Hubbell, 
city  engr. 

Midi.,  Detroit — Dept.  Pub.  Wks.  soon  re¬ 
ceives  bids  paving  with  asphaltic  concrete  on 
6  in.  concrete  base.  Berea  or  Medina  curb¬ 
ing.  Weyher  Ave.  from  McClellan  to  Penn¬ 
sylvania  Aves..  26  ft.  wide,  cost.  $9600  ; 
Walhridge  St.  from  Van  Dyke  to  Maxwell 
Aves..  26  ft.  wide.  $8700;  Sunset  PI.  from 
Woodward  Ave.  to  John  R.  St.,  24  ft.  wide, 
$10,110;  Brandon  Ave.  from  Junction  to 
Campbell  Aves.,  26  ft.  wide,  $8232  ;  Sargent 
St.  from  Klmwood  to  Moran  Sts..  20  ft. 
wide.  $7800 ;  Fremont  PI.  from  Klmwood 
to  Kllery  Sts.,  20  ft.  wide.  $13,050  ;  Colllng- 
wood  Ave.  from  12th  St.  to  westerly  ter¬ 
minus.  26  ft.  wide,  $17,719;  Pittsburgh  Ave. 
from  Gilbert  St.  to  Martin  Ave.,  26  ft. 
wide,  $17,212;  Casgrain  Ave.  from  Army 
St.  to  Desmond  PI..  26  ft.  wide,  $28,750  ; 
also  alley  between  Larchmont  St..  Flrwood. 
Sc-otten  and  Tirman  Aves.,  20  ft.  wide,  1 
course  concrete,  $6360 ;  T  alley  in  block 
hounded  by  Chene  St.,  Joseph  Campau  Ave., 
Antletam  and  Chestnut  Sts.,  15  and  20 
ft.  wide.  1  course  concrete.  $7010.  C.  W. 
Hubbell,  city  engr. 

.Midi.,  Detroit — Dept.  Pub.  Wks.  soon 
lets  contract  paving  on  6  In.  concrete  base. 
Berea  or  Medina  curbing,  (a)  Distel  Ave. 
from  Fort  to  Olivet  Sts..  26  ft.  wide,  in¬ 
volving  2162  sq.yd.  asphaltic  concrete.  1425 
lin.ft,  curbstone,  941  cu.yd.  excav.,  35  cu. 
yd.  concrete  under  curbing,  99  lin.ft.  re¬ 
taining  stone; 

(b)  Gartner  Ave.  from  Beard  to  I.Awn- 
dale  Aves..  26  ft.  wide.  12.588  sq.yd.  as¬ 
phaltic  concrete.  8083  lin.ft.  curbstone,  6696 
cu.yd.  excav.,  234  cu.yd.  concrete  under 
curbing.  724  lin.ft.  retaining  stone; 

(c)  Harper  Ave.  from  Hurlburt  to  Mont¬ 
clair  Aves..  40  ft.  wide  less  18  ft.  track 
sp.'ice,  4167  sq.yd.  asphaltic  concrete.  3003 
lin.ft.  curbstone.  3584  cu.yd.  excav..  155  cu. 
yd  concrete  under  curbing.  412  lin.ft.  re- 
t.aining  stone.  3334  ft.  3  x  12  in.  retaining 
plank  * 

<d)  Senator  Ave.  from  Beard  to  I.awn- 
dale  Aves..  26  ft  wide.  12.331  sq.yd.  as¬ 
phaltic  concrete.  7643  lin  ft.  curbstone.  6511 
cu.yd.  excav..  231  cu.yd.  concrete  under 
curbing,  666  lin.ft.  retaining  stone  ; 

(e)  Alley  No.  985.  18  ft.  wide,  1830  sq.yd. 
1  course  concrete.  569  cu.yd.  excav.,  1725 
ft.  2  X  6  in.  retaining  plank; 

(f)  Alley  No.  986.  20  ft.  wide.  1606  sq  yd. 
1  course  concrete.  611  cu.yd.  excav.,  1425 
ft.  2  X  6  in.  retaining  plank  ; 

(g)  .\lley  No.  987.  20  ft.  wide.  1650  »q  yd. 
1  course  concrete.  13  lin.ft.  curbstone.  670 
cu.yd.  excav.,  1  cu.yd.  concrete  under  curb¬ 
ing.  27  lin.ft.  retaining  stone.  1136  ft.  2  x 
6  in.  retaining  plank  ; 

(h)  Alley  No.  988,  20  ft.  wide.  1418  sq. 
yd  1  course  concrete.  569  cu.yd.  excav.,  56 
lin  ft.  retaining  stone,  1260  ft.  2  x  6  in. 
retaining  plank ; 

(I)  Alley  No.  989.  20  ft.  wide.  578  sq.yd. 
1  course  concrete.  192  cu.yd.  excav.,  27  lln. 
ft  retaining  stone.  417  ft.  3  x  6  In.  retain¬ 
ing  plank  ; 


(j)  Alley  No.  990.  20  ft.  wide,  1697  sq.yd. 

1  course  concrete,  698  cu.yd.  excav.,  1508 
ft.  2  X  6  in.  retaining  plank.  C.  W.  Hub¬ 
bell,  city  engr. 

III.,  .Moline — rity  having  plans  prepared 
paving  16th  St.  from  23rd  to  29th  Avea  ; 
14th  St.  from  28th  to  34th  Aves.  ;  26th  Aye. 
from  15th  to  16th  Sts.  ;  28th  and  29th  Aves. 
from  14th  to  16th  Sts.  About  $80,756.  L. 
Payton,  city  engr. 

III.,  Moline — City  l>lans  to  pave  24th  Ave. 
from  16th  to  18th  Sts.  A  ;  18th  St,  from  23rd 
to  24th  Aves.;  18th  St.  A.  from  23rd  to 
26th  Aves. ;  48th  St  from  2nd  to  6th  Aves. ; 
also  build  watermains  in  27th  Ave.  from 
4th  to  7th  Sts.  Ij.  Payton,  city  engr. 

la..  Cherokee — Bd.  Control  of  State  Insti¬ 
tutions,  Capitol.  Des  Moines,  soon  receives 
bids  paving  1|  mi.  road  bordering  Iowa 
Hospital  for  Insane,  here,  18  ft.  wide, 
concrete,  monolithic  brick  or  asphaltic  con¬ 
crete.  F.  H.  Mann,  Ame.s,  constr.  engr. 

la.,  Connell  Bluffs — Bd.  Control  of  State 
Institutions.  Capitol,  Des  Moines,  soon 
receives  bids  paving  1  mi.  road  bordering 
Iowa  State  School  for  De.af.  here,  18  ft. 
wide,  concrete,  asphaltic  concrete  or  mono¬ 
lithic  brick.  About  $26,000.  F.  H.  Mann. 
Ames,  constr.  engr. 

Minn.,  KIk  River — Comrs.  Sherburne  Co. 
plan  to  pave  and  build  bridges  on  10  mi. 
road,  18  ft.  wide.  Involving  106,000  sq.yd. 
paving  and  50.000  cu.yd.  excav.  About 
$250,000.  P.  W.  Nickerson,  Blk  River, 
engr. 

Minn.,  Fairmont — Comrs.  Martin  Co.  plan 
to  grade  and  gravel  17  mi.  road,  24  ft.  wide, 
involving  20.000  cu.yd.  gravel  surfacing  and 
90.000  cu  yd.  excav.  About  $100,000.  G. 
A.  Taber,  Fairmont,  engr. 

Minn.,  Faribault — Comrs.  Rice  Co.  plan 
to  pave  17  mi.  roatk  16  ft.  wide,  involving 
175.000  cu  yd.  paving  and  80,000  cu.yd. 
excav.  Abotit  $400,000.  W.  P.  Chapman, 
Faribault,  engr. 

Minn.,  Glenwood — Comrs.  Pope  Co.  plan 
to  grade  and  gntvel  32  mi.  road,  24  ft. 
wide,  involving  38,000  cu.yd.  gravel  surfac¬ 
ing  and  180,000  cu.yd.  excav.  About  $160,- 
000.  h.  Martin,  Glenwood,  engr. 

Minn.,  Henderson — Comrs.  Sibley  Co. 

?(lan  to  grade  and  gravel  20  mi.  road,  24 
t.  wide,  involving  24,000  cu.yd.  gravel  sur¬ 
facing  and  120.000  cu.yd.  excav.  About 
$100,000.  S.  F.  Nullen,  Gaylord,  engr. 

Minn.,  Ia>ng  Prairie — Comrs.  Todd  Co. 
plan  to  grade  and  gravel  30  mi.  road.  24 
ft.  wide.  Involving  36,000  .cu.yd.  gravel  sur¬ 
facing  and  180,000  cu.yd.  excav.  About 
$160,000.  A.  M.  Graves,  Long  Prairie,  engr. 

Minn.,  Morris — Comrs.  Stevens  Co.  plan  to 
pave  10  ml.  road,  18  ft.  wide,  involving 
105,000  cu.yd.  paving  .and  60,000  cu.yd. 
excav.  Alwut  $260,000.  W.  A.  Hunt, 
Morris,  engr. 

Minn.,  Morris — Comrs.  Stevens  Co.  plan 
to  grade  and  gravel  30  mi.  road.  24  ft. 
wide,  involving  36.000  cu.yd.  gravel  sur¬ 
facing  and  180.000  cu.yd.  earth  excav. 
About  $150,000.  W.  A.  Hunt.  Morris,  engr. 

Minn.,  New  Ulm — City  soon  lets  contract 
for  4600  lin.ft.  concrete  curb  and  gutter  on 
Franklin  St.  from  Center  to  6th  Sts.  S. 
and  5th  St.,  S.  from  Wa.«hlngton  to  Frank¬ 
lin  Sts.  W.  P.  Backer,  city  elk. 

Minn.,  Olivia — Comrs.  Renville  Co.  plan 
to  pave  8  mi.  road.  18  ft.  wide.  Involving 
84.000  cu.yd.  paving  and  40,000  cu.yd.  excav. 
About  $200,000.  F.  M.  Shepard.  Olivia, 
engr. 

Minn.,  Pipestone — Comrs.  Pipestone  Co. 
plan  to  gravel  surface  42  ml.  ro.ad.  24  ft. 
wide,  involving  50.000  cu.yd.  graveling. 
About  $100,000.  E.  Keeler,  Pi|)e8lone.  engr. 

Minn.,  Princeton — Comrs.  Millelacs  Co. 
plan  to  gr.axle  and  gravel  19  mi.  road,  in¬ 
volving  20,000  cu.yd.  gravel  surfacing  and 
100,000  cu.yd.  excav.  About  $90,000.  A. 
W.  Lenard.  Millelacs,  engr. 

Minn.,  Red  Lake  Falls — Comrs.  Red  T.,ake 
Co.  plan  to  issue  $25,000  bonds  to  hard  sur¬ 
face  10  ml.  Jefferson  Highway  between 
here  and  Terrebonne. 

Minn.,  RedwocMl  Fails — Comrs.  Redwood 
Co.  plan  to  Improve  20  ml.  road.  24  ft.  wijje. 
involving  24,000  cu.yd.  gravel  surfacing, 
cost,  $60  000  ;  6  mi.  road.  16  ft.  wide,  63.- 
000  sq.yd.  paving  and  18.000  cu.yd.  earth 
excav.,  $140,000  H.  Nyron,  Redwood 
Falls,  engr. 

Minn.,  Slayton — Comrs.  Murray  Co.  plan 
to  grade  and  gravel  16  ml.  road  24  ft. 
wide.  Involving  19.000  cu.yd.  gravel  surfac¬ 
ing  and  110.000  cu.yd.  excav.  About  $80.- 
000.  G.  L.  Minder,  Slayton,  engr. 

Minn.,  Sleepy  Eye — Town  rejected  bid 
received  Apr.  12.  building  51  ml.  road  and 
culverts  In  Home  Twp.  Work  will  be  re- 
advertised.  Noted  Apr.  3. 


Minn.,  Windom— Comrs.  Cotto-iwnnrt  c 
soon  let  contract  building  iv  mi  , 

Aid  Project  No.  43.  State  V "  v  '*•''^1 
Involving  120,121  cu.yd.  excav.  a, i, 
and  hauling  21,000  cu.yd.  gr.tv,  ' 
material.  About  $300,000  i>  p 
Windom,  engr. 

Minn.,  Worthington — Comrs  c 

plan  to  grade  and  gravel  21  mi  roui  ", 
ft.  wide.  Involving  29,000  cu  v.l  ivel 
facing  and  150.000  cu.yd  xi-  .i  w 
$120,000.  R.  J.  Boomer,  Wonh>n,,Pon,  VnT 

N.  D.,  Grand  Forks — City  nliii,,  m  > 

1  mi.  4th.  6th  and  6th  Sts.  from  Vhev.nn* 

to  Griggs  Aves.,  concrete.  O.  A  linlL 
city  engr.  ' 

Wyoinlng— State  Highway  Comn  ,  Ph,-v 
enne,  plans  to  build  roads  and  bridreJ  in 
followmg  counties;  " 

Albany  Co.,  10.75  mi.  .Sect  l,  earth  and 
gravel  and  26.87  mi.  Sect.  2.  grav!  1  i 
mIe-North  Park  Rd..  cost  $11  ’m.^  -in,!  "t'i* 
887  respectively.  Albany  and  •'ailion  I'olm' 

Lincoln  Co.,  6.23  mi.  Sect.  1,  6  5', 

Sect  2,  and  4.18  ml.  Sect.  3,  Cokeville-S- ir 
Valley  Rd..  earth.  $13,428,  I:n.nn4 
$19,998  re-spectively ;  4.12  mi  Se,  t  i 

gravel,  and  9.17  mi.  Sect  2.  earth  Rie 
Piney  Rd.,  $8125  and  $30,968  respeotivelv 
Wilson-Moran  Rd.  and  timber  brjOeeV 
$24,310.  ^ 

Natrona  Co.,  5.5  ml.,  bitulitliic  concrete 

2  ml.  sand  clay  and  35.22  mi.  earth,  Casi>.  r- 
Salt  Creek  Rd.,  •$219,735. 

Niobrara  Co..  6.76  ml.  Sect.  1  and  ii  >: 
ml.  Sect.  2.  Hat  Creek-Warren  Rd ,  earth 
$10,000  and  $20,227  respectively. 

Park  Co..  Cody-Meeteetse  Rd  .  Includlnr 
rein. -con.  or  I  beam  bridge.  $8564  ;  1  2  mi 
Wheat-Ijaramle  Rd.,  earth,  $4100. 

Sheridan  Co..  8.02  mi.  Sheridan-Rig  Horn 
Kd.,  concrete  or  asphaltic  gravel.  $160, sun 

Sweetwater  Co..  14  ml.  Kden  Valiev  IM 
earth.  $15,987  ;  7.5  ml.  Spring  Canvoh  Rd 
earth,  $7689. 

lllnta  Co..  1.6  mi.  Carter-I.vman  Rd 
earth,  $2242 ;  3.83  ml.  Ft.  B’ridger-I'ri>- 
Rd.,  earth,  $5896.  Noted  Jan.  16. 

Mont..  Big  Timber — Comrs.  Sweet  Crass 
Co.  plan  to  grade  6  mi.  Big  Timber-Har- 
lowton  Rd.  and  10  mi.  Glasston-Hig  Tim¬ 
ber  Rd..  $15,500  and  $27,000  re.sp<'ctivelv 
P.  D.  Pratt,  Helena,  state  highway  engr 
Noted  Apr.  3. 

Klont.,  Butte — Silver  Bow  Co.  election  in 
July  to  vote  on  $300,000  bonds  to  build  roads 
Federal  Government  will  be  asked  to  aii- 
propriate  like  amount.  P.  D.  Pratt.  Helen.a 
state  highway  engr. 

Mont.,  Glendive — Dawson  Co.  election  in 
July  to  vote  on  $126,000  bonds  to  tniild 
roads.  Federal  Government  will  he  a.sked 
to  appropriate  like  amount.  P.  D  Pratt 
Helena,  state  highway  engr. 

Mont..  Helena — City  plans  to  pave  6th 
Ave.  from  Allen  St.  to  Montana  .\ve..  con¬ 
crete,  20  ft.  wide.  About  $25,000.  J 
Mclvcod,  city  engr. 

5tont.,  Ridne.v — Richland  Co  election  in 
July  to  vote  on  $125,000  bonds  to  build 
roads.  Federal  Government  will  be  askid 
to  appropriate  like  amount.  P.  D.  Prati. 
Helena,  state  highway  engr. 

Mo..  St.  I.ouU — City  plans  to  widen  3  mi 
12th  St.  from  Washington  to  Forrisant 
Aves.,  from  60  to  80  ft.  wide.  H.  Bar¬ 
tholomew.  6408  Maple  Ave.,  engr. 

Mo.,  St.  LouIh — City  plana  to  widen  1  mi 
Washington  Ave.  from  Jefferson  to  Grand 
Aves.,  from  60  to  80  ft.  wide.  About  $568,- 
000.  W.  W.  Homer,  city  engr. 

Tex.,  Fairfleld — Comrs.  Freestone  Go 
soon  receive  bids  grading,  macadamizing 
and  building  rein. -con.  bridges  and  culverts 
on  2.79  ml.  Highway  No.  7,  Including  road 
up  to  precinct  line  of  county.  60  ft.  wide. 
About  $40,600.  Work  involves  16  acres 
clearing  and  grubbing,  2.79  mi.  macadam 
and  gravel  surfacing.  262  cu.yd.  rein^-^n 
and  18,316  cu.yd.  earth  excav.  T.  K  Him- 
man,  c,'o  Bryant  &  Huffman.  Littleneld 
Bldg.,  Austin,  engr. 

Idaho,  Idaho  Falls— City  election  May  9. 
to  vo^  on  $58,000  bonds  to  p.ave  streets. 
G.  B.  Riches,  city  elk. 

Arlsona — State  and  Federal  Government 
plan  to  pave  7  ml.  road  from  Tempe  to 
Mesa.  About  $207,000.  T.  Maddock. 
Phoenix,  state  engr. 

Oregon— State  Highway  Comn..  Salem, 
plans  to  build  highway  from  Lakeview  to 
IGamath  Palls.  W.  L.  Thompson,  comr. 

Ore..  Cottage  Grove — City  plans  to  im¬ 
prove  12th  St.  from  Madison  to  Main  • 
Quincy  Ave.  from  Ist  to  6th  Sts.  and  •I*'”'*''' 
son  Ave.  from  10th  St.  east  to  end  of 
avenue.  O.  L.  Nichols,  engr. 
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stmt.'  !ind  Hoad.s  (Continued) 


Orr.. 

iiaVintT 

lio.flc" 

Ori- 


iirllx — City  having  plans  prepared 
various  etr»>ets.  Cost  to  exceed 


Hillsboro — City  plans  to  improve 
ith.  West  Maple  and  6th  Sts.  K.  , 
McC'orm’ick.  city  recorder. 

Ore  rnidleton — Umatilla  Co.  applied  to 
Stale  IliKhway  Comn..  Salem,  for  aid  to 
«miplete  Wild  Horse  ltd.  from  Kastiund  to 
Washington  state  line,  also  build  hardsur- 
f  V  road  from  Keith  west  to  Morrow  Co. 


line. 

Ore..  I’llot  Kock — City  plans  to  plat  John 
W  Klter  land  northeast  of  here  on  IVn- 
dleton  ltd.  for  new  addition  to  city. 

Orr  Seaside — ('Ity  plans  to  ptive  and 

improve  streets.  10.  S.  Abbott,  city  and. 

t’al.,  Beverly  Hills — See  "Miscellaneous." 

<sl.,  Kl  Centro — Comrs.  Imperial  Co. 
Tecom’meiided  paving  40  ml.  road  from 
Niland  to  Calexico,  via  Callpatria.  Braw- 
iey  Lockwood,  Imperial,  Kf  Centro  and 
Heber :  -0  ml.  road  from  Mt.  Signal  near 
Calexico  to  Bond’s  Corner;  12  ml.  road 
from  101  Centro  to  Holtvllle  and  eastward  ; 
'’U  mi.  cross  road  east  and  west  al>out  7 
ml  north  of  here;  15  ml.  cross  road  east 
and  west  on  Brawley  ltd.  ;  1 5  ml.  road 
west  of  Holtvllle  to  connect  easterly  ends 
of  above  cross  roads.  O.  R.  Wade.  Braw¬ 
ley,  CO.  highway  engr. 

Cal.,  Los  Angeles — See  “Miscellaneous.” 


Csl.  Manteca — City  plans  to  pave  2  ml. 
Yo8>m’lte  Ave.  and  Hogan  Rd.,  30  ft.  wide, 
iisphaltic  macadam  6  in.  thick.  About  $31,- 
500.  Noted  Apr.  10. 


fill.,  Modesto — City  plans  to  pave  and 
lurb  3  blocks  Stanislaus  St.,  concrete. 
About  $15,000. 


Cal.,  Redwood  City — See  "Bridges.” 

CsL,  Visalia — Comrs.  Tulare  Co.  plan  to 
build  10  mi.  mountain  road  from  forks  on 
Tule  River  east  of  Porterville  to  Camp  Nel- 
$m.  L.  Moye,  co.  surv. 

N.  S.,  Wolfville — City  voted  $25,000  bonds 
to  pave  and  Improve  street*. 

f)ue.,  St.  Edouard  dr  Frampton — F.  E. 
Boutin,  secy,  municipal  council,  soon  lets 
contract  building  7  ml.  gravel  road  between 
Prampton  and  St.  Malachle.  About  $30,- 
000.  O.  Henry,  Parliament  Bldg.,  Quebec, 
engr. 

tint.,  Rridgeburg — Comrs.  W’elland  Co 
((Welland)  plan  to  build  1  ml.  experimental 
concrete  highway  on  Garrison  Rd.  Suc¬ 
cess  or  failure  of  experiment  to  determine 
expenditure  of  $100,000  ultimately  on  Oar- 
rinon  Rd. 

tint.,  faynga — Dept.  Highways.  Parlla- 
i,ent  Bldg.,  Toronto,  plans  to  build  road 
inom  Wentworth  Co.  to  Jarvis  and  2  ml. 
road  on  Indian  line  from  Nelles  Corners  to 
Fishervllle  Side  Rd.  About  $100,000. 

tint.,  ilanvilton — City  having  plans  pre- 
Iiared  paving  Balmoral,  Beechwood,  East 
Bend  and  Hilda  Sts.  About  143,000.  E.  R. 
Oray,  City  Hall,  engr. 

Onf.,  iMHiigton — City  plans  to  build  4 
mi.  road.  About  $40,000.  E.  A.  James.  57 
Adelaide  St.  E.,  Toronto,  engr. 

tbit..  Mitnini — City  Instructed  James, 
Loudon  &  Hertzberg,  engrs.,  86  Toronto  St.. 
Toronto,  to  make  surveys,  prepare  plans 
and  receive  bids  for  paving  streets  with 
bituminous  concrete.  About  $75,000. 

tint.,  WllliamMtown— Glengarry  Co.  plans 
to  expend  $150,000  to  Improve  roads  and 
bufld  culverts  during  191#  J.  Watson, 
Willi.amstown,  elk. 


Bins  DESIRED 


Ma«».,  Plttsfleld— Until  May  10,  by  Bd. 
I*ub.  Wks.,  building  appurtenances  and  pav¬ 
ing  South  and  West  Hou.satonic  Sts.  and 
Pecks  Rd.  A.  B.  Farnham,  city  engr. ;  ad¬ 
vertised  in  this  issue. 

New  York — Until  May  15,  by  State  High¬ 
way  Comn.,  65  Lancaster  St.,  Albany,  com¬ 
pleting  highways  In  following  counties; 
Cattaraugus  Co.,  3  highways,  6.88  ml., 
4  73  mi.  and  2.17;  Chautauqua  Co.,  3.90 
mi.;  Delaware  Co.,  6.51  ml.;  Erie  Co..  5.19 
ml.;  Montgomery  Co.,  2  highways,  2.49 
mi.  and  1.61  ml. ;  Nassau  Co.,  3  highways, 
4  98  ml.,  3.09  ml.  and  3.38  ml. ;  Niagara  Co.. 
<  i9  ml.;  Onondaga  Co.,  5.55  ml.;  Orange 
•  <>.  9.18  ml.;  TTIster  Co.,  3.17  ml.;  Wayne 
to.,  3.97 ;  building  highways  in  Onondaga 
t  o,.  3.94  ml. ;  Rensselaer  Co..  3.80  ml. :  also 
repairing  highways  In  Columbia,  Llvlngs- 
bin,  Montgomery,  Niagara,  Orange.  SL 
i,awu-nce,  Steuben,  and  Westchester  <^oun- 
le.i  F,  K.  Oreene,  comr. ;  advertised  in 
this  issue. 

,N'.  Y..  Brooklyn — Until  May  7.  by  E. 
Biegelmann,  boro,  pres..  Borough  Hall, 
regulating,  curbing,  grading  and  laying 
sidewalks  on  Atkins  Ave.  from  New  Lots  to 
ftegeman  Aves. ;  also  regulating  and  re- 
laving  with  permanent  asobalt  pax’ement 


on  6  in.  concrete  foundation,  Bayard  St. 
from  Manhattan  to  (iraham  Aves.  ;  t'onway 
SI.  from  Bway.  to  Bushwick  .Ave.;  Graves¬ 
end  Ave.  from  .Ave.  T  to  tJravesend  Neck 
Rd.  ;  Humboldt  St.  from  Stagg  to  .Meserole 
Sts.  ;  North  6th  St.  from  Berry  St.  to  Bed¬ 
ford  Ave.  ;  Sackman  St.  from  Newport  St. 
to  l»tt  Ave.  ;  12th  St.  from  7th  to  8th 
Aves.  ;  40th  Si.  from  3rd  to  4lh  .Aves.  ; 
Ityerson  St.  from  Me  Kalk  to  Lafayette 
Aves.;  West  1st  St.  from  364  ft.  north  of 
West  Ave.  to  West  .Ave.  ;  .New  York  Ave. 
from  Clarendon  ltd.  to  Newkirk  ,Ave.  ;  with 
permanent  grade  1  granite  pavement.  Beard 
St.  from  Conover  to  Van  Brunt  Sts.  ;  Cly- 
mer  St.  from  Kent  to  Wythe  Aves.  ;  Con¬ 
gress  St.  from  East  River  to  Columbia  St.  ; 
Conover  St.  from  Hamilton  Ave.  to  India 
wharf ;  Douglass  St.  from  Bond  St.  to 
tlowanus  Canal  ;  59th  St.  from  2nd  to  3rd 
Aves. 

N.  Y.,  ColioeH — ITntll  May  8.  hy  city,  ptiv- 
ing  Manor  Ave.  from  intersection  Reservoir 
St.  to  city  line,  brick,  bitulithic,  wmerete. 
tarvia.  nr  bituminous.  E,  M.  Hebert,  secy.; 
advertised  in  this  issue. 

N.  y..  New  York — Until  May  5,  by  C. 

B.  J.  Snyder,  supt.  Bd.  P)duc.,  Munleipal 
Bldg.,  grading,  paving,  draining,  etc.,  play¬ 
ground  adjoining  I’.  S.  74,  220  East  63rd  St. 

N.  Y..  New  York — TTnIil  May  9.  hy  F.  L 
Dowling,  pres.  Manhattan  Boro.,  Municipal 
Bldg.,  regulating  and  repaving  with  sheet 
asphalt  on  concrete  foundation.  William  St. 
from  Pearl  to  Fulton  Sts.  ;  7th  Ave.  from 
curb  to  rail,  south  line  42nd  St.  to  123  ft. 
north  of  north  curb  42nd  St.  ;  59th  St. 
from  6th  to  8th  Aves.  ;  Amsterdam  Ave. 
from  90th  to  lOOth  Sts.;  120th  St.  from 
180  ft.  more  or  less  we.«t  of  ca.st  river  to 
Ist  Ave. 

N.  Y.,  Oneonta — Until  May  12,  by  Bd 
Pub.  Wks.  at  office,  of  S.  H.  Close,  elk  .  pav¬ 
ing  Maple  St.  from  Main  to  south  line 
Centre  St. ;  Maple  St.  from  south  line  Cen¬ 
ter  St.  to  Normal  School  grounds ;  Elm  Stt. 
from  Main  to  Cedar  Sts.,  and  Spruce  St. 
from  Elm  to  Maple  Sts.,  bituminous;  ad¬ 
vertised  in  this  issue 

N,  Y.,  Poughkeepsie— ITntll  May  8,  hy  Bd. 
Pub  Wks..  Postman  Park  Mansion,  furnish¬ 
ing  and  applying  asphaltic  oil  40-50%  to 
300,000  sq.yd.  earth  and  macadam  streets 
during  1919.  Price  to  be  per  sq.yd.  treate*!. 
E.  W.  Sylvester,  supt. ;  advertised  in  this 
issue. 

N.  Y.,  Rome — Until  May  7,  by  Bd.  Pub. 
Wks.  paving  North  George  St.  between  Lin¬ 
den  and  Sycamore  Sts. ;  Embargo  St.  be¬ 
tween  James  and  Robert  Sts.  and  North 
Jay  .St,  between  Embargo  and  Elm  St.s.. 
bitulithic,  brick  and  asphalt.  About  $16,- 
500.  J.  L.  Plunkett,  city  engr. 

N.  Y.,  S.  I.,  St.  George — Until  May  6,  by 

C.  D.  Van  Name,  pres.  Richmond  Boro  , 
regulating  and  repaving  with  bituminous 
concrete  on  present  maeddam  foundation. 
Seaside  Blvd.  from  Sea  Ave.,  to  about  2000 
ft.  south  of  Sand  Lane. 

New  Jersey — Until  May  14.  hy  State 
Highway  Comn.,  Broad  St..  Bank  Bldg.. 
Trenton,  building  State  Highway  Route 
No.  4,  Sect.  lA,  Monmouth  Co..  Involving 
1400  sq.yd.  concrete  surface:  State  High¬ 
way  Route  No.  3,  Da  Costa-Hammonton 
Sect.,  Atlantic  Co.,  Involving  46,658  sq.yd. 
concrete  surface.  A.  L.  Grover,  ch.  elk. 

N.  J.,  Trenton — ^Untll  May  9,  hy  city, 
paving  30,262  sq.yd,  Hamilton,  Market, 
T.afayette,  Calhoun.  Greenwood,  Ferry  and 
Laclede  Sts.,  asphalt  on  6  In.  concrete  base, 
also  resurfacing  Greenwood  Ave.,  and 
Montgomery  St.,  asphalt  on  present  base. 
About  $106,000.  Work  Involves  2500  sq.yd. 
concrete  gutter  and  2500  sq.yd.  asphalt 
gutter.  A.  Swan,  Jr,  506  Riverside  Ave., 
engr. 

N.  4.,  Union — Until  May  5,  by  Town 
Council,  improving  Hudson  and  Palisade 
Aves.,  cost,  $10,000  each.  Noted  July  18. 

Pa..  Bellvne— (Pittsburgh  P.  O.) — Until 
May  6.  by  J.  M.  SlmeraL  boro,  clk.,  suh- 
gradlng  and  paving  West  Rlvervlew  Ave. 
from  Roosevelt  Ave.  to  Gallegher  St.  Work 
Involves  2270  sq.yd.  vltr.  brick  and  626 
cu.yd.  earth  excav.  McBride  Surveying  A 
Eng.  Co..  331  4th  Ave.,  Pittsburgh,  engrs. 

Pa..  F.brnsbnrg — TTptil  May  9,  by  Superv. 
East  Carroll  Twp.,  c/o  Cambria  Co.  Con¬ 
troller,  reconstructing  7  ml.  and  162  ft 
filom  Patton  Ito  CarroRtown  and  from 
Bradley  Junction  to  1  ml.  south  of  Carroll- 
town,  18  ft.  roadway  of  vltr.  brick  block 
on  concrete  base  and  curb.  O.  P.  Thomas. 
Leader  Bldg.,  Johnstown,  engr. ;  advertised 
in  this  Issue. 

Pa.,  Ebensbarg — Until  May  2.  by  Superv. 
Richland  'Twp..  c/o  Controller  Cambria  Co., 
rebuilding  2.65  ml.  Gelstown-Elton  Rd.. 
Richland  Twp.,  vltr.  brick  or  2  course 
rein. -con.,  on  combination  concrete  baftr. 
Noted  Apr.  10. 


I'a..  Khrmtltiiric— -I 'iitil  May  5.  by  Superv. 
Summerhill  Twp..  c.  o  Controller  Cambria 
Co.,  relniilding  1.06  mi.  road  leading  from 
Beaverdale  to  Wilmore.  Summer  Hill  Twji  . 
vitr.  tire  clay  or  shale  liriek  on  combination 
concrete  base. 

Pa.,  KbeiiHburg — lentil  May  5.  by  Suiierv. 
lx)wer  Yoder.  Twp.,  c  o.  Controller  Cambeia 
Co.,  rebuilding  1.82  mi.  road  leading  from 
city  line  of  Johnstown  and  D  St.,  to  town¬ 
ship  line  of  Upi>*‘r  Yoder  Twp..  vitr.  tire 
clay  or  shale  brick  on  combination  con¬ 
crete  base. 

Pa.,  liarriabnrg — See  "Waterworks." 

P*.,  l.<»>ban€»n— Until  May  15,  by  D.  M. 
Sban>,  city  elk.,  paving  1600  sq.yd.  Cum¬ 
berland  St.  from  4th  to  5th  Sts.,  4600  8<i.yd. 
from  9fh  St.  to  Pennsylvania  R.  R.  and 
9000  s<|.yd.  from  Pennsylvania  R.R.  to  16th 
St.,  also  16.700  sq.yd.  Chestnut  St.  from 
4th  to  12th  Sts.  -Alternate  bids  on  w<«>d 
block,  vitr.  brick,  cement  concrete,  as¬ 
phaltic  concrete  and  sheet  asphalt.  P.  A. 
Volcker,  city  engr. ;  advertised  in  this  Issue. 

P».,  Mt.  I.rbanon — (I’ittsburgh  P.  O.) — 
Until  M.ay  6,  by  Bd.  Comrs.  Mt.  Lebanon 
Twp.,  Allegheny  Co..  Pittsburgh,  rehuilfllng 
track  of  Pittsburgh  Bys.  Co.  on  Washing¬ 
ton  Rd.  ;  also  for  necessary  grading  and 
repaving  between  rails  of  tracks.  Work  in¬ 
volves  3700  lln.ft.  track  rebuilding  and  2840 
cu.yd.  paving.  F.  W.  Cooke,  town  clk. 
McCulIy  Eng.  Co.,  709  Berger  Bldg..  Pitts¬ 
burgh,  engrs, 

P».,  PhlU— Until  May  2.  by  G.  E.  Dales¬ 
man,  dir.  dept.  pub.  wks.,  City  Halt,  grad¬ 
ing.  paving,  surfacing  streets  and  repairing 
and  painting  bridges.  .Almut  $300,000 

Maryland — Until  May  6.  by  State  Ibis. 
Comn,.  601  Garrett  Bldg..  Baltimore,  paving 
0.23  ml.  concrete  road  over  .Allen  Mill  T'am, 
Wicomico  and  Somerset  Counties.  Contr. 
No.  094-A  ;  advertised  in  this  Issue. 

Md..  Cnmberland — Until  May  1 5.  at  office 
of  City  Clerk,  curbing,  paving  and  other¬ 
wise  Improving  8  streets.  Work  Involves 
9135  ft.  concrete  curbing,  7050  sq.yd.  con¬ 
crete,  930  sq.yd.  wood  block  and  14.200 
sq.yd.  brick  paving,  miscellaneous  sewer 
work,  etc.  Alternate  bids  will  be  asked 
on  11.280  sq.yd.  sheet  a,sph.alt  on  part  of 
above-mentioned  ptivlng.  R  L.  Rlzer.  city 
engr. ;  advertised  In  this  issue. 

Ya..  Norfolk — Until  May  8,  at  office  of 
C.  li  Ashhurner,  City  mgr.,  paving  Boush 
St,  from  Brooke  Ave.  to  Dartmouth  St., 
involving  6130  sq.yd.  Durax,  Class  D,  No. 
6;  al.so  furnishing  material  and  construct¬ 
ing  10,200  lln.ft,  concrete  curb  and  gutter. 
Class  C. :  advertised  In  this  issue. 

W.  Va..  Pine  vine — Until  May  14.  by  Wyo¬ 
ming  Co.  building  4  ml.  Elmore-llerndon 
Rd..  near  Mullins.  22  ft.  wide.  Involving 
40,000  cu.yd.  excav.  About  $40,000.  A.  B 
.Shannon,  Plnevllle,  engr. 

S.  C.,  Great  Falls — Until  May  12.  by 
Great  Falls  Farm  Co.,  grading  road  from 
here  'to  Wateree.  Involving  5000  cu.yd.  per 
mile  with  several  stream  crossings  of  20,ooo 
cu.yd.  Work  will  be  let  In  two  sections. 
Sect  2,  10  ml.  and  Sect.  3,  15  ml.  A.  T. 
Jones,  engr. ;  advertised  in  this  Issue. 

Mias.,  Tytertown — Until  May  9,  by  Tllgh- 
way  Comn.  Dlst.  Nos.  1  and  2,  Walthall  Co., 
building  11.8  ml.  Federal  Aid  Project  No. 
36,  between  Natchez  and  Mobile,  Aia.  Work 
involvea  27  acres  clearing  and  grubbing. 
60,000  cu.yd.  grading.  14.000  cu.yd.  gravel. 
X.  A.  Kramer,  Magnolia,  state  highway 
engr. 

Team.,  Nashville— ITntll  May  20,  at  office 
of  J.  W.  Dashlell,  s^-cy.  Bd.  Comrs.,  for  con¬ 
struction  of  certain  bitulithic  paving  under 
Special  Benefit  Impxt.  Ordinances  NOS.  102. 
103,  104  and  105;  a.sphaltlc  concrete.  No. 
106;  recut  granite  block.  Nos.  107,  108.  109. 
110,  111  and  112;  wood  block.  Nos.  113  and 
114;  macadam  (oil  and  gravel  surface 
treatment)  No.  115;  advertised  in  this  issue. 

O.,  Lorain — Until  May  8.  by  Dir.  Pub. 
Serx'..  furnishing  labor  and  material  for 
70.000  sq.yd.  paving.  C.  C.  Miller,  city 
eng. :  advertised  in  this  issue. 

O.,  Toled€»— Ttntll  May  18,  by  Comrs. 
T,ucas  Go.,  grading,  draining,  curbing  and 
paving  3  ml.  Shenandoah  and  Richmond 
Rds.,  Potomac  and  Clarendon  Drives,  Mt. 
Vernon,  Grand,  West  Woodruff  and  Oak- 
wood  Aves.,  Foster  and  Westmoreland  Sts., 
24  ft.  wide.  About  $204,638.  C.  L,  Rood, 
CO.  engr.  Noted  Mar.  27. 

Ind.,  Terre  Haute — T'ntil  May  16.  by  Bd. 
'A'ks.  grading  and  paving  1650  ft.  South 
16th  St..  30  ft.  wide.  Work  Involves  1800 
cu.yd.  grading  and  5600  sq.yd.  8  in.  con¬ 
crete,  asphalt,  wood  block  or  200,000  brick 
blocks  on  5  In.  concrete  base.  About  $17,- 
960.  R,  A.  Koemer,  Terre  Haute,  engr. 
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StroetH  and  Roads  (Continued) 

MIrh.,  Milan — Until  May  8.  by  villaRe. 

fradinK.  drainInK.  curbiiift  and  pavinfc  2  500 
t.  Wabash  St.  from  bridge  over  Saline 
River  to  south  corporation  line,  16  and  20 
ft.  wide,  Involving  8446  wi.yd.  concrete,  5427 
iln.ft.  concrete  curbing  and  4100  cu.yd. 
tarth  excav.  Cost  $27,695  Bids  will  be 
recelv«*d  on  all  ty|K!s  pavement  O.  Champe 
610  Naaby  Bldg.,  Toledo.  O.,  engr. 

Iliinoia — Until  May  14,  by  State  High¬ 
way  Comn.,  Springfield,  paving  road.s  In 
following  counties ;  Cook  0*0.,  819.6  ft.  Sect. 
56,  Route  15,  various  widths.  Involving  2000 
s(|.yd.  concrete,  cost  $5100; 

Crawford  Co..  1295  ft.  Scot.  E,  Route  6. 
16  ft.  wide,  2302  s<i.yd.  concrete.  $8943  ; 

lat  Salle  Co  .  5940  ft  Sect  K.  Rout  a  15, 
15  ft.  wide,  9900  si|.yd.  concrete.  $15,930; 
«400  ft.  Sect.  L..  Route  11,  18  ft  wide,  8800 
sti  yd.  concr*‘te,  $17,560. 

McLiean  Co..  9800  ft.  Sect.  F,  Route  7, 
16  ft.  wide,  7422  sq.yd.  concrete,  $28,336  ; 
927  ft.  Sect.  E,  Route  7,  18Si  Iln.ft.  guard 
fence,  $1150; 

Shelby  t^o.,  3760  ft.  Sect.  1,  Route  5,  16 
ft.  wide,  6667  sq.yd.  concrete,  $12,007  ; 

Macoupin  Co.,  3274  ft.  Sect  H,  Route  7, 
10  ft.  wide.  3638  sq.yd.  concrete,  $7433  ;  5200 
f:.  Sect.  I,  Route  12.  24  ft.  wWe,  earth  pav¬ 
ing.  $2200; 

Henry  Co.,  31,556  ft.  Sect  El,  Route  6.  15 
ft.  wide,  $20,820 ;  5200  ft.  Sect.  F,  Route 
8,  16  ft.  wide,  both  oiled  earth  paving. 
$3913: 

Rock  Island  Co.,  19,984  ft.  Sect.  R.  Route 
8.  24  ft.  wide,  earth  paving,  14,330  cu.yd. 
excav.,  $10,097; 

IMatt  Co..  2900  ft  Sect.  D,  Route  5,  10 
ft,  wide,  3222  sq.yd.  brick.  $9657  ;  2800  ft. 
.Sect.  K.  Route  6,  10  ft  wide,  3111  sq.yd. 
brick.  $9437.  C.  Older,  ch.  highway  engr. 

Win.,  Sheboygan — I'ntll  May  5.  by  C.  TT. 
Boley,  engr..  City  Hall,  grading,  construct¬ 
ing  curbs  and  gutter  and  paving  with 
concrete  3925  ft.  i,ighthouse  St.  from  North 
2nd  St.  to  Bay  View.  Addition.  20  ft. 
wide.  Involving  1925  lin.ft.  concrete  curb¬ 
ing  and  guttering.  Noted  Apr.  10. 

WIh.,  Sheboygan — lentil  May  6,  by  C.  U. 
Holey,  engr,  City  Hall,  paving  and  curb¬ 
ing  sidewalks  with  combination  curb  and 
gutter  on  4350  sq.yd.  Wisconsin  Ave.  from 
North  7th  to  North  19th  Sts.,  20  ft.  wide, 
invo/vlng  4360  sq.yd.  vltr.  brick. 

la.,  riarion — lentil  May  6,  by  Bd. 
Siirs'rvs.  Wright  Co.,  grading  10.37  ml. 
road.  Involving  42,000  cu.yd.  J.  K.  Hilton, 
CO.  engr. ;  advertised  in  this  Issue. 

la..  Den  Molnea — TTntll  May  5,  by  city, 
curbing  and  guttering  12,183  ft.  from  north 
line  Easton  Blvd.  to  north  line  Washington 
St.,  Mast  18th  St.  from  Court  to  Maury  Sts. 
and  from  Maury  ,St.  at  East  18th  St.  to 
E.'ist  21st  St  About  $12,000.  C.  Kast- 
burp,  city  engr. 

la.,  Estervllle — Until  May  6.  by  Bd. 
Supervs.  Emmett  Co.,  grading  13|  ml.  Wal¬ 
lingford  -  Hoprig.  Hoprig- Ringstead  and 
Ringstead-Bancroft  Rds..  24  ft.  wide,  in¬ 
volving  65.200  cu.yd.  earth  excav.,  cost, 
$25,156  ;  surfacing  34$  ml.  road  from  hero 
to  Armstrong,  Spirit  L.ake  and  Huntington, 
Huntington  to  Dolflver.  Wallingford  to  Ter¬ 
rill  and  Graettlnger,  Dolllver,  to  Maple  Hill 
and  Armstrong  to  Ringstead,  18  ft.  wide, 
involving  26,000  cu.yd.  gravet  $32,700.  C. 
I*.  Smith,  CO.  engr. 

Minn.,  Hennnn — TTntll  May  22,  by  Comrs. 
Swift  Co..  i>aving  7  ml.  road,  18  ft.  wide, 
grtiding  and  graveling  14  ml.  road.  Federal 
Aid  Project  No.  48.  About  I240.OO0.  U  R. 
Johnson,  Benson,  engr.  Noted  Apr.  10. 

Minn.,  Duluth — Until  May  15.  by  J.  A. 
Farrell,  city  comr.,  paving  with  concrete 
and  laving  5  ft.  concrete  walk  on  either 
side  of  2l8t  Ave..  east  from  Superior  to 
8th  Sts.,  total  length  2800  ft.,  28  ft. 
wide.  About  $36,751. 

Minn.,  Minneapolis — Until  May  19.  by 
Comrs.  Hennepin  Co.,  j^ading  and  paving 
5  ml.  Lyndale  Ave.,  8..  20  ft.  wide,  In- 
volvir  g  16,000  sq.yd.  earth  and  69,000  cu. 
yd.  took  excav.  About  $140,000.  C.  E. 
Terrill,  co.  engr. 

Minn.,  PipeHtnne — Until  May  6,  by  T.  A. 
Bailey,  graveling  131  ml.  Job  No.  1901, 
Slats  Rd.  No.  5.  Aliout  $25,000.  E.  Keeler, 
Pipestone,  engr. 

Minn.,  Preston — TTntll  May  27.  by  Comrs. 
Fillmore  Co.,  grading  and  graveling  8  ml. 
Federal  Aid  Project  No.  39,  State  Rd!  No.  1. 
20  ft.  wide,  involving  69,742  cu.yd.  earth 
anti  7664  cu.yd.  rock  excav.  About  $50,000. 
V'.  Dunbar,  Preston,  engr.  Noted  Apr.  10. 

hail.,  Hntrhinson — TTntll  May  12  by 
ficio  Co.,  building  Project  No.  15,  Federal 
aid  load.  Sect  A,  37.454  ft.  from  Rice  Co. 
line  to  Nickerson,  18  ft.  wide;  Sect  B, 
28,!h2  ft,  southeast  from  Nickerson,  IS 
ft.  Aide ;  Sect,  C,  26.383  ft  northwest  from 
HuV-hlnson,  18  ft.  wld^  all  monolithic 


l)rick  ;  Sect.  D,  3  lirldges.  Involving  300 
cu.yd.  excav.,  351  cu.yd.  Class  A  concrete 
and  13,779  ll>.  reinforcing  steel. 

Kan.,  tawrrnre — Until  May  23,  by  Doug¬ 
las  Co.,  building  IToJect  No.  7,  Federal  aid 
road.  Sect.  A.  16,709  ft  long  between  Doug- 
liis- Leavenworth  Co.  line  and  Lawrence,  18 
ft.  wide,  concrete ;  Sect  C.  4735  ft.  from 
west  city  limits  of  Lawrence  to  Station  70 
plus  00,  28-32  ft.  wide,  earth  grading; 
Sect  E,  19,235  ft  from  end  of  Sect.  C, 
Station  70  plus  00  to  Station  262  plus  35, 
18  ft  wide,  concrete;  Sect  F,  29,072  ft 
from  end  of  Sect.  E,  Station  262  plus  35 
to  Station  554  plus  00,  18  ft.  wide,  con¬ 
crete  ;  Sect.  G,  26,736  ft.  from  end  of  Sect. 
F,  Station  654  plus  00  to  Station  821  plus 
08.18,  18  ft  wide,  concrete;  Sect  B,  1 
reln.-con.  deck  girder  bridge,  two  40  ft 
spans. 

8,  D,,  .4brrdeen — Until  May  7,  by  State 
Highway  Comn.,  at  office  of  Co.  Aud.,  here, 
grading,  graveling,  draining  and  building 
two  20  ft.  span  bridges  on  12.84  ml.  Ab¬ 
erdeen- Webster  Rd.,  18  ft.  wide.  Brown 
Co.  Project  involves,  42,731  cu.yd.  earth 
excav.,  49.343  yd.  overhaul  excav.,  19,272 
cu.yd.  gravel  surfacing,  471  cu.yd.  concrete 
and  29,035  lb.  steeL  Noted  Mar.  6,  under 
■‘South  Dakota.” 

8.  D.,  FIsndreau — Until  May  6,  by  State 
Highway  Comn.,  at  ottlce  of  Co.  Aud.,  here, 
grading,  graveling  and  draining.  13.66  mi. 
Flandreau-Madison  Rd.,  Mooily  Co.,  involv¬ 
ing  44  sq..vd.  clearing  and  grubbing,  51.168 
cu.yd.  earth  excav.,  28,358  yd.  overliaul 
excav.,  6181  sq.yd.  gravel  surfacing,  427 
cu.yd.  concrete  and  26,718  lb.  steel.  Noted 
Mar.  6  under  "South  Dakota.’’ 

8.  D.,  Sioux  Falls — Until  May  15,  by 
State  Highway  Comn.,  at  ottlce  of  Co.  Aud., 
here,  grading,  graveling,  draining  and  build¬ 
ing  bridges  on  21.8  ml.  Sioux  Falls-Dell 
Rapid.s  Rd..  Minnehaha  Co.,  24  ft.  wide, 
involving  65  sq.yd.  clearing  and  grubbing, 
180  cu.yd.  rock  excav.,  89,666  cu.yd.  earth 
excav.,  53.329  yd.  ov'erhaul  excav.,  32,714 
cu.yd.  gravel  surfacing,  100  cu.yd.  binder 
for  gravel.  23.993  Ib.  steel.  About  $100,- 
600.  Noted  Mar.  13  under  South  Dakota. 

N,  D.,  HlUshoro — ^Untll  May  6,  by  Traill 
Co.  building  24.87  ml.  earth  road.  About 
$23,500.  Federal  Government  will  appro¬ 
priate  toward  cost.  W.  H.  Robinson,  Bis¬ 
marck,  state  highway  engr. 

N.  D.,  La  Moore — Until  May  16,  by 
Comrs.  La  Moure  Co.,  building  4.79  mi. 
Federal  Aid  Project  No.  31,  graveL  About 
$29,000.  Former  bids  rejected.  Noted 
Mar.  27. 

Montana — Until  May  14  by  State  High¬ 
way  Comn.,  Helena,  gravel  surfacing  2702 
ml.  Hardin-Custer  Rd. ;  7.5  ml.  Red  Trail 
east  of  Glendive;  9  ml.  Red  Trail  west  of 
Glendive;  2.69  ml.  Black  and  White  Trail 
between  Red  Lodge  and  Bear  Creek.  P. 
D.  Pratt.  Helena,  sti^te  highway  engr. 
Noted  Apr.  S. 

Tex..  ColumbiiH — Until  May  15.  by  Comrs. 
Colorado  Co.,  building  17.12  ml.  highway 
known  as  Highway  No.  4,  from  Weimer 
through  Columbus  to  Eagle  Lake,  16  ft. 
wide,  gravel  macadam  with  bituminous  top. 
About  $160,000.  Work  involves  laying  130 
ft  24  in.  and  20  ft.  18  in.  galvanized  pipe, 
1  acre  clearing  and  grubbing  8.81  mi. 
grader  work  and  32,274  cu.yd.  earth  excav. 
,\hout  $160,000  F.  M.  Rugeley,  Columbus, 

<  ngr. 

IVash.,  llrrmertun — Until  May  12,  by 
City  Council,  grading,  paving,  and  building 
sewers  In  Burwell  Ave.,  involving  7000 
sq.yd.  concrete  and  3000  cu.yd.  earth  ex¬ 
cav.  :  Washington  Ave.,  involving  9000  sq. 
yd.  concrete.  7000  ft.  combined  concrete 
curb  and  grutter,  $45,600.  F.  Hathaway, 
Bremerton,  engr.  Noted  Mar.  27. 

WshIi.,  CliarleHton — I'nlil  May  12.  by 
City  I’ouncil,  grading  and  jtaving  3  ml. 
streets,  concrete.  Alaiut  $lS0,(ino.  F.  Hath¬ 
away,  Bremerton,  engr. 

Wash..  Flverelt — Until  May  6.  by  Comrs. 
Snohomish  Co.,  surface  grading  and  pav¬ 
ing  1  mi.  Lowell-Snohomish  Rd.  (known  as 
Permanent  Highway  No.  35).  35  ft.  wide, 
Inrolving  5280  cu.yd.  earth  excav.,  240  so. 
yd.  concrete  pipe  headers  and  10.712  .sojfd. 
6  In.  concrete;  1.7  mi.  Three  I.,akes  Rd , 
Highway  No.  37,  16  ft.  wide;  1.25  ml. 
Maryville  and  Pllchuck  Rd,.  Highway  No. 
34.  18  ft.  wide.  6251  Iln.ft.  8  in.  concrete 
surface  grading ;  1  ml.  Snohomish-Ijowell 
Rd..  Highway  No.  36.  18  ft.  wide.  6280  ft 
surface  grading  and  10.738  sq.yd.  6-8  In. 
concrete.  F.  G.  Tegtmeier,  co.  engx. 

lVa«h.,  8eat<le — T’ntil  M.ay  12,  by  Comrs. 
King  Co.,  Improving  1.202  ml.  Houghton- 
Medina-Bellevue  Rd..  Permanent  Highway, 
No.  2-L.  20  ft.  wide.  Involving  580  sq.yd. 
gravel  and  8255  sq.yd.  paving,  cost,  con¬ 
crete,  $22,469  ;  monolithic  brick,  $29,899  ; 
1.303  ml.  Seattle-Renton  Rd..  Permanent 


Highway.  .No.  23.  13,874  sq.yd.  paviiu-  run 
Crete,  $36,736.  monolithic  brick,  il'i'iiK 
1.988  ml.  Auburn-Knumclaw  Rd  I  .  nn-i' 
nent  Highway.  No.  11-D,  20  ft.  wid.-  <■! 

334  sq.yd.  paving,  concrete,  $58,807 
lithlc  brick,  $79,808.  S.  Humes,  co 
Noted  Mar.  13. 

Que,  ArthabsHka — Until  May  8  1)  r 

Lavargne,  engr.,  Arthabaska.  building  m, 
macadiun  roads  for  town.  About  $i.'7iiimi 

Man.,  Stonewall — Until  May  3,  liv  \v 
Mct'arlane.  secy.,  ditching  and  gradii  l:  in 
mi.  road  in  rural  municipalitv  of  i;oi-w 
wood.  D.  M.  Mawhlmney,  Stonewall.  .■in;r 

Man.,  Swan  Kiver — Until  May  5  i.y  j 
Armstrong,  secy.-treas.,  building  35  ‘  mi 
roads.  ‘ 

PRICES  AND  CONTRACTS  AW.tldiCD 
(^Indicates  award  or  contract) 

MaRsarhasettH  —  State  Highway  t'onin., 
Boston,  received  bids  Apr.  22.  building  Stc-ue 
Highway,  Saugus  Twp.,  involving  ('.fiMiin 
gal,  bituminous  macadam.  11,300  cu  vd. 
earth  and  1500  cu.yd  rock  excav.  fnnn 
Warren  Broa,  Berkley  St.,  Boston.  $93,711  ; 
Welch  &  Moynlhan,  South  Hamilton.  1113.7 
166;  Rowe  Constr.  Co.,  1231  Pentri'  St!. 
West  Roxbury,  $115,368.  Noted  Apr.  17. 

AMasH.,  Boston — f’ity  let  eontraets  to  M 
De  Matteo,  164  Dudley  St..  Ro.slindale,  pav¬ 
ing  Hallam  and  Holden  Sts,,  40  ft.  wide, 
Dorchester  Twp.,  involving  2000  sq.yd  as¬ 
phalt  on  7  in.  concrete  ba.se,  1215  lin  ft 
stone  curbing,  6610  sq.ft,  concrete  sidewalk 
and  1000  cu.yd.  earth  excav.,  $9411;  iv 
Stefan  Constr.  Co..  East  Boston.  Commer¬ 
cial  St..  40  ft.  wide.  Involving  7620  sc|.yd 
granite  block  on  6  in.  concrete  base  and 
2610  lin.ft.  stone  curbing.  $21,664. 

Rhode  Island — State  Bd.  Pub.  Rds  .  State 
Hou.se,  Providence,  received  only  hid  .\pr 
16.  furnishing  and  applying  485.000  gal 
asphaltic  oil  or  refined  tar  by  macadam 
sections  of  state  highways,  from  Standard 
OH  Co.,  26  Bway.,  New  York  City,  asphalt 
$0.0657,  oil  $0,087  per  gal.  Noted  Apr.  3. 

AN,  T.,  Alban.v — Bd  Contr.  &  Supply  iet 
contracts  paving  Catharine  St.  to  M.  F 
Dollartl.  7  Hall  Pi..  $6600 ;  paving  Rrael- 
ford  St.  and  building  sewer  in  Frisbie  St., 
to  T.  Shaugbnessy,  34  South  Pine  St .  $7856 
and  $997  respectively.  Noted  Apr.  17. 

N.  Y.,  Long  Island  City — M.  E.  Connol¬ 
ly,  pros.  Queens  Boro.,  received  liids  Apr. 
21,  regulating  and  repaving  (a)  4th  St.; 

(b)  East  Ave.;  (c)  Hamilton  St.;  (d)  1st 

Ave.  ;  (e)  Jackson  Ave.  from  Thompson 

Ave.  to  Bridge  Plaza  South;  (f)  from  2nd 
Ave.  to  Old  Newtown  Rd. ;  (g^)  from  bridge 
plaza  to  2nd  Ave.  ;  (h)  13th  St.,  from  Scott 
&  Kurth,  West  New  Brighton.  S.  I.,  (a) 
$5631  ;  E.  W.  Fitzpatrick,  128  3rd  Ave.,  (a) 
$5794  ;  (g)  $56,419;  H.  J.  Mttllen.  Fulton 
St.,  Jamaica,  (a)  $6170;  (d)  $18,446; 

TTvalde  Asphalt  Paving  Co..  1  Bway.,  New 
York  City,  (b)  $13,038;  (f)  $136,525  ;  fh) 
$45,255  ;  Borough  Arohalt  Paving  Co,.  1301 
Metropolitan  Ave.,  Brooklyn  (b)  $1  4,893; 

(c)  $40,678;  (e)  $41,820  ;  (f)  $136,340;  (h) 
$50,880  ;  SIcIli.an  Asphalt  Paving  Co,,  41 
Park  Row,  New  York  City,  (b)  $15,513; 

(c)  $42,074  ;  (e)  $36,603  ;  (?)  $128,820;  (h) 

$45,703  :  Cileveland  Trinidad  Paving  Co.. 
Flushing,  (c)  $41,734  ;  (e)  $37,902  ;  (f) 

$121,625  ;  (h)  $45,664  ;  Hastings  Paving 

Co.,  25  Broad  St.  New  York  City,  (d) 
$16,858;  P.  J.  Kelly,  (g)  $49,936;  T.  A. 
Brown,  (g)  $52,767.  Noted  Apr.  17. 

N.  Y.,  New  York — TT.  Bruckner,  pres, 
Bronx  Boro.,  received  bids  Apr.  2^  regu¬ 
lating.  grading,  setting  curbstones,  flagging 
sidewalks,  laying  crosswalks,  building  aii- 
proaches  and  fences,  in  (a)  Corlear  Ave.; 
repaving  with  granite  blocks  on  concrete 
foundation.  In  (b)  Morris  Park  Ave. ;  re¬ 
paving  with  sheet  asphalt,  (c)  Bathg.ite 
Ave.:  (<1)  Tntervale  Ave.;  (e)  Clay  .Ave.: 
(f)  East  163rd  St;  repaving  with  bitumi¬ 
nous  concrete,  (g)  Vlstor  St.,  (h)  Walton 
Ave.;  (D  1771h  St.;  (J)  East  178th  St. 
from  Spadera  Contg.  Co.,  827  East  217th 
St.,  (a)  $29,769  ;  Taylor  Constg.  Co,,  (a) 
$33,719;  T.  Crlmmlns,  444  East  69th  St. 
(a)  $33,776  ;  T.,eonard  Paving  Co.,  233 

Bway.,  (b)  $140,744  ;  P.  J.  learns.  2306 
Creston  Ave.,  (b)  $141,131  and  $144.72.5; 
T.  Callahan,  (h)  $143,305  ;  Uvalde  Asphalt 
Paving  Co.,  1  Bway.,  (c)  $11,280  ;  (d)  $16.- 
038  ;  (e)  $11,135;  (f)  $10,436  ;  (g)  $6980; 
(h)  $26,506  ;  (J)  $8472  ;  Davney  Asphalt 
Co..  Inc.,  1170  Bway.,  (c)  $11,407  ;  (d) 
$16,616;  (e)  $10,791:  (f)  $9915;  (g) 

$7019;  (1)  $60,896;  O)  $8495;  Asphalt 
Const  Co.,  2197  Madison  Ave.,  (c)  $11,458: 

(d)  $15,083  ;  (e)  $10,464  :  (f)  $9731  ;  (gi 


$7112;  ’(h)’  $26,926’;  (i)  $68,787;  (J' 

$8203  ;  Union  Paving  Co.,  B'way  and  112tb 
St,  (h)  $27,138;  (1)  $62,593.  Noted  .\pi- 
17. 
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Sireitj!  and  Roads  (Continued) 

>  V.,  »w  York — K.  L.  Dowlinff,  pros. 
Maiiliiit'a'*  Boro.,  received  bids  Apr.  ‘M, 
rHKuUiiing  and  repaviiiK.  with  sheet  usplii^.i 
on  concrete  foundation  (a)  10th  Ave., 

43rd  ;  with  granite  blocks,  (c)  7th  Ave.  ; 
(d)  Creenwich  St.;  (e)  4th  .\ve..  from, 
naviuv  Asphalt  Co.,  foot  of  Quitiby  Ave., 
la)  ir'072;  (b)  $8Ultt;  Union  i’aving  Co.. 
Kwav  and  112th  St.,  (a)  J19.324  ;  Cleveland 
Trinidad  I'aving  Co.,  Klushlng  Ave.,  Klu.sb- 
ine  I.  1..  (b)  $8217  ;  Sicilian  Asphalt  I’av- 
ne  Co..  41  I’ark  Row,  (b)  $8518;  W.  J. 
Kit zg.  raid.  647  West  45th  St.,  (c>  $129,594; 
idi  $109,593;  O’Rourke  Constr.  Co.,  150 
N^is.ajiu  St.,  (c)  $131,185  ;  J.  J.  B.  Ua  Marsh. 
37  Copper  Sq.,  (d)  $105,588  ;  Asphalt 

Constr  Co.,  2197  Madison  Ave.,  (e)  $13,- 
S7(i  Burnside  Coiitg.  Co.,  270  Burnside 
We  (e)  $13,121.  Noted  Apr.  17. 


Y..  New  Y’ork — F.  li,  Dowling,  pres. 
Manhattan  Boro.,  received  bids  Apr.  15, 
regulating  and  repaving  with  gninite  block 
on  concrete  foundation,  (a)  I’ark  I’l.  ;  (b) 
He«’kinan  St.;  (c)  West  165th  St.,  from 
iioint  140  ft.  west  of  Washington  Heights 
line  of  Hwav.  and  Riverside  Dr;  (di  with 
sheet  asphalt,  roadway  of  West  155th  St. 
from  Bway.  to  point  140  ft.  west  of  Wash¬ 
ington  Heights  L.ine  of  Bway.,  from 
tClloiirke  Contg.  Co..  150  Nassiiu  St.,  (a) 
$32,234  ;  (b)  $10,349;  (c)  $18,791;  W.  J. 
Fitzgerald,  647  West  45th  St.,  (a)  $33,138; 

(b)  $10,241;  (c)  $20,625;  Regiin-Towers 

Co,  (a)  $33,241  ;  (b)  $11,071;  (c)  $20,098; 
C  Holbrook,  (a)  $33,472  ;  (b)  $10,526;  T. 
Crimmins.  444  Fast  69th  St.,  (c)  $19,723  ; 
Asphalt  Constr.  Co.,  2197  Madi.son  Ave.,  (a) 
$34,262  ;  (b)  $11,031:  (c)  $19,742;  (d) 

$4699  ;  Union  Paving  Co.,  Bway.  and  112th 
St,  (d)  $4623;  Uvalde  Paving  Co.,  1  Bway., 
(d)  $5030.  Noted  Apr.  10 


★  N.  Y.,  H.  I.,  St.  George — C.  D.  Van 
.Vame,  pres.  Richmond  Boro.,  let  contract 
building  and  repairing  sidewalks  on  Iroth 
side.s  of  I)e  Hart  Ave.,  to  J.  Johnson  &  Sons, 
West  Brighton,  $3251  ;  regulating  an<l  pav¬ 
ing  Richmond  Turnpike,  concrete,  granite 
blocks,  to  C.  Vanderbilt.  West  Brighton, 
$42,569.  Noted  Apr.  10. 

★  N.  Y.,  Sehenoetady — City  let  contract 
extending  (Ireen  and  Jefferson  Sts.  and 
eliminating  bridges  over  abandoned  Krle 
Canal,  together  with  grading  and  paving, 
to  J.  Duguid,  Schenectady.  312,702.  Noted 
Mar  6. 

★  N.  4.,  Cape  May — Comrs.  Cape  May  Co. 
let  contract  widening  Liandis  Ave.  from  Sea 
Isle  City  to  Strathmere,  from  20-30  ft.,  to 
E.  A.  Corson.  Ocean  City.  About  $20,000. 


N.  J.,  Mt.  Holly — Comrs.  Burlington  Co. 
received  only  bid  resurfacing  2  ml.  Oeorge- 
town-Bordentown.  Bordenlown-Cross  wicks 
Creek  and  Columbus-Harts  Corner  Rds.. 
from  Ross  &  Wheland,  Broad  St.,  Bank 
Bldg.,  Trenton,  $176,000 

N.  J.,  North  Bergen — Town  received  only 
bid  imi>roving  23rd  St.  from  Hudson  Blvd. 
west  to  Hackensack  Plank  Rd.  from  A.  Ca¬ 
pone,  West  Hoboken,  Belgian  block,  $10,- 
000,  bituminous  concrete.  |1 2,000. 

★  Ba..  Pittsburgh — City  let  contracts 
grading,  paving  and  curbing  following 
streets:  (a)  Jupiter  Way,  (b)  Royal  St.. 

(c)  Eckert  Way.  (d)  Roessler  St..  Ce) 
WaiH'llo  St.,  (f)  Universal  St.,  (g)  Arabia 
Way,  (h)  CJolvllle  St..  (1)  Mulberry  Way, 
(j)  56th  .St.,  (k)  6»rd  St.,  (1)  Camelia  St., 
(m)  McCandle.ss  St.  from  Stanton  to  63rd 
Sts.,  to  J.  T.  Neelen,  Perrysville,  (a)  $3969, 

(d)  $3685  ;  T.  Cronin,  17th  and  Muriel  Sts., 
(h)  $3339,  (1)  $4539  ;  M.  O’Herron.  Ist  and 
McKean  Sts.,  (d)  $3685.  (e)  $6685.  (h) 
$3*49.  (j)  $4267;  (k)  $4190.  (1)  $24,396. 
(m)  $16,560;  McDonough  A  O’Toole.  3032 
lAndis  St.,  (f)  $28,123  ;  Pittsburgh  I’aving 
Co.  Bakewell  Bldg.,  (gA  $1986.  Noted 
Apr.  17. 

Pa..  Pittsburgh — City  received  kids  grad¬ 
ing,  paving  and  curbing  (a)  Realty  Ave., 
Involving  2245  sq.yd.  stone  block  on  6  in. 
concrete  base,  1844  lln.ft.  steel  protected 
curbing,  4877  cu.yd.  earth  excav. ;  (b) 

'/r'  J'dmore  Ave.,  2612  sq.yd.  vltr.  brick  and 
li>60  sq.yd.  stone  block  on  6  In.  concrete 
liasc,  2964  lln.ft.  concrete  steel  protected 
curbing,  4840  cu.yd.  earth  excav.;  (c) 
■'^tnpshlre  Ave.,  2612  sq.yd.  vltr.  brick  and 
507  8(1. yd.  stone  block  on  6  In.  concrete 
base  2386  lln.ft.  concrete  steel  protected 
2813  cu.yd.  earth  excav. ;  (d) 

Oakridge  Ave.,  574  sq.yd.  stone  block  on 
6  in  concrete  base,  600  lln.ft.  concrete  steel 
protwted  curbing,  328  cu.yd.  earth  excav. ; 
•e)  Stevenson  St.,  1330  sq.yd.  stone  block 
on  6  in.  concrete  base,  685  lln.ft.  steel 
curbing,  904  cu.yd.  earth  excav. ; 

(f)  Tonopah  St,  1340  sq.yd.  vltr.  brick  on 
6  in.  concrete  base.  1229  lln.ft.  steel  pro- 

curbing,  2862  cu.yd.  earth  excav. ; 

(g)  Warrington  Ave.,  10,660  sq.yd.  stone 


block  on  6  In.  concrete  base,  6565  lln.ft. 
steel  protected  curbing.  13,890  cu.yd.  earth 
excav.,  1595  cu.yd.  trench  excav.,  (9.500  lb. 
steel  reinforcement,  16.000  lb.  structural 
Heel,  etc.,  from  T.  Cronin,  South  17th  and 
.Muriel  Sts.,  (a)  $22,462,  (b)  $25,720.  (o) 
$18,991,  <d)  $44,67,  (e)  $10,142,  (f)  $11,397. 
(g)  $132,921  ;  M.  O’Herron,  South  1st  and 
.MeKean  Sts.,  (a)  23.784.  (h)  $25,946.  (d) 
$4632,  (e)  $9818,  (f)  $11,436.  (g)  $149,124  ; 
Booth  A  Flynn.  1942  Forl(es  St.,  (a)  $24.- 
036.  (c)  $lfl.568.  (d)  $4296,  (e)  $9013.  (g) 
$143,248  ;  M.  Ott  &  Co..  414  Warrington 
St.,  (b)  $26,379;  F.  and  F.  Diulis.  40 

Boundary  St.,  <c)  $19,831  ;  Pittsburgh  Pav¬ 
ing  Co.,  Bakewell  Bldg.,  (f)  $11,061,  Noted 
Apr.  17. 

41  Ylarylunil — State  Rds.  Comn..  601  Oar- 
rett  Bldg..  Baltimore,  let  contract  building 
2.01  ml.  Eittletown  Pike.  20  ft.  wide.  Car- 
roll  Co.,  Contr.  CL-20.  to  Thomas,  Bennett 
A  Hunter,  W’estmlnlster,  $53,644  ;  3  51  ml. 
Slate  Highway  from  Knoxville  to  Harpers 
Ferry.  20  ft.  wide,  bVederiok  and  W’ash- 
ington  Counties.  Contr.  W-16A.  to  Fisher  & 
4'aruzza.  803  Calvert  Bldg.,  Baltimore.  $89,- 
895  ;  2.61  mi.  Clarkeville  Pike.  20  ft.  wide, 
Howard  Co.,  Contr.  HO-12.  to  Clairborne, 
.Johnston  A  Co.,  910  Garrett  Bldg.,  Balti¬ 
more,  $89,773,  all  concrete,  3  ft.  dirt 
shoulders ;  .7.03  ml.  Rock  Hall-Swan  Creek 
Rd.,  14  ft.  wide.  5  ft.  dirt  shoulders,  Kent 
Co.,  Contr.  K-12,  to  Kaufman  &  Co.,  Fed- 
eralsburg,  $76,220.  Noted  Apr.  10. 

4bMd.,  Baltimore — Bd.  Awards  let  con¬ 
tracts  paving  private  allays  In  various 
sections  of  city  as  follows;  Contr.  No.  31a, 
to  Arundel  Constr.  Co.,  416  East  lyexington 
St.,  $15,805;  Contr.  Nos.  32a  and  37a,  to 
O.  Long  Contg.  Co.,  Ist  Ave.  and  17tli 
St.,  $52,195.  Ail  cement  concrete.  Noted 
Apr.  7. 

4^Md.,  Baltimore — Bd.  Awards  let  con¬ 
tracts  paving  Hughes  St.,  old  granite  block 
on  concrete  with  cement  filler,  Contr.  No. 
161,  to  P.  Reddington  &  Son.  2  East  I>>x- 
ington  St..  $6815;  Carlton,  Rice,  Stockton 
and  Woodyear  Sts.,  cement  concrete.  Contr. 
No.  162,  Lovegrove,  Wlsen  and  Wyoming 
!>Ileys,  cement  concrete.  Contr.  No.  163,  to 
F.  D.  Carozza,  803  Calvert  Bldg.,  $20,887 
and  $7653  respectively;  paving  around  P.  S. 
No.  47.  cement  and  armored  concrete  curb¬ 
ing,  to  Marine  Contg.  Co.,  8  Ejist  Lexing¬ 
ton  St.,  $2477.  Noted  Apr.  10. 

★Mil..  Baltimore — Bd.  Awards  let  con- 
tnicts  paving  McCulloh,  Francis,  Retreat 
and  Whitelock  Sts.  and  Druid  Hill  Ave.. 
Contr.  169,  to  Asphalt  Block  &  The  Co.. 
Monroe  and  Laurens  Sts.,  $170,614.  Work 
Involves  19.800  sq.yd.  sheet  asphalt.  4600 
lln.ft.  armored  concrete  curbing,  12.000  lin.- 
ft.  old  curb  redressed  and  reset,  9900  sq.yd. 
railway  are.a  with  4400  sq.yd.  granite  block 
liners,  2300  sq.yd.  vltr.  brick  gutters  and 
5000  cu.yd.  grading.  Noted  Mar.  27. 

41Md.,  Baltimore — Bd.  Awards  let  con¬ 
tracts  |>aving  alleys  in  various  sections,  ce¬ 
ment  concrete,  Contr.  Nos.  37  and  39.  to 
F.  M.  I>atham  A  Co.,  1417  Gorsuch  Ave., 
$34,701  and  $34,230  re.spectlvely. 

★  YV.  Va..  MIddleboume — Tyler  Co.  let  con¬ 
tract  building  2i  ml.  Class  A  bituminous 
macadam  road  from  MIddleboume  to 
Salem,  to  Allen  &  Horner.  Clarksburg. 
About  $70,000. 

-^tAla.,  Enterprise— City  let  contract  pav¬ 
ing  6000  sq.yd.  I.rf“e  and  Carmlcael  Sts., 
vltr.  brick  on  sand  and  cement  base,  to 
Southern  Clay  Mfg.  Co.,  Volunteer  State 
Life  Insurance  Bldg.,  Chattanooga,  Tenn. 

AAIa.,  Selma — City  let  contract  to  Ala¬ 
bama  Paving  Co..  Amer,  Trust  Bldg..  Bir¬ 
mingham,  building  concrete  sidewalks  on 
both  sides  of  Alabama  Ave.  from  west 
curb  line  of  I>auderdale  St.  to  east  curb 
line  of  Satterfield  St. ;  Selma  Ave.  from 
east  line  of  King  St.  to  west  line  of  I.iaud- 
erdale  St.  and  Selma  Ave.  from  east  curb 
of  Broad  St.  to  west  curbline  of  Mechanic 
St..  $1.45  per  sq.yd.  Noted  Apr.  3. 

41Ky.,  Shelbyville — City  let  contract  pav¬ 
ing  860  ft.  Main  St.  between  6th  and  8th 
Sts.,  36  ft.  wide,  involving  3440  sq.yds. 
concrete,  to  Metzel  Co..  Newport,  $11,136. 

★O.,  Akron — Coventry  Land  A  Impvt. 
Co.,  1115  South  Main  St.,  let  contract  grad¬ 
ing  certain  streets  and  lots  in  Firestone 
Park,  10.000  ft  long.  45-60  ft.  wide.  In¬ 
volving  60.000  cu.yd.  earth  excav.,  to  Ward 
Bros.,  1257  East  125th  St..  Cleveland. 
Noted  Apr.  10. 

★O.,  Cleveland — City  let  contracts  to  Roehl 
Bros..  West  25th  St.  and  Clark  Ave.,  paving 
sections  of  West  90th  St.,  involving  2900 
cu.yd.  excav .  52.845  sq.ft.  4  In.  brick  on  6 
in.  bajie  and  4330  ft.  6  in.  stone  curbing, 
$32,939,  West  dlst  St.  2600  cu.yd.  excav.. 
54,746  sq.ft  4  In.  brick  on  6  In.  concrete 
base,  and  4460  ft.  S  in.  stone  curbing,  $33.- 
696,  Denison  Aye.,  65,568  sq.ft.  5  In.  brick 


on  6  In.  concrete  ba.sc.  and  1600  ft.  6  in. 
stone  curliing.  $51.6!i6  ;  to  Bentley  Bro.s . 
403  Electric  Bldg.,  (..akeside  .\ve..  21.600  S(i. 
ft.  4  In.  wood  I'iock  on  6  in.  concrete  ba.se. 
940  cu.yd.  excav.  and  '.(40  ft.  6  in.  stone 
curbing.  $17,747.  laikcside  Ave,.  870  cu  yd 
excav..  21.300  .s(i.ft.  4  in.  wood  block  on 
6  in.  concrcti'  liasc  and  loOO  ft.  6  In.  s'onc 
curbing.  $18.00o.  East  6th  St  .  630tl  .;q.ft 

5  in.  granite  block  on  6  in  coiurcte  base. 
10  s(i.yd.  6  In,  W(j(i<l  block  and  400  sq.ft  6 
in.  concrete  sidewalk.  $6017;  to  Baldwin 
Bros..  4500  Euclid  Bldg..  Flora  Ave,  380 
cu.yd.  excav.,  15,600  H(|.fl  5  in.  brick  block 
and  1200  ft.  5  in.  Berea  .stone  curbing. 
$7012;  Enterprl.s«‘  Paving  Co..  8436  Bwav 
Ave.,  East  68tli  St.,  520  cu.yd.  excav  .  912o 
S(j.ft.  brick.  9300  S(i  ft,  6  in.  concrete  base 
and  760  ft.  5  in.  stone  curbing.  $.5785.  East 
57th  St..  675  cu.yd.  excav,,  9555  S(|  ft  1 
In.  brick  on  6  in.  oonerele  base,  and  785  ft. 

6  In.  stone  curbing.  $6055.  Hege  Ave.,  87o 
cu.yd.  excav..  13.175  sc]  ft.  4  in.  brick  on  6 
in.  concrete  base,  and  1045  ft  5  in  stone 
curbing.  $8509  ;  Rleley  Bros.,  357  The  Ar¬ 
cade.  East  102nd  St.,  17.020  8(i  ft.  5  In. 
hrlck  block  and  1060  ft.  6  In  stone  ctirb- 
Ing.  $6277 ;  G.  B,  Herring,  627  Society  for 
Savings  Bldg.,  Ea.st  104  Pi.,  3405  mj.ft 
brick  block,  $1039 

★O.,  Perrysburg — City  let  contract  pav¬ 
ing  5th  St..  Trinid.nd  T.,ake  asphaltic  con¬ 
crete.  2  In.  thick  on  6  In.  concrete  base  and 
concrete  curbing,  to  Federal  Asphalt  I’aving 
Co.  316  Rentschler  Bldg..  Hamilton. 
$56,977. 

4tMirh„  Betroll — Dept,  Pub,  YY’ks  will 
rcsurfa(?e  roadw.ays  In  Belle  Isle  Park.  In¬ 
volving  60,000  sq.yd  sheet  asphalt.  Ber¬ 
mudez  Asphalt  wearing  surface  on  Mexican 
hinder.  About  $75,000.  Work  will  t>e  done 
by  day  labor.  Noted  Apr.  24 

★  Mich..  Midland — Village  let  contract 
paving  3100  ft.  Main.  Gordon.  Ashman,  Mc¬ 
Donald,  Rodd  and  Townsend  Sts..  24  ft 
wide,  to  Globe  Constr.  Co,  Kalamazoo. 
$65,488.  Work  involves  13,792  s<ryd,  bitu¬ 
minous  concrete  on  old  base,  11,921  sq.yd. 
bituminous  concrete  on  6  in.  concrete  base. 
6651  lln.ft.  concrete  curbing  and  6740  cu.yd 
earth  excav.  Noted  Apr.  3. 

★  Mich.,  Pontiac — Ciakland  Co.  let  con¬ 
tract  grading,  paving  and  building  drain¬ 
age  structures  on  7  ml  road  from  here  to 
Royal  Oak.  thence  to  Rochester  and  1  mi. 
from  here  to  Mt.  Clemens,  16  ft.  wide,  con¬ 
crete  on  gravel  base,  to  G.  F.  Scharl,  Battle 
Creek.  $249,800 

★  Mich..  Port  Huron — City  let  contracts, 
to  J.  H.  Baker  &  Sons.  Port  Huron,  paving 
10th  Ave.  and  10th  St.  from  Military  St.  to 
Pine  Grove  Ave.,  30  ft.  wide,  cost  $110,829  ; 
Ijipeer  Ave.  from  16th  to  24th  Sts.,  28  ft 
wide,  $22,422  :  22nd  St.  from  Griswolf  to 
Railroad  Sts.,  28  ft.  wide,  and  entire  length 
of  Railroad  St..  24  ft.  wide,  $24,454.  all 
concrete.  Noted  Apr.  3. 

★  WUronaln — State  Highway  Comn..  Madi¬ 
son,  let  contract  paving  8.8  mi.  road  from 
Birch  St..  Eau  Claire,  to  Main  St.,  Chip¬ 
pewa  Falls,  to  A.  Larson  A  Co..  Eau  Claire. 
$212,648.  Work  Involves  17.14  acres  clear¬ 
ing  and  grubbing.  4500  cu.yd,  borrow.  27.- 
090  cu.vd  earth  and  645  cu.yd.  rock  excav.. 
and  130  ft.  concrete  via<luct  over  Minne¬ 
apolis,  St.  Paul  A  Sault  Ste.  Marie  R.R.  on 
Birch  St..  Eau  Claire. 

★  YVIh..  Sheboygan — (’’Ity  let  contract,  to 
Jorgensen  Constr.  Co..  Elm  St..  Denmark, 
grading,  paving,  curbing  and  guttering 
with  concrete  25  ml.  Upper  F.alls  Rd.,  Rol¬ 
ler  Village.  Sheboygan  Twp.,  grading. 
$0.82,  paving  $1.80,  concrete  culverts,  $18. 
total  cost,  $25,000  ;  to  J.  Theune,  Main  St.. 
Cedar  Grove,  1.9  ml.  Green  Bay  Rd..  18  ft 
wide.  Cedar  Grove  Village,  grading,  $1.05. 
paving,  $1.79,  concrete  culverts,  $18,  total 
cost,  $14,500.  Noted  Apr.  24. 

★la.,  Mapleton — City  let  contract  paving 
55  blocks,  involving  75.000  yd.  2-in.  'Texaco 
asphalt  on  S-ln.  gravel  base,  to  Natl.  Roof¬ 
ing  Co.,  627  Paxton  Blk.,  Omaha.  Neb., 
$289,000.  Noted  Apr.  17. 

★  Neb.,  Llnroln — City  let  contract  paving 
Starr  and  I)  Sts.,  to  Able  Const.  Co..  Ter¬ 
minal  Bldg.,  $23,310.  Noted  Apr.  10 

★Neb.,  Omaha — Douglas  Co.  let  contract 
paving  10,000  sq.yd.  Bracken,  Maple.  V’etula 
and  Linden  Aves.,  16  ft.  wide,  and  Main 
Ave.,  21  ft.  wide,  to  Bauer  &  Johnson  Co.. 
201  Paman  Bldg.,  $18,260 

★  N.  1>.,  Jamestown — Comrs.  Stutsman 
Co.,  let  contract  building  Federal  Aid  Proj¬ 
ect  No.  24,  to  Stevens  Bros.,  St.  Paul. 
Minn.  $82,877.  Noted  Apr  24. 

★Tex..  Beaumont — Comrs.  Jefferson  Co 
let  contract  building  5  mi.  State  Highway 
No.  3  and  11  mi.  State  Highway  No.  8.  to 
Hardin  A  Hardin,  Houston,  $500,007 
Noted  Mar.  6. 
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Streets  and  Itoads  (Continued) 

Tex.,  Dalian — City  received  bids  from 
Texas  Bitullthic  Co.,  1101  Praetorian  Bldft.. 
paving  Shelby  St.  from  Diekason  to  Maple 
Sts.,  involving  6498  sq.yd.  paving,  324T  Iln. 
ft.  curb  and  gutter  and  S20  cu.yd.  extra 
ex.cav.,  $21,3.’’>4  ;  Knight  St.  from  Cedar 
Springs  to  Brown  St.,  4.''>29  sq.yd.  paving 
2310  lin.ft.  curb  and  gutter  and  S.'iO  cu.yd. 
extra  excav.,  $14,871;  Throckmorton  St., 
from  Cedar  Springs  to  Maple  St..  7642  sq. 
yd.  paving,  2195  lin.ft.  curb  and  gutter 
and  1157  cu.yd.  extra  excav.,  $24,225; 
Keagan  St.  from  ('edar  Springs  to  Maple 
St.,  7395  sq.yd.  paving,  2598  lin.ft.  curb 
and  gutter  and  2390  cu.yd.  extra  excav., 
$23,685.  Ail  2  in.  bitulithic  wearing  sur¬ 
face  on  5  in.  concrete  base. 

'A'Vtah — State  Rd.  Comn..  Capitol.  Sait 
Lrfike  City,  let  contracts  building  11.12  mi. 
State  Highway  between  Midvale  and  L<ehi, 
18  ft.  wide,  to  J.  W.  Mellen.  Auditorium 
Bldg.,  $329,010;  4.95  ml.  State  Highway 
from  Mogna  east  to  Murray.  18  ft.  wide  to 
P.  J.  Moran.  Felt  Bldg..  $133,478;  6.36  mi 
State  Highway  from  Murray  south  to  Mid¬ 
vale.  18  ft.  wide,  to  Campbell  Bldg.  Co.. 
New  House  Bldg..  $121,330.  Noted  Apr.  24. 

Wash.,  Iloqniaoi — City  received  bids  Im¬ 
proving  Kklund  Ave.  involving  (a)  clear¬ 
ing  and  grading,  (b)  gravel  top.  (c)  earth 
nil.  from  J.  M.  Webb,  (a)  $276.  (b)  $(•  61 
per  yd.,  (c)  $1.10  per  cu  yd.  ;  Peek  & 

Kmerson.  (a)  $.62  per  yd.,  (h)  $1.00  per 
yd.,  (c)  $2  60  p<  r  cu.yd.  ;  N.  P.  Willis,  (a) 
$96.  (b)  $1.80  per  yd.,  (c)  $1.20  per  cu  yd 
★  Ont..  Armltsge — Town  let  contract  build¬ 
ing  3  ml.  bituminous  macadam  road  from 
Armltage  to  Holland  Landing,  to  J.  Jupp, 
Toronto.  About  $30,000. 

'*<>nt.,  York  —City  let  contracts  building 

6  ml.  roads,  20  ft.  wide,  to  R.  S.  Fisher. 

7  Bowden  Ave..  $32,000;  A.  K.  Jupp,  47 
Sparkhlll  Ave.,  $30,000;  R.  A.  Dagg.  569 
Sherbourne  St..  $20,000  Contractors  all  of 
Toronto. 

BIDS  DESIRKD 

Pennsylvania — See  '•Streets  and  Roads” 
under  Mt.  Lebanon. 

Railways 

PROPdSKD  WORK 

(tiiebri — -Canadian  Paciflc  R  R..  Windsor 
St  Station,  Montreal,  soon  receives  bids 
electrifying  branch  line  from  Thrt'e  Rivers 
to  Shawinigan  Falls  and  Grand  Mere.  J. 

M.  Fairhairn.  ch.  engr. 

Ontario — Hydro-Electric  Co..  University 
Ave..  Toronto,  plans  to  build  radial  railway 
between  Toronto  and  Port  Perry.  H,  H. 
Couzens.  genl.  mgr. 

Ontario — City  of  Guelph  plans  to  issue 
bonds  to  extend  electric  railway  from  Hes- 
peler  north  to  Mount  Forest 

Excavation  and  Dredging 

PROrOHED  WORK 

La..  Thornwell — Drainage — Thornwell  D 
D,  No.  1  plans  election  May  27  to  vote  on 
$36,000  lionds  to  improve  and  enlarge  drain¬ 
age  system.  T.  H.  Mandell,  Frank  Bldg., 
Liike  Charles,  engr. 

O.,  Kpriiigllrld  —  Drainage  —  Mad  River 
Impvt.  Assn.  North.  Clark  Co.,  plans  to 
dt'epen  and  straighten  8$  mi.  Mad  River 
ch.'innel  and  15  mi.  tributary  streams;  also 
build  levees  along  river  from  Springfield 
north.  W.  H.  Sieverling.  co.  engrr. 

Minn.,  Benson — Ditch — Comrs.  Swift  Co. 
plan  to  Issue  $50,000  Itonds  to  build  drain¬ 
age  ditch.  D.  P.  Carney,  aud, 

Idaho,  Caldwell — Drainage-— City  council 
passed  n'solution  requiring  F.  J.  Lockwood, 
city  engr..  to  report  on  plan  to  change  In¬ 
dian  Creek  channel  and  build  deep  drain. 

Ore.,  Springfield — -Irrigation — Benham  Ir¬ 
rigation  Co.,  Eugene,  plans  to  irrigate  and 
develop  285  acres.  2  mi.  northeast  of  here. 
S.  C.  .-Xtlas  in  charge. 

4'bI.  Concord- -Ditch — Contra  Costa  Co. 
forming  drainage  district  to  carry  over¬ 
flow  from  Pacheo  Creek.  Work  involves 
building  main  ditch.  200  ft.  wide,  with 
banks  from  6-10  ft.  high  and  necessary 
laterals  C.  II.  Ha.vden.  Martinez,  superv. 

Cal.,  I.os  .\ngelrs— Dredging — See  “Mis¬ 
cellaneous" 

Cal..  Oxnard — Ditch — Oxnard  D.  D.  hav¬ 
ing  plana  prepared  by  Olmsted  &  Gillelen. 
engrs.,  1112  Hollingsworth  Bldg,.  Ix)S  An¬ 
geles,  for  open  ditch  and  pipe  drainage 
system.  About  $200,000. 

Onf.,  Ft.  William — Dredging — City  soon 
receives  bids  dredging  mouth  of  Neebing 
River.  Bonds  for  $176,000  voted  for  project. 

B.  C.,  Chilliwack — Itralnage — Provincial 
Government.  Victoria,  plana  to  reclaim  30.- 
000  acres  In  Sumas  Laake  area  near  here, 
by  dyking  and  draining  to  prevent  Fraser 
River  overflowing  banks.  A.  E.  Foreman, 
c  'o  Dept.  Pub  VTis.,  Victoria,  engr 


BIDH  DEHIRED 

N.  J.,  West  New  York — Excavation — See 
•'Buildings.” 

Wl».,  Hhebuygan — Excavation — Until  May 

14,  by  J.  Donahue,  engr.,  York  Bldg.,  ex¬ 
cavating  and  laying  10-12  in.  tile  in  D.  D. 
No.  1,  Sheboygan  Falls  "Ewp..  Sheboygan 
Co.  About  $35,000.  Work  involves  1500 
cu.yd.  dry  earth  excav. 

WIb„  Sheboygan — Excavation — Until  May 

15,  by  J.  Donahue,  engr.,  York  Bldg.,  ex¬ 
cavating  and  laying  6500  cu.yd.  6-10  in. 
tile  in  drainage  district  in  Cedar  Grove 
Twp.,  Sheboygan  Co.  Cost  between  $25,- 
000  and  $30,000.  Work  involves  about  6500 
cu  yd.  dry  earth  excav. 

la.,  Clinton — Dredging — Until  May  5,  by 
Bd.  Supervs.  Clinton  Co.,  deepening  and 
widening  part  of  Old  Goose  Lake  Drain¬ 
age  Ditch,  10,500  ft.  long,  drag-line  work, 
involving  15,000  cu.yd.  excav..  $5250.  J. 
W.  Strohm.  aud.  ;  advertised  in  this  issue. 

Minn.,  .\lbert  I.ea — Ditch — Until  May  5, 
by  F.  Davis,  aud.  Freeborn  (To.,  building 
Co.  Ditch  No.  32.  involving  110.331  ft.  6-34 
in.  tile.  30,521  cu.yd.  open  ditch  main.  104 
catch  hasins,  60  Junction  laterals,  12  rein.- 
con.  bulkheads,  17  flood  water  inlets,  exten¬ 
sions  of  abutments  of  highway  bridges,  re¬ 
taining  wall  and  spillway,  etc.  .About 
$69,438.  E.  V.  H.  Brown,  Albert'  Lea,  engr. 

H.  !».,  Flandreau  —  Excavation  —  See 
"Streets  and  Roads.” 

Mo.,  Grant  Cit.v — Drainage — Until  May 

16,  at  office  of  W.  C,  Okey,  secy..  Worth 
Co.  D.  D.  No.  1.,  building  main  ditch  and 
8  laterals,  involving  993,316  cu.yd.  earth 
excav. ;  advertised  in  this  issue. 

Manitoba — ('anal — Until  May  6,  by  Dept. 
Pub.  Wks.,  Ottawa,  Ont.,  building  45,000 
ft.  canal  between  Little  Pembina  River  and 
Pelican  Lake.  1 1  ft.  deep,  24  ft.  wide.  37 
ft.  pile  and  tlmb*‘r  bridge.  16  ft.  wide,  40 
ft.  pile  and  timtx-r  dam  and  50  ft.  spillway. 
Work  involves  30,000  cu.yd.  earth  excav. 
About  $35,000.  A  Lafleur,  c/o  Dept.  Pub. 
Wks.,  engr. 

PRICES  AND  CONTRACTS  AWARDED 
(ftindicates  award  of  contract) 

♦  N,  J.,  Trenton — Dredging — Bd.  Com¬ 
merce  &  Navigation.  State  House,  let  con¬ 
tract  dredging  section  of  pro|K>sed  inland 
waterway  connecting  Karnegat  Bay  with 
Manasquan  River,  to  Hill  Dredging  Co..  At¬ 
lantic  Ave.  and  Somerset  PI..  Atlantic  City, 
$0.22  per  cu.yd.  Noted  Mar.  27. 

★Colo.,  North  Sterling — Excavation — 
North  Sterling  Irrigation  Dist.,  Logan  Co., 
Bank  BMg..  let  contract  excsivating  canal 
involving  250,000  cu.yd.  earth  excav.,  to 
Quigley-Bonner  Co.,  Carbon,  Ind.,  26c.  to 
37c.  per  cu.yd. 

★Ont.,  Toronto— Excavation — Dominion 
Government.  Ottawa,  let  contract  excavat¬ 
ing  and  demolishing  existing  buildings  on 
Bay.  Yonge  and  Front  Sts.,  to  be  site  of 
new  customs  warehouse,  to  P.  Lyall  Constr. 
Co..  120  James  St..  Montreal.  (Jue.  About 
$18,600. 

Industrial  Works 

PROPOSED  WORK 

N.  H..  Keene — Plans  are  out  for  figures 
for  1  story.  62  x  106  ft.  brick  and  concrete 
garage,  sales  and  service  station,  etc., 
rein. -con  flooring,  concrete  foundation,  for 
Cadillac  Motor  Car  Co.  agency.  About 
$36,000.  B.  S.  D.  Martin,  86  Weyl)OS8et  St., 
Providence.  R.  I.,  archt. 

MaBs.,  Boston — W.  D.  Young  Co..  10 
Washington  St.,  plans  to  build  5  story 
rein.-(X)n.  factory  and  sales  house,  reln.- 
con.  flooring,  concrete  foundation,  on  Bab¬ 
cock  and  Commonwealth  Aves.  About 
$225,000 

Mbsb.,  Dorchester  (Bo.ston  P.  0._) — 
.\dama  &  Pond  plan  to  build  2  story,  60  x 
120  ft.,  rein. -con.  factory, .  rein. -con.  floor¬ 
ing.  concrete  foundation,  on  Commonwealth 
Ave.  About  $50,000. 

R.  I.,  I'awtucket — Home  Bleach  &'  Dye 
tVks ,  Branch  St.,  plans  to  build  4  stor.v. 
125  X  150  ft.  storehouse.  About  $60,000. 

Conn.,  Middletown — Rockfall  Woolen  Co.. 
Maplewood  St.,  plans  to  build  brick  addition 
to  plant.  About  $50,000. 

Conn..  New  Haven — J.  Weinstein,  archt., 
6  Church  St.,  soon  receives  bids  building 
2-story,  80  x  lOO  ft.  brick  and  concrete 
bakery,  rein. -con.  flooring,  concrete  founda¬ 
tion.  on  Broad  and  Commerce  Sts.  About 
$60,000.  Owner’s  name  withheld. 

N.  Y.,  Brooklyn — Cushman  Sons  Inc..  49 
Manhattan  St..  New  York  City,  having 
plans  prepared  by  L.  S.  Be.irdsley.  archt., 
40  West  32nd  St..  New  York  City,  building 
3  story,  140  X  200  ft.  brick  and  steel  bak¬ 
ery.  rein. -con.  flooring,  concrete  foundation, 
on  Atlantic  and  Troy  Ayes.,  here.  About 
$100,000. 


N  Y.,  Brooklyn — Shampan  &  .- 
archts,  60  Court  St.,  receive  bids  atii.', 
19,  building  3  story.  60  x  100  ft  .  l.i  ,. 
steel  garage,  rein. -con.  flooring 
foundation,  on  Vanderbilt  anil  l 
Aves.,  for  W.  Bauer,  c/o  archts 
$50,000.  Noted  Apr.  10. 

N.  Y.,  Buffalo — W.  S.  Brick, 
archts..  Mutual  Life  Bldg.,  soon  ii 
bids  building  2  story,  22  x  80  ft.  sl. 
concrete.  dair>'  product  plant.  . 
foundation,  on  Meaner  St.,  for  Beale  / 
7375  I'ark  Ave.  About  $25,000. 
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N.  Y.,  Fredonlu — Red  Wing  Grap.  lu,,.,. 
Co.,  soon  lets  contract  building  t  .  ..-v 
48  X  80  ft.  rein. -con.  and  brick  \vai> 
and  factory,  rein.-con.  flooring,  co-  .  n-te 
foundation.  About  $40,000.  W  H  l-.m. 
ers,  c/o  owner,  archt. 


N.  Y.,  Glens  Falls — Arrow  Grip  JIft  i.  o 
plans  to  build  2  story  brick  faeiorv  kP 
Joining  Delaware  &  Hudson  R.R 


N.  Y.,  New  York — C.  H.  Allen.  13S  Wil- 
liam  St.,  soon  receives  bids  building  7-st-rv 
brick  and  steel  storage  house,  rein  -  on 
flooring,  concrete  foundation,  at  119  FulKm 
St.  and  56  Ann  St.  About  $75,000  .Mnnt- 
gomery  &  Riggs,  105  West  40th  St  .  arclns, 

N.  Y.,  New  York — Industrial  School  41K 
■West  41st  St.,  having  plans  revised  liy  i; 
M.  McCabe,  archt.,  96  6th  Ave.,  for  3 
story,  50  X  99  ft.  brick  and  steel  garagi 
rein.-con.  flooring,  concrete  foundation  at 
418-420  West  4l8t  St.  About  $55,on0 
Noted  Apr.  3. 

N,  Y.,  New  York — Terminal  Warehouse 
Co.,  17  South  William  St.,  having  plans  pre¬ 
pared  by  J.  W.  O’Connor,  archt.,  3  We.iii 
29th  St.,  building  two  9-8tory  brick  ami 
steel  warehouses,  rein.-con.  flooring,  con¬ 
crete  foundation,  at  29-31  South  William 
St.  About  $100,000.  J.  H.  Lynch,  pres. 

N.  Y.,  RorlieHter — Whit-Field  Map  ('n 
Inc.  plans  to  build  factory.  About  $6ii.iMni 
Address  I.  A.  Whitman.  Rochester. 

N.  J.,  Asbury  Park — Victory  Tire  &  Rub¬ 
ber  Co.,  385  East  149th  St..  New  York  City, 
plans  to  build  2  story,  75  x  165  ft.,  concreie 
and  steel  factory  on  Railroad  Ave.  here 
About  $125,000.  E.  A.  Arend.  Kininoih 
Bldg.,  archt. 

Pa..  Nanliroke — Duplan  Silk  ('o .  135 

Madison  Ave..  New  York  City,  soon  bis 
contract  building  1  and  2  story,  lOu  x  S.'in 
ft.,  brick  and  steel  mill  construction  silk 
mill,  rein.-con.  flooring,  concrete  founda¬ 
tion.  here.  Ballenger  &  Perrbtt.  17th  and 
Arch  Sts..  Phila.,  archts. 

Ga.,  CoIumbUB — Eiigle  &  Phoenix  Mills 
Front  St.,  jtlans  to  Iniild  l>rick  power  hou.'-i 
and  alter  present  plant.  Lockwood,  Greem- 
A  Co..  Healy  Bldg..  Atlanta,  engrs. 


Ala.,  Cordova — Indianhead  Mills  plans  in 
build  3  story,  rein.-con.  cotton  mill,  .\hout 
$1,500,000.  lAtckwood.  Greene  &  Co..  Healy 
Bldg.,  Atlanta,  Ga.,  engrs 

Tenn.,  JarkMon — Bemis  Bag  Co..  6nl 
South  4th  St..  St.  Louis.  Mo.,  plans  to  huild 
two  4  story,  35  x  40  ft.  rein -con.  locker 
towers  at  plant  here.  About  $5n.nnn 
Stephen  &  Pearson.  820  Central  Natl  Bank 
Bldg.,  St.  I.,oul8.  Mo.,  archts. 


<>..  Cleveland — Chrlstain.  Schwarzenherg 
&  (7aede.  engrs.,  1900  Euclid  Bldg.,  soon 
receive  bids  building  1  story.  60  x  131  ft 
loncrpte.  8te^l  ami  brick  addition  for  r(ir>. 
Co.,  3610  East  7l8t  St.  About  $30,00" 

O.  Cleveland — f'hristatn,  SehwarzenherR 
&  Oaede.  engrs..  1900  Euclid  Bldg  .  soon 
receive  bids  building  4  story.  90  x  100  ft.. 
Mncrete,  steel  and  brick  factory  for  Grah- 
ler  Mfg  Co.,  6665  Bway  Ave.  About  $100,- 
000. 

O.,  Cleveland — Cleveland  Automobile  Co.. 
East  ISlst  St.  and  St  Clair  Ave..  Plan-s  to 
build  4  story,  rein.-con..  steel  and  brick 
(toiler  house  on  London  Rd.  About  $10".- 
000.  E.  Mc(3qorge.  1900  Euclid  Ave.,  archt. 

O.,  Cleveland — E.  A.  Curtiss,  archU  416 
Guardian  Bldg.,  soon  receives  bids  for  . 
story,  60  x  125  ft.,  rein.-con..  steel  and 
brick  factory,  at  9006-14  Woodland  Ave 
for  J.  H.  Fisher,  2167  East  71st  St.  About 
$50,000. 

O..  Cleveland — Land  A  Home  Co..  1'  il* 
liamson  Bldg.,  plans  to  build  5  story  con¬ 
crete.  steel  and  brick  factory  on  East  sntit 
St.  and  Perkins  Ave. 

O.,  Cleveland — Maurice 
Ave..  having  plana  prepared  by  ('hrisiatn. 
Schwarzenherg  &  Oaede.  engrs..  1900  Ku- 
clid  Bldg.,  for  4  story,  reln.-wn..  ste.  l  and 
brick  factory  on  East  27th  St.  and  Wood¬ 
land  Ave.  About  $60,000. 

O..  Cleveland— Natl.  Lamp  Assn.,  Nela 
Park,  plans  to  build  6  (rtofYi.  ' 

steel  and  brick  plant.  About  $260,000. 
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Imiu.'trial  Works  (Coniiiiutsl) 

O  c'levrlanil — H.  J.  Walker,  12806  Taft 
ive’’  having  plans  prepared  by  K  Mc- 
(\om'  archt.,  1900  Kuclid  BIdjt.,  for  4 
«torv’  rein.-con.,  steel  and  brick  factorj*. 
r.iii'-con.  floorlnK.  on  Hast  ISlst  St.  and 
Taft  Ave.  About  $75,000. 

Dayton — G.  W.  Shroyer  ft  Co..  Main 
!,n(r’‘’nd  Sts.,  plans  to  build  1  story,  60  x 
"no  ft  concrete  an<l  brick  KaraKe  and 
«„rvice '  station,  concrete  foundation,  on 
North  Main  St.  Schenck  ft  Williams, 
Mutual  Home  BldB-.  archts. 


I)  Duvinn — W.  C.  Wampler,  132-134 
North  St. ‘Clair  St.,  plans  to  build  4  stor.v, 
fis  X  150  ft.,  rein.-con.  and  brick  BaraKe  and 
.salesroom.  rein.-con.  floorlnB,  concrete 
foundation,  on  Main  and  Bruen  Sts.  About 
$75.1100. 

D  Dover — Tuscora  Uiibber  C<i..  c.o  W. 
C  Owen  KnB  Co.,  archts..  1900  Kuclid 
Bids .  Cleveland,  havlnB  plana  prepared  for 
3  .story,  concrete,  steel  and  brick  factory, 
here.  About  $100,000. 


.Mirh,,  Pontiac — Hess-Pontlac  SprinB 
Co  plans  to  build  2  story  brick  and  rein.- 
con  forBe  shop,  concrete  foundation.  About 
$•>00,000.  B.  A.  Litchfield,  *enl.  niBr. 


III.,  Cliira*o — Hydrox  Co.,  8543  XormaJ 
\ve .  soon  lets  contrai-t  buildinB  3  story, 
rein. -con.  and  brick  ice  factory,  rein.-con. 
hoorinB.  concrete  foundation,  on  4000  s<i.ft. 
site  on  Isake  Park  Ave.  an<l  24th  St. 
.Schmidt,  Garden  ft  Martin.  104  South  Michi¬ 
gan  .\ve.,  archta. 


HI.,  t'lilrano — Independent  rackltiK  Co., 
Halsted  and  41  st  Sts.,  soon  lets  contract 
buildinB  S-story,  60  x  66  ft.  rein.-con 
slauBhterhouse.  rein.-con.  floorinB.  concrete 
foundation.  About  $65,000  II.  C.  Chris¬ 
tensen.  7268  Union  Ave.,  archt. 


Win.,  .Milwaukee — Jaeger  ItakiiiB  Co.. 
Central  Ave.,  soon  lets  tx>ntract  building  3 
story,  100  x  100  ft.,  brick  and  steel  bakery, 
rein!-con.  fiooring,  concrete  foundation. 
.\bout  $100,000.  L.  S.  Beardsley.  40  West 
32nd  St..  New  York  City.  engr. 


Minn..  Altura — Company  being  formed  to 
build  electric  light  and  i>ower  plant.  About 
$300,000.  Address,  Power  Eng.  Co.,  510 
Corn  Exch.,  Minneapolis,  engrs. 


.Minn.,  Minneapolis — Northwestern  Cata¬ 
logue  Co.,  800  I’hoenix  Bldg.,  soon  lets  con¬ 
tract  building  4  story.  100  x  100  ft.,  rein.- 
con.  and  brick  warehouse,  rein.-con.  floor¬ 
ing,  About  $100,000.  Long,  Ijamereaux. 
Long  ft  Phorshang,  1028  Andras  Bldg., 
archt  8. 


Minn.,  St.  Paul — J.  H.  Allen  &  Co.,  6th 
St.  and  Bway..  having  plana  prepared  for 
wholesale  grocery  building.  About 
$1,000,000. 

Okla..  Pauls  Valley — M.  M.  Kagan  ft 
Sons  plan  to  build  molassea  and  feed  plant. 
About  $76,000. 

Okla.,  Tislinningo — City  voted  $50,000 
bonds  to  build  electric  light  plant. 

Idaho,  Pocatello  —  Northwestern  Auto 
Supply  Co.,  Billings,  plans  to  build  3  story 
plant  here.  Almut  $32,000. 


WsnIi..  Hoqulani — J.  Johnson  and  asso¬ 
ciates.  Puget  Sound,  plan  to  build  steel 
rolling  mills  at  harbor  hero.  First  unit  to 
cost  $250,000. 


Ore.,  Portland — P.  Dahm  and  T.  Hen- 
dricksen  having  plans  prepared  by  Siitten 
ft  Whitney,  archts.,  Lewis  Bldg.,  building  4 
.story  75  x  112  ft.  concrete  plant,  on  lOth 
and  Burnside  Sts. 


Ore.,  RoNeburx — Umpqua  Growers’  Assn, 
plans  to  build  new  fruit  and  berry  cannery. 
About  $50,000.  J.  Busenbark,  pres. 

fal.,  Bakersfleld — J.  M.  Jameson  soon 
lets  contract  building  2  story,  60  x  122  ft., 
brick  garage,  concrete  foundation,  on  22nd 
and  Chester  Aves.  T.  B.  Wiseman.  Brower 
Bldg.,  archts.  Kitchen  &  Amell.  agents  for 
'>verland  Automobile,  Bakersfield,  lessee. 
Cal,.  Beverly  Hills — See  "Miscellaneous.” 
Cal.,  Calexico — City  having  plans  pre¬ 
pared  by  Olmsted  ft  Glllelen.  engrs.,  1112 
Hollingsworth  Bldg..  Los  Angeles,  for  gas 
and  electric  light  plant  here.  About  $325,- 
000.  p.  B.  Stelntorlf,  elk. 


Cal.,  Fresno — Sperry  Flour  Co..  Hamil¬ 
ton  and  J  Sts.,  plans  to  build  flour  mill. 
Atiout  $400,000.  J.  L.  Klschelberger,  mgr. 


Cal..  Ijom  Angelea — L.  A.  Times,  Ist  St. 
and  Bway..  having  plans  prepared  by 
Krempel  &  Krkes.  archts.,  $15  Henne  Bldg., 
building  4  story,  25  x  100  ft.,  rein.-con.  and 
•'rick  newspaper  plant,  concrete  foundation. 

f'al..  Nan  Franeisro — Sherman  Estate, 
^o  J,  L.  Stewart,  archts.,  C.  Spreckles 
1  ne  ■  plans  prepared  for  5  story, 

ton  X  160  ft.,  rein.-con.  warehouse,  on  2nd 
'O'l  Brannan  Sts. 


Cal.,  Santa  Paula — Limoneira  Co  Iiav- 
ing  plans  prepared  by  Allison  &  Allison, 
archts.,  1405  Hibernian  Bldg..  l»s  Angeles, 
building  I  and  2  story  hollow  tile  and  con¬ 
crete  packing  plant,  concrete  foundation. 
About  $160,000. 

N.  N.,  ClarkH  Harbor — Town  having  pl.ins 
prepared  for  electric  light  plant  .Viioul 
$60,000. 

N.  B..  lloirHtown — B.  J  Thibedeau.  plans 
to  build  plant.  .Vliout  $25,000. 

<)ue„  Lar'  All  Saumon  —  Salmon  I-ake 
Drive  and  Boom  .N.ssn.  plans  to  build  large 
wood  and  pulp  plant. 

Mae.,  Sherbrooke — J.  A.  Beaudoin.  East 
Angus,  soon  lets  contract  building  ware¬ 
house  for  Eastern  Twp.  I’rovisioii  Co.. 
Sherbrooke.  Al>out  $50,000.  L.  N.  Audet, 
37  King  St.,  archt. 

«Jue..  Three  Kivera — Page  Wire  Eelice 
I’o.,  'Three  Ilivers,  plans  to  hullil  99  x  29<i- 
ft.  concrete  and  steel  factory.  Ai>oui  $.''0,- 
00(1. 

Dot.,  Fast  I-ondon — (London  P.  D. )  — 
Uepubllc  Motor  Sales  Co.,  5101  Euclid  Ave.. 
(Meveland,  ().,  purchased  site  here  ami 
plans  to  build  factory.  About  $500,000. 

Dnt..  Galt — McCormick  &  McCormick. 
Galt,  plans  to  build  steel  and  brick  mill. 
.Vbout  $72,000.  W.  J.  Westaway,  72  James 
St.  N..  Hamilton,  archt. 

Out..  Hamilton — M.  Michnik.  172  Cannon 
St.,  plans  to  build  factory.  About  $25,000. 

Out.,  Hamilton  —  Zimmerman  Ueliance 
Knitting  Co.  plans  to  build  factory.  AI>out 
$50,000. 

Dnt.,  Kitrhener — Four  Wheel  Drive  Auto 
Co.,  Kitchener,  receives  bids  in  aliout  2 
weeks  for  brick  and  rein.-con.  factory.  W. 
C.  Cowan,  43b  King  St.,  E..  archt 

Onf.,  I.ondon — A.  Deviney,  St.  Marys, 
plans  to  build  flax  mills  here.  About  $50,- 
bOO. 

Out.,  Sarnia — W.  D.  Ferguson  and  J.  Mc- 
Cutcheon.  purchas**d  building  at  313  Front 
St.  and  plan  to  remodel  same  for  cold  stor¬ 
age  plant.  About  $25,000. 

Dnt..  Stratford — R.  M.  Ballantyne  Knit¬ 
ting  Co.,  Ballantyne  Ave.,  having  plans 
prepared  by  J.  Russell,  archt..  Downie  St., 
for  3-story  brick  factory.  .About  $35,000. 

Ont.,  Toronto — W.  Harris  &  Co.  soon  re¬ 
ceives  bids  building  4-story.  66  x  145  ft. 
rein.-con.  and  brick  glue  factory  on  Keating 
St.  A.  Chapman,  Harbor  Bldg.,  archt. 

Out.,  Toronto — Neptune  Meter  Co..  565 
Washington  Bldg.,  Chicago.  III.,  plans  to 
build  plant  here.  About  $5,5,000. 

Ont.,  Welland— City  plans  to  build  Ice 
plant.  About  $35,000. 

Ont.,  IVIndNor — Champion  Spark  Plug 
Co..  14-16  Sandwich  St..  W.,  plans  to  build 
factory.  About  $95,000. 

Ont..  Windsor — City  plans  to  establish 
dairy.  About  $40,000. 

Ont.,  Windsor— B.  H.  Marsh.  132  Wind¬ 
sor  Ave.,  plans  to  build  steel  and  brick 
factory,  concrete  foundation.  About  $40.- 
000.  J.  C.  Pennington.  I.A  Belle  Bldg., 
archt.  Noted  Apr.  24. 

Ont.,  Windsor — Universal  Car  -Agency, 
AVIndsor,  plans  to  build  concrete  garage. 
About  $50,000. 

Alta.,  Calgary — Alberta  Flour  Mills.  I,td.. 
soon  receive  bids  building  mills  and  eleva¬ 
tors  In  southeast  section  of  city.  Cost  to 
exceed  $3,000,000. 

B.  C,,  Anyox — Granby  Consolidated  Ore 
Co.  plans  to  build  plant.  About  $50,000. 

B.  C,,  Vanronver — Coca  Cola  Co..  Ranna- 
tyne  and  Dagman  Sts.,  Winnipeg.  Man., 
plans  to  build  3  story,  rein. -con.  factory, 
rein.-con.  flooring,  concrete  foundatin,  on 
Richard  and  Smythe  Sts.,  here.  About 
$1,000,000. 

Blits  DKSIKKB 

O. .  Cleveland — W.  J.  Carter,  archt  .  723 
Illuminating  Bldg.,  receiving  bids  ■  for  4- 
story,  50  x  100  ft.  rein. con.,  steel  and  brick, 
factory  at  2978  Woodhlll  Rd..  for  Van  l>orn 
Electric  Co..  2978  AVoodhill  Rd.  About 
$75,000.  Noted  Apr.  17. 

la.,  Ottumwa — Henshein  ft-  McLaren, 
engrs..  37  West  Van  Buren  St.,  Chicago, 
receiving  bids  building  2  story,  65  x  125  ft., 
rein.-con.  and  brick  creamery,  concrete 
foundation  for  Yorkshire  Creamery  Co. 
About  $40,000. 


PKICKS  AND  CONTRACTS  AWARBKB 
(•ftlndicates  award  of  contract) 

•ftN,  H„  Keene— G.  Fairfield  will  build  2 
story.  60  x  110  ft.  brick  and  mill  construc¬ 
tion  garage  and  service  station,  rein.-con. 
flooring,  concrete  foundation.  About  $25.- 
000.  Work  will  be  done  by  day  labor. 


ftConn..  Bridgepnrt — Post  Publishing  Co  . 

49  Cannon  St.,  let  contract  building  2-story. 
47  X  68  ft.  brick  and  t-oncrete  i>rintitig  plant, 
rein.-con.  t1{s)ring.  i*oncrete  foundation.  €)n 
Middle  SI.,  to  M  Tn-tlennick  Co..  188  Main 
St.  About  $60,000  Noted  Apr.  17. 

ftCunn.,  South  Muiieliester — Cheney  Bros 
let  contract  building  2  story,  60  x  90  ft 
rein.-c<)n.  factory,  rein.-con.  fUsiring.  con- 
<T<  te  foundation,  to  Aberthaw  Constr.  Co.. 
School  St..  Boston,  cost  plus  peicenlage 
basis. 

★  N.  Y.,  Brooklyn — J.  Bene  ft  Sons,  541 
Dean  St.,  lei  contract  building  2  story, 
loO  X  100  ft.,  brick  and  steel  factory,  rein.- 
con.  flooring,  wncrete  foundation,  on  Clin¬ 
ton  Ave.  and  Fulton  St.,  to  W.  Kennetly 
Constr.  Co.,  216  Montague  St.  Noted  Apr. 

3. 

★  N.  Y.,  Brooklyn — Cairns  Holding  Co.. 
Inc.,  let  contract  building  9  story,  75  x  119 
ft.  brick  and  rein.-con.  factory,  concrete 
foundation,  on  Atlantic  and  Classon  Aves.. 
to  (illlies-Campbell.  101  Park  Ave.,  New 
York  City. 

★  N.  Y..  Brooklyn— I.  Kalt,  44  Court  St  . 
will  build  1  stor.v.  100  x  154  ft.,  brick  and 
steel  garage,  rein.-con.  flooring,  concrete 
found.ation.  on  Bay  1 9th  St.  About  $35,000. 
Work  will  be  done  by  day  labor. 

★  N.  A'..  Brooklyn — I.rfisky  Motor  Car 
Corp..  17  Graham  Ave..  will  build  2  story, 
mo  x  100  ft.,  brick  and  steel  garage,  reln.- 
eon.  flooring.  concrete  foundation.  on 
Montrose  Ave.  and  Leonard  St.  About  $75,- 
000.  Work  will  l>e  done  by  day  labor  under 
sui>ervision  of  Shampan  &  Shampan,  archts., 

50  Court  St.  Noted  Apr.  24. 

★N.  Y'..  Brooklyn — J.  Lletlerman.  r'o 

Shampan  ft  Shampan,  archts.,  50  Court  St.. 
will  build  2  story,  60  x  100  ft.,  brick  and 
steel  garage,  rein.-con.  flooring,  brick 
foundation,  at  305  Vernon  Ave.  About 
$35,000.  Work  will  be  done  by  day  labor. 

■ftN.  Y..  BulTalo— Mentholatum  Co.  146 
Seneca  St,  let  contract  building  4-Btory. 
80  X  100  ft.  rein.-con.  factory,  rein.-con. 
flooring,  concrete  foundation,  on  Seneca 
St.,  to  J.  W.  Cowper  Co..  Fidelity  Bldg 
•About  $225,000.  Noted  Apr.  10. 

■ftN.  Y.,  I-ong  Island  City — L.  Gold,  4  4 
Court  St.,  Brooklyn,  will  build  2  story,  76 
X  85  ft.,  brick  and  concrete  factory,  rein.- 
con.  flooring,  concrete  foundation,  on  North 
Jane  St.  About  $45,000.  Work  will  be 
done  by  day  labor. 

★  N.  Y'.,  Long  Island  City — L.  Gold,  44 
Court  St..  Brooklyn,  will  build  2  story,  90 
X  130  ft.,  rein.-con.  and  steel  factory, 
rein.-con.  flooring,  concrete  foundation,  on 
6th  St.  and  Washington  .\ve.  Al>out  875.- 
000.  YVork  will  be  done  by  day  labor. 

★  N.  Y.,  New  York — Commonwealth  Ice 
Co.,  7  East  42nd  St.,  let  contract  building 
2-  and  S-story,  101  x  169  ft.  brick  and 
steel  Ice  plant,  rein.-con.  flooring,  concrete 
foundation,  on  67th  St.  and  West  End  Ave., 
to  J.  H.  "I^ylor  CTonstr.  Co.,  110  YVest  40th 
St.  About  $70,000. 

ftN.  Y’..  Niagara  Falls — Defiance  Paper 
Co.,  Walnut  and  3rd  Sts.,  let  contract 
building  1  story,  46  x  103  ft.  rein.-con.  and 
brick  mill,  concrete  foundation,  on  Walnut 
St.,  to  J.  W,  Cowper  Co.,  Fidelity  Bldg., 
Buffalo.  Al>out  $25,000. 

★  N.  Y’..  Koeheater — Keenan  ft  Keenan, 
Powers  Bldg.,  received  contract  building  4 
story.  100  X  120  ft.  rein.-con.  and  brick 
garage,  at  39  .South  l^nlon  St.  About 
$100,000  Owner's  name  withheld. 

★  N.  Y..  M'estfleld — Armour  A  Co.,  208 
South  1-a  Salle  .St..  Chicago,  let  contract 
building  3  story.  130  x  200  ft.  brick  and 
stone  fjictory  and  54  x  54  ft.  power  house, 
to  Black  Constr.  Co..  20  West  Jackson 
Blvd.,  Chicago.  About  $210,000. 

S.  C..  rhsrieston — SoltPe  Cadillac  Co..  261 
Meeting  St.,  received  bids  .■\pr.  6,  building 
2  story.  100  x  120  ft.,  rein.-con.  garage,  on 
Meeting  St.,  from  Palmer  Spivey  Constr. 
Co.,  Campbell  Bldg.,  Augusta.  Gm.,  |B0,I80  ; 
McDavltt  Fleming  Co.,  Chattanooga,  Tenn.. 
$52,102  ;  South  Ferro  Concrete  Co..  Georgia 
Bldg.,  AtlanU,  Oa.,  $53,733.  Noted  Mar.  6 

ftTenn..  Ylemphi* — A.  S  Barboro  A  Co., 

99  South  Main  St.,  let  contract  tearing 
down  old  building  and  constructing  2-story, 

100  X  150  ft.  brick  and  concrete  storehouse 
on  Wagner  and  Pontotoc  Sts.,  to  J.  A. 
Alexander  Constr.  Co.,  388  North  PVont 
St,  $136,000. 

•ftO.,  Akron — Mohawk  Rubber  Co.,  2nd 
Ave.,  let  contract  constructing  1 -story,  60  x 
200  ft.  brick  and  steel  suldition  to  present  2- 
story  building  to  W.  A.  Franklin  Sons  Co.. 
247  Cuyahoga  St.  About  $50,000. 

★O.,  Clarinnatl — Dolly  Varden  Chocolate 
Co..  411  I-aurel  St.,  let  contract  building 
6  story,  53  x  100  ft.  rein.-con.  addition  to 
factory,  to  Ferro  Concrete  Constr.  Co.. 
Richmond  .nnd  Harriet  Sts.  About  $80,000. 
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liiduHtrlul  W'urkn  (('unttiiui'4l) 

*o.,  ('IrvriKnd-  ('rciiiii  Cono  Machine 
f'o.,  1K36  Kucllii  Ave.,  let  contract  ItulIdlnK 
3  story,  60  x  100  ft.  concrt^to,  Hte<‘l  ano 
lirlt-k  factory,  on  Knnt  6!)i  h  8t.  and  lIouKh 
Ave.,  to  A.  A.  1.4ine  ('onstr,  Co.,  1836 
Kuclld  Ave.  Almut  1 1 00,000. 

★O.,  Newark — J.  H.  Carroll  Co  let  con¬ 
tract  iiullduitr  3  story,  71  x  170  ft.,  reln.- 
••on.,  steel  and  brick  factory,  concrete  foun- 
ilation,  to  O.  J.  Hawkins  *  Son,  Newark, 
»»4,000 

kill.,  Ilellevllle — Westem  Brewing  Co. 
will  liuilil  addition  to  plant.  About  $60,000. 
Work  will  be  done  by  day  labor. 

kMInn..  Ht.  I’aul — W  11  Sc.hmclxel  Co.. 
Inc,  117  University  Ave.  W..  lot  contract 
bulldliiK  I-story.  130  x  300  ft.  rein. -con  and 
brick  tractor  plant  on  Illoe  and  Atwater 
Kts.  to  U  W.  Hauinelster,  1304  Pioneer 
liIdK.,  About  $76,000. 

kMu.,  Juplln — Hiilburt  UndertaklnR  Co.. 
West  4lll  and  Vlralnlii  Hts..  let  contract 
bulldlnK  3  story,  tiO  x  110  ft.  Karaae  and 
30  X  60  ft  cliap<‘l.  brick,  concrete  founda¬ 
tion.  to  U  L.  llorrmaii.  Royal  HelKhts. 
Alaiut  $36,1)00. 

kMn.,  Nt.  laiiils — Northwestern  Consoli¬ 
dated  MIIIIiir  Co.,  438  Theresa  Ht.,  let  con¬ 
tract  bulldlnK  3  story,  60  x  130  ft.,  con¬ 
crete,  steel  and  brick  warehouse,  rock 
foundation,  at  438  Theresa  St.,  to  T.  H. 
lUts,  4333  Tuft  Ave.,  $60,000. 

kOnt.,  Tnroiilo — lajininlon  Government, 
Ottawa,  let  contract  bulldlnK  248  x  560  ft., 
steel  and  stoni'  customs  examlnliiK  ware¬ 
house  on  Hay,  Yonxe  anil  Front  Sts.,  hi-re, 
to  P.  Uyall  I'onstr.  Co.,  120  James  St.. 
Montreal,  tjue  Alstut  $2,000,000. 

kll.  C„  Vancouver — Morrison  St»-el  & 
Wire  Co..  Industrial  Island,  let  contract 
buildliiK  1 -story  factory  to  H.  B.  L,eok,  1767 
Toliiilc  Ht.  About  $28,600.  Noted  Mar.  27. 


Buildinj^s 

PROPONKIt  WORK 

Mass..  Athol — Hall — Town  plans  to  build 
hall.  About  $160,000.  L>.  P.  Kimball,  elk 

Mass.,  Boston — Hospital — City  had  plans 
prepared  fur  3  story  brick  hospital  on 
Charles  St.  About  $160,000.  H.  U.  Des¬ 
mond,  16  Beacon  St.,  archL 

Mass.,  NprInKlIeld — Theatre — A.  Qoodside. 
Fidelity  Bldx.,  I'urtland,  Me..  Iiavlnx  plans 
prepared  by  G.  H.  Desmond,  archt..  16 
Beacon  St.,  Boston.  bulldlnK  5  story,  60  x 
164  ft.  on  Main  and  Pynchun  Sts.,  here. 
About  $200,000. 

R.  1.,  Pawtucket — SynaKOlfue  and  School 
— -ConKreKat Ion  Chalve-Sholum.  IllRh  St., 
plana  to  build  synaRoKue  and  school.  About 
$60,000. 

R.  I..  Thornton — School — Johnston  Twp. 
ai>]>roi>rlnted  $60,000  to  rehiillil  school  on 
School  St.,  here,  recently  destroyed  by  fire. 
H.  K.  Duiher,  Tliurntun,  elk. 

Conn..  Hartford — Hotel*  —  H.  G.  Bond. 
320  Asylum  St.,  plans  to  build  2-8tory 
brick,  steel  and  concrete  addition  to  Hotel 
Sherman,  rein  -con.  ttoorlnK.  concrete  foun¬ 
dation.  on  Allyn  and  lllKh  Sts.,  cost  $60.- 
000  ;  also  7  story  buildliiR  on  Allyn  St.,  to 
be  known  as  Hotel  Bondmore.  Whiton  & 
McMahon,  36  Pearl  St.,  urchts. 

Conn.,  New  Britain  —  Home — Erwin 
Home,  Bassett  and  Ellis  Sts.,  plans  to 
build  home  Date  D.  Miller  donated  $60,- 
000  for  project. 

Conn.,  New  Britain  —  Institute  —  Now 
Britain  Institute.  IllKh  and  Went  Main  St*., 
plans  to  build  institute.  LAte  D.  Miller 
donated  $60,000  for  project 

Cobb.,  New  Haven — Business — Besse, 
Ritchey  k  f'o.  784  Chapel  St.,  plans  to 
construct  new  front  to  present  bulldlnK  and 
6  story  addition  In  rear.  About  $60,000. 
Brown  A  Von  Beren,  186  Church  St.,  archts. 

Conn.,  New  Haven — Bunlness — Plans  are 
out  for  flK'iren  for  2  story.  70  x  100  ft. 
brick,  rein. -con,  floorInK.  concrete  founda¬ 
tion.  on  Bway,  and  Howe  St.,  for  Beecher 
A  Bennett  Co..  280  Elm  .St  About  $60,000. 
C  S.  Palmer,  191  Church  St.,  archt.  Noted 
Mar.  6. 

Conn.,  New  Haven — Hospital  —  Jewish 
Home  for  Axed,  169  Davenport  Ave.,  plans 
to  build  hospital.  About  $200,000. 

Conn.,  Norwich — Hospital— Norwieh  Tlos- 
pltal  for  Insane  havlnx  plans  prepared  by 
('udworth  A  Thompson,  archts.  Thayer 
Bldx.  for  psychopathic  and  tuberculosis 
i>un(linKS.  on  hospital  yrounds.  About 
$200  000 


Conn..  Torrlnxton — Dormitory — Charlotte 
HunK)'rford  Memurlal  lloapltul,  l.lichtleld 
ltd.,  havliiK  Plans  prepared  by  E.  Greene, 
archt.,  5  lieekman  St.,  New  York  City,  for 
dormitory  on  hospital  Krounds.  About 
$60,000. 

Conn.,  Wnterbury — School — Bd.  Educ. 
plana  to  build  brick,  nmerete  and  steel 
addition  to  Croft  St  school,  rein. -con.  floor¬ 
InK.  concrete  fuuiulatlon.  Altout  $126,000 
D  A.  Walsh,  61  Ueavenworih  Ht.,  archt. 

N.  V.,  Albany — 1'healre — M.  .SpleRol, 
Strand  Theati  r  BIiIk..  New  York  t'lty, 
noon  lets  conlraet  bullilliiK  2  story,  76  x 
176  ft.  brick  ami  steel,  brick  fonniliillon,  on 
Monroe  St.,  here.  At>out  $I5U.)IU0.  T. 
laimh,  64  4  Kth  Ave.,  New  York  City,  archt. 

N.  V..  Drouklyn — Home  and  Hospital — 
Brooklyn  Hebrew  Home  and  Hospital  for 
Axed,  Howard  and  Dumont  Aves.,  plans  to 
build  4  story,  90  x  100  ft.  brick  and  steel 
addition,  concrete  foundation.  About  $100.- 
000.  L..  A.  Abramson,  220  6th  Ave.,  New 

York  City,  archt. 

N.  Y..  Brooklyn — Theatre — WashliiKton 
Amusement  Co  ,  e.o  Zipkes,  Wolff  A  Ktid- 
roff,  archts.,  25  West  42n<l  St..  New  York 
City,  havliiK  plans  prepared  for  I  $  story, 
100  X  137  ft  lirlck  and  steel,  brick  fountla- 
lion,  on  WushInKtun  Ave.  an«$  Prospect  1*1. 
About  $100,000. 

N.  V.,  BuflTalit — Bank — Pi'oples  Bank,  224 
Main  .St  .  havliiK  plans  iirepured  for  bank 
on  Main  and  Sem>ea  Sts.,  extendinK  to 
Pearl  SI.  About  $1,000.1)00. 

N.  Y..  fViifrnI  InII|i — Hospital,  etc. — State 
Hospital  Cotnn  ,  f'apitol,  Albany,  soon  re¬ 
ceive  bids  bullill'iK  3  story,  30  x  300  ft. 
addition  to  bulliliiiK  fur  acute  patients,  with 

2  winKS  30  X  60  ft.  and  one  40  x  60  ft. 
brlek  anil  rein. -Con  .  conenoe  foundation. 
About  $160,000.  Noted  Jan.  30. 

N.  V..  tirretibufK — .School — Hd  ICduc. 
havinK  plans  prepared  by  Tooker  A  Marsh, 
archts,  101  Park  Ave,,  N<‘W  York  f’lty, 
liiiildinK  2  story  hriek  and  steel,  brick  foun¬ 
dation.  About  $90,000. 

N.  V.,  New  York — Ofllre — 60  Wall  81. 
Corp.  soon  b'is  contract  bulldlnK  6  story 
brick  and  steel  addition.  About  $100.1100. 
(Minton  A  Bussell,  32  Liberty  St.,  archts. 
Noted  Mur.  27. 

N.  Y.,  New  York — Office — Clinton  A  Uus- 
aell,  archts.,  32  Llherty  St.,  plan  to  build 
SO  story,  100  x  lUO  ft.  brick  and  steel, 
brick  foundation,  at  93  Malden  I-ane  to  run 
throuKh  to  205-207  Pearl  St.  and  4-6  Gold 
St.  Owners  name  withheld. 

N.  Y..  New  York --Office — Crescent  Realty 
f'o.  26  East  23rd  St.,  soon  lets  contract 
buildliiK  6-story,  50  x  100  ft.  brick  and 
steel,  brick  foundation,  at  210-212  West 
42nd  St.  About  $60,000  A.'  Uruciner,  11 

West  4  0th  St.,  archt.  anti  etiKr. 

N.  Y.,  New  York — Store  and  Office— 
Wendell  Estate,  176  Bway.,  htivliiK  Plans 
prepared  by  C.  E.  BirKe,  archt.,  29  West 
34th  St.,  alterliiK  6  story  brick  and  steel 
bulldlnK  at  181  Bway.  F.  G.  Sliattuck,  62 
West  23rd  St.,  les.see. 

N,  Y,,  (Isslnln* — Hall,  etc. — State  Hos¬ 
pital  Comn.,  Capitol,  Albany,  soon  receives 
bids  bulldlnK  4  story,  60  x  200  ft,  clinic 
biillilinK  No.  8;  4  Story.  40  x  260  ft.  deten¬ 
tion  bulldlnK  and  outside  cells  No.  6  ;  1 
story.  50  X  200  ft.  im'.ss  hall  anti  kitchen 
No.  4,  with  2  wlnKS,  60  x  80  ft.  ;  1  storv, 
30  X  30  ft.  pumphouse  and  30  x  90  ft. 
reservoir;  and  3  story,  60  x  90  ft.  outside 
cell  No.  7,  all  rein. -con.  and  brick  construc¬ 
tion. 

N.  Y.,  Rochester  —  Church  —  Episcopal 
Church  of  the  Ascension  hiivinR  plans  pre¬ 
pared  for  church.  About  $100,000.  W  C. 
<  'ompton,  rector. 

N.  Y.,  8.vraruse — Academy — Bd.  Educ. 
and  City  Euk-  Dept.  havitiK  plans  prepared 
by  M.  H  KitiK.  archt..  Snow  Bldx..  bulldlnK 

3  story  brick,  to  he  known  as  OnondaKO 
Acadsmy.  About  $260,000. 

N.  J.,  Harrison — School — Town  plans  to 
build  school.  About  $325,000. 

N.  J.,  Riverside — Bank — Riverside  Trust 
Co.,  plans  to  build  1  story,  60  x  67  ft., 
limestone,  here.  About  $76,000.  W.  A. 
Klemann,  1st  Natl.  Bank  BldK..  Trenton, 
archt. 

Fa.,  rhila. — Theatre — W  Frelhofer,  20th 
St.  and  Indiana  Ave.,  plans  to  build  2  story, 
72  X  190  ft.,  concrete  and  steel  on  Frank- 
ford  Ave,  near  Oxford  Dane,  About  $125.- 
000.  H.  C.  Hoxens,  1312  Walnut  St.,  archt. 

Pa.,  Phila. — Theatre — H.  C.  HoKens, 
archt,,  1312  Walnut  St.,  preparinx  plana 
for  2  story.  100  x  200  ft.,  steel  and  con¬ 
crete  on  Germantown  and  I>»hlirh  Aves. 
About  $200,000.  Owner's  named  withheld. 

Md.,  Baltimore— Doyloa  Collexe  received 
hequest  of  $300,000  to  construct  new  bulld- 
Inxs  on  University  Parkway.  Address  J. 
.\  McEneany,  pres. 


I>.  C.,  Wash.— Memorial — OeorKi-  \  .i, 

inxton  Memorial  Assn.,  Scott  Clrtde  |  , 
plans  prepared  by  Tracy  A  s’w.ut 
archts,.  18  West  34th  HI.,  New  York  t’ltv' 
bulldlnK  4  story.  200  x  220  ft.,  ste.  I  ,ti,i 
brick,  concrete  foundation.  About  $  i  muii  . 
000. 

Pla.,  Green  Grove  Hprints — School— Ud 
Educ.  Clay  Co.,  plans  ehctlon  soon  to  Mji,i 
on  $50,000  bonds  to  build  school  here 

Pla.,  Jarksnnville — Bank — Atlantic 
Bank  soon  lets  contract  bulldlnK  I  storv  50 
X  100  ft.,  brick  anil  sleel.  brick  fouml.ii kim 
Aliout  $100,001).  Mowbray  A  UllliiKer  5b 
Uibertv  St..  New  York  City,  eiiKrs.  Noted 
Mar.  in. 

Fla,.  Pensurela — HiKh  School — Esr.-tinl.i.-i 
Co.  School  Hd  plans  to  Issue  Iiiumiiiii 
l>ondH  to  htillil  school  and  $25,000  huinl  to 
Improve  rural  schools. 

(>.,  Akron — Bank  and  Office — Stale  S.iv. 
InKS  A  Trust  BIiIk.  (M»..  Main  and  .Miirlo  t 
StH  ,  havliiK  plans  prepared  by  Haip  ter 
A  Bliss,  archts.,  Hamilton  BIiIk,  for  lii 
story,  62  x  72  ft  .  steel  and  hriek,  lem- 
eon.  rtoorliiK.  on  Main  and  Market  Sts 

O.,  Akron — Welfare — Walker  A  We.ks 
archie.,  1900  lOuclid  BldK.,  Cleveland,  :  ooti 
receive  bids  bulldlnK  4  story,  concrete,  steel 
and  brick,  on  l-^ast  Market  St.,  for  i:iiim|- 
year  Tiro  A  Rubber  Co..  Market  St.  About 
$100,000. 

(>.,  rievriaiid—  Bath  House — City  soon 
lots  ttontract  hullilltiK  2  story,  70  x  76  ft , 
concrete,  steel  anil  brlek,  at  2526  Centrai 
Ave.  About  $50,000.  F.  H.  Betz,  604  Citv 
Hall,  arclit. 

(>..  rirvelund  —  Club  House  —  KniKbt.s 
Columbus,  (Forest  City  Council),  1770 
West  25lh  St,  plans  to  build  5  story,  ciin- 
creto,  steel  and  brick,  on  West  65th  St 
and  Detroit  Ave.  About  $150,000. 

().,  Cleveland — Commercial — Schooder  A 
Glickman.  416  Guardian  BldR.,  havliiK 
plans  prepared  by  E.  A.  Curtiss,  areht  , 
416  Guarillan  HUIk.,  for  3  and  4  story,  eon 
ciete,  steel  and  brick,  on  East  149th  St. 
and  Lake  Shore  Blvd.  About  $90,000. 

O.,  Cleveland — Office*— Paul  Bros.,  Clll- 
setiM  BldK.,  havinK  plans  prepared  by  G  .\ 
Grleble,  archt.,  Sloane  BIiIk-,  for  11  storv, 
rein. -con.,  steel  and  brick,  on  East  ilili 
St.  and  Vincent  Ave.  About  $750,000 

O.,  Cleveland  —  (tfflce  —  United  CIkot 
Stores  t'o.,  44  West  18th  St.  New  York 
City,  plans  to  build  6  story,  rein  -eon . 

steel  and  brick,  on  blast  6th  St.  and  Euel.d 
Ave.  About  $75,000. 

O.,  Clevelajid — Theatre  and  Ston — K 
Huberty,  archt..  8017  Whltehorn  Ave  ..  soon 
receives  bids  bulldlnK  2  story,  concret'-, 
steel  and  brick,  on  Fulton  Rd.  and  Kiisb 
Ave.,  for  Amor.  Amusement  Co.,  4108  Bway 
Ave.  About  $80,000. 

<).,  Columbus — Bank  and  Office — F  I, 
Packard,  archt.,  Hayden  BldK,  revising 
plans  anil  soon  receives  bids  hulldiiiK  n 
story,  26  x  95  ft.,  rein. -con.  and  brick,  con¬ 
crete  founilatlon,  IllKh  and  Main  Sts  . 
for  Franklin  Ix>anV  SavinKs  Co.,  Main  uiol 
IllKh  Sts.  About  IllO.OOO.  Former  bids 

rejected  Noted  Mar.  IS. 

(».,  ColiimbuH — Institution— State  la-KlsIa- 
ture  passed  hill  providinx  for  at>l>ro|irlatlon 
of  $650,000  to  purchase  site  and  build  In¬ 
stitution  for  Care  of  Feeble-minded.  Work 
will  be  done  under  supervision  of  Uliio 
Bd.  of  Administration. 

0„  ColiimHuN — Sales — Carroll-Thompson 
Co.,  East  Look  St.,  plans  to  build  4  story. 
75  X  100  ft.,  on  R'lst  Lonx  St.  Alxiut 
$160,000.  K.  C.  Matthew*,  79  BriKhton  St. 
archt. 

O.,  Dayton — Bank — West  Dayton  t'om- 
mercial  A  SavinKS  Bank,  West  3r<l  St . 
plans  to  build  3  story,  86  x  120  ft.,  reiti  - 
con.  and  brick,  rein. -con.  floorinR.  con¬ 
crete  foundation,  on  Ird  St  and  Western 
Ave. 

O.,  Hprlnxfleld — Y.  M.  C.  A.,  North  Foun¬ 
tain  Ave.,  plans  to  construct  bulldlnK  o> 
HlRh  and  ('enter  Sts.  About  $160,000 

O.,  Hteubenvllle— Hotel — W.  R.  Johnson 
and  associates  plan  to  build  9  Btory,  steel, 
brick,  limestone  and  Rranlte,  on  4th  and 
Washlnxton  Sts.  About  $900,000.  J  S 
Hershey,  Altoona,  Pa.,  archt. 

O.,  Warren — Hotel — J.  Warner  Hotel  Co 
plans  to  build  8  story,  rein. -con.,  steel  and 
brlek.  About  $300,000 

Mleh.,  Detroit — Bank  and  Office— Detroit 
SavInRs  Bank.  Penobscot  Bid*..  havliiK 
plana  prepared  by  A.  Kahn,  archt.,  Mar¬ 
quette  BldR..  bulldlnK  2  story  steel  atid 
Kranite.  on  Griswold  and  State  Sts.  About 
$300,000 
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HulliliiiKH  ((’ontlnued) 

.Midi.,  — MuhU'  llall  mill  Stori'B — 

nirii  lifirolt  Hyiiiplioiiy  <  irchi'Blrii,  c/o 
('  II  Crane,  iircht.,  23:iB  I>lmn  Hank  Hldf., 
haviiit;  plaiiH  priiiariil  liulldliiK  3-Htory.  ion 
X  171  ft  tirti-k,  Htei'l  anil  ruin. -con.,  reln.- 
con  lll■>>rlllK.  coiuTutu  fouiidullon,  on  VViniil-v 
wiril  Ave.  and  I’amouM  St.  About  3300,- 
joy,  \\'.  H.  Murjiliy,  chn. 

Mil'll..  Hetrolt  —  Hidiool  — •  St.  AniliriiNe 
roncri'iiatlon,  Wuyburn  Ave.,  noon  lelH  run- 
tract  liullilltiK  2  Btory,  76  x  100  ft.  brick 
anil  rein. -con.,  rein. -con.  lIourltiK.  concrete 
foiinilai  ion,  on  Waybiirn  Avc.  anil  Alter 
ltd  About  $100,000.  llonulilHon  A  Mulcr, 
J314  I'l-nobBCot  llUlit.,  arcliUi. 

Mil'll..  Hetrolt — SynaKOKUe — Alfred  ,St. 
Jew  It'll  conKreKiitlon  havliiK  planM  pn  iiarcd 
by  it-  Kinn.,  archt.,  1144  linvld  Wliitn.'y 
Hldir,  for  -  Btory,  66  x  70  ft.  brick  and 
atiN'l  i-oiicrete  foundalion,  on  Alfred  Hi. 
AImiuL  $60,000. 

Midi.,  Hetrolt — Theatre  and  Stori - II. 

Kramer  *  .Soiib,  1(1!I7  (Iratiol  Ave.,  liavInK 
plaiiH  preimrcd  by  C.  II  Crane  and  lO.  (1. 
Kldiler.  iirclitB.,  2336  Dime  Hank  HIiIk  . 
for  2  Btory,  80  x  230  ft.  brick,  mIucI  and 
rein. -con.,  rein. -con.  lloorliiK.  concrete 
founilatloii.  on  MIchlKan  Ave.  betwi*cn 
ilu.Mliey  and  (IrcUBcl  Avch.  About  $260,000. 

III.,  I'lilra*®  —  Church  —  Kourlcenlh 
rhureh  of  ChriBt  SclentlBl,  c/o  N.  M.  Dtin- 
nliiK,  archt.,  310  South  WabiiHh  Ave.,  noon 
lelB  contract  bulldltiK  1  Miory,  106  x  140  ft 
atone  and  terra  laitta.  on  I'aullna  and  Sun- 
nyHiile  Avcb.  About  $176,000.  Noted  .Ian  2. 

III.,  <'lilra«o — ('liurch — .Sixteenth  Church 
of  ChrlHt.  SclentiMt,  1700  Hunt  Ave,,  had 
plans  prepared  by  11.  I..  Cheney,  archt.,  208 
.Soulh  l.a  Salle  .St.,  building  1  story,  100  x 
IBfl  ft.  brick  and  timber,  concrete  founda¬ 
tion  on  AHhland  and  Kenilworth  Avon. 
About  $200,000. 

III.,  Danville — IIlKh  .School — City  planM 
election  to  vote  on  $600,000  to  $1,000,000 
bomlH  to  build  new  high  school. 

HI.,  Korext  I'ark — Theatre  and  Klore--0. 
I’,  .Speyer,  aftdit.,  11607  Orcenview  Ave,, 
Chicago,  rcci'lves  bids  about  Aug.  1.  btillil- 
Ing  3  story,  75  x  126  ft,,  brick,  steel  and 
concret..,  concrete  foundation,  on  Madison 
and  Harlem  Aves.,  for  Carelin  &  Miiiioh, 
c/o  archt.  About  $150,000. 

111.,  Moline  -  Church — Sacred  Heart  con¬ 
gregation,  419  blast  11th  .St,,  plans  to  build 
church,  on  17th  Avc,  anil  13th  St.  Almul 
$75,000, 

111.,  Moline — .School — Hd,  Kdtic.  plans  to 
build  1  story  school.  About  $70,000, 

111.,  Hoiilli  Clileago  (Chicago  I*.  O.)  — 

Church — W’orlhmann  A  Steinbach,  archts,, 
155  North  Clark  St,,  receives  bids  about 
May  10,  building  1  story,  48  x  106  ft,  brick 
ami  steel,  concrete  foundation,  on  Kast 
103rd  St  and  Ave.  11,  for  Hethlehem 
i.utheran  congregation,  c/o  archt.  Almiit 
$75,000. 

la.,  ('oiinrll  Illiiirs — Hd.  F.duc.  having 
plans  prepared  by  I’roudfoot.  HIrd  A  Haw- 
son.  archts.,  Huhnell  HIdg.,  Des  Moines,  for 
whool  here.  Almut  $240,000. 

.Minn.,  Halaton — School — City  plans  elec- 
llon  soon  to  vote  on  $60,000  bonds  to  build 
school.  K.  H.  Keff,  elk.  bd.  educ. 

Minn.,  (Iranston  —  School  —  City  soon 
receives  bids  building  2  story,  36  x  76  ft. 
Alsiiit  $60,000.  l'\>ss  A  Foss.  St.  Cloud, 
engrs. 

Minn.,  Iloldingford — Orade  School — City 
soon  receives  bids  building  2  Btory.  38  x  78 
ft  .  concrete  and  brick,  brick  foundation. 
Atiout  $50,000.  L..  W.  Serhaefer,  St.  Cloud, 

archt. 

Minn..  MInnrnpolU — Auditorium  and 
Oynmasium — Ascension  Catholic  congrosa- 
tlon  smin  receives  bids  building  3-story, 
75  X  100  ft.,  rein. -con.  And  brick  on  18th 
and  Hryant  Aves.,  N.  About  $126,000, 
Ih-rtrand  A  Chamlterlaln,  #16  North  West 
Hank  HIdg.,  archts. 

Minn,,  Moophend  —  High  School— -City 
plans  to  Issue  $200,000  bonds  to  build  high 
whool.  R.  Q.  Price,  elk. 

Minn.,  Waubnn — Snhool — ^Village  voted 
$50,000  bonds  to  build  school.  O.  A.  l.^ee, 
village  elk.  Noted  Jan.  30. 

N.  I).,  Dieklnson — Sanitarium — Dickin¬ 
son  Sanitarium  Co.  having  plans  prepared 
by  N.  Kessler,  archt.,  Mandan,  for  3  story, 
42  X  169  ft.,  on  Marquette  Rlvd. 

N.  !>.,  Great  Bend — Church — Lutheran 
Congregational  Church  plans  to  build  <5 
*  1t)5  ft.  brick  and  stone.  About  $60,000. 
I.'ong.  I.Amoreaux  &  Ix>ng,  1028  Andrus 
HIdg.,  Minneapolis,  archts. 


Mont,,  .\nneo4idn — School — City  votcil 
$60,000  Isinils  to  enlarge  Prescott  and  Hryan 
.Schools. 

Mont.,  Great  falls — .Store — Parts  Dry 
(loods  Co..  306  Central  Ave.,  ns-clvcd  bids 
aboul  .Inly  I.  building  10  story,  100  x  1.6o 
fl..  on  Central  Avc.  Alsmt  $600,000  <1 

H.  Sluinicy,  611  Isl  .Nall,  Hank  Itbig  .  archt 

Mo..  Ht,  Joxrpli- -City  Mall — f'lly  elec¬ 
tion  Ma,v  27,  to  vote  on  $450,000  bonds  to 
build  city  ball. 

•Mo.,  SI.  Joxeph — Hospital — City  idectinn 
May  27,  to  vote  on  $IOit,tioo  bonds  to  build 
hospital  for  mntagious  diseases 

Tex.,  Aiixlln  —  Ibilcl — Hogg-Wroc  Syndi¬ 
cate  bii'l  pious  pri'iiart'd  for  12  story,  60 
X  160  ft,  on  t'oiigrcss  .\vc.  between  lOlli 
Olid  nth  Sts.  About  $360,000  t„  J 
.Schneider,  c/o  Amcr.  Natl.  Hank,  l.llllc- 
tlclil  HIdg.,  sfcy.-Ircas. 

Tex..  Kl  Paxo  Church — Central  Haptist 
conKregiitlon  plans  to  build  1  story,  brick 
and  Hicci  on  Virginia  and  Montana  .Sis. 
At.oni  $100,000  <t  H  Thorinan,  726  1st 
Natl.  Hank  HIdg.,  arcbl. 

Gkis.,  .\inorlln — School — City  voted  $50.- 
000  bonds  to  build  school. 

Idaho,  Idnlio  falls — High  School — City 
voted  $86,000  bonds  to  huiid  high  school. 

Idaho,  Nsiopa — Hall — ('Ity  plans  election 
soon  to  vote  on  $60,000  botids  to  build  new 
city  ball. 

Arts.,  f'liniidler — High  Scbo<d — School 
Trusim-s  bavltig  plans  prepared  by  Is'scbcr 
A  Kobbey.  arclils.,  400  Arixonn  Nall.  Hank 
HIdg.,  Piioctilx,  btillditig  2  story,  concrete 
brick  or  hollow  tile  walls,  concrete  foutida- 
tion.  About  $65,000. 

Arix.,  4'liHiidler  —High  School — School 
Trustees  bliving  plans  prepared  by  Allisoti 
A  Allisoti,  archts.,  1406  Hihcrnlan  HIdg., 

I. s»s  Angeles,  conslructltig  three  2  story 
buildings.  consisting  of  administ  ral  Ion, 
class  room  atid  sliid.v  hall  builditig,  'xim- 
incrcial  and  science  bullditig  atid  domestic 
science  building.  About  $126,000.  Noted 
Apr.  3. 

Arlx.,  iillbert — School — Hilbert  .School 
DIst.,  voted  $66,000  bonds  to  build  school. 
10.  H.  Cordell,  principal. 

Aril.,  .Miami — .School — School  Dial.  No. 
26  will  Sell  $100,000  bonds  May  6,  to  btiild 
school. 

Arlx.,  Pliiieiilx — Court  House  and  City 
Hall — Hd.  SupervH,  Maricopa  Co.  and  City 
Coinrs.  plan  to  build  combined  courthouse 
and  city  hali.  About  $1,000,000,  V.  A. 
Thompson,  city  mgr.  Noted  Jan.  16. 

Arlx.,  Tiiexon — Schttols — Hd.  Kduc,  plans 
election  to  vole  on  $376,000  bonds  to  tmlld 
high  s<’tiool.  Industrial  training  buildings 
at  Dracbmun  and  Davis  Schools;  grade 
school  at  loth  St.  and  Park  ave.;  and 
additions  to  existing  buildings.  J.  K. 
White,  pres. 

Waxli.,  Ontralla — Tempb — H.  I’.  O.  K,. 
No.  108,1,  pImiH  to  build  temple  on  Peari 
and  Magnolia  Sts.  About  $65,000.  J.  H. 
Dumon,  chn. 

<>rr..  Axlorla — Hall — Astor  Isidge,  No.  6. 
Knights  of  Pythias,  plans  to  build  3  story 
concrete  and  brick.  About  $60,000.  J.  K. 
Wicks,  archt. 

4*re.,  Grrvalx  —Hospital — Company  being 
fortnml  to  build  and  e<iulp  hospital.  T. 
latird,  Oervals,  cbti. 

Cal..  Burbank — School — School  DIst.  hav¬ 
ing  plans  prepariyl  by  Allison  A  Allison, 
archts.,  1406  Hibernian  HIdg.,  I»s  Angeles, 
building  1  story,  brick,  concrete  foundation. 
About  $76,000  Honda  will  be  voted  for 
project. 

Cal..  Ia>ng  Brarh — Hank  and  Ofllce— 
Cheroske  Bros.,  443  Wistt  Hway.,  plans  to 
build  6  story,  concrete,  brick  and  steel,  on 
4th  and  American  Aves. 

Csl.,  lios  Angeles — Church — St.  John's 
Kpiscxvpal  congregation,  512  West  Adams 
St.,  plans  campaign  to  raise  $250,000  to 
build  church  on  Adams  and  Figueroa  Sts. 
H.  Davidson,  rector. 

Cal..  Redwo«Hl  City — Kngtne  House — .See 
"Bridges.” 

Cal.,  Han  Kafael — Theater  and  Store — 
Burtchaell  Kstate,  c/o  Held  Bros.,  archts., 
106  Montgomery  St..  San  Francisco,  having 
plans  prepared  building  brick  or  concrete, 
on  4th  and  A  Sts.  About  $126,000. 

Cal.,  Hania  Crux — Theatre — P.  D.  Hlhn. 
Insurance  Merchants  Kxch.  Bldg.,  Han 
Francisco,  having  plans  prepared  by  Held 
Bros.,  archts.,  105  Montgomery  St..  San 
Francisco,  building  brick  or  concrete. 
About  $165,000. 


N.  H..  Wolfvllle  Hymnaslum,  ••tc. — City 
soon  n-celves  bids  for  gyintiasnim  and  skat¬ 
ing  rink.  AIhiuI  $100,000. 

t|iie.,  Ht.  Marie  Hospital — .M  Kecti-au 
plans  lo  build  6  story.  60  x  80  ft.  bncK. 
••oniTete  foundation  .\boul  $|ii0(l00  !•; 

Tnnguay.  20  D'.Mg'jlIlon  St  .  yu«  b.  c.  arcbl 

tint.,  Mlallaiid  1  i|K-i'a  House — Midland 
oj'era  House  t'o.  plans  lo  build  About 
$60,000 

«»iU..  Ottawa  <)llle.> — A.  .McMIllen.  82 
Sparks  St  ,  plans  to  build  6  slory.  steel  and 
brick,  concrete  foiindal  Ion.  on  Hank  and 
l4iurler  Sts.  Alsmt  $60.1100. 

Gilt.,  HI.  Cnlherlnex  Sunday  Seliool 
Hulldlng  t'om  Welland  .\ve  .lietboillst 
t'bureb  having  pians  pr'-pareil  for  liriek 
and  stone  Sunday  school  on  Henry  ami 
Kllxabetb  Sts  Aboul  $60,000. 

tint.,  Hlmriir  S<  bool  Hd  ICdiie.  soon 
tis-elves  bills  building  2  story,  brick,  t'liap- 
man  A  .MeKlllln,  95  King  .St.,  K .  'Dironlo 
arrIilM  H.  U  Marston,  SInieoe,  elm. 

Hiiilliiir.v  Hotel-  .New  Anier.  Hotel 
t'o.,  Siidimry,  plans  lo  build  hotel  .About 
$150,01)0 

Gilt.,  AVIndxor— Hank — Imperial  Hank  of 
Cjinada,  32  Wellington  St  K.  plans  lo 
btilld  7  story  steel  and  brick,  rein. -con. 
Mooring,  conerete  foundation,  on  Ixindon 
and  Quellel  Sis  Aboul  $160,000. 

ttnt.,  U  liiilxor — Temple  Masonic  Isidge, 
Windsor,  having  plans  prepared  by  .1  t' 
I'ennlngton,  iirebt  .  Windsor,  for  .1  slory, 
brick.  Alsiut  $200,0110 

.Man..  Winnipeg  —  t’liiirch — Home  St 
piesbytiTlan  congregation  having  plans 
prepared  for  cbtinli  on  i’ortage  Ave  and 
III  tne  St.  About  $60,000 

Haxk,,  HnxkaliMiii  —  .Slat  Ion  —  r’anadiaii 
.Natl,  Itys.,  27  Wellington  SI.  K..  'Toronto, 
llnl.,  plans  to  btilld  staliori  here  .AIm>oI 
$300,000.  A.  K.  Slewart,  div  engr. 

_  II.  I'olnl  Grey -  .HebiM)l- -School  Hd  . 
Ki-rrlsdale,  receives  bids  In  about  6  wis-ks 
building  3-slory,  rein. -eon  atid  brick,  con¬ 
crete  foundalion.  In  .Shaughnessy  DIst. 
AIh.uI  $60  000.  U  !■  .S  Twlxell.  837  Hast- 
lugs  St.  W.,  Vancouver,  archt. 

HIGH  HfHIKKG 

Conn.,  Ilarlfiiril — Market — ITntll  May  6. 
by  city,  building  1  story  imblli-  market  on 
(Connecticut  HIvd  Alsiut  $100,000  VA'hIton 
A  McMahon.  36  I’earl  St.,  archts.  Nol'-tl 
Mar.  20. 

N.  V..  Ilufraln — Theatre- — J  H  Savagi-.  26 
Triangle  HI.,  Is  receiving  bids  for  rein  -con. 
moving  picture  thetilre.  About  $60,000 

N.  V.,  f'olioex — High  Hch«s>l — I’ntll  May 
21,  by  'Tooker  A  Marsh,  archts.,  loi  Dark 
Ave..  New  York  ('Ity,  building  3  slory. 
brick  and  steel,  for  Hd,  Kduc.  About  $210,. 
000. 


N.  Y.,  liong  Ixianil  City — High  Hcho<»l — 
Until  Mtiy  6,  by  ltd.  Kduc.,  500  Fifth  Ave., 
•New  York  (Mty,  building  3  story,  Itiuxltio 
ft.  brick  and  steel  atlilltiun  to  Hryant  High 
School  on  Wllhur  Ave,,  concrule  foundii- 
tlon.  About  $600,000.  (\  H.  J  Snyd<-r. 

Municipal  HIdg.,  New  York  City,  archt. 

N.  Y.,  New  York — lioft  atnl  Ittllce — 
Until  May  2,  by  It.  Higgins.  ar<-ht..  126 
Kast  38lh  St.,  building  5  story,  26  x  lOo  ft. 
brick  and  steeL  concrete  foundation,  at  4  6 
MaUlen  l.<ane,  for  laiwyers  Healty  Co.,  160 
Hway. 

N.  Y.,  Troy  —  Market  —  Until  May  7 
(change  of  date),  by  Mohican  Co.,  280 
Hway.,  New  A'ork  (City,  building  3  or  4- 
story,  66  x  lOO  ft.  brick  and  steel,  reln,- 
con.  flooring,  concrete  foundation.  About 
$160,000  Noted  Feb.  20. 

N.  J..  W'ext  New  York — Until  May  6.  by 
Town  Council,  building  rein. -con.  and  brick 
school.  AI>out  $300,000  ;  $10,000  extra  for 
excav. 

I'a..  Farrell — Rank — Until  May  15.  by 
A.  C.  Hosson,  archt.,  338  5tb  Ave.,  New 
A'ork  (City,  building  S-story,  66  x  126  ft., 
brick  and  steel,  concrete  foundation,  for 
Colonial  Trust  (Co.  About  $75,000.  Noteil 
Apr.  24. 

W.  Va.,  Athens — Dormitory — I'ntll  July 
10.  by  A.  F.  Wysong,  archt.,  I’rlnceton. 
building  3  story  brick  at  Normal  School 
here.  About  $80,000. 

W'.  Va.,  iMontgemery — High  8<’hool — Un¬ 
til  May  10,  (change  of  date)  by  A.  F. 
Wysong,  archt.,  I'rlnceton,  building  2  story 
brick,  for  Bd.  Kduc.  About  MO.OOO. 
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KulldinKO  (Continued)  t 

M.  <’h»rlenton — School — ('ntll  May 
19.  by  A.  B.  Rhetl.  supt.  city  •chools,  bulld- 
Insr  2  Btory.  100  x  170  ft.  brick  and  concrete 
on  King  St  Coat  between  J90.000  and 
$100,000.  Benaon  ft  Barbot  26  Broad  St 
en^rs. 

O.,  Oallipolln — Dinina  Hall — Until  May 
26.  by  Ikl.  Adminiatratlon,  Oak  St.,  build- 
iiiK  2-Btory.  48  X  6H  ft.  rein. -con.  and  brick 
addition  to  West  Hall.  About  $72,000. 

Ironton- -Store  and  Thesitre — Until 
May  12,  l>y  K.  U.  Packard,  archt.,  Hayden 
ItldK-.  t’oluinbus.  liuildinK  4-8lory.  66  x  133 
ft..  Bt«*el  and  concrete.  »!oncrele  lloorinK. 
for  H.  A.  MartliiK.  Ironton.  Bids  will  be 
received  for  theatre  and  store  separately. 
AlKJUt  $190,000.  .Noted  Feb.  6. 

Will.,  SheboyKan— Kxchanire  and  Office — 
Until  May  10,  by  W.  C.  Weeks,  arebt..  On¬ 
tario  Ave.,  buildinK  4  story.  70  x  80  ft., 
brick  and  steel,  brick  foundation,  on  7th 
and  Center  Sts.,  for  Citleens  Telephone  Co.. 
701  North  8th  St.  About  $70,000.  Noted 
Mar  20 

Mleh.,  Orand  Rapids — School — Until  May 
16,  by  H.  N.  Morrill,  business  mKr.  bd. 
isluc.,  City  Hall,  building  new  Henry  School. 
H.  E.  Crow,  pres.  H.  H  Turner.  234  Divi¬ 
sion  Ave.  N..  archt.;  advertised  in  this 
issue.  Noted  Mar.  6. 

MIrh..  IHshland  Park  (Detroit  P.  O.) — 
Hospital — Until  May  12,  by  city  at  20  Ger¬ 
ald  Ave.,  building  4-story  hospital  and  2- 
story  power  house  and  laundry  with  con¬ 
necting  tunnel  Lk  C.  WhitsiC  28  Gerald 
.\ve.,  city  enCT.  ;  advertised  in  this  issue. 
Noted  Mar.  13. 

Minn.,  Campbell — School — Until  May  6, 
by  C.  P.  Carlson,  elk.  bd.  educ.,  building 
2  story,  50  x  75  ft.,  rein. -con.  and  brick 
addition.  About  $75,000.  Q.  U.  Lockhart. 
.791  Kndlcott  Bidg.,  St.  Paul,  archt.  Noted 
Apr.  17. 

.Minn.,  Kulutli — Grade  School — Until  May 
;,  by  O.  A.  Broinson,  secy.  bil.  educ.,  Glen¬ 
coe  Bldg.,  building  3-8tory,  64  x  180  ft., 
with  wing  1$  story,  40  x  60  ft.,  rein. -con. 
and  brick,  re  In. -con.  flooring,  concrete 
foundation,  on  Kiverside  Townsite.  Aiiout 
$110,000.  Croft  ft  Boerner,  Lonsdale  Bldg., 
archts.  Noted  Apr.  24. 

Minn.,  Duluth — Grade  School — Until  May 
7,  by  C.  A.  Bronson,  secy.  bd.  educ.,  Glen¬ 
coe  Bldg.,  building  3  8tor.v,  54  x  64  ft., 
rein. -con.  and  brick,  rein, -con.  flooring,  con¬ 
crete  foundation,  on  East  3rd  St.  About 
$70,000.  Croft  ft  Boerner.  Lonsdale  Bid., 
archts. 

Minn..  Red  l.ake  Falls — Hotel — Until 
May  7,  by  Red  Bake  Falls  Hotel  CTo.. 
building  3  story  hotel.  B.  D.  Loci,  Ist 
Natl.  Bank  Bldg.,  Grand  Forks,  N.  D.. 
arebt. 

N.  I>.,  Cathay — School — Until  May  20.  by 
Comrs.  Wells  Co..  (Fessenden)  building 
2-stury  grade  and  high  school  here.  About 
$rin,noo.  Sv.  D.  Gillespie,  Fargo,  arebt. 

Idaho,  Hlarkfoot — (’hurch — TTntll  May  1, 
by  Bldg.  ('om.  Mormon  Church,  building  2 
slor.v,  brick.  About  $150  000.  Poi>e  ft 
Burton,  New  House  Bldg.,  Salt  Laike  City, 
engr. 

«)ue.,  Cartlervllle  —  Theatre,  etc.  —  P. 
Rurdotti,  251  Sherbrooke  St,  W..  Montreal. 
n>ceiving  bids  for  theatre,  restaurant,  crys¬ 
tal  palace,  palais  de  dance,  scenic  railway 
and  park  buildings ;  also  for  2  bridges  to 
connect  mainland  with  Islands  on  RIvere 
des  Prairiea  About  $1.000.UOO. 

Ont.,  (inelph — School — Until  May  5,  by  S. 
R.  C'oon  ft  Son,  archts..  Excelsior  Life 
Bldg..  Toronto,  building  brick  school  for 
Hd.  Educ.  About  $50,000.  Noted  Mar.  13. 

Dnt.,  Sault  8te.  Marie-— Bank — Until  May 
15.  Iiy  A.  Horsburgh,  archt..  Bank  of  Com¬ 
merce  Bldg.,  Toronto,  building  2  story,  brick 
and  stone,  here,  for  Bank  of  Commerce. 
Toronto.  Cost  t»etween  $50,000  and  $60,000. 

Ont..  Sault  8te.  Marie — School — Until 
May  9,  by  C.  A.  Findlay,  archt.,  527  Queen 
St.  E.,  building  2  story  brick  addition  to 
public  school  for  Bd.  Educ  About  $60,000. 
K.  P.  Gibson,  chn. 

PRICKS  AM)  CONTRACTB  AWARDED 
(ftindicates  award  of  contract) 

ftMass.,  Taunton — Rectory — Immaculate 
Conception  congregation  let  contract  build¬ 
ing  2  story.  40  x  45  ft.,  brick  and  concrete, 
concrete  foundation,  on  Bay  St.,  to  C,  H. 
Hodgate,  6  Durfee  St..  FaJ'  River.  About 
$50,000.  Noted  Mar.  13 

ftConn.,  Bridgeport — School — St.  Michaels 
Polish  congregation.  310  Sterling  St.,  let 
contract  building  3|  story.  90  x  150  ft., 
brick,  steel  and  concrete,  rein. -con.  flooring, 
concrete  foundation,  on  Sterling  and  Kos¬ 
suth  Sts.,  to  Johnson  Bros.,  166  Devonshire 
St..  Boston.  About  $160,000.  Noted  Apr.  3. 


*N.  V.,  Brooklyn — Theater — Lievy  Bros., 
189Monlague  St.,  will  build  2-8tory.  130  x 
180  ft.  brick  and  steel,  brick  foundation, 
on  Bedford  Ave  and  Lincoln  Rd.  About 
$500,000.  Work  will  be  done  by  day  labor. 

N.  Y..  Long  Islnnd  City — School — C.  B. 
J.  Snyder,  supt.  school  building.  Municipal 
Bldg,  New  York  City,  received  bids  build¬ 
ing  P.  S.  No.  3.  3  story.  105  x  108  ft., 
brick  and  steel,  concrete  foundation,  on 
Colonial  Ave.  between  Livingston  and 
Meteor  Sts.,  here,  from  Nugent  Constr. 
Co.,  605  5tb  Ave.,  $155,000;  Emerson  Bldg. 
Corp.,  103  I’ark  Ave.,  $155,687  ;  J.  Mc¬ 
Arthur.  101  Park  Ave..  $156,135.  Contrac¬ 
tors  all  of  New  York  City.  Noted  Apr.  17. 

N.  J..  Jemey  City — Hospital — City  re- 
celve<l  bids  building  addition.  Improving 
and  installing  new  equipment  in  city  hos¬ 
pital,  from  W  H  ft  F.  W.  Cane.  Baldwin 
Ave.,  masonry,  carpentry,  and  Iron  work. 
$963,145;  W,  Fairier  Co..  Montgomery  St, 
plumbing  work,  $136,593;  J.  H.  Cooney. 
210  North  4th  St.  Harrison,  heating.  $199,- 
287  :  Huffman  ft  Elia.s,  549  Columbus  Ave., 
New  York  City,  electrltal  work.  $82,400. 
Plans  include  constructing  new  wing  con¬ 
taining  4  wards,  garage,  morgue,  fumiga¬ 
tion  building,  laboratory,  laundry  building 
and  tunnnels  ;  also  vacuum  cleaning  plant. 
Total  cost,  $1,381,000. 


P»..  Phils. — Steam  Distributing  Sv-ihui 
Bureau  Yards  &  Docks.  Navy  Dent  '  WuJt,' 
I).  C.,  plans  to  build  here ;  Sim  'ni-t 
Bids  will  be  received  at  local  y.it.i 

Ps.,  Phils. — Tunnel — Bureau  V  ird«  a. 
Docks,  Navy  Dept.,  Wash..  D.  C.  nlaM*  H 
build  here ;  Spec.  3879.  Bids  will  he  re 
ceived  at  local  yard. 


W’.roming — Road  Work — J.  S.  Bright  act 
Ing  dtst.  engr..  U.  S.  Forest  Serv.,  ,701  Tram 
way  Bldg  .  Denver,  Colo.,  plans  to  grad.- 
40  ml.  Buffalo  Tensleep  Proje<‘l.  Rig  Hor,, 
National  Forest.  Johnson  and  W.i.-^huki.- 
Counties,  cost.  $210,000;  50  mi  Wind 
River  Project.  W'ashakle  National  Kort-st 
Fremont  Co.  ;  25  ml.  Hobaok  t'anvun 

Project.  Lincoln  Co. ;  6  ml.  Woods  Landing 
North  Park  Project.  Albany  Co.  ;  42  mi 
Bncampment-Slaler  (Project,  Cariniui'  c,, 
and  11  ml.  AIladin-Hulett  Project,  CriMik  co 


Mnntans — Ro.ad  Work — L.  1.  Hewes  dist 
engr.,  bur.  pub.  rds.,  U.  S  Dept  of  \gr|. 
culture.  628  Po.st  Office  Bldg.  Ponlnnd 
Ore.,  plans  to  grade  4  mi.  Swan  UImt 
Project,  15  ml.  North  Fork  Klathi-ad 
Project.  Flathead  Co.  ;  4  mi.  Glacier  I'ark- 
Summlt  Project.  Teton  Co.  ;  7.3  mi.  Gibhons 
Pass  Project.  Ravalli  Co.  Latter  project 
contingent  upon  Idaho  connection  being  con¬ 
structed. 


■ftO.,  Bellsire  —  Temple  —  United  Mine 
Workers  of  Sub.  Dlst.  No.  5.  Bridgeport.  O., 
let  contract  building  3  story,  82  x  120  ft., 
brick,  on  34th  and  Belmont  Sts.,  to  R.  R. 
Kitchen  Co.,  Wheeling.  W.  Va.,  $125,000. 
Noted  Mar  27. 

■ftO..  Cleveland — Sales — Van  Aken  ft 
Strock,  6523  Euclid  Ave.,  let  contract  build¬ 
ing  4  story,  80  x  270  ft.,  rein. -con.,  steel 
and  brick,  on  East  66th  St.  and  Euclid  Ave., 
to  A.  W.  Kllboume  Co..  6523  Euclid  Ave. 
About  $250,000.  Noted  Apr.  24. 

ftWis.,  Sheboygsn — School — School  Bd. 
Dist.  No.  3,  Mosel  Twp.,  let  contract 
building  2  story,  40  x  110  ft.,  brick,  brick 
foundation,  to  Verhulst  Bros.,  Sheboygan. 

ft.Mont.,  Hardin  —  High  School  —  Bd. 
Educ.  let  general  contract  building  3  story 
rein. -con.  steel  and  brick,  rein.-con.  floor¬ 
ing,  concrete  foundation,  on  5th  St.,  to 
Veatch  Co..  Billings.  $53,000  ;  plumbing,  to 
F.  G.  Hatch.  Hardin.  $14,383.  Noted  Apr. 
3. 

ft.Mo.,  8t.  Louis — Hotel — Portorico  Re¬ 
alty  Co..  4549  Lindell  BIk.,  will  build  7 
story,  rein. -con.,  steel  and  brick,  rock  and 
concrete  foundation,  at  5370  Pershing  Ave. 
About  $275,000.  Work  will  be  done  by 
day  labor. 

ftOre..  Salem — Dormitory — State  Bd. 
Control.  Capitol  Bldg.,  let  contract  build¬ 
ing  2  story.  46  x  114  ft.  boys  dormitory,  to 
Slewert  &  Engstrom.  Salem.  $25,411  ;  2 
story.  46  x  114  ft.  brick  hospital  dormitory, 
to  M.  W.  Lorens,  Worcester  Bldg.,  Port¬ 
land.  $25,372.  Noted  Apr.  3. 

ftCal..  Wasco— School — Trustees  School 
Dist.  let  contract  building  3  story.  146  x 
182  ft.,  concrete  foundation,  to  H.  Eisler, 
Bakersfield.  $59,900.  Noted  Mar.  20. 


Federal  Government  Work 

PROPOHKD  WORK 

N.  II..  Portsmouth — Laundry — Bureau 
Yards  &  Docks,  Navy  DejJt,  Wash.,  D.  C.. 
plans  to  build.  Spec.  3876.  About  $7000. 

Conn.,  Groton — Paving — U.  S.  Shipping 
Bd..  Groton  Park,  soon  receives  bids  for 
4500  sq.yd.  asphalt  macadam  pavement,  910 
•sq.yd.  stone  gutters  and  12,200  sq.ft,  broken 
stone  sidewalks.  C.  D.  Pollack,  project 
engr. 

N.  Y.,  New  York — Fire  Protection  Ap- 
liaratus — Bureau  Yards  ft  Docks,  Navy 
Dept..  Wash.,  D,  C..  plans  to  install  addi¬ 
tional  fire  protection  apparatus  here;  Spec. 
3874  About  $5000. 

N.  Y..  New  York — Garage — Bureau  Yards 
&  Docks  Navy  Dept..  Wash..  D.  C.,  plans 
to  build  at  Medical  Supply  Base ;  Spec. 
3873.  About  $60,000. 

N.  Y.,  New  York — Marginal  Parkway, 
Repairs  and  Alterations — Bureau  Yards  ft 
Docks,  Navy  Dept..  Wash.,  D.  C.,  plans  to 
build  marginal  parkway,  repair  and  alter 
kite  balloon  hangars,  here;  Spec.  3875. 
About  $3000.  Bids  will  be  received  at  local 
yard. 

Pa..  Phila. — Pavement — Bureau  Yards  ft 
Docks.  Navy  Dept..  Wash.,  D.  C..  plans  to 
build  at  Marine  Oorps  Barracks ;  Spec.  3877. 
About  $7000  Bids  will  be  received  at  local 
yard. 


Mo..  8t.  Louis — Waterways — Mls.'iissippi 
Valley  Waterways  Assn.,  will  ask  Congres!* 
to  appropriate  $100,000,000  for  following 
w'aterway  projects;  deet)ening  Mississippi 
River  to  6  ft.  channel  from  MinnoapolLs 
Minn.,  to  St.  Louis,  cost.  $8,500,000  ;  buiUl- 
ing  9  ft.  channel  in  Mississippi  River  from 
St.  Louis  to  New  Orlean.s,  La..  $16,700,000' 

6  ft.  channel  in  Missouri  River  from  Kan¬ 
sas  City  to  St.  Louis.  $8.500,000 ;  9  ft 
channel  in  Illinois  River  from  Utica.  Til. 
to  St.  Liouis ;  completion  of  remaining  3 
of  system  of  53  looks  in  Ohio  River  to  make 
stream  navigable  from  Pittsburgh.  Pa  to 
Cairo,  Ill.,  $23,000,000.  Address  J  E 
Smith,  c/o  Chamber  Commerce. 

Ore.,  Astoria — Marine  Railwav — U  8 
Shipping  Bd.,  Wash.,  D.  C..  and  Astoria 
Marine  Iron  Wks..  plan  to  build  marine 
railway  on  Young’s  Bay,  including  Incline 
rollway  and  automatic  electric  ship  haul¬ 
ing  power,  to  have  6000  tons  deadweight 
capacity.  About  $500,000. 

Ore.,  Kngene— Roads — U.  S.  Dept  .\gr1- 
culture,  628  Post  Office  Bldg.,  Portland, 
and  I^ane  Co.  plan  to  build  county  section 
of  McKenxie  Pass  Rd,  County  to  appro¬ 
priate  $15,000  toward  cost. 

Csl..  Mure  Island — Dike — Officials  of  Li- 
cal  Yard  asked  Bureau  Yards  &  Docks. 
Navy  Dept.,  Wash.,  D.  C..  to  apjtroprlate 
$1,700,000  to  extend  Dike  No.  12.  210(i  ft 
into  San  Pablo  Bay,  also  extend  dikes  on 
channel  and  Corquintes  straits. 

HID8  DK8IKKD 

Conn.,  New  London  —  Dredging  —  I'niil 
May  20.  by  U.  S.  Engr.  Office.  New  London, 
for  maintenance  dredging  In  New  Haven 
Harbor ;  advertised  in  this  issue. 

Ps..  Phils. — Elevator  and  Shaft — Until 
May  19.  by  Bureau  Yards  ft  Docks.  Navy 
Dept..  Wash.,  D.  C.,  building  here;  Spec. 
8861.  About  $14,000 ;  $10  deposit  required 
for  plans  and  spectfleation. 

F».,  Phila. — Rip  Rap — Until  May  26. 
by  Lighthouse  Supt.  Phila..  furnishing 
rip  rap  and  building  mud  banks  at  Baker 
Range  Front  Light  Station,  Delaware  River, 
Del.  ;  advertised  in  this  issue. 

Del.,  M'ilmington — Dredging— Until  May 
27.  at  U.  S.  Engr.  Office..  Old  Federal  Bldg . 
Wilmington,  dredging  Maurice  River.  N  J.; 
advertised  in  this  issue. 

Va.,  Quantleo— Officers’  Quarters  and  Ad¬ 
ministration  Building — Until  May  5.  by 
Bureau  Yards  ft  Docks,  Navy  Dg)t.,  Wash.. 
D.  C..  building  here;  Spec  3835;  $20  de- 
p<»8it  required  for  plans  and  specifications. 
Noted  Mar,  20. 

W.  Va..  South  Charleston — Cranes — Until 
May  12,  by  Bureau  Yards  ft  Docks.  Navy 
Dept.,  Wash.,  D.  C..  installing  here;  Spec 
3670.  About  $1,806,000;  $10  deposit  re¬ 
quired  for  plans  and  specifleations. 

8.  C.,  Paris  Island — BuildinM— ITntil  M:i)- 
12.  by  Bureau  Yards  A  Docks.  Wash.,  p. 
C..  constructing  additional  buildings,  here; 
Spec.  3856.  Noted  Apr.  10. 

Fla.,  Jacksonville — Jetty  and  Revetment 
—Until  May  28.  at  U,  S.  fcngr.  Office,  Jack¬ 
sonville.  building  jetty  and  revetment  in 
Miami  Harbor  (BIscayne  Bay);  advertised 
in  this  issue 
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Federal  '  .overnment  Work  (Continued) 

ivnaoeoio — Crane — Until  May  19, 
Kv  Biii  >u  Yards  &  I>ocks,  Navy  Dept.. 
tt-a-xh  !*■  Inetalllngr  20  ton  electric 

.Lvelini:  crane  wet  basin  boat  shed,  here  ; 

3xt;;)  About  010.000  ;  $10  deposit  re- 
iiuired  f  T  plans  and  speclflcatlona.  Noted 
.\pr.  24 

n  I  iiiclnnatl  —  Lock  and  Abutment  — 
I'niii  >I  28,  by  U.  S.  Kn^r.  JItice,  Ist 
iiit  buildinK-  lock  and  abutment  for  Dam 
\J.  34.  '’I'**’  River,  near  Chllo ;  advertlse<l 
in  this  i.xsue. 

Ill  (  hicaKO — Superstructure — Until  May 
*S  at  1'  S  Kiifrr.  Office.  608  Federal  BldR., 
hn'ildintr  concrete  superstructure  on  break- 
Mter  iit  Calumet  Harl>or.  Ill.,  and  Ind.  ; 
adverti-xi'd  in  this  Issue. 

Ill  Kliiln — Conduit,  Wiring  and  LiRhtinR 
Pl,,„;res— Until  May  20,  by  J.  A.  Wet  more, 
guperv  archt..  treas.  dept..  Wash.,  I>.  C.. 
inx-tallii'k  conduit  and  wiring  and  llRhtinR 
fixtures,  in  posi  office,  here ;  advertiseil  In 
tliis  issue. 

U  Fslrport — Laboratory — Until  May  26. 
bvConir  Fisheries,  Dept.  Commerce.  Wash., 
li  c .  buildinR  laboratory  at  htoloRical  sta¬ 
tion,  here. 

Minn..  Dnlutli — DredRlnR — Until  May 
«r  by  U.  S.  KnRr.  Office,  Duluth,  dredRinR 
buIu'th-Superlor  Harbor,  Minn,  and  Wls. 

Minn..  Duluth — Ri|>-Rap — Until  May  22. 
bv  U.  S.  KnRT.  Office.  Duluth,  fumishlnR 
and  placinR  stone  rip-rap  alonR  lake  face 
and  over  top  of  west  breakwater,  upper 
entrance.  Keweenaw  waterway,  Mich. 

S.  D.,  Ilellefonrehe — Post  Office — Until 
June  6.  by  J.  Wet  more,  superv.  archt., 
treas.  dept..  Wa.sh.,  D.  C.,  buildinR,  here; 
advertised  in  this  i.ssue. 

Okla.,  Woodward — Post  Office — Until  May 
A  by  J.  A.  Wetmore,  superx’.  archt.,  treas. 
dept'..  Wash.,  D.  C.,  buildinR  post  office, 
here.  Noted  Apr.  3. 

.\rix..  Sscaton — Dam  and  BrldRe — Until 
June  2.  bv  H.  V.  Clotts,  supervlsinR  enRr., 
U.  S  Indian  Serv.,  628  Federal  BldR.,  I,os 
Anfteles.  Cal.,  buildinR  dam  and  bridRa  3 
mi.  east  of  here.  Project  Involves  81,700 
cu.yd.  earth  work,  17,740  cu.yd.  concrete. 
'38.5«n  Ib.  reinforctnR  steel,  12,400  ft.  round 
pilinR.  28,000  ft.  wood  sheet  pIlinR  and  18 
steel  Rates ;  advertised  In  this  Issue. 


FKU-KS  AND  CONTRACTS  .%WAKDKD 
('^Indicates  award  of  contract.) 

•RR.  I.,  Providence— RemodelinR  Post 
Offle«‘ — Bureau  Yards  &  Docks.  Navy  Dept., 
Wash.,  D.  C.,  let  contract  to  Hope  BldR. 
Co..  87  We.vbo8aet  St.,  $36,793  (90  days). 
Noted  Apr.  17. 

RN.  Y..  Alban.v — Post  Office  and  Custom 
Hou-xe — J.  A.  Wetmore.  superv.  archt..  treas. 
dept..  Wash..  D.  C.,  let  contract  altering 
post  office  and  custom  house,  to  McCann 
BldR.  Co..  Sheridan  Ave.  and  Dove  St., 
$23,940  (90  days).  Noted  Apr.  3. 

RX.  Y’.,  Brooklyn — Heating  Tunnel — Bu¬ 
reau  Y'ards  &  Docks.  Navy  Dept.,  Wash.. 
D.  C.,  let  contract  building  heating  service 
and  tunnel  from  building  “C”  to  "F”  at 
•N’aval  Hospital  Reservation,  here,  to  O.  E. 
EnR  Co.,  22  LaiRht  St.,  New  York  City, 
$11,450  (76  days).  Noted  Apr.  10. 

RN.  Y'.,  Rnrkawsy — Pump  House — Bureau 
Yards  &  Docks.  Navy  Dept.,  Wash.,  D.  C., 
let  contract  building  pump  house  for  gaso¬ 
lene  system,  to  C.  Meades  &  Co.,  38  Park 
Uow,  New  York  City,  $1664.  Noted  Apr.  24. 

★  N.  Y.,  Ward’s  Island — Roads — Bureau 
Yards  &  (locks.  Navy  Dept.,  Wash.,  D.  C.. 
let  contract  building  roads  at  Naval  Hos¬ 
pital,  here,  to  Fleming,  O’Brien  A  McEnte- 
gart,  Inc.,  116  Bway..  New  York  City,  $13.- 
i80  t60  days).  Noted  Apr.  I. 

>■.  4.,  Cape  Ylay — Cold  Storage  Building 
—Bureau  Yards  A  Docks,  Navy  Dept., 
Wash..  D.  C.,  received  bids  Apr.  28,  buud- 
InR  at  Section  Base,  here, 

(1 )  net  price  and  time  for  work  com¬ 
plete.  in  accordance  with  drawings  and 
*Peoification  : 

42)  net  price  and  time  added  or  deducted 
■fotn  41)  for  each  pile  of  a  length  of  25 
it.  which  is  added  or  deducted  from  num¬ 
ber  shown  on  drawing ; 

43)  net  price  and  time  added  or  de- 
aucted  from  (1)  or  (2)  for  each  foot  In- 
masc  or  decrease  In  len^h  of  each  pile 
from  length  of  26  ft.  herein  specified,  from 

Dost  McCord,  101  Park  Ave.,  New  York 
41)  $88  000  <180  days);  (2)  add 

»2<  5n  deduct  $22.60;  (3)  ndd  $1.10,  de¬ 
duct  $«.M, 


ROAD  WORK — 4AMKNTOWN,  N.  D. 

Bids  were  received  by  Commissioners  of  Stutsman  ('o.,  April  llth,  for  grading  Fe»l- 
eral  Aid  Project  No.  24.  Sects.  1  and  2.  also  constructing  brldRes  and  culverts  on  same  ; 
Sect.  3,  from  (A)  Stevens  Bros.,  .St.  Paul,  .Minn.;  (B)  W.  H.  Noel.  Jamestown;  (C) 
Humphreys  A  Stanley  Bros.,  St.  ('loud;  <D)  C.  Jackson,  Jamestown;  (E)  J.  A. 
Jardine,  Fargo;  (F)  Stevens  Bros.,  St.  I’aul,  .Minn.  The  unit  bids  were  as  follows: 


HKCT.  NO. 


14,607  cu.yd  turnpike  excavation. 
71,86)  cu.yd.  earth  excavatinii  . 
48,S9)  cu.yd.  station  overhaul.  .  .  . 
350  lin.ft.  «(hk1  iruard  rail . 


20,7)7  cu.yd.  turnpike  excavation. 
87,555  cu.yd.  earth  excavation. .  .  . 

73,044  cu.yd  station  overhaul . 

I,)65  lin.ft.  wcmkI  uuanl  rail . 

lOcu  .vU.  IcMMH'  rock  excavation.  .  .  . 


8KCT.  NO.  S 


265  416  cu.yd.  (’laaa  concrete. 

6,98)  Ib.  metal  n'inforeenient . 

1,44)0  eu.yd.  atructural  exeavation. 


Kxf  gdeil  totals. 


A 

B 

C 

$0  )6 

$0  25 

$0  374 

36 

39 

OR 

OR 

OR 

60 

40 

65 

$32,068 

$32,547 

$33,383 

A 

B 

$0  25 

$0  36 

$0  371 

39 

38 

37 

OR 

OR 

0l{ 

40 

60 

65 

2  00 

2  00 

2  00 

$41,010 

$42,689 

$42.6)0 

.\ 

B 

C 

$25  50 

$28  00 

$27  50 

09 

07 

09  j 

85 

1  00 

1  00 

$8,586 

$9,320 

$9.36) 

ROAD  WORK — UTAH 

Bids  were  rwelved  by  State  Road  t'ommission.  .Salt  I.Ake  City,  for  'unstructlng  .Salt 
T.jike-Provo  Rd.,  from  point  south  of  Midvale  to  American  b'ork  (excludniR  city  of 
T,ehl),  from  (A)  J.  W.  Mellen,  Auditorium  Bldg.;  4B)  P.  J  ..loran,  Kelt  BldR.;  (C) 
Heuser-Packard  Co.,  Atlas  Bldg.;  (D)  Ryberg  Bros.,  Kearns  Bldg..  $227,363;  (E) 

Wattla-Samuels  V.o.,  Newhouse  Bldg.,  $232,0911;  (F)  J.  Stewart  fY).,  Walker  Bank  Bldg., 
$232,281;  (O)  Campbell  Bldg.  Co..  Newhouse  Bldg.,  $297,931;  contractors  all  of  .salt 
I.<ake  City.  The  unit  bids  of  the  lowest  3  bidders  were  as  follows: 


25,782.)  eu.yd.  total  exeavation  without  riaasifiention  a*  p«‘r  plaiia. 

541,000.0  cu.yd.  extra  excavation . . 

8,/00.0  eu.yd.  gravel  fill  measured  in  wagons  delivere<l  on  work 

including  apreading  and  rolling . 

400.0  ou. yd.  excavation  for  covered  drains . 

117,466.0  sq.yd.  eonrrete  pavement  an  per  plana  6  in.  to  8  in  thick 

cement  to  he  furnished  by  State  Road  Coinmiasi(  n . . . 

1 17,466. 0  sq.vd.  steel  mrah  reinforcement  in  place,  to  Is*  furnialifKl  by 

State  Road  Commission . 

170,314. 0  lin.ft.  twisted  plain  or  deformed  s^l  bars,  bending  and 

plHoing,  furnished  by  State  Rood  Commiseion  . 

26,424.0  fin  ft.  chistite  or  Sareo  expansion  joint  filler  in  pla<-r,  to  be 

furnished  by  State  Road  Comniisaion . 

13,4)00.0  lb.  steel  in  culverts.  To  be  furnished  by  State  Road  Com¬ 
mission . 

106  2  eu.yd.  Class  “A"  concrete  in  atrurturra .  . 

135.9  eu.yd.  Class  "B”  concrete  in  atrueturra . 

Laying  \itrified  pipe,  to  be  furnished  by  State  Road  Conimisaii  n: 

36.0 lin.ft.  30  in . . 

88.0  lin.ft.  24  in . 

1,131.0  lin  ft.  18  in . 

704.0  lin.  ft.  1 5  in . . . . 

Laying  machine  made  eenient  pine,  to  be  furnished  by  State  Road  Ce 

36.0  lin.ft.  30  in . 

88.0  lin  ft.  24  in .  . 

1, 131.0  lin.ft.  18  in . 

704.0  lin.ft.  15  in . 

I.aying  galvanised  corrugated  ir«>n  pit>e,  to  be  iumished  by  State  Roa 

36.0 linR.  30  in .  . 

88.0  lin.ft.  24  in . 

1,131.0  lin.ft.  16  in . 

74)4.0  lin.ft.  15  in . . . 

Extended  totals  concrete  pavement  6  to  8  in.  i  hick,  using  machine 


B 

C 

$0  85 

$0  96 

$1  00 

30 

.40 

.35 

1  25 

1.32 

2  00 

1  5 

.92 

1  00 

•  1.29 

1.28 

1.30 

.021 

0.1 

.03 

OR 

.005 

OR 

02 

.01 

OR 

OR 

.01 

OR 

17  50 

18  50 

13.00 

17.00 

16.00 

12  00 

.80 

.92 

.90 

65 

.66 

.70 

55 

.53 

.50 

50 

.47 

.30 

nmifwit  n: 

85 

.92 

.95 

68 

.66 

.75 

58 

.53 

.55 

53 

.47 

.35 

1  Coniniiiwinn: 

55 

.66 

.40 

45 

.53 

40 

.35 

.32 

40 

.30 

.27 

.40 

made  cement  pine. 


RAILWAY — PHILADELPHIA,  PA, 

Bids  were  received  (lowest  3)  by  W  S.  Twining,  dir.  dept,  city  transit,  Mershon 
Bldg.,  Apr.  15th,  building  first  4  sections  of  Frank ford-Bustleton  A  Byberry  surface 

gassenger  railway  In  Oxford.  Castor  and  Bustleton  Avea,  from  Frankford  Ave.  to  I^ott 
t.,  Contr.  701,  from  (A)  North  American  Railway  Constr.  Co.,  53  West  Ja<'k8on  Blvd., 
Chicago  (award^  contract)  :  (B)  E.  H.  Vare,  1120  Race  St.;  (C)  M.  A  J.  B.  McHugh, 
892  North  Markoe  St  The  unit  bids  were  as  follows : 


9,410  lln.H.  girder  rail  track  (O.  ford  Avenue) . 

7, 1 60  lin.ft.  girder  rail  track  (Castor  and  Bustleton  A\  enuee) . 

8,700  lin  ft.  T-rail  track,  including  excavation  (Crstcr  Avenue) . 

1^50  lin.ft.  T-rail  track,  not  including  excavation  (Castor  and 

Bustleton  Avenue) .  . 

504  lin.ft.  T-rall  track  (Pennypack  Oeek  Viaduct) . 

4  girdeT  rail  tumouta . . 

6  T-rail  turnouts . 

20,000  eu.yd.  excavation . 

100  cu.yd.  (aasumeffi  ezoeas  fill .  . 

100  sq.yd.  (aaeumed)  granite  block  paving . 

40  ru.^.  (assumed)  eement  eoncrete  raving . . 

2,000  sq.yd.  (assumed)  bituminous  Maradam  paving . 

100  lin.ft.  (assumed)  armored  granolithir  rurbing . 

6,000  ft.b.m.  yellow  pine  lumlm . 

35,0001b.  (aaeumed)  cast-iron  pipe  culverts . 

100  eu.yd.  (aasumeo)  1  ;2:4  ronerete . 

500  cu.yd.  1 :3:6  concrete . 

2,000  lb.  (aaeumed)  reinforcing  steal . 

400  reinforeed  concrete  drainiM  troughs . 

500  lb.  (assumed)  rolled  steel  beams . 


5W  ib.  (assumed)  rolled  steel  beams . 

175,000  lb.  steel  in  Pennypack  Creek  Viaduct . 

9  trolley  polea  (pennypack  Creek  Viaduct) . 

(Clearing  right-<H>way  (Pennypack  Creek  Viaduct),  lump  sum. . , , 
1,800  lin.ft.  (assumed)  T-rail  additional  with  all  appurtenanosa  . . 

15  east  iron  track  inl^ . 

1,000  Joints  substituting  continuous  T-rail  joints . 

1,000  Jofarts  substituting  AUiott  T-rail  joints . 

100  dim  (assumed)  use  of  5-ton  stesm  roller . 

$I0,0M  sqienditure  fosoe  scrount . 


$10,000  sspanditure  fosoe  scrount 
Ertended  totals . 


A 

B 

C 

$12  45 

$12  48 

$12  S3 

12.  13 

12  15 

12  24 

4  17 

4  60 

4  97 

3  93 

3  75 

4  59 

13  35 

12  48 

13  00 

2,573  00 

2.460  00 

1,660  00 

1,537  00 

1,550  00 

l,3S9  00 

86 

1  10 

1  .20 

98 

75 

.66 

5  50 

5.90 

4  84 

9.85 

21  60 

13  00 

2  63 

2  35 

1  20 

1  50 

1  40 

1  7S 

78  00 

100  00 

90  00 

.03 

04 

088 

IS  00 

20  50 

IS  4S 

11.28 

13  25 

13  75 

07 

072S 

OSS 

5.25 

6  37 

3  85 

.06 

09 

.066 

07 

07 

.066 

60  00 

71  00 

44  00 

300  00 

435  00 

SSO  00 

1  10 

.90 

.83 

78  00 

66  00 

71  SO 

1  92 

2  IS 

3.30 

•  1  29 

1  90 

3  30 

16  00 

IS  8 

00.50 

10% 

10% 

15% 

$378,892 

$3#0.45« 

$392,100 

256 
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F<Ml*Tal  Oovemment  Work  (Continued) 

H.  S.  Roberts  &  Co.,  112*  Bway,,  New 
York  niy.  (1)  *39,760  (1*0  days). 

W.  Linker  A  Co.,  831  Cherry  St.,  Phlla., 
Pa..  (1)  *43.400  (180  days);  (2)  add  *50, 
deduct  *8;  (3)  add  *100.  deduct  *0.10. 
Noted  Apr.  17. 

4tMd.,  Aberdeen  —  Stora^  —  Ordnance 
Dept.,  U.  S.  Army,  Waeh.,  D.  C.,  let  contract 
constructlnK  twelve  1  story,  96  x  400  ft. 
concrete,  temporary  storaKe  buildlnKs.  con¬ 
crete  and  stone  roundatlon,  to  Aberthaw 
Constr.  Co.,  27  School  St.,  Boston.  Mass.. 
*450,000. 

4^Md.,  Indlanhead — Roads — Bureau  Yards 
A  I'tocks.  Navy  Dept.,  Wash..  D  C.,  let 
contract  building  county  roads,  to  Sutton 
ft  Carsen,  9th  and  Simpson  Sts.,  Ocean 
City,  N.  J.,  *66.698  (76  days).  Noted  Apr. 
24. 


ftVa.,  Arllnaton — Roads — Dlst.  Comrs., 
Dlst.  Bldg..  Wash..  D.  C.,  let  contract  bulld- 
iiig  macadam  roads  at  Arlington  Natl. 
Cemetery,  here,  to  L.  M.  Johnston,  Arling¬ 
ton.  bituminous  bound  roads.  *2.45  sq.yd., 
gravel  walks,  *1.20  sq.yd. 


Vs.,  Ilampten  Roads — Storehouse— Bu¬ 
reau  Yards  ft  Docks.  Navy  Dept.,  Wash., 
D.  C.,  received  bids  Apr.  28.  building  1 
story,  rein.-con.  storehouse,  here. 

( 1 )  net  price  and  time  for  superstructure 
complete  in  all  details  and  in  accordance 
with  drawings  and  speciflcation.  The 
above  price  shall  be  bas^  on  using  coal- 
tar  pitch,  felt  and  slag  roofing,  based  on 
1800  sprinkler  heads; 

(2)  amount  added  or  deducted  from  net 
price  under  (1)  for  each  timber  pile  In  ex¬ 
cess  of  or  less  than  number  Indicated  on 
drawings,  based  on  length  of  45  ft.  for 
each  pile ; 

(3)  amount  added  or  deducted  from  net 
price  stated  under  (1)  for  each  linear  foot 
of  timber  pile  In  excess  of  or  less  than 
46  ft.  i>er  pile.  This  Includes  both  bearing 
and  test  piles; 

44)  amount  added  or  dsftuetsrt  from  net 

r»rlce  under  (1)  for  each  timber  test  pile 
n  place  based  on  length  of  45  ft.  All  teat 
plies  will  be  paid  for  under  this  item.  For 
all  test  piles  remaining  In  place  named 
under  (1)  will  be  made  In  accordance  with 
price  per  pile  named  by  bidder  under  (2)  ; 

(6)  amount  added  or  deducted  from  net 
price  under  (1)  for  use  of  g>’psum  precast 
roof  slabs  instead  of  gypsum  case  in  place 
roof  slabs ; 

(6)  amount  added  or  dedupted  from  net 
price  stated  under  (1)  for  iM(-  of  asphalt 
mastic  |>aving  instead  of  asphalt  bln<-k 
paving ; 

(7)  amount  and  time  deducted  from  net 
price  and  time  stated  under  (1)  for  omis¬ 
sion  of  sprinkler  system  complete,  based 
on  1300  sprinkler  heads; 

(8)  net  price  and  time  for  sprinkler  sys¬ 
tem  Installed  complete  based  on  1300 
sprinkler  heads  including  all  stand  pipes : 

(9)  amount  added  or  deducted  from  net 
price  stated  under  (1)  and  (8).  respectively 
for  each  sprinkler  head  In  excess  of  or  less 
than  1 300  heads ; 

(10)  amount  added  or  deducted  from 
net  price  under  (1)  for  Installations 
of  built  up  asbestos  roofing  Instead  of  coal- 
tar  pltch-fclt  and  slag  or  gravel  roofing 
speclfl<Ml  In  (1).  Amount  stated  under  this 
item  shall  take  full  account  of  changes  in 
roofing  and  flashing  requirements. 

(11)  amount  added  or  deducted  from  net 
price  under  (1),  for  Installation  of  built 
up  asphalt  roofing  instead  of  coal-tar  pitch- 
felt  and  slag  or  gravel  roofing  specified  in 

(1).  Amount  stated  under  this  Item  shall 
take  full  account  of  changes  In  roofing  and 
flashing  and  counterflashing  requirements; 

Note — .\11  bids  under  (1)  must  be  ac¬ 
companied  with  bids  on  (2),  (3).  (4),  (6). 

(6).  (7),  (9).  (10)  and  (11),  from 

H  F.  Friedstet.  *27  South  La  Salle  St., 
Chicago.  Ill.,  (1)  *287.048.  (210  days);  (2) 
*11;  (3)  add  *50.  deduct  *.12;  (4)  *60; 
(6)  add  *9000;  (9)  *4.60. 

Consolidated  Eng.  Co..  24*  Calvert  Bldg.. 
Baltimore,  Md..  (1)  *299.000,  (210  days); 

(2)  *13;  (3)  add  *45.  deduct  *.05;  (4) 
*30;  (6)  deduct  *4160;  (7)  *19.800;  (8) 
*19.800;  (9)  *19;  (10)  add  *1400. 

Irwin  ft  Leighton,  126  North  12th  St.. 
Phlla.  Pa..  (1)  *307.000,  (200  days);  (2) 
add  *16.80,  deduct  *8.50;  (8)  add  *.87.. 
deduct  *18;  (4)  *20;  ((5)  add  *800:  (7) 
dtduct  *18,000  (9)  add  |6,  deduct  *5.00; 
(10)  add  *700;  (11)  *1209:  (12)  deduct 
*1500;  (IS)  deduct  *10,000.  Noted  Apr.  24. 


Va.,  Hamptoa  Beads  —Storehouse — Bu¬ 
reau  Yards  ft  Docks.  Navy  Dept.  Wash.. 
D.  C.,  received  bids  Apr.  *8.  building  8 
story  rein. -con.  storehouse  at  Naval  Oper¬ 
ating  Base.  here. 


(1)  net  price  and  time  for  entire  work, 
complete  in  accordance  with  drawings  and 
specification,  based  on  using  coal-tar  pitch, 
felt,  and  p'avel  or  slag  roofing  and  3900 
sprinkler  heads; 

(2)  amount  added  or  deducted  from 
net  price  stated  under  (1)  for  each  timber 
pile  in  excess  of  or  less  than  number  indi¬ 
cated  on  drawings,  based  on  a  length  of 
45  ft. ; 

(3)  amount  added  or  deducted  from  net 
price  stated  under  (1)  for  each  linear  foot 
of  timber  pile  In  excess  of.  or  less  than 
45  ft.  per  pile.  This  includes  both  bearing 
and  test  piles; 

(4)  amount  added  to  net  price  stated 
under  ( 1 )  for  each  timber  test  pile  In 
place  based  on  length  of  45  ft.  All  timber 
test  piles  will  be  paid  for  under  this  Item. 
For  all  timber  test  piles  remaining  In  place 
as  part  of  finished  structure,  deduction  from 
price  named  under  (1)  will  be  made  In 
accordance  with  price  per  pile  named  by 
the  bidders  under  (2)  ; 

(6)  amount  added  or  deducted  from  net 
price  stated  under  (1)  for  use  of  concrete 
pile  footings  instead  of  timber  pile  footings 
under  all  columns;  concrete  pile  footings 
to  be  In  accordance  with  drawinm  and 
specifications.  Type  of  concrete  pile  pro¬ 
posed  to  be  used  to  be  specified  by  bidder 
with  his  proposal.  Number  of  piles  re¬ 
quired  for  each  type  of  footing  Is  noted  on 
drawings,  and  change  In  price  stated  under 
this  item  shall  take  full  account  of  change 
In  quantities  of  excavation,  concrete,  and 
reinforcing  steel.  Price  stated  under  this 
item  shall  be  based  on  total  number  of 
piles  indicated  on  drawings,  and  on  a 
length  of  80  ft.  from  point  to  cut-off  for 
each  pile; 

(6)  amount  added  or  deducted  from  net 
price  stated  under  (1)  for  each  concrete 
pile  in  excess  of  or  less  than  number  indi¬ 
cated  on  drawings,  based  on  a  length  of 
30  ft.; 

(7)  amoimt  added  to  net  price  stated 
under  ( 1 )  for  each  concrete  test  pile.  In 
place,  based  on  a  length  of  80  ft.  All  con¬ 
crete  test  piles  will  be  paid  for  under  this 
Item.  For  all  concrete  test  plies  remaining 
In  place  as  a  part  of  finished  strticture, 
deductions  from  price  named  under  (1), 
will  be  made  In  accordance  with  price  per 
pile  named  by  bidder  under  (6)  ; 

(8)  amount  added  or  deducted  from  net 
price  stated  under  (1)  for  each  linear  foot 
of  concrete  pile  in  excess  of  or  less  than 
SO  ft.  per  pile.  This  Includes  both  bear¬ 
ing  and  test  piles; 

(9)  amount  added  or  deducted  from  net 
price  stated  under  (1)  for  Installation  of 
built-up  asbestos  roofing  instead  of  coal- 
tar  pitch,  felt  and  slag  or  gravel  roofing 
specified  herein  ; 

(10)  amount  added  or  deducted  from  net 
price  stated  under  (1)  for  installation  of 
built-up  asphalt  roofing  instead  of  coal-tar 

Rltch.  felt  and  slag  or  gravel  roofing  speci- 
ed  herein ; 

(11)  amount  deducted  from  net  price 
and  time  stated  under  (1)  for  omission  of 
sprinkler  system,  including  all  stand  piles; 
based  on  3900  sprinkler  heads ; 

(12)  net  price  and  time  for  sprinkler 
system  complete  including  all  stand  piles; 
based  on  3900  sprinkler  neads ; 


(13)  amount  added  or  deducted  from 
net  price  stated  under  (1)  and  (12)  for 
each  sprinkler  head  In  excess  of  or  less 
than  number  stated  above  ; 

•  (14)  amount  and  time  to  be  deducted 
from  net  price  and  time  stated  under  (1) 
for  omission  of  all  elevators; 

(15)  net  price  and  time  for  all  elevators 
complete  in  building. 

Note — Ail  bids  under  (1)  must  be  ac- 
t'ompanied  by  bids  on  (2)-(ll)  inclusive 
and  (IS)  and  (14),  from 


Consolidated  Eng.  Co.,  243  Calvert  Bldg.. 
Baltimore.  Md..  (1)  *784.000  (210  days); 
(2)  *13;  (3)  add  *0.40.  deduct  *0.06;  (4) 
*30;  (5)  add  *3400;  (6)  *47;  (7)  *60;  (8) 
add  *1.80,  deduct  *0.75;  (9)  add  *211:  (10) 
deduct  *452;  (11)  *39,876  ;  (12)  *29,875; 

(13)  *5;  (14)  *64.376  ;  (15)  *63.375. 

O.  R  Wyne.  82  Home  Life  Bldg.,  Wash.. 
D.  C..  (1)  *790.000.  (210  days);  (2)  add 
*15.  deduct  *5;  (3)  add  *0.35,  deduct  *0.08; 

(4)  add  *40:  (9)  add  *500;  (10)  *500; 
(II)  deduct  *39.500;  (IS)  add  *6.  deduct 
*4.50;  (14)  deduct  *79.600. 

H.  F.  Friedstet  Co.,  827  South  La  Salle 
St..  Chicago.  III..  (I)  *809,718  (210  days); 
(2)  *11:  (3)  add  *0.50.  deduct  *0.13;  (4) 
*60;  (11)  deduct  *57,500;  (18)  *4.50;  (14) 
deduct  *63,696. 


Otis  Elevator  Co.,  Metropolitan  Bank 
Bldg..  Wash..  D.  C..  (15)  *79,100  (180 
days). 

Rockwood  Sprinkler  Ca,  184  South  La 
Salle  St..  Chicago.  HI..  (12)  *46,096  (90 
da}-*)  ;  (IS)  *4.50.  Noted  Apr.  24. 


Va.,  Hampton  Roads — Stor,  _ _ „ 

reau  Yards  ft  Docks,  Navv  i ),■..■  «■ 

D.  C..  received  bids  Apr.'  28.  i.  kM ms  , 
story,  rein.-con.  aircraft  stoni,„uJ*  ’ 

Naval  Operating  Base,  here,  ■* 

(1)  net  price  and  time  for  siru  ture 

plete  in  all  details  and  in  accord:' nee 
drawings  and  this  specification  1  he  ai«  I 
price  shall  be  based  on  use  of  coal-tar  niiek 
felt  and  slag  or  gravel  roofing;  " 

(2)  amount  added  or  deducted  from  n-i 

price  stated  under  (1)  for  each  tlmb."  nile 
in  excess  of  or  less  than  number  indicaiea 
on  drawings,  based  on  a  length  of  «  n 
for  each  pile;  " 

(3)  amount  added  or  deducted  from  n-i 

prl<»  smted  under  (1)  for  each  linear  C 
of  timber  pile  in  excess  of,  or  l.-s.« 
pflw-  Includes  both  bearing  and  tes" 

(4)  amount  added  to  net  price  stated 
und^  (1)  for  each  timber  test  pile  in  pUce 
based  on  a  length  of  45  ft.  All  tim^r 
test  piles  will  be  paid  for  under  this  item 
For  all  test  piles  remaining  in  place  on 
part  of  finished  structure,  deductions  from 
price  named  under  (1)  will  be  miid.-  n 
at^rdance  with  price  per  pile  named  bv 
bidder  under  (2). 

(6)  amount  added  or  deducted  from  net 
price  stated  under  (1)  for  use  of  concrete 
pile  footings  instead  of  timber  piles  under 
all  footings;  concrete  pile  footings  shall 
be  in  accordance  with  drawings  and  speci¬ 
fications.  Type  of  concrete  piles  propose,! 
to  be  used  to  be  specified  by  bidder  with 
his  proposal.  Number  of  concrete  pii.n 
required  for  each  type  of  footing  is  not,,! 
on  drawings,  and  chann  in  price  stated 
under  this  item  shall  take  full  account  of 
change  in  quantities  of  excavation,  con¬ 
crete.  and  reinforcing  steel  price  stated  un¬ 
der  this  Item  shall  be  based  on  total  num¬ 
ber  of  piles  indicated  on  drawings,  and 
on  a  length  of  80  ft.  from  point  to  cut-off 
for  each  pile ; 

(6)  amount  added  or  deducted  from  net 
price  stated  under  (1)  for  each  concrete 
pile  in  excess  of  or  less  than  number  shown 
on  drawings,  basetl  on  length  of  30  ft  . 

(7)  amount  added  or  deducted  from  net 
price  stated  under  (1)  for  each  linear  foot 
of  concrete  pile  in  excess  of  or  less  than 
30  ft.  This  includes  both  bearing  and  test 
piles ; 

(8)  amount  added  to  net  price  state.i 
under  (1)  for  each  concrete  test  pile  i:i 
place,  based  on  a  length  of  30  ft.  All  con¬ 
crete  test  piles  will  be  paid  for  under  this 
item.  For  all  concrete  test  piles  remain¬ 
ing  in  place  as  part  of  finisheil  structure 
deductions  from  price  named  under  (li 
will  be  made  in  accordance  with  price  ja-r 
Iiile  named  by  bidder  under  (6)  ; 

(9)  amount  added  or  deducted  from  net 
price  stated  under  ( 1 )  for  use  of  gypsum 
precast  roof  slabs  Instead  of  gypsum  cast 
in  place  roof  slabs ; 

(10)  amount  added  or  deducted  from  net 
price  stated,  under  (1)  for  installation  of 
built-up  asbestos  roofing  instead  of  coal- 
tar  pitch,  felt  and  slag  or  gravel  roofing 
specified  in  (1).  Amount  stated  under  this 
item  shall  take  full  account  of  changes  In 
roofing  and  flashing  and  counter-fl.ashing 
requirements  ; 

(11)  amount  added  or  deducted  from  net 
price  stated  under  (1)  for  installation  of 
built-asphalt  roofing  instead  of  coal-tar 
pitch,  felt  and  slag  or  gravel  roofing  speci¬ 
fied  in  (1).  Amount  stated  under  this  item 
shall  take  full  account  of  changes  In  roof¬ 
ing  and  flashing  and  oounter-fla-shing  re¬ 
quirements  ; 

(12)  amount  and  time  deducted  from  net 
price  and  time  stated  under  (1)  for  omis¬ 
sion  of  all  elevators  in  building ; 

(13)  net  price  and  time  for  all  elevators 
complete,  installed  in  building ; 

Note — All  bids  under  (1)  must  be  accom¬ 
panied  by  bids  under  (2)-(12)  inclusive, 
from  H.  F.  Friedstet.  *27  South  La  Salle 
St..  Chicago.  Ill..  (1)  *1.143,040.  (210  days); 
(2)  *11;  (3)  add  *0.50,  deduct  *0.12;  (( 
*60;  (6)  add  *86.862  ;  (6)  *42:  (7)  add 
*1.66,  deduct  *0.76:  (8)  *60;  (10)  deduct 
*160;  (11)  *1000;  (12)  *69,443. 

I.  Lesley  Co..  209  McKevltt  Bldg..  Norfolk. 
Va.,  (1)  *1,212.000.  (200  days);  (2) 

*20.  deduct  *20;  (8)  *0.40;  (4)  add  *32; 

(6)  deuct  *88.60;  (6)  add  *42.  deduct  *23; 

(7)  add  *1.70.  deduct  *0.76:  (8)  add  *50; 
(10)  add  *1886:  (11)  add  *2400;  (12)  de¬ 
duct  *64.900;  (13)  *64,900,  (200  days). 

H.  Foulkrod,  1406  Commonwealth  Trust 
Bldg..  Phlla..  Pa..  (1)  *1.212.025  (21" 

days):  (2)  add  *14.  deduct  *10;  (3)  add 
*0.40,  deduct  *0.06:  (4)  add  *50;  (5)  dedur 
*61,840.  „  . 

Otis  Elevator  Co..  Metropolitan  Bank 
Bldg..  Wash..  D.  C..  (18)  *64.900  180  days 

A.  B.  See  Elevator  Co..  220  Bway.. 
York  City,  *64.630;  dooib.  *10,200 ;  operat¬ 
ing  devflces.  *8450.  Noteil  Apr.  24, 


handlinK  p<iuipm<‘nt  and  pavlnc  10  mi. 
hiKhway  inoludinK  tunnel  under  Weet 
Kaain  or  bridite  over  same.  J.  W.  Ludlow, 
t’lty  Hall,  harbor  enKT. 

RelainlnK  Wall — Redwood  0tt7,  Cak— 

See  "Brtdjea” 

Nkatina  Rink— Wolfvtllo,  ll>  8.— See 

"BuildinKB.” 

Retainlna  Wall — 8t.  Joha,  N.  B. — City 
plana  to  build  retaining  wail  on  Main  St. 
from  Munway  to  Slteiifl  St&  8.  P.  Fisher, 
comr. 

Srenir  Railway— CartiersUIOk  Quo.— See 

‘'BuildInKs.” 

Ilani — Monimaany,  Qoe.— City  plans  to 

build  dam.  eelctric  line  and  power  houae 
About  S4U0,000.  Gauvin  &  Lessard,  Quebec, 
archts. 

Incinerator — Ft.  Wllllanri.  Onl.— City  had 
plans  prepare*!  for  Incinerator.  About 
$110,000. 

TranamiMKion  Line— flaletta.  Ont. — Oalet- 
ta  Electric  Power  Co.,  Qaletta,  having  esti¬ 
mates  prepared  extending  line  to  Amprlor 


Kfdtral  Government  Work  (Continued) 

u-  \«  Sonth  Charleatoa — Fence — Bu- 
...n' Yards  &  Docks,  Navy  Dept.,  Wash., 
n*C  received  bids  building  at  U.  Naval 
n^nance  I’lant.  here, 

(D  net  price  per  foot  and  time  of  com- 
nWion  for  completing  construction  of 
r'„L  inclrding  gates,  in  accordance  with 
ll  -ornpanving  drawing  and  spedflcaUon ; 

(2)  net'price  for  furnishing  and  erecting 
.  ft  gates  complete,  including  posts,  struts, 
tie  rt^s  and  hardware  are,  including  locks ; 

(S)  net  price  for  furnishing  complete  as 
.oecifled  in  (2),  but  not  including  erection; 

‘  Pi)  net  price  for  furnishing  and  erecting 
I  ft  gates  complete,  including  ixjsts,  struts, 
tie  rods  and  hardware,  including  locks ; 

(5)  net  price  for  furnishing  complete  as 
uDecIfied  in  (4),  but  not  including  erection; 

(6)  net  price  for  furnishing  and  erecting 
18  ft  gates  complete,  including  posts,  struts, 
tie  rods  and  hardware,  including  locks; 

(7)  net  price  for  furnishing  complete  as 
•necified  in  (6),  but  not  including  erection; 

net  price  for  furnishing  and  erecting 
»4  ft  gate  complete,  including  posts,  struts, 
fie  nxis  and  hardware.  Including  locks ; 

(9)  net  price  for  furnishing  complete  as 
gpecifled  in  (8),’  but  not  including  erection, 

Wayne  Iron  Wks.,  818  Commonwealth 
Trust  Bldg..  Phlla..  Pa..  O)  $1.95  (140 

days);  (2)  $66  ;  (3)  $46:  (4>  $76:  (6)  $65; 

.8)  $147;  (7)  $129;  (Si  $125:  i9)  $110. 

W  A.  Snow  Iron  Wks.,  12  Portland  St.. 

Boston.  Mass.,  (1)  $2.17  (107  days);  (2) 

$60;  (3)  $45;  (4)  $76;  (6)  $66;  (6)  $1.25; 

(7)  $105;  (8)  $176;  (9)  $150. 

Cyclone  Fence  Co.,  2787  Woolworth  Bldg.. 

New  York  City,  (1)  $2.25  (60  daj^)  ;  (2) 

160;  (3)  $48'  (4)  $120;  (6)  $f00;  (6) 

$146;  (7)  $126;  (8)  $188;  (9)  $168;  alter¬ 
nate  on  (1)  $2.15. 

W.  Vs.,  Wheeling — Rip  Ran — U.  S.  Engr. 

Office,  Cincinnatlv  O..  received  bids  furnish¬ 
ing  4000  tons  rip  rap  stone  for  Ohio  River 
Dam  Nos.  12,  18,  14,  16  and  16.  from  Arm¬ 
strong  4  Cresap  Co.,  Wheeling,  $19,200 ; 

Ohio  River  Contg.  Co.,  Ellwood  City.  Pa., 

$70,400;  Foundation  Co..  Flilton  Bldg.. 

Pittsbui^,  Pa.,  $23,600. 

4Fla.  Pensseoln — Power  Plant  Improve¬ 
ments — Bureau  Yards  ft  Docks,  Navy 
Dept.,  Wash.,  D.  C.,  let  contract  for  power 
plant  Improvements  at  Naval  Air  Station, 
nere,  to  Carroll  Electric  Co.,  714  12th  St., 

Wash,  D.  C.,  354.600  (160  days).  Noted 
.\pr.  3. 

SMIeh.,  Mt.  Pleasant — Post  Office — J.  A. 

Wetmore.  superv.  archt..  treas.  dept..  Wash., 

D.  C..  let  contract,  to  Henry  ft  Hatfield 
Cbnstr.  Co.,  120  South  Merldan  St..  Indian¬ 
apolis,  Ind.,  $66,992.  Noted  Apr.  24. 

n.,  Bismarck — Dormitory — C.  Sells, 
comr.  Indian  Affairs,  Wash.,  D.  C.,  received 
bids  .Apr.  28.  building  dormitory  here,  from 
W  O’.Vell  4  Son  Co  .  Faribault.  Minn.,  $48.- 
665  (200  days)  ;  McManus  Taroskl,  St. 

Paul.  $44,986  (200  days)  ;  W.  D.  Lovell. 

1416  South  East  8th  St..  $46,200  (160  days). 

Voted  Apr.  10.  _ _  _ ^ _ _ 

#Mnnt.,  Great  Falla — Roads — Bureau  L.  galvanised, *flfty  i  In. 'll  galvanised, 'and 
Pub.  Rds..  Missoula,  let  contract  building  one  hundred  |  In.  SMsorted  nipplea  J.  H. 
18  9  ml.  Belt  Creek  Natl.  Forest  Rd.,  Cm-  King.  elk. 

cade  Co.,  to  White  4  Brown.  Great  Palls.  - 

sins  4SR  VAtAfi  Anr  ^  PWF  KXCMIflion  lAttoHA,  Or©#— Poft  Of 

IMH.48S  .Noted  Apr.  3.  Astoria  Comn.  soon  lets  contract  building 

Tea.,  Gilmer — Post  Office — 3.  A.  Wetmore,  300  ft  extension  to  Pier  No.  1.  R.  R.  Bart- 
superv.  archt.,  treas.  dept.  Wash.,  D.  C.,  lett,  engr.  Noted  Apr.  3. 
received  bids  Apr.  23.  building  post  office  wj, 

here,  (mm  Henry  4  Hatfield  Const  r  Co.,  Breakwater  —  HammaaA  nr. - 

170  South  Meridian  St.,  Indianapolis,  Ind., 

$48,572  ;  W.  O’Neil  4  Sona  Hallettevllle. 

Tex..  848.971,  alternate,  omitting  meszanlne, 

$46,418;  W.  D.  Lovell.  1416  H  St.  S.  E  . 

Minneapolis.  Minn.,  $49,972.  Noted  Mar.  13. 

Orr..  Portland — Roads — Bur.  Pub.  Rds.. 

I  S.  Dept.  Agriculture.  Post  Office  Bldg.. 

JWived  only  bid  building  McClellan  Pass  Marine  Ways  —  Portland,  Ore.  —  Marine 
National  ltd..  Ranier  National  Forest,  Repair  4  Constr.  Co.  plans  to  build  new 
Pierce  Co.,  from  Alfred,  James  4  Hendricks,  ways  capable  of  handling  200  ft.  ships.  30 
Box  826.  Centralla.  Wash..  $167,684.  using  x  190  ft.  mold  loft  and  20  x  20  ft.  office 
{^  culverts  and  furnishing  explosives;  building,  at  foot  of  Albina  Ave.  H.  D- 
}169,5S5.  metal  pipe:  Blewftt  Pass  Rd.,  Sandstone,  pres. 

Kittitas  and  Chelan  Counties,  Wash.,  (a) 

concrete  dry  rubble  headwalls.  contractor  to  Boulevards,  Paifcwnys,  etc.— Beverly 

furnish  explosive  ;  (b)  cement  rubble  head-  Hills,  Cal. — A.  Letts,  proprietor,  Bway.  Dept, 
•all  metal  pipe,  government  furnishing  ex-  Store,  401  South  Bway.,  purchased  2296 
from  O.  Hansen,  408  Empire  State  acre  site  between  Sawtelle  and  Beverly 
■  ,5*Pokane.  Wash.,  (a)  $134,441  ;  (b)  Hills,  and  will  engage  landscape  architect 
J. ’  ftojette,  P’obert  ft  Winters,  ^o-  to  plan  system  of  boulevards,  parkways. 

^  9jh.,  (a)  $147,381  ;  (b)_$160.024 :  etc.,  and  build  streets,  curbs,  sidewalfcs, 
l^ahlma,  wash.,  (a)  sewerage  system,  lighting  system,  etc.,  pre- 
''■  4.73. ;  (h)  $160,602.  Noted  Ai>r.  17.  paratory  to  placing  tract  on  mai^et  as  high 


south  end  of  Alumnae  Bldg.  C.  A.  Rich, 
320  6th  Ave.,  New  York  City,  engr. 

Trestle— Hprlngllrld,  Muss. — City  soon  re¬ 
ceives  bids  building  mass  concrete  trestle  in 
Sumner  St  yard.  About  $16,000. 

Dam — East  Hartford  (Hartford  P.  O.) 
Conn. — Town  plans  to  build  concrete  dam 
at  Junction  of  Coldbrook  Stream  and  Roar¬ 
ing  Brook,  here.  About  $100,000.  C.  H. 
Olmstead,  1176  Main  St.,  engr. 

Transmission  Line— Amsterdam,  N.  T.— 
Adirondack  Electric  Corp.,  80  East  Main 
St.,  plans  to  build  transmission  line  from 
here  to  Little  Falls.  About  $46,000. 

Tanks — Brooklyn,  N.  Y.  —  Polytechnic 
Institute,  85  Livingston  St.,  plans  to  install 
2  steel  measuring  or  storage  tanks  in 
hydraulic  laboratory,  cylindrical  or  square, 
84  in.  maximum  dlam.  over  all,  100  in. 
maximum  length,  with  2000  gal.  capacity, 
steel  plate  not  less  than  A  in.  thick,  con- 

y-,. _ - = - - -  -  ical,  dished  or  hopper  bottom  and  open  top: 

(8)  net  price  for  furnishing  and  erecting  h.  P.  Hammond,  professor  of  sanitary  and 
- - -  hydraulic  eng. 

Tanks— Oeneva.  N,  Y. — Standard  Oil  Co.. 
26  Bway.,  New  York  City,  plans  to  build 
several  oil  tanks  and  containers  and  brick 
buildings  here.  About  $20,000.  Address  P. 
O’Malley,  local  representative. 

Hand — Long  Island  City,  N.  Y. — M.  E. 
Connolly,  pres.  Queens  Boro.,  rejected  bids 
received  Apr.  3.  furnishing  and  delivering 
6500  cu.yd.  sand.  Noted  Apr.  10. 

Driers— Hehenertndy,  N.  Y. — Bd.  Contr. 
ft  Supply  soon  receives  bids  for  2  new  driers 
in  connection  with  garbage  disposal  plant. 

Transmission  Line— Wntertown,  N.  Y.— 
Northern  New  York  Utilities.  Inc.,  Light  ft 
Power  Bldg.,  plans  to  build  6$  mi.  trans¬ 
mission  line  from  here  to  Brownvllle.  re¬ 
placing  present  3000  volt  current  with  one 
of  22,000  volts. 

Pipe— Port  Hnron,  MIeh. — City  soon  re¬ 
ceives  bids  furnishing  7000  ft.  6-8  in.  ai. 
water  pipe ;  live  5  x  6  x  4  in  tees.  Class  B, 
twelve  6  x  6  X  6  In.  tees.  Class  B.  all  hub 
ends,  three  6  x  8  in.  reducers  hub  and 
spigot.  Class  B,  ten  6  x  6  x  6  x  6  In. 
crosses  all  hub  ends.  Class  B,  six  8x8x6 
X  6  in.  crosses,  all  hub  ends  Class  B,  six  4 
in.  Michigan  Are  hydrants  steamer,  six  6 
In.  gate  valves,  5  tons  lead.  L  C.  Elliott, 
city  elk. 

Telephone  Line#— — Byegnte,  Mont, — Pub. 
Sorv.  Telephone  Corp.  plans  to  install  tele¬ 
phone  lines.  Al^out  $40,000. 

Paift  Bnirnneo— Ht.  Lonie,  Mo. — Bd.  Pub. 
Sorv.  having  plans  prepared  for  entrance  to 
Forest  Park  at  Tamml  Ave.  About  $20,000. 
N.  Cunliff,  park  comr. 


IK  Granite  Blocks,  etc,— Rhorbrseh,  Qno. — 
,3  Until  May  12,  by  T.  Tremblay,  city  engr., 
r-  paving  6889  sq.yd.  with  granite  block. 

.  16,760  sq.yd.  asphalt  on  concrete  bass.  1836 

^  sq.yd.  concrete  and  2000  ft.  curbing.  About 


ftTsnks,  etc.— Long  Islnnd  City,  N.  — 

M.  E.  Connolly,  pres.  Queens  Boro,  let  con¬ 
tracts  furnishing  and  delivering  four  5000 
gal.  storage  tanks  to  C.  Meade  ft  Co.,  38 
Park  Row,  $2914;  360,000  gaL  road  oil. 
100,000  gal.  bituminous  road  surfacing  ma¬ 
terial  and  75,000  gal.  road  oil,  to  Texas 
Co..  17  Battery  ft..  $16,940.  $6600  and 
$4125  respectively;  65.000  ssphalt  psvlng 
blocks,  to  Hastings  Paving  CTo.,  26  Broad 
St.,  $5736.  All  contractors  of  New  York 
City.  Noted  Apr.  10. 

PsTlng  Material — New  Terk.  H,  — H. 

Bruckner,  pres.  Bronx  Boro.,  received  bids 
Apr.  22.  furnishing  25  tons  paving  pitch 
and  150,000  gal.  tar  road  oil,  from  Barrett 
Co.,  17  Battery  PI.,  $475  and  $16,000  re¬ 
spectively;  200,000  gaL  asphaltic  road  olL 
from  Standard  Oil  Co.,  26  Bway.,  $9420; 
Texas  Oil  Co.,  17  Battery  PL  $9540 ;  War¬ 
ner  Quintan  Asphalt  Co.,  79  Wall  BL,  $9600. 
Noted  Apr.  17. 

_  ♦***^*’  •Trsek— ystsesewjfc  N.  T, — Bd. 

Pub.  Wks.  let  contract  furnishing  21  ton 
motor  truck  to  B  ft  D  Motor  Sales  Co..  $52 
High  St.  Alwut  $4085. 

ftDyke— derser  City,  N.  d.— City  let  con¬ 
tract  building  8500  ft.  sod-dyke  at  Droyerx 

De»ahanty  Farris  Co.,  Exch.  ft..  $15,000. 


Ovens-Marshlleld.  Ore. — Mountain  States 
Power  Co.  plans  to  rebuild  dutch  ovens 
under  power  plant  boilers  at  Smith  Mill. 
A.  L  Martin,  mgr. 


MiscellaneoiiB 

PROPORBD  WOBK  '*■ 

Owimmlng  Poe)— Haaever,  N.  H.— Dart- 
raputh  College,  Inc.,  plans  to  build  t  stonr« 
X  I'O  ft.  concrete  rwlmmlng  pool  on 


MiscollaneouH  (Contlnuedf 

>***••• — Phlla..  P», — W.  8.  Twining,  dir. 
dept,  city  tranalt,  Merahon  Bldg-,  received 
lowest  3  bids  furnishing  and  erecting  in 
place  1500  tons  steel  for  Prankford  Kle- 
vated  ily.,  from  Phoenix  Bridge  t'o.. 
Phoenixville,  $176,399;  Bethlehem  Steel 
Bridge  Corp..  Bethlehem,  $178,331  ;  Amer. 
Bridge  Co.,  WIdener  Bldg.,  $182,600.  Noted 
Apr.  10. 


IbOADS — PBOVIDENCE,  B.  L 
Contract  No.  4 

Iter  Supply  Bd.,  .^r.  9,  building  east  roa<i  f. 
(A)  E.  W.  Foley  Contg.  Corp..  34  Pine  St  \e 
V.  Polle.VB  Co..  1405  Turks  Heads  Bldg,  'pru 
St.,  New  Haven.  Conn.  The  unit  bids  were  as 


8  acres  clearing  and  grubbing ... 

1 2,000  eu.yd.  earth  excavation . 

2,000  ru.yd.  rock  excavation  ... 

5,000  eu.yd.  ^rrow . 

500  eu.yd.  soil  dressing . 

250  eu.yd.  concrete  mssonry . 

350  bbf.  Portland  cement . 

50  eu.yd.  paving  and  dry  masonry' . 

450s<i.yd.  cobble  gutters . 

1,500  ru.yd.  stone  fill  base . 

50  eu.yd  gravel  and  broken  stone . 

1,500  iin.ft.  wooden  guard  rail  .  . 

2,000  lb.  st^l  for  reinforcing  concrete . 

500  Iin.ft.  tile  pipe,  6  in.  in  diameter . 

100,000  ou.  yd  overhaul,  e<iuivalent  to  100,000  eu.yd.  hauled  100  ft. 

Extended  totals . 


APIg  Eend  and  Duet  Pipe— Baltimore, 
Md. — Bd.  Awards  let  contract  furnishing 
pig  lead,  for  use  of  City  Water  Dept.,  to  J. 
Itobertson  Bead  Co..  827  South  Howard 
St..  $13,600;  duct  pipe,  for  use  of  City 
Electrical  Comn.,  to  Shawmut  Clay  Mfg. 
Co..  Shawmut,  Pa.,  and  Fibre  Conduit  Co., 
$20,0011. 


'ATankN — Baltimore,  Md- — Standard  Oil 
Co.,  Pier  2.  Pratt  St.,  let  contract  building 
eight  41)  X  120  ft,  steel  oil  tanks,  on  0'l>on- 
nell  and  4th  Sts.,  to  Rller-Conley  Co., 
Sparrows  Point,  $128,000. 


tkValvea— Baltimore,  Md. — Bd.  Awards  let 
contract,  to  Kensselaer  Valve  Co..  Ontario 
St.  Troy,  N.  Y.,  $17,176,  for  two  hundred 
and  seventy-flve  4  In.,  five  hundred  6  In.,  six 
s  In.,  twenty  10  In.,  ten  1$  In.,  five  16  In., 
and  Hve  20  In.  iron  body  gate  valves. 
Noted  Keb.  6  under  “Water  works.” 


Contraet  No.  7 

Bids  were  received  by  Water  Supply  Bd.,  Apr.  9.  relocating  Plainfield  Pike 
Clayville.  from  (A)  Sperry  Ehtg.  Co..  Inc..  82  Church  St.,  New  Haven,  Conn  ( 
contract);  (B)  E.  W.  Foley  Contg.  Corp.,  34  Pine  St,  New  York  City;  (c>  Pj 
Bros.,  Inc.,  166  B’way.,  Providence.  The  unit  bids  were  as  follows: 


Paving  Materialie— DetrolC  MIrh. —  Dept. 
Purchasv's  &  Supplies.  130z  Real  Estate 
Exch.  Bldg.,  received  bids,  Apr.  10.  fur¬ 
nishing  75,000  bbl.  Portland  cement,  (a) 
cloth  sacks  |>er  bbl.;  (b)  ptiper  sacks  per 
bbl.  ;  (c)  in  bulk  Mr  bbl..  from  Huron 
Portland  Cement  Co.,  fool  Rlopelle  St., 
(a)  $2.33;  (b)  $2.68;  (c)  $2.03;  Wabash 
Portland  Cement  Co.,  1824  Ford  Bldg.,  (a) 
$2  04  ;  (b)  $2.39;  J  Calvert  Sons  Co.,  145 
Oriswold  St.,  (a)  $2.38;  (b)  $2.73;  <c) 
$2.08 ;  Wyandotte  Port  Cement  Co..  W.van- 
dotte.  (a)  $2.23;  <b)  $2.58;  (c)  $1.93. 

Former  bids  rejeeb  d.  Noted  Apr.  3. 


1 5  arms  rlejiring  and  grubbing . 

20,000  ru.yd.  earth  exesvatinn . 

2,000  ru.yd.  rork  excavation . 

10,000  ru.yd.  borrow . 

500  ru.yd.  soil  drrssing . 

190  ru.yd.  ronrrete  masonry . 

270  bbl.  Portland  remaid . . 

50  ru.yd.  paving  and  dry  masonry . 

1,200  eg. yd.  robble  gutters . 

400  ru.yd.  stonr  fill  baar . 

60  ru.yd.  gravel  and  broken  etone . 

3,000  Iin.ft.  wooden  guard  rails . 

2,500  lb.  steel  for  reinforcing  ronrrete . 

600  Iin.ft.  tile  pipe,  6  in.  in  diameter . .  . 

150,000  eu.yd.  overhaul  equivalent  to  150,000  ru.yd.  hauled  100  ft. 

Extended  totals .  . 


4tl*lpe,  etc, — l>e4roil,  MIrh. — Bd.  Water 
Comrs .  232  Jefferson  Ave.,  let  contracts 
furnishing  1200  B.  Class  C  $6  In.  c.  I.  pi|>e. 
to  fjynchburg  Fdry.  Co.,  Peoples  Gas  Bldg., 
Chicago.  $56.60  per  ton;  100.000  lbs.  liquid 
chlorine,  to  Hooker  EHectro  Chemical  Co.,  40 
Wall  St..  .New  York  City,  $.065  per  lb.  ; 
one  hundred  fifty  4  In.  gate  valves,  to 
Flower  Valve  Co..  Clayton  and  Parkinson 
Sts .  $21  each :  1  concrete  mixer  i  eu.yd. 
caiMvcity.  to  Good  Rds.  Supply  Co.,  1408 
Ford  Bldg..  $785.  Noted  Apr.  3. 


RO.\l>  WOBK — CTAH 

Bids  were  received  by  State  Road  Commission.  Salt  LAke  City,  constructing  Salt  Lake- 
Weber  State  Road  from  Clearfield  to  Sunset,  from  (A)  Lynch  Constr.  Co..  McIntyre 
Bldg. :  (B)  A.  J.  Glllls.  Kearney  Bldg.  ;  (C)  P.  J.  Moran,  Felt  Bldg.,  contractors  all  of 
Salt  L^ke  City.  The  qnlt  bids  were  as  follows: 


Breakwater— Sheboygan,  Wla. — City  re¬ 
ceived  bids  building  breakwater  along  shore 
of  Lake  Michigan  o|>|>08ite  Vallrath  Park. 
490  Iin.ft..  from  hloCullen  &  Pits  Co. 
8th  St.,  Manitowoc.  $14,455  ;  Great  Lakes 
Dredge  St  Dock  Co..  491  Canal  St..  Milwau¬ 
kee.  $21,805  Noted  Apr.  24. 

^Elevaied  Ruadwa.v— Portland.  Ore.— 
Multnomah  Co.  let  contract  furnishing 
lumlver  and  hardware  and  removing  old 
trestle  and  building  elevated  roadway  at 
Ssuvies  Island,  North  aimroach  to  Burling¬ 
ton  Ferry,  to  Jacobsen  Contg.  Co..  McKay 
Itldg.,  $2425  ;  driving  plies,  to  R.  Wakefield, 
Wore'  ster  Bldg.,  $.37  per  ft  Noted 
Feb.  27. 


5,452  6  ru.yd.  total  rxravation  as  per  plans . 

880  ru.yd.  rxravation . . .  . 

34,466  sq.yd.  bituminous  ronrrrte  pavrmrnt  2-in.  thirk  surfarr . 

2,780  ru.yd.  gravrl  fill  mrasurrd  in  wagon  driivrred  on  'aork,  inriud- 

ing  spreading  and  rolling . 

34,466  s<].yd.  rrushed  atone  base,  4  in.  thirk,  after  compression  per 

sq  yd  . 

1,400  ru.yd.  rxravation  for  royrrrd  drains . . 

460  ru.yd.  gravel  backfill  (drain  pipe) . . 

34,466  sq.yd.  ronrrete  Mvement  as  per  plans,  6  in.  to  8  in.  thirk. 

Cement  to  he  furnished  by  State  Road  Commission . 

34,466  sq.yd.  steel  mesh  reinforcement  in  place.  To  lie  furnished  by 

the  State  Road  f^ommisaion . 

42^00  lb.  twisted  plain  or  deformed  steel  bars  (bending  and  placing) 

To  be  furnished  by  State  Road  Commission.  .  . . . 

7,800  Iin.ft.  Elaatite  or  Sarro  expansion  joint  filer.  To  hr  furnished  by 

State  Road  Commission .  . 

34,466  sq.yd.  ronrrete  base  as  per  plans,  4  in.  to  6  in.  thirk.  Cement 

furnished  by  State  Road  Commission . • .  . 

46.1  ru.yd.  concrete  class  “B.**  Cement  and  steel  furnished  by  State 
I^oad  Commission.  Price  to  include  bending  and  placing  reinforer- 

ni?nt  .  . 

Laving  vitrified  pipe  to  be  furnished  by  State  Road  C ommisaion: 

30  lin.H.  2^in . 

425  Iin.ft.  1 8-in . 

W  Iin.ft.  15-in . 

210  Iin.ft.  12-in .  .  • 

Laying  second  grade  vitrified  pipe  to  be  furnished  by  State  Road 
Commission : 

1700  Iin.ft.  18-in . 

900  Iin.ft.  12-in . 

1800  Iin.ft.  IVin . . 

Laying  machine  made  cement  pipe  to  be  furnished  by  State  Road 
Road  Commiasion: 

30  Iin.ft.  24-in . 

425  Iin.ft.  18-in .  . 

210  Iin.ft.  12-in . 

90  Iin.ft.  15-in .  .  . . . . 

Laying  galvanised  corrugated  iron  pipe  to  be  fumisbed  by  State 
(^mmiaeion; 

425  Iin.ft.  18-in . 

90  Iin.ft.  15-in . 

210 Iin.ft.  l2-4n . 

30  Iin.ft.  244n .  . ■•••• 

Extended  totals  eonerete  pavrement  6-8  in.  thick  with  mnehine-mnde 

cement  pipe . . . Vi'," 

Extended  totals  bituminovia  concrete  pe'cement,  3-in.  top,  4-6  m. 
concrete  bare  ■uarhine-inade  cement  pipe . 


■APIpe— I.,ob  Angeles,  CnU — Bd.  Pub.  Serv. 
let  contracts,  to  N.  O.  Nelnon  Mfg.  Co.,  439 
East  3rd  St.,  furnishing  20,000  ft.  i  in., 
2500  ft.  li  in..  2500  ft.  2  In.  and  1000  ft. 
3  in.  galvanised  iron  water  pipe,  at  $5.55, 
$16.95.  $22.80  and  $47.15  per  100  ft.  re¬ 
spectively  :  to  Ijioy  Mfg,  Co..  Washington 
Bldg..  10.000  ft.  6  in.  riveted  nheet  steel 
pipe.  $0,426  ft. :  to  Water  Works  Supply 
Co..  Los  Angeles,  three  18  in.  gate  valves, 
$494  each. 


ACement  Flooring,  etn<  'Wlnevllle,  Cal. 

— C.  Stem  &  Sons,  Van  Nuys  Bldg..  Los 
Angeles,  let  contract  for  40,000  sq.ft  cement 
floors  and  concrete  foundations  for  ma- 
c..inery,  to  G.  Odemar.  143$  Valencia  St. 
Los  Angeles.  This  work  in  connection  with 
converting  winery  Into  cannery.  Noted 
Mar.  8  under  "Industrial  Works.” 


APtpe,  Valves.  Fittings,  ete.— Montreal. 

Qno. — City  let  contract  for  $0  In.  c.  1.  pipe, 
valves  and  fittings  In  connection  with  con¬ 
crete  conduit  necessary  to  Increase  water 
suppiv  from  aqueduct,  to  J.  Ballantyne  Co.. 
16$  Nasareth  St  Noted  Mar.  6  under 
“Waterworks.” 

ASes  Wall— New  Toronto,  Ont. — City  let 
contract  building  360  ft.  seawall  to  protect 
pumping  grounds,  to  R.  C.  Huffman,  14 
'Wellington  St.  E.  Cost  plus  10  per  cent. 
Noted  Mar  20. 
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rul.,  Frriitio-  -  Fresno  <'lty  Wnter  <”o. 
Iiliins  to  (Irtll  Well  anil  build  2  punipiiiK 
Htatluna.  I  near  Wlshon  Ave.  and  Atchlnon, 
Toui-ka  &  Hanta  Fu  Uy.,  other  near  C  and 
t'allfornla  Sts. 


Neb.,  t  lay  fenter  Si-e  "Streets  ami 
Kuada. " 

tut  Hank— City  voted  tlN.OllO 
IhiiiiIs  to  enmplete  m-weruKe  system.  It  I* 
Walters.  .Minot  Hlda  .  Oreat  Falls,  eiigr. 
Noted  Apr  H 

Wash.,  Kealtle- -  Hil.  I’ub.  Wka.  rejected 
only  bid  reeelv«‘d  Apr.  2b,  bulldltiK  s**wer  In 
Kmpire  Way  from  t2nd  to  Oreas  Sts.  Work 
will  la-  read  Vert  Ised.  A.  H.  Dlmock.  city 
engr.  Note<l  Apr.  24. 

t’al.,  I.ON  Aiigelea — ltd.  I’uh  Wks  soon 
rwelves  bids  buildliiR  23,0(10  ft.  cement  i>I|m- 
sewers  In  63rd  1*1.,  Vermont  and  l>enker 
Aves.,  et  al  Alsjiit  lOb.OOO.  W.  T.  Knowl- 
ton,  sewer  engr 

Itnl.,  ■•iindas-  Town  plans  to  build  sew- 
age  (llsiMisal  plant.  Alsnit  tbo.OOO.  J.  W. 
Tyrrell  A  Co.,  7  Hughson  St..  S.,  engr. 

Ont.,  Hamilton — t'lty  having  estimates 
pn  pared  for  complete  storm  water  over¬ 
flow  sewerage  system.  About  )  1 60.000  K. 
It  Orey,  city  engr. 

tint..  iVmbroke — Town  having  plans  pre¬ 
pared  and  so<in  receives  bids  building  sew¬ 
ers  In  various  streets.  About  flS,67o.  W. 
raiCKH  AND  CONTHACTH  AWAKDKD  J.  Moore,  town  engr. 

^  (^Indicates  award  of  contract.) 

itOm.,  Atlanta— City  let  contract  bulld- 
“•y  *  Ing  coagulating  basin  at  waterworks  tys- 

,  .  „  tern,  to  Case  A  Cothran,  Candler  Bldg. 

Ind. .May  8  About  $90,000.  Noted  Apr.  3. 

May  8  ★O.,  Toledo— Comrs.  l-ucas  Co.  let  con¬ 

tract  laying  7720  ft.  8-ln.  c.l.  pipe  In  Water 
Line  I^.  4.  Overland  Heights,  to  .S.  U 
May  1  Cothrel,  Ohio  Bldg.,  $12,678.  Noted  May  1. 

HInn.,  New  Ulm — City  received  hlds 
Mav  8  building  waterworks  system,  from  Badger 
^  Constr.  Co..  97  Wisconsin  St,.  Milwaukee. 

Mav  1  WIs..  $10,941:  W.  C.  Fraser.  707  Guardian 
^  *  Ufe  Bldg^  St.  Paul,  $11,200;  W  D 

Lstvsll,  1415  Southeast  8th  St..  Minneapolis, 

$11,123.  Noted  Apr.  24. 

ACal.,  Arcadia — City  let  contract  fur¬ 
nishing  and  l^lng  3000  ft.  12-16  In.  riveted 
steel  pipe  In  Santa  Anita  Ave.,  to  Western 
Pipe  A  Steel  Co.,  1758  North  Bway.,  Los 

.  Apr.  34 

ACal.,  Olldale — Bd.  Supervs.  Kern  Co.. 

.May  1  Bakersfleld.  will  build  water  system.  Cost, 
r  using  c.l.  pipe,  $34,890 ;  soft  steel  pipe,  $25,- 

. May  8  860.  Work  Involves  drilling  wells,  laying 

System — Mandan.  mains  and  laterals  and  providing  for  Are 

. May  1  protection.  Bonda  fer  $20,000  voted  for 

ay  1.  project  and  $20,000  additional  bonds  will 

cnlnery — Harris-  be  voted.  Work  will  be  done  by  day  labor. 

. May  8  A.  E.  Stegeman,  Bakemneld,  co.  surv. 


Bids  Newn-I{(‘c 

rmsc 

"I  raving— Washington.  I>  «'  May 
J1  l-avmg  Material— Washing. 

4UJ.  26  |jibo"ratoPy— B^^ft  ln..i 

UiV  "6  .'tuts-rstnicture  —  t.hicago. 

111 . ;.••••; . ^ 

Adv.  May  1.  , 

inT  *6  Bridge — Washington.  P.  C.l 
M-i  Tunnel — Spec.  3879 — Phlla- 

”  ^  delphla.  l*a . ’ 

Uar  '**  Medical  Storage  Building— 

^  Sp*^  3462 — Hampton  Kds., 

Va.  . 

M.T  26  steam  Distributing  System 
-  Spec.  3876 — Philadelphia. 

I’a.  . . . 

\ia»  24  Motor  Generator  Sets  and 
■  ^  Switchboard — Spec.  3872— 

Hampton  Hoads.  Va . 

May  26  Rip  Rap— Philadelphia.  Pa 
\U»  27  School — Ft.  Bldwell.  Cal... 

May  27  Dredging — Wilmington.  D«*l 
^  Adv.  May  1. 

May  28  Jetty  and  Revetment — Jaci 

sonville.  Fla.  . 

Adv.  May  1. 

May  28  Ix>ck  and  Abutment — Cin¬ 
cinnati.  O . 

Adv.  May  1. 

May  2*  Post  Office — Elkhart.  - 

May  28  Dredging  —  New  lAtndon. 

Conn . 

Adv.  May  8. 

June  2  Dam  and  Bridge — Sacaton. 

Arts . I . 

Adv.  May  1. 

June  4  Air  Station — Spee  3864 — 

Galveston.  Tex . 

June  6  Post  Office — Bellefourche. 

S  D . 

Adv.  May  1. 


BIDS  DESIRED 

O.,  Barberton — Until  May  17,  by  city 
building  North  Side  Lateral  Sewerage  Sys¬ 
tem,  Involving  36,940  ft.  8-12  In.  vltr  pipe, 
earth  excjiv.,  etc.  A.  W.  Alcorn,  city  engr. 

U'le.,  Beloit — Until  May  12,  by  Bd.  Puh. 
Wks.,  building  sewers  In  Seweriige  Dlst. 
"H"  In  Prairie  Ave.,  Involving  2007  lln.ft. 
Iti-ln  and  109  ft.  8-ln.  vltr.  pipe.  G.  K. 
Heebink,  comr. 

Wis..  Beloit — Until  May  16,  by  Bd.  Pub. 
Wks.,  building  sewer,  water  and  gas  mains, 
from  present  mains  to  1  ft.  back  of  curb 
line,  in  Bluff,  Brooks,  8th,  Kim,  Mill.  North 
6ih  and  Vine  St.v..  Dewey,  Llncdln,  McKin¬ 
ley.  Nelson,  Park.  Prairie  and  Woodward 
Aves.  O.  10.  Heehink.  comr. 

WU.,  Milwaukee — Until  May  16,  by  Sew¬ 
erage  Comn.,  City  Hall,  building  eytenslou 
to  Intercepting  sewer.  Involving  Interceptln;; 
and  regulating  structures  together  with 
all  connections  to  existing  sewers  and  other 
appurtenances.  J.  H.  Fowles,  secy  ;  ad¬ 
vertised  In  this  Issue. 

WIs.,  Mllwsakee- Until  May  22.  by  .-tew- 
or.age  Comn.,  City  Hall,  building  extensions 
to  Intercepting  sewer,  involving  hauling 
and  laying  2870  lln.ft.  72  in.  pre-moutib-d 
rein. -con.  pipe,  I  valve  chamber  complete. 
Including  72  in.  sluice  gate  together  with  all 
manholes  and  other  appurtenances.  J.  H. 
Fowles,  secy.  ;  advertlserl  In  this  Issue. 

Minn.,  Mtehfleld— Until  May  15.  by  F  O. 
Holm,  village  recorder,  laying  1125  ft. 
10-In  .  3360  ft  8-in.  and  2770  ft.  8-ln.  pipe. 
R  P.  McNamara,  LItchfleld,  engr. 

Okla.,  Frederick — Until  May  13,  at  office 
of  D.  W.  Womack,  elk,,  extending  sanitary 
sewerage  aystem.  Work  Involves  28.77.'> 
cu.yd.  trench  excav.,  5-17  ft.  deep,  46,310 
lln.ft.  6-16  In.  vltr  or  cement  pipe,  1032 
specials  and  86  manholes ;  advertised  In  this 
issue. 

Cal.,  Eresne— Until  May  19.  by  C  Dillon, 
city  elk.,  building  sewers.  Sect.  1  Involving 
36.014  lln.ft.  8-27-ln.  pipe.  23  drop  man¬ 
holes  and  65  standard  manholes:  Sect.  2, 
656  lln.ft.  8-ln.  and  3708  Iln.H.  6-In  pipe. 
10  standard  manholes  and  5  standard  lamp 
holes.  C.  Murray,  city  engr.  Contract 
will  be  let  In  2  sections. 


MISCELLANEOUS 


Sewers 

FROFOHF.D  WORK 

N.  \„  Csrthsse — J  Thompson.  Carthage, 
purchased  property  between  North  Waah- 
Ington  and  North  (Clinton  Sts.  and  plana  to 
Install  sewer  service  to  all  lots  on  tract ; 
also  build  sewage  disposal  plant.  About 
$13,500. 

Pa.,  Dormont  (Pittsburgh  P.  O.) — See 
“Streets  and  Roads.’* 

Ps.,  Pittsburgh — City  plans  to  build  sew¬ 
ers  In  Harbor,  Helsel,  Asylum.  Bader,  Ad¬ 
miral  Sts.,  Fall  Way  and  private  property 
from  Miles  Way  to  existing  sewer  on  IHrth 
St.  About  $16,600.  N.  S.  Sprague,  city 
engr. 

W.  Vs.,  South  Charleston— City  vdted 
$144,600  bonds  to  build  sewerage  system 
and  pave  streets. 

O. ,  Akron — Comn.  Summit  Co.  rejected 
bids  received  Apr.  22.  building  sewerage 
system  in  Tsllmadge  Dlst.  No.  1.,  involving 
2500  ft.  12  in.  vltr.  pipe.  Work  will 
readvertised.  Noted  Apr.  10. 

MIeh..  Lansing — City  plans  to  trench, 
back  nil  and  lay  5.1  ml.  8-46  in.  sewers  in 
Holmes,  Bensch,  Dakin,  Lathrop,  Allen, 
Shepherd  and  Leslie  Sts.  About  $46,000. 
M.  L.  Moore,  city  engr. 

Is.,  Cssey — Town  Connell  receives  bids 
about  June  16,  building  3  ml.  vltr.  pipe 
sanitary  sewers  In  various  streets.  About 
$17,000.  C.  H.  Currie,  Webster  City,  engr. 

Is.,  Pomeroy— City  receives  bids  about 
June  1,  building  4  ml.  vltr.  pipe  sanitary 
sewers  in  various  streets.  About  126,000. 
C  H.  Currie.  Webster  City,  engr. 

Is«  Boek  Valley — Town  soon  receivoo 
bids  building  4  ml.  vltr.  pipe  sanitary 
sewers  and  pumps  in  practically  all  streets 
in  town.  About  $30,000.  C.  H.  ('urrle,  Web¬ 
ster  City,  engr 


Where  name  of  official  U  not  given, 
bicnlrlra  ehnnid  be  oddreioed  to  City 
Clerk,  County  Clerk  or  eorreopondlng 
ofllriel. 


Waterworks 

PROPOSED  WORK 

N.  T.,  Rorheotor — See  “Streets  and 

Roads.” 

O. ,  lewett — City  having  plans  prepared 
by  W  J.  Sherman,  engr.,  813  Nasby  Bldg., 
Toledo,  building  water-works  system.  Work 
includes  sinking  wells  and  building  pump- 


PRICES  AND  CONTRACTS  AWARDKD 
(^Indicates  award  of  contracts) 

AComa.,  Bridgeport — City  let  contract 
building  sanitary  sewers  In  Evergreen  Ht.. 
Wood  and  Lincoln  Aves.,  to  Pierce  Mfg 
Co..  786  Housatonic  Ave..  $15,781;  in 
Grand  St.,  to  L  Jacques  Constr.  Co.,  808 
Montgomery  Ave..  Elisabeth,  N.  J..  $10,560. 
Noted  Apr.  24. 

-ACona.,  RldgeSeld — City  I  et  contract 
laying  5300  ft.  8  in.  tile  sewer  In  Byron 
Park,  to  T.  F.  Foley  A  Co..  23  Quintard 
Ht..  South  Norwalk.  About  $20,000.  Noted 
Apr.  17. 

APa.,  Coslesville— City  let  contract  build¬ 
ing  Gibbons  Run  Drain,  to  Dunleavy  Bros.. 
Coatesvllle,  $94,532.  Noted  Apr.  10. 

AO-  Akron — Coventry  Land  Impvt.  Co., 
1115  South  Main  St.,  let  contract  furnish¬ 
ing  material  and  completing  various  san¬ 
itary  sewers,  house  branches  and  water 
services  In  Firestone  Park,  to  Shullo  Bros.. 
41  Bvers  Ave.  About  $16  000.  .Voted  Apr. 


ing  plant  an(j  pipe  lines. 

Ess.,  Caldwell — City  having  plans  pre¬ 
pared  by  Burns  A  McDonnell,  engra,  Inter- 
atate  Bldg.,  Kansas  City,  Mo.,  building 
water  supply  line.  About  $76,000. 

,  J*.  D.  Fargo — City  had  plans  prepared 
laying  Inoo  ft.  6  in.  and  1410  ft.  8  In. 
water  mains  In  Bway.  between  6th  and  11th 
Aves.  About  $9r  “ 

engr, 

Mont.,  Koundni 
to  vote  on  $12,00(1 
water  reservoir, 
ongr 


—City  election  May  15 
bonds  to  build  additional 
F.  Quinnell,  Roundup, 


Jegeroos  City — State  Legislature 
paseed  bill  authorising  building  water  trunk 
™  •<>  supply  large  area  In  northern  Mls- 
•0^  Work  involves  Iron  pipe,  steel  tanas, 
pumping  equipment,  etc.  Address  A.  L. 
McCawley,  c/o  pub.  serv.  comn. 

Tr*..  imiin. — See  "Streets  and  Roads." 
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Si'WrrK  («'i>iitlnui-il) 

♦  I  liiriiinnil — City  Ipt  contract*  build* 

liiK  III  (II)  ItuliHuii,  ('oroiiilo,  Jula 

iiiKl  l.cin-lta  Avi-m.,  «•ll•.,  liivolviiiK  6235  ft. 
S-22  III.  vltr.  plpi>  ;  (b)  •■xteiKliiiK  I’lixton 
Av<‘  M<wiT  mill  liniiK'h  of  iiili'rci-ptor  to 
lirollii-rliiii  Itil.  mill  ri'iin.  K.  U.,  1254  ft. 
1.I-24  ill,  vltr.  pipi*.  (I'l  ri’lli-f  Hi-wiT  ill  llai- 
laril  Aviv  rlulil  of  way.  16;i.i  ft.  27  in.  vltr. 
pipe;  till  WiiiHton  Uil.  mill  lluiiiimi  Avi-.. 
2.i4<l  ft  N  IX  ill  vitr  pi|M-,  to  J  li  Mcla-iiii 
fo  (a)  $.|a,.Tt.t;  (l>)  $;ty,3a4  ;  T  I*  Straih 
A  I'o.  31  Oooilail  lllilK.  ti  )  123,713;  til) 
117. 6a3. 

•>0.,  I  Irvrlaiid — t'ity  li't  contract  build* 
liiK  HcwiT  ill  KiiHt  N7(h  St  from  Kuclid  to 
IIiiiikIi  Avi-h  ,  to  MmiHon  Co,  The  .Vrcadc. 
$II.N4N;  Kaat  174th  SI.  from  Laikt-  Shore 
lllvil.  to  (Jrov  I'woiiil  Avi'..  to  lirookxiile 
t'oiiHtr  Co.,  3!)il5  WcKt  20th  St..  111.661. 
Noli-il  May  1. 

4*.,  (Irvrlaiid — City  recciveil  bills  bullil- 
iiiK  HiW'i-ra  In  ta)  Kiisi  lath  Si  from 
t'l-iitial  to  Sroville  Aves.  lb)  lOaat  82nd 
St.  from  SiipiTliii-  to  liecker  Avi-a..  from 
Amnta  Constr  I'o  .  343  The  Arcade,  (a) 
$44.3H6.  Ill)  $54,840.  MmiKOn  Co..  435 
The  Arcade,  (a)  $45,382.  (b)  $50,044  . 

Uiver  I'oiiHtr.  Co.  12109  Mayfield  Ud..  (a) 
$46,114.  W.  I*  (ilbboim  Co.  430  I*eader 
News  HIiIk..  <b)  $50,613.  Noted  May  1. 

4KI.,  Toledo — Coinrs.  laicas  Co.  let  con¬ 
tract  biilldlriK  Sewer  No  34.  Overland 
IleiKhts.  InvolvIliK  6265  ft.  N-in.  Vltr  pipe, 
to  J  Kelly,  626  .Vvondule  Ave.,  $13,786 

♦  lull.,  Trrre  Houle— -City  let  contract  lay- 
iiiK  lUtlo  ft.  20-24  vltr  and  1010  ft. 
30  In.  Hi-itmental  block  sewer  pipi'  in  Poplar 
St  ,  to  W  H.  Harris.  Terre  Haute.  $14, >67. 
Noted  Apr.  10. 

♦  III.,  ciiirasn — .1  McCillen.  clk.  sanitary 

dist  .  Uoom  7oti.  910  South  Michiftan  Ave., 
riH-elvid  lowest  3  bids  buililiiiK  Des  Plainel 
Uiver  sewaite  treatment  works,  Dtv.  A, 
from  Is'yden-Ortselfen  Co,  52  West  Jack- 
son  HIvil  .  $384,281  ;  .1  (>  Heyworth.  606 

Sooth  MichlKiin  Ave.,  $386,533;  J  W  PaRe, 
189  West  Madison  St..  $404,834;  DIv,  C. 
from  Milwaukee  KridRe  Co  1400 — 34th  St.. 
Milwaukee  $4800;  Kenwood  PrldRo  Co.,  38 
Soitib  Dearborn  St  .  $4800  ;  OaRe  Struc¬ 
tural  Steel  (*o,  3141  South  Hoyne  Ave.. 
$5100;  Div.  N,  Bedford  Kdry  and  Machine 
('ll.,  806  .lackson  Blvd..  $2300;  WhitInR 

Kilrx  lOiiiiipnient  Co,  140  S  Dearborn  St.. 
$3335  Div  <).  K  K  Maher,  332  South 
MIchlRan  Ave.,  $9050 ;  Kllnr  Bros.  Eiir. 
\\'Ks.,  1301)  North  Kustner  .\ve  .  $11,924; 
Div.  P.  W.  A.  Jackson  Co.  37  West  Van 
Huron  St.,  $22,375  ;  Div  R.  Stannard  Power 
Kouipment  Co  53  West  Jackson  Blvd., 
$22,795  ;  Div  V.  Coftln  Valve  <*o  .  $6250; 
Chapiiwn  Valve  Co.  Ill  West  WashlriRton 
St.  $6400;  Div.  W.  Builders  Iron  Kdry.. 
209  South  La  .Salle  St.  $12,760  J  W 
IhiRo.  bid  on  all  divisions,  $489,044  Noted 
Apr  10 

♦  %Vls.,  HhrlM»Ran  Falls — City  let  contract 
to  A.  Mollman,  SheboyRan  Falls,  exca- 
vatinR  and  layinR  1.5  mi.  storm  sewer  In 
Main  anil  Division  Sts..  InvolvInR  950  ft. 
10  In.  and  1570  ft  12  In.  vltr  pipe,  cost 
$18,500  ;  to  A  Zurherde.  MichlRan  Ave., 
ShelKtyRan,  buildinR  8<‘wer  and  water  con¬ 
nections.  excavatlnK  and  layinR  18.000  ft. 
Bcwers  in  Bway  and  Main  Sts.,  $0  95  per  ft. 

♦Okla..  Miami — t'ity  let  contract  build¬ 
inR  tile  sewers  and  sanitary  sub  main  in 
Dist  Nos  37.  38.  and  39.  to  OwInRS  A 
Shafer  Co.,  Miami.  $16,717. 

♦  Wash..  Coulee  City — City  let  contract 
extendinR  sewers,  to  J  c  Broad,  Jamieson 
Bldg.,  Spokane,  $32,695. 

Wash.,  Seattle — Bd  Pub  Wks  received 
bids  Apr  26.  hulldiiiR  sewer  In  44th  Ave 
S  W  .  involvinR  11.768  lln  ft  8-12  In  day 
or  concrete  pipe,  from  Coluccio  ♦  NIblett. 
$48,412;  F  N  Badolato.  $50  142;  S.  A. 
Mocerl.  $56,834 

Wash.,  Seattle — Bd  Pub  .Serv  received 
bid*  hulldInR  Firlands  Sanitorium  Sewer, 
involvinR  10.710  ft  8  in  pipe  (a)  Clay, 
(b)  concrete,  from  J.  De  Julio,  Seattle,  (a) 
and  (h)  $28,021  ;  K  N  Badolato.  Seattle, 
(a)  $33,553.  (b)  $33,017 

♦  Cal.,  Los  AuReles — See  "Street*  and 
Road*." 

♦Que..  Montreal — City  let  contract  build¬ 
inR  sewer  in  Rachel  St.,  to  De  Keyaer- 
W'anter*  Co,  3091  Lagerunse  St.  About 
$12,000. 

♦Ont.,  Hamilton — City  let  contract  build¬ 
inR  sewers  In  various  streets,  to  Brennen 
HollinR.  100  Melrose  St.  About  $37,000. 
Noted  Mar  13 


Bridjires 

PROPOMKIt  WORK 

Conn.,  Burlen — See  "St reels  and  Roads.” 

N.  Y.,  WarNUW  —  VilluRe  purchased  5  :icri> 
site  and  plans  to  build  concrete  and  timber 
trestle  and  loadiiiR  liins  for  c-oitl,  cuke, 
crushed  stone,  sand,  etc.  About  $I2,00U. 

N,  J.,  Jersey  (  It.v — City  plans  to  build 
concrete  and  steel  viaduct  IhrouRh  12th  St. 
from  here  to  lluilson  City  Sect.  AI>out 
$200,111111.  State  IliRhway  Comn.,  Trentun, 
may  bear  htilf  of  cust. 

1*0.,  Wilkes-Barre — t'omrs.  Luzerne  (To. 
plan  to  build  rein. -con.  and  steel  memorial 
bridRe  1200  to  1500  ft.  loiiR.  80  to  lOO  ft. 
wlile.  over  Siin<|uehanna  Uiver  on  Market 
St.  Alsiut  $1,000,000.  B  H.  Davis,  17  Bat- 
N’ry  PI..  New  York  City,  ••iiRr.  t^arrere  A 
ilastiiiRS,  52  Vanderbilt  Ave.,  New  York 
City,  archts. 

41.,  .\kr»n — Summit  Co.  havInR  plans 
prepared  liulldlnR  48  ft  rein. -con.,  slab  and 
Rirder  bralRc.  4  2  ft  wide,  over  old  Ohio 
I 'anal  on  Ash  St  33-ft.  ntadway  and  one 
9-ft  brick  sidewalk  <'.  Costigan,  co.  engr. 

O. ,  Oreenlawn  (BrlRRSdale  P.  O. ) — Frank¬ 
lin  Co.  (('olumbus)  havliiR  plans  prepared 
buildinR  735  ft.  concrete  arch  brlORe  over 
Scioto  River,  28  ft.  wide.  Work  involves 
RradinR  and  buildinR  coffer  dam  and  two 
6  ft.  sidewalks  About  $400,1)00.  J.  A. 
Dunn,  co.  eiigr. 

Mleh.,  Detroit — City  voted  $3,000,600 
bonds  to  build  2200  ft.  steel  framed  can¬ 
tilever  type  bridge  from  (Jrand  Blvd.  to 
Belle  Isle.  85  ft  wide.  rein,  con  floors,  to 
consist  of  19  spans,  middle  niadway  59  ft. 
wide  with  12  ft  sidewalks  on  each  side 
M  E.  Cooley,  Ann  Arbor,  engr.  Noted 
Jan.  9. 

la.,  Humboldt — Bd  Supervs.  Humboldt 
Co.  soon  ret'elves  bids  building  3  span  con¬ 
crete  arch  bridRe.  200  ft.  long.  20  ft.  wide. 
About  $25,000.  L.  D  Snyder,  co.  engr. 

la.,  I,eon — Bd.  Supervs.  Decatur  Co.  soon 
receives  bids  building  200  ft.  steel  bridge. 
20  ft  wlile.  over  Little  Uiver  on  Jefferson 
Highway,  concrete  abutments  and  approtich 
spans  About  $15,000.  O.  SJolander,  co. 
engr. 

la.,  I.nsan — Bd,  Supervs.  Harrison  Do. 
soon  receives  bids  building  58  bridges  and 
culverts  In  various  townships.  About  $35,- 
000  A.  W.  Oaines.  co.  engr. 

la.,  MarKhalltnwn — City  soon  receives 
bids  building  106  ft.  rainbow  arch  brldire. 
4  2  ft.  wide,  12  ft.  sidewalk  on  each  side 
About  $30  000.  Marsh  Eng  t'o..  East  7th 
and  Vine  Sts.,  Des  Moines,  engrs. 

la.,  Mt.  Ayr — Bd.  Supervs  Hlnggold  Co. 
soon  recelv«-s  bids  building  55  bridges  and 
culverts  on  Ringgold  Co.  Federal  Aid 
Project.  About  $30,000  S  E.  SIme,  co 
engr. 

M«„  Clayton — St.  I-ouis  Co,  soon  lets  con¬ 
tract  building  one  18  ft.  span  T  beam 
bridge  over  Moline  Creek  on  Florissant  Rd.  ; 
one  12  ft  span  slab  bridge  over  Wild  Horse 
('reek,  and  one  10  ft.  span  slab  over  Bon- 
homme  Creek,  all  rein. -con  ;  also  building 
end  wall  and  rein. -con.  slab  on  3  x  4  ft. 
Itox  culvert  and  end  wall  on  18  ft.  pipe 
culvert,  rubble  masonry.  W.  Elbring,  <so. 
engr. 

Tex.,  nallas — See  "Street  and  Roads” 

Wash.,  Adna — Comrs.  Lewis  Co.  (Che- 
halls)  rejected  bids  received  Apr.  7,  build¬ 
ing  220  ft.  steel  span  bridge  with  500  ft. 
approach.  16  ft.  wide,  over  Chehalls  River, 
here.  About  $25,000.  Work  will  be  read- 
vertlsed.  Noted  Apr  24. 

Cal..  Bakerstleld— Bd.  Supervs.  Kern  Co. 
plans  to  build  steel  bridge  over  outlet  canal 
at  Western  Waterworks  plant,  24  ml.  west 
of  here.  A.  E.  Stegeman.  co.  surv 

($nr.,  1>*  Assomptlon — Municipal  Council 
plans  to  build  concrete  and  steel  bridge, 
concrete  flooring.  340  ft.  long,  16  ft  wide 
over  L'  Assomptlon  River.  I.  E.  Valle*. 
Parliament  Bldg..  Quebec,  engr 

Que.,  Yamarhlrhc — Municip.'il  Council 
had  plana  drawn  for  70  ft  concrete  and 
steel  bridge,  rein  -con.  floorinjf,  18  ft.  wide, 
over  Yamachlche  River  I.  E.  Vallee,  Par¬ 
liament  Bldg..  Quebec,  engr 


BIDS  BRNIRKD 

CaoB.,  Stratford  (Bridgeport  P,  O.)— 
Cntil  June  6.  by  State  Highway  Dept., 
Hartford,  building  bridge  over  Housatonic 
River  between  Stratford  and  Milford  Twps.. 
Fairfield  and  New  Haven  Counties,  main 
structure  to  be  100  ft.  clear  span.  60  ft. 


about  52  ft.  long,  to  be  paved  a<i 
in  this  issue. 

N.  Y.,  Rome — Until  May  n  [, 
Pub.  Wks.,  Capitol.  Albany,  bui'ld,, 
liipe  culvert  over  Barge  ('ai,.i|  i, 
volving  11.000  cu  yd.  excav  !t;i 
metal  in  culvert  pipe.  160  Ib’e  nt. 
forceimut,  etc. 


(•a.,  I.a  Fayette 


Ite— Util  May  19  i,,  ii,| 
to.,  building  briilr. 


Comrs  Walker  Co.  buildiiig'  bnclr 
Lawrence  t'reek,^  near  Uisk  Spun 


Klstlng  of  two  26-ft  spans.  12*-ft  "n, 
pier  ami  abutments;  45-fi  span  l.ri.lr, 

Hock  Creek,  near  lleiikles.  12-(1  rr,„h?.^ 
and  2  abutments.  :i«-ft  h|8.u  brid, . 


,  . . . .  n|r.xi$  liri41j 

creek  n.ar  liere.  12-fl.  ruadaay  and  ,1,1,1 
nieiila;  bridge  over  East  Armu«-h,,.  1  v  1. 
near  Villanow,  two  27-ft  siwns  1  ■  'r, 
rnadwa.v,  1  pier  and  2  abutments  r 
span  bridge  over  Dry  ('reek,  mar  lt.,s>Mii' 
n>;i<!way  Hhtl  Hhuiiiietita,  All  ri  ti.  * 
»-«n.  J  L  Rowland,  elk  ' 


(4b.,  3l»Mmr  I'ntil  June  6.  bv  f'oniM 
Walton  (o  (.Vo.iroc)  and  fVi.ii.e 
( Watklnsvllle)  Ituilding  bridge  with  1  le.ii 
simns.  at  Carilher*  Mill.  11  ml  from  li.r.. 
Work  involve#  49  cu  yd  ('lass  It  cm,,  rets 
it,  pier  caiw.  120  cu  yd  Class  A  eon.  1.1.  n 
floor  aiM^l  16,100  it,s.  reinforced  sir.  1  ,n 
place  T  D.  Aycoek,  ftloiiris-,  chn  <J;irri‘ll 
A  -Stack.  B»dl  iiliig.,  Montgomerv  \l'i 

er.Rrs 

Ala.,  Montcomery — Uni  If  June  9  In-  |{,| 
lUtveiiiie  Montgomery  Co  .  Building  1288  ft 
rein  con  bridge.  16  ft  roadway  over  t'ato 
mu  Creek,  on  Norman  Bridge  Rd  5  rni 
south  of  here  W  .S  Keller.  Montgomery 
state  highway  engr  ,  advertised  in  this 
l.ssue. 


Do.,  building  60  ft.  rein -con.  span  bildge 
20  ft.  roadway.  Sect  .1-1 5d.  InvolvinR  *7 
cu  yd  concrete,  37.096  lbs  reinforcing  sl,"il 
etc..  COB,  $6415;  also  100  ft  span  .S. , , 
l-15d.  26  n  roadway.  123  cu  yd  tnarM  \" 
(xmeretp,  40  cu  .vd  DIass  X,  11.370  lb  r«- 
Inforcing  sti-el.  81.420  Ih  structur.il  si.e! 
etc  ,  $16,164.  C  Older,  state  highway  eng. 


Ark.,  Harrlsbarg — Until  May  27.  bv  ltd 
Comrs  Ozark  Trail  Rd.  Impvt  Diat  l^,l||- 
aett  Co.,  at  Marked  Tree,  building  four  50 
ft.  Bleed  pl.-tte  girder  spans  or  ateel  triivi 
spans,  18  ft.  wide,  two  50  ft.  steel  truss 
spana.  16  ft  wide;  460  lln  ft  conen  te  Ma- 
diiC.  18  f,  wide;  112  lln  ft  I-bram  spans 
16  ft.  wide  ami  95  cu.  yd.  rein -con  nil- 
verts  W.  H  Dilatush  .secy.;  advirtlsed 
In  this  Issue 


Wash.,  Mnr.vavlllr— ITntll  May  19  by 
State  Highway  Bd  .  Olympia.  huildliiR  one 
60-f,..  one  40-ft.  and  two  2()-f,  rein  -con. 
arch  bridges  on  Pacific  Highway  h.  tween 
here  and  Sllvana.  Snohomish  Co  J  .Mien, 
state  highway  comr. 


PRICKS  AND  CONTRACT.S  AU’AKDKD 
(♦Indicates  award  of  contract  ) 

Pa.,  Iseetadale — t'omrs.  Allegheny  Do, 
(Pittsburgh),  received  bids  building  110 
ft.  stone  and  concrete  bridRe,  60  ft  wide, 
with  37  ft.  arch,  over  .Sewlckley  Creek  be¬ 
tween  Allegheny  and  Beaver  Countle.s.  from 
E,  W  Faick.  f.eetsdale.  $48,106.  A  l.aid- 
l8w,  Bessemer  Bldg.,  Pittsburgh,  $48,910. 
Pitt  Constr.  Co..  Fulton  Bldg.,  Pttt.shiiijh. 
$50,925  Noted  May  1 


♦  la,,  Independenre — Bd.  Supervs  Bu¬ 
chanan  Co,  le,  contracts.  ,0  J.  H  Elliott. 
Falrbank,  building  23  concrete  box  cul¬ 
verts.  11  circular  culverts,  1  concrete  slab 
bridge  and  1  concrete  headwall.  cost  $11.- 
246,  to  F.  E.  Reinhold,  Quasqueton,  22  con¬ 
crete  box  culverts.  2  circular  conende  cul¬ 
verts  and  2  concrete  slab  bridges,  $12,171. 
Work  Involves  1280  cu.yd.  rein. -con  .md 
43  tons  reinforcing  steel. 


♦  la.,  Onawa — Bd.  Supervs.  Monona  Do. 
let  contract  building  11  concrete  box  cul¬ 
verts.  1  concrete  slab  bridge  and  2  concrete 
headwalls,  to  J.  P.  Riddle.  Creighton,  Neb., 
$12,793.  Work  Involves  537  cu.yd.  rein - 
con.  and  18  tons  reinforcing  steel. 


♦  la,,  Sigourney — Domrs.  Keokuk  t'o  let 
contract  building  37  concrete  box  culvert* 
and  1  concrete  circular  culvert,  to  J  lilt- 
Zinger,  Sigourney.  $23,268.  Work  Involves 
29  tons  reinforcing  steel.  950  cu.yil.  rein- 
con.  and  990  cu.yd.  earth  excav 


♦la..  Waverl.r— Rd.  Supervs.  Rremer  Co. 
let  contract  building  bridges  in  various 
townships,  to  C.  H.  and  J.  H.  Russ«*ll,  \Vav- 
erly,  $18,681.  Noted  Apr.  17. 


♦Me..  Oranby  —  Comrs.  Newton  Co. 
b^sha)  let  contract  building  206  ft 
jn.  bridge,  18  ft.  wide,  over  Shoal  C'-eelt 
n  Oranby-Dlamond  Rd.,  3  ml.  north  of 
ere.  to  Joplin  Concrete  A  Steel  t  onstr. 


J 


ItriilK' >  (t’ontlnu«*<!) 

-...i,  or<l>i> — Coinr*.  Plt'ro*«  Co.,  Tii- 
buliainu  IHO  ft  Uitl- 
iruxs  »>rldKe.  iwuT.-l.-  pl.TH  an.l 


*0rr  Moro— atat<*  IllKhway  Conin., 

rorilanii.  I.'l  contract  tnill.lliiK  l.rlclKJ*  over 

’i«hi  l>iv  ItlvcT.  cc.nHlHtliiK  of  two  12«  ft. 
i"c«..ltn  tniMH  apana.  to  1‘ortlanct  HrlclRc-  <  o.. 
V^M  I'l-'K’  About  $24. 500. 

.Voted  .\l>r.  24. 

n,.  More— State-  HlKhway  Comn.. 

i-nrtliii.l  ri-«-lve<!  3  lowc-at  tilcia  hullcUiiK  7 
iieel '  pliUf  Kirder  brtclKc-  ove  r 
iilv.r  near  Miller  Sla..  from  A.  Oulbrii-  A 
I'O  fltn  rloe  k  Hldl?..  I74.9SS  ;  I.lnelatrom  « 
Keictixeii.  fool  of  Ullaali  St..  $74,195;  l•ort- 
und  liri.lKe  Co..  V.-on  ItlelB..  $77,925.  .\ll 
'"nlraelorH  of  Portlaiiel.  Itlela  e-onalelere-el 
exresxive.  may  la-  re-Je-e-leel  and  read  Vert  laed. 
.Voted  Apr  24 

I'hI  I.eiM  .\ii*elea — ltd.  Superva  I.oa  An- 
-,.|es  '<■«.  re-oelved  blda  biilldlnK  «0  ft. 
alnirli'  ai>an  Howe-  tniaa  tlmbe-r  bridge  on 
Dile  foonilatlon  over  Han  Oabrle-l  Ulve-r  on 
Tenter  St  ,  from  Koaa  Conatr.  Co.,  Korum 
HlelK  Sne-ramento.  $22,962  ;  W.  Slmuaon 
To  Marah-SIronK  HlelK..  $23.22.’-.;  Mer- 
feneaon  ItrIdKe-  A  Conatr.  Co.,  Paclflc  Elec¬ 
tric  IlIdK.,  $23,814. 

Structural  Steel 

PKOPONKIt  $VOKK 
u..  I.eetn — Se  e  "HrldKea  " 

Te».,  Iiallaa — See  "Stre-ela  and  Roada." 

IIIIIS  ItKHIKKO 
Monroe — See  "BrldKea." 

PKICKS  AM*  rONTRACTA  AWARDRO 

(★Indleatea  award  of  contract) 

♦  Te»..  I.oelebart^ — Se-ee  “Streela  and 

Hoaila." 

KMaa.,  Mt.  Iloiiiraee — Se-e  “Miacellaneous." 

,  Reinforced  Concrete 

PK0P08KD  WORK 
Tex.,  1*01100 — See  "Sireeta  and  Roads." 
Ti\.,  Jnoper-  Se-e  “Streets  and  Roada." 
gur.,  l,'.\KHonipllan — See  “RrldKea." 
giie.,  Yamaelilrhe — See  "BrldKca.” 

HII*M  nRHIRKI* 

.41b.,  MontKoiiiery — See  "BrldKe.x.” 
t\  l»..  Mlhvniikee-  Se-e  "Sewe-ra. 

Minn..  .Albert  I.ea — See  "Walerworka.” 

M  .MitryMvIlle — .See  “BrldKea.” 

I'RH  KS  AM*  l  ONTKAl'TS  AWARDRD 

(*lndleate8  award  of  contract) 
all*.,  Indepeiielenee— -See-  “BrldKea. ” 
a  la.,  Oniina — See  "Brldgea." 
ala.,  SlKOuriiey — See  “BrldKea." 
a  la..  Spenerr — Se-e  "Stre-eta  and  Roads.” 
a'lo..  IJrmiby — Si-e  “BrldKea.” 
ai'Hl..  (  Hlexlro — See  “Industrial  Works.” 

Streets  and  Roads 

I>K4IIM>HKI)  W’ORK 

(onn..  Iiiirien — City  plana  to  vote  on 
$100.0(10  iM.nda  to  build  new  stdewalka  and 
small  brielKe. 

I'onn.,  New  Haven — City  soon  le-ta  con- 
tnii-t  pavltiK  7300  aipyel.  Putnam  and  -York 
Sts.  it.-ephalt  or  National.  F.  I,.  Ford.  City 
entir 

A'.,  Keirlie«ter — City  noon  recelvea  blda 
PiivniK  KImwood  Ave..  witb  concrete,  20 
ft  wide;  also  relayliiK  water  maina  and 
setiitiK  bydranta.  About  $47,700.  A.  Poole, 
city  e-ngr. 

N.  A'.,  Kyrnrnse— See-  "MlacellnneouB.” 

■!..  AleirrUlnwn — Bel.  Freeholders  Mor- 
rls  Co  plana  to  Improve-  main  road  betwe-en 
Mere  .-ind  Whippany.  Aliout  $25,000.  Plana 
inelude  wldenlnK  road  from  12-18  ft.  and 
liiyitiK  bltumlnoua  surface. 

'A.  J.,  Newark — Bd.  Preeholdera  Essex 
to  soon  receives  blda  pavinK  16.310  ft. 
Miiyve-Hunt  Ave..  bituminous  esoncrete  on 
comrete  base.  About  $204,350.  F.  Relmer, 

CO  iMKr. 

„  North  fkerKen — Town  plans  to  Im- 

priiv.-  Cortlandt  St.,  bituminous  pavement. 
Al«.iil  $10,000. 


I’a.,  Ilreiulee  Hie-  .lefferaon  Co.  elee-llon 
.lui,ee  10  to  Vote  on  $500,000  lainds  to  Im¬ 
prove-  blKhwaya 

I’a..  I’leardelil  -Town  vo|t-d  f.li.OOO 
bonds  to  bullet  improved  roada.  $30.ooo  feir 
state-  roaela  anel  $2T.ooo  feir  eeitinty  niel 
remels  tlwen  A-  Plummer.  Ine-  .  Jedmstown, 
e-ngra. 

Ph..  H»rrl»biirK— City  CounV-ll  plan  to 
pave-  Turner  St.  from  Se-m-ea  to  Se-buylklll 
Sta.,  pave-  anel  curb  Home-  St.  from  Be-rry- 
blll  to  KeiialnKton  Sta.  Davlel  St  from 
Park  to  White-ball  Sta  ,  Helen  St.  from  19th 
to  luivld  Sta  .  Kunkel  St.  from  Ifetb  to  17th 
Sts.  and  ope-ii  A'ork  St.  from  17th  te>  18tb 
.St.,  sheet  asphalt  on  concrete  base,  Kranite 
or  Kraneillthle-  curbliiK.  R  R  Si-aman,  e-Ik 

l*u.,  KlllaiiidiiK — .VrmstronK  t'o.  eb-ctlem 
soon  to  vote  on  $1,000,000  bunds  te>  Improve 
roads. 

Pa..  AleKee*  Koi-kie — City  election  about 
Ma.v  21.  tei  vote  on  $86.0(10  beinds  to  lin- 
prei’ve  stre-eta  l>eiUKbia  A  McKnlKht.  Ce>l- 
umtela  Bank  BIdK.,  PIttsburKh,  engra. 

Pa.,  PltlBbiirgh — City  plans  to  pave  An¬ 
dover  Terrace  from  Bryn  Mawr  Ret.  to 
Alpi-na  St.  About  $44,000.  N  S  Spragus. 
city  engr 

I*el.,  WllminKtnn—  City  ree-elves  bids 
about  June  paving  1  block  26th  St..  6 

blocks  Helaware  Ave..  1  block  Grant  Ave., 

6  blocks  W’ashlngton  St  ,  1  block  We-st  St.. 

2  hleicka  20lh  St..  1  block  19th  St..  2 

blocks  McCabe  Ave.,  2}  blocks  Van  Bure-n 
St.,  t  block  Harrison  St.,  2  blocks  27th  St.. 

2  iilocks  20th  St.,  2  blocks  Poplar  St.,  I 
block  14th  St,  1  block  23rd  St..  1  block 
Hamilton  St.  anel  1|  blocks  Madlaein  St. 
Work  Involves  70,000  sepyd.  asphalt  on  6  In 
concrete  base.  About  $450,000.  Noted 
Mar  20. 

AA’.  A’a.,  Ruekhannon — Comrs  ITpsbur  Co. 
having  plans  prepared  bulldInR  5.2  ml. 
Buckhnnnon-l/*rentz  Rd,,  grading  26  ft. 
wide,  surfacing  16  ft.  wide.  Work  Involves 
20,000  cu.yd.  excav  .  and  49.000  sej.yd.  ce¬ 
ment  concrete  surfacing.  About  $129,000. 
IV.  C.  W'e-st,  Buckhannon,  engr. 

AA’.  A’a.,  Fairmont — Comrs  Marlon  Co. 
plan  to  build  0.76  mi.  BufTaln  Pike,  grading 
24  ft.  wide,  surfacing  16  ft.  wide.  Work 
Involves  7000  cu.yd.  excav.  and  7000  se)  yd. 
concretev  surfacing.  Ahemt  $33,000.  W.  M. 
Linn,  Fairmont,  engr. 

AA’.  A’a.,  Fayetteville — Fayette-  Co,  plans 
election  to  vote  on  $379,000  leonds  to  Im¬ 
prove  roads  In  Kanawha  Dlst. 

AA’.  A’a.,  Fa.vettevllle — Fayette  Co.  plans 
i-lecllon  to  vote-  on  $125,000  bonds  to  Im¬ 
prove  roads  In  Ml.  Cove  Dlst.  J  K  Mc¬ 
Grath,  Fayetteville,  engr. 

AA’.  A’a.,  llarrlNonvIlle — Comrs.  Ritchie  Co. 

Rian  to  grade  and  harel  surface  5  mi  Penns- 
oro  Rd.  and  J  ml.  Kllenboree  Rd..  16  ft. 
wide.  Al)OUt  $112,040.  A.  Renshaw,  Har- 
rlsonville,  engr. 

AA’.  A’a..  Kliigwood— (’omrs.  Preston  Co, 
having  plans  prepared  graeling  and  hanl 
surfacing  2  56  ml,  Morgantown-Klngwooel 
Pike.  10  ft,  wide-.  About  $30,000.  H  K. 
Wilhelm,  KIngwooel,  engr. 

W.  A’a.,  Mlddlebonrne — Comrs.  Taylor 
Co,  plan  to  pave  2  ml.  Fettermon-Prunty- 
town  Rd..  14  ft.  wide,  involving  18,000 
so  yd.  vltr.  brick  on  cemcrete  base.  About 
$45,000.  J.  A.  .Suisel.  Grafton,  engr. 

AA'.  A'a.,  Alleielleboiirnr — ('e>mrs.  Tyler  Co. 
soon  receive  bids  graillng  and  hard  surfac¬ 
ing  1.5  ml.  Middlets>urne — Salem  Rd  .  16 
ft.  wide,  probably  bituminous  macadam. 
About  $41,000.  P  P,  Berkley.  Middle- 
bourne,  engr. 

AA’.  A’a.,  I’arkerHbiirg — Comrs,  AV’ood  Co. 
plan  to  build  2  ml.  Clay  Hist.  Rd.,  14  ft. 
wide,  concrete.  Altout  $37,000.  Woo(lyard 
&  Alexander,  Parkersburg,  engrs. 

AA'.  A'a.,  South  riiarleHlon — “See  Sewers." 

W.  A’a..  Sparta — Comrs.  Monroe  Co,  had 
plans  prepared  Improving  2  ml.  Pnlon- 
Uoneeverte  Rd..  grading  26  ft.  wide,  and 
surfacing  with  \vaterl>ound  macadam  of 
local  stone.  16  ft,  wide.  .-About  $18,000. 
J.  AV’.  Hancock,  engr 

AA’.  A’a..  Speneer — (’omrs.  Roane  Co.  hav¬ 
ing  plans  prepared  grading  and  hard  sur¬ 
facing  3.75  ml.  .Spencer- Walton  Rd..  16  ft. 
wide.  Aluiut  $94,000.  H.  R.  Muldoon, 
Spencer,  engr, 

W.  A'a.,  Wayne — Comrs.  Wayne  Co.  plan 
to  grade  and  hard  surface  2  mi.  Wilson 
Creek-KImwood  Rd..  16  ft.  wide.  About 
$60,000.  H.  A.  Levering.  Wayne,  engr. 

AA’.  A’a..  AA’est  Vninn — Comrs.  Doddridge 
Co,  plan  to  grade  and  hard  surface  0.58  ml. 
Greenwood-West  I'nion  Rd..  14  ft.  wide. 
About  $25,000.  J.  H.  Wilson.  Clarksburg, 
engr. 


AA'.  An..  AA>»t  I'lilnn  -Comrs.  Doddriilge 
Co.  r<-e«-lve  bills  about  .lune  1,  paving  3$ 
ml  Northwestern  I’lke,  i-onerete,  16  ft 
u  ide 

AV.  As.,  AA  heeling — Comrs.  Ohio  Co  re¬ 
ceive  bids  alsmt  .Tune  1.  budding  I  ml 
National  Rd  .  18  ft  wide,  eonerele  AIhiuI 
$36,000.  W  o.  MeClusKey,  Wbeeling,  engr 

Fla..  South  Jarksonville  t  .laeksonvllle 
I’O  I  Imval  Co.  soon  rei-i-lves  bids  paving 
4  2  ml  on  Kings  Jtd  ,  Ib-ndrix  .-Avv  .  and 
olbi-r  roads  In  South  Jacksonvllh-.  .Alsmt 
$16,000. 

AIIbb..  Ilraiid<»n — Highway  Comn  Pels- 
batebii-  I’reclnet  Seimrate  ltd  Dlst  .  Rank¬ 
in  ('o.  soon  lets  eotitrael  Improving  6  ml 
Federsl  Aid  Rd  No.  5.  l«-twei-n  Jarksnn 
and  Meriden.  Work  Involves  12  ai-rt-s 
ell  arlng  and  griibblng,  39,000  eu  yd  grad¬ 
ing,  6900  <-u  yd  gravel  X.  A.  Kramer, 
Magnolia,  state  highway  engr. 

Allrliigan — Stale  Highway  Comn  ,  I-ans- 
Ing.  siHin  b-ls  eonirael  grading,  draining 
and  surfacing  20  ml.  highway.  Muskegon 
and  Oeeanu  Counties.  16  ft.  wide,  gravel 
or  stone 

Mieh..  I*etrnlt — Dept.  Pub.  Wks.  receives 
bids  about  May  20,  paving  with  aspballle 
eonerete  on  6  In.  eonerete  bane,  Ih-reu  or 
Medina  eiirblng,  Hariter  Ave.,  Sect.  I  from 
Hurlbiirt  lo  Montclair  Aves.,  40  ft.  wide 
less  18  ft  track  space,  cost  $28,660;  Sect.  2 
from  Montclair  lo  Connors  Aves.,  30  ft. 
wide,  $34,860  ;  Arizona  Ave.  from  W’ooil- 
vvard  Ave  to  John  R.  St.,  24  ft.  Wide,  $186$: 
Greeley  Ave  from  Westminster  Ave.  to 
Canlff  Rd  .  26  ft.  wide.  $27,518;  Schroeder 
Ave.  from  Jefferson  Ave.  to  South  8t,.  28 
ft  wide,  $16,850;  Platt  St.  from  westerly 
end  of  street  to  Moran  St.,  26  ft.  wide, 
$7675  ;  Otsego  Ave.  from  Joy  Rd.  lo 
Graham  Ave..  26  ft.  wide,  $13,733  ;  Sylvan 
SI.  from  McKinley  to  VInewood  Av«-s.,  24 
ft.  wide,  $5702  ;  "T’  alley  between  Ih-nl- 
leau  Rlvd.,  St.  Jean,  Kereheval  and  Water¬ 
loo  Aves.,  20  ft  wide  with  1  course  con¬ 
crete.  $5830.  Noted  Apr.  17. 

,  Mleh.,  Port  Huron  — St.  Clair  Co  Rd. 
Comn.,  receives  bids  almut  May  20  shap¬ 
ing.  HiirfHcing  and  draining  6.75  ml.  Stale 
Rd  Assessment  Dlst.  No.  22,  18  ft.  wide. 
I*.  Belyea,  co.  engr. 

111.,  rhieago — Rd.  Ix)eal  Impvts.  with¬ 
drew  advertisement  for  bids  to  be  opened 
Apr.  21  for  paving  streets  and  alleys 
Work  will  be  readvertised.  C.  D.  Hill,  ch 
engr.  Noted  Apr.  17. 

HI.,  Ottawa — La  Salle  Co.  having  plans 
prepared  building  1.6  ml.  state  aid  road, 
north  of  Marseilles,  16  ft.  wide,  cement 
concrete.  About  $30,000.  M.  M.  Trumbull, 
co.  supt.  highways. 

111..  AA’aukegan — I.ake  Co.  Rd.  A  Rrldge 
Com.  Hf)on  lets  contract  building  Belvldere 
Rd.  from  Milwaukee  Ave.  lo  Volo  16  and 
18  ft.  wide,  concrete.  About  $300,000. 
Work  will  he  let  in  1.  2  or  3  sections.  C. 
E.  Russell,  co.  supt.  highways. 

AA'Ib..  Chilton  - -City  having  iilans  pre¬ 
pared  by  J.  Donahue,  engr,  'York  BMg., 
Sheboygan,  paving,  curbing  and  guttering 
30.000  sii.yd.  Main  St..  20  ft.  wide,  con¬ 
crete.  .About  $50,000. 

Wl«..  Neenah — City  plans  to  pave  4 
blocks,  30  ft  wide,  brick,  asphalt  or  con¬ 
crete.  About  $20,000.  Work  Involves  784  7 
s(|.yd.  pavement  and  5129  ft.  curbing.  H. 
I,e  Tourney,  Neenah,  engr. 

AA’Ib..  Hhehoygan — City  having  plans  pre¬ 
pared  by  C.  r.  Holey,  city  engr..  ((aving. 
curbing  and  guttering  15,000  sq.yd.  Martin 
Ave.  from  l.'ilh  St.  to  city  limits,  18  ft. 
wide,  concrete.  Al)out  $45,000. 

Is..  FIdnra — State  Bd  Control.  Des 
Moines,  soon  receives  bids  grading,  sub¬ 
grading  and  paving  l|  ml.  road  bordering 
Ir.wa  State  Industrial  School  for  boys,  18 
ft.  wide,  concrete  or  monolithic  brick.  About 
$35,000  A  M.  McColl.  chn. 

la.,  Alaaon  rit.r — Bd.  Supervs.  Cerro 
Gordo  Co.  rejected  bids  received  Apr.  21. 
paving  with  concrete  9646  ft.  roads  from 
here  to  Plymouth  and  Manly.  16-18  ft. 
wide.  Alamt  $48,444.  Work  will  soon  be 
readvert tsed.  Noted  Apr.  17. 

Minn.,  Hnluth — City  soon  lets  contract 
grading  and  paving  with  concrets.  asphalt 
or  Scoora  block  on  concrete  base,  7  blocks 
26th  Ave..  E.,  grading  66  ft.  wide,  paving 
20  ft.  wide,  with  5  ft.  walk  on  either  sWe. 
About  $40,000.  J.  A.  Farrell,  comr. 

Kan.,  Manhattan — CItv  soon  receives  bids 
paving  1200  ft.  North  17th  St.  from 
enworth  St  to  Anderson  Ave.,  30  ft.  wide, 
involving  4000  sq.yd.  brick  or  2  course  con¬ 
crete  on  concrete  base.  A.  Rhodes  city 
engr. 

N.  D..  HlekinBon — City  plans  to  pave  24 
streets. 
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N.  I».,  HIsnIey — Mountrail  Co.  appropri¬ 
ated  $186,000  bonds  to  build  roads  State 
and  Federal  Government  will  be  asked  to 
appropriated  like  amount. 

Mo.,  Glendale  (St.  Trouts  P.  O.) — City  soon 
receives  bids  paving  and  curbing  3000 
ft.  Ueverly  St.  from  Ilerry  Rd.  to  Austin 
PI.,  30  R.  wide,  concrete.  About  $10,000. 
L,.  J.  Dzlatsko,  Empire  Bldg.,  Webster 
Groves,  engr. 

Ark.,  Marshall — Searcy  C!o.  plans  to 
grade,  drain  and  build  three  160  ft.  steel 
span  bridges  on  14  ml.  road  from  Marshall 
to  Snow  Ball,  Dlst.  No.  3.  cost  $50,000 ;  26 
mi.  road  from  St.  Joe  to  Witts  Springs,  16 
ft  wide,  Dist.No.  4,  including  1  bridge 
over  Buffalo  River,  cost  $150,000:  also 
grade  and  surface  with  macadam  47  mi. 
road,  15  ft.  wide.  Bist.  No.  2,  Including  1 
bridge  over  Buffalo  River,  $300,000.  Winn 
Eng.  Co.,  207  Riegler  Bldg.,  Little  ^ck, 
engra 

Tes.,  Dallas — Comrs.  Dallas  Co.  soon  lets 
contract  improving  9.125  ml.  road  known 
as  Ft.  Worth-Dallas  Highway,  20  ft.  wide. 
Al)out  $53,093  per  ml.  Work  Involves  build¬ 
ing  rein. -con.  bridges  and  culverts  and 
waterways.  213.151  sq.yd.  concrete,  77,677 
cu.yd.  unclassified  grading,  1.53  ft.  30  in. 
and  314  ft.  24  in.  rein. -con.  pipe,  108  cu.yd. 
rein, -con.  for  culverts  and  56,250  lbs.  rein¬ 
forcing  steel  for  pavement.  J.  F.  Witt,  813 
4th  Ave.,  engr. 

Tex.,  Houston — Comrs.  Harris  Co.  had 
plans  prepared  by  Howe  A  Wise,  engrs.. 
628  Chronicle  Bldg.,  building  9.2  ml.  Katy 
Rd.,  12  ft.  wide,  gravel  with  shell  binder. 
About  $41,593.  Work  involves  scarifying 
old  roadway,  hauling,  placing,  spreading 
and  rolling  gravel  and  shell  binder.  H.  L. 
■Washburn,  co.  aud. 

Tex.,  Jasper — Comrs.  Jasper  Co.  had  plans 
prepared  by  Q.  R.  Abney,  engr.,  Jasper,  im¬ 
proving  4.23  ml.  road  known  as  Highway 
No.  7  running  from  here  to  Angelina  Co. 
line,  16  ft.  wide.  Altout  $16,025.  Work  in¬ 
volves  200  cu.yd.  concrete,  building  drainage 
structures,  rein. -con.  box  culverts,  clearing 
and  grubbing  24  acres  and  18,820  cu.yd. 
earth  excav. 

Tex..  .McKinney — Comrs.  Collin  Co.  soon 
let  contract  building  Sherman-Dallas  Rd. 
Al>out  $40,000.  J.  B.  Crockett,  Wichita 
Falls,  engr. 

Arltona — State  had  plana  pr^ared  pav¬ 
ing  6.38  ml  road  between  Temps  and 
Mesa.  Maricopa  Co.  About  $200,000. 
Work  Involves  83,500  sq^^yd.  paving  and 
826  lln.ft.  culvert  pipe.  County  will  apply 
to  Federal  Government  for  appropriation 
for  part  of  work.  T.  Maddock,  Phoenix, 
state  engr.  Noted  May  1. 

Arts.,  Tombstone— Bd  Supervs.  Cochise 
Co.  plans  election  to  vote  on  $1,000,000 
bonds  to  build  highways.  Plans  include  68 
mi.  road  from  Douglas  to  Wilcox  via  West 
Wells,  Pearse  and  Cochise,  cost  $475,000 ; 
6  ml.  from  Benson  north  to  county  line, 
$30,000;  20  ml.  from  Benson  north.  $160,- 
000 .  28  ml.  from  junction  of  Hereford- 
Naco  Rd.  to  Forest  Reserve,  via  Ramsey 
Canyon.  $450,000;  19  ml.  from  Forrest 

Ranch  to  Oleeson  and  surfacing  8  mi. 
Double  Adobe  Rd..  $140,000;  19  ml.  from 
West  Wells  to  Chlricahua  Mts.,  $50,000 ; 
10  mi.  road  from  point  on  Borderland  route 
near  Arixona-New  Mexico  tine  to  Hill  Top 
Rd  .  $60,000. 

Wash.,  Goldendale— Comrs.  Klickitat  Co. 
soon  let  contract  grading,  draining  and 
hard  surfacing  |  ml.  Goldendale-Maryhill 
Rd 

Wash.,  Montesano — Grays  Harbor  Co. 
voted  $400,000  bonds  to  l>e  added  to  state 
and  Federal  funds  to  build  various  roads. 
Noted  Mar.  27. 

Wash.,  South  Bend — Comrs.  Pacific  Co. 
soon  let  contract  paving  section  Natl,  Park 
Highway,  known  as  Ocean  Beach  Highwa.v  ; 
grading  and  improving  2.5  ml.  state  road 
No.  20;  Highway  3-D,  rock  base  with  rock 
top ;  8  ml.  road  from  Chehalls  to  South 
Bend,  concrete. 

Wash..  Wenatrhee — Comrs.  Chelan  Co. 
soon  let  contract  paving  Columbia  River 
bridge.  2$  In.  concrete,  coat  to  be  borne 
equally  by  Chelan  and  Douglas  Counties 
and  W'enatchee  Reel.  Diet. ;  also  paving 
■W’enatchee  River  bridge.  2i  In.  asphalt. 

Oregon — State  Highway  Comn.,  Portland, 
noon  lets  contract  paving  6.6  ml.  Old  Oregon 
Trail,  I'nion  Co.,  Island  City-La  Orande- 
Hot  I.<ake  Sect. ;  6.6  mi.  Pacific  Highway. 
I.ane  (^o.,  Eugene-Goshen  Sect.,  involving 
10,000  cu.yd.  excav.;  14.8  ml.  Pacific  High¬ 
way,  Jackson  Co..  Green  Springs  Mountain 
Rd.  to  California  line,  11.000  cu.yd.  excav.; 
7.6  ml.  Sexton  Mountain  Sect..  Josephine 
Co..  118,000  cu.yd.  excav.;  4.3  ml.  West 
Side  Highway,  Hlllsboro-Forest  Grove  Sect., 
Washington  Co. ;  grading  6  8  ml  Pacifle 


Highway,  Oregon  City  to  Oswego,  Clack- 
mas  Co.,  40,000  cu.yd.  excav.  ;  12.3  ml. 

Columbia  River  Highway,  Arlin^on-Mor- 
row  Co.  line  section,  Gilliam  Co.,  88,000  cu. 
yd.  excav.;  grading  and  macadamising  12.2 
mi.  Pacific  Highw^,  Gold  Hill  to  Josephine 
Co.  line,  Jackson  Co.,  24,000  cu.yd.  excav. ; 
Comstock-Pass  Creek  Sect.,  6000  cu.yd. 
excav.,  2000  cu.yd.  rock  surfacing,  Douglas 
Co.  :  Monroe  to  Lane  Co.  line,  18,0oo  cu.yd. 
excav.,  6750  cu.yd.  rock  surfacing,  Benton 
Co. ;  1.2  mi.  Oakland  south  Sect.,  2500  cu. 
yd.  rock  surfacing,  14,000  cu,  yd.  excav., 
I>ouglas  Co. ;  3.25  mi.  Loraine-Drain  Sect., 
Douglas  Co.,  6800  cu.yd.  rock  surfacing, 
19,000  cu.yd.  excav.;  2  ml.  Roseburg-WIn- 
chester  Sect..  9000  cu.yd.  excav.,  400  cu.yd. 
rock  surfacing;  5.85  ml.  Ashland-Green 
Spring  Rd.,  24,500  cu.yd.  excav.,  Jackson 
Co.  ;  6.7  mi.  Roseburg-Dlllard  Sect.,  Doug¬ 
las  Co.,  61.000  cu.yd.  excav.  7500  cu.yd.  rock 
surfacing;  Jacques  1*L  to  Johns  PL,  Doug¬ 
las  Co..  28,000  cayd.  excav.,  11,200  cu.yd. 
rock  surfacing. 

Ore.,  Heppner— Morrow  Co.  plans  elec¬ 
tion  in  June  to  vote  on  $290,000  bonds  to 
build  31  ml.  Oregon-Washington  highway 
between  Gilliam  Co.  line  and  here ;  31  mi. 
from  here  to  Umatilla  Co.  line;  Heppner- 
Rltter  Rd.  from  here  to  Grant  Co.  line ; 
Butter  Creek  Rd.  between  Lena  and  Jar¬ 
mans  Corner:  Eight  Mile  Rd. ;  lone-Goose- 
berry  Rd.  and  road  from  here  to  Grant  Co. 
line  via  Parkers  Mill  and  Hardman. 

Or#.,  Portland — City  having  plans  pre¬ 
pared  improving  Haight  Ave.  from  north 
line  Skidmore  St.  to  south  line  Alberta  St. : 
Elliott  Ave.  from  north  line  Division  St.  to 
south  line  Hawthorne  Ave.  ;  Jarrett  St. 
from  Union  Ave.  to  East  9th  St.  ;  Prescott 
St  from  west  line  Concord  St.  to  west  line 
of  block  6,  Multnomah:  East  8th  St.  from 
Ainsworth  Ave.  to  Jarrett  St.  O.  R.  Punk, 
city  aud. 

Ore.,  Portland — City  soon  lets  contract 
excavating  old  concrete  and  replacing  with 
1  in.  binder  and  2  in.  top,  asphaltic  con¬ 
crete  No.  1  or  2  or  sheet  asphalt  on  East 
Harrison,  Locust  and  Cypress  Sts.,  un¬ 
named  street  southeast  from  East  Park 
to  center  line  East  Harrison  St. ;  redress 
with  asphaltic  concrete  No.  1  or  2  Morris 
St.  from  center  line  Chapman  St.  to  center 
line  Stout  St ;  artificial  stone  or  asphalt 
sidewalks  on  not  less  than  3  In.  founda¬ 
tion,  East  17th  St.  from  south  line  of 
Insley  Ave.  to  south  line  of  Holgate  St.  ; 
concrete  or  asphalt  pavement  No.  1  or  2 
on  crushed  rock  or  bituminous  base.  Con¬ 
cord  St.  from  Skidmore  to  Prescott  Sts. ; 
paving  central  roadway,  18  ft  asphaltic 
concrete  No  1  or  2  on  crushed  rock  or 
bituminous  base,  on  Francis  Ave.  from 
east  line  Kenilworth  addition  to  42nd  St, 
S.  E.  ;  East  39th  St.  from  Francis  Ave.  to 
I’owell  'Vall^  Rd. ;  Bast  29th  St  from 
Belmont  to  Bast  Stark  Sta  Q.  R.  FVnk, 
city  aud. 

Cal.,  San  Diego— Bd.  Supervs.  San  Diego 
Co.  plans  election  to  vote  on  88,000,000 
t>onds  to  grade  and  pave  county  highways. 
J.  B.  McLMa  00.  elk. 

rat,  San  Diego — City  receives  bids  about 
June  paving  with  concrete,  grading  and 
building  cement  curbs,  culverts,  etc.  on  3| 
mi.  Morena  Blvd.  between  Old  Town  and 
Pacific  Beach.  About  $60,000.  Q.  Crowell, 
city  engr. 

Que„  Laeblne — Town  plans  to  spend 
$25,000  to  pave  streets. 

Ont..  St.  Thomas — M.  Ferguson,  engr., 
St.  Thomaa  receives  bids  about  May 
16,  building  5500  ft.  roads,  22  ft.  wide,  for 
city.  Wont  involves  13,000  sq.yd.  water- 
l>ound  macadam.  11,000  lln.ft.  concrete 
curbing  and  guttering.  About  $55,600. 

BIDS  DESIRED 

Massarhnsetta— Until  May  13,  by  State 
Highway  Comn.,  212  State  House.  Boston, 
resurfacing  and  draining  5200  ft.  State 
Highway.  Wenham  Twp.,  18-24  ft.  wide, 
bi’uminous  macadam.  A.  W.  Dean,  state 
highway  engr. 

MasR..  Boston — LTntll  May  13.  by  Park 
Comn.,  building  playground,  drains,  walks, 
drives,  etc.,  at  Franklin  Park.  About 
$12,000.  C.  E.  Putnam,  33  Beacon  St.,  engr. 

Mass.,  Broekton — Until  May  20.  by  city, 
laving  bituminous  concrete  surfacing  or 
other  mixed  bituminous  surfacing  or  pave¬ 
ment  on  North  Main.  Howard  and  Cope¬ 
land  Sts.  H.  S.  Crocker,  city  engr. ;  ad¬ 
vertised  in  this  Issue. 

Rhode  Island — lentil  May  16.  by  State 
Ibl.  Pub.  Rds.,  State  House.  Providence, 
building  9297  ft.  East  Main  Rd..  Portsmouth 
Twp.,  10,560  ft.  Hartford  Pike.  Johnston 
and  Scltuate  Twps..  both  bituminous  mac¬ 
adam  ;  8180  ft.  W'aterman  Ave.,  East  Provi¬ 
dence  Twp.  and  3560  ft.  Mendon  Rd.,  Lin¬ 
coln  Twp.,  both  cement  concrete :  adver¬ 
tised  in  this  Issue 


N.  Y.,  New  \ork— Lntil  June  3,  by  i 
Capitol.  .MbanV 
terminals.  Pi.  r  6 

klver.  Contr.  62-P. ;  advertl8..d  in  tbi^^uj 

N.  J..  Jersey  flty— Until  May  13.  by  citv 
repaving  Hutton  Ave.  la-tween  Liln  riv  av 
and  Hudson  Blvd..  bituminous  com  r.  te  r 
A.  Van  Keuren,  city  engr.  Noted  .Vpr  3 

N.  J..  Nutley  (Newark  P  ,0  )— I'n-il  m..„ 
20  by  town,  paving  Park  Ave  I. 

Washington  Aves.  Work  involx',.. 
7800  sq.yd  concrete  8  In.  thick  in  cm,  r  oM 
6  in.  at  sides.  1600  lln.ft.  bluestom-  ,  urb  r  • 
set  in  concrete  and  3500  lln.ft.  lnt,-Kr  il 
Crete  curb.  E.  N.  Smith,  town  encr  •  I  ' 
vertised  in  this  issue.  ’ 

N.  J,,  riainfleld— Until  May  19.  i,y  City 
Council,  paving  certain  streets  with  r.-.ii 
con.  and  others  with  vltr.  brick  on  con- 
Crete  base.  Work  Involves  14.7on 

.2300  cu.yd.  cement  conerwe 
and  9400  lln.ft.  concrete  abutments  in  nUo 
of  curbs.  J.  Oavett.  city  engr.  ;  adv.  rtiid 
In  this  issue. 


Highway  Comn.,  Harrisburg,  building  roads 
in  counties  as  follows: 

Blair  Co..  13,623  ft.  bituminous  or  rein- 
con.  surface  course  on  concrete  foundation 

Butler  Co.,  32.229  ft.  bituminous  or  rein  ■ 
con.  surface  course  on  concrete  found.-itiun 

Cameron  Co.,  11.065  ft  bituminous  or 
rein. -con.  surface  course  on  concrete  foun¬ 
dation. 

Clarion  Co..  26,64  8  ft.  rein. -con.  and  Rill- 
side  vltr.  brick. 

Clinton  Co.,  4984  ft.  reln.-con. 

Crawford  Co..  16,562  ft.  bituminous  or 
reln.-con.  surface  course  on  concrete  foun- 
dation. 

Dauphin  Co..  33,917  ft.  bituminous  con¬ 
crete  Hillside  vitr.  brick  or  reln.-con.  and 
Hillside  vltr.  brick  surface  course  on  con¬ 
crete  foundation. 

McKean  Co.,  63,472  ft.  reln.-con. 

Mercer  Co.,  17,891  ft.  bituminous  or  rein  • 
con.  surface  course  on  concrete  foundation 

Somerset  Co..  10,554  ft.  reln.-con.  and 
Hillside  vltr.  brick. 


Union  Co.,  13,464  ft.  bituminous  or  rein - 
con.  surface  course  on  concrete  foundation. 

Venango  Co.,  9560  ft.  reln.-con. 

•  Warren  Co.,  7783  ft.  reln.-con.  and  Hill¬ 
side  vltr.  brick- 

Waime  Co..  27,688  ft,  bituminous  lor 
rein. -con,  surface  course  on  concrete  foun¬ 
dation, 

Westmoreland  Co.,  2085  ft.  reln.-con.  L 
a.  Sadler,  state  highway  comr. ;  advertised 
in  this  issue. 


Pa.,  Barnesboro — Until  May  21,  by  Boro 
Council,  c/o  Cambria  Co.  t-ontroller,  Ebens- 
burg,  building  3300  ft.  road  with  vltr.  Are 
clay  or  shale  paving  brick  on  combination 
concrete  base  and  curb.  C.  E  Schllchter, 
Spangler,  engr.  1.  H.  Williams  Barnesboro. 
secy. 

Pa.,  Ebensbarg — Until  May  9,  by  Superva 
East  Taylor  Twp.,  c/o  Cambria  Co.  Con¬ 
troller,  rebuilding  1  ml.  and  600  ft.  road 
from  Wesley  Chapel  to  West  Point  16-ft 
roadway,  vltr.  brick  on  concrete  base.  Sep¬ 
arate  bids  for  386,000  No.  1  repressed  vltr 
brick.  O.  P.  Thomas,  Leader  Bldg.,  Johns¬ 
town,  engr. 


Pa.,  Ebensburg — Until  May  9.  by  Supervs. 
Adams  Twp..  c/o  Cambria  Co.  Controller, 
rebuilding  3  ml.  road,  on  Elton-Sellx-Ig)vett- 
St.  Michael  Rd..  16-ft.  roadway,  vltr.  brick 
block  on  concrete  base  and  curb.  Separate 
bids  for  1,036,000  No.  1  repressed  vltr  pav¬ 
ing  block.  O.  P.  Thomas.  I.,eader  Bldg, 
Johnstown,  engr. 

Pa..  Ebeasburg— Until  May  9.  by  Supervs 
Middle  Taylor  Tw’p.,  c/o  Cambria  Co..  Con¬ 
troller,  rebuilding  2  ml.  and  2300  ft.  road 
from  Minemvllle  to  Brelini’s  Corner.  16-ft 
roadway,  vltr.  brick  on  concrete  base  and 
curb.  Separate  bids  for  842.000  No.  1  vitr 
repressed  block.  O.  P.  Thomas,  I/eader 
Bldg.,  Johnstown,  engr. 

Pa..  Ebensburg — LTntll  May  9.  by  Superva 
Patton  Borp,  c/o  Cambria  Co.  Controller, 
rebuilding  2829  ft.  vltr.  brick  block  road. 
20  ft.  wide,  concrete  base  and  curl).  S*-|)ar- 
ate  bids  for  238,000  vltr.  block.  O  P 
Thomas,  Leader  Bldg.,  Johnstown,  engr 


Pa..  Oallltxia— Until  May  12.  by  Supervs 
Gallitxin  Tap.,  c/o  Controller  Cambria  Co , 
(Ebensburg),  rebuilding  1.06  ml.  road  lead¬ 
ing  from  cupon  to  State  Highway  Route 
No.  221,  vltr.  Are  clay  or  shale  paying 
brick.  Owen  *  Plummer.  Otto  Bidg 
Johnstown,  engrs. 

Pa..  Newport — Until  May  16.  hv  T  W 
Turner,  secy.  bd.  comrs.  Newport  Twp.  y 
Robe.'t  St.  Alden,  improving 
village  of  Sheatown,  Alden,  Wanainle.  Ojen 
Lyon,  and  building  concrete  retaining  wall. 
In  village  of  Alden.  and  concrete  Ptjr  in 
village  of  Glen  Lyon.  W.  8.  Norton,  Alden 
Sta.,  twp.  engr. 
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mreet*  and  Road*  (Continued) 

‘  ..  iMitHbarfh— Until  May  22.  by  Comra. 

•V.  nv  Oo  Itoom  302.  Court  llouHe. 

•'  irtina  pavin'*  and  curbing  20B0  ft.  Maine 

^Ha^dwln  Twp..  from  Ulbrary  Improved 
:  Y-arrIck  Boro.  line.  24  ft.  roadway, 
li'**  il-^iiiwlvea  6^70  aq.yd.  vltr.  brUk  on  6 

wnorete  base  and  4100  lln.ft.  concrete 

curbing.  K„jin»_ilntll  June  2.  by  Comrs. 
o.niinlDh  Co.  building  19  ml.  roads  and 
m  L^advllle  Plat.  ;  advertised  In  this 

'**«•  Va..  Orafton— Until  May  19.  ^by 
r-  n,r<i  Taylor  Co.,  completing  2  ml.  Fet- 
?Znn  PrintytowA  Kd..  16  ft.  wide.  vltr. 
hrlck  on  concrete  base.  About  160.000. 

V  A  Sincell.  Grafton,  engr. 

V  r  Albemarle — Until  May  20.  by 
rnmrs  Stanly  Co.  building  Sallsbury-Albe- 
K-Wadesboro  Highway.  Work  Involves 
70  000  cu  yd.  rock  excav.,  27.000  cu.yd.  top 
*oil  surfacing.  6  acres  clearing  and  grub¬ 
bing.  etc.  J.  M.  Boyett,  clk. 

(is  Orlffln — Until  June  3.  by  K.  P. 
Bridges,  city  mgr.,  grading,  curbing,  drain¬ 
ing  and  paving  certain  streets  with  vltr. 
tirick  concrete,  bituminous  concrete,  pat¬ 
ented  or  other  pavement.  Work  Involves 
10  000  cu  yd.  earth  excav.,  setting  34.600 
lin  ft  granite  curb  and  building  6500  lln.ft. 
concrete  curb.  laying  storm  drains,  furnish 
mg  and  laying  47.500  sq.yd.  pavement  and 
all  necessary  work  Incident  thereto.  G.  M. 
Harrington,  city  engr.  :  advertised  In  this 

'**Ky..  Msdlsonvllle — Until  May  13.  by 
Comrs  Hopkins  Co.,  Improving  1 1  ml.  Madl- 
sonvllIe-Prlnceton  Rd..  State  Aid  No.  54  E 
•>  Involving  6000  cu.yd.  earth  and  50  cu.yd. 
rock  excav.,  40  cu.yd.  concrete.  1  acre 
grubbing  and  8950  cu.yd.  crushed  stone 
for  waterbound  macadam  surfacing:  1|  ml. 
.Madisonvllle-Greenvllle  Rd..  earth  and  State 
41d  No.  54  B  2.  Involving  3960  cu.yd. 
crushed  stone  for  waterbound  macadam 
surfacing.  U.  C.  Grlffln.  co.  engr.,  adver¬ 
tised  in  this  Issue. 

O..  Clevelsnd — City  receiving  bids  paving 
Hamlen  Ave.  from  East  Blvd.  to  East  12lBt 
St .  Involving  1760  cu.yd.  excav.,  32.120 
sqft  4-In.  brick  on  6-In.  concrete  base  and 
2470  ft.  5-In.  stone  curbing;  Cobb  Court 
from  East  93rd  St.  to  east  end,  4010  sq.ft. 

5- In.  brick  paving  and  431  ft.  6-In.  stone 
curbing:  Champion  Ave.  from  West  lOlst 
PI.  to  West  Blvd.,  1140  cu.yd.  excav.,  20,- 
450  sq.ft.  4-in.  brick  on  6-In.  concrete  base 
and  1550  ft.  5-In.  stone  curbing;  East  126th 
St.  from  Kinsman  Rd.  to  Union  Ave.,  1240 
cu.yd.  excav.,  26,260  sq.ft.  4-In.  brick  on 

6- in.  concrete  bane  and  1990  ft.  S-ln.  stone 
curbing;  West  24th  St.  from  Franklin  Ave. 
to  Wllleyville  Allt.,  850  cu.yd.  excav.,  16,- 
585  sq.ft.  B-ln.  hrlck  on  6-ln.  concrete  base 
and  1215  ft.  B-!n.  stone  curbing:  West  24th 
St  from  Moore  Court  to  Wllleyville  Allt., 
1340  cu.yd.  excav.,  26,190  sq.ft.  5-in.  brick 
on  6-ln.  concrete  base  and  1600  ft.  6-ln. 
stone  curbing;  West  68th  St.  from  Bridge 
to  Detroit  Ave*..  1000  cu.yd.  excav.,  48,580 
sq.ft.  6-ln.  brick  on  6-ln.  concrete  base  and 
3100  ft.  6-ln.  stone  curbing;  West  98th  St. 
from  Loretta  Ave.  to  Walford  Rd.,  1870 
ouyd.  excav..  32.290  sq.ft.  4-In.  brick  on 
6-in.  concrete  bane  and  2190  ft.  5-ln.  atone 
curbing;  East  121st  St.  from  Kinsman  Rd. 
to  point  1046  ft.  north  of  Luke  Rd..  2076 
cuyd.  excav.,  48.460  sq.ft.  4-ln.  brick  on 
6-ln.  concrete  base  and  3600  ft.  5-ln.  stone 
cuiblng;  East  114th  St.  from  Harvard  to 
Miles  Aves.,  2070  cu.yd.  excav.,  24,590  sci.ft. 
4-ln.  brick  on  6-ln.  concrete  base  and  1960 
ft  5-ln.  stone  curbing ;  Vulcan  Court  from 
\V(»t  93rd  to  96th  Sts..  236  cu.yd.  excav. 
and  4340  sqjt.  6-ln.  brick  paving ;  TYent 
Ave.  from  FSiltoTi'  Rd.  to  West  41st  St., 
1600  cu.yd.  excav.,  39.200  sq.ft.  6-ln.  brick 
on  6-ln.  concrete  base  and  2960  ft.  6-ln. 
stone  curbing ;  Marah  Ave.  from  East  93rd 
to  102nd  Sts.,  2180  cu.yd.  excav.,  39,755 
Ijo  fl  J-lo.  brick  on  6-ln.  concrete  base  and 
3635  n.  5-ln.  stone  curbing ;  Kraus  Ave. 
from  East  20th  to  26th  Sts..  1660  cu.yd. 
excav.  and  21.720  sq.ft.  B-ln.  brick  paving; 

Went  Blvd.  to  West 
l«5th  St..  1960  cu.yd.  excav.,  27,830  nq.ft. 
4-ln  brick  on  6  In.  concrete  bane  and  2040 
ft  5-ln.  stone  curbing;  Glenview  Ave.  from 
East  108th  to  East  110th  Sts..  406  cu.yd. 

12.060  sq.ft,  brick  paving  and  900 
ft  5-ln.  stone  curbing.  R.  Hoffman,  city 
ongr. 

«»..  rolnmbaii— Until  May  20,  by  G.  A. 
Borden,  pub.  serv.  dir.,  grading,  draining, 
joriong.  laying  water  mains  and  paving 
I'S  ft.  Stanley  St.  from  Parsons  Ave.  to 
?‘?*r'’",^*^bmlnus,  26  ft  wide.  Involving  2260 
hrlck  block  or  1850  sq.yd.  iisphalt,  cost 
P6t2  and  18242  respectively;  918  ft.  Leon¬ 
ard  Ave.  from  Bryden  Rd.  to  Main  St, 
74  ft.  wide,  brick  or  asphalt.  $7697;  1269 
ft.  fist  St.  from  Broad  St  to  Franklin  Ave.. 
14  ft.  wide,  brick  or  asphalt  $10,060;  J028 
ft.  Noble  St.  from  Washington  St.  to  Par¬ 


sons  Ave.,  17  ft.  wide,  brick,  $9496.  H. 
Miietsel,  city  engr. 

MIrhIgan — Until  May  29.  by  State  High¬ 
way  Oomn.  1.4innlng,  draining,  grading  and 
liaving  21  ml.  highway.  18  ft.  wide.  Wash¬ 
tenaw  Co.,  asphaltic  concrete  and  cement 
concrete. 

Michigan — Until  June  1,  by  State  High¬ 
way  Oept.,  Lansing,  grading,  paving  and 
draining  7  ml.  highway,  Casa  Co.,  16  ft. 
wide,  cement  concrete. 

Illlnuls — Until  May  21,  by  State  Highway 
Oomn.,  Springfield.  Improving  Sprlngfleld- 
Peorla  and  Peorla-Henry  Highways  In  fol¬ 
lowing  counties: 

(a)  Sangamon  Co.,  9389  ft.  Sect.  A, 
Springfleld-Peorla.  18  ft.  wide.  Involving 
18.779  aq.yd.  pavement,  8864  cu.yd.  excav.. 
76  cu.yd.  concrete  In  culverts  and  bridges; 
16,477  ft.  Sect.  ••0-15d.”  18  ft.  wide.  30.995 
n<i.yd.  pavement,  13.817  cu.yd.  excav..  249 
cu.yd.  concrete;  2197  ft.  S«>ct.  "N."  18  ft. 
wide.  4394  sq.yd.  pavement,  3759  cu.yd. 
excav.,  10  cu.yd.  concrete; 

(b)  Sangamon-Menard  Co.,  36,508  ft. 
Sect.  "B"  Springfleld-Peorla,  16-18  ft. 
wide,  67.003  sq.yd.  pavement,  42,194  cu.yd. 
excav.,  421  cu.yd.  concrete: 

(c)  Menard  Co..  20,549  ft.  Sect.  "C,” 
Springfleld-Peorla.  16  ft.  wide,  36,531 
sq.yd.  pavement.  22.629  cu.yd.  excav.,  297 
cu.yd.  concrete;  28.649  ft.  Sect.  "I)."  16  ft. 
wide.  51,020  sq.yd.  pavement,  27,762  cu.yd. 
excav..  256  cu.yd.  concrete;  4446  ft.  Sect. 
‘‘O,’  16  ft.  wide,  7846  sq.yd.  pavement.  3209 
cu.yd.  excav.,  85  cu.yd.  concrete  ;7027  ft. 
Sect.  "F-lBd.”  16  ft.  wide,  12,435  sq.yd. 
pavement,  2772  cu.yd.  excav..  90  cu.yd. 
concrete ; 

(d)  Menard-Mason  Co.,  14.326  ft.  Sect. 
"E,”  16  ft.  wide,  26,275  sq  yd.  pavement. 
45.000  cu.yd.  excav..  337  cu.yd.  concrete ; 

(e)  Mason  Co.,  23,403  ft.  Sect.  “F." 
Springfleld-Peorla,  16  ft.  wide,  41.964 
sq.yd.  pavement,  21,967  cu.yd.  excav.,  232 
cu.yd.  concrete:  4678  ft.  Sect.  "M.”  16  ft. 
wide.  8316  sq.yd.  pavement,  5047  cu.yo. 
excav.  :  23.716  ft.  Sect.  “G."  16  ft.  wide. 
42,327  so.yd.  pavement.  25,904  cu.yd. 
excav.,  160  cu.yd.  concrete;  2900  ft.  Sect. 
"P.”  16  ft.  wide,  6311  sq.yd.  pavement, 
2748  cu.yd.  excav.,  53  cu.yd.  concrete: 
8700  ft.  Sect.  "C-Ud."  16  ft.  wide,  15,410 
sq.yd.  pavement,  4667  cu.yd.  excav.,  66 
cu.yd.  concrete  ; 

(f)  Manon-Tasewell  Co..  26,920  ft.  Sect. 
"H.”  Springfleld-Peorla,  16  ft  wide,  47,644 
sq.yd.  pavement,  14,384  cu.yd.  excav.,  321 
cu.yd.  concrete ; 

(g)  Tasewell  Co..  26,147  ft.  Sect.  "I.” 
Springfleld-Peorla,  16  ft.  wide,  46,302  sq.yd. 
pavement.  16,239  cu.yd.  excav.,  293  cu.yd 
concrete:  20.622  ft.  Sect.  "J. '  16  ft.  wide. 
36,500  sq.yd.  pavement:  27,086  ft.  Sect. 
‘‘L-16d'’  16  ft.  wide,  42,475  sq.yd.  pave¬ 
ment.  29,445  cu.yd.  excav.,  244  cu.yd.  con¬ 
crete;  7200  ft  Sect.  •‘O."  16  ft.  wide,  12.800 
sq.yd.  pavement  6964  cu.yd.  excav.,  24 
cu.yd.  concrete ; 

(h)  Peoria  Co..  18.216  ft  Sect  “B." 
Peorla-Henry,  16  ft.  wide,  32.884  sq.yd. 
pavement,  17.088  cujfd.  excav.,  230  cu.yd. 
concrete;  17,038  ft  Sect.  *'C,"  16  ft.  wide, 
30.290  sq.yd.  pavement.  8382  cu.yd.  excav., 
322  cu.yd.  concrete :  24,087  ft.  Sect.  "M." 
16  ft.  wide.  43,220  aq.yd.  pavement.  18.890 
cu.yd.  excav.,  199  cu.yd.  concrete; 

(I)  Peorla-Marshall  Co..  21,186  ft.  Sect. 
"D,”  Peorla-Henry,  28  ft  wide,  38,082  cu.yd. 
excav..  721  cu.yd.  concrete; 

(J)  Marshall  Co..  8457  ft  Sect.  “0-1 5d." 
Peorla-Henry,  26  ft.  wide,  16.192  cu.yd. 
excav..  258  cu.yd.  concrete ;  20,607  ft.  Sect. 
"E."  26  ft  wide,  36.905  cu.yd.  excav..  938 
cu.yd.  concrete.  Alternative  bids  will  be 
received  for  Portland  cement  concrete, 
monolithic  hrlck  3  In  and  4  In.,  bituminous 
concrete  (Spec.  Cl,  C2,  C8  or  CT)  with  or 
without  binder  course.  C.  Older,  ch.  high¬ 
way  engr.  ^ 

HI.,  Chleago — Until  May  12.  by  Cook  Co., 
building  roads  (a)  with  bituminous  con¬ 
crete;  (b)  Portland  cement  concrete,  10 
ml..  Sect,  50-1 5d  and  Sl-16d,  Wheeling  and 
l.,eyden  Twps.,  18  ft.  roadway.  6  ft.  earth 
shoulders,  cost  (a)$327,321  ;  (b)  $267,290.; 
2687  lln.ft  In  Norwood  Park  Twp.,  extend¬ 
ing  east  from  Narragansett  Ave.  and  Irv¬ 
ing  Park  Blvd.,  11  ft.  roadway,  6  ft  earth 
shoulders,  (b)  $13,168;  21,304  lln.ft  In 

Northfleld.  Wheeling  and  Main  Twps.,  ex¬ 
tending  south  from  Pesplalnes  River  Rd. 
and  Milwaukee  Ave.,  18  ft  roadway,  6  ft 
earth  shoulders,  (a)  $139,266;  (b)  $112,016; 
27,960  lln.ft.  in  Main  and  l.,eyden  Twps.  ex¬ 
tending  south  from  Desplainen  River  Rd. 
at  south  limits  of  Pesplalnes  Village,  18  ft. 
roadway.  6  ft.  earth  shoulders,  (a)  $188,- 
064  ;  (b)  $165,276.  B.  P.  Barker,  co.  supt. 
highways.  Noted  Apr.  17. 

Minn.,  Bn6rnle — Until  May  13.  by  Comrs. 
Wright  Co.,  grading  and  graveling  Sect. 
5-121-26.  State  Rd.  No.  2.  Job  No.  6.  Sliver 
Creek  Twp.;  north  line  Sect*.  20  and  21- 
120-24  State  Rd.  No.  6,  Job  No.  4.  Frank¬ 
fort  Twp.;  north  line  Sects.  31,  32  and 


33-119-28.  State  Kd.  No.  6.  Job  No  7. 
t'okato  Twp 

Minn.,  Buluth— Until  May  12.  by  J.  A 
Farrell,  city  c»imr  .  itavlng  with  asphalt, 
bitullthic  or  creos»>le  blocks.  8000  ft.  1st 
SI.  from  fith  Ave..  K..  to  23rd  Ave..  K., 
34  ft  wide,  concrete  base.  Cost  between 
$98,000  and  $11 4.000 

Minn.,  Ilenfirroun — Until  May  27,  by  F 
lloppenstedt,  aud.  Sibley  Co.,  grading  and 
graveling  2.8  ml.  State  Itil  No.  2.  20  ft 
wide.  Severaus*'  Twp.  S  F  Mllleii,  Gay¬ 
lord.  engr. 

Minn,,  .Malinnmrn — Until  May  27,  b  y 
Comra.  Mahnomen  t'o ,  building  4  ml  Fed¬ 
eral  \l<l  Project  No.  102,  State  ltd.  No 
3.  20  ft.  wide.  Involving  loading  and  haul¬ 
ing  4800  cu.yd.  gravel  surfacing  loatertal, 
etc.  About  $20,000.  11.  It.  Chaptn.  Miilg 

nomen,  engr. 

Minn.,  I’reston — Until  May  21.  by  J  Pun- 
ford.  aud.  Fillmore  Co.  building  H  ml  Fed¬ 
eral  Aid  Project  No.  39,  State  Hd  No  1 
About  $50,000  W'.  Punbar,  Preston,  engr. 

Noted  May  1 

.Minn.,  WHImar — Until  May  28.  by  Comrs 
Kanklyohl  Co.,  paving  9  5  ml.  Fetleral  Aid 
Project  No.  31.  State  Rd.  No  6,  20  ft 
wide.  Involving  95.040  sq.yd.  paving.  About 
$225,000.  L.  II.  Wadell.  Wlllmar,  engr. 

Neb.,  rUy  Center — Until  May  22.  by  II 
A.  Swanson,  elk.,  paving  and  laying  storm 
sewers  in  main  streets  of  business  section. 
Involving  22.880  si). yd.  rein  -con.,  asphalt 
or  vertical  fibre  brick  on  6  In.  concrete 
bane.  2776  lln  ft.  concrete  curbing,  8120  lln. 
ft.  concrete  guttering,  and  5892  lln.ft.  8-24 
In.  tile  |)lpe  newer.  Grand  A  Fulton,  Bank¬ 
ers  Life  Bldg..  Lincoln,  engrs.  Alaiut  $105,- 


Neb.,  IJneoln — Until  May  17,  by  City, 
paving  21nt  St.  from  O  to  C  Sts.,  and  Green¬ 
way  Ave  from  30th  to  31st  Sts.,  Involving 
11,390  sii.yd.  asjihaltic  concrete  on  6  In. 
concrete  base.  660  si). yd.  concrete,  660  lln. 
ft.  concrete  curb  and  8120  lln.ft.  curb 
and  gutter.  Atmut  $34,900.  A.  Pobson, 
engr. 

-  Wyo.,  ThermopolU — Until  May  19,  by  A. 
J.  Lowry,  town  elk.,  paving  and  building 
storm  sewers  in  Paving  Plat.  No  1.  Work 
Involves  7600  lln.ft.  concrete  curb.  26.000 
St). yd.  pavement,  6000  lln.ft.  storm  sewers 
and  laterals.  Bids  will  t>e  received  on  sheet 
asphalt,  asphaltic  concrete,  bitullthic,  reln  - 
con.  and  hrlck  ;  advertised  In  thin  Issue. 

Mo„  Ht.  LonU — Until  May  27,  by  Bd 
Pub.  Ser\-..  building  granitoid  sidewalk 

Kavements,  6  ft.  wide,  on  both  sides  of 
larquette  Ave.  from  Ivanhoe  to  McCaus- 
land  Aves.  ;  Jamieson  Ave.  from  Hcanlan  to 
Marquette  Aves.  ;  Ivanhoe  Ave.  from  ScAti- 
lan  to  Marquette  Aves.  '  Mct'ausland  Ave. 
from  Marquette  to  Fyler  Aves.  ;  Arthur 
Ave.  from  Ivanhoe  to  MoCaunland  Aves  ; 
Bradley  Ave.  from  Ivanhoe  to  Frisco  Aves. ; 
Fyler  Ave.  from  Ivanhoe  to  Mc<7auMland 
Aves. :  Hancock  Ave.  from  Ivanhoe  to  Mc- 
t'ausland  Aves. ;  Penrose  St.  from  Glasgow 
Ave.  to  Grove  St. ;  Loulsana  Ave.  from 
Neosho  to  Osceola  Sts.  ;  4  ft.  sdewalk  pave¬ 
ment  on  Arsenal  St.,  formerly  known  as 
Rosalie  St.,  from  Ellendale  Ave.  to  City 
limits.  W.  W.  Horner,  city  engr. 

Ark.,  HarrUbnrg — Until  May  27,  by  Bd. 
Comrs.  Oxark  Trail  Rd.  Impvt.  Plat.,  Poin¬ 
sett  Co.,  at  Marked  Tree,  building  16  ml. 
earth  road  embankment.  Work  involves 
227,200  cu.yd.  excav.,  21  acres  clearing,  36 
acres  clearing  and  grubbing,  etc.  W!  H. 
Pilatush,  secy.  ;  advertised  in  this  Issue. 

Tes„  Comanehe — Comrs.  Comanche  Co 
receiving  bids  building  section  Ft.  Worth- 
Alpine  Highway.  About  $184,132.  W.  E 
PIckerson,  Comanche,  engr. 

Washlagtea — Until  May  19,  by  State 
Highway  Bd.,  Olympia,  clearing,  grading, 
draining  and  surfacing  6.3  mi.  Sunset 
Highway,  near  Baird,  Involving  9600  cu. 
yd.  crushed  rock,  17.506  cu.yd.  earth  and 
1330  cu.yd.  rock  excav.;  6.1  ml.  Sunset 
Highway  from  Watervllle  east,  and  7.7  ml. 
Sunset  Highway,  from  Douglas  to  Farmer, 
all  In  Douglas  Co. ;  7.1  ml.  Central  Wash¬ 
ington  Highway,  Spokane  and  Lincoln 
Counties;  6.8  ml.  Pacific  Highway  from 
Kelso  north,  Cowllts  Co.  J.  Allen,  state 
highway  comr.  Noted  Apr.  3. 

Ore.,  North  Bend — Until  May  13.  by  city, 
improving  Sherman  St.,  6.  8  and  14  ft.  wMe 
with  center  parking;  side  streets,  24  ft.; 
highway,  10  ft.;  1  and  2  course  concrete, 
on  concrete  base,  cost  $61,803  and  $52,440 
respectively;  bitullthic  or  asphalt,  $68,311. 
Noted  Mar.  6. 

rallfornln — ITntll  May  19,  by  State  High¬ 
way  Comn.,  615  Forum  Bldg.,  Sacramento, 
grsiding  11  mL  road  between  Adin  Summit 
and  Canby,  24  ft  wide.  Involving  48,000 
cu.yd.  excav.,  etc.,  Modoc  Co.;  11  ml.  be¬ 
tween  White  Bar  Creek  and  Helena.  24  ft. 
wide.  1 40.000  cu.yd.  excav..  Trinity  Co. : 
3  mL  between  Olenwood  and  Sand  Hill 
School ;  6000  cu.yd.  excav.,  Santa  Crus  Co. 
A.  B.  Fletcher,  highway  engr. 
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Streets  and  Roads  (Continued) 

OnU.  BrmmpiMi — Until  May  19,  by  W,  M. 
Treadg'old,  town  en^.,  buildinK  about  H,- 
(100  so. yd.  rein.  oon.  pavement,  curb  and 
underdraininff,  28  ft.  wide. 

*■  Ont„  MImiro— Until  May  17,  by  J.  A. 
Telfer,  elk.,  paving  6000  ft.  Church  St.  and 
Mimico  Ave.,  28-34  ft.  wide.  Work  in¬ 
volves  20,000  wi.yd.  asphaitic  concrete, 
bitulithic,  bituminous  or  concrete  on  5  in. 
concrete  base,  and  12,000  lin.ft.  concrete 
curbing  and  guttering.  James,  I.ioudon  & 
Hertzberg,  36  Toronto  St.,  Toronto,  consult, 
enffrs. 

Ont.,  Paris — Until  May  12,  by  city,  build¬ 
ing  Waterford.  St.  (leorge  and  Burford 
Kds.,  concrete  and  tar  macadam.  Aliout 
$121,604. 

<»nt.,  St.  Catharines — Until  May  14.  by 
City,  building  45,000  sq.yd.  pavement  and 
25.000  lin.  ft.  concrete  curbs  and  gutters. 
About  $180,000. 


PRICKS  AMI  CONTRACTS  .VWARDKII 

(4tlndicates  award  of  contract) 

'AMasHaChuaettB — State  Highway  Comn., 
Boston,  let  contract  resurfacing  and  patch¬ 
ing  6140  ft.  of  State  Highway.  Dennis 
Twp.,  15-18  ft.  wide,  to  J.  W.  Nickerson, 
Dennis,  $1.04  per  running  foot. 

♦  Mas*.,  Boston — City  let  contracts  build¬ 
ing  concrete  sblewalks  on  Pearl  St.  et  al, 
Dorchester,  involving  984  sq.yd.  granite 
block.  1390  sq.ft,  concrete  driveway,  5579 
lin.ft.  stone  curbing  and  31.380  sq.ft.  con¬ 
crete  sidewalk,  to  F.  Drinkwater,  36  Hem¬ 
lock  St.,  Uoxbury.  $11,179;  East  Ist  St., 
South  Boston,  involving  6500  sq.yd.  granite 
block.  2227  lin.ft.  stone  curbing.  2220  sq.yd. 
brick  sidewaik.  to  G.  Farello,  12  Pearl  St., 
$9950 ;  East  4th  St.,  invoking  7820  sq.yd. 
wood  block  on  6  in.  concrete  base,  41,740 
sq.ft,  concrete  sidewalk,  to  J.  E.  Quinn,  28 
Dorchester  St.,  Roxbury,  $57,486. 

♦  Mass..  Boston — City  let  contract  build¬ 
ing  walks,  drives  and  Ailing  for  Ripley 
Playground  to  J.  Meltzer  Co.,  Boston. 
$10,321.  Work  involves  2400  sq.yd.  con¬ 
crete.  2300  cu.yd.  earth  excav.,  etc. 

♦  Mass..  Kali  River — ('ity  let  contract 
building  granolithic  sidewalk  for  1  year,  to 
Beattie  *  ('ornell,  30  North  Quarry  St., 
$2.4.5  jier  cu.yd.  Noted  Apr.  24. 

R.  I.,  Srituate  (North  Scituate  P.  O.) — 
See  ■‘Mlsceilaneous.” 

♦  Conneetirat. — C.  J.  Bennett,  comr.  state 

highway,  Capitol.  Hartford,  let  contracts 
building  5200  lin.ft.  Kllllngworth  Rd..  trap 
peck  macadam.  Haddam  Twp.,  to  F.  Ar- 
rigoni  &  Bro..  605  Main  St..  Middletown, 
$21,065  ;  3270  lin.ft.  Deming  St..  Man¬ 

chester  Twp..  to  A.  E.  Douglas.  305  Main 
St..  Glastonbury.  $8352  ;  4283  lin.ft.  West- 
Aeld  Rd..  both  bituminous  macadam,  Meri¬ 
den  Twp.,  to  Immlch  Co..  State  St.,  Meriden, 
$17,976;  8650  lin.ft.  Biack-Hall-Niantic  Rd.. 
8  in.  gravel.  Old  Lvme  Twp..  to  J.  Arborio, 
36  Ward  St..  New  Haven.  $5187  ;  34,518  lin. 
ft.  Sharon-Lakevllle  Highway,  gravel  tel- 
ford.  Salisbury  and  Sharon  Twps.,  to  D 
Suzio  Constr.  Co..  98  Slate  St.,  Meriden, 
$130,049.  Noted  Apr.  17. 

(  oiinertirut — C.  J.  Bennett,  comr.  state 
highway,  Capitol,  Hartford,  received  low¬ 
est  3  bids  Apr.  25,  building  6979  lin.ft.  Stan¬ 
ley  Quarter  Rd..  New  Britain.  Newington 
and  Farmington  Twps..  (a)  concrete;  (b) 
Amiesite;  (c)  Topeka;  (d)  Asphalt;  (e) 
Bitoslag;  (f)  Warrenite ;  from  J.  P. 
Maguire,  5  Fairvlew  St..  New  Britain,  (a) 
$31,921  ;  Connecticut  Hassam  Paving  Co.. 
902  Chapel  St..  New  Haven,  (a)  $37,687  ; 
Acme  Eng.  Co.,  868  Main  St.,  Hartford,  (a) 
$37,858  ;  Connecticut  &  Rhode  Island  Co.. 
Hall  &  Lewis  Bldg.,  Meriden,  (b)  $39,641  ; 
E  Balf  ("o.,  26  State  St.,  Hartford,  (c) 
$41,455;  (d)  $44,945;  Connecticut  Constr. 
Corp.,  36  Colony  St..  Meriden,  (c)  $42,851  ; 
(e)  $44,626;  Warren  Bros.  Co.,  142  Berke¬ 
ley  St..  Boston.  Mass.,  (f)  $48,016;  7258 
lin.ft.  Thomaston  .Ave..  Thomaston  and 
Waterbury  Twq)a.,  from  J.  De  Michiel  & 
Bro.,  58  High  St..  Torrington.  (a)  $40,069; 
L  Suzio  Constr.  Co..  98  State  St.,  Meriden, 

(a)  $42,670;  L,  Lomghi  &  Bro.,  Inc..  43 
Center  St.,  Torrington.  (a)  $43,699;  War¬ 
ren  Bros.,  142  Berkeley  St.,  Boston.  Mass., 
(c)  $47,614 ;  E.  Tracy,  200  Olivia  St.. 

Derby,  (c)  $54,254  ;  (e)  $54,738.  Noted 

Apr  17. 

♦  Conn.,  Hartford — Bd.  Contr.  Sc  Supply 
let  contracts,  resurfacing,  repairing  and 
paving  Jewell,  Wells  and  Morgan  Sts.,  to 
E.  Balf  Co.,  26  State  St..  $51.310 ;  Morgan 
St.,  to  O'Neil  Bros.,  Hartford,  $11,151. 
Noted  Apr.  10 


♦  ronn..  Waterbary — City  let  contract 
paving  3910  sq.yd.  streets,  with  Has8.-in 
concrete,  to  Connecticut  Hassan  Paving 
Co.,  902  CHiapel  St.,  New  Haven,  $2.77  per 
yd.,  total  $10,842;  3983  sq.yd.  with  Bes¬ 
semer  dunn  cut  hillside  blocks,  to  Barbara 
&  D’Aurio.  63  Bank  St.,  $5.96  per  yd.,  $23,- 
745;  25,291  sq.yd.  with  warranite  on  con¬ 
crete  base,  to  Warren  Bros.  Co..  173 
Berkeley  St.,  Boston,  Mass..  $3.19  per  yd.. 
$80,678  ;  8927  sq.yd.,  with  Bermuda  topeka 
on  concrete  base,  and  10,800  sq.yd.  with 
Bermudez  sheet  asphalt  on  concrete  base, 
to  E.  Tracy,  200  Olivia  St.,  Derby,  $2.83 
and  $3.03  per  yd..  $25,263  and  $32,724  re¬ 
spectively,  Noted  Feb.  20. 

♦Conn.,  Willlmaiitir — City  let  contract 
improving  streets,  (a)  concrete  sidewalks 
and  curbs,  (b)  resetting  curbs,  to  D.  P. 
.Ahem,  147  Spring  St.,  (a)  $0.32  per  lin.ft., 

(b)  $0.40  per  lin.ft.  Noted  Nov.  21. 

New  York — State  Highway  Comn..  Al¬ 
bany,  received  lowest  3  bids  Apr.  30.  build¬ 
ing  roads  in  following  counties:  (al) 

Albany  Co.,  1.03  mi.,  Rd.  No.  1518,  Albany- 
Rural  Cemetery ; 

(2)  4.1  ml.  No.  5643,  Bethlehem  Center- 
Beckers  Corners ; 

(b) ,  Chemung  Co.,  No.  5208-A,  Horsehead 
Montour  Falls  ; 

(c)  Clinton  Co.,  3.34  ml.  No.  1489,  Chazy- 
Champlaln  Rd. ; 

(d)  Essex  Co..  4.95  mi.  No.  1411.  Wad- 
hams  Mills- Whallensburg ; 

(e)  Hamilton  Co..  6.82  mi.  No.  1458, 
Morehousevllle-Piseco  Rd.,  Part  1  ; 

(fl)  Oneida  Co.,  .97  ml.  No.  1517.  Utica- 
Maynard  Rd. ;  (2)  1.05  mi.  No.  1382,  Rome- 
Ave  Rd.,  Part  1  ; 

(gl)Onondaga  Co.,  .96  mi.  No.  1505.  Jor¬ 
dan  Village,  North  Main  St.  ;  (2)  2.37  mi. 
No.  1073-A,  Minoa-Manlius  Center-Man- 
lius;  (3)  No.  5630,  1.76  mi.  AVeedsport- 
Jordan,  Part  2 ; 

(h)  Oswego  Co..  5.43  mi.  No.  5644, 
Paiish-Camden,  Part  3 ; 

(il)  Wayne  Co..  3.83  ml.  No.  1516,  Al- 
tom-Walcott,  Part  1;  (2)  3.21  mi.  No. 

8006,  Alton-AVolcott,  Part  2 ; 

(Jl)  Westchester  Co.,  1.74  mi.  No.  1370, 
Harts  Corners-White  Plains;  (2)  1.09  ml. 
No.  1466,  Westchester  Ave. ;  also  repairing 
following: 

(k)  Hamilton  Co.,  Repair  No.  1207,  Rd. 
No.  848  ; 

(l)  Jefferson  Co..  Repair  No.  1211,  Rd. 
236  ; 

(m)  Onondaga  Co.,  Repair  No.  1212,  Rd. 
Nos  6274,  from  T.  P.  B.  Kennedv,  Albany, 
(al)  $34,863  ;  (gl)  $28,349;  (g3)  $50,567. 

Belmar  Contg.  Co.,  Inc.,  Troy,  (al)  $35,- 
697. 

W.  Ruhtz.  Watervliet.  (al)  $35,998. 

E.  J.  Latus,  Albany,  (a2)  $129,63$. 

Veeder  Contg.  Co.,  Schenectady,  (a2) 

$130,696. 

J.  J.  Guinan.  2314  Gravesend  Ave.. 
Brooklyn,  (a2)  $132,659. 

J.  W.  Gurnett,  Watkins,  (h)  $17,998. 

GreenAeld  Constr.  Co.,  89  Main  St.,  Hor- 
nell,  (b)  $17,984  ;  (fl)  $24,505;  (g2)  $65.- 
350. 

Spellman-Oliver  Co.,  Lake  St..  Chateau- 
ga.v.  (c)  $54,372. 

McCambley,  Day  &  Lohdell,  Plattshurg, 

(c)  $55,321. 

L.  Mayersohn,  Albanv,  (c)  $55,945. 

Callanan  Bro.s.,  Keeseville.  (d)  $104,784. 

De  Graf  &  Hogeboom  Inc.,  Kfhgston,  (e) 
$160,008. 

H.  A.  Schaupp,  Guilderland.  (fl)  $24,732. 

Newport  Constr.  Co..  200  North  Main  St., 
Herkimer,  (fl)  $29,517. 

H.  W.  Roberts,  610  Lansing  St.,  Utica, 
(f2)  $53,534. 

F.  S.  Sporato,  Syracuse,  (gl)  $30,889; 
(g3)  $54,062. 

J.  Kelly,  Syracuse.  (g2)  $63,395. 

C.  T.  Hookway.  Syracuse.  (g2)  $66,460. 

J.  Johnson  Constr.  Co..  765  .Abbott  Rd.. 
Buffalo,  (h)  $94,622. 

W.  Semi>er.  Watertown,  (h)  $94,748. 

Dale  Eng.  Co.  Inc.,  Mann  Bldg.,  Utica, 
(h)  $96,389. 

Cleveland  &  Sons  Co.,  Brockport,  (il) 
$109,198;  (i2)  $87,527. 

Harradine  Bros.  Co.,  Inc.,  Spencerport, 
(il)  $113,688. 

Monroe  Roads  Co.,  Pittsford,  (il)  $118,- 
818. 

Hendrickson-McCabe  Constr.  Co..  Syra¬ 
cuse,  (12)  $96,937. 

Cole  &  Smolley,  Holley.  (i2)  $97,092. 

Mallov  &  Murray  Contg.  Co..  A'onkers, 
(jl)  $68,424  ;  (j2)  $45,304. 

Good  Road  Eng.  &  Contg.  Co..  Inc.,  Port- 
chester,  (jl)  $68,718;  (J2)  $44,450. 

Kennedy  Contg.  Co.,  Inc.,  I'tica,  (Jl) 
$69,642. 

L.  Petrillo,  Mt.  Vernon.  (J2)  $44,310. 

Chenango  Constr.  Co.,  Albany,  (k)  $40,- 

606. 

L.  D.  Sullivan.  Utica,  (k)  $41,752. 

J.  E.  Flood.  Hudson  Falls,  (k)  $43,915. 

W.  F.  Cogley.  Utica,  (1)  $32,403. 

W.  T.  Thayer  &  Co.,  Chateaugay,  (1) 
332,783. 


_^A.  F.  McConvIlle,  Ogdensburg.  (i)  j3;. 

llane  Constr.  Co.,  37  Colony  St  M.r.a,. 
Conn.,  (m)  $41,361  ^  -"•nden, 

^^^ssney  Contg.  Corp..  Buffalo,  u.i,  J45. 

Brayer  Bros.,  Pearson  Blk..  Aubui- 
$45,621.  Noted  Apr.  10.  ’'•"'““'J'  <m) 

★  N.  Y..  Buffalo— City  let  contr t  « 
paving  787  ft.  Babcock  St.  from  r  k  to 
Prenatt  Sts..  30  ft.  wide,  to  (■on‘='imin2 
Censtr.  Co..  240  Dewey  Ave  $13  5-V‘\r 
involves  2428  8<i.yd.  vitr.  i)lLk  on 

cu?b[ngf 

★  N.  y..  New  York — F.  L.  Dowlinc  nres 
Manhattan  Boro.,  let  contracts  regiii  tim, 
and  repaving  Park  Pi.  from  Bwav  to  '\v  4 
Bway.  and  155th  St.  from  point  im  i, 
west  of  Washington  Heights  line  of  Hwiv 
to  Riverside  Dr.,  to  O  lLurkc  Contg  r,? 
150  Nassau  St..  $32,485  and  $18  TT.i 
spectively:  Beekman  St.  from  Na.s«  ni  ni 
William  Sts.,  to  W.  J.  Fitzgerald 

45th  St..  $10,238;  West  155th'  .St  from 

SViV Washington 
Heigl^  Line  of  Bway.,  to  Union  Paving 
Co.,  Bway.  and  112th  St..  $4633  Noted 
May  1. 

Y.,  New  York— F.  L.  Dowling,  ores 
Manhattan  Boro.,  let  contract  regulating 
grading  and  paving  Park  Ave.  from  (nth 
to  42nd  Sts.,  to  Burnside  Constr  Co  27i» 
East  Burnside  Ave.,  Bronx,  $3.'i,X4,',.  .Noted 
Apr.  3. 

N.  V..  New  York — L.  Nixon,  supt  pub 
wks.,  Capitol,  Albany,  received  lowest  j 
bids  paving  portions  of  terminal  sites  at 
Mott  Haven,  Greenpoint  and  Gowaniis  Bav 
Contr.  44-P.  from  Asphalt  Constr.  Co  >08 
Bway.,  $81,360;  M.  J.  O’Hara.  557  3rd  .St 
Brooklyn.  $83,340;  Continental  Contg 
Corp.,  4-6  Washington  Pi.,  $84,328.  Noted 
Apr.  3. 

N.  TL,  8,  I.  8t.  George — C.  D.  V’an  Name, 
pres.  Richmond  Boro.,  received  bids  .May 
2.  regulating  and  repaving  with  concrete 
Forest  Hill  Rd.  from  Colony  Bd.  to  Book- 
land  Ave.,  from  J.  Johnson  Sons.  $18, 3^' • 

J  E.  Donovan,  2205  Bichmond  Terrace’ 
Port  Richmond,  $19,475;  C.  Vanderbilt  24 
Elizabeth  St.,  West  New  Brighton.  $19,784 
Noted  Apr.  24. 

♦  New  Jersey — State  Highway  Com., 
Trenton,  let  contract  building  Morri.s- 
Plains-Morrlstown,  Rd.,  in  Newark,  to  T. 
F.  Delaney  Co.,  Newark,  $42,177. 

♦  N.  J.,  Elizabeth — Bd.  Freeholders  Union 
Co.  let  contract  repairing  roads  with  iiitu- 
minous  concrete,  to  Weldon  Constr.  Co, 
Elizabeth.  $17,720. 

Pennsylvania  —  State  Highway  Dept., 
Harrisburg,  received  lowest  3  l)i(Is  Imilding 
toads  in  counties  as  follows:  5443  ft.  rein- 
con.  Blair  Co.,  from  L  Brua,  Holidayshurg. 
$29,987,  E.  H.  Brua,  Holidayshurg,  $30.- 
881.  Standard  Contg.  Co.,  Altoona  Trust 
Bldg.,  Altoona.  $31,048;  16,177  ft  vitr. 

brick.  Cambria  Co.,  from  R.  B.  Myers,  Lew- 
istown,  $166,318,  E.  A.  James,  Johnstown. 
$187,862.  Trinipey  &  W’hlpkey,  Casselman, 
$195,754  ;  32,100  ft.  bituminous  surface  on 
concrete  foundation  and  Hillside  vitr.  brick, 
(’’entre  Co.  Gaylord  International  Eng.  k 
Constr.  Co.,  Mears  Bldg.,  Scranton.  $249,332, 
Eastern  Paving  Co.,  (Colonial  Trust  Bldg., 
Phila.,  $272,527,  M.  J.  Malley,  Sugar  Notch. 
$276,684  ;  2l,626  ft  rein. -con.  Chester  Co,, 
McNichol  Paving  Co.,  1923  Cherry  St.. 
Phila.,  $150,314,  Warren  Moore  Co..  13th 
and  Market  Sts.,  Phila.,  $156,686;  T.  W. 
Ueilly  &  Co.,  Lancaster,  $158,576;  2334  ft. 
rein. -con.  Chester  Co..  Manwaring  &  Cum¬ 
mins,  24-32  East  Church  Lane,  Germantown. 
$20,981,  Pish  &  Young,  Phila.,  $21,639. 
Juniata  Co.,  Empire  Bldg.,  Phila.,  $22,266; 
1842  ft.  vitr.  briclt  Clarion  Co.,  L.  H.  Hile- 
man  Constr.  Co.,  1st  Natl.  Bank  Bldg., 
New  Kensington,  $25,812,  George  &  Boggs, 
Clarion.  $25,903,  J.  E.  Prunk.  Clarion,  $26,- 
.571  ;  8414  ft.  rein.-con.  and  Hillside  vitr. 
brick.  Juniata  Co.,  J.  B.  Trexler,  Reading. 
$54,530,  Valley  Constr.  Co.,  Athens.  $56.- 
379.  Gregory  Paving  Co.,  Lewiston,  $58,982  ; 
22.452  ft  bituminous  surface  on  concrete 
foundation,  Luzerne  Co..  M.  J.  Malley,  Sugar 
Notch.  $160,899,  Lane  Constr.  Co.,  37  Colony 
St..  Meriden,  Conn.,  $164,882;  P.  J.  Hoyle 
Constr.  Co.,  Wilkes-Barre,  $166.606 :  10.560 
ft.  rein.-con.  Luzerne  Co.,  T.  W.  Reilly  ♦ 
Co..  Lancaster,  $102,424,  P.  J.  Boyle  (’onstr. 
Co..  Wilkes-Barre,  $117,098.  E.  P.  Arhoga.«t. 
Stroudsburg.  $117,389;  40,004  ft  rein -com 
and  Hillside  vitr.  brick,  Berks-Schuyl- 
kill  Co..  Neumeyer  Bros.,  South  l>eth- 
lehem.  $304,110,  D.  G.  Aronberg.  Nor- 
Tolk,  Va..  $408,661,  R.  T.  and  C.  D.Stewart 
Contg.  Co.,  14  South  3rd  SU  Easton. 
$412,715;  26,310  ft.  rein.-con.  Tioga  to., 
Warren  Moore  &  Co.,  ISth  and  Market  Sts., 
Phila.  $217,563,  Horn  &  Devling.  Mam  ht, 
Galeton.  1241,976,  Dale  Eng.  C'o .  Inc.. 
Mann  Bldg.,  Utica,  N.  Y.,  $245,021:  10J17 
ft  rein.-con.  AVarren  Co..  J.  McCormick  & 
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^(reet.«  and  Roads  (Continued) 

Frie  *69.640,  Keystone  Contr.  Co., 
S^dville.  *72.923.  Erie  Concrete  &  Steel 
13th  and  Cranberry  St.,  Erie,  *74.591. 
Noted  Apr.  10 

*Pa  Oormont  (Pittsburgh  P.  O.) — 
nnrn  let  contracts  to  Pittsburgh  Paving 
I’n  Bakewell  Bldg.,  Pittsburgh,  grading, 
naWng  curbing  and  guttering  sections  of 
i>«iwoo<l  normont,  Eastmont  and  Mont- 
nelier  .\ves.,  involving  4610  sq.yd.  vltr. 
hrick  on  5  in.  concrete  base.  2530  cu.yd. 
lirth  excav.  and  3280  lin.ft.  concrete  curb 
and  gutter,  cost  *26.000 ;  P.  A.  Bennetend 
i  Bro  310  Down  Ave.,  West  Liberty. 
Jjlenmore  Ave.,  2520  sq.yd.  vitr.  brick  on  6 
in  concrete  ba.se,  1600  cu.yd.  earth  excav. 
and  1720  lin.ft.  concrete  curb  and  gutter, 
114  000  ;  P.  Donatelli,  Pittsburgh,  1940  sq.- 
v(l  vitr.  brick  on  6  in.  concrete  base,  2500 
cu  yd  earth  excav.  and  1000  lin.  ft.  con¬ 
crete  curb  and  gutter,  also  grading  and 
sewering  Ocean  Ave.,  8  and  15  in.  terra 
cotta  pipOt  etc.;  *14,000. 


*Pa.,  Ebensburg — Cambria  Co,  let  con¬ 
tract  paving  6  mi.  Yoder  Twp.  Rd..  16-21 
ft  wide,  brick,  to  Vlpond  Constr.  Co.,  2222 
Beale  Ave..  Altoona.  About  *350.000. 


*Pa.,  Johnstown — City  let  contract  grad¬ 
ing  and  paving  Fronheiser  and  McMillen 
Sts  Bell  Alley  and  Central  Ave..  also 
building  sewer,  to  Loomis  &  King.  Central 
Trust  Bldg.,  Altoona ;  about  *32,000. 


(tPo.,  Pittsburgh — City  let  contract  grad¬ 
ing  paving  and  curbing  McCandless  Ave. 
from  ;>6th  St.  to  Stanton  Ave.,  to  M.  O’Her¬ 
ron,  South  1st  and  McKean  Sts. ;  about 
*14,234.  Noted  Apr.  17. 


*Pa.,  Pittsburgh — Allegheny  Co.  let  con¬ 
tract  building  2900  ft.  Duncan  Ave.,  from 
Butler  Plank  Rd.  to  Butler  Pike.  Hampton 
Twp.,  18  ft.  wide,  telford  macadam,  to  M. 
O’Herron,  South  Ist  and  McKean  Sts. ; 
about  *26.989.  Noted  Apr.  3. 


★Pa..  Washington — Wa.shington  Co.  lot 
contracts  resurfacing  Taylorstown  Rd.,  stag 
concrete,  to  F.  Donatelli,  Pittsburgh,  *14,- 
282  :  Pike  Run  Rd.,  gravel  concrete,  to  W. 
Pickett  &  Co.,  Forrest  Ave.,  Washington, 
*22,025  ;  Monongahela-Donora  Rd.,  gravel 
concrete,  to  L.  P.  EMwards  &  Bro.,  Greens- 
burg.  *65,101.  Noted  Apr.  3. 


★Pa..  Waynesburg — Comrs.  Greene  Co. 
let  contract  rebuilding  4766  lin.ft.  Smith 
Creek  Rd.,  16  ft.  wide,  rein. -con.,  Franklin 
Twp.  .\lK)Ut  *42,976.  Noted  Apr.  17. 

★Mar.vland — State  Rds.  Comn.,  601  Gar¬ 
rett  Bldg.,  Baltimore,  let  contract  building 
(a)  1.63  ml.  Defense  Highway  from 

Bladensburg  toward  Lanham.  16  ft.  wide, 
Contr.  P-16;  (b)  1.67  ml.  road  from  Largo 
to  Western  Branch,  16  ft.  wide,  Contr.  P- 
17;  (c)  0.65  mi.  road  through  Greensboro. 
15  ft.  wide.  Contr.  Co.-19:  (d)  1.5  mi.  road 
from  end  of  Quantlco  State  Aid  Rd.  toward 
Catct  Penny,  16  ft.  wide,  Contr.  No.  WI- 
13  ;  all  concrete,  8  in.  thick  in  centre  and  6 
in.  OP  side,  from  Plel  Constr.  Co.,  2519  Ed¬ 
mondson  Ave.,  Baltimore;  (a)  *52.084.  (b) 
$56,064  ;  Juniata  Paving  Co.,  Empire  Bldg., 
Phila,  (c)  *17,936  ;  Aetna  Constr.  Co.,  1107 
Amer  Bldg.,  Baltimore,  (d)  *60,981.  Noted 
Apr.  17. 


★Maryland — State  Rd.  Comn.,  601  Gar¬ 
rett  Bldg.,  Baltimore  let  contract  building 
0.5  mi.  Baltimore-Washington  Blvd.  from 
l,aurel  to  Hyattsville,  Prince  George  Co., 
to  Fisher  &  Carossa,  803  Calvert  Bldg., 
Baltimore,  *128,476.  Noted  Apr.  17. 

★Md.,  Baltimore — Bd.  Awards  let  con¬ 
tract  grading  and  paving  2.8  mi.  private 
alleys,  3-12  ft.  wide,  6  in.  cement  concrete, 
Contr,  No.  40,  to  Arundel  Constr.  Co.,  4l6 
East  Lexington  St.,  *28,935.  Noted  Apr.  17. 


★  W.  Va.,  Fairmont — Marlon  Co.  let  con¬ 
tract!?  grading,  draining  and  paving  1.5  mi. 
road  from  Dakota  to  Rivesville  Rds..  14  ft. 
wide.  vitr.  brick  and  concrete,  to  Shuttle  A 
SaccI,  Fairmont,  *40,512  ;  4.76  ml.  ^Irvlew 
Pike,  14  ft.  wide,  concrete,  to  N.  M.  Leigh, 
Mannington.  *139,439;  2  ml.  Watson- 

Boothvllle  Rd..  14  ft.  wide,  concrete,  to 
Hamilton  A  Bambridge,  Fairmont,  at  *2.12 
per  sq.yd.  ;  0.31  mi.  Monongah  Rd..  14  ft. 
wide,  concrete,  to  J.  Fuccl,  Weston.  *2.40 
per  sq.yd.  Noted  Mar.  6. 


★W.  Va.,  West  Union— Doddridge  Co.  let 
contracts  to  Cisler  A  Morse,  Marietta-  O., 
paving  1.86  ml.  Rock  Run  Rd..  and  1.’76  ml. 
Blue  Stone  Rd.,  14  ft.  wide,  concrete,  6  In. 
Iv. -.P"  in.  thick  In  center, 

*51,718  and  *41,700  respectively. 

State  Highway  Comn.,  Columbus, 
received  bids  Apr.  30.  building  roads  as 

folloivs ; 


Clinton  Co.,  Sect.  "O”.  Cincinnatl- 
Zanesville  Rd.,  2.37  mi.  grading,  construct¬ 
ing  bridges  and  culverts  and  paving  with 
waterbound  macadam.  Brewer  A  Brewer 
Sons,  Chllllcothe,  *32.942 ;  Wilson  Eng.  A 
Constr.  Co..  Xenia,  *33.405  ;  Sect.  “P”,  *46.- 
021  :  Sect.  "Q.”  *65,590  ;  S.  M.  Timberlake, 
Amer.  Central  Life  Bldg.,  Indianapolis. 
Sect.  “P”,  *49,978.77  ;  Sect.  “Q”.  *69.665 ; 
J.  W.  Weeks.  Dayton,  Sect.  "P,”  *51,- 
600.15;  Sect.  “Q,"  *71.928. 

Coshocton  Co.,  Sect.  ”C-1”,  Newark- 
Coshocton  Rd..  2.48  mi.  grading,  construct¬ 
ing  bridges  and  culverts  and  paving  with 
monolithic  brick,  John  Hall.  Coshocton, 
*100,695;  Dunsweiler  Costr.  Co..  Zanesville, 
*101,928  ;  Henderson  Bros.,  Coshocton, 
*102,914;  rein. -con.  Henderson  Bros., 
*91,821  ;  Dunsweiler  Constr.  Co.,  and 
John  Hall,  both.  *92,067.81. 

Delaware  Co..  Sect.  “A-2”,  Delaware- 
Marysville  Rd.,  2.85  mi.,  grading,  construct¬ 
ing  bridges  and  culverts  and  paving  with 
waterbound  macadam,  A.  B.  Shaw,  Dela¬ 
ware,  *50,677 :  Horners-Renlck,  Williams¬ 
port,  *55,908  ;  S.  C.  Kisner  A  Sons.  Dela¬ 
ware,  *57,220.51  ;  bituminous  macadam,  A. 
B.  Shaw,  *64.677  ;  A.  W.  Burns  A  Co..  65 
East  State  St,.  Columbus,  *58,293 ;  S.  C. 
Kisner  A  Sons,  *58,864. 

Sect.  “B”,  5.02  mi.  grading,  constructing 
bridges  and  culverts  and  paving  with 
waterbound  macadam,  A.  B.  Shaw,  *88,- 
982  ;  C.  W.  NelT,  Circleville,  *100,974  ; 
Homers-Renick.  Williamsport,  *101,034  ; 
bituminous  macadam,  A.  B.  Shaw,  *95.- 
467.47  ;  A.  W.  Bums,  *103,880 ;  Horners- 
Renick,  *104,327. 

Fairfield  Co.,  Sect.  "F",  Lancaster-New- 
ark  Rd.,  2.05  ml.,  grading,  constructing 
bridges  and  culverts  and  paving  with 
waterbound  macadam,  H.  W.  Curry,  Eaton, 
*41,732  ;  J.  C.  McCann.  262  Midland  Ave., 
Columbus,  *42,694  ;  F.  H.  Vogelmeir,  New¬ 
ark,  *43,709. 

Holmes  Co..  Sect.  "H-1  ’.  Millersburg- 
Canal  Dover  Rd.,  2.5  mi.,  grading  construct¬ 
ing  bridges  and  culverts,  L.  B.  Wilson. 
Newark.  *21,306 ;  Miller  A  Rothrock.  Ada, 
*21.475;  Holmes  Constr.  Co.,  Millersburg, 
*22,288. 

Knox  Co.,  Sect.  “A”,  Mt.  Vernon-Newark 
Rd.,  3.79  mi.,  grading,  constructing  bridges 
and  culverts  and  paving  with  monolithic 
brick,  Dorsey  Constr.  Co.,  Findlay.  *162.- 
769;  H.  P.  Streicher  Co.,  319  Terminal 
Bldg.,  Toledo.  *163,143;  Graham  A  Knight. 
Columbus,  *164,814. 

Marion  Co.,  Sect.  “F”,  Marion-Kenton 
Rd.,  6.36  ml.,  grading,  constructing  bridges 
and  culverts  and  paving  with  rein. -con. 
Williams  A  Little,  Marion,  *154,705  ;  P. 
Drake  A  Sons,  Marion,  *163,769  ;  Gallon 
Constr.  Co.,  Gallon,  *163,828  ;  bituminous 
macadam.  Brady  A  Connell,  Marion,  *134,- 
767  ;  J.  Wroe,  Dayton,  *147,514. 

Ottawa  Co..  Sect.  ‘‘E-2",  Oak  Harbor- 
Gtnoa  Rd..  1.59  mi.,  grading,  constructing 
bridges  and  culverts  and  paving  with  con¬ 
crete  ,  Wise  Bros.  A  Berman.  Elmore.  *44,- 
521  ;  Highway  Constr.  Co.,  Elyria,  *46,269  ; 
York  A  Studebaker,  Greenville,  *46.395. 

Tuscarawas  Co.,  Sect.  “0-1”,  Mlllersburg- 
Canal  Dover  Rd.,  1.5  mi.,  grading,  con- 
stiucting  bridges  and  culverts  and  paving 
w'ith  concrete.  Spring  A  Rogers,  New 
Philadelphia,  *41,686. 

Sect.  "O”  Canal  Dover-Wooster  Rd..  2.52 
mi.,  grading,  constructing  bridges  and  cul¬ 
verts  and  paving  with  concrete.  Hahn 
Constr.  Co.,  Canton,  *76,686  ;  Springer  A 
Rogers,  New  Philadelphia,  *76,706 ;  brick. 
F.  H.  Beckler,  Athens,  *90,000 ;  Hahn 
Constr.  Co.,  *95,957 :  Springer  A  Rogers, 
*96,182. 

Union  Co.,  Sect.  “B-1”,  Marysville-Ken- 
ton  Rd.  2.88  ml.,  grading,  constructing 
bridges  and  culverts  and  paving  with 
waterbound  macadam,  C.  O.  Hurd,  Marys¬ 
ville,  *41,463 ;  Perry  A  Fox.  Rlchwood, 
*43.431 ;  J.  C.  McCann,  Columbus,  *44,171. 

Vinton  Co..  Sect.,  "G-2”,  McArthur- 
Athens  Rd.,  1.06  ml.,  grading,  constructing 
bridges  and  culverts  and  paving  with  con¬ 
crete,  E.  N.  Turner,  Logan,  *26,820;  W.  C. 
Brown.  CJhlllicothe,  *26,893  :  F.  H.  Beckler, 
Athens,  *2’7,600. 

Washington  Co.,  Sect.  "J-l”,  Marietta- 
Caldwell  Rd.,  3.027  mi.,  grading,  construct¬ 
ing  bridges  and  culverts  and  paving  with 
plain  concrete.  Appenzeller,  Stokley  A 
Friedman,  Greenville,  *94,413 

Wyandot  Co^,  Sect.  “B”,  Tiffin-Upper 
Sandusky  Rd.,  166  ml.,  grading,  construct¬ 
ing  bridges  and  culverts  and  paving  with 
asphaltic  concrete.  H.  F.  Streicher  Co.,  319 
Terminal  Bldg.,  Toledo,  *61,756 ;  Modem 
Constr.  Co.,  Fremont.  *61,666. 

Lucas  Co.,  Sects.  “B”,  “C”  and  “D”  and 
Sections  “A”  and  "B”  of  several  roads, 
maintenance  and  repair,  H.  W.  ’Curry, 
Eaton.  *10,995. 

Sections  of  3  roads,  maintenance  and  re¬ 
pair,  H.  W.  Curry.  Eaton.  *17,144. 


★Ohio — State  Highway  Comn..  Columbus, 
let  contracts  improving  roads  in  counties 
as  follows; 

Gallia  Co..  Sect.  "H”.  Ohio  River  Rd.. 
.56  ml.,  grading,  constructing  bridges  and 
culverts  and  paving  with  waterbound 
macadam  to  Rush  Wolfe,  Galllpolis,  *19.- 
•98. 

Holmes  Co..  Sect.,  “B-1”.  Millersburg- 
Wooster  Rd.,  3.59  mi.,  grading,  construct¬ 
ing  bridges  and  culverts  and  paving  with 
concrete  and  gravel.  W.  H.  Gray.  Bowling 
Green.  *70,232. 

Muskingum  Co..  Sect.  "L-2”,  Zanesville- 
Cincinnati  Rd.,  .445  mi.,  grading,  construct¬ 
ing  bridges  and  culverts  and  paving  with 
tarbound  macadam,  Adams  Bros..  Musk¬ 
ingum  Ave.,  Zanesville,  *16.478. 

Lake  Co..  Sect.  “T’.  Cleveland-Buffalo 
Rd.,  7.71  mL.  grading,  constructing  bridges 
and  culverts  and  paving  with  monolithic 
brick.  Freshwater  A  Son,  Toledo.  *275,823. 

Lake  Co.,  Sect.  "Q-2”.  Clevland-Buffalo 
Rd.,  5.43  mi.,  grading,  constructing  bridges 
and  culverts  and  paving  with  monolithic 
brick.  Freshwater  A  Son.  Toledo,  *195,366. 

Guernsey  Co..  Sect.  “S”,  Steubenvllle- 
Camhrldge  Rd.,  1.81  mi.,  grading,  construct¬ 
ing  bridges  and  culverts  and  paving  with 
waterbound  macadam.  S.  W.  Wrightsel  A 
Son,  Logan,  *30,690.  Noted  Apr.  3. 

★O.,  Cleveland — City  let  contract  paving 
Claybourne  Ave.  from  West  38th  St.  to 
west  end,  involving  1595  cu.yd.  excav.,  42,- 
695  sq.ft.  4  in.  brick  on  6  in.  concrete  base 
and  3475  ft  5  in.  stone  curbing,  etc.,  to 
O.  J.  Leach.  751  East  117th  St.,  *25,527. 

O.,  Cleveland — City  received  bids  paving 
(a)  West  95th  St.,  from  Almira  to  May- 
wood  Aves.,  (b)  Wetft  44th  St.  from  Deni¬ 
son  Ave.  to  south  end,  (c)  West  35th  St. 
from  Mapledale  to  Trowbridge  Aves..  (d) 
Aetna  Rd.  from  East  93rd  St.  to  Erie  R.R., 
(e)  Bessemer  Ave.  from  East  65th  to  75th 
Sts.,  (f)  Carnegie  Ave.  from  East  89th  to 
100th  St,  (g)  Franklin  Ave.  from  Franklin 
Circle  to  West  65th  St.,  (h)  Roanoke  Ave. 
'from  West  30th  to  Broadview  Rd.,  (1)  East 
117th  St.  from  Kinsman  Rd.  to  Ely  Ave., 
(J)  East  74th  St.  from  Aetna  Rd.  to  Union 
Ave..  (k)  East  49th  St  from  Czar  to  Bark- 
well  Aves.,  (1)  East  119th  St.  from  Kins¬ 
man  Rd.  to  Union  Ave.,  from  Freshwater 
Constr.  Co..  11712  Detroit  Ave..  (a)  *21,- 
452,  (b)  *6726,  (c)  *38,489;  Baldwin  Bros., 
4500  Euclid  Ave.,  (a)  *22,292,  (b)  *6758, 
(c)  *38,481,  (d)  *22,881,  (h)  *18,876.  (i) 
*20.962,  (J)  *21.093.  (k)  *9769.  (1)  *20.- 
783 ;  R.  P.  Burnett,  Society  for  Savings 
Bldg.,  (a)  *22,836;  Roehl  Broa.  West  25fh 
and  Clark  Sts.,  (b)  *6473,  (c)  *37.156.  (h) 
*18,403;  Enterprise  Paving  Co..  8436  Bway 
Ave.,  (d)  *22.304,  (j)  *21,195.  (k)  *10,020. 
(1)  *20,937  ;  Rieley  Bros.,  The  Arcade,  (d) 
*23,441,  (e)  *66,7^,  (h)  *19.674.  (i)  *21.- 
874;  O.  J.  I.,each.  751  East  117th  St.,  (e) 
*64.696  ;  McHugh  Bros.,  (e)  *67,371  ;  W.  F. 
Goltra  Tie  Co..  910  Rockefeller  Bldg.,  (f) 
*85,988 ;  Cleveland  'Trinidad  Paving  Co., 
The  Arcade,  (f)  *91,410,  (g)  *35.395;  Bent¬ 
ley  Bros..  Electric  Bldg.,  (f)  *91,608.  (J) 
*20,906  ;  Amer.  Paving  Co.,  Marshall  Bldg., 
(g)  *34,895;  A.  M.  Pepsa,  2359  East  93rd 
St.,  (i)  *21,545,  (1)  *21,111.  Noted  May  1. 

O.,  Toledo — City  received  bids  Apr.  22, 
paving  1494  ft.  Burnham  Ave.  from  Syl- 
vania  to  Maple  Aves.,  24  ft.  wide.  Involving 
3000  lin.ft.  curbing,  2345  cu.yd.  excav.  and 
4300  sf|.yd.  pavement  (a)  concrete,  (b) 
brick,  from  Vollmayer  &  McMahon,  444 
Melrose  Ave.,  (a)  *17,092,  (h)  *21,352  ;  Mc¬ 
Kinney  Bros.,  371  Spitzer  Bldg.,  (a)  *20,- 
785,  (b)  *26,754  ;  P.  H.  Watters.  323  Nashy 
Bldg.,  (a)  *21,140,  (b)  *26,678.  Noted 

Apr.  10. 

★O.,  Toledo — City  let  contract  grading, 
curbing  and  paving  5132  ft.  Adams  St. 
from  Summit  St.  to  Ashland  Ave.,  40  ft. 
wide,  involving  14,345  sq.yd.  wood  block 
on  7  in.  concrete  base  and  5000  cu.yd. 
excav.,  to  Russell  &  Jennison,  2463  Bway, 
*119,721.  Noted  Mar.  27. 

★-Ind.,  Terre  Haute — City  let  contract 
grading  and  paving  1  mi.  Poplar  St.,  36  ft. 
wide.  Involving  11.420  sq.yd.  8-in.  concrete, 
to  Pflzenmayer  Constr.  Co.,  Terre  Haute, 
*31,250.  Noted  April  24. 

★  Ind.,  Terre  Haute — City  let  contracts, 
to  Pflzenmayer  Constr.  Co.,  Terre  Haute, 
grading,  paving,  guttering  and  curbing  | 
ml.  South  11th  St,  33  ft.  wide,  involving 
10,170  sq.yd.  8-in.  concrete,  *26,559;  I  mf 
Garfield  Ave.,  26  ft.  wide,  involving  8170 
so.yd.  8-in.  concrete,  *22,750.  Noted  Jan. 


Mich.,  Detroit — Dept.  Pub.  Wka  received 
bids  paving  streets  with  asphaltic  concrete 
on  6-in.  concrete  foundation,  Berea  curb¬ 
stone,  and  alleys  with  1  course  concrete  with 
wood  retaining  plank:  (1)  Caleron  .St. 
from  Junction  to  Cavaliy  Aves.,  26  ft. 
wide;  (2)  Goodwin  Ave.  from  Canlff  Ave. 
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to  north  city  llmita,  26  ft.  wide;  (3)  Oood- 
wln  Ave.  from  Holbrook  to  Owen  Aves..  26 
ft.  wide;  (4)  Greeley  Ave.  from  Welllnitton 
to  Holbrook  Avea..  26  ft.  wide;  (5)  Look* 
fellow  Ave.  from  Llnwood  to  L<awton  Avea.. 
26  ft.  wide;  (6)  Marc|uette  Ave.  from  Wa¬ 
bash  to  I.iawton  Avea..  26  ft.  wide;  (7) 
Sprinirwella  Ave.  from  Ferndale  to  Hlx 
Avea.,  26  ft.  wide;  (8)  Woodland  Ave.  from 
Oakland  Ave.  to  Detroit,  Grand  Haven  A 
MIchliran  R  R..  26  and  30  ft.  wide;  (9) 
Colhy  Ave.  from  RuHHell  St.  to  Detroit  A 
Bay  City  R  R..  26  ft.  wide;  (10)  Gould  St. 
from  Croaaley  to  Anderson  Sts.,  20  ft.  wide. 

From  Cleveland  Trinidad  PavlnK  Co.. 
2940  Woodward  Ave..  (1)  $15,075;  (2) 
$17,817;  (3)  $8845;  (4)  $20,976;  (5)  $17.- 
385  ;  (6)  $37,228;  (7)  $27,928;  (8)  $24,060. 

From  Detroit  Asphalt  Favlna  Co..  20 
McGraw  BMk.,  (1)  14.932;  (2)  $17,867  ; 

(3)  $8914;  (4)  $19,827  ;  (5)  $17,627;  (6) 
$36,337  ;  (7)  $27,326;  (8)  $24,308. 

From  W.  B.  Brady  Constr.  Co..  1972 
Grand  River  Ave..  (1)  $14,998  (2)  $17,886; 
(3)  $8876;  (4)  $20,002;  (5)  $17,275;  (6) 
$36,466;  (7)  $28,194  ;  (8)  $24,200 

From  J.  Porath.  24  McGraw  Bldg.,  (9) 
$5106  ;  (10)  $2908. 

Prom  R.  Porath,  1131  McKinley  Ave., 
(9)  $5826  ;  (10)  $2731.  Noted  Mar.  20.  27 
and  Apr.  3. 

AMIrh.,  Detroit — Dept.  Pub.  Wka.  let  con¬ 
tracts,  to  Detroit  Asphalt  Paving  Co.,  20 
McGraw  Bldg.,  paving  Waterloo  Ave., 
$28,341;  Alexandrine  Ave.,  $25,408  ;  Fulton 
St..  $14,366  ;  Iceland  St..  $13,824;  Huron 
St..  $11,206;  Van  Court  Ave..  $38,204  ; 
Drexel  Ave.,  $14,983  ;  Military  Ave..  $7858  ; 
to  Cleveland  Trinidad  Paving  Co..  2940 
Woodward  Ave..  I>eslie  Ave.,  $30,699  ; 
Beuna  Vista  Ave.,  $23,117;  Grand  Ave., 
$15,155;  Waverly  Ave..  $14,749;  Tyler 
Ave..  $14,478  ;  Highland  Ave..  $15,168; 
Monterey  Ave..  $14,219;  to  W.  B.  Bradv 
Constr.  Co.,  1972  Grand  River  Ave.,  12tn 
St..  $115,490;  to  T.  E.  Currie.  20  McGraw 
Bldg.,  Alley  No.  979.  $4937 ;  No.  982. 

$1202  ;  No.  983.  $3610;  to  Otis  Cement 
Constr.  Co.,  806  Hammond  Bldg.,  Alley  No. 
980.  $4973  ;  No.  981.  $4853;  to  Lennane  A 
Mcllvenna,  Union  Trust  Bldg.,  Alley  No. 
984.  $2158.  Noted  Apr.  24. 

Alii..  Chicago — Cook  Co.  let  contracts 
building  16.124  lln.ft.  Lincoln  Highway  ex¬ 
tending  east  from  Matteson  Village,  in¬ 
volving  32,628  sq.yd.  6  In.  cement  pavement. 
10.626  cu.yd.  excav..  162  cu.yd.  concrete  In 
bridges,  9784  lbs.  steel  reinforcing,  etc.,  to 
J  Mackler,  Chicago  Heights,  $82,235 ;  31,- 
784  lln.ft.  extending  east  of  South  Chicago 
Heights,  67,760  sq.yd.  6  In.  cement  pave¬ 
ment.  26,092  cu.yd.  excav.,  607  cu.yd.  con¬ 
crete  In  bridges.  42.452  lbs,  steel  reinforc¬ 
ing,  eta,  to  Russell  A  Ashdown,  Chicago 
Heights.  $170,839.  Noted  Apr.  24. 

AWIs.,  Sheboygan — City  let  contract 
paving,  curbing  and  guttering  16,000  yd. 
Bway.  and  Mam  Sts..  18  ft.  wide.  2  course 
rein. -con.  to  Braun  Constr.  Co..  1317  Penn¬ 
sylvania  Ave.,  $36,815.  Work  Involves 
16,000  sq.yd.  concrete. 

Ala.,  Speneor — Comrs.  Clay  Co.  let  con¬ 
tract  paving,  curbing  and  excavating  30,000 
ft.  Grove,  4th,  Hough,  6th,  Park,  let,  6th, 
8th.  Prairie,  Mill.  S^a,te,  West,  Water, 
Miller,  12th  and  14th  Sts.,  18-40  ft.  wide, 
to  McLaughlin  A  Sons,  Red  Oak.  $290,000. 
Work  involves  93,000  sq.yd.  rein. -con.  at 
$2.72  sq.yd.  55,000  Iln.  ft.  Integral  curbing. 
$0.61  and  12,000  cu.yd.  earth  excav.,  $0.80. 

AMinn..  Minneapolis — Comrs.  Hennepin 
Co.  let  contract  paving,  grading  and  surfac¬ 
ing  6  ml.  Osseo-Champlin  Rd.,  18-20  ft. 
wide,  to  General  Contg.  Co.,  1264  Plymouth 
Bldg.,  $196,506.  Noted  Mar.  27. 

AKan„  Connell  Grove — City  let  contract 
for  401(5  sq.yd.  paving,  to  E.  W.  Geiger 
Constr.  Co.,  Leavenworth.  $2.99  per  sq.yd. 

ANeb.,  Albion — City  let  contract  paving 
15  blocks.  Involving  25,380  sq.yd.  asphaltic 
concrete  on  6  In.  concrete  base,  to  Natl. 
Roofing  Co.,  627  Paxton  BIk.,  Omaha, 
$76,880. 

ASoath  Dakota — State  Highway  Comn.  at 
Co.  Auditor's  Office,  Belle-Fourche.  let  con- 
t-act  building  11.8  mi.  Belle  Pburche- 
Alxada  Rd.,  36  ft.  wide,  to  A.  D.  Sears. 
Chadron.  Neb.,  $33,538.  Noted  Mar.  20. 

ANonth  Dakota— State  Highway  Dept., 
Pierre,  let  contract  grading,  graveling  and 
draining  8.6  mi.  Millbank-Clear  Lake  Oanby 
Rd.,  18  ft.  wide,  Denel  Co.,  to  L  E.  Gage, 
West  12th  St,  Sioux  Falla.  $26,428.  Noted 
Mar.  6. 

ASonth  Dakota — State  Highway  Dept. 
Pierre,  let  contract  grading,  graveling,  and 
draining  16.6  mi.  Watertown-Redfleld  Rd., 
18  ft  wide,  Clark  Co.,  to  Roush  Bros., 
Clark.  $74.6n.  Noted  Mar.  13. 

★N.  D..  Grand  Forks — City  let  contract 
paving  all  cement  walks  and  street  cross¬ 


ings  during  year,  to  J.  A.  Dunnie  Co., 
Grand  Forks,  $0.16  and  $0.20  per  sq.ft  re¬ 
spectively. 

AArk.,  Jonesboro — Bd.  Comra  Craighead 
Co.  let  contract  building  165  mL  road  In 
Lake  City,  Nettleton  and  Bay  Rd.  Impvt 
DIst.  No.  1,  18  ft  wide,  waterbound  mac¬ 
adam,  with  bituminous  surface  treatment 
to  J.  E.  Edwards  Constr.  Co.,  618  West 
Capitol  Ave.,  Little  Rock,  $430,830. 

ATex.,  Lorkhart — Comrs.  Caldwell  Co.  let 
contracts  to  C.  M.  Schoenfield.  320  Hun- 
stock  Ave.,  San  Antonio,  building  3.74  mi. 
road  known  as  Middle  Buster  Highway, 
DIst.  No.  6,  involving  surfacing  with  gravel 
and  bituminous  treatment.  10,266  cu.yd. 
earth.  100  cu.yd.  loose  rock  and  10  cu.yd. 
solid  rock  excav.,  $16,905  ;  putting  In  drain¬ 
age  structures  Involving  178  cu.yd.  concrete, 
285  cu.yd.  structural  excav.,  12,450  lb.  re¬ 
inforcing  steel  and  10  ft.  24  in.  c.  I.  pipe, 
$4791  ;  Inniey  Method  Co.,  Great  Southern 
Life.  Bldg.,  Dallas,  furnishing  17.550  gal. 
bituminous  material  and  cover  material  of 
780  cu.yd.  trap  rock,  for  above  highway, 
$11  .702  ;  J.  A.  Coopwood.  Lockhart,  Improv¬ 
ing  6.61  mi.  Middle  Buster  Highway.  Rd. 
Dbit.  No.  1.  including  grading,  surfacing, 
placing  and  spreading  gravel,  rolling, 
sprinkling,  etc.,  and  clearing  and  grubbing 
1.9  acres.  Involving  22,811  cu.yd.  earth,  400 
cu.yd.  loose  rock  and  100  cu.yd.  solid  rock 
excav.,  $23,326  ;  Austin  Bros.  Bridge  Co., 
1815  Coombs  St.,  Dallas,  building  drainage 
structures  on  same  highway,  involving  960 
cu.yd.  concrete,  56,516  lb.  reinforcing  steel, 
78  ft.  18  In.  and  28  ft.  24  In.  vltr.  pipe, 
$25,439. 

A  Washington — State  Highway  Bd.,  Olym¬ 
pia,  let  contract  grading  and  gravel  sur¬ 
facing  4  ml.  State  Rd.  No.  18  from  Morton 
to  Kosmos,  to  Gibson  A  Graham,  C^ehalls, 
$51,731.  Noted  Apr.  17. 

AWaah..  Bremerton — City  Council  let 
contract  grading,  paving  and  curbing  Park 
Ave.,  involving  12,000  sq.yd.  Portland 
Cement.  7000  cu.yd.  earth  excav.,  500  lln.ft. 
10  in.  sewer  and  8000  lln.ft.  concrete  curb¬ 
ing  and  guttering,  to  D.  W.  Metier,  Brem¬ 
erton.  $49,692.  Noted  Mar.  27. 

AWash.,  Davenport — Lincoln  Co.  let  con¬ 
tract  grading  11  ml.  road  near  Almira,  to 
Thompson  A  Kullander,  Wilbur.  About 
$10,000.  Noted  Mar.  27. 

Wash.,  Everett — Snohomish  Co.  rejected 
only  bid  received  Apr.  14  surface  grading 
and  paving  3  mi  Bond  Project  No.  SO,  16  ft. 
wide.  6  and  7  in.  concrete.  About  $60,000. 
Work  will  be  done  ^  day  labor  under 
supervision  of  F.  G.  Tegtmeler,  co.  engr. 

AWash.,  Ksat — City  let  contract  curbing 
1  ml.  and  paving  4  ml.  1st,  2nd.  8rd.  4th, 
6th.  Jason,  State  and  Clark  Aves.,  Oowe, 
Harrison,  Shimn,  Meeker,  Temprance  and 
Clark  Sts.,  and  Scenic  Way.'  20  ft.  wide, 
concrete  on  6$  in.  concrete  base,  to  Puget 
Sound  Eng.  Co.,  611-612  Mutual  Life  Bldg., 
Seattle,  $99,936,  Noted  Apr.  3. 

AWash.,  Olympia — Comrs.  Thurston  Co. 
let  contract  clearing,  grading  and  draining 
8200  ft.  Pacific  Highway  from  Lewis  Co. 
line  to  Grand  Mound,  to  Alirsd,  James  A 
Henricks,  (Centralis,  $10,488. 

Wash.,  Seattle— City  recefved  bids  Apr. 
18,  grading  48th  Ave.,  S.  W.  et  al.  In¬ 
volving  24.000  cu.yd.  earth  excav.,  105,000 
ft.  B.  M.  lumber,  wooden  curbs,  etc.,  from 
E  J.  MacQuaid.  6556  Srd  St.  R.  W..  $25,- 
803  ;  B.  E.  Kupoff,  L.  C.  Smith  Bldg.,  $26,- 
134. 

AOre.,  Ksgeae — Lane  Co.  will  nub,  clear 
and  grade  6  mi.  Cottage-Grove-Lorane  Rd. 
Work  will  be  done  by  day  labor. 

Arallfornia — State  Highway  Comn., 
Forum  Bldg.,  Sacramento,  will  grade  16.8 
mi.  and  pave  11.4  ml.  road  between  Teoate 
Divide  and  east  boundary  of  San  Diego 
Co.  About  $233,000.  Work  involves  66,000 
cu.yd.  unclassified  excav.,  11,140  cu.yd.  Class 
“A”  concrete  paving,  eta  Work  will  be 
done  by  day  labor.  Former  contract  re¬ 
scinded.  Noted  Mar.  6. 

ACal.,  Los  Angeles — City  let  contract 
grading,  paving,  curbing,  guttering  and 
building  storm  drains,  sanitary  sewers, 
pedestrain  subways,  etc.  on  Huntington 
Drive,  Rose  Hill  and  Pyrites  Sts.,  to  (3.  H. 
Oswald,  O.  T.  Johnson  Bldg.,  $115,828. 
Noted  Apr.  17. 

ACal.,  Los  Angeles — See  "Railways." 

Cal.,  Palo  Alto — City  received  bids  for 
improving  1  mi.  road,  (a)  paving,  (b) 
grading,  (c)  curbing,  from  Federal  Constr. 
Co.,  Call  Bldg.,  San  Francisco,  (a)  $0,174 
per  sq.ft.,  (b)  $0.99  cu.yd.,  (c)  $0.35  lln.ft.; 
A  Telchert  A  Son.,  Ochsner  Bldg.,  Sacra¬ 
mento.  (a)  $0,182,  (b)  $0.90,  (c)  $0.50; 
Clark  A  Henry  Constr.  Co..  38  South  Sutter 
St.  Stockton,  (a)  $0,182.  (b)  $0.95,  (c) 
$0.48. 

ACal..  Santa  Crss — City  let  contract 
grading,  curbing  with  cement  and  paving 


with  concrete  and  asphalt  on 
Ave.,  to  Blanchard.  Crocker  A  How.-  i  ' 
2nd  St,  San  Francisco,  $18,840. 

AQne.,  Valleyfleld — City  will  gravel  2  tin 
road.  About  $20,000.  Work  will  be  dnnl 
by  day  labor. 

AOnt.,  Strathroy — Town  let  contri.t 
paving  portions  of  Frank,  Front  and  C',r , 
doc  Sts.,  bitulithic  on  concrete  b.-iK.-  i,, 
Warren  Bituminous  Co.,  McKinnon  Uiriu 
Toronto.  About  $57,085.  Work  irivolv.- 
13.062  sq.yd.  bitulithic  on  6  and  6  In  inn' 
Crete  base  and  5957  Iln.  ft.  concrete  curb 
Ing  and  guttering.  Noted  Apr.  10 

AOnt..  Welland — Welland  Co.  will  repair 
various  roads.  Cost  between  $80,00n  an.i 
$100,000.  Work  will  be  done  by  day  labnr 
under  supervision  of  W.  W.  Brooktbl.l 
engr. 

AOnt.,  Woodbridge — City  let  contract 
paving  2  mL  main  streets  with  waterbound 
macadam,  to  E.  Dagg.  Woodbridge.  About 
$16,000. 


Railways 

PROPOSED  WORK 


New  Vork — See  "Miscellaneous"  under 
Syracuse. 

MlHsonrl — Company  being  formed  to  be 
known  as  Southeastern  A  SIkeston  K  K 
c/o  C.  F.  Bruton,  SIkeston.  to  bmid 
railroads  Into  rural  districts  of  southeast 
Missouri.  About  $40,000  available  for 
project. 

MlMBourl — Manufacturers  Ry..  2925  South 
Bway..  St.  Louis,  having  plans  prepar.ii 
changing  switching  system  from  steam  t.) 
electric.  Work  Involves  Installing  poles 
trolleys,  transformers  and  24  mi.  tranmis- 
slon  fine. 

California  —  Inter-Californla  R.K  ,  65 

Market  St.,  San  Francisco,  plans  to  replace 
62-lb.  rails  with  80-lb.  rails  on  line  from 
Calexico,  Cal.,  to  Yuma.  Arlx.  About  $700,- 
000.  W.  Hood,  ch.  engr. 

Quebec — Montreal  "Tram ways  Co  ,  7s 
West  Craig  St.,  Montreal,  having  plans  pre¬ 
pared  for  double  tracking  10  ml.  line  on 
Lawrence  St.  to  Oouvln  Blvd.  and  through 
village  of  Bordeaux  to  Park  Ave.  J.  K 
Hutcheson,  genl.  mgr. 


PRICES  AND  CONTRACTS  AWARDED 


(Alndlcates  award  of  contract) 
ACallfornla — Pacific  Electric  Ry.,  Pacific 
Electric  Bldg.,  Los  Angeles,  will  rebuild  t 
ml.  old  track  on  Echo  Park  Ave.  and  pave 
same.  J.  B.  Pillsbury,  ch.  engr.  Work  will 
be  done  by  day  labor. 


Excavation  and  Dredging 

PROPOSED  WORK 


Arts.,  Phoenix — Canal— Salt  River  Valley 
Water  Users  Assn,  plans  to  spend  $30,000 
to  build  Arixona  canal  cutoff,  $35,000  (or 
installation  of  needle  valves,  $6000  for  salt 
canal  feeder,  $20,000  for  equipment  and 
$49,000  for  land  and  buildings.  F.  M 
Wilkinson,  pres. 

PRICES  AND  CONTRACTS  AWARDED 


(^Indicates  award  of  contract) 

N.  T„  New  York — Dredging — L.  Nixon, 
supt.  pub.  wka.,  CapItoL  Albany,  received 
only  bid  dredging  barge  canal  terminals  at 
Piers  5  and  6,  East  River,  at  Oreenpoint 
and  Long  Island  City,  Contr.  No.  77,  from 
New  Jersey  Ship  Bldg.  A  Dredging  Co., 
foot  of  28th  St.,  Bayonne,  N,  J.,  $42,895 
Noted  Apr.  8. 

AArk.,  Osreela — Dredging — D.  D.  No.  17. 
Mississippi  Co.,  let  contract  building  4  ml 
ditch,  75  ft  bottom.  1  ml.  ditch,  40  ft.  bot¬ 
tom,  12  mi.  levee,  8  ft  crown,  three  1  side 
slopes  from  8-11  ft.  high,  involving  1.588.- 
00()  yd.  floating  dredgework.  to  H  J.  .Stern¬ 
berg,  St  Louis.  Mo.,  $266,000.  Noted  Feb. 
27. 

AOr#.,  Bay  City — Dredging — Port  of  Bay 
City  let  contract  dredging  channel  from 
main  channel,  mouth  of  Tillamook  Bay  to 
Cummings-Moberly  sawmill  above  Gari¬ 
baldi,  thence  north  to  Coates  Lumber  Co. 
sawmill,  Hobsonville,  via  Bay  City  Channel, 
to  'Taooma  Dredging  Co.,  Natl.  Bank  Ta¬ 
coma  Bldg..  Tacoma.  Wash. 

ACal.,  Heitville  —  Drainage  —  Imperial 
Water  Co.  No.  5  will  deepen  7  mL  Pine 
Lateral  to  give  drainage  to  Alamo  River. 
J  S.  Nickerson,  pres.  Work  will  be  done 
by  day  labor. 

Cal..  Los  Angeles — Drain — See  "Streets 
and  Roads.” 


Industrial  Works 

PROPOSED  WORK 

R.  I..  Provldenee— H.  Fulford  reoelveti 
bids  In  June  building  1  story,  130  x  150  ft. 
brick  and  reln.-con.  garage,  reln.-con.  floor¬ 
ing.  concrete  foundation,  on  Summer 
About  $60,000.  W.  R.  Walker  A  Son.  1. 
Custom  House,  archts. 


industrial  Works  (Continued) 

mnn  Hrld*ep«rt — W.  Schmidt,  archt., 
,,811  Main  St.,  preparinn  plans  for  1  story, 
‘‘’’‘in  ft.  brick  and  concrete  KiiruBO, 
ron  floorInK.  concrete  foundation,  on 
Crth  $26,000,  Owner’s 

name  withheld. 

,  —  Waterbary — F.  A  Webster,  archt., 
,<,i“tIomer  81..  receives  bids  about  May  10. 
imidinK  -■  »«>'•>'  ft  brick  KaraBe, 

buiiomu  floorlnB.  concrete  foun«latlon.  on 
^’n^rValM  and  North  Willow  Sts.,  for  M. 
^“iJiolittle,  Watertown  Ave.  About  $60.- 

Y  \ntwerp — Antwerp  Light  &  Power 
rn  had  plans  prepared  developing  water 
S?wer  on  Indian  River,  to  Include  reln.- 
Enn  dam  flume  and  imwer  house,  trans- 
m.«sion  line  and  Installation  of  generator 
S  Address  J.  A.  Baumert.  Antwerp. 

V  Y  Brooklyn — Mollers  &  Schuman. 
Mar'cv  live.,  soon  let  contract  building  2 
:l„rv  brick  and  steel  factory,  rein -con 
flooring  concrete  foundation,  on  Oerry  and 
u^MXut  Sts.  Altout  $80,000.  H.  Holder. 
24!  Franklin  Ave..  archt.  Noted  Jan.  23. 

V  Y  Brooklyn — Pathe  Freres.  Grand 
Av'»‘  having  plans  prepared  by  H.  O.  Corey. 
^rVhf  and  engr.,  39  Cortlandt  St.,  New 
York  CUy,  building  7  story.  90  x  100  ft., 
brick  st*il  and  rein. -con.  addition  to  fac¬ 
tory.  rein  -con.  flooring,  concrete  foundation. 

V  Y  Buffalo — Armour  Grain  Co.,  Ab- 
K«i»’  ltd'  having  plans  prepared  building 
S?ick  addition  tS  plant.  About  $26,000. 

>.  V.,  I-ong  laland  Clty--Sawyer  Blscutt 
Co  404  Hast  32nd  St..  New  York  City. 
Dlans  to  build  8  story,  brick  and  steel  fac¬ 
tory  rein  -con.  flooring,  concrete  foundaUon. 
on  begnon  tract  here.  Ballinger  A  Per- 
rott.  1328  Bway.,  New  York  City,  archts. 

V  V  Hyraeuse — H.  H.  Franklin  Mfg.  Co., 
jfi’’' South  Geddes  St.,  soon  lets  contract 
building  2  story.  70  x  160  ft.  rein. -con.  ad¬ 
dition  *o  plant  H.  J.  Ueldpath  A  Son. 
Builders  Kxch.  Bldg..  Buffalo.  archU. 
.Voted  Mar.  6. 

>•  Y  Hyraeuse — Ward  Bros.  Co.,  Inc., 
purchased  site  on  Taylor.  Burt,  South.  State 
and  Grape  Sts.  and  plan  to  build  baking 
plant  AI>out  $260,000.  Address  K.  J. 
Moore,  local  mgr. 

W.  Ya..  Huntington — Voegelc  A  Dlnny 
Co..  603-5  4th  Ave.,  having  plans  prep^ed 
by  K.  T.  Day,  archt..  1st  Natl.  Bank  Bldg., 
for  rein. -con.  warehouse.  About  $80,000. 

Cleveland — Lockwood  Greene  A  Co., 
archts.  38  South  Dearborn  St..  Chicago, 
soon  lets  contract  building  2  story,  brick 
and  timber  factory,  concrete  foundation, 
covering  60,000  sq.ft,  floor  space,  for  Beck¬ 
man  Co..  Fulton  Rd.  About  $176,000. 
.Noted  Fteb.  20. 

»..  Kent — Mason  Cotton  Fabrics  Co.  soon 
receives  bids  building  3-8tory  mill.  Cost, 
Including  equipment.  $700,000.  Lockwood. 
Greene  A  Co.,  60  Federal  St.,  Boston.  Mass., 
archts. 

Mleh„  Detroit — C.  B.  Bohn  Fdry.  Co., 
Hart  Ave.,  having  plans  prepared  by  C.  W. 
Brandt,  archt,  Kresge  Bldg.,  building  1 
story,  80  x  100  ft  rein. -con.,  brick  and 
steel  power  plant,  concrete  foundation,  on 
Hart  Ave.  About  $26,000. 

Mlrh^  Detroit — General  Motors  Corp., 
Boyer-Campbell  Bldg.,  plans  to  build  man¬ 
ufacturing  plant  for  Cadillac  Motor  Car 
Co  Division,  on  Clark  and  Scotten  Avea 
About  $760,000. 

Mleh.,  Flint — D.  L.  Seymour  A  Co.,  Penob¬ 
scot  Bldg.,  Detroit,  having  plans  prepared 
'or  7  story,  70  x  200  ft  rein. -con.  and  brick 
warehouse,  rein.-oon.  flooring,  concrete  foun¬ 
dation,  on  2nd  and  Ann  Arbor  Sts.,  here. 
About  $226,000. 

III.,  Brooklyn — Terminal  Railroad  Assn., 
t’nion  Sta.,  St  Louis,  Mo.,  plans  to 
build  60  X  160  ft.  brick  and  concrete  boiler 
shop  here  to  replace  one  recently  destroyed 
by  Are.  About  $36,000.  W.  Bawden,  411 
Union  Sta.,  St.  Louis,  Mo.,  supt.  and  engr. 

111.,  f'hlrago — J.  A.  Armstrong,  archt,  11 
^uth  La  Salle  St.,  soon  receives  bids  biHId- 
ing  7  story.  167  x  287  ft.  mill  construction 
warehouse,  concrete  foundation,  on  Ogden 
Ave.  and  Rockwell  St.,  for  A.  I.  Jordan  c/o 
archt  About  $300,000. 

111..  Chicago — Foley  A  Co..  2836  Sheffield 
Ave.,  soon  receives  bids  building  2  story. 
40  X  125  ft.  addition  to  present  plant,  new 
5  story.  40  x  126  ft  building  and  1  and  2 
story,  125  g  125  ft.  warehouse,  all  mill 
®®'!sl''uction  on  concrete  foundation.  About 
1200,000.  E.  R.  Krause.  Majestic  Theatre 
Bldg,  archt 

,  *'l"'.  Sheboygan  —  Raab-Thieman  Co., 
Ave.,  having  plans  prepared 
by  w .  c.  Weeks,  archt.,  Ontario  Ave., 


building  2  story,  60  x  160  ft  ,  brick  garage, 
brick  foundation.  About  $66,000.  Noted 
Apr.  24. 

Win.,  Sheboygan — Sheboygan  Publishing 
Co..  820  Center  St.,  soon  lets  contract  re¬ 
building  printing  plant.  Altout  $26,000. 

N.  D.,  WlllUton — Standard  Oil  Co.  plans 
to  build  100  X  140  ft.  warehouse,  auto- 
fllllng  station  and  oil  tank,  on  1st  .Ave. 
and  Ist  8t. 

Mo..  Nt.  I.ouls — Funsten  Bros.  A  Co.,  2nd 
and  Kim  Sts.,  plan  to  build  8  story  dyeing 
and  dressing  plant  on  river  front.  About 
$60,000.  P.  Fuuke,  c/o  owner,  engr. 

Ark..  Little  Rork — G.  I.  Dill  Tractor  Mfg 
Co.,  Harrisburg,  has  acquired  10  acre  site 
here  and  plans  to  build  large  reln.-oon. 
fireproof  factory.  G.  I.  Dill,  pres. 

Ark.,  Searcy — See  "Miscellaneous." 

Aril.,  Phoenix — Phoenix  Wholesale  Meat 
A  Produce  Co..  16tb  Ave.  and  River  St., 
'Trlholet  Packing  Co..  Thomas  Rd.  and 
Toyrea  Packing  Co..  Blsbee,  organising  com¬ 
pany  and  plan  to  build  packing  plant  here 
to  Include  refrigeration  and  Ice  manufactur¬ 
ing  plant.  About  $600,000. 

Cal..  Covina — Covina  Citrus  Assn  plans 
to  build  concrete  and  timber  packing  pre- 
cooling  plant,  80  car  dally  capacity.  About 
$126.0^0.  W  W.  Bennett,  mgr. 

Cal.,  Kl  Centro — Imperial  Valiev  Milk 
Producers  Assn,  purchased  site  and  plana 
to  build  150  X  300  ft.  plant  on  Main  St. 
About  $160,000. 

Que..  Montreal — Republic  Motor  Truck 
Co.,  482  Lafayette  Bldg.,  Detroit,  Mich., 
plans  to  build  automohlTe  plant  on  Notre 
Dame  St.  E.,  here.  About  $250,000.  Sam¬ 
son  A  Davison,  166  Bway.,  New  York  City, 
archts. 

Que.,  St.  Raphael  East — Montmaimy 
Electric  Co..  Montmagny,  plans  to  build 
2000  hp.  power  development  on  River  du 
Lud,  here.  About  $300,000.  Gauvin  A  Co., 
147  Mountain  Hill,  Quebec,  archts. 

One.,  Sherbrooke— Dominion  Carriage  Co. 
Ltd.,  having  plans  prepared  for  factory.  J. 
W.  Gregolre.  191  a  Wellington  St.  archt 
About  $75,000. 

Ont..  Hamilton — See  "Buildings." 

Ont.,  I^ondon — B.  Jones,  representative 
Republican  Motor  Truck  Co..  76  Church 
St..  Toronto,  receives  bids  In  about  2  weeks 
building  brick  factory.  About  $500,000. 

Ont.,  Samla — Romeo  Pdry.  Co..  Port 
Huron.  Mich.,  purchased  site  on  Exmouth 
St.  here,  and  having  plans  prepared  for 
foundry.  About  $60,000. 

BIDS  DF,SIRED 

N.  Y.,  Brooklyn — Until  May  24.  by  M.  A. 
Cantor,  archt.  378  Fulton  St.,  building 

1  story,  200  x  300  x  400  ft.,  brick  and  ste^ 
factory,  rein. -con.  flooring,  concrete  founda¬ 
tion.  on  Rockaway  and  (Thurch  Aves..  for 
Hudson  Bag  Co.,  Inc.,  77  Washington  Ave. 
About  $150,000. 

Fla..  Key  West — Norberg-Thompson  re¬ 
ceiving  bids  for  cold  storage  and  distilling 
plant.  About  $60,000. 

Mina.,  Minneapolis — A.  D.  Walker.  807 
Hennepin  Ave.  and  Pence  Automobile  Co., 
800  Henepin  Ave.,  receiving  bids  for  12 
story,  granite  and  brick  garage  and  office 
on  8th  St  and  Hennepin  Ave.  About  $1,- 
000.000.  Long,  Lamareaux  A  Long,  An¬ 
drus  Bldg.,  archts. 

Moj,  Joplin — Until  May  10.  lyr  Christmas 
Dry  (Joods  Co..  6th  and  Main  Sts.,  building 
3  story.  104  x  120  ft.,  r.eln.-con.  and  brick 
warehouse,  rein. -con.  flooring,  concrete 
foundation,  on  4th  St.  and  Virginia  Ave. 
About  $50,000.  C.  Ludhoelter.  209  Weet 
9th  St,  archt.  Former  bids  rejected. 
Noted  Apr.  3. 

P.  B.  I..  North  Wlltshiro— Until  May  It. 
by  Dept  Pub.  AVks.,  Ottawa,  Ont,  building 

2  story,  47  x  61  ft  concrete  and  timber 
power  house  ad  laundry,  rein. -con.  flooring; 
rock  foundation,  at  Dalton  Sanitorlum 
here.  About  $70,000.  R  C.  Wright  c/o 
dept,  pub  wks.,  archt. 

Qae..  Montreal — Until  June  16,  by  A. 
ChauBse,  archt.,  72  Notre  Dame  St..  B., 
building  10  story,  83  x  180  ft.  rein.-con. 
and  brick  cold  storage  plant,  concrete 
foundation,  on  BerrI  St.,  for  Place  VIger 
Terminal  Co.  About  $600,000. 

Ont.,  Oaelph — Until  May  21,  by  James. 
Loudon  A  Hertsberif.  anohts.,  Exceisior 
Life  Bldg.,  Toronto,  building  4  story,  80 
X  200  ft  rein. -con.  and  brick  factory  on 
Metcalf  St.,  for  Northern  Rubber  Co. 
(formerly  Premier  Rubber  Co.)  Alter¬ 
nate  bids  will  be  received  on  beam  and 
girder  and  flat  slab  construction.  About 
$135,000.  Noted  Mar.  20. 


PKICEM  ,\M»  CONTRACTS  AW.4RDKI> 
(^Indicates  award  of  contract) 

AMaes.,  Hprlngflrld  —  Chaplin  He.nlty 
Trucking  Co.,  296  Belmont  Ave..  will  build 
1  story.  48  x  112  ft.  brick  and  concrete 
giiritge,  rein. -con  flooring,  concrete  founda¬ 
tion.  AIhiui  $26,000.  Work  will  be  done 
l»y  day  latH>r 

AMaim..  Worcester — W  H.  Sawyer  Lum¬ 
ber  Co  .  66  Lincoln  St.,  let  contract  building 
1  story  lirick  luml>er  yard  to  Include 
40  X  60  ft.  office,  20  x  265  ft  shed,  and 
20  X  SO  ft.  and  90  x  125  ft.  kilns,  to  J. 
Miles  A  Sona  Co.,  392  Main  St.  About 
$60,000.  Noted  Feb.  20. 

AR.  I..  I'rovldenre — G  laifldlan.  261 
Plain  St.,  will  build  1  story,  47  x  80  ft. 
brick  garage,  rein  -con.  flooring,  concrete 
foundation,  on  Plain  St.  About  $26,000. 
W’ork  will  be  done  by  day  labor.  Noted 
Fob.  20. 

AR.  1.,  Woonsnrket — Montrose  Woolen 
Co.,  292  Kaat  School  St.,  let  contract  build¬ 
ing  3  story  66  x  170  ft.  factory.  2  story, 
32  X  48  ft.  office  and  1  story.  34  x  43  ft 
garage  all  brick  and  timber,  concrete 
foundation,  on  Kast  School  St.,  to  W  Au- 
bln.  1103  Diamond  Hill  Rd.  Cost  la-tween 
$70,000  and  $80,000 

AConn.,  Bridgeport — R.  Poladian,  172 
Wade  St.,  let  contract  building  2  story. 
60  X  80  ft.  brick  and  timber  factory,  con¬ 
crete  foundation,  to  Marsh  Bros  Co..  60 
Buckingham  St.  Altout  $25,nou.  .Noted 
Apr.  if 

ACona.,  New  Haven— H  W  Walker.  421 
Housatonlc  Ave.,  Bridgeport,  let  contract 
building  1  story.  72  x  113  ft.  brick  and 
concrete  warehouse,  rein. -con.  flooring,  con¬ 
crete  foundation,  on  James  and  River  Sts., 
here,  to  Sullivan  A  McKeon.  848  DIxwell 
Ave.  About  $30,000. 

AConn,,  Hnuth  Manrliester — Cheney  liros.. 
Hartford  Rd..  let  contract  building  3  story, 
50  X  80  ft.  rein. -con.  storehouse,  rein. -con. 
flooring,  concrete  foundation,  on  Elm  Ter- 
ntce,  to  Aberthaw  Constr.  Co..  27  School 
St.,  Boston,  Mass.  Altout  $40,000. 

AConn..  Waterbnr.r — International  Sliver 
Co.,  93  Stiver  St.,  let  contract  building  1 
story.  46  X  80  ft.  brick,  concrete  and  steel 
addition  to  power  house,  rein.-con.  flooring, 
concrete  foundation,  to  L.  A.  Miller.  22 
Church  St.,  Meriden.  About  $26,000. 

AN.  Y.,  Brooklyn — W.  Bauer,  c/o  Sham- 
pan  A  Shampan.  archts.,  50  Court  St.,  will 
build  3  story.  60  x  100  ft.,  brick  and  steel 
garage,  rein.-con,  flooring,  concrete  foun¬ 
dation,  on  Vanderbilt  and  De  Kalb  Aves. 
About  $50,000.  Work  will  be  done  by  day 
labor.  Noted  May  1. 

AN.  Y..  Breeklyn — Elm  St.  Impvt.  Co.. 
626  Fjtsex  St.,  will  build  1  story.  80  x  106 
ft.  brick  and  steel  garage,  rein.-con.  floor¬ 
ing,  concrete  foundation,  oh  Rockaway  Rd. 
snd  Fulton  St.  About  $25,000.  Work  will 
Ite  done  by  day  labor. 

AN.  Y.,  Brooklyn — L.  Hirsh  A  Sons,  e/6 
B.  W.  Dorfman,  archt.,  26  Court  St.,  will 
build  4  story,  110  x  160  ft.,  brick,  steel  and 
concrete  factors^  rein.-con.  flooring,  brick 
foundation,  on  Thames  and  Porter  Sts.  and 
Flushing  Ave.  About  $160,000.  Work  will 
be  done  by  day  labor. 

AN.  Y.,  Brooklyn — L.  A  A.  8.  Bldg.  Corp., 
44  Court  St.,  will  build  1  story,  76  x  100  ft. 
brick  and  steel  garage,  rein.-con.  flooring, 
concrete  foundation,  on  De  Kalb  and  Reid 
Aves.  About  626,000.  Work  will  ^  done 
by  day  labor. 

AN.  Y.,  Brooklyn — T.  8,  Martin,  16  Court 
St.,  will  build  1  story,  180  x  235  ft.,  brick 
and  steel  garage,  rein.-con.  flooring,  brick 
foundation,  on  St.  Johns  PI.  and  Classon 
Ave.  About  $76,000.  Work  will  be  done  by 
day  labor. 

AN.  Y.,  Brooklyn — Pecker  Iron  Wks.,  651 
Rockaway  Ave.,  will  build  1  story,  100  x 
100  ft.,  brick  and  steel  garage,  reln.-oon. 
flooring,  brick  foundation,  on  6th  Ave.  and 
62nd  St.  About  625,000.  Work  will  be 
done  by  day  labor. 

AN.  Y.,  Brooklyn — Realty  Constr.  Co.,  44 
Court  St.  will  build  1  story,  92  x  200  ft., 
brick  and  steel  garage,  rein.-con.  flooring, 
concrete  foundation,  on  Snyder  and  Flat- 
bush  Aves.  About  $50,000.  Work  will  be 
done  by  day  labor. 

AN.  Y.,  Brooklyn — Rechnits  Bros.,  44 
Court  St.,  will  build  1  story,  100  x  100  ft. 
brick  and  steel  garage,  rein. -con.  flooring, 
brick  foundation,  on  Coney  Island  Ave.  be¬ 
tween  Aves.  H  and  I.  About  $26,000. 
Work  will  be  done  by  day  labor. 

AN.  Y,,  Brooklyn — A.  Rockmore,  10 
Court  St.,  will  build  1-story,  100  x  140  ft, 
brick  .and  steel  garage,  rein.-con.  flooring, 
ooncrete  foundation,  on  48th  St.,  east  of 
2nd  Ave.  About  $15,000.  WoA  will  be 
done  by  day  labor. 
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Incluntrial  Works  (Continued) 

★  N.  Brooklyn — Stone  Ave.  Realty  Co.. 

BO  Court  St.,  will  build  l-8tury,  100  x  100 
ft  brick  and  steel  Karaire,  rein. -con.  floor- 
init,  brick  foundation,  on  Kulton  and  Hen¬ 
drix  StH.  AI>out  $12S.OO0.  Work  will  be 
done  by  day  labor. 

★  IS.  Y..  Bulfalo — Standard  Oil  Co..  26 
Hway.,  New  York  City,  let  contract  bulld- 
ine  1  story  RaraKe  and  2  story  stable, 
brick  and  rein. -con.,  rein-con.  floorinK. 
brick  foundation,  to  H.  P.  Best.  9(9  Hway.. 
New  York  City.  About  $(0,000.  Cost  plus 
percentaKe  basis. 

★  N.  Jamuira — P.  Oold.  ((  Court  St., 

will  build  1  story.  105  x  195  ft.  brick  and 
steel  KaraKe.  rein. -con.  flooring.  t*oncrete 
fiiundation.  on  Jamaica  Ave..  east  of  Free¬ 
dom  Ave.  At>out  $(5,000.  W’ork  will  l>e 
done  liy  day  latsir. 

★  N.  V..  Jamaica — H.  &  J.  Merkel,  (50 
Fulton  St..  Brooklyn,  let  contract  building 
2  story.  75  x  100  ft.  brick  and  steel  factory, 
rein. -con.  flooring,  t^oncrete  foundation,  on 
Chichester  Ave..  to  F.  Berlenbach,  36  Sy- 
dam  St..  Brooklyn.  About  $125,000. 

★  N.  Y.,  latng  Island  City — IJquid  Car¬ 
bonic  Co,.  62(  let  Ave..  New  York  City,  let 
««>ntract  building  1  story.  65  x  155  ft. 
brick  and  steel  factory  and  warehouse, 
rein. -con.  flooring,  concrete  foundation,  on 
Maspeth  Ave.  between  Metropolitan  and 
Orand  Aves..  to  O.  A.  Just  Kng.  Co..  239 
Vernon  Ave..  Brooklyn.  About  $35,000. 
t'ost  plus  |>ercentnge  basis. 

★  N.  Y..  New  York — G.  W.  Brown  and  S. 
K.  W.  Sellar.  636-6(6  West  (2nd  St.,  will 
build  1  story.  95  x  117  ft  brick  and  steel 
garage,  rein. -con.  flouring,  concrete  founda¬ 
tion.  About  $30,000.  Work  will  be  done 
by  day  labor. 

★  N.  Y..  New  York — A.  Gaffney.  533 
West  l(8th  St.,  will  build  5  story.  50  x  95 
ft  brick  and  steel  garage,  reln.-con.  floor¬ 
ing.  concrete  foundation,  at  613  West  l(7th 
St  About  $50,000.  Work  will  be  done  by 
day  lal)or. 

★  N.  Y..  Niagara  Falls — United  States 
I.ight  &  Heat  Corp.,  3215  Highland  Ave., 
let  eontrae't  building  1  and  2  story,  brick 
and  steel  industrial  plant,  concrete  foun¬ 
dation,  on  Highland  Ave.,  to  J.  W.  Cow|>er 
Co.,  Fidelity  Bldg.,  Buffalo.  Noted  Apr.  2(. 

★  N,  J.,  Jersey  City — R.  H.  H.  Steel  Ijtun- 
dry,  138  Oakland  Ave.,  let  contract  build¬ 
ing  (-story,  75  x  75  ft.,  reln.-con.  plant, 
to  Salmond  Bros.  Co.,  Kim  St.,  Arlington, 
$63,000. 

★  Pa,,  Franklin — Chicago  Pneumatic  Tool 
Co.,  3(3  South  Dearborn  St..  Chicago,  Ill., 
let  contract  to  Westinghouse.  Church  A 
Kerr,  37  Wall  St.,  New  York  City,  for  100 
X  175  ft.  machine  shop,  90  x  (25  ft.  erect¬ 
ing  shop.  (0  X  200  ft.  store  house.  (0  z  60 
ft.  heating  house  and  (0  x  75  ft.  black¬ 
smith  shop,  here,  all  1  story,  steel  and 
brick,  reln.-con.  flooring,  concrete  founda¬ 
tion.  Cost  plus  percentage  basis. 

★  Md.,  Baltimore— Hess  Steel  Corp.,  Bid¬ 
dle  St.  and  lx>neys  Bane,  let  contract  con¬ 
structing  1  story,  60  x  160  ft.  shipping 
building  and  1  story,  60  x  200  ft.  annealing 
plant,  concrete,  steel  and  brick,  concrete 
foundation  on  Biddle  St.  and  looneys  l..ane, 
to  Dietrich  Bros.,  Pleasant  and  Davies  St 
About  $150,000.  Noted  Jan.  16. 

Md.,  Baltimore — H.  S.  Wampole  Co..  761 
Columliia  Ave.,  received  bids  building  ( 
story,  25  X  30  ft.  concrete,  steel  and  brick 
factory,  brick  and  concrete  foundation,  on 
Barre  and  St.  Peter  Sts.,  from  B.  F.  B«>n- 
nett  Bldg.  Co.,  123  South  Howard  St.  ;  O. 
W.  Tovell,  Kutaw  and  McCulloh  Sts. ; 
Rhodes  &  Blllops,  61  Haywood  St.  About 
$35,000. 

★  HI.,  Chleagf* — Hydrox  Co.,  35(3  Normal 
Ave..  let  masonry  contracts  building  3 
story,  reln.-con.  Ice  and  Ice  ere, am  factory, 
reln.-con.  flooring,  concrete  foundation,  on 
Bake  I’ark  Ave.  and  2(lh  St.,  to  Miilland 
Kng.  &  Constr.  Co.,  332  South  Michigan  Ave.  ; 
carpentry,  to  K  Goldie  Co.,  19  South  Ba 
Salle  St.  About  $225,000.  Noted  May  1. 

★  WIs.,  Sheboygan — Norfhern  Furniture 
Co.,  Maryland  Ave.,  let  contract  building  ( 
Btorv,  66  X  150  ft.,  mill  construction  fac¬ 
tory.  brick  foundation,  on  Maryland  Ave. 
and  Water  St.,  to  F  Gelb.  1(39  South  9th 
St.  About  $65,000.  Noted  Mar.  20. 

★Minn..  Bulnth — Consolidated  Elevator 
Co.,  518  Byceum  Bldg.,  let  contract  building 
rein. -con.  grain  elevator,  reln.-con.  flooring. 
**oncrete  and  rock  foundation.  1.250.000  bu. 
capacity,  on  Fairfield  Ave.  and  water  front, 
to  Barnett  A  Record  Co..  (15  Byceum  Bldg. 
About  $250,000. 

★Minn.,  Be  Hnear — Minnesota  Valley 
Canning  Co.  let  contract  building  canning 
factory,  to  J.  B.  Nelson  A  Co..  503  Belgrade 
Ave.,  Mankato.  About  $25,000. 


★  Minn.,  MInneapells — Robertson  8ho«- 
Co..  315  1st  Ave..  S.,  let  c-ontract  building  2 
story.  83  X  130  ft.,  concrete  and  brick 
factory,  on  Hast  Hennepin  Ave.  and  17th 
St.,  to  C.  W  Buniiuist  &  Co..  715  15th  Ave., 

.N  K.,  $(1,000.  .Noted  Apr.  3. 

★  Mo.,  St.  I.ouls — Ely  A  YValker  Dry 
Goods  Co..  16th  and  Washington  Sts.,  will 
build  8  story.  100  x  125  ft.,  reln.-con.,  steel 
and  brick  factory,  concrete  foundation,  on 
Isicust  St.  I>etween  15th  and  16th  Sts. 
AlK>ut  $500,000.  Work  will  be  done  by  day 
labor. 

★  Mo..  Rt.  I.ouls — McElroy  Sloan  Shoe 
Co.,  1511  Washignton  Ave.,  let  contract 
building  5  story.  75  x  136  ft.,  reln.-con., 
steel  and  brick  factory,  reln.-con.  flooring, 
concrete  foundatiuA,  on  21st  St.  and  Wash¬ 
ington  Ave.,  to  Murch  Bros.  Constr.  Co., 
By.  Kxch.  Bldg.,  $200,000. 

★  Cal.,  Aroma — See  "Fresno." 

★Cal.,  Calexiro — K.  W.  Newkirk.  New 
York  City,  let  contract  building  1-story, 
100  X  1(0  ft.,  rein. -con.  garage  and  ma¬ 
chine  shop,  on  3rd  and  Heffertnan  Sts.,  to 
Jasper  Travers,  Calexico.  Alsiut  $25,000. 
Motor  Service  Co.,  lessee.  Noted  Apr.  17 
under  C.  U.  Rockwood. 

★  Cal.,  Camarillo — Camarillo  Canning  Co. 
let  contract  building  1  stor.v,  60  x  200  ft., 
timl>er  cannery,  reln.-con.  flooring,  con¬ 
crete  foundation,  to  C.  F.  Bocke,  Alhambra. 
About  $50,000.  Noted  Mar.  20. 

★  Cal.,  Clovis — See  "Fresno." 

★Cal.,  Culver  City — H.  Ts>hrmnn  .Studios 
let  contract  building  timber  Aim  manufac¬ 
turing  plant,  concrete  foundation,  on  10 
acre  site,  to  Milwaukee  Bldg.  Co.,  316 
Wright  A  Callender  Bldg.,  Bos  Angeles. 
About  $75.b)0. 

★  Cal.,  liel  Key — See  "Fresno." 

★  Cal.,  niiittba — See  "Fresno." 

★  Cal..  Fowler — See  "Fresno.” 

★Cal..  Fresno— California  Associated 
Raisin  Co.,  Holland  Bldg.,  let  contract  for 
new  plants  and  alterations  to  existing  ones 
to  Trewhltt-Shields  Co.,  Powell  Bldg.,  c-ost 
plus  percentage  basis.  Plans  include  build¬ 
ing  3  story.  80  x  80  ft.  to  1(0  x  320  ft. 
reln.-con.  and  brick  warehouses  at  Selma. 
Parller,  Kingsburg,  Del  Hey.  Monmouth 
and  Fowler  ;  stemming  plant  here  and  addi¬ 
tions  to  packing  plants  at  Hanford,  Aroma, 
Dinuba.  Reedley,  Sanger  and  Clovla  Noted 
Mar.  20. 

★Cal..  Hanford — See  "Fresno.” 

★  Cal.,  Kingsburg— See  "Fresno.” 

★Cal,,  Monmouth — S»‘e  "Fresno.” 

★  Cal..  Parller — See  "Fresno.” 

★  Cal.,  Reedley — See  “Fresno.” 

★  Cal.,  San  Hlego — Spreckles  Securities 
Co..  Union  Bldg.,  let  contract  building  1 
story,  75  x  150  ft.,  concrete  and  brick  gar¬ 
age  and  shop,  at  507  West  Bway..  to  B.  M. 
Brooker,  (03(  Ibis  St.  About  $25,000 

★  Cal.,  Ranger — See  “Fresno.” 

★  Cal.,  Selma — See  “Fresno." 

★Ont.,  Sydenham — Dept.  Pub.  Wks.,  Ot¬ 
tawa,  let  contract  for  power  houa<‘.  heating 
system,  etc.,  at  Sydenham  Military  Hos¬ 
pital  here,  to  W.  H.  Harvey,  Kingston. 
AI>out  $6,5.000.  .Noted  Mar.  13. 

★  B.  C..  Vlrtorla — Harlwr  A  Marine  Co. 
let  contract  l>uilding  shipbuilding  plant  to 
S.  Cameron,  Victoria.  Plans  include  plate, 
shop,  furnace  shop,  frame  bending  shop, 
saw  mill,  offices,  ways,  etc. 


Buildings 

PKOrORFH  WORK 

Mass..  Brookline  (Boston  P.  O. ) — The¬ 
atre — Drtiker  Uudnick  Co.,  Harvaril  St., 
having  plans  prepared  by  Blacktill.  Clapp 
A  Whlttemore.  archts.,  20  Beacon  St..  Bos¬ 
ton,  for  2  story.  80  x  120  ft.  brick  and 
concrete,  on  Harvard  St.  About  $250,000. 

Mass.,  Orrenfleld — Home  and  Clubhouse 
— I.  O.  O.  F..  Pocumptuck  I»dge.  plans  to 
build  home  and  clubhouse  on  Fe<leral  St. 
Cost  will  exceed  $50,000. 

Mass.,  Holyoke — Church — Second  Con¬ 
gregational  Church  Society  receives  bids 
alK>ut  June  building  80  x  120  x  175  ft. 
brick,  steel  and  rein. -con.,  rein. -con.  floor¬ 
ing,  concrete  foundation,  on  Appleton  and 
Maple  Sts.,  to  replace  one  recently  destroyed 
by  Are.  About  $500,000.  G.  P.  B.  Aider- 
man  A  Bro.,  (37  High  St.,  archts.  Noted 
Apr.  3. 

Mass.,  Bowell — Auditorium — City  plans 
to  issue  $1.000,()00  bonds  to  build  memorial 
auditorium  for  soldiers  and  sailors.  P.  D. 
Thompson,  mayor.  Noted  Jan.  16, 


Mass.,  Pittsllrld — Hall — Comrs 

shire  Co.  plan  to  build  2-8lory  ^ 
ft.  brick  and  concrete,  hall  of 
rein. -con.  flooring,  concrete  fou 
Al)out  $100,000.  J.  M.  Vance  .M 
archt.  ' 


Bt-rk- 
'  X  xo 
ri  core!.-,, 
'.‘latlon 
.1111  St, 


Mass.,  Pittsllrld — Police 

Iilan.s  to  build  iKilice  station. 
110(1 


Station — r,iy 
AImuii  Jf,!,. 


College  had  plans  prepared  liy  Crirn 
Ferguson,  archts.,  20  Beacon  St 
for  2  story  brick,  on  campus.  AtMuit  }i-,, 


.School  Bd,  having  plans  prepared  l.v  llot.i 'i 
A  Field,  archts.,  32  Westminster  St  It,  , 
deuce,  building  2-story.  80  x  150  ft  lir,,' 
proof,  rein. -con.  flooring,  concrete  foui.ii  ■ 
tlon,  here.  About  $120,000.  S.  K  I.uth.'r 
Thornton,  elk.  Noted  May  1. 

K.  I.,  Wakrflrid— Theatre — Plans  are  out 
for  figures  for  2-8tory,  52  x  75  ft.  conci.  i.- 
re  in. -con  flooring,  concrete  foundation,  for 
Misses  Miller,  c/o  H.  A.  Bewis.  arelit 
Westminster  St..  Providence.  About  jr.ii  iiou 

R.  I.,  Woonsocket — Theatre — W  K  Kon 
taine.  archt.,  285  Main  St.  receives  In, Is 
alKiut  May  15.  building  2  story.  60  x  Inti 
ft  brick,  concrete  foundation,  on  Cumber¬ 
land  St.,  for  Social  Amusement  Co  n 
Cumberland  St.  About  $60,000  .Noted 
Mar.  13. 


Conn.,  Bridgeport — Business  and  Theatre 
—  D.  Feuer,  Water  St.,  plans  to  build  llr>. 
proof  theatre  and  5  story  business  huildine 
at  260-270  State  St.  Altout  $600. ooo. 


Conn.,  Bridgeport  —  Hospital  —  Calen 
Corp.,  810  Myrtle  Ave.,  plans  to  build  ad¬ 
dition  to  hospital.  Alxiiit  $60,000. 

Conn.,  Hartford — Bath  House — f'lty  hav- 
Ing  plans  pre|>ared  by  R.  T.  Wilev.  ar<  ht 
75  Pratt  St.,  for  bath  house  on  Front  .St' 
Address  P.  A.  Mason,  supt.  pub.  bldgs,  loiii 
.Noted  Apr.  10. 


Conn..  Thoinnston — Bu.shie.ss  and  Thia- 
tre-  A.  J.  Donovan,  Main  St.,  plans  to  con¬ 
struct  theatre  and  business  buildini:  on 
Main  St.  Aliout  $50,000. 


N.  Y.,  .Astoria- 'Theatre-  Glynne  A  Ward 
Alhambra  Theatre.  Knlckerlaicker  Ave,  and 
Halsey  St..  Brooklyn,  having  plans  pre¬ 
pared  by  T.  I.aimb.  archt.,  6((  8th  Av,,.. 
New  York  City.  Iiuilding  2  story  briek  and 
steel,  brick  foundation,  on  Grand  anti 
.Steinway  Aves..  here.  Altout  $(00,000 

N.  Y.,  Brooklyn — Hospital — Beth  Moses 
Hospital.  Hart  St.  and  Stuyvi-sant  .\ve. 
soon  receives  bids  building  5  story.  !t(i  x 
100  ft.  Iirick  and  steel,  brick  foundation. 
Aliout  $350,000.  H.  J.  Murick,  957  Hway. 
archt.  Noted  Mar.  20. 


N.  Y.,  Brooklyn — Hospital — Maternity 
Hospital  Society,  1666  Pitkin  Ave.,  hating 
revised  plans  prepared  by  Cohn  Urns, 
archts.,  .361  Stone  Ave.,  building  .3  story, 
60  X  80  ft.  brick  and  steel,  brick  founda¬ 
tion,  on  Howard  and  Dumont  Aves.  ,\b<nit 
$75,000. 

N.  Y..  BrookI.vn — Theatre — I.  Birnliaum, 
303  Oakland  Ave..  having  plans  iirepareij 
by  G.  Krda,  archt..  826  Manhattan  Ave, 
building  I  story.  25  x  200  ft.  brick  snd 
steel,  brick  foundation,  on  Manhattan  and 
Norman  Aves.  .MkuU  $65.0o0 

N.  Y..  BrookI.vn — Theatre — Miller-Weins 
t'o.,  c/o  Shani|ian  A  Shampan,  archts..  5d 
Court  St.,  soon  lets  contract  building  I 
story,  75  x  I0(i  ft,  Iirick  and  steel,  concrete 
foundation,  on  Manhattan  Ave.  and  Ragle 
St.  Algiut  $80,000.  .Noted  Mar  27 

N.  V..  Hornell— Hospital— Belhe8d,a  Hos¬ 
pital.  North  Homell,  plans  to  build  UiMise- 
velt  Memorial  Ho.spltal  here.  Alsiut  $2<i0.- 
000.  Address  B.  S.  Alger,  Hornell. 

N.  Y.,  Mt.  Vernon — Church— Ml  Vernon 
Baptist  congregation  plans  to  build  l-.story 
chuifh.  Aliout  $150,000.  W.  F.  Tilton,  chn. 
bldg.  com.  H.  W.  Jones,  739  Melropollta') 
Bank  Bldg.,  Minnea|>olis,  Minn.,  anht 

N.  Y..  New  York — Kxchange — New  York 
Telephone  Co..  15  Dey  St.,  had  plans  pre¬ 
pared  by  McKenzie.  Voorhees  &  Gmelin. 
archts.,  1123  Bway.,  building  (  story,  101 
X  116  ft,  brick  and  steel,  concrete  founda¬ 
tion.  on  167th  St.  and  Grand  View  PI. 
Aliout  $391,000. 

N,  Y.,  New  York — Hotel — Beadlestnn 
Realty  Co.  c/o  Wallis  A  Goodwilbie. 
archts.,  56  West  (6th  .St.,  soon  lets  contract 
building  7  story  brick  and  steel,  on  Hast 
58th  St.  and  6th  Ave.  About  $75,000 

N.  y..  New  York — Hotel — Park  Realty 
Co..  161  West  (2nd  St.,  having  plans  pre¬ 
pared  by  (j.  E.  Blum,  archt.,  605  5th  Ave^ 
building  1(  story.  26  x  100  ft  brick  and 
steel,  brick  foundation,  on  5th  Am-  and 
78th  St,  About  $260,000. 
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Buildint-'s  (Continued) 

V  V  New  York — Institute — I^aftue  for 

Kduc..  15  West  ttth  St..  havitiK  , 
urt  iKired  by  McKimm.  Mead  ik  White, 
‘’l.hfs  Itil  ‘’ark  Ave..  buiidinn  5  story. 

*'  r’5  brick  and  sleei.  concrete 

foundation,  on  43rd  St.  and  It  way  About  ' 
tlSO.Od" 

V  V  >>w  York — oilic*' — 1>  h  Klliman 

1  i'o  15-17  ‘•'ast  49th  St.,  havinK  preltmin- 

iiliins  prepared  by  ('ross  &  (’ross.  , 
‘jrchts  titil  50'  -‘^ve..  buildina  10  story. 

,1  v'i'on  ft  brick  and  steel,  brick  founda- 
o,.n  (in  4»th  St.  between  5tli  and  Madison 
Cs.  Atout  J160.000. 

V  Y  »w  York — SynaKOKUe — J.  M. 
Fpl-wn  archt..  1133  Bway.,  receives  bids 
diout  .Mav  15,  buildliiK  3  story,  50  x  100 
ft  brick  and  steel,  brick  foundation,  on 
i:7th  St  and  Hway.,  for  Temple  (Sate  of 
Mope.  130  Wadsworth  Ave.  About  J50.000. 
.Noted  Ai)r.  10. 

N  V.  New  York — Tlieatre — It  S.  Moss. 
'•"(’7tb'  .Ave,  had  plans  pnitared  by  l>e 
liiisa  X-  I’ereira,  archts..  110  West  40lh  St., 
building  :;-stor.v.  126  x  150  ft.  I)rlck  and 
«tp,.l  tirick  foundation,  on  ITo8pc‘<-t  Ave. 
and  Ifilst  St.  Alsjut  5600,000. 

N  V.,  I’elliain — IliRh  School — ltd.  Kduc. 
hivintr  preliminary  sketches  i»repar»sl  by 
Tooker  X  Marsh,  archts,,  101  I’ark  Ave., 
New  York  City,  bulldliiK  2  story.  166  x  171 
ft  brick  and  steel,  brick  foundation.  Altout 
1115.000  T,  J.  James,  pres. 

\.  V..  Wende  (MillKrove  1’.  O.) — Pen¬ 
itentiary — Krie  Co,  (Ituffalo)  liavInK  pre¬ 
liminary  plans  prepared  by  C.  K.  Speich 
and  .1  Walker,  archts..  576  IClIicott  So., 
Buffalo.  buUdlnK  2i  story,  224  x  550  ft. 
fireproof  penitentiary  rein.-con.  flooriiiK, 
concrete  foundation,  on  Alden  Co.  Farm 
site  IMans  include  almshouse,  dormitories, 
chapel  and  administration  building.  About 
JSfiO.OOO 

N.  4..  Itiivoiiiie — Club  -  Knights  of  Colum¬ 
bus,  6fi!t  Ave.  C.  plan  to  build  3  story  brick 
clubhouse.  About  $200,000. 

N.  J.,  Hayonne — School — Bd.  EdUC.  plans 
to  build  .school  to  replace  P.  S.  No.  4.  About 
j:'5o,ooo 

N.  J.,  Fast  Oranse — School — Bd.  EdUC. 
is  receiving  competltivi-  sketches  for  build¬ 
ing  school.  About  $150,000. 

N.  4..  Jersey  City — S<dlools — City  receives 
bids  in  June  building  schools  Nos.  6.  23  and 
37  in  Greenville  Sect.  About  $2,500,000. 

N.  4..  Jersey  City — Synagogue — Sons  of 
Israel  congregation  plans  to  build  syna¬ 
gogue  on  drove  St.  About  $70,000. 

\.  J.,  I.ong  Branch— IJbrary — Boring  & 
Tilton,  archts.,  62  Vanderbilt  Ave  ,  New 
S'ork  City,  receives  bids  about  May  It, 
building  1 -story,  52  x  65  ft.,  brick  and 
Bteel,  lirick  foundation,  for  Long  Branch 
Library.  About  $70,000. 

I’B.,  KrIe — Offict! — Erie  Malleable  Iron 
Co..  12th  and  Cherry  Sts.,  having  plans 
prepare<l  by  Simons.  Brittain  &  English, 
archts.,  Oliver  Bldg.,  Pittsburgh,  building  4- 
story,  40  x  63  ft.  fireproof,  rein.-con.  floor¬ 
ing,  concrete  foundation.  About  $60,000. 
Address  architect. 

Pel.,  Wilmington — Library — Wilmington 
Free  institute  soon  receives  bids  building 

2  story,  90  x  200  ft.,  steel  and  brick,  brick 
foundation.  About  $400,000.  Boring  & 
Tilton,  52  Vanderbilt  Ave.,  New  York  City, 
archts.  Noted  Nov.  28. 

l».  r.,  Wush. — Bank — Holmes  &  Winslow, 
archts.,  110  West  40th  St.,  New  York  City, 
aoon  let  contract  building  1  story.  25  x  139 
ft.  brick  and  steel,  brick  foundation,  on 
15th  and  I  Sts.,  for  Liberty  Savings  Bank. 
1410  New  York  Ave.,  N.  W.  About  $100,- 

ono 

FIs..  Daytona — Hall — City  Comrs.  soon 
receive  bids  for  brick  and  stone  hall.  About 
$50,000.  s.  H.  Cove  and  J.  Espedahl,  Day¬ 
tona,  archts. 

(>.,  Akron — Restaurant,  etc. — E.  M. 
la-atherman.  State  Bank  Bldg.,  soon  re¬ 
ceives  bids  building  3  story,  30  x  165  ft., 
Meel  and  brick,  concrete  foundation,  on 
South  Main  St.  Alrout  $60,000  Henry  & 
Murphy,  2nd  Natl.  Bank,  archts. 

O. ,  Cleveland — Theatre  and  Commercial 
— Shaw-Hayden  Amusement  Co.  soon  re¬ 
ceives  bids  building  3  story,  concrete,  steel 
and  brick,  on  Shaw  and  Hayden  Aves. 
AI)oiit  $100,000.  W.  Norris,  pres.  W.  8. 
Ferguson  Co.,  1900  Euclid  Bldg.,  archts. 

O.,  CalumbuB — Business— H.  J.  Schwarts. 
North  4th  St.,  plans  to  build  2  story.  90  * 
*6  ft.,  rein.-con.  and  brick,  on  East  Broad 
St.  About  $100,000.  Richards,  McCarty 
a  Bulford,  Hartman  Bldg.,  archts. 


O.,  Dayton — Salesroom — K.  B.  Ilentbman 
Co..  220  VS'est  3rd  St.,  plans  to  build  2  story,  i 
rein.-con.  ami  brick,  rein.-con.  flooring.  I 
concrete  foundation,  on  West  2nd  St.  About  ! 
$100,000  I 

«»..  Kent  —  Hotel — Kent  Hotel  Co.  plans  ' 
to  build  hotel.  Altout  3150,000.  B.  M. 
MuHon,  pres.  ‘ 

.Allrh.,  Dririill — Church — North  Wood¬ 
ward  Methodist  Episcopal  congregation, 
c/o  W’  E.  N.  Hunler.  archt.,  1306  Cham¬ 
ber  t^oinmen.-e,  having  plans  prepared 
Itullding  2-story,  1X0  x  260  ft.  brick,  steel  . 
anil  stone,  concrete  foundation,  on  Wood-  ! 
ward  Ave.  About  $500,000. 

.Mlrli.,  Poniliir — School — City  election 
Miiy  12.  Ill  vote  on  $1,000,000  bonds  to  ; 
build  two  16  room  and  one  24  room  sebools, 
iiiso  2  additions  to  present  high  school. 

III.,  Fast  Ht.  I.uuIn — Bank — Illinois  State 
Bank.  Missouri  Ave,.  plans  to  build  25  x 
120  ft.  addition.  Cost  to  exceed  $50,000. 

WIs.,  Keniislia — Scltool — White,  White  &  ' 

White,  iirchts..  Pub.  Serv.  Itidg.,  soon  re¬ 
ceives  bids  building  2-slory.  56  x  68  ft. 
fireproof,  rein.-con.  flooring,  concrete  foun¬ 
dation.  on  Division  St.,  for  St.  Caslmlr’s 
congregation.  About  $80, 000. 

la.,  Ames — Liltrary  tind  Armory — State 
College  soon  rinteives  bids  building  4  story 
library  on  campus,  cost,  $300,000 ;  3  story 
armory.  $200,ooii.  Proudfoot.  Bird  &  Haw- 
son,  810  Ilubbell  Bldg.,  Des  Moines,  archts. 

la.,  JefTersun — School — Bd.  Kduc.  re¬ 
jected  bids  received  Apr.  9,  building  school. 
Noted  Mar  27. 

Minn.,  Halil — High  School — Bd.  Kduc.  St. 
I-oiiis  Co.  Dist  No.  35.  having  plans  pre¬ 
pared  liy  A.  W.  Kerr,  archt.,  6  Amer.  Exch. 
Bldg.,  V'lrglnia,  building  S-story  rein.- 
con.  and  l)rick.  rein.-con.  flooring,  concrete 
foundation  on  Chestnut  St.  About  $250,000. 

Minn.,  Fergus  Falls — Dormitory — State 
Bd.  Control,  St.  Paul,  having  plans  pre¬ 
pared  by  H  John.son,  archt.,  715  Cap¬ 
ital  Bank  Bldg.,  St.  Paul,  building  rein.-con. 
and  brick,  here.  About  $50,000. 

Minn.,  Hastings — Dormitory — State  Bd. 
Control,  St.  Paul,  soon  receives  bids  build¬ 
ing  60  X  120  ft.,  rein.-con.  and  brick.  About 
$60,000.  C.  H.  Johnston,  715  ('apital  Bank 
Bldg.,  St.  Paul,  archt. 

Minn.,  MInneiipolia — Club — Minneapolis 
Steel  &  Mchy  Co..  Minnehaha  Ave.  and  29th 
St.,  plans  to  build  2-story  70  x  100  ft, 

brick,  on  27th  Ave.,  S.  About  $70,000. 

Minn,,  Minneapolis — School — Bd.  Educ. 
soon  receives  bids  building  61  x  92  ft.  rein.- 
con.  and  brick  addition  to  George  BancroR 
School  on  14th  Ave.,  S  ,  and  38th  .St  About 
$86,000.  Bureau  Bldgs.,  Div.,  Design  &  In¬ 
spection  of  Business  Supt’s  Depts.,  Bd. 
Educ.,  archts. 

Minn.,  Minneapolis — School — Bd.  Educ. 
soon  receives  bids  building  63  x  116  ft. 

rein.-<»n.  and  brick  addition  to  Francis  E. 

Willard  School  on  Queen  and  16th  Ave., 
N.  About  $90,000.  Bureau  Bldgs.,  Div 
Design  &  InHp<‘ctlon  of  Business  Supt'a. 
Dept.,  Bd.  Kduc.,  archts. 

Minn.,  St.  Hilaire— Schobl—Bd.  Educ. 
plans  to  build  2-story.  57  x  90  ft.  About 
$50,000.  Dund  &  Dunham,  512  Essex  Bldg., 
Minneapolis,  archts. 

Yfinn.,  St.  Peter — Dormitory — State  Bd. 
Control.  St.  Paul,  soon  receives  bids  build¬ 
ing  2  story.  46  x  140  ft.,  rein.-con.  and 

brick,  here.  About  $50,000.  C.  H.  Johnson. 
715  Capital  Bunk  Bldg.,  St.  Paul,  archt. 

.Minn.,  Wanamingo — School — City  having 
plans  prepared  by  Magney  &  Tusler, 
archts..  Builders'  Exch.,  Minneapolis,  build¬ 
ing  2  story,  58  X  93  ft.,  brick.  About  $50,- 
000.  A.  O.  Berg,  elk. 

8.  D..  Rapid  rity — Church — J.  R.  Sharp, 
secy.  Methodist  Episcopal  Church,  receives 
bids  about  May  12,  building  1  story,  50  x 
100  ft.  brick  and  rein.-con.  About  $55,000. 
Edwins  A  Edwins,  911  North  West  Band 
Bldg.,  archts. 

N.  D.,  Diekinnon — Armory — City  election 
May  13,  to  vote  on  $50,000  bonds  to  build 
armory. 

N.  D.,  Dnnseltli — Refrectory — State  Leg¬ 
islature,  Bismarck,  appropriated  tlOO.OOO 
bonds  to  build  refrectory  at  Tubercular 
Sanitarium  here.  W.  F.  Kurke,  Fargo, 
archt 

N.  D.,  Grafton — Dormitory — State  Legls- 
I  lature,  Bismarck,  appropriated  $100,000 
'  bonds  to  build  dormitory  at  School  of  Feeble 
Minded,  here.  W.  F.  Kurke,  Fargo,  archt 


N.  D.,  Janimluwn — Hospital — State  la'g- 
islature,  Bismarck,  appropriated  $150,000 
Isinds  to  build  150  x  150  ft.  addition  to 
State  Hospital  for  Insane,  here  W  M 
Hotchkiss,  supt.  W.  F  Kurke.  Fargo, 
archt, 

N.  D..  t  alley  C'lly — Temple — Masonic  So¬ 
ciety  having  plans  prepared  for  temple 
Atsiut  $75,000 

N.  D..  WIIIIhIiiii  —  Theatre  —  Orpheum 
Theater  Co.  plans  to  build  37  x  140  ft 
About  $60.00o. 

.Mont.,  I.rwlstown — Baker.v — J.  A.  Rob¬ 
bins  Ilians  to  build  1  story  on  Bway.  and 
Dawes  Sts.  About  $30,0o0. 

Mo..  Dxark — ('ourt  House — Chrlstain  Co. 
soon  lets  contract  building  3  stori .  91  x  91 
ft.,  concrete  and  lirlck  Aliout  $lOo,000.  H. 
H.  Hohenschild.  Oddfellows  Bldg,  St. 
laiui.s,  arclit. 

3Io.,  St.  l.ouU — Hotel — E  .\  Ganss.  9 
North  7th  .St  ,  plans  to  build  6  story.  100  x 
125  ft.,  on  Deltallviere  and  Waterman  Sts 
Cost  to  exceed  $50,000. 

Mo.,  Ht.  lainia — .Mercantlb' — O  Wuest, 
archt  .  wainwright  Bldg  ,  soon  lets  contract 
building  2  story.  28  x  128  ft.,  rein  -con.. 
Steel  and  brick,  concrete  foundation,  at  208 
North  7th  St.,  for  J.  E.  Knime  &  Bros 
Realty  Co..  De  Menil  Bldg  Atiout  $50,000 

Mo..  St.  I.oulo — Oftloe — Essex  Investment 
Co.,  Century  Bldg.,  plans  to  build  80  x  100 
ft.,  on  12th  and  I»cust  Sts.  About  $500,- 
000. 

Tex.,  Son  Antonio  —  Church  —  Trinity 
Methodist  congregation,  1142  West  Mag¬ 
nolia  St.,  plans  to  build  church  on  Hul- 
satche  and  Grant  Sts.  About  $50,000.  H. 
C  Leonard,  pastor. 

Tex.,  Han  Antonio — -Temple — Labor  Or¬ 
ganizations.  114$  South  Alamo  St.,  plans 
to  build  labor  temple.  Cost  between  $50.- 
000  and  $100,000.  Bond.>i  will  he  sold  for 
project. 

Arls.,  Mesa — High  School — High  School 
Trustees  plan  election  May  10,  (o  vote  on 
$100,000  lionds  to  build  additions  to  high 
school.  H.  E.  Matthews,  principal. 

r»l.,  .\nahelm — Schools — School  Trustees 
having  plans  prepared  by  T.  C.  Klstner, 
archt.,  Amer.  Natl.  Bank  Bldg.,  San  Diego, 
building  2  schools.  1  on  Central  School 
site  other  on  site  to  be  purchased  on  east 
side  of  town,  Bonds  will  be  voted  for  proj¬ 
ect. 

Cal..  Covina — .Schools — School  Trustees 
having  plans  prepared  by  J.  C.  Austin, 
archt.,  1120  Itaker-Detwller  Bldg.,  Ix)8 
Angeles,  for  2  schools.  1  to  consist  of  4 
classrooms  and  auditorium,  other  18  class¬ 
rooms  and  manual  training  building. 
Bends  for  $160,000  voted  for  project. 

Cal.,  FI  Centro — Courtliouse — Bd.  Su- 
pervs.  Imperial  Co.  plan  to  build  court¬ 
house.  About  $250,000.  , 

Cal.,  Imperial — Schools — City  election 
May  9  to  vote  on  $90,000  bonds  to  build 
school.  D.  C.  Gale,  school  trustee. 

Cal.,  Norwalk — Hospital — State  Bd.  Con¬ 
trol,  Sacramento.  ap|)ropriated  $150,000 
l>ond8  to  construct  new  building  at  h08|>ltal 
here.  W.  F.  McClure,  state  engr. 

Cal.,  Santa  Monira — Schools — Bd.  Educ 
plans  election  soon  to  vote  on  $30,000  bonds 
to  build  concrete  amphl-theater  on  high 
school  grounds  and  $75,000  for  brick  ad¬ 
dition  to  Washington  and  John  Adams 
Schools.  Allison  A  Allison,  1405  Hibernian 
Bldg.,  Los  Angeles,  archts. 

Cal.,  Tulare — Auditorium  and  City  Hall 
—City  voted  $60,000  bonds  to  build  auditor¬ 
ium  and  city  hail.  F  W  Kltlrldge,  elk. 
Noted  Mar.  6. 

Cal.,  Tulare — Schools — City  voted  $90,000 
bonds  to  build  2  schools.  F.  W.  Eldridge, 
elk.  Noted  Mar.  6. 


W.  Eldridge, 


Cal,.  Y’entura — School — State  Bd.  Control. 
Sacramento,  appropriated  $90,000  bonds  to 
construct  building  at  girls'  reform  school 
here.  W.  F.  McClure,  state  engr. 

Cal.,  Whittier — School — State  Bd  Con¬ 
trol,  Sacramento,  appropriated  $64,000 
bonds  to  construct  building  at  boy's  re¬ 
form  school  here.  W.  F.  McClure,  state 
engr. 

Que.,  Montreal — College — Jesuit  Fathers 
of  I.4>yola  Sherbrooke  8L  W.,  plans  to  build 
college.  W.  J.  Kingston,  pastor.  About 
$300,000. 

Que.,  Montreal — Hippodrome— R.  Wol- 
ston  Sinfidlcate,  603  McGill  Bltte.,  had  plans 
preparM  for  hippodrome,  on  La  Salle  and 
I,etourneaut  Sts.,  Maisonneuve.  About 
'  $600,000. 


the 
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Buildings  (Continued) 

<)up.,  Quebec — Hotel — A.  J.  Peeland. 
Peeland  Hotel,  preparing  plans  tor  7  story, 
steel  and  brlclc.  concrete  foundation,  on 
John  St.  About  (lOO.UUO. 

Ont.,  Hamilton  —  Arena  —  Hamilton 
Hockey  Club,  plans  to  build  1  story,  brick 
hockey  and  skatinR  arena  with  artificial 
ice  plant.  About  9200,000. 

Ont..  Kinsaton — Memorial  Hall — (Jueens 
University  plans  to  build  concrete  memorial 
hall,  concrete  foundation.  About  9100.000. 

Ont.,  Ottawa  —  Restaurant  —  Bowles’ 
Lunch.  Ltd  .  149  Yonge  St..  Toronto,  plans 
to  build  restaurant,  blllard  and  pool  rooms, 
on  RIdeau  St.,  here.  About  9190,000. 

Ont.,  KIdgeway  —  School  —  School  Bd. 
plans  to  hulld  brick  and  rein. -con.  school. 
About  960,000.  J.  W.  Marshall,  inspector. 

Ont.,  St.  Catharines — School —A.  E. 
Nicholson,  archt..  46  (Jueen  St.,  receives 
bids  al>out  May  18  building  2  story,  brick, 
for  School  Bd.  About  965,000. 

Ont.,  Sudbury — School — Separate  School 
Bd..  having  plans  prepared  by  P.  J.  O’ 
Gorman,  archt.,  Sudbury,  building  2  story, 
brick,  on  Notre  Dame  Ave.  About  965,000. 

Alta.,  Itrumheller  —  Bank  —  Merchants 
Bank,  .St.  James  St.,  Montreal  (Jue.,  plans 
to  build  50  X  60  ft.,  steel  and  brick,  con¬ 
crete  foundation,  on  Main  St.,  here.  About 
962.000. 

BIBS  DESIRED 

Mass.,  Springfield — School — Until  May 
22,  by  city,  building  3  story,  brick,  steel 
and  concrete  addition  to  Forrest  Park 
School  Al>out  9180.000.  B  H.  Seabury, 
21  Besse  PI.,  archt.  Noted  Feb.  20. 

Conn..  Waterbury — Church — Until  May 

15.  by  J.  A.  Jackson,  archt.,  1123  Bway.. 
New  York  City,  building  70  x  200  ft.  lime¬ 
stone,  terra  cotta  and  granite,  brick  foun¬ 
dation.  on  East  Main  St.,  for  Immaculate 
Conception  congregation.  97  East  Main  St, 
About  9100,000.  Noted  Mar.  6. 

Pa.,  Chambersburg — Library — Until  May 

12,  by  Boring  &  Tilton,  archts..  52  Vander¬ 
bilt  Ave.,  New  York  City,  building  1  story. 
35  X  75  ft.,  brick  and  steel,  for  Croyle  Free 
Library.  About  965,000. 

Ala.,  Birmingham — High  School — Until 
May  17,  by  Bd.  Educ.,  Jefferson  Co.,  build¬ 
ing  1  story,  brick  and  atone,  for  Shades- 
Cahaba  High  School.  Altout  950,000.  D. 
O.  Whllldln,  Title  Bldg.,  archt 

O.,  Franklin — .School — Until  May  16.  by 
Bd.  Educ  building  2  story,  fireproof,  reln.- 
con.  flooring,  concrete  foundation.  About 
9150,000.  E.  J.  Mountstephen,  802  Union 
Bank  Bldg.,  Dayton,  archt.  Noted  Mar.  6. 

Minn.,  .\iioka  —  Administration  —  Until 
June  15.  by  State  Bd.  Control.  St.  Paul, 
constructing  2  story.  45  x  140  ft.,  rein. -con. 
and  brick  administration  building  at  state 
asvlum  here.  About  980,000  C.  H.  John¬ 
son.  715  Capital  Bank  Bldg.,  St.  Paul, 
archt. 

Minn.,  Farlbanlt — Dormitory — Until  May 

13.  bv  State  B<1.  Control.  St.  Paul,  building 
2  stoVv.  45  X  132  ft.  rein. -con.  and  brick 
here.  About  976.000  C.  H.  Johnson.  715 
Capital  Bank  Bldg.,  St  Paul,  archt.  Noted 
Apr.  24. 

Minn.,  Fergus  Falls  —  Hospital  —  Until 
Mav  10.  by  State  Bd.  Control.  St,  Paul, 
building  2  story.  45  x  120  ft.  reln.-con. 
and  brick  About  950.000.  C  H.  Johnson. 
715  Capital  Bank  Bldg..  St.  Paul,  archt 

Minn..  Minneapolis — Office — See  "Indus¬ 
trial  Works.’’ 

Minn.,  Rochester — Hospital — Until  June 
1,  bv  State  Bd.  Control,  St  Paul,  building 
2  story,  45  x  140  ft.,  rein. -con  and  brick 
here  About  9.50.000.  C.  H.  Johnson,  716 
Capital  Bank  Bldg.,  St.  Paul,  archt 

Minn..  Konnd  I.ake— School — Until  May 

16.  by  B.  C.  Benkman.  elk.  bd.  educ.,  build¬ 
ing  brick  and  tile,  concrete  foundation. 
About  954.000.  O.  Pass  &  Son.  Mankato, 
archts.  Noted  Mar.  6, 

Minn.,  St.  Cloud — Until  June  1.  by 
Granite  City  Investment  Co.  building  5 
storv,  120  X  120  ft.,  reln.-con..  brick  and 
steei.  reln.-con.  flooring,  concrete  founda¬ 
tion.  on  Main  St.  About  9300.000.  Hol- 
stead  4c  Sullivan,  Palladie  Bldg.,  Duluth, 
archts. 

Cat,  i.os  .tngeles — Until  May  21,  by  Bd. 
Educ..  730  Security  Bldg.,  building  brick 
school  on  Nevin  Ave.,  to  include  3  buildings, 
reln.-con.  flooring  and  concrete  foundation. 
About  9115.000.  J.  C.  Austin.  11?6  Baker- 
Detwiler  Bldg.,  archt.  Noted  Feb.  27. 


Que.,  .Montreal — Office — Until  May  15, 
by  (Jreat  West  Life  Assurance  Co..  160  St. 
James  St.,  building  5  story,  reln.-con.  and 
brick,  concrete  foundation,  on  MacOill  St. 
About  9350,000.  D.  J.  Spence,  246  Beaver 
Hall  Hill,  archt 

Que.,  Montreal — Synagogue — Until  June 
1.  by  B.  Goldberg.  83  Craig  St.  W..  build¬ 
ing  91  X  97  ft  synagogue  for  Beth  Nal 
Jacob  congregation,  on  Esplanade  St.  Altouf 
9260.000,  C.  Duforth.  195  St.  Catherine 
St.,  B.,  archt.  Noted  Aug.  8 

Que.,  Montreal — Theatre — Until  June  1, 
by  Gaiety  Theatre  Co..  St.  Urbain  St., 
building  concrete  and  steel,  on  St.  Cath¬ 
erine  St.  E.  About  960,000. 

Ont.,  Guelph — Dormitory — lentil  May  17, 
by  H.  F.  McNaughton,  secy,  dept  pub.  wks., 
Toronto,  building  3  story  boys’  dormitory, 
brick,  for  Ontario  Agricultural  College, 
College  Heights.  AI)out  9150,000.  F.  R. 
Heakes.  c/o  Dept.  Pub.  Wks..  Parliament 
Bldg.,  ’Toronto,  archt.  Noted  Apr.  10. 

Ont.,  Toronto— High  School — Until  May 
30.  by  C.  J.  Reade,  archt.,  137-138  Con¬ 
federation  Life  Bldg.,  building  2  story, 
brick  addition  to  school  on  Jarvis  St.,  for 
Separate  School  Bd.,  67  Bond  St.  About 
980.000. 

II.  C..  Trail — Bank — ITntll  May  12,  by 
Bank  of  Montreal.  St.  James  St.,  Montreal, 
building  2  story,  40  x  60  ft.  on  Main  St., 
here.  About  9dO.OOO, 

PRICES  AND  CONTRACTS  AWARDED 
(ttindicates  award  of  contract) 

'A'Cann..  Bridgeport — Business  and  Loft 
— P.  W’.  Wren.  634  Water  St.,  let  contract 
building  4  story,  brick  and  steel,  on  Water 
St.,  to  W.  Martin  &  Son,  164  State  St. 
About  950,000.  Noted  Nov.  14. 

ttConn.,  New  Haven — Business — Beecher 
&  Bennett,  Inc..  280  Elm  St.,  let  contract 
building  2  story,  70  x  100  ft.  brick  and 
timber,  reln.-con.  flooring,  concrete  founda¬ 
tion,  on  Bway  and  Howe  St.,  to  Larkin- 
Carey  Co..  166  Brewery  St.  About  960,- 
000.  Noted  May  1. 

#Conn.,  West  Hartford  (Hartford  P.  O.) 
-—Hotel — Sleeper  &  Paris!,  c/o  MarchettI 
&  D’Avino,  archts.,  756  Main  St..  Hartford, 
will  build  4  story.  78  x  136  ft.  brick,  con¬ 
crete  and  steel,  concrete  foundation,  on 
Farmington  Ave.  here.  About  9130,000. 
Work  will  be  done  by  day  labor. 

★  N,  Y.,  New  York — Bank — Dry  Dock 
Savings  Bank,  341  Bowery,  let  contract 
building  1  story,  30  x  75  ft.  brick  and  steel 
extension  to  bank,  brick  foundation,  to 
Hoggson  Bros..  485  6th  Ave.  About  970,- 
000.  Cost  plus  percentage  basis. 

★N.  Y.,  New  York— Bank— Natl.  City 
Bank.  66  Wall  St.,  will  alter  exterior  and 
interior  of  bank,  brick  and  steel.  About 
956,000.  Work  will  be  done  by  day  labor. 

★N.  Y.,  New  York — Office — Atlantic  & 

Pacific  Steamship  Co.,  7  Hanover  Sq.,  let 
contract  building  4  story.  100  x  125  ft. 
brick  and  steel,  brick  foundation,  at  8-10-17 
Hanover  Sq.,  to  Whitney  Co.,  101  Park 
Ave. 


★N.  Y.,  New  York — Office,  etc. — Natl. 
Assn.  Bldg.  Corp.,  25  West  44th  St.,  let 
contract  building  20  story,  142  x  200  ft., 
brick  and  steel  office  building,  brick 
foundation,  at  27  West  43rd  St.  through 
to  26-28  West  44th  St.,  to  F.  T.  Ley,  19 
West  44th  St.  About  9800,000.  Cost  plus 
percentage  basis.  Noted  Apr.  24. 

N.  Y.,  Rome — School — Bd.  Educ.  re¬ 
ceived  bids  Apr.  22.  building  2  story,  100  x 
126,  ft.  brick,  on  Linden  St.,  from  E.  H. 
Owens,  114  Front  St..  9145.593;  T.  H.  Mc- 
Hale  ft  Son,  9168,932;  A.  E.  Brase  Constr. 
Co..  9177,528.  Noted  Mar.  27. 

★N.  J.  Jersey  City — Hospital — City  let 
contracts  building  addition,  improving  and 
installing  new  equipment  in  city  hospital  as 
follows;  W.  H.  ft  T.  W.  Cane.  Baldwin 
Ave.,  masonry.  carp«>ntry  and  Iron  work, 
9963,145;  W.  W.  Fairler.  Montgomery  St., 
plumbing  work.  9136,603;  J.  H.  Cooney, 
210  North  4th  St.,  heating  and  ventilating, 
9199.287 ;  Hoffman  ft  Elias,  549  Columbus 
Ave.,  New  York  City.  $82,400.  Noted 
May  1. 

ftPa.,  PIttrburgh— Office — H.  Q.  Morgan, 
W’abash,  Bl<lg.,  will  build  6  story,  25  x  100 
ft.,  brick  and  steel  office  building,  concrete 
foundation,  on  Forbes  St.  About  950,000. 
Work  will  be  done  by  day  labor. 

ftMd„  .\nnapolis  —  Bank  —  Annapolis 
Banking  ft  Trust  Co.,  let  contract  remodel¬ 
ing  2  story,  45  x  110  ft.,  reln.-con.,  steel 
and  brick,  on  Church,  Circle  and  Main  Sts., 
to  J.  J.  Stehle,  170  West  SL,  Annapolis. 
Cost  plus  percentage  basis. 


ftMd.,  Baltimore — School — III, 
rament  congregation,  York  Rd.  ai.,i  Sarmt- 
dale  Ave..  let  general  contract  . Mvii  in,’ 
stone  work,  for  2  story,  60  x  100  ft 
con.  and  brick,  concrete  foundation  o’n  v  Iri] 
Rd.  and  Springdale  Ave.,  to  J.  j’  .Movi-.n 
538  North  Calvert  St.  ;  stone  work  to  k  v 
McCulloh  ft  Co..  120  East  L.  xi  u'ton  ;a 
About  975.000.  Noted  Apr.  17. 
ftMd..  Baltimore — Store — H.  S  Block 

1014  Morton  St.,  let  contract  buildiiiL'  i 
story,  45  x  100  ft.,  brick  and  ston.  brick 
and  concrete  foundation,  on  Cathedral  and 
Eager  Sts.,  to  ('onsolidated  Eng.  Co  >11 
Calvert  Bldg.  About  950,000. 


Md.,  Texas — Almhouse — Comrp  B.aiii 

more  (7o..  Towson,  received  low.st  .1  inaj 
building  2|  story,  44  x  90  ft  stone  and 
brick,  reln.-con.  flooring,  from  B  K  Bin. 
nett  Bldg.  Co.,  123  South  Howard  st 
Hicks,  Tase  ft  Norris.  IO6  West  .Madisori 
St.,  Consolidated  Eng.  Co.,  243  Calvert 
Bldg.,  contractors,  all  of  Baltimore.  Aliom 
986,000.  Noted  Feb.  27. 


ftO.,  Akron — Theatre  and  nuaiBeas--T 
Krumelch,  1168  East  Market  St.,  let  con¬ 
tract  building  3  story,  50  x  53  x  94  ft 
steel  and  brick,  reln.-con.  floo'-ing.  concrete 
foundation,  at  1169  East  Market  St  to 
Clemmer-Johnson  Co.,  19  I.  t).  O.  F  Bide 
About  9150,000.  ^ 


fto..  West  Unity — School — Bd.  Educ  let 
contract  building  2  story,  llo  x  U5  ft 
reln.-con.  and  brick,  reln.-con.  flooring  con¬ 
crete  foundation,  to  Winters  ft  Wiikson 
Dublin.  About  9107.000.  Noted  Peh.  27 
ftMirh..  Detroit — Theatre,  etc. — Wood¬ 

ward  Theatres  Co.,  306  Breltnieyer  Bldg 
let  contract  building  2-8tory.  70  x  160  ft 
reln.-con.,  brick  and  steel,  reln.-con.  floor¬ 
ing.  concrete  foundation,  at  158-164  Gratiot 
Ave.,  to  F.  Farrington  Co.,  202  Scherer 
Bldg.  About  975.000.  Noted  Mar.  20. 


■ftlll.,  Anstin  (Chicago  P.  O.) — Church— 
Kloeckner  Memorial  Evangelical  congrega¬ 
tion.  c/o  W.  C.  Jones,  archt.,  30  North  La 
Salle  St..  Chicago,  let  contract  building 
1-story,  66  x  106  ft.  brick  and  timber,  con¬ 
crete  foundation,  at  120  North  Central 
Ave.,  here,  to  W.  Ooetsinger,  3822  Tgiwe 
Ave.,  Chicago.  About  975,000.  Noted 
Apr.  10. 


ftWIs.,  Port  Washington — Bank — Port 
Washington  State  Bank  will  remodel  2 
buildings  into  hank,  brick  and  Bedford 
stone.  About  960,000.  Work  will  be  done 
by  day  labor.  Noted  Apr.  24. 


ft  Wls.,  Sheboygan  —  Church  —  Catholic 
congregation,  c/o  N.  I.g)renz,  Sheboygan, 
let  contract  building  1 -story.  90  x  180  ft 
on  Main  St.,  to  Raybeck  ft  Puts.  Sheboygan 

ftMinn.,  .\uBtln — Theatre — Cozy  Theatre 
Co.  will  build  60  X  135  ft.,  concrete  and 
brick.  About  956,000.  Work  will  be  done 
by  day  labor.  Noted  Apr.  10. 


ftMo.,  8L  Loots — Hotel — ITnlversity  In¬ 
vestment  Co..  I.gi  Salle  Bldg.,  will  build 
5-story,  110  x  130  ft.  concrete,  steel  and 
brick,  concrete  foundation,  at  4471  Olive 
St.  About  9160,000.  Work  will  be  done 
by  day  labor. 


ftMo..  St.  Lonis — I-iOft — Kennett  K.state, 
4th  and  Locust  Sts.,  let  contract  converting 
10  stor.v,  100  X  160  ft.,  concrete,  steel  and 
brick  office  building  at  601-11  Locust  St. 
into  loft  building,  to  Hall  ft  Mackay. 
Chemical  Bldg.  About  950,000. 

ftTex.,  Alpine — .^fchool — State  Normal 
School  Bd.  let  contract  building  2-story. 
60  X  265  ft.,  reln.-con.  and  brick,  rein. -eon. 
flooring,  concrete  foundation,  to  J  Wat- 
tinger,  214  Archway  St.,  Austin,  9130.000 

Cal.,  I.,os  Angeles  —  Gymnasium  —  Bd 
Educ.,  Security  Bldg.,  received  bids  build¬ 
ing  2-8tory,  103  x  113  ft.,  briek.  concrete 
foundation,  at  Polytechnic  High  School, 
from  J.  B.  Harris,  218  South  Gramerey  I’l . 
961.000:  J.  V.  McNeil.  H.  W.  Heilman 
B'dg..  964.400;  K.  R.  Bradley.  1824  East 
16th  St.,  964.910.  Noted  Feb.  27. 

ftQue..  Montreal — School — School  Comn 
St.  Bernadin  de  Montreal,  let  contract 
building  3  story,  60  x  125  ft.  stone  and 
brick,  to  Plllon  ft  Freres,  2419  St.  Deni.« 
St.  About  978.500. 

ft4)nt.,  Kingston — Educational  Block — 
Dept.  Pub.  Wks..  Ottawa,  let  eontrjet 
building  educational  block  at  Royal  Mili¬ 
tary  College,  here,  to  PIgott  and  Healy 
Constr.  Co,.  36  James  St.  S.,  Hamilton. 
About  9323,000.  Noted  Mar.  6. 

ftOnt.,  Ottawa— Store — H.  J.  Daly  C'o. 
Ltd.,  Connaught  PI.,  let  contract  building 
4  story.  66  x  198  ft.,  reln.-con.  .and  brick, 
to  O.  Graves,  Booth  Bldg,  About  9350.000 
Noted  Apr.  17.  * 

ftB.  C„  Victoria— Office— See  "Indus  ri.il 
Works.  ’’ 
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Federal  Government  Work 

PR0P08E1)  WORK 

Chathwn— Roads— Bureau  Yards 
Navy  Dept.,  Wash.,  D.  C..  plans 
fo  b^ld  here;  Spec.  8884.  About  $16,000. 

..  Y  York — Fence — Bureau  Yards 

i.  nocki  Navy  Dept,  Wash.,  D,  C„  plans 

buTlii  a<  Marginal  Parkway  ;  Spec.  3888. 
°bout  $15,000. 

..  1  Cape  May — Roads  and  Walks — 

Buperv.  archt..  treas.  dept..  Wash.. 

M  r  Dlans  to  build  at  Section  Base,  here; 
ljp^;’3881.  About  $40,000. 

■>.  Phlla. — Repairing  Roof — Bureau 
Yards  &  Docks,  Navy  ]>ept .  WMh.  1).  C., 
^lans  to  repair  roof  of  bldg.  No.  7  here; 

3885.  About  $4500. 

II  r  Wash. — Fuel  Oil — Emergency  Fleet 
rnrD  Wash.,  will  receive  bids  for  furnish- 
rn^maxiinum  of  6.400.000  bbls  or  mlnl- 
mnin  of  3  600,000  bbls.  bunker  fuel  oil,  to 
bi  "delivered  at  Boston,  Phlla..  aalveston, 
Cristobal  and  Balboa. 

va  Hampton  Roads — Air  and  Water 
svsiems— Bureau  Yards  &  Docks.  Navy 
lint  ^sh.,  D.  C..  plans  to  Install  high 
nressure  air  and  water  systems,  here ; 

3883  About  $43,000. 

Va  Hampton  Roads — Revolving  Plat¬ 
form— Bureau  Yards  &  Docks.  Navy  Dept, 
Wash  D-  C.,  plans  to  build  at  Naval  Air 
Sta..  here;  Spcc.  3880.  About  $7600. 

I.  New  Orleans — Equipment — Bureau 
V,ird8  &  Docks,  Navy  Dept..  Wash.,  !>■  C.. 
nlans  to  Install  mechanical  and  electrical 
equipment  at  power  piant,  here;  Spec.  3882. 

Tex  KI  Paso — Irrigation,  etc. — U.  S. 
Red  Se-  V  making  preliminary  surveys  In 
Big  BemI  Dist.,  Rio  Grande  Valley,  for  Irri¬ 
gation  system  to  irrigate  approximately 
3  000.000  acres  and  for  3  dams,  one  In  Col¬ 
orado  Canyon,  one  near  BoqulIIas  mine  In 
Mexico,  and  other  at  Marlscal  Pass.  V.  R 
Lieb,  El  Paso.  engr. 

Tex..  Galveston — Track — Bureau  Yards 
tc  Docks,  Navy  Dept..  Wash..  D,  C.,  plans 
10  build  spur  track  here ;  Spec.  3887.  About 
J12.800. 

Tex.,  Gilmer — Post  Office— J.  A.  Wet- 
more.  superv.  archt..  Treas.  Dept.,  Wash., 
D  C..  rejected  bids  received  Apr.  23.  build¬ 
ing  here.  Noted  May  1. 

BIDS  DESIRED 

C'onn.,  New  Eondon — Dredging — Until 
May  28,  by  U.  S.  Engr.  Office.  New  Lon¬ 
don,  dredging  In  Greenwich  Harbor.  Adver¬ 
tised  in  this  issue. 

I’s..  Phlla. — Steam  Distributing  System — 
I'ntil  Mav  26.  by  Local  Navy  Yard,  build¬ 
ing  steain  distributing  system  here.  Spec. 
.3878  About  $225,000;  $20  deposit  required 
for  plans  and  spec.  Noted  May  1. 

Ps.,  Phlla. — Tunnel — Until  May  26.  by 
Ia)oaI  Navy  Yard,  building  tunnel  for  pipe, 
here;  Spec.  3879.  About  $110,000;  $20  de- 
l>08it  required  for  plans  and  spec.  Noted 
.May  1. 

I),  r.  WaNh. — Bridge — Until  May  26.  by 
r.  Sells,  comr.  Indian  Affairs,  Dept.  Interior. 
Wash.,  building  bridge  over  Santa  Clara 
River,  Shivwlts  Indian  Reservation,  Utah. 

I).  C..  Wash. — Grading — Until  May  16,  by 
Dist.  Comrs.,  Dist.  Bldg.,  grading  4500  cu. 
yd.  streets. 

I».  C.,  Wash. — Paving  Material — Until 
•May  21,  by  Dist.  Comrs..  Dist.  Bldg.,  fur¬ 
nishing  asphalt  paving  blocks,  repressed, 
vitr.  sewer  Invert  bricks,  castings,  asphalt 
paving  cement,  Portland  cement,  road  oils, 
tars  and  bituminous  patching  material,  fuel 
oil.  paving  pitch  and  terra  cotta  sewer  pipe 
during  fiscal  year  beginning  July  1,  1919 
and  ending  June  30,  1920. 

I>.  C..  Wash. — Paving — Until  May  21,  by 
Dist.  Comrs.,  Dist.  Bldg.,  paving  various 
streets  and  avenues  with  sheet  asphalt.  Ad¬ 
vertised  in  this  issue. 

Va..  Hampton  Roads — Medical  Storage 
Building — Until  May  26,  by  Bureau  Yards 
*  Docks.  Navy  Dept.  Wash.,  D.  C.,  build¬ 
ing  here;  Spec.  8462.  About  $40,000;  $10 
lieposit  required  for  plans  and  spec.  Noted 
Apr  3. 

„  Va..  Hampton  Roads — Motor  Generator 
Sets  and  Switchboard — Until  May  26.  by 
Bureau  Yards  &  Docks.  Navy  Dept.,  Wash., 
D  C.,  installing  at  Submarine  Base,  here; 
Spec.  3872.  About  $60,000;  $10  deposit 
required  on  plans  and  spec.  Noted  Apr.  24. 

Va.,  Booth  CharliHiton — Cranes — Un- 
fil  May  19  (change  of  date)  by  Bureau 
Urtls  ft  Docks.  Navy  Dept.,  Wash.,  D.  C.. 
installing  2  electric  traveling  crane^  here ; 
Spec  3670.  About  $1,805,000;  $10  deposit 
required  for  plans  and  spec.  Noted  May  1. 


i;iil..  KIkliart — I’ost  Office — Until  May 
28,  by  J.  A.  Wetmore,  superv.  archt.. 
treiis.  dept..  Wash.,  1).  C.,  allering  post 
olfico  here. 

Mont.,  Kallspell — Road  Work — Until  May 
16',  by  Bur.  Pub.  Rds.,  Missoula,  building 
29.8  ml.  North  F\)rk  of  Flathead  Forest  R<l., 
10  ft.  wide,  involving  101  acres  clearing. 
104.000  cu.yd.  earth  and  2860  cu.yd.  rock 
excav.,  four  30-ft.  span,  one  60-ft..  one 
70-ft.  and  fourteen  10-24-ft,  span  bridges. 

C.  H.  Purcejl.  628  Post  Office  Bldg.,  Port¬ 
land,  Ore.,  engr. 

Tex.,  Galveston — Air  Station — Until  June 
4.  by  Bureau  Yards  ft  Docks,  Navy  Dept., 
Wash.,  D.  C.,  developing  Naval  Air  Sta.. 
here;  Spec.  ^864.  About  $758,000;  $100 
deposit  required  for  plans  and  spec.  Noted 
Apr.  17. 

Idaho,  Grangevtile — Road  Work — Until 
May  22,  by  Bureau  Pub.  Rds.,  Missoula. 
Mont.,  grading  23  ml.  Kooskla-Lowell  Na¬ 
tional  Forest  Rd.,  12  ft.  wide.  Involving  60 
acres  clearing.  89,000  cu.yd.  earth.  25.000 
cu.yd.  rock  excav.,  and  twenty  8-20  ft.  span 
bridges.  Noted  Mar.  27. 

Idaho,  Halley — Road  Work — Until  May 
15,  1^  B.  J.  Finch,  dist,  engr..  Bur.  Pb.  Rds  . 
U  S.  Dept,  of  Agriculture,  406  Colonial 
Hudson  Bldg.,  Ogden,  Utah,  building  and 
improving  lO  ml.  National  Forest  Rd..  Saw¬ 
tooth  National  Forest.  Involving  4100  cu.yd. 
rook  excav.,  38,000  cu.yd.  excav.,  etc. 

Cal.,  Ft.  Bldwell— .School— ITntll  May  27. 
by  C.  Sells,  comr.  Indian  Affairs.  Dept.  In¬ 
terior.  Wash.,  D.  C.,  building  school  here. 

PRICES  AND  CONTRACTS  AWARDED 
(^Indicates  award  of  contract) 

ftMass.,  Hoston  —  Electric  Traveling 
cranes — Bureau  Yards  ft  Docks,  Navy 
Dept,  Wash.,  D.  C..  let  contract  Installing 
10-ton  cranes  for  Bldg.  No.  42B,  to  Pawl¬ 
ing  ft  Harneschfeger  Co..  38th  and  Na¬ 
tional  Ave.,  Milwaukee,  WIs.  $8780  (100 
days)  ;  one  60-ton  crane  for  bldg.  No.  42B 
and  one  2n-ton  crane  for  bldg.  No.  C..  to 
Whiting  Fdry.  ft  Equipment  Co.,  Harvey, 
III..  $61,885.  Noted  Mar.  27. 

N,  V.,  Brooklyn— Building— J.  A.  Wet- 
more.  superv.  archt.,  Treas.  Dept.,  Wash., 

D.  C.,  received  bids  Apr.  30.  altering  public 
building;  (1)  work  complete;  (2)  payment 
for  old  material  not  used,  from  R.  H. 
Brown.  360  Fulton  St.,  Brooklyn,  (1)  $21,- 
306;  (2)  $2800;  B.  Knopp.  431  'West  4l8t 
St.  New  York  City.  (1)  $24,686;  B.  Dia¬ 
mond,  12  Bergen  St,  Brooklyn,  (1)  $26,- 
728;  (2)  $276. 

ftPs.,  Erie— Post  Office — J.  A.  Wetmore. 
superv.  archt,  Treas.  Dept,.  Wash.,  D.  C., 
let  contract  for  alterations  to  post  office, 
here,  to  E.  B.  Lee,  8400  East  9th  St..  $12,- 
716  Noted  Apr.  24. 

Vs.,  Hampton  Roads — Additional  Build¬ 
ings — Bureau  Yards  ft  Docks.  Navy  Dept., 
Wash.,  D.  C.,  received  bids  May  5.  nullding 
at  Naval  Air  Sta.,  Naval  Operating  Base, 
here ;  ( 1 )  work  complete,  from  Post  ft  Mc¬ 
Cord,  101  Park  Ave.,  New  York  City, 
(1)  $619,500,  (230  days);  (2)  deduct  $10,- 
000;  (31  add  $27.  deduct  $20;  (4)  add  $1. 
deduct  $.60. 

M.  H.  McCloskey.  Jr.,  1620  Thompson  St. 
Phlla..  Pa..  (1)  $663,444.  (230  days)  ;  (2) 
deduct  $15,000;  (3)  add  $26,  deduct  $10; 
(4)  add  $1.  deduct  $.02. 

Consolidated  Eng.  Co.,  No.  243  Calvert 
Bldg.,  Baltimore.  Md..  (1)  $661,000;  (2) 
deduct  $19,000:  (3)  add  $13;  deduct  $12; 
(4)  add  $.45,  deduct  $.05.  Noted  Apr.  24. 

★Va.,  Hampton  Roads — Storehous<^— 
Bureau  Yards  ft  Docks,  Navy  Dept.,  Wash., 
D.  C.,  let  contract  building  6-atory  reln.- 
con.  storehouse,  at  Naval  Gperating  Base, 
here,  to  G.  E.  Wynne.  82  Home  Life  Bldg.. 
Wash.,  D.  C..  (1)  and  (14),  $710,600,  (210 
days).  Noted  May  1. 

★Va.,  Hampton  Roads — Storehouse — 
Bureau  Yards  ft  Docks,  Navy  Dept.,  Wash., 
D  C.,  let  contract  building  3-8tory,  steel 
frame  aircraft  storehouse,  at  Naval  Oper¬ 
ating  Base,  here,  to  H.  F.  Frlestedt,  327  I.A 
Salle  St,  Chicago.  HI..  (1)  and  (12),  $1,- 
086,678.  (210  days).  Noted  May  1. 

★Va.,  Hampton  Roads — Storehouse — 
Bureau  Yards  ft  Docks.  Navy  Dept..  Wash., 
D.  C.,  let  contract  building  l-storv,  reln.- 
con.  storehouse,  here,  to  H.  F.  Frlestedt. 
327  South  La  Salle  St.  Chicago,  HI.,  $287.- 
043  (230  days).  Noted  May  1. 

★Va.,  Norfolk — Galvanising  Plant — Bu¬ 
reau  Yards  ft  Docks,  Navy  Dept.,  Wash.,  D. 
C.,  let  contract  building  galvanizing  plant, 
here,  to  W.  Linker  Co..  831  Cherry  St., 
Phlla.,  Pa.,  $119,000  (179  days).  Noted 
Apr.  24. 

Va.,  Qnantleo — Officers  Quarters  and  Ad¬ 
ministration  Buildinir — Bureau  xYards  ft 
Docks,  Navy  Dept..  'IVash.,  D.  C.,  received 


bills  May  5,  building  here.  (1)  work  com¬ 
plete.  from  J.  K.  Turton  Corp.,  101  Park 
Ave..  New  York  City,  (1)  $268,699.  (100 
days);  (2)  add  $857  19;  (3)  add  $1,039 
Hyde  ft  Baxter.  711  ISth  St  ,  N  W. 
Wash,.  D.  C..  (1)  $284,460,  (100  days)  ; 
(2)  $2,000, 

E  G.  Heflin.  Law  Bldg.,  FYedericksburg. 
Va..  (1)  $307,613.  <100  days);  (2)  add 

$4200;  (3)  deduct  $3,375.  Noted  May  I 

★  (■a.,  ItrunHwirk  —  Hangars  —  Bureau 

Yards  A  lH)ck8.  Navy  Dept..  Wash.,  D.  C., 
let  contract  completing  3  seaplane  hangars 
and  building  2  additional  steel  hangars,  to 
Charleston  Eng.  ft  Contg  Co..  58  Broad  St.. 
Charleston.  S.  C.,  $69,702  (90  days). 

Noted  Apr.  17. 

★  Fla.,  i’ennarola — Concrete  Road — Bu¬ 
reau  Yards  ft  Docks.  Navy  Dept,,  Wash., 
D.  C.,  let  contract  completing  concrete  road, 
to  J.  Oerklns,  800  North  Hayes  St..  $19.- 
433  (69  days). 

Fla.,  Pensarola — Sewer  Discharge  Pipe — 
Bureau  Yards  ft  Docks.  Navy  Dept.,  Wash  . 
D.  G..  received  bids  building  at  Naval  Air 
Sta..  here,  (work  complete),  from  Carroll 
Elec.  Co..  714  12th  St.,  N  W  .  Wash..  D.  C.. 
$11,490  (120  days):  Newport  Contg  & 

Engs.  Co.,  Silsby  Bldg..  Newport  News,  Va., 
$13,000;  H.  E.  F'ox  Constr.  Co..  81  East 
126th  St..  New  York  City;  $13,480  (90 
days).  Noted  Apr.  17. 

★  MIrh.,  Saginaw — lookout  Gallery — J.  A. 
Wetmore.  superv.  archt..  Treas.  Dept., 
Wash.,  D.  C,,  let  contract  building  lookout 
gallery  in  post  office,  here,  to  T.  W.  Gls- 
sell,  63  Rhode  Island  Ave..  N.  W..  Wash., 
D.  C..  $1300.  Noted  Apr  10. 

★  Wl*.,  Rhinelander — Post  Office — J.  A. 
Wetmore.  superv.  archt.,  Treas.  Dept. 
Wash.,  D.  C.,  let  contract  building  post 
office,  here,  to  W  D  Lovell.  1415  8th  St  . 
S.  E.,  Minneapolis,  Minn..  $152,000.  Noted 
Apr.  24. 

★  la..  Des  Moines — Conduit  and  Wiring 
System — J.  A.  Wetmore,  superv.  arch,. 
Treas.  Dept..  Wash.,  D,  C.,  let  contract,  to 
H.  Andrea  Electric  Co.,  135  Sycamore  St., 
Milwaukee,  WIs.,  $3000. 

Miscellaneous 

PROrOSEn  WORK 

Dorks,  ete. — .Milford,  Conn. — Town  plans 
to  build  dock  and  wharves. 

Transmission  Line— Antwerp,  N,  T. — See 
‘Waterworks.’’ 

Heating  and  Ventilating  Systems  — 
OeneHeo,  N.  V. — L.  F.  Pilcher,  State  archt.. 
Capitol,  Albany,  soon  receives  bids  for  re¬ 
modeling  and  building  additions  to  heating 
and  ventilating  systems  at  Geneseo  Normal 
School.  About  $60,000  available.  Address 
J.  V.  Sturges,  principal. 

Transmission,  etc. — Syrnease,  N.  V.— 
New  York  State  Rys.  plans  to  expend 
$200,000  for  transmission  and  trolley  line 
changes,  track  repairs  and  street  'paving, 
here. 

Bins— Warsaw,  N.  V. — See  "Bifidges." 

Tnrvla,  Hrreenings,  ete. — Rbensbnrg,  Pa. 

— Cambria  Co.  soon  lets  contract  furnish¬ 
ing  1600  g.-il.  Tarvia  B.  1915  tons  screen¬ 
ings  and  1520  tons  ballast 

Pier — Newport,  Pa, — See  "Streets  and 

Roads.” 

Retaining  Wall  —  Newport,  Pa.  — See 

’’Streets  and  Roads.’’ 

Oil  Tanks— WHIIaton,  N.  D,^— ’’See  Indus¬ 
trial  Works.” 

Transmission  Lines— 8t.  Loals,  Mo. — See 

"Railways.” 

Dam,  etc.— Senrey,  Ark. — Arkansas  Hy¬ 
dro-Electric  Co.,  Heber  Springs,  had  plans 
prepared  by  Dickinson  A  Watkins,  engrs.. 
Boyle  Bldg.,  Little  ^ck.  building  40  ft. 
concrete  dam  and  spillway  near  here. 
Plans  include  power  house  and  transmis¬ 
sion  lines.  About  $262,500. 

I.,eTo^— Forney,  Tex. — State  Reel.  Dept. 
Austin,  plans  to  build  levee  and  Improve 
east  fork  Trinity  River  Project  to  bo  known 
as  Levee  Impvt.  Dist.  Nq.  6.  Bonds  for 
$60,000  voted  for  work.  F.  R.  Lewis,  For¬ 
ney,  engr. 

Canal  Equipment — Phoenix,  Aria. — See 
“Excavation  and  Dredging.” 

Crnshed  Rock  —  Portland,  Ore.  —  Bd. 
Comrs.  Multnomah  Co.,  soon  lets  <x>ntract 
furnishing  crushed  rock  in  bunkers  at 
Taylors  Ferry  Quarry,  any  classtfleation 
required  Uy  Rd.  Dept,  of  county.  Bid¬ 
ders  to  pay  for  powder  and  labor,  cor.nty 
to  furnish  engineer  and  kee.i  machir»ery 
in  running  order,  furnishing  oil  and  grease. 
R.  'W.  Hoyt.  chn. 


Mmcnilanooufl  (Contliiufd) 

i'Irr — Kpflontlu  lltMtrh,  Citl. — City  pliitiH  to 
n-i>ulr  ri'In  -inti.  pleaHun*  pliT  Kli-ctlon 
will  lx)  to  vot«>  on  $40,000  l>on)lN  for 

troject  l.ix-dH  A  Karnani,  Central  lildK . 

•««  AiiKeleH,  i  iiKra 

I'ier— Nanta  Monlra  tOo  an  l*ark  I*  (>. ), 
Cal. — ('  J  l<lrk  plana  lo  extend  ISreat 
WeMlern  pleaaure  (lU-r  1500  fi  Into  o<'ean, 
rein  •eon. 

Harbor  l■npro%rnlrnt■<— Hamilton,  Ont.- 
City  plana  to  Iniprove  liarlair  and  build 
brldfte  i>n  liiirlinKtoli  Canal.  Alatut  $i!U,- 
•UO.  C.  W.  Kirkpatrick,  Mamiltun,  eriKr. 

HION  ItKaIKKO 

.Maaoiia*  Malrrlala — Jeraey  City,  N.  J.— 

Until  May  13,  by  city,  fiirnlHbinK  and  de> 
llxeritiK  B  montha’  aupply  of  masona’  mate- 
riala  to  inclinb;  cement,  mortar,  aand,  etc. 

Motor  Triirk.  rie. —  Mlllvlllr.  N.  J.— City 
receivliiic  liida  fiirniablnK  I  combination  2 
III  I  I'bemical  lire  and  boat-  Kaaollne  motor 
triii'k.  alao  I  Kaaollne  motor  driven  hiaik 
and  ladder  truck  witb  nickid  plated  che.m* 
leal  tank.'  H  l>  liciinett.  dir  pub.  aafety  ; 
advert laed  in  tlila  iaaiie  • 

lloud  Marblnrry — llarrlaburK,  I'li.  I'litll 
Mii.v  :;i,  by  State  illKbway  Comii  .  Ilarrla- 
bui'K,  fiirniablnK  road  macbiiiery  and 
ei|uipment  for  nuilntenaiice  work  lo  include 
13  Jaw  cruabera  from  !t  x  15  in  to  !t  x  IK 
in  ,  mounted  on  4  wheel  truck,  includliiK 
13-35  ton  capacity  wiaiden  bin  complete, 
twelve  IH-3II  bp.  alcaiii  traction  eiiKine. 
with  locoiiiotivi*  lioller  ,  4K  atandard  4  to  It 
lioiat*  road  machinea  from  34(t0-30lifl  lb 
wclKht  «•olnplcle  ;  thirty  3  wheel.  lO-lon 
atandard  ateam  road  rolb'ra,  ilouble  cyllii- 
di'r  eiiKlne.  locomotive  boiler  iHiiiiplele ;  20 
alieel  aprinklera  400  Kal  capacity,  alia-l 
tank  complete;  6  Kaaollne  punipa  4x4x3 
In.  Itore,  1$  In.  auction  ami  dlacbarKc ;  alx 
2  bfirae  al<‘el  fr.'ime  atreet  aweepera ;  alx 
1$  yd  capacity.  3  horae  cblp  apr<>adera 
complete  It.  S  Hailler,  comr. 

Criiabeil  SluB,  l*avlnB  Brick,  etc. — New- 
rooirr,  I’a. — Until  May  30,  by  II.  KialtiKer, 
controller  Fayette  Co.,  (ITnIontown)  fur- 
nlahliiK  and  dcllverliiK  3950  tona  cruabed 
ahiK.  5KB, 000  vitr  (lavinK  brick,  2200  tonn 
■and  and  3300  hbla  iiortland  <-einent 

Koad  Ktillera — llaltimore,  Md. — Ilarv«y 

Co,  113  South  St.,  receiviiiK  blda  fiirnlali- 
itiK  3  roail  rollera,  3  whecia,  Uuffulo-l’itts 
preferred. 

4tre  Slri|i|ilnK— .traerirua,  fia, — Aluminum 
<\>.  of  .\inerlca.  2400  Oliver  ItldK  .  I'ltta- 

burKli.  I’a..  recelvIiiK  blda  for  ore  atrIppinK. 
IrvoIvliiK  from  600,000  to  1,500,000  yd. 
material,  30  to  70  ft.  thick.  K.  S  .\lckea. 
ch.  eiiKr  ,  advertised  in  this  isauc 

f'liiil  llandlliiB  KquipmeBt — Toledo,  Oe— 

Until  .luno  3,  by  1*.  11.  tiuudwillie,  aerv. 
dir,  conatructinK  ami  InatallinK  coal  han- 
flliiiK  e)|Uipment  at  |{wa.v  I’limpinK  Mta  ,  con- 
aiatliiK  of  I  track  hopiter,  coal  cruaher  and 
elevatinK  and  conveyliiK  machinery;  1 
auapended  ateel  coal  bunker  with  aupiatrta 
and  I  travelitiK  weiKh  hopper  II.  A.  Mc¬ 
Clure,  city  etiKr. 

Kill  and  llulkhead— Aatorla,  fire, — Until 
May  29.  by  Sanitary  and  Ilecl  Comn.. 
bulldiiiK  bulkhead,  nil  ami  rock  work  in 
H*’cl.  and  Impvt.  lHat.  No.  3.  Work  in- 
volvea  779  brace  piles  and  pile  shoes.  2350 
■tralKhl  lumlier  pilea,  35-40  ft.  Ioiik,  B97,- 
B30  ft  WakeHeld  ahe<dlnK,  53,335  ft.  plat¬ 
form  deckitiK,  1K7.669  ft  laKKinK.  7fi.5K2  ft. 
wallinK,  34.147  ft.  mla<*ellaneous  hardware, 
134K  lb  1  X  22  in..  19.750  |b  I  x  24  In., 
274B  lb  )  X  24  in..  34B3  lb  1  x  30  In  twita. 
IBB  lb  K  In.  boat  spikes.  KO  lb.  8  in.  Kal- 
vanized  spikes,  363B  cu.yd.  rock  rip  rap, 
quarry  refuse  and  screenlnKa.  4901  cu.yd. 
one  man  rock.  1,285.301  cu.yd.  All.  About 
$400,000.  Former  bids  rejected.  Noted 
Mar.  27. 

PKIVKS  ANII  CONTKArTH  AWARIIKII 
(t^Indicates  award  of  contract) 

d’Tank — Sanford.  Me. — Ooodall  Worsted 
Co.,  let  contract  hulldinB  600.000  Kal.  reln.- 
con.  fuel  oil  tank,  to  T.  I.  Kills,  171  West- 
mlnlater  St..  Providence,  R.  I. 

★  Pipe— Kail  KIver.  Maas. — City  let  con¬ 
tract  furnIshInK  6-20  In.  c.l.  pipe  for  1 
year,  to  Borden  A  Reminirton  Co.,  115  Ann 
Bt..  87.5e{  and  68.5%  off  list  price.  Noted 
Apr  17. 

★Tank— Anbarn,  R.  I. — Rudlonfr  Rose 
Co.  let  contract  building  100.000  ksI  cir¬ 
cular  concrete  fuel  oil  tank,  to  T  I.  Kllla, 
171  Westminister  St.,  Providence. 


SKWAflR  TRKATMKNT  IVORK.S — CHICAGO.  ILI„ 

Ids  Were  rt'celved  by  J.  McOlllen,  elk.  sanitary  dlst.,  Apr.  24,  buildInE  n,  m 
•r  sewaKc  treatment  works,  Illv.  “A,"  from  la-yden-Ortselfen  Co.,  53  West  i 


)$,000  rii  yd  earth  exravatinii 
I  ru  y<l  rta-k  eiravatinii 
5,000  aq  vd  iiiaradani  paveinnit 
500  iw(  yd  atone  walks 
1,200  ru.yd.  ronrrete,  class  "A" 

5,600  euyd  cfincrctc,  class  "It" 

200  ru  yd  roniTcte,  class  "C" 

600,000  lb  rciiiforciiiK  steel 
15,000  lb  iiiisccllaiicoiis  stn  l 
55,000  lb  iron  castincs 
2,500  lin  ft  6-in  water  pita- 
60,000  lb.  cast  iron  pi|H' 

650  lin  ft  tile  pi|N',  6-in 
1,200  till  ft  tile  pi|M-,  12-in 
275  lin  ft.  tile  pi|s-,  lO-iii 
2,000  hn  ft  tile  iinib'rdraina 

I’uiiip  anil  blower  lioiw  sulwtriicturc  ihiinp  siiiii) 
'I'aiik  iMpiipriiciit  fliinip  sum) 

Air  pipiiiK  (lump  sum) 

•Supply,  clllucnt  and  dram  pipiiix  (lump  sum) . 

Kri'ctioii  of  ci|uipmcnt  (lump  sum) .  . 

5M  ft. b  111.  shi'ctinK . 

250  cu  yd.  sand  fill  . 

25  inirt  biwiiis .  . 

45,000  lb.  KalvaiiitiiiK  cast-iron  pi|M-  . 


2  64 

2  86 
2  95 
7  47 
60 

9,200  00 
54,000  00 
57,500  00 
50,700  00 
4,000  00 
50  00 
5  00 
50  00 
05 


12 
12 
2  75 
05 
I  no 
I  50 
6  00 
90 

15,000  00 
40,000  on 
58,000  00 
52,00(1  0(1 
7,500  00 
50  00 
5  00 
70  00 
04 


Kxtcndcd  tnlals  (or  l)iv.  A  . 

IlivisioiiU  structural  stis'l  ( 1 20,000  III )  . 

IHvisioiiN  travcIiiiR  crane  (lump  sum) 

Division  ()  pumpins  machinery  (lump  sum) 
Division  P— clrctricnl  c<|uipniciit  (lump  sum) 
Division  K — hlowcra  (liimii  sum) 

Division  V— ahiicc  Rati  s  (lump  sum) 

Division  W — Venturi  meters  (lumpsum)  . 

KxU-iided  totals,  all  divisions 

•J.  W  Paife  only  bldiler  on  all  hccIIoiih. 


Ham,  etc.  Selluair  (North  Sciluate  P. 
f). )  R.  I. — Water  Supply  Hd..  (?lty  Hall, 
Providence,  recelvi-d  bldt  Apr.  23,  bulldInK 

(a)  portloim  of  main  dam  of  Scituate 
UeBcrvoIr,  (’ontr.  11,  (b)  3.5  ml.  earth  road, 

10  ml.  wealerly  of  Providence,  Uonlr.  10. 

from  Sperry  Kub.  2k  UontK.  Co.,  82  Church 
SI.,  New  Haven,  Conn.,  (a)  $164,677  ;  (b) 
$5.5.935  ;  UanKthorn  Co.  Inc.,  New  York 
('ll.y,  (a)  $1K1,430;  Powera  Broa.,  North 

Mohtello  St.,  Brockton.  Mann.,  (a)  $1H3,- 

541  ;  l.iindberK  2k  Street.  Brookline,  Mami., 

(b)  $53,450;  I,.  D.  Carcala,  Boston,  Mass., 
(b)  $57,425.  Noted  Apr.  17.' 

KrleBlit  Hbed  — New  York,  N.  Y. — I,.  Nix¬ 
on.  Hiipt.  jiub.  wks..  Capitol.  Albany,  re¬ 
ceived  lowest  3  bids  bulldInK  bacKe  canal 
terminal  freiKht  shcul  on  Pier  93,  West  53rd 
St.,  North  River,  ('ontr.  218,  from  Donnell- 
Kane  Co.  Inc.,  309  Bway.,  $44,799;  A.  K. 
Norton  Inc.  105  West  40th  St..  $47,343  ; 
Harrin  Structural  Steel  Co..  Inc.,  1480 
Bway..  $47  646  Noted  Apr.  3. 

★  Nhed  anil  l*ier — New  York,  N.  V.— — New 
York  DiM-k  Co.,  44  Whitehall  St.,  let  con¬ 
tract  bulldInK  1  story,  150  x  650  ft.  brick, 
steel  and  rein. -con.  shed  and  pier  on  Kaat 
23rd  St.,  lo  Robins  2k  Ripley  Co.,  50  Church 
St.  About  $450,000. 

Road  Material— Jersey  City,  N.  J. — Hud¬ 
son  Co.  Blvd.  Comn..  Court  House,  received 
bids  furnishinR  crushed  stone,  (a)  50  yd. 

11  In.,  (b)  150  yd.  |  In.,  (c)  1000  yd.  t  In., 

(d)  1000  yd.  BcreeninKS.  from  C.  KavanaKh, 
Inc.,  32nd  St..  Bayonne,  (a)  $2.95  per  yd., 
(h)  $3.05.  (c)  $3.15,  (d)  $2.95;  Belmont 
(lurnee  Stone  Co..  (Ironton  St..  North  Ber- 
Ken.  (a)  $3  25,  (b)  $3.30,  (c)  $3  40,  (d) 
$3.25 ;  J  Brady  Sons,  551  Ave.  2k., 
Itayonne  (a)  $3.30,  (b)  |n.3K,  (c)  $3.47, 
(d)  $3.25  ;  Standard  Oil  Co..  Claremont 

Ave.,  100.000  Kal-  asphaltic  or  other  road 
oil  In  barrels  at  plant,  $0,876  |>er  Kal., 
barrels  p«-r  Kallon.  $0.650 ;  U.  S.  Asphalt  Re- 
AninK  Co..  90  West  St..  100,000  Kal.  road 
hinder  in  barrels,  car  lots.  $0,096  Kal.,  tank 
cars  $0  74.  40.000  Kal.  cold  |>atch  road 

binder  In  barrels  (car  lots)  $0,149;  Tei^s 
Co..  McAdoo  Ave,  100.000  Kal.  in  barrels 
at  plant.  $0  00825,  In  hulk  at  plant. 
$0.00425  ;  Hedley  flood  Road  Co..  26  South 
15th  St.,  Phila.,  40,000  Kal.  cold  patch 
hinder  In  barrels  at  plant,  $0,159,  In 
tanks  at  plant,  $0.1145,  No.  1  Kmulslon  in 
barrels  at  plant.  $0.1ii&  In  tanks  at  plant, 
$0,145:  Barrett  Co..  17  Battery  PI.,  New 
York  City,  100,000  Kal.  Tama  In  bulk  at 
plant,  $0  10.  40,000  ffal.  Tama  K.  P.,  $0.12. 
Noted  -Apr.  24 

★  Steel — Phila.,  Pa. — Dept.  City  Transit 
let  contract  furnishinK  and  erectInK  in 


(dace  1500  tons  steel  for  Krankford  Kle- 
vated  Ry.,  to  Phoenix  lirldKe  Co  .  i’hoenix- 
vllle.  AI)OUt  $166,399.  Noted  May  I 

★  Road  OH — lialllmure.  Mil.-  Bd.  AwardH 
lei  contract  furnishinK  120,000  khI.  aNpliall 
road  oil,  lo  H.  H.  ReAnltiK  *’o.,  Kast  Brook- 
lyn.  About  $  10,000.  Noted  Apr.  17. 

Piers — Cleveland,  O. — Clly  received  Itids 
bulldInK  two  250  ft.  rein. -con  piers,  from 
W.  S.  Newhall  ('o..  Citizens  BldK.,  $34,618. 
Kelley- 1  )ema  rest  Co.,  416  Anier.  Trust 
BIiIk.,  $47,607;  (Ireat  l.atkes  Drs-k  <'o, 
Williamson  Bldg.,  $48,140.  Noted  Mar  20. 

Road  iMaterlal^Hetrolt.  .Mirh.  —  Dept 
Purchases  2k  Supplies  received  bids  fiirtiisli- 
itiK  (a)  3000  tons  more  or  less  petroleum 
asphalt,  (I)  in  barrels,  (2)  tank  curs;  (b) 
1500  tons  reAntuI  natural  lake  asphall,  (I) 
Trinidad  In  barrels.  (2)  Bermudez  In  Bar¬ 
rels.  (3)  Saxite  in  barrels,  (4)  Burmudez 
In  tanks,  (c)  700  tons  AuxinK  oil  (p<'troteum 
residium)  from  O.  W.  l.aimHon.  ctiicuKo. 
(al)  $23.60,  (a2)  $18.60,  <c)  $  0654  imt 
Kal.  :  Hun  Co.,  Brooklyn  Ave.  and  MiehlKan 
Central  RR..  (al)  $23.90,  (a2)  $21  90,  (c) 
$17.20;  Standard  (111  Co..  1025  S<otipm 
Ave.,  (al)  $26.30,  (a2)  $19.80,  (c)  $  0775 
per  Kal.;  Texas  Co..  17  Battery  PI.,  New 
York  City,  (al)  $26*0,  (a2)  $17.76,  (c) 
$18.23;  IT.  8.  Asphalt  ReAninK  Co.,  90  West 
St..  New  York  City,  (al)  $27  54.  (a2) 
$22.71;  Saxite  Co.,  (bl)  $35.,  (b4)  $30, 
(b3)  $31.;  Barber  Asphalt  Co..  Dime  H:(nk 
BldK.,  (bl)  $31  08.  (b2)  $40.98;  CralK  OH 
Co.,  (c)  $23  40;  Sinclair  ReAninK  Co,.  2261 
Kast  flrand  Blvd.,  (c)  $.0781  per  Kal  ; 

Indian  ReAninK  Co.,  1004  Hammond  Btdf.. 

(c)  $.0832  per  Kal. 

★Bam — Bownlevllle,  Cal. — Brandy  City 
Mlnea  will  build  dam  80  ft.  hlKh.  140  A 
lotiK,  at  Bullard's  Bar,  lo  store  water  for 
hydraulic  mining  and  generating  electric 
power.  Work  will  be  (lone  by  day  labor. 

Hobway- f.«s  Angeles,  Cal. — See  "Streets 
and  Roads  '* 

★  Y’anlt  Boors,  ete.— Toronto.  Onl.--  Dept 
Pub.  Wks..  Ottawa,  let  contract  Insiallmg 
vault  lining,  doom  and  lockem.  for  Assist¬ 
ant  Recelvem  Oeneral'a  ofTlce.  to  J.  and  J. 
Taylor.  145  Front  St.  E.  About  $25,687 

★  Robwa.v,  Ponndntlon,  ete. — At. 

Man. — Provencher  Bridge  Com.  let  coni  rw 
building  steel  superstructure  for  Water  nt 
subway,  to  Dominion  Bridge  (3o..  Wd..  *.an- 
ada  Bldg.,  Winnipeg,  $»».»«6 : 
to  P.  C.  Petersen.  Winnipeg.  $5062.  Noted 
Apr.  3. 


PROPOSALS 


“For  PropoHaiN  Adverttspd  spp  th«  paarH 
laiinpilialely  failowinr  th*  Conittrurtlon 

SertiOD.” 


Bids 

Close 


May  26 


May  27 
May  27 
May  28 
May  28 


May  29 
June  2 
June  2 
June  2 


WATERWORKS 

See  Knr. 
Kews-Record 

Anaheim.  Cal . May  15 

Coatesvllle,  Pa . May  15 

Adv.  May  16. 

Niles,  Mien . May  1 

Niles,  Mich . May  15 

Florence.  Aria  . May  15 

Jersey  City,  N.  J . May  15 

Adv.  May  15. 

Tamaqua,  Pa . Apr.  24 

Adv.  Apr.  24. 

Mankato.  Minn . May  1 

Adv.  May  1. 

Newark.  N.  Y . May  15 

Adv.  May  16. 

North  Mankota,  Minn . May  15 


May  19 


May  19 
May  19 
May  19 
May  20 


May  20 
May  20 
May  21 
May  21 


May  22 
May  23 
May  26 


May  27 
May  27 


May  27 
June  2 
June  4 
June  9 


SEWERS 

Akron,  O . Apr.  24 

Adv.  Apr.  24. 

Fresno,  Cal . May  8 

Petrolt.  Mich . May  15 

Camden.  N.  J . May  15 

Krie.  Pa . Apr.  24 

Adv.  Apr.  24. 

Lynn,  Mass . May  15 

Johnstown.  Pa . May  15 

Brooklyn,  N.  Y . May  15 

Akron.  O . Apr.  24 

Adv.  Apr.  24. 

Milwaukee,  WIs . May  8 

Conneaut,  O . May  15 

Coatesvllle.  Pa . May  15 

Adv.  May  15. 

Niles.  Mich . May  1 

Meadville.  Pa . May  15 

Adv.  May  16. 

Nashville,  Tenn . May  16 

Bishop.  Cal . May  15 

Gamer,  la . May  15 

Stratford.  Conn . May  15 

Adv.  May  16. 


May 

May 

May 

May 

May 

May 

May 

Mav 

Mav 


May 

Mav 

May 

May 

May 

June 

June 

June 

June 

June 


BRIDGES 

Brome.  Que . May  15 

Cottonwood.  Aria . Apr.  24 

Jerome,  Arlx.  . May  1 

Bowling  Green,  O . May  1 

Marysville.  Wash.  . May  8 

La  Payette.  Oa,  . May  8 

Macon,  Oa . May  1 

Arthur.  Ont  . May  15 

Harrisburg,  Ark . May  8 

Adv.  May  8. 

.\rthur.  Ont . May  15 

Statesboro,  Oa . May  15 

West  Union.  W.  Va . May  15 

Madison,  W.  Va . May  15 

Danville.  W.  Va . May  15 

Charleston.  W.  Va . May  15 

Swalnsboro,  Ga . May  15 

Stratford.  Conn . May  8 

Monroe,  Ga . May  8 

Montgomery,  Ala . May  8 

Adv.  May  8. 


STREETS  AND  ROADS 

May  15  Chateau  Richer,  Quo . May  15 

May  17  St.  Bernard.  O . May  16 

May  18  Duluth.  Minn . May  15 

May  19  Merced.  Cal . Apr.  10 

May  19  Tulsa,  Okla . Apr.  17 

„  Adv.  Apr.  17  and  24. 

May  19  Akron.  O . Apr.  24 

„  Adv.  Apr.  24. 

May  19  Minneapolis,  Minn . May  1 


Bid.'i  See  Kng. 

Close  News-Record 

May  19  Plainfield.  N.  J . May  8 

May  19  California  . May  8 

May  19  Washington  . May  8 

May  19  Grafton,  W.  V'a . May  8 

May  19  Brampton,  Ont . May  ,S 

May  19  Indianaiwlis,  Ind . May  15 

May  19  Albany,  N.  Y . May  15 

Ma.v  20  Massachusetts  . May  15 

May  20  Grosse  Point,  Minn . May  15 

May  20  Windom,  Minn . .Apr.  24 

May  20  Brockton,  Maas . May  8 

Adv.  May  8. 

May  20  Seguin,  Tex . i.  .May  15 

May  20  Nutley.  N.  J . May  8 

May  20  Columbus,  O . May  8 

May  20  .Albemarle,  N.  C . May  8 

May  20  Virginia  . May  15 

May  20  Toledo.  O . May  15 

May  20  Beverly.  N.  J  . May  15 

May  20  Detroit,  Mich . May  15 

May  20  Michigan  . May  15 

May  21  Westwood.  N.  J . May  15 

May  16. 

May  21  Hillsdale.  N  J . May  15 

Adv.  May  15. 

May  21  Quebec,  Que . May  15 

May  21  Brooklyn.  N.  Y . May  15 

May  21  St.  George.  S.  I.,  N.  Y . May  15 

May  21  Akron,  O . Apr.  24 

Adv.  Apr.  24. 

May  21  Preston,  Minn . May  8 

May  21  Illinois  . May  8 

May  21  Ebensburg.  Pa.  . May  8 

May  21  Reinbeok,  la . May  16 

May  22  Portland,  Ore . May  15 

May  22  Benson,  Minn . May  1 

May  22  Clay  Center,  Neb . May  8 

Adv.  May  8. 

May  22  Pittsburgh.  Pa . M<T.y  8 

May  22  Benson,  Minn . May  15 

May  23  Lawn  nee  Kan . May  1 

May  23  Spencer.  W.  A'a . May  15 

Mav  23  Youngs'own.  O . Mav  15 

Ma.v  23  Heflin.  Ala . ; . .May  15 

May  24  Mt.  Lebanon,  Pa . May  16 

May  26  Pennsylvania  . May  8 

Adv.  May  8. 

May  26  Stillwater.  Minn . May  15 

May  26  Minneapolis.  Minn . May  15 

May  26  Madison,  Neb . May  15 

Adv.  May  15. 

May  26  Ohio  . May  15 

May  27  Seattle,  Wash . May  15 

May  27  Maryland  . May  15 

Adv.  May  15. 

May  27  Preston.  Minn .  May  1 

May  27  Henderson.  Minn . May  8 

May  27  Mahnomey.  Minn . May  8 

May  27  Harrisburg.  Ark . May  8 

Adv.  May  8. 

Mav  27  .St.  Louis.  Mo . May  8 

Mav  27  Toronto,  Ont . Mny  15 

Maj  2”  r'ha.ska.  Minn . May  15 

May  27  Slgnourney,  Minn . .May  «a 

May  27  Hedrick,  la . May  15 

Alay  ?8  Wii;  lar.  Minn . May  8 

May  28  Wisconsin  . May  15 

May  28  Illinois  . May  15 

May  28  New  Jersey  . May  15 

May  28  Nashville,  Tenn . May  1 

Adv.  May  1. 

May  28  Milan.  Mich . May  15 

May  28  Terra  Haut.  Ind . May  15 

May  29  Pittsburg.  Pa . May  15 

May  29  Michigan  . May  8 

May  29  Maryland  . May  15 

May  29  West  ITnlon.  W.  Va . May  15 

May  29  Cambridge.  Minn . May  15 

May  30  Evansville,  Pa . May  15 

May  30  Dallas.  Tex . .Apr..  17 

Adv.  .Apr.  17  and  24. 

June  1  Michigan  . May  8 

June  1  Perce,  Que . May  15 

June  2  St.  Severe.  Que . .Apr.  24 

June  2  Elkina,  W.  Va . May  8 

Adv.  May  8. 

June  2  Klngwood,  w.  Va.  . May  15 

June  2  Wayne,  W.  Va . May  15 

June  2  Indianapolis.  Ind . May  15 

June  2  TJncoln,  Neb . May  15 

June  2  Bury.  Que . May  15 

•Tune  3  Minot,  N.  B . May  16 

June  3  Griffin,  Ga . May  8 

June  3  New  York.  N.  Y . May  8 

Adv.  May  8. 

June  3  Blair,  Neb . May  15 


Bids  Bee  Kng. 

Close  New8-R»*cor(l 

June  4  New  Rockford.  N.  D . May  1.5 

June  4  Albion.  Neb . May  15 

June  4  Bradford.  t» . .May  15 

June  5  Metier.  Ga . May  15 

June  5  Glenwood.  Minn . Ma.v  15 

June  6  Centersburg.  O . May  15 

June  10  Clarksville.  Pa.  . Apr.  3 

July  1  Marshall,  .Ark . May  15 


EXCAVATION  AND  DREDGING 

May  20  Hartford  City,  Ind . May  15 

•May  22  Sarnia,  Ont . May  15 

Adv.  May  16. 

June  2  Buaufort.  N.  C . .Apr.  2  4 

Adv.  Apr.  24. 

June  3  Henderson.  Minn . May  15 

Jul.v  1  Edwardsville.  Ill . May  l.'i 


INDUSTRIAL  WORKS 


May  21  Guelph.  Ont . May  8 

.May  24  Brooklyn,  N.  Y . May  8 

.May  28  Tebbetts,  Mo . May  15 

Aug.  1  Hastings,  Minn . May  15 


BUILDINGS 


May 

May 

May 

May 

May 


May 

May 

.May 

May 

.May 

May 

May 

May 

May 

June 

June 

June 

June 

June 

June 

June 

June 

June 

-Aug. 


19  Harrisburg,  Pa . Ma>* 

19  Waterbury,  Conn . May 

19  New  A’ork.  N.  Y . May 

19  Charleston.  S.  C . May 

20  Cathay.  N.  D . May 

Adv.  May  1. 

20  St.  I’eler.  Minn . May 

21  Cohoes,  N.  Y . May 

21  I»8  Angeles.  Cal . May 

22  Springfield.  Mass . May 

23  Cambridge,  Minn . May 

26  Gallipolis.  O . May 

27  Howard.  R.  I . M/iy 

27  Pembina,  N.  D . May 

27  Brooklyn,  N.  Y . May 

1  Montreal,  Que . May 

1  St.  Cloud,  Minn . May 

1  Rochester,  Minn . May 

1  Faribault,  Minn . ?.May 

1  AVIllmar.  Minn . May 

I  Chicago,  III . May 

4  Central  Isllp.  N.  Y . May 

10  Bessemer,  Ala . May 

15  Anoka,  Minn . May 

1  Kenosha,  IVis . Mjiy 


FEDERAL  GOVERNMENT  WORK 

May  19  Dry  Dock — Spec.  3858 — 

Charleston.  S.  C . Apr.  24 

May  19  Elevators  and  Shaft — Spec. 

3851 — Philadelphia.  Pa. ...May  1 
May  19  Crane — Spec.  3869 — Pen¬ 
sacola,  Fla . May  1 

May  19  Cranes — Spec.  3670 — South 

Charleston.  A’a . May  8 

May  19  Elevator  and  Shaft — Spec. 

3851 — Washington.  D.  C  .May  15 
May  20  Dredging  —  New  T..ondon, 

Conn . May  1 

Adv.  May  1. 

May  20  Conduit,  Wiring  and  IJght- 

tlng  Fixtures — Elgin.  Ill.  ..May  1 
Adv.  May  1. 

May  20  Post  Office — Honey  Cft-ove. 

Tex . May  15 

May  21  Dredgring — Duluth,  Minn.  ..Apr,  24 
Adv.  Apr.  24. 

May  21  Derricks — Florence.  Ala.  ..Apr.  24 
Adv.  .Apr.  24. 

May  21  Paving — Washington.  D.  C.May  * 
Adv.  May  8. 

May  21  Paving  Material — Washing¬ 
ton.  D.  C . May 

May  22  Rip  Rap — Duluth,  Minn — M.ay  1 
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ItidH 

Close 

May  22 

May  26 
May  26 


May  26 
May  26 

May  26 

May  26 

May  26 

May  26 
May  26 

May  26 

May  26 
May  26 


May  27 
May  27 


May  28 


May  28 


May  28 
May  28 


May  28 
May  28 
June  2 

June  i 
June  4 
June  4 
June  4 
June  4 
June  4 
June  4 


June  6 
June  6 


See  KnR. 
News- Record 

Road  Work  —  (SranKeville, 

Idaho  . May  8 

latb«>ratory — Kalrport,  la. .May  1 
Superstructure  —  ChIcaKo, 

III . May  1 

Adv.  May  1. 

ItrldKe — Washlnaton,  I>.  C.May  8 
Tunnel — Spec.  3879 — Phila¬ 
delphia.  Pa . May  8 

Medical  Storaae  HulldinK — 

Spec.  8462  —  Hampton 

Roads.  Va . May  8 

Steam  IdHtrihutinK  System 
— Spec.  3876 — Philadelphia. 

I  ’a*  .May  8 

Motor  tieiierator  Sets  and 
Switchhoard — Spec.  3872 — 

Hamilton  Roails.  V'a . May  8 

Uip  Rap — Philaih-lphta.  Pa..May  1 
Storehouse  —  Spec.  3842  — 

Charleston.  S.  (' . May  15 

Air  and  Water  System — 

Spec.  3883 — Hampton  Roads. 

Va . May  15 

Roof  Hecks — Spec.  3839 — 

Charleston,  W.  Va . May  15 

Steel  Water  Tank  and 
Tower — .Spec.  3868 — Hamp- 

t6n  Roads,  Va.  . May  15 

tk’hool — Kt.  Bidwell,  Cal...  May  8 
liredKlnK — WIlminKton,  Uel.May  1 
Adv.  May  1. 

Jetty  and  Revetment — Jack¬ 
sonville,  Kla . May  1 

Adv.  May  1. 

l..ock  and  Abutment — Cin¬ 
cinnati,  O . May  1 

Adv.  May  1. 

Post  Office — KIkhart.  Ind.  .May  8 
HredKlnfc  —  New  I..ondon. 

Conn.  . May  8 

Adv.  May  8. 

Power  Plant  Kquipment  — 

Sp«-c.  3871 — Cavite.  P.  I...May  15 
Klevator — Ketchikan,  Alas¬ 
ka  . May  15 

I>am  and  RridKc — Sacaton. 

Arls . I . May  1 

Adv.  May  1. 

Air  .Station — Spec.  3864 — 

(Jalveaton.  Tex . May  8 

Bath  House — Spec.  3786 — 

Newiwrt,  R.  1 . May  16 

Revolving  Platform — Spec. 

3880 — Hampton  Roads.  Va  May  15 
Sloraee  Tanks — Spec.  3721 

Capo  May,  N.  J . May  15 

Fence  —  Spec.  3848  —  Ft. 

Mifflin.  Pa . May  15 

Roads  —  Spec.  3884  — 

Chatam.  Mass . May  15 

Heatina  and  Humidifyinfr 
Apparatus — Spec.  3854 — 

Philadelphia.  Pa . May  15 

Post  Olfice — Ponton,  Tex.. May  15 

Adv.  May  16. 

Post  Office — Bellefourche. 

S.  I> . May  1 

Adv.  May  1. 


MISCELLANEOUS 

May  19  Pavinff  Material — Camden. 

N.  J . May  15 

May  19  Cast  Iron  Pipe — Rewlston. 

Mont . May  15 

May  19  Street  Kncrouchments,  etc. 

—New  York,  N.  Y . May  15 

May  20  Manholes,  etc. — New  York. 

N.  T . May  15 

May  20  RetalnInK  Wall — Bridfte- 

vllle.  Pa . May  16 

May  20  Boiler  Breechlna,  Oirdens- 

burir.  N.  Y . May  16 

Adv.  May  15. 

Mav  20  Platforms  —  Philadelphia. 

Pa . May  16 

May  20  T.4iundry  Machinery  — 

Ward's  Island,  N.  Y . May  15 

Adv.  May  15. 

May  21  Road  Machinery — Harrls- 

hurgr,.  Pa.  . May  8 

May  21  Piles.  Timber,  etc.  —  St. 

fiOorKe,  S.  I.,  N.  Y . May  15 

Mav  24  PB\’lnfr  Blocks — Kalamaxoo. 

Mich . May  16 

Adv.  May  15. 

May  27  Ferry  Pock — Seattle,  Wash. May  15 
May  29  Fill  and  Bulkhead — Astoria. 

Ore . May  8 

June  3  Capstans  and  Holsts — Al¬ 
bany.  N.  Y . May  16 

June  3  Coal  Handllnir  Kquipment — 

— Toledo.  O . May  8 

June  8  Pavlnir  Bricks  —  Saranac 

Lake,  N.  Y . May  8 

Adv.  May  8. 


Where  name  of  offielal  Is  not  given, 
Inquirire  shuuld  be  addreMed  to  tity 
Clerk,  County  Clerk  or  eorreapondlng 
olHeial. 


Waterworlis 

PKOPONKB  WUKK 

N,  Y„  Athena — Town  havinir  plans  pre¬ 
pared  by  M.  Vrooman,  enur.,  Gloversvllle, 
liulldinK  water  system,  filters,  pumping  sta¬ 
tion,  seweraKe  system  and  complete  sewage 
disposal  plant. 

Gn,,  l,a  Grange — See  “Sewers.” 

Gn.,  .Milledgevllle — City  election  June  II 
to  vote  on  $145,000  iKtnds  to  build  water 
and  sewerage  systems,  grammar  school  and 
barracks. 

O. ,  Martina  Ferry — City  election  Aug.  12, 
to  vote  on  $4  50,000  bonds  to  build  water¬ 
works  system  and  electric  light  plant.  C. 
Lash,  city  engr. 

Minn.,  Wells — See  “Industrial  Works.” 

Mo.,  Kanaaa  CIt.v — City  rejected  bids 
building  1,000,000  gal.,  rein. -con.  stand  pipe 
in  North  Terrace  Park.  Noted  Apr.  3. 

Okin.,  Tnlan — City  plans  election  to  vote 
on  $5,000,000  bonds  to  build  water  supply 
system  from  Spavlnaw  Creek  to  here.  H. 
A.  Pressey,  city  consult,  engr. 

CnI.,  Andrrann — H.  S.  Riddell,  engr., 
Anderson,  recommended  that  Anderson- 
Cottonwood  Irrigation  Plat,  strengthen 
headwork  at  Intake  on  Sacramento  River 
and  build  laterals,  drains,  drops  and  turn¬ 
outs.  Bonds  for  $145,000  will  probably  be 
voted  for  work. 

CnI.,  Los  Angeles — Bd.  Pub,  Serv.  Comn. 
plans  to  build  23  ml.  water  pipe  to  supply 
aqueduct  water  to  Hansen  Heights  Pist.. 
recently  annexed  to  city.  Projierly  own¬ 
ers  will  prob,TbIy  organize  Improvement  dis¬ 
trict  to  build  distributing  system.  J.  P. 
Vroman,  secy.  W.  Mulholland,  645  South 
Olive  St.,  ch.  engr. 

Ont„  Watford — See  “Miscellaneous.” 


-Al'a.,  Bakerton  <  Klmora  I*.  ii 
erton  Water  Co.,  let  contract  biilMi 
plete  storage  water  reservoir 
accessories,  including  30  ft.  rein  , 
gatehouse,  filters  and  H  ml  c  i 
city,  to  Ambursen  Constr.  Co  «i 
New  York  City;  commission  basi- 
Msr.  27. 
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structing  water  works.  (2  seel  ion  I  i..  . 
Sect.  1,  pump  station  buildliigs  ami  u;:ii 
houses,  (b)  Sect.  3,  laying.  12.702  fi  )  i;".,, 

8  in.  c.l.  watermains.  Installing  i:i  lii,.  i.v 
drants,  ten  4.  6  and  8  in.  gate  valv. T  im, 
lbs.  .special  castings,  7  manholes,  to  Hro'u, 
&  Kings,  Mitchell,  cost  $15,182  S'Pni 
$11,767  respectively;  Sect.  2.'  nia.t,„,;.'v 
Sect.  7.  stack,  to  Merkle  .Mchv.  Co  'hk  i/.’ 
ter.«late  Bldg.,  Karma.s  City,  Mo..  $3X  Oun  .,,,,1 
$2200  respectively  ;  Sect.  6.  siir  lift,  to  Harris 
Air  I’ump  Co..  421  West  South  St.,  Iinli.m. 
apolis,  Ind.,  (a)  $13,339,  (b)  SIO,s77  , 

6.  deep  wells,  to  R.  W.  Jamison.  Mit.hcir 
$1909;  (b)  Sect.  2,  furnishing  20.^  ions 

6-8  In.  and  16  tons,  4  In.  c.l.  pipes  c  p 
lengths,  6597  lbs.  special  castings  to 
Cast  Iron  Pipe  Co.,  Tarrant  City,  Binninirl 
ham,  Ala.,  $13,930.  Noted  Mar.  27 


8.  I)„  .Mllehell — City  received  lowest  3 
bids  furnishing  and  laying  12.702  ft  4-h 
In.  el.  pipe,  etc.,  from  Bailger  Constr  Co 
300  Pneida  Bldg.,  $26,226;  T.  J.  Wotillev’ 
$26,951  ;  W.  P.  Ix)vell,  1416  South  Fast  Kih 
St.,  $27,984,  all  of  Minneapolis.  .Minn  • 
building  tower  and  tank,  from  Chieago 
Bridge  Co.,  105th  and  Throop  Sts..  Chicago. 
HI..  $16,200;  Memphis  Constr.  Co  .  .Metn|ihis’ 
Tenn.,  $17,000  ;  Omaha  Structural  .Steel  ('o' 
420  Bee  Bldg.,  Omaha,  Neb.,  $17,800.  This 
work  in  connection  with  waterworks.  Noted 
Mar.  27. 


'fkMo.,  KunsaH  CIt.v — City  let  contrjict 
building  rein. -con.  stand  pipe,  1,000,000  gal. 
capacity,  on  75th  and  Holmes  Sts.,  to  TifTl 
Constr.  Co..  Ine.,  Iro(|uois  Bldg.,  Bulfalo, 
N.  Y.  About  $52,000.  Noted  Apr.  3. 

Sewers 

PKOPOSKB  WORK 
N.  Y.,  Athens — See  “Waterworks.” 


Bids  Desired 

N.  Y.,  Newark — Until  June  2,  hy  city, 
building  earthen  dam  and  dikes  across  Case 
Creek  and  adjoining  valley  about  21  ml. 
southeast  of  Clifton  Springs,  involving  3000 
yd.  concrete  and  30,000  yd.  earth  embank¬ 
ment  ;  furnishing  all  material  and  building 
rein. -con.  and  brick  mechanical  filtration 
plant,  with  1.000,000  gal.  capacity:  haul 
and  lay  38,000  ft.  14-In.  c.l.  pipe  and  fur¬ 
nish  1700  ton  14-in.  c.l.  pipe.  -  Separate  bids 
to  be  received  on  each  division  of  al>ove 
work.  J.  P.  Wells,  Cutler  Bldg.,  Roches¬ 
ter,  consult,  engr.  ;  advertised  in  this  issue. 
Noted  Apr.  3. 

N.  J.,  Jersey  Olt.T — Until  May  28,  by  city, 
laying  72-In.  steel  water  pipe  between 
Boonton  Reservoir  and  here.  Sect.  1,  to 
duplicate  existing  syphons  between  Boon- 
ton  Reservoir  and  Passaic  River  at  Lynd- 
hurst.  Sect.  2.  to  duplicate  existing  syphons 
between  Pa.ssalo  River  at  Lyndhurst  and 
Summit  Ave.  reservoir,  here.  F.  A.  Polan. 
clk. :  advertised  in  this  issue.  Noted  Apr.  17. 

Pa.,  roalesvllle — Until  May  26.  by  city 
furnishing  and  laying  1400  ft.  12  In.  c.l. 
water  mains.  C.  A.  Niles,  city  engr. ;  ad¬ 
vertised  In  this  Issue. 

Mleh.,  Mies— ITntll  May  27.  by  Bd.  Pub. 
Wks..  Installing  water  mains  In  various 
streets.  Involving  13.599  ft.  4-12  In.  pipe. 

Minn.,  North  Mankato  (Mankato  P.  O.) 
— ITntll  June  2,  hy  F.  W.  Bates,  village 
reedr.,  building  extension  to  waterworks. 
About  $12,000.  N.  Moe,  Mankato,  engr. 

.4rlz.,  Florence — Until  May  28,  by  S.  M. 
Bailey,  clk..  building  waterworks  and  elec¬ 
tric  light  plant.  About  $80,000.  Burns  & 
McPonnel,  Interstate  Bldg.,  Kansas  City, 
Mo.,  engrs.  Noted  Feb.  20. 

PRICES  AND  CONTRACTS  AW.ARDED 
(★Indicates  awsrd  of  contract) 

★Mass..  Boston — City  let  contracts,  to  T. 
Burke,  Dorchester,  building  water  mains 
In  Tremont  St.  et  al.  Involving  4800  ft. 
6-12  In.  c.l.  pipe.  450  cu.yd.  earth  and  25 
cu.yd.  rock  excav.,  $8470  ;  to  A.  Cefalo, 
Roslindale,  Involving  3400  ft.  6-12  In.  c.l. 
pipe,  330  cu.yd.  earth  excav.,  $4715. 

★N.  J..  Bayonne — City  let  contract  build¬ 
ing  two  30-In.  water  mains  under  Hacken¬ 
sack  River,  to  Snare  A  Triest  Co..  8  West 
40th  St..  New  York  City,  $373,640.  Noted 
Mav  1. 


N.  Y.,  I'tira — City  plans  to  build  storm 
sewers  In  Mortimer  St.  from  Ballou  tJulf  to 
Miller  St  ;  Kagle  St.  from  Ptidley  .•\Vf 
to  Miller  St.  ;  Leah  Sf.  from  Hrlnkerlioff  to 
Dudley  Aves,,  and  Seymour  Ave.  to  Neilson 
St. ;  Square  St.  from  Seymour  Ave,  to  Neil- 
Hon  St.  ;  St.  Vincent  St.  from  Mortimer 
southerly;  Conkllng  Ave.  from  Mortimer 
to  Kagle  Stg. ;  Taylor  Ave.  from  Mortimer 
to  I-eah  Sts.  ;  Brlnckerhoff  Ave  from  Mor¬ 
timer  to  I.,€‘ah  Sts.  ;  Puilley  Ave.  from 
Mortimer  to  lOagle  Sts.  ;  Seymour  .\ve. 
from  Kagle  SI.  southerly  ;  also  sanitary 
sewer  beginning  at  Kagle  and  St.  Vincent 
Sts.  and  extending  southerly  and  easterly 
to  Brookside  I’ark.  J.  Kemper,  city  engr. 

N.  J.,  Newark — Bd.  Freeholders  Ks.'-ex 
Co,  soon  receives  bids  enlarging  sewage  dis¬ 
posal  plant  at  Overbrook.  About  $l()0,iui(i 
A.  Reimer.  co.  engr. 

N.  J.,  North  Bergen — Town  plans  to  build 
sewer  and  pave  sections  of  Jefferson,  Lin¬ 
coln  and  River  Sts.  About  $76,000. 

I*a..  Allentown — City  plans  to  build  sew¬ 
age  disi>osal  plant,  with  capacity  sullicient 
to  care  for  entire  city,  on  400  acre  farm 
purchastd  3  years  ago.  Work  may  be  done 
under  supervision  of  H.  T.  Bascome.  city 
engr.  ('ost  between  $3,000,000  and 
$4,000,000. 

Pa.,  roalesvllle— ITntll  May  26.  by  city, 
building  sewers.  Involving  1567  ft.  12.  15. 
18  and  24  In.  vllr.  pipe.  W.  S.  O.  Cwk, 
city  clk.  ;  advertised  In  this  Issue. 

Pa.,  Farrell — See  "Streets  and  Roads." 

Md.,  Crlkfleld — City  soon  lets  contract 
building  sewerage  system.  Involving  1i  ml. 
terra  cotta  and  Iron  pipe.  Coat  between 
$15,000  and  $20,000.  <5.  F.  Richardson, 

mayor. 

Ga..  La  Grange — City  rejected  bids  re¬ 
ceived  May  1.  building  11  ml.  s<'Wers.  sew¬ 
age  disposal  plant,  4  ml.  water  mains,  stor¬ 
age  reservoir.  2  ml.  transmission  line,  one 
500,000  gal.  filter  and  one  500  gal.  per  mla' 
ute  horizontal  centrifugal  pump,  etc.  New 
bids  will  be  received  In  about  90  days,  <  ■ 
L  Smith,  clk.  Noted  Apr.  17. 

Mich.,  Ford  (Wyandotte  P.  O.)— Village 
having  plans  pryiared  by  M.  L.  Brown  « 
.Son,  engrs..  823  C'hamber  of  Commerce,  De¬ 
troit.  building  250  ft.  30  In.  Iron  pipe  sewer 
outlet,  supported  on  wooden  piles  'J'''’ 
wooden  sheet  piling  and  concrete  saddles 
cinder  fill  between  sheet  piling.  About 
$10,600. 
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S,..rrs  (Continued) 

I  Hull  -Town  council  soon  receives  bids 
k  Iwine  5  mi.  vltr.  sanitary  st  wer  in  prac- 
^nv  all  streets  in  town.  About  »3n,il00. 
C  H.  Currie,  Webster  City.  engr. 

v-b  tlliance— City  plans  to  build  B6S0 
l■•'39  in.  sewers  in  buslnesa  district, 
iirant  &  Fulton.  Bankers  Life  BldR..  Lin¬ 
coln,  enRrs. 

v>b  Loup  City — City  havlnft  plans  pre- 
nwrd'for  sanitary  tile  seweriiKe  system.  J. 
R  Wolt,  city  engr.  About  130,000. 

u»h  Seattle — Bd.  Pub.  Wks.  rejected 
h.(is  received  Apr.  18.  bulldinK  Firland 
sanitonum  Sewer.  Involving  10.710  ft.  8 
in.  clay  or  concrete  pipe.  Noted  May  8 

Ore  Portland — City  soon  lets  contract 
hiiildinc  sewers  in  East  63rd  and  Halsey 
s“«  vitr.  or  cement  pipe.  About  $343,519. 
.N’ot^  Feb.  27. 

r»l..  Santa  Monies — See  "Streets  and 
Roads  ’’ 

Uur..  I.arhine — City  voted  $82,000  bonds 
to  build  14  ml.  sewers  in  various  streets. 

tint..  .North  Bay — Town  had  plans  pre- 
nared  by  H  J  McAuslan.  enKr..  North  Bay. 
layinK  1200  ft.  24  in.  rein. -con.  sewers  in 
WorthlnKton.  Sherbrooke  and  Wylde  Sts. 
Klection  soon  to  vote  on  bonds  for  project. 

Ont.,  Tlllxonbur* — Town  voted  $29,000 
bonds  to  build  sewers  in  various  streets. 
D  McQueen,  Mayor. 

Bins  DEHIRED 

Muss.,  Lynn— Until  May  20,  by  city, 
bulldinfc  sewers,  drains  and  anpurtenances 
m  I’nion  St.  W.  L,.  Vennard.  city  engr. 
Metcalf  &  Eddy,  14  Beacon  St.,  Boston, 
cons,  enffrs. 

(onn..  Stratford  (Bridgeport  P.  O.) — 
Until  June  9,  by  Bd.  Sewer  Comrs.,  fur- 
nishinK  material  and  labor  to  complete  4 
mi  8-J4  In.  sewers ;  also  building  sewage 
disposal  plant,  chlorine  treatment  house  and 
tidal  basin  and  sludge  bed,  including  piping 
and  grading,  etc.  K.  S.  Beardsley,  elm. ; 
advertised  in  this  issue. 

N.  V'..  Brooklyn — Until  May  21,  by  E. 
Riegelmann.  lioro.  pres.,  furnishing  all  labor 
and  material  building  sewers  In  Ave.  U 
from  West  Bth  St.  to  point  47  ft.  west  of 
West  7th  St.  and  from  point  130  ft.  west 
of  \V’(>8t  7th  St.  to  West  11th  St.,  involving 
1504  lin  ft.  102  In.  storm  sewer,  etc. 

N.  4..  Camden — Until  May  19.  by  Com. 
Streets  A  Highways,  building  sewer  in  sec¬ 
tions  of  Liberty.  8th,  32nd,  36th  and  Mor¬ 
gan  Sts.,  Harrison,  Lois,  Hayes,  River, 
Westfield  and  Trinity  Aves.  O.  W.  John* 
son.  ch.  elk. 

Pa.,  Meadville— Until  May  27,  by  F.  C. 
Kieiiort.  elk.,  building  2  ml.  sanitary  sew¬ 
ers,  also  sewage  pump  station.  Including 
two  12  hp.  motors,  two  air  compressors,  one 
air  tank  and  one  200  gal.  ejector.  Separate 
bids  to  be  made  on  sewers  and  pump  sta¬ 
tion.  J  F  Miller,  city  engr.  ;  advertised  In 
this  Is.'-ue. 

la..  Garner — Until  June  4,  by  H.  V. 
Reed,  elk.,  building  system  of  sanitary  sew¬ 
ers  and  sewage  disposal  plant ;  Sect.  A. 
Includes  disposal  plant,  concrete  tank,  sand 
filters  and  sludge  bed  ;  Sect.  B,  outlet  main 
Sewer,  involving  37B0  lln.  ft.  18-ln.  pipe  and 
t  manholes ;  Sect.  C,  lateral  sewers.  In¬ 
volving  35.289  ft.  8-18-in.  pipe,  80  manholes 
and  24  flushtanks  ;  advertised  in  this  Issue. 
Noted  Sept.  19. 

Tenn.,  NaahvlUe — Until  May  27,  at 
ofiice  of  Bd.  Comrs..  building  (1)  section 
Brown's  Creek  Intercepting  sewer,  (2)  sec¬ 
tion  Richland  Creek  Intercepting  sewer,  (8) 
group  clay  pipe  sewers  in  streets  and  alleys 
between  Hamilton  and  Jefferson  Sts.,  and 
between  Warren  St.  and  17th  Ave.  N. 
Work  involves  976,000  brick  and  67B0  lln.- 
ft  clay  pipe.  J.  W.  Hashiell,  secy. ;  adver¬ 
tised  in  this  issue. 

O.,  Cnnnrant — Until  May  23,  by  Dir.  Pub. 
Serv.  building  storm  sewer  In  Broad  St. 
from  15th  St  to  Park  Ave.  and  Park  Ave. 
from  Broad  to  Harbor  Sts.,  Involving  6200 
It.  trenching  and  backfliling,  6200  ft.  10-27- 
sewer,  etc. ;  Madison  St.,  from  Orange  to 
Bartlett  Sts.,  Involving  2020  ft.  trenching 
and  backfliling,  2020  ft.  10-16-In.  sewer, 
etc.;  16th  St.,  from  Chestnut  St.  to  Wright 
Ave  and  Wright  Ave.  from  16th  St.  to  New 
York  Central  R.R.  right-of-way,  involving 
190.5  ft.  trenching  and  backfliling,  190B  ft. 
lO-l.'i-in.  sewer,  etc.  W.  C.  Dickey,  elk. 

Mieh.,  Detroit — Until  May  19.  by  Dept. 
Pub  WTta.  City  Hall,  building  W^etherby 
Ave.  Sewer,  Sect.  1,  In  Kirkwood.  Chopin. 
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Vernor  and  Wetherby  Aves.  from  Long's 
Rd.  to  Warren  Ave.,  Involving  4774  ft.  13 
ft.  6  in.,  18  ft.  plain  concrete  arch  pipe  with 
•ein.-con.  Invert,  S«‘ct.  2.  In  Vvetherby, 
Alaska  and  Livernois  Aves.  from  Warren 
to  Bonaparte  Ave.,  5739  ft.  13  ft.  6  In.  x 
18  ft.  plain  concrete  arch  plim  with  reln.- 
con.  Invert  ;  Lynch  ltd.  Sewer,  Seel.  3, 
in  Mi.  Elliott  and  Charles  Aves.  from 
Lynch  ltd.  to  point  1900  ft.  west  of  Mt. 
Elliott  Ave.,  4680  ft.  10  ft.  cylindrical  pipe. 
Sect.  4.  in  Charles.  Conant  and  McLean 
Avea  from  point  1900  ft.  west  of  Mt.  El¬ 
liott  Ave.  to  Monar  St..  3924  ft.  9  ft.  6  In. 
X  9  ft.  brick  or  plain  concrete  cylindrical 
pipe;  Six  Mile  Rd.  Sewer,  Sect.  1,  In  Six 
Mile  Ud.  from  Connor's  (jreek  to  Station 
60,  6000  ft.  10  ft.  6  in.  brick  or  plain  con¬ 
crete  cylindrical  pipe.  Sect.  2.  in  Six  Mile 
Rd.  front  Station  60  to  Conant  Ave.,  6709 
ft.  10  ft.  6  In.  brick  or  plain  concrete  cylin¬ 
drical  plp«-  ;  Hart  Ave.  Pub.  Sewer  In  Ilart 
Ave.  from  Charlevoix  to  Mock  Aves..  2458 
ft.  20  in.  crock  pipe. 

MIeh.,  Detroit — Until  May  19,  hy  Bd 
Pub.  Wks.,  furnishing  labor  and  material 
(except  manhole  rings  and  covers),  and 
building  and  finishing  complete,  together 
with  backfilling.  1251. B  ft.  Harper  Ave. 
Pub.  Sewer  In  Harper  and  Gratiot  Aves. 
from  point  23  ft.  west  of  west  line  of 
Gratiot  Ave.  to  91  ft.  north  of  north  line 
of  Georgia  Ave.,  brick  or  monolithic  con¬ 
crete  cylindrical  pipe.  About  $60,000,  C. 
W.  Hubhell,  City  Hall,  engr.  Noted  Apr.  24. 

Mieh.,  Orosee  Polnte— See  "Streets  and 
Roads." 

Cal..  Bishop— Until  June  2.  by  A.  D. 
Schlveley,  elk.,  building  sanitary  sewerags 
system  and  sewage  treatment  tank.  Olm¬ 
sted  A  Gillelen,  112  Hollingsworth  Bldg., 
Ijon  Angeles,  engrs. 

rRICKH  AND  CONTRACTS  AWARDED 

(Alndicates  award  of  contract) 

AMass.,  Boston — City  let  contract  build¬ 
ing  9000  ft.  sewer  In  Center  St.,  to  A. 
Cefalo.  Roslindale.  $75,296.  Work  involves 
1500  lin, ft.  3-ln.  concrete  and  7600  ft.  6-20 
In.  vltr.  pipes  and  7000  cu.yd.  earth  trench¬ 
ing. 

AConn.,  Ilrldgeport — City  let  contracts 
building  1500  ft.  sanitary  and  storm  sewer 
in  Spring  ,Si..  to  L.  Jacmies  Constr.  Co., 
608  Montgomery  Ave.,  Elizalieth,  N.  J., 
$24,868  ;  also  5760  lin. ft.  in  Cantleld  Ave.. 
to  L.  Petrosal.  39  Woodbridge  Ave.,  Hart¬ 
ford.  $6366;  Pierce  Mfg.  Co..  785  Housa- 
tonlc  Ave.,  $14,142  and  L.  Jacques  Constr. 
Co.,  608  Montgomery  Ave.,  Elizabeth,  N.  J., 
$23,649.  Noted  May  1. 

'AConn.,  New  Haven — City  let  contract 
building  vltr.  storm  water  and  overflow 
sewer  and  appurtenances  In  Munson  St.  and 
Beaver  Park  lands  between  Canal  and 
Crescent  Sts.,  to  Dwyer  &  MannIx,  338 
Shelton  Ave.,  $55,125.  Noted  Apr.  24. 

★  N.  Y.,  Brooklyn — E.  Riegelmann,  boro, 
pres.,  let  contract  building  sewers  In  Rcm- 
sen  and  Utica  Aves.,  to  I.,.  Kallsher,  1225 
Myrtle  Ave.,  $239,088.  Noted  Apr.  10. 

N.  Y.,  Brooklyn — R  Riegelmann,  boro, 
pres.,  received  bids  May  7,  building  sewer 
In  Rutland  Rd..  from  Fenlack  Constr.  Co.. 
$242,223  ;  Rosenthal  Eng.  Co..  228  Jackson 
St.,  $242,511  :  C.  Petracca,  800  Kent  Ave., 
$266,399.  Noted  May  1. 

N.  J.,  Newark — Passaic  'Valley  Sewerage 
Comn.,  820  Essex  Bldg.,  received  lowest 
3  bids  building  Sect.  20  Rutherford- 
East  Rutherford  and  Walllngton  boroughs, 
from  U.  S.  Drainage  A  Irrigation  Co.,  17 
Battery  PI.,  New  York  City,  $119,962  ; 
Bruno  A  Retlttl,  18  Tremont  St.,  Boston, 
Mass.,  $122,945;  North  Jersey  Contg.  Co., 
Dover,  $124,526.  Noted  Apr.  3. 

'AN.  J„  Newark — Passaic  Valley  Sewer¬ 
age  (7omn.,  820  Essex  Bldg.,  let  contract 
building  Sect.  30  of  Newark  Branch  Sewer, 
to  North  Atlantic  Constr.  Co.,  207  Market 
St.,  $261,865.  Item  incorrectly  noted  In  our 
issue  of  Apr.  10. 

AMd.,  Baltimore — See  "Streets  and 

Roads." 

AOhlo.  Akron — City  let  contract  building 
brick  sewer  In  South  Main  St.  from  West 
Thornton  S^.  to  south  line  West  Crosier  St., 
to  Columbus  Asphalt  Paving  Co.,  Citizens 
Bank  Bldg.,  Columbus.  $12,337.  Noted  Apr. 
10  under  "Streets  and  Roads." 

O. ,  Cleveland — City  received  bids  building 
sewers  In  (a)  Miles  Ave.  from  East  133ra 
St.  to  city  limits.  Involving  1400  ft.  No.  4  C 
brick  sewer,  1  Junction  chamber.  40,000  ft 
B.  M.  plank  and  timber.  372  ft.  8-12-ln.  vltr. 
pipe,  etc. ;  fb)  Bellaire  Rd.  from  Jasper 


Ave.  to  city  linil.s,  905  ft.  No.  3-5  C  brick 
s«>wt>r,  600  ft.  12  and  15-ln.  vltr.  plp»'.  ••ic., 
from  P.  W.  Graham,  1274  West  108th  St., 
(a)  $20,978;  W.  McDowell,  10319  Miles 
Ave.,  (a)  $22,252  ;  lirookalde  Constr.  Co., 
3905  West  29(h  St.,  (a)  $22,322,  tb)  $9747, 
N.  lafornaro,  3218  .Murray  Hill  Rd.,  tb) 
$10,310;  W.  P.  Uibbuns,  !40  I-eader-News 
Bldg.,  $10,921. 

.Mleli..  Detroit — City  roc«'lved  bids  furnish¬ 
ing  lalHir  and  material  (excepl  manliole 
rings,  covers  and  iron  steps)  and  building 
complete  with  backfliling  vltr.  criM-k  lateral 
sewers,  crocks  varying  from  12-18  to¬ 
gether  with  Hpt'cliils  and  lirick  manholes,  in 
(a)  alley  No.  3062,  (b)  No.  3116,  (c)  No. 
3117,  td)  No.  3118,  te)  No.  3119,  <f)  .No. 
3120,  (g)  No.  2122,  th)  .No,  2123.  (I)  No. 
2125,  tj)  No.  3126,  (k)  .No.  3127.  from 

It.  I>.  Baker,  1415  Penobscot  Bldg.  In) 
$3666.  tb)  $10,201,  (c)  $3693,  (d)  $3574. 
(e>  $3630,  (f)  $26,230,  (h)  $2100,  (I) 
$10,000,  (J)  $8800,  (k)  $3450;  Western 

Constr.  Co..  12o8  Ford  Bldg.,  (a)  $4421,  (b) 
$10,437.  tc)  $3849.  (d)  $3593.  (e)  $3467, 
(h)  $2144,  (I)  $9242,  (J)  $9643;  J.  A.  Mer- 
cler.  Hammond  Bldg.,  (a)  $4886,  (J) 

$10,650.  (k)  $4187;  Brandon  &  Hanna  Co.. 
1624  nimo  Bank  Bldg,  (h)  $11,000,  (f) 
$22,600.  (g)  $24,000  ;  Thorlmrn-Kean  Co . 
Union  Trust  Bldg.,  (c)  $3924.  (d)  $3924. 
(e)  $3804.  (h)  $2219,  (k)  $4198;  Blank  A 
Co.,  Highland  Park,  (f)  $18,103,  (g)  $22.- 
000 ;  W.alker  A  Teetaert,  Windsor.  Ont  , 
Can.,  (K)  $28,660;  R.  L.  Oakley,  486  Bur¬ 
lingame  Ave.,  (I)  $12,750.  Noted  May  I. 

Mieh.,  Detroit — Dept.  Pub.  Wks  received 
bids  building  Seven  Mile  Rd.  Putdic  .Sewer 
from  Woodward  to  Yakama  Aves.,  4781  ft. 
long,  cylindrical  section  varying  In  size 
from  11  ft,  3  In.  to  10  ft.  In  diam.,  brick  or 
monolithic  concrete,  from  J  Connellv 
Constr.  Co.,  Dime  Bank  Bldg..  $276,300;  J. 
Porath.  34  McGraw  Bldg.,  $364. 800;  Janes 
A^Affeld,  Ford  Bldg.,  $359,000.  Noted  Apr 

AWIs.,  Msnitowoe — City  let  contract  ex¬ 
cavating  and  laying  3.7  ml.  sewer  In  8th  St. 
from  Langdon  Ave.  to  city  limits,  to  W  O. 
Bahr,  10th  St..  $36,670 

AWIs.,  fliieboygmn — Bd.  Pub.  Wks.  let  con¬ 
tract  building  2.8  ml.  sewer  in  North  3rd 
St.  from  Bluff  to  B**ll  Aves.,  and  Geele 
Ave.  from  North  3rd  St.  to  North  6th  St., 
Involving  3710  lln. ft.  8-10  in.  vltr.  plp<'.  to 
South  Side  Hardware  Co.,  1512  itouth  12th 
St.,  $12,577. 

Neb.,  Geneva — City  recedved  bids  laying 
14,000  ft.  8-15  in.  rein. -con.  and  tile  sewers 
and  Installing  Imhoff  tank  and  sprinkling 
Alter,  from  S.  A.  Coneglla,  Omaha,  $30,225; 
A.  A.  Dobson  Co.,  945  D.  St.,  Lincoln,  $30,- 
890 ;  G.  Vlasnik,  624  North  32nd  St..  Lin¬ 
coln,  $31,688. 

AMont.,  Whlteflsb — City  let  contract  in¬ 
stalling  septic  tank  and  building  7000  ft.  4, 
8  and  12  In.  vltr.  and  drain  tile  sewers  In 
Lakeside  Sewer  Dlst.,  to  Two  Miracle  Co.. 
437  Ford  Bldg.,  Great  Falls,  $19,400.  Noted 
Mar.  20. 

AMo.,  Joplin — City  let  contract  building 
3  ml.  tile  sewer,  to  C.  A.  Dieter,  Independ¬ 
ent  Bldg..  $81,634. 

ATrx.,  Ranger— City  let  contract  building 
sanitary  vltr.  sewer  system,  to  James 
t'onstr,  Co..  Guthrie,  Okla.,  $155,000. 

Arts.,  FlagstaA — City  received  lowest  bid 
building  extension  to  sanitary  sewerage 
system,  from  Mcl.«an  A  Walsh,  El  Segundo, 
Cal.,  $84,455  using  vitr.  clay  pipe,  $82,396 
using  cement  pipe.  Noted  Apr.  10. 

Cal.,  1a>s  Angelee — Bd.  Pub.  Wks. 
received  bids  building  cement  sewers  In 
Long  Beach  Ave.  and  Slst  St.  Sewer  Diet., 
from  P.  D.  Zalch,  2218  Sheridan  St,  $1$.- 
885;  B.  Deragno,  Lon  Angeles,  $19,965  ; 
M.  Chutuk,  632  South  Mathews  St,  $2$, 209. 


Bridges 


PROPOHRD  WORK 

N.  Y.,  Kingston — State  Highway  Comn., 
Albany,  receives  bids  about  July  1,  build¬ 
ing  highway  bridge  over  Rondout  Creek, 
here.  About  $300,000.  F.  S.  Green,  state 
highway,  comr. 

W.  Va.,  Pinevlila — Comrs.  Wyoming  Co. 
having  plans  prepared  building  2  rein. -con. 
bridges  over  Barker's  Run.  About  $10,000. 
A.  B.  Shannon,  Mullens,  engr. 

Mich.,  Flint — City  soon  lets  contract 
building  70  ft  rein. -con.  bridge,  26  ft.  wide, 
over  Threat  Creek  on  2nd  St  About  $23,- 
000.  J.  Shoecraft,  city  engr. 
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Bridi;*'!)  (Continued) 

Qur.,  L’Annomptlon — J.  K.  Duham«-I.  wcy. 
munk’ipMl  i-ouiu-il,  noon  l*<8  contract  l»uild- 
inir  concrete  and  steel  bridKe,  concrete  floor- 
lUK.  3(«  ft.  lotiK,  IM  ft.  wide,  over  L’.Vsfiomi)- 
tlon  itlver.  I.  K.  Vallee.  Parliament  lilda., 
(Jueltcc,  eiiBr.  Noted  May  8. 

Montreal^ — Canadian  Pacific  Ily., 
Windsor  St.  Sta,,  plans  to  rebuild  Atwood 
Ave.  bridBC,  also  build  new  rein. -con.  bridKe 
on  Selpneur  St.  Aliout  1400, oao.  J.  W.  Falr- 
bairn,  asst  ch.  engr. 


nii>N  liKMIKKII 

W.  Va.,  f'liarlFNtan — I'ntll  .Tune  4.  by 
Comrs.  Kanawha  and  I..tncoln  t'ountles. 
biiildiiiR  superstructure  of  steel  biKhway 
bridge  over  t'oal  Itlvcr  In'Iow  mouth  of 
Alum  Creek,  to  have  one  20o-ft.  and  one  So¬ 
ft  spit  It. 

W.  \a..  Ifanville — Until  May  30.  by 

Comrs.  Hoone  (.'o..  building  steel  highway 
bridge  over  Little  Coal  River,  here,  two  126 
ft  Hp.ins,  16  ft.  wide.  About  $1:>,000.  S.  K. 
Hradley,  Madison,  engr. 

W.  Va.,  Madison — ITntll  May  30.  by 

Comrt).  Madison  Co.,  building  steel  highway 
bridge  over  Coal  River,  here,  two  103  ft. 
sp.ans  16  ft.  wide,  cost  $11,000.  S.  K.  Brad- 
le.\,  Madison,  engr. 

M.  Vu..  West  Union— Until  May  29.  by 
t’omrs.  Doddridge  Co.  building  60-ft.  con¬ 
crete  bridge  over  Clay  Lick  Run  In  Cen¬ 
tral  DIst.  ;  SO-ft.  concrete  arch  bridge  over 
McKlroy  Creek,  ,i*.  mouth  of  Big  Flint 
Cr*H'k,  and  60-ft.  concrete  bridge  over  Meat- 
house  Fork,  near  mouth  of  Brushy  Fork 
Cre<-k.  New  Milton  Dist.  H.  Hutson,  co.  elk. 

La.,  Statesboro — tfntll  May  28,  by  Comrs. 
Bulloch  Co.,  building  7  rein. -con.  bridges 
on  Dixie-Overland  Highway.  Altout  $40.- 
000.  J.  B,  McCrary  Co.,  3rd  Natl.  Bank 
Bldg.,  Atlanta,  engrs. 

4Ja.,  Swainsboro-  -Until  June  4.  by  Comrs. 
Kniaiiuel  Co.,  building  7  rein. -con  bridges 
varying  In  sise  from  46  to  178  ft.  in  length, 
on  Dixie-Overland  Highway.  AtM)ut  $61.- 
otio.  J.  H.  McCrary  Co.,  3rd  Natl.  Bank 
Bldg.,  Atlanta,  engrs. 

4)iie.,  Hmnie — T'ntll  May  17.  by  G  F. 
Hall,  secy.  twp.  council,  building  50  ft  steel 
and  concrete  bridge,  concrete  flooring.  16 
ft.  wide,  over  Yamaska  River,  between  here 
and  Sutton.  1.  K.  Vallee.  Parliament  Bldg., 
Quel*ec,  engr 

CliHtean  Kieher — Sj-e  “Streets  and 

R(ia<Is.” 

tint.,  .\rtliur— Until  May  27,  by  Bowman 
&  Connor,  engrs.,  31  (Jueen  St..  Toronto, 
building  two  35-H.  slab,  one  38-ft.  arch 
truss,  two  18-ft.  slab,  one  25-ft.  arch  truss 
ai.d  two  11-fl  slab  bridges,  all  rein. -con., 
16  ft.  wide,  for  Twii.  .About  $3a.0U". 

tint.,  .Vrtlinr — Until  May  20,  by  K  Gainer, 
elk.  Peel  Twp..  buihling  115  ft.  bridge.  16 
ft  wide,  with  concrete  abutments.  In  Peel 
Twp.  -About  $20,000.  Bowman  &  Connor, 
31  Queen  St.,  W  ,  Toronto,  engrs. 


PKICFS  .AMI  UONTK.ACTS  AAV.AKliKII 

(Vindicates  award  of  contract) 

VMas.i.,  Holyoke — Bd.  I’ub.  Wks.  let  con¬ 
tract  building  deck  steel  ig^der  bridge  over 
levee  canal  on  Appleton  Bt..  (steel  work 
encased  with  rein. -con.),  to  Kastern  Bridge 
&  Structural  Co.,  88  Crescent  St..  Worces¬ 
ter,  $28,400  Noted  Mar.  13. 

VI*a..  Wehrum — Town  let  contract  build¬ 
ing  bri<lge  over  Black  Lick  Creek,  to  M. 
Bennett  &  Sons.  Indiana.  $18,973. 


Via.,  Leon — Comrs.  Decatur  Co.  let  con¬ 
tract  building  two  24  x  24  ft.  concrete  slab 
bridges,  one  12  x  12  x  48  ft.  skew  concrete 
1k)x  culvert,  one  16  x  24  ft.  I  beam  bridge, 
one  18  X  24  ft.  1  beam  on  concrete  abut¬ 
ments.  one  6  X  7  X  46  ft.  concrete  box 
culvert  and  one  18  x  20  ft.  I  beam  bridge, 
to  Koss  Constr.  Co.,  2818  5th  St..  Des 
Moines,  $22,696.  Work  Involves  1460  cu.- 
yd  earth  exciiv.,  865  cu.yd.  rein. -con.,  10 
tons  structural  and  23i  tons  reinforcing 
steel.  Noted  .Apr.  24. 

Via.,  Koek  Kapida — Comrs.  Lyon  Co.  let 
contracts,  to  Federal  Bridge  Co..  1122  Kqult- 
able  Bldg.,  Des  Moines,  building  one  18  x 
45-ft.  pony  truss  brhlge  and  3  l-ls-am 
bridges,  all  on  concrete  abutments,  also  one 
6  X  6  ft.  box  culvert.  Involving  416  cu.yd. 
concrete.  23  tons  structural  and  12i  tons 
reinforcing  steel  and  2766  lln.ft.  woo<l  piling. 
$13,ri91  ;  T.  J.  Cookley,  2  l>ox  culverts.  $904. 

Via.,  Toledo — ("omrs.  Tama  Co.  let  con¬ 
tract  buihling  31  concrete  box  culverts,  to 
.A.  P.  Muuson,  Marion.  $26,648.  Work  in¬ 
volves  1821  cu.yd,  earth  excav.,  1071  cu.yd. 
rein. -con.  and  36}  tons  reinforcing  steel. 

VAIinn.,  MiniieapoIlH — City  will  build 
bridge  over  -Mississippi  River  on  Franklin 
-Ave..  r>.'i  ft.  wide,  2  side  spans  200  ft.  long 
and  2  end  spans,  60  ft.  long.  Aliout  $200,- 
000.  Work  will  lie  done  by  day  labor.  Bids 
will  soon  be  received  furnishing  material 
for  aliove  work.  Noted  Feb.  6. 

VWaNh.,  Toledo — State  Highway  Com., 
Olympia,  let  contract  building  steel  bridge 
over  Cowlitz  River,  on  Pacific  Highway, 
here,  consisting  of  four  180-ft.  spans  and 
approaches,  to  O.  E.  Helntz,  636  Vista  St., 
Portland,  $128,922.  Noted  Apr.  17. 

VChI.,  I-os  Angeles — Bd.  Supervs,  T-os 
Angeles  Co.  let  contract  building  60  ft. 
single  span  Howe  tru.ss  timber  bridge  with 
pile  foundation  over  San  Gabriel  River  on 
Center  St.,  to  Ross  Constr.  Co.,  Forum 
Bldg.  Sacramento.  $22,962.  Noted  May  8. 

VOnt.,  Peterlioro — City  let  contract  build¬ 
ing  11-arch  rein. -con.  bridge,  brick  center 
arch.  in,>n  ft.  long.  4  4  ft.  wide,  over  Oton- 
bee  River,  to  Russell  Townsend  Co.,  Harlior 
Bldg..  Toronto.  About  $249.<tuO.  C'ost  plus 
lOe;  basis.  Noted  Mar.  13. 


Structural  Steel 

PROPOSED  AA’OKK 

UfcL,  Modesto — See  “Industrial  Works." 
PRICKS  AND  CONTR.ACTS  AAVARDKD 
(Vindicates  award  of  contract) 

Via..  Fairfield — See  “Bridges." 

Via.,  Toledo — See  "Bridges.” 

VAA’aHh.,  Toledo — See  "Bridges.” 

Reinforced  Concrete 

PROPOSED  WORK 
N.  A'.,  IlulTala — See  "Industrial  Works." 
Mash.,  A’aneouver — See  "Buildings.” 

4)ue.,  Montreal — See  "Bridges." 

BIDS  DESIRED 

Pa.,  Bridgevllle — See  "MisceUaneous.” 

<ia.,  Statesboro — See  "Bridges  " 

Oa„  Swainsboro — See  "Bridges." 

Que..  Chateao  RIeher — See  "Streets  and 
Roads." 

Ont.,  Arthur — See  "Bridgea" 


PRICES  AND  CONTRACTS  AAV.AKDKD 


Coiineetleut  —  State  Hig| 

Capitol,  Hartford,  plana  to  in- 
Hartford  to  New  1-ondori  < 
state  highway  engr. 

N,  A’.,  Brooklyn — K.  R  I’i,  ^ 
pres.,  rejected  bids  received  \’ 
latlng  and  repaving  with  perm 
on  6-In.  concrete  liase.  Manhatt- 
Grand  to  Cook  Sts.  Noted 

N.  J..  Jersey  City — City  i  .  ..Ivm 
about  May  19,  repairing  Juin  sioi,' 
Belgian  block.  Cost  to  exe  '  ,l  ii 
Noted  Apr.  24.  ” 


'V 

•\ve  fr'iii 


I'i'h 


N.  J.,  Jersey  City — City  ii,  , 
prove  Grand  St.  trom  MIH'Ci. !  ; 
tion.  coat  $2.’;, non  ;  Communiiia\s 
Junction  to  Morris  t'anal  Bridn. 
Newark  Ave.  from  West  Side  \v 
ren  St.,  $25,000,  all  granite  ld<> 


N.  J.,  North  Bergen — Sec  “S.  wers." 


N.  J.,  North  Bergen — Cltv 
prepared  repairing  20th  SI  ' 
About  $30,000. 


baviinj 

granite 


I'l.iMS 

block. 


N.  J.,  Roselle  (Klizaheth  1*  O  )— h.i 
Freeholders  ITnion  Co.  (Elizabeth)  i,|an« 
to  pave  Cheslmit  St.  from  1st  to  .St  OTOree 
Aves.  About  $118,000.  A.  Bauer  eo  eiw 


Pu.,  Farrell — City  voted 
to  pave  and  build  sewers  In 
Noted  Apr.  17. 


$212,000  iHiniis 

various  streets 


Pa.,  Pillsbiirgh — City  pa.ssed  onlinanee 
to  grade,  pave  and  curb  HilUrest  .St  from 
North  Fairmont  to  .North  Rebecca 
$35,000;  Blackhawk  St.  from  I'oeotui  si' 
to  city  line,  $13,000;  Commercial  St  from 
Blackhawk  to  Whipple  Sts..  $l.’i.',iii 
Homestead  St.  from  Nevada  to  I’ocono  S’- 
$32,500  ;  Pocono  St.  from  Whipple  St  to 
city  line,  $18,600;  Whipple  St,  from  (hm.l- 

m;in  St.  to  city  line.  $45,000.  T.  .M  R . 1 

City  County  Bldg.,  engr. 


I*a..  Seranton — City  pltins  to  graile,  |>av. 
.and  curb  with  sheet  asphalt  and  stone 
bloc-ks,  on  concrete  base,  Pittaton  Ave,  from 
Breck  to  Sanders  Sts.  ;  Sanders  St.  from 
Plttston  to  Birney  Aves.,  Birney  Ave,  fr.mi 
Sanders  SL  to  city  limits,  and  L.aekawanna 
Twp.  line.  In  20th  Ward,  cost  $6(i,79S  .  Vin. 
St.  from  Taylor  to  Arthur  Aves.,  $:t9,716 
Irving  Ave.  from  Mulberry  to  Pine  Sis. 
17th  and  10th  Wards,  $29,100  and  from 
Myrtle  to  .Ash  Sts.,  10th  Ward,  $in 
W.  A.  Sehunk,  city  engr. 


Pa.,  M'ashington — Washington  Co.  elee- 
tion  June  IT  to  vote  on  $1,000,000  Ixmds  for 
road  work. 


Virginia — State  Highway  Comn.,  Rich¬ 
mond.  soon  lets  contract  building  3}  mi 
Project  No.  32.  bituminous.  Fairfax  I'o  ; 
6J  ml.  Project  No.  42,  top  soil,  KIuk 
George  Co.  ;  on  last  named  project  Stale 
will  furnish  (not  to  exceed)  40.000  convict 
labor  hours  at  20c.  per  hour.  G.  P.  Cole¬ 
man.  state  highway  comr. 

W.  Aa..  Marliiiglun — Comrs.  Pocahontas 
Co.  having  plans  prepared  surfacing  5  mi 
Marlington-Huntersvllle  Rd..  14  ft.  wide. 
Involving  19.000  cu.yd.  excav.  About  $2ii.- 
000.  F.  Baxter,  Marlington,  engr. 

W.  A'a..  Morgantown — Comrs.  Monon¬ 
galia  Co.  rejected  bids  building  Chestnut- 
Ridge  Rd..  Sabratlon-Dellslow  Rd.  Stew- 
artslown  Rd.  and  Charles  Ave.  L.  Cox, 
Morgantown,  engr.  Note<l  May  1. 

AV,  A'a.,  New  Cumberland — Hancock  C,i 
election  May  24,  to  vote  on  $100.00ii  lionds 
to  build  roads.  C.  K.  Grafton,  New  Cum- 
lierland,  engr. 


VAa..  Winchester — Slate  Highway  Comn.. 
Richmond,  let  contract  building  several 
bridges  In  Frederick  Co.,  to  R.  A.  Figgatt, 
Roanoke.  $12,811. 

Via..  Council  BlulTs  —  Comrs.  Potta- 
watamie  Co.  let  contract  building  four  18  x 
76  ft.  pony  truss  bridges  on  piling  and 
4  concrete  box  culverts.  In  varlotis  town¬ 
ships.  to  Wickham  Bridge  &  Plix-  Co..  400 
Commercial  Natl.  Bank  Bldg..  $22,149. 
Work  involves  212  cu.yd.  rein. -con.,  2800 
lln.ft.  wood  piling.  89  tons  structural  and 
6i  tons  P'lnforclng  steel,  etc. 

Via..  Fairfield — Comrs.  Jefferson  Co.  let 
contracts  to  Cameron  &  Joyce  Co.,  Keokul^ 
huilding  26  concrete  box  culverts  and  26 
circular  concrete  culverts  Involving  913  cu.¬ 
yd.  rein. -con.  and  31  tons  reinforcing  steel, 
$19,177  ,  IVs  Moines  Bridge  &  Iron  (3o., 
Tuttle  St.  between  9th  and  llth  Sts..  Des 
Moini‘s.  one  20  x  20  ft.  concrete  slab  bridge, 
one  16  X  20  ft.  c-oncrete  slab  bridge  and 
two  18  X  60  ft.  l>ony  truss  bridges,  on  con¬ 
crete  abutments.  508  cu.yd.  rein. -con.,  3296 
lin  ft  wood  piling  and  27  tons  structural 
and  18  tons  reinforcing  steel.  $20,000. 


(Vindicates  award  of  contract) 
VMass.,  Boston— See  "Industrial  Works.” 
VUonn.,  Windsor  Locks — See  "Industrial 
Works.” 

VPa.,  Milton — See  “Industrial  AVorks." 
Via..  Fairfield — See  “Brld.ges.” 

Via.,  Leon — See  "Bridges.  ’ 

Via.,  Rork  Rapids — See  “Bridges." 

Via.,  Toledo — See  "Bridges.” 

Mo.,  Kansas  City — See  "Waterworks.” 
VUal.,  Fresno — See  “Industrial  Works." 
Cal.,  San  Francisco— See  "Buildings.” 

Streets  and  Roads 

PROPO.SED  WORK 

Coiincrtirnt — Statei  Highway  Comn., 
Capitol,  Hartford,  soon  receives  bids  build¬ 
ing  concrete  road  from  Norwich  to  W'ester- 
ly.  R.  I.  About  $200,000.  C.  J.  Bennett 
state  highway  engr 


AY.  A'a.,  Parkersburg — Comrs.  Wood  f" 
having  plans  prepared  building  2  mi. 
Parkersburg-Ellzabeth  Turnpike.  16  n 
wide,  involving  3500  yd.  excav.  and  18  "^“ 
sq.vd.  of  cement  concrete  surface,  cost  »36  - 
000  ;  3  ml.  Northwestern  Turnpike.  16  ft. 
wide.  5000  cu.yd.  grading  and  28.000  sn  yrt. 
of  cement  concrete  surface.  $56,000.  Bur¬ 
dette  &  AV'oodyard,  Parkersburg,  engm. 


W.  Va.,  Point  Pleasnnt — Comrs  Ma.son 
Co.  plan  election  noon  to  vote  $70,000  bonds 
io  Improve  all  roads  In  Wagoner  P**"*  l 
*66,000  bonds  for  roads  in  Graham  Dist. 
O.  F.  Childs.  Point  Pleasant,  engr. 


W.  Va..  Prinreton — Comrs.  Meroer  Co 
having  plans  prepared  building  6  mi 
Prlnceton-Flattop  Rd.,  16  ft.  wjd'*  >nvoi\ • 
Ing  28,000  cu.ycf  excav.  and 
of  waterbound  macadam.  About  $80.ooi.. 
E.  C.  Barton,  Bluefleld,  engr. 

AV.  Va..  AVInficId— Comrs.  Putnam 
soon  receive  bids  grading  3  ml.  James  Itj' 
and  Kanawha  Turnpikea  18  ft.  wide  M  u 
$26,000.  G.  H.  Davis.  Winfield.  e:ic' 
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5„eet.'  .'nd  Hoads  (ContJnued) 


(in  — City  election  May  20  to 

vnt<*  oil  $20,000  bonds  to  pave  various 
,treels  H  election  carries  $60,000  will  be 
rxpendeil.  O.  H.  Lann,  Moultrie,  engr. 

(i»  Tlioma»vllle — Thomas  Co.  voteil 
tlooliiol  lionds  to  build  roads.  S.  H.  lleald, 
dk.  Noted  Apr.  24. 

A  alduMta — Howndes  Co.  election 

May  2''  to  vote  on  $500,000  bonds  to  build 
Federal  Government  will  Iki  asked 
to"  appropriate  like  amount  If  election  car¬ 
rier. 


Hu..  Iliirtow — Polk  Co.  soon  receives  bids 
improving  roads.  Ilonds  for  $40,000  voted 
for  project. 


yiu..  Miami — City  plans  to  spend  $100,000 
to  improve  streets  and  build  storm  and 
sanitary  sewers.  C.  W.  Murray,  Miami, 
engr. 


Alu..  .\ttalla — City  soon  receives  bids 
paving  5th  Ave.  About  $60,000.  Noted 
Mar.  20. 

M1n«..  flarkuilale— Bd.  Superv  Coahoma 
Co.  rejected  bids  received  Apr.  30  resur¬ 
facing  10  mi.  roads.  Noted  A|)r.  17. 


Ohio-  State  Highway  Comn..  Columbus, 
soon  lets  contract  grading,  paving,  build¬ 
ing  bridges  and  culverts  on  4.18  mi..  Sect. 
I,  Coluinhus-Mlllersburg  Hd..  waterbound 
macadam,  Knox  Co.  About  $16,057. 

Ohio — State  Highway  Comn.,  Columbus, 
plans  to  build  following  Federal  Aid  roads: 

Ashland  Co.,  section  of  Ashland-Wooster 
Rd..  3.8  mi.,  grading  and  paving,  $32,000. 

.Auglaize  Co.,  section  of  Wapakoneta-St. 
Marv's  ltd..  6.52  mi.,  grading  and  paving 
$104,320. 

Section  of  Wapakoneta-Bellefontalne  Rd., 
7.8  mi.,  grading  and  paving,  $45,680. 

Krle  Co.,  section  of  Idma-Sandusky  Rd., 
3  045  mi  ,  grading  and  paving,  $30,000. 

Columbiana  Co.,  section  of  i.ilsl>on-Kast 
Uverp(K)l  ltd.,  grading  and  paving.  $35,000. 

Knox  Co.,  section  of  Columbus-Woosler 
Rd..  grading  and  paving.  3  ml..  $50  000. 

Wfsid  Co..  si'Ction  of  Flndlay-Bowling 
Oreen  Rd.,  6.1  mi.,  grad'rg  and  paving, 
$00,000, 


4»..  Bowling  Oreen — Comrs.  Wood  Co. 
having  surveys  and  plans  prepared  grad¬ 
ing.  draining  and  p.aving  li  mi.  Spangler 
.'Jtrne  Rd.  j.  Galller,  Bowling  Green,  engr. 


0.,  Fa.velte — City  soon  lets  contract 
paving  2325  ft.  South  Fayette  .St,  from 
Main  St  to  south  corporation  line.  16-24 
ft  wide  Work  Involves  6820  sq.yd.  vltr. 
brick,  concrete  or  bituminous  concrete  on 
K  in.  concrete  base.  4380  cu.yd.  earth  excav. 
and  2865  ft.  12  In.  sewer.  About  $25,196, 
'i  Champc.  Nasby  Bldg.,  Toledo,  engr. 

11.,  Toledo — City  receives  bids  about 
June  19,  repaving  750  ft.  Front  St.  from 
Main  to  Oak  Sts.,  48  ft.  wide.  Involving 
402(1  Hii.yd.  vitr.  brick,  300  Iln.ft.  curbing 
and  1060  cu.yd. earth  exc.av.,  cost  $13,971  : 
1625  ft.  Bancroft  St.  from  Vermont  Ave.  to 
('berry  St..  36  ft.  wide.  6550  sq.yd.  vltr. 
brick,  40(1  Iln.ft.  curbing  and  2200  cu.yd. 
earth  excav.,  $36,200.  H.  C.  McClure,  city 
engr 

<•..  Toledo — City  plans  to  grade,  drain, 
pave  and  I’urh  248  ft,  Martha  St.  from 
Rerdan  to  Phillips  Aves..  24  ft.  wide,  In- 
tnlving  1749  cu.yd.  earth  excav.,  cost  $16,- 
131;  1259  ft.  Brlcker  Ave.  from  Stickney 
Ave.  to  Brigham  St.,  24  ft  wide,  2175  cu. 
yd  earth  excav..  $14,966;  1259  ft.  Booth 
Ave  from  Stickney  Ave.  to  Brigham  St., 
24  ft.  wide,  1874  cu.yd.  earth  excav.,  $16,- 
•*'•1  H.  r.  McClure,  city  eng”. 

11..  Toledo — Comrs.  Ruoas  Co.  having  sur- 
i*"'?  ,"isde  and  plans  prepared  grading, 
draining  and  paving  7  ml.  Sylvan'  -*feta- 
mora  ltd.  No.  45.  from  Berkley  Rd.  l4o.  45 
to  paving  on  Indiana  Ave.,  16  ft.  wide,  con¬ 
crete  ;  4.5  ml.  Brlnt  Rd.  No.  8  from  Rich¬ 
field  _Twp.  line  to  Holland-Sylvanla  I.  C.  H. 
No.  r.8,  14  ft.  wide,  waterbound  macadam. 
C.  R  Rood,  CO.  engr. 

,  ^M’llloughbjr — City  receives  bids  In 
June  for  48,000  yd.  brick  paving.  C.  D. 
‘  lark,  city  engr. 

‘R.  _Xenia — City  election  Mav  20,  to  vote 
on  $25,000  bonds  for  4000  Iln.ft.  brick  pav¬ 
ing  K.  Riddle,  city  mgr. 

Alii  higan — State  Hlgb'vay  Comn.,  I.>an8- 
ing,  soon  lets  contract  grading,  surfacing 
or  paving,  shapinfir  rrma  and  furnishing 
neo.s;ary  drainage  structures  for  2. 032  ml. 
Ac^'-^ment  DIst.  Rd.  No.  116,  12  ft.  wide. 


Denver  Twp.,  4  014  ml.  Rd.  No.  117.  12  ft. 
wide,  Wme  Tw  p.,  l.snbella  Co.  ;  2.487  ml. 
As.iessment  Dlst.  Rd.  No.  59.  16  ft.  wide 
Orange  Tw  p.  Ionia  Co.  ;  3  (12  ml.  Assess- 
ment  Dist.  No.  46,  14  ft.  wide,  Ridgeway 
Twp.  l.a'nitwec  Co.;  all  Class  B  gravel  or 
Class  C  Slone  or  slag  Inttlom  with  gravel 
top;  6.5  ml.  Federal  Aid  ltd.  No.  31.  I>e- 
Iween  Hartford,  Walervllet  and  Berrien 
Twps.,  16  ft.  wide,  eonorete.  Van  Buren 
and  Berrien  Counties.  F'.  F'.  Rogers,  eomr. 

.Alirh.,  Coruiina — Comrs.  Shiawassee  Co. 
soon  let  contraet  grading  and  surfacing  33  ] 
ml.  road,  9  ft.  wide.  Class  ntgravel,  and  2} 
ml.  road,  16  ft.  wide.  Class  B  trunk  line 
gravel. 

.Mirh.,  Ilelrolt — Bd.  Puh.  Wks.  soon  re¬ 
ceives  bids  paving  with  one  course  concrete 
alleys  Nos,  991,  992,  993,  994.  995.  996. 
997,  998.  999.  1000,  1001.  1002,  Involving 
5462  cn.yd.  excav.,  14.070  sq.yd.  one  course 
concrete  and  12.080  Iln.ft.  2x6  In.  relatii- 
Ing  plank,  etc.  C.  W.  Huhbell,  city  engr. 

la.,  .Albla — Bd.  Sup«-rvs.  Monroe  Co.  soo  i 
receives  bids  grading  8.3  ml.  F'ederal  Aid 
Rd.  No.  20,  24  ft.  wide,  involving  I  16  44  1 
cu.yd.  excav.  Aliout  $49,877.  C.  I’.  Bair, 
CO.  engr. 

la.,  .MaiieheHter — Rd.  Supervs.  P<daware 
Co.  soon  receives  bids  grading  and  gravel 
surfacing  14.7  ml.  F'erleral  Aid  Project  No. 
4.  24  ft.  wide.  Alrout  $30,8»8.  Work  In¬ 
volves  267  srpyd.  concrete,  33,527  cu.yd. 
gravel  and  53,426  cu.yd.  earth  excav.,  etc. 
H.  Klaus,  CO.  engr. 

Minn.,  lliiNtIngM — Comrs.  Dakato  Co,  re¬ 
ceive  bids  in  June  grading  and  graveling 
6  ml.  Cedar  A  ve.-FarmIngton  Highway. 
Aliout  $100,000.  C.  R.  Methven,  Hastings, 
erigr. 

Minn.,  Minneapolis — Comrs.  Hennepin  Co. 
receive  bids  In  June  grading  and  graveling 
10  ml.  road  from  end  of  Cedar  Ave.  bridge 
to  Farmington.  About  $100,000.  FI.  K. 
Terrell,  Co.  engr.  Noted  Apr.  3. 

Kan.,  Burlington — (^ity  receives  bids 
about  June  paving  various  streets.  About 
$100,000. 

Neb.,  Alliance— City  receives  b'ds  about 
.Tune,  paving  15}  blocks,  221-72  ft.  wide. 
About  $126,000.  Grant  &  F^ulton,  Rlni^ln, 
engrs. 

Neb.,  IJnroln — T.  H.  Berg,  elk.,  receives 
bids  about  June  7,  paving  6360  ft.  Starr, 
F'ranklln,  Park,  J.,  19th,  25th  and  30ih  Sts., 
25  R.  wide.  Work  Involves  16,800  wpyd. 
asithaltic  concrete  on  5  in.  concrete  base. 
13,000  Iln.ft.  combined  curb  and  gutter. 
About  $55,000.  G.  B.  Bates,  city  engr. 

Neb..  I.InrnIn — Lancaster  Co.  plans  to 
pave  7  ml.  O  St.,  10.5  ml.  Bennett  Rd..  10 
mi.  O.  L.  I>.  Highway.  4  ml.  South  14th 
St.  and  2.5  ml.  road  east  from  I'niversity 
PI.  .About  $1,500,000.  Federal  Government 
will  appropriate  toward  cost.  A.  H.  Fldgren, 
CO.  engr. 

Neb..  L.von — City  receives  bids  in  June 
paving  2i  blocks  Main  St.,  64  ft.  wide. 
About  $30,000,  Grant  &  FNilton.  Lincoln, 
engrs. 

Mont.,  Itilllngs  —  City  rejected  hid 
received  Apr.  1.  paving  95.000  8<|.yd.  North 
3lBt  St.  Noted  Apr.  24. 

Mont,,  Bozeman— City  plans  to  pave  Koch 
Ave..  from  3rd  to  Cth  Aves,  hitullthlc. 
AI>out  $10,324.  C.  C.  Wldener,  city  engr. 

Mont.,  Chinook — Blaln  and  Fergus  Coun¬ 
ties  plan  to  Improve  100  ml.  of  Chlnook- 
Lewistown  Rd.  Federal  Government  and 
state  will  appropriate  toward  cost.  P.  D. 
Pratt,  Helena,  state  highway  engr. 

Mont.,  Hardin — City  plans  to  pave  Cus¬ 
ter  Ave.,  from  North  Railway  St.  to  5th 
St.  and  1  block  of  2nd,  3rd.  4th,  5th  and 
North  Railway  Sts..  Dist.  No.  14,  cost 
$36,000  :  Center  Ave.  from  Chicago  Bur- 
IlntRon  and  Quincy  R.R.  to  5th  St..  Chey¬ 
enne  Ave.  from  North  Railway  St.  to 
3rd  St.  and  1  block  of  2nd,  3rd,  4th  anti 
5th  Sts.,  Dist.  No.  13,  $38,000.  E.  C.  Fltck- 
Inger,  city  engr. 

Mont.,  Miles  City — Custer  Co.  plans  elec¬ 
tion  to  vote  on  $300,000  bonds  to  build 
roads.  Federal  Government  will  appro¬ 
priate  toward  cost.  D.  Pratt,  Helena,  state 
highway  engr. 

Mont.,  Missoula — Comrs.  Missoula  Co.  ap¬ 
propriated  $27,838  bonds  to  build  and  re¬ 
pair  roads.  K.  T.  Stoddard,  336  South 
5th  St.,  CO.  surv. 

Mont.,  Virginia  City — Madison  Co.  plans 
to  build  roads  by  day  labor.  About  $44.- 
000  available.  C.  C  Adams.  Twin  Bridges, 
engr. 


■Mo.,  .*>r<lalia — Pettis  Co.  election  June  3, 
to  vote  on  $.>(l0.(Mt0  lionils  to  build  ro.ids. 
T.  O.  Stanley,  lugliway  engr. 

.Ark.,  Kl.vlheville— Comrs.  Mississipiil  Co. 
having  plans  $»repar<’d  building  16  mi  hard 
surface  ro  id  in  ISlyllievllle-Barfleld  Itil. 
Dist.  probaldy  asphaltic  concrete.  Pride 

F’.iirli'.v,  Bly tht'Villi',  »‘ngra. 

.Ark.,  Ill.vthevllle — Comrs.  Mississipid  f'o. 
jdan  to  hulhi  50  ml.  h.ird  surfaced  road  in 
Dseeola  .‘tlii-ei  il  .Act  Dist.,  16  ft.  w  ide, 
probably  asphaltic  eo  ic”'-  e.  .\liout  $1,500,- 
ooO,  Pride  *  F'alrley,  lilyiheville,  engrs. 

Tr\.,  Brownwuod — Comr.-  Brown  Co. 
soon  let  contraet  grading  10  9H  ml  High¬ 
way  No.  10.  beginning  8)  ml.  east  of 
Rrownwood  and  extending  tlirough  Blanket 
to  Comanclie  Co.  line,  60  ft.  wide.  Work 
it.volves  grading  entire  distance  and  plac¬ 
ing  crushed  roek  or  gravel  surface  on  same, 
also  hltiiminnus  Furfa<-e  treatment,  and 
placing  700  cu.yd.  concrete  in  drainage 
St  rin  tnrt  8.  R.  A.  Nichols,  engr 

Tex.,  Haskell- -Comrs  Haskell  Co.  plan 
lo  Improx'e  16.797  ml.  r  i  '.d  known  as  High¬ 
way  No.  39,  20  ft.  wide.  About  $33,865, 
Plans  Include  surfacing  with  sand  clay, 
clearing,  grubbing,  hullding  drainage  struc¬ 
tures  and  grading  10  1  mi.  involving  6982 
eu  yd.  earth  and  30.S9S  cu.yd.  borrow  excav. 
and  9.'i00  lb.  steel.  O.  lyeonard,  Haskell, 
engr. 

T>z.,  Plltsbnrg — Camp  Co.  |dans  lo  im¬ 
prove  9.91  ml.  Plttsburg-Leeshurg  R«l.  from 
near  I’lttsburg  to  Newsome  and  beyond.  9 
ft.  wide.  Plans  include  paving  with  rock 
and  grax’el.  clearing  grubbing  grading, 
etc  About  $66,665  H.  S  Wilder,  c  o 
Wilder  *  O'Neal.  323  Chronicle  Bldg.. 
Houston,  engr. 

Tex..  San  .Augustine — .‘Ian  .Atigustine  Co. 
had  plans  prepared  improving  17.89  mi. 
Highway  .Vo.  8.  15  ft.  wide.  Work  Includes 
clearing,  grubbing,  grading,  ditching,  etc., 
and  iiaving  with  sand.  etc.  H.  S  Wilder. 
C  O  Wilder  A  O’Neal.  323  Chronicle  Bldg., 
Houston,  engr. 

Tfx..  Seymour — Baylor  Co.  plans  to  im¬ 
prox'e  4  313  ml.  llighxvay  No.  30  15  ft, 

xvide  Work  Includes  clay  surface,  neces¬ 
sary  drainage  structures,  concrete  culverts, 
etc.  .About  $18,760.  Colvin  FT.  Cock,  Sey¬ 
mour,  engr. 

Tex.,  Sliermun---0'ayron  Co.  plans  to 
gravel  surface,  grade  and  d-filn  Van  .A1- 
stvpe-Anna  Link  of  Henrv  Flxall  Highway. 
It  ft  wide  .Ahotit  $14,308.  J.  C.  Field  A 
Co..  Denison,  engr 

New  Mexiro — State  Highway  Comn  .  San¬ 
ta  F'e,  rejected  tiids  received  Apr.  24.  for 
45  ml  F'ed'  r;il  .AI<1  Rd.  Projects  In  Colfax 
Co.,  from  Raton  north  to  Colorado  state 
line:  Santa  Pr  Co  from  Santa  F'e  sfiuth  to 
Pankeys  gate ;  Chaves  f’o.  through  Mes- 
calero  sands  from  Roswell  to  Comanche 
Springs.  Not<  d  .Apr  3. 

Idulio,  Boise — City  passed  resdiutlon  to 
huild  14,256  Iln.ft.  concrete  sidewalks  and 
14.377  ft.  concrete  curbing  In  Impvt.  Dist. 
No.  36.  Atiout  $21,019.  C.  C.  Stevenson, 
city  engr. 

AA'ssh..  Spokane — Sitokane  Co.  plans  elec¬ 
tion  to  vote  on  $3,500,000  bonds  to  huild 
roads.  A.  R.  Scott,  co.  engr. 

Ore.,  Flnterprise — Cltv  plans  to  Improve 
Noith  Main,  Greenwood.  Last  1st.  River, 
AVest  Ist  and  West  2nd  Sts.  Aliout  $100,- 
000  O.  J.  Roe.  City  reedr. 

Ore.,  AInrshfleld — City  soon  lets  contract 
hardsurfacing  and  huil'ding  concrete  walks 
on  Bwa.v.  from  Market  Ax’e.  to  Front  St., 
N..  and  Park  -Ave.  west  of  Bway,  About 
$40,000.  FI.  K.  Burton,  Astoria,  city  engr. 
Noted  Aiir.  3. 

Ore.,  MeAlInnvIlle — Yamhill  Co.  petitioned 
to  permit  election  to  vote  on  $360,<'(i0  l>onds 
to  huild  roads. 

Ore.,  Tll'amook — City  plans  to  expend 
$14,676  to  Improx'e  streets  and  ax'enues. 
F.  B.  Stranahan,  city  reedr. 

rnl..  Chula  Vista — City  receives  bids  In 
June  paving  3J  ml.  2nd  and  3rd  Aves..  FI. 
F  and  2nd  Sts.,  3  ml.  3  In.  bituminous  base 
with  li  In.  Warrenlte  surface,  i  ml.  4  In. 
bituminous  base  with  li  In.  Warrenlte  sur¬ 
face  and  i  ml.  5  In.  concrete  base  without 
surface.  E.  M.  Lynch,  Central  Bldg.,  Los 
Angeles,  engr. 

Cal.,  San  Diego — City  plans  to  pave 
11,950  sq.yd.  Grand  Ave.  and  Garnet  St.. 
20  ft.  wride.  Involving  26,451  sq  yd.  4  In. 
concrete  base;  17,191  sq.yd.  Moren  Blvd.. 
20  ft.  wide,  with  bitalithic.  (Warrenlte). 
wnswkig  surface  <m  concrete  babe.  $8,101 
sq.yd.  4  In.  concrete  base.  O.  C”omw'ell. 
city  engr. 
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Cal.,  Manta  Monira — City  havinR  plans 
prepared  by  W.  H.  Carter,  comr.  pub.  wks. 
improvina  40,000  ft.  streets  in  Palisades 
Heot.  Plans  include  Krading.  paving,  ce¬ 
ment  curbs,  concrete  gutters,  culverts,  orna¬ 
mental  lighting  system,  sewers,  eta  About 
$500,000. 

Quebec — Provincial  Oovernment,  Quebec, 
plans  to  build  120  mi.  gravel  road  between 
here  and  Chamltord.  AI>out  $1,000,000.  Q. 
Henry,  Parliament  Bldg.,  engr. 

Ont.,  Toronto — City  Council  recommended 
following  street  Improvements:  concrete 
sidewalks  on  Drayton,  Silver  Birch,  Sea- 
forth  and  O.tkcrest  Aves.  ;  cost,  $24,552 ; 
grading  Qlenlake  Ave.,  $15,431  ;  building 
5600  sq.yd.  bitulithic  pavement  on  Silver 
Hirch,  Willow.  Alberta.  Symmington, 
Wellesley  and  Kennedy  Aves.,  $120,000.  .R. 
C.  Harris,  road  comr. 


BIDM  IIK8IRRD 

MasHsrhusetts — lentil  May  20.  by  State 
Highway  Comn.,  Boston,  building  4000  ft. 
town  ix)ad.  IS  B.  wide,  Tewksbury  Twp., 
bituminous  macadam,  penetration  method. 
A.  W.  Dean,  state  highway  engr. 

N.  Y..  Albany — Pntll  May  19.  by  Bd. 
Contr  &  Supply,  improving  Kuclid  and 
la-no.x  Aves..  Involving  56B0  sq.yd.  asphalt, 
420  cu.yd.  excav..  30  lin.ft.  concrete  curb¬ 
ing.  100  sq.ft,  concrete  sidewalk,  cost  $16,- 
OtiO  ;  Homestead  Ave.  involving  4270  sq.yd. 
asphalt.  30  cu.yd.  concrete,  1300  cu.yd. 
grading.  3220  lln.ft.  concrete  curbing.  14.- 
000  sq.ft,  concrete  sidewalk.  $24,000.  I. 
Wacksman,  secy.  F.  R.  L>!ingan.  city  engr. 

N.  Y.,  Brooklyn — Until  May  21,  by  E. 
Riegelmann.  boro.  pres.,  regulating  and  re¬ 
paving  with  permanent  asphalt  on  6  In. 
concrete  foundation  a  strip  1 8  ft.  wide  in 
renter  of  Bay  22nd  St.  from  86th  St.  to 
Cropsey  Ave.,  Warren  St.  from  3rd  to  5th 
Aves  and  Prospt'ct  PI.  from  5th  to  Flatbush 
Aves.  ;  29  ft.  wide  In  center  of  65th 

St.  from  5th  to  New  I’trecht  Aves.  ; 
also  with  t>ermanent  grade  1  granite  on  6 
In.  concrete  foundation.  River  St.  from 
North  3rd  St.  to  Metropolitan  Ave. 

N.  Y.,  S.  I..  St.  George — Until  May  21,  by 
O.  D.  Van  Name.  pres.  Uichmond  Boro., 
building  concrete  sidewalk  on  south  side 
Richmond  Terrace  between  Andros  and 
Western  Aves..  involving  5400  sq.ft,  con¬ 
crete.  262  cu.yd.  excav. 

New  Jersey — Until  May  28.  by  State 
Highway  Uomn.,  Broad  St.  Bank  Bldg., 
Trenton,  building  Sect.  1  A  State  Highway 
Route  No.  10.  from  Ft.  L,ee  Ferry  to  Ar¬ 
cadian  Way.  Bergen  Co.  About  $481,000. 
A.  L.  Grover,  ch.  elk. 

N.  J.,  Beverly — Itntil  May  20,  by  city, 
laying,  grading,  paving,  repaving  and  im¬ 
proving  cement  or  concrete  sidewalks,  curbs 
and  crosswalks.  Involving  315,000  sq.ft,  side¬ 
walks  and  crosswalks  and  70.000  lin.ft. 
curbing.  A.  F.  Brelsford,  elk.  ;  advertised 
in  this  issue. 

N.  J..  Hillsdale — Until  May  21.  by  Town 
Council,  building  2500  sq.yd.  cement  con¬ 
crete  pavement  on  Railroad  Ave.  J.  B. 
Tiller,  superv.  of  rds.  ;  advertised  in  this 
issue. 


N.  J.,  Westwood — Until  Mav  21.  by  Boro. 
Council,  building  10,000  sq.yd.  cement  con¬ 
crete  pavement  on  Railroad  Ave.  J.  E. 
Tiller,  superv.  of  rds.  ;  advertised  In  this 
Issue. 


Pa.,  Ebensburg— -TTntll  May  30,  by 
Supervs.  .Tackson  Twp.,  c/o  Cambria  Co. 
Controller,  furnishing  material  and  labor 
required  in  rebuilding  6387  ft.  road  from 
Munda.ys  Corner  to  boro,  line  of  Nant-Y- 
(llo.  Jackson  Twp.,  16  ft.  roadway,  vltr. 
brick  paving  block  on  combination  concrete 
base  and  curb  or  2  course  rein. -con. 

Pa.,  Johnstown — Ttntil  May  20.  by  M.  L». 
Maaterson.  supt.  streets  and  impvts..  curb¬ 
ing.  grading  and  paving  Buck  Ave.  and 
Solomon  St.  from  Bedford  St.  to  city  line. 
Involving  9000  sq.yd.  brick  paving.  947  Itn. 
B.  12-36  in.  storm  and  4015  lin.ft.  8-In.  sani¬ 
tary  sewers  and  appurtenances ;  Ridge 
Ave.  from  Horrocks  Ave.  to  end  of  avenue 
1540  sq.yd.  brick  paving.  732  lin.ft  8-15 
in.  storm  and  828  lin.ft.  8-In.  saniUry  sew¬ 
ers  ;  Church  Ave.  from  angle  in  avenue  to 
end  of  avenue.  1628  sq.ft,  brick  paving.  726 
lln.ft.  8-ln.  sanitary  sewer  and  appurte¬ 
nances  ;  Sect.  No.  3  sanitary  sewer,  main 
and  aopurtenances  from  Hagan  St  to  10th 
Ave..  1657  lln.ft  6S-ln.,  2836  lln.ft  60-ln. 
and  4  lln.ft  64-ln.  siphon  lino  in  Cone- 


maugh  River,  2  siphon  chambers,  emerg¬ 
ency  outfall  chamber,  2  lines  39-in.  r.c. 
pipe,  350  lin.ft.  each  and  Elk  Run  auxiliary 
siphon. 

Pa.,  Pittsburgh — Until  May  29,  by  Con¬ 
troller  .-MIegheny  Co.,  building  West  Run 
Rd.  from  8th  Ave.  In  Homestead  Boro., 
southwardly,  16  ft.  wide,  involving  6280  ft. 
vltr.  brick  and  concrete  on  6-in.  concrete 
base ;  also  Tarentum  &  Culmerville  Ridge 
Rd.  from  Bast  St.,  in  Boro,  of  Tarentum. 
northwardlv,  16  ft.  wide,  involving  6000  ft. 
waterbound  macadam.  R.  V.  Warren, 
Court  House,  engr. 

Maryland — Until  May  20  by  State  Rds. 
Comn.,  601  Garrett  Bldg.,  Baltimore,  build¬ 
ing  4.68  ml  state  highway.  Federal  Aid 
Project  No.  24.  from  Cumberland  to  Brady 
Lane  near  Cresaptown.  concrete.  Alleghany 
Co.,  Contr.  A-17  ;  0.93  mi.  road.  Federal  Aid 
Project  No.  27,  through  Reistertown  from 
end  of  concrete  road  to  Hitshue's  corner, 
37  ft.  concrete  road  with  combination  curb 
and  gutter  (40  ft.  b«‘tween  curbs).  United 
Rys.  &  Electric  Co.  tracks  In  center.  Bal¬ 
timore  Co..  Contr.  B-34  ;  2.78  ml.  Baltlmore- 
Washlngton  Blvd.  from  new  city  limits  to 
Baltimore  &  Ohio  R.R.  overhead  crossing 
near  Relay,  sheet  asphalt  on  existing  con¬ 
crete  base,  Baltimore  Co..  Contr.  B-W-A  ; 
surfacing  1.38  ml.  road.  Federal  Aid  Project 
No.  7,  Sect.  B.  b«‘tween  North  East  and 
Elkton.  gravel  ;  Cecil  Co.,  Contr.  Co.-26 ; 
2.15  ml.  road  from  end  of  Contr.  D-19  near 
Madison  to  beginning  of  Contr.  No.  466  at 
Parsons  Creek,  concrete.  Dorchester  Co.. 
Contr.  D-19  B.  F.  H.  Zouck,  chn.  ;  adver¬ 
tised  in  this  issue. 

Maryland — Until  May  27.  by  State  Rds. 
Comn..  601  Garrett  Bldg.,  Baltimore,  build¬ 
ing  2  ml.  Hanover  Pike  from  Hitshue’s 
Corner,  Reistertown.  to  near  Woodensburg. 
Federal  Aid  Project  No.  26.  concrete,  Contr. 
B-31.  Baltimore  Co.  ;  2.08  ml.  highway  from 
end  of  concrete  road  near  Harrisville  to 
eastern  limits  of  Rising  Sun.  Federal  Aid 
Project  No.  18,  concrete,  Contr.  Ce-28. 
Cecil  Co.  :  0.92  ml.  highway  through  Aber¬ 
deen  from  western  limits  to  Baltimore  & 
Ohio  R.R.  crossing  and  from  Pennsylvania 
R.R.  crossing  to  eastern  limits,  concrete. 
Contr.  H-22,  Harford  Co.  ;  2.6  ml.  highway 
from  Jarretsville  to  Bethel  Church  near 
Cathcart.  Federal  I’roject  No.  17,  concrete, 
Contr.  H-25.  Harford  Co.:  2.12  ml.  high¬ 
way  from  Oakband  toward  Hutton  via  Crel- 
lln.  Federal  Aid  Project  No.  4.  concrete, 
Contr.  0-1 3,  Garrett  Co.  F.  H.  Zouck, 
chn. ;  advertised  in  this  issue. 

Virginia — Until  May  20,  by  State  High¬ 
way  Comn.,  Richmond,  building  5.3  ml. 
macadam  road  from  Winchester  to  Ope- 
quon.  Frederick  Co.  ;  8  ml.  slag  road  from 
Longdale  Furnace  to  Wilson  Creek,  Alle¬ 
ghany  Co. 

W,  Va.,  Kingwood — Until  June  2.  by 
Comrs.  Preston  Co.  building  3.8  ml.  Caddell- 
Rag  Tavern  Rd.,  14  ft  wide,  involving  17.- 
000  cu.yd.  excav.,  etc.  About  $23.OO0.  H. 
El  Wilhelm,  Henlng  Bldg.,  Kingwood.  engr. 
Noted  May  1. 

W.  Va..  Kingwood — Until  June  2,  by 
Comrs.  Preston  Co.,  grading  and  draining  4 
ml.  road  between  Caddell  and  Terra  Alta, 
22  ft  wide,  involving  17.000  cu.yd.  excav. 
About  $22,000.  H.  E.  Wilhelm.  Hening 
Bldg.,  Kingwood,  engr.  Noted  Mar.  1 3. 

W.  Va.,  Spencer — TTntil  May  23.  by 
Comrs.  Roane  Co.  furnishing  m.aterials  and 
laying  concrete  pavement  on  roads  In  Wal¬ 
ton  and  Spencer  Di.sts.  W.  R.  Carpenter, 
clk.  Noted  May  8. 

W.  Va.,  Wayne — Until  June  2.  by  Comrs. 
Wayne  Co.  grading  and  surfacing  2  ml. 
Wilson  Creek-Elmwood  Rd..  16  ft.  wide, 
vltr.  brick,  asphalt  concrete  or  concrete,  on 
concrete  base.  Noted  May  8. 

W.  Va.,  Wayne — Until  June  2,  by  Comrs. 
Wayne  Co.  building  2  ml.  Kenova  Class  A. 
Rd..  16  ft.  wide,  brick,  concrete  or  as¬ 
phaltic  concrete,  on  concrete  base.  H.  A. 
Levering,  co.  engr.  Noted  May  1. 

W.  Va.,  West  Union — Until  May  29.  by 
Comrs.  Doddridge  Co.  building  concrete 
road.  16  ft.  wide,  on  North  Western  Vir¬ 
ginia  Turnpike,  beginning  at  West  Union 
and  Grant  Dlst.  line  and  extending  east¬ 
ward  for  distance  of  3  ml.,  also  one  begin¬ 
ning  at  West  Union  and  Central  Dlst.  line, 
and  extending  westward  for  distance  of 
3100  ft.  H.  Hutson,  oo.  clk. 

W.  Va..  West  Union — Until  May  29.  by 
Comrs  Doddridge  Co.  grading  and  hard 
surfacing  0.68  ml.  Oreenivood-West  Union 
Rd..  16  ft.  wide,  concrete.  About  $20,000. 
Horner  Bros.  Clafksburg,  engrs.  Nbted 
May  8. 
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Oa..  Metier — Until  June  5  i.v  o 
Candler  Co.,  grading  and  ton  I 
mi.  Dixie-Overland  Highway*  ^ 

000.  J.  B.  McCrary  Co.  3^rd  v  • 

Bldg.,  Atlanta,  engrs. 

“•’"‘•t — L'ntii  May  2a 
Cleburn  Co.,  grading,  draining  .,  i 
ing  with  chert  part  of  Heflin  an, i 
Rd.,  3.5  mi.  long  Work  in  "oh  , 
clearing  and  grubbing.  33,392  . n  va" 
and  4000  cu.yd.  rock  excav  950 
pipe.  31,645  ft.  lumber.  74 ’cu  i.  r-n  '''^ 
and  3438  cu.yd.  chert’  surfacing  VlT 
Keller,  Montgomery,  state  hivhu  .v  ' 
Noted  May  23.  Highway  engr 

Ohio — Until  May  26.  by  State  HiL-v,u, 
Comn.,  Columbus,  building  roads  in  foMow 
ing  counties:  lunow. 

Ashland  Co..  Sect.  "B.”  Ashland-Woostrr 
•Rd.  3.8  mi.,  grading,  constructing  hridg^ 
and  culverts  and  paving  with  concreted 
monolithic  brick.  $125,831 

Ashtabula  Co..  Sect.  ‘•H.  O  &  r  '  n-v. 
land-Buffalp  Rd  11.92  mi.,  building  gutl; 
and  curb,  $63,000.  guiter 

Auglaize  Co..  Sect.  ‘  A-S,"  \Vai)akonHi„ 
St  Marys  Rd  .  2.19  ml.,  grading,  coinnru^' 
ing  bridges  and  culverts  and  paving  wnh 
brick  or  concrete.  $85,852  " 

Auglaize  Co.,  Sect.  ‘•B-l,**  Wai.akonet, 
St  Marys  Rd..  2.29  mi.,  grading,  co^nict: 
ing  bridges  and  culverts  and  paving  with 
brick  or  concrete,  $86,449  ^ 

Auglaize  Co..  Sect.  ‘•B-2.’  Wapakoneta- 
St.  Marys  Rd.,  2.05  ml.,  grading,  con.'itruct- 
ing  bridges  and  culverts  and  paving  with 
brick  or  concrete.  $76,653.  " 

Columbiana  Co..  Sect,  "E-1."  Lisbon-Can. 
ton  Rd,,  building  bridges.  $l3,60ii 

Defiance  Co..  Sect.  “E."  Hick.-<ville-ne. 
fiance  Rd.,  3.21  ml.,  grading,  con.structlng 
bridges  and  culverts  and  paving  with  re¬ 
inforced  concrete,  $84,489. 

Jefferson  Co.,  Sect  ’D.”  Steubenville- 
Hammondsville  Rd.,  3.14  mi.  grading 

$36,819.  htauing. 

Medina  Co.,  Sects.  "P  &  Q,"  ("leveland- 
Wooster  Rd..  4.75  mi.  grading,  constniet- 
Ing  bridges  and  culverts  and  paving  with 
bituminous  macadam.  $145,813. 

Monroe  Co..  Sect.  •’E,"  Barnesville-Woniis- 
field  Rd..  3.148  mi.,  grading,  constructing 
bridges  and  culverts  and  paving  with  water- 
bound  macadam,  sandstone  foundation. 
$56, 766. 

Monroe  Co..  Sect.  “F,"  Barnosville-Woods- 
fleld  Rd.,  4.074  mi.,  grading,  constructing 
bridges  and  culverts  and  paving  with  water- 
bound  macadam,  sandstone  foundation, 
$59,833. 

Morrow  Co.,  Sect.  “E  and  F,"  Mansfleld- 
Mt.  Gilead  Rd.,  4,10  mi.,  grading,  construct¬ 
ing  bridges  and  culverts  and  paving  with 
plain  concrete,  $113,032. 

Preble  Co..  Sect.  “F,”  Dayton-Indianapolis 
Rd..  building  bridges,  $8164. 

Richland  Co.,  Sect.  “P.”  Mansfield-Ash- 
land  Rd.,  3.38  mi.,  grading,  constructing 
bridges  and  culverts  and  paving  with  plain 
concrete,  bituminous  macadam  or  mono¬ 
lithic  brick,  $114,149. 

Richland  Co.,  Sect  “A."  Shelby-.Xshland 
Rd.,  1.28  ml.,  grading,  constructing  bridges 
and  culverts  and  paving  with  bituminous 
macadam  or  plain  concrete.  $.55,746 
Richland  Co.,  Sect.  “B,”  Bellville-Lexing- 
ton  Rd.,  1.92  ml.,  grading,  constructing 
bridges  and  culverts  and  paving  with  bitu¬ 
minous  macadam  or  plain  concrete.  $52,2.53 
Stark  Co.,  Sect.  “A  and  B.”  Lincoln  High¬ 
way,  8.04  ml.,  grading,  constructing  bridges 
and  culverts  and  paving  with  brick. 
$390,397. 

Van  Wert  Co..  Sects,  “F.  G  and  H."  Van 
Wert-Delphos  Rd.,  lfl«75  mi.,  grading,  con¬ 
structing  bridges  and  culverts  and  paving 
with  bituminous  macadam.  $279,251. 

Williams  Co..  Sect.  “O."  Bryan-Watiseon 
Rd..  2.05  ml.,  grading,  constructing  bridges 
and  culverts  and  paving  with  bituminous 
macadam  or  reinforced  concrete,  $68,016 
Medina  Co.,  Sect.  "A.”  Cleveland-Woo'*- 
ter  Rd.,  1  ml.,  maintenance  and  repair. 
$15,076. 

O.,  Bradford— Until  June  4.  by  \V  I. 
Hook,  village  clk.,  paving  Miami  and  Mam 
Sts.  Work  Involves  10.500  cu.yd.  grading 
21.600  sq.vd.  pavement  (all  iiermanen_ 
types).  13.600  lln.ft.  stone  or  concrete  curh 
and  9800  lln.ft.  6-24  In.  sewer  I-  / 
Boulay  Co..  1250  Nicholas  Bldg.  Toledo 
engrs. ;  advertised  in  this  issue. 

O.,  Centerbnrg — Until  June  6.  by  HlV 
Council,  grading,  draining,  curbing  and  pa' 
ing  2700  ft.  Hartford  St..  26-42  ft.  vvide 
Work  involves  9000  sq.yd.  vitr  brtcK. 
granite  block  or  asphalt  block,  5600  lln_ii 
concrete  curbing  and  3000  cu.yd  e^tn 
excav.  About  $40,000.  L.  A.  Boulay 
1250  Nichols  Bldg.,  Toledo,  engrs  Noted 
Apr  3 
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/)  M  Hernard — Until  May  17,  by  Dir. 
Pub'  SfVv..  lowerlnjt  (trade  of  Cartha(te 
Pike  over  Miami  and  Krle  Canal  and  reaur- 
faoinB  with  Kranlte.  Work  Involves  1800 
gn  vd  Kranlte  bloe-k  on  6  In.  concrete  base, 
400  “0  yd.  bituminous.  520  lln.ft.  (tranite 
eiirbinB  (reset)  and  4000  sq.yd.  4  in.  ce- 
nu"t  .sidewalk.  H.  A.  Nunllst,  309  Trac¬ 
tion  Bldg.,  Cincinnati,  engr.  Noted  May  1. 


(),  Toledo — Until  May  20,  by  Dir.  Pub. 
Cfirv  paving  1494  ft.  Burnham  Ave.  from 
Sylvania  to  Maple  Aves.,  24  ft.  wide.  In¬ 
volving  4300  sq.yd.  paving  on  6  In.  concrete 
hase  3000  lln.ft  curbing  and  2345  cu.yd. 
yirih  e.'ccav.,  cost  922,815;  Upton  Ave. 
from  ftorr  St.  to  Avondale  Ave.,  26  ft.  wide, 
4‘>fi2  sipyd.  paving  on  6  In.  concrete  base. 
•>706  lin.ft.  Berea  curbing.  2000  sq.ft  stone 
sidewalk  and  2269  cu.yd.  earth  excav.,  924.- 
136  ■  Kingston  Ave.  from  Navarre  Ave.  to 
Kari  St.,  26  ft.  wide,  4117  sq.yd.  paving 
on  6  in.  concrete  base,  3080  lln.ft.  atone 
curbing  and  2773  cu.yd.  earth  excav.,  923.- 
304  •  Vermaas  Ave.  from  Phillips  to 
Cornelia  Aves.,  22  ft  wide,  5380  sq.yd. 
paving  on  6  in.  concrete  base.  4050  lin.ft. 
curbing  and  6771  cu.yd.  earth  excav.,  934,- 
560;  Berkley  Dr.  from  Sylvania  to  Berdan 
Aves.,  24  ft  wide,  3365  sq.yd.  paving  on 
6  in.  concrete  base.  2520  lln.ft.  curbing, 
5600  sq.ft  cement  sidewalk  and  1859  cu.yd. 
earth  excav.,  920,600.  Bids  will  be  received 
on  vitr.  brick,  wood  block,  asphalt,  asphalt 
block  and  rein.-con.  H.  C.  McClure,  city 
engr.  Noted  Apr.  10  and  17,  May  1  and  8. 


O.,  Youngstown — Until  May  23,  by  Dir. 
Pub.  Serv.,  paving  Calvin  St.  from  lot  No. 
8887  to  Victoria  St  ;  Madison  Ave.  from 
(Iriffith  to  Aredale  Sts. ;  Dennick  Ave.  from 
Logan  to  Ohio  Ave.s. ;  Ohio  Ave  from 
Bonita  to  Dennick  Aves. ;  Delaware  Ave. 
from  Seneca  to  La  Fayette  Sts.  ;  Mont¬ 
gomery  Ave.  from  Wilson  Ave.  to  Hickory 
St. ;  Council  Rock  Ave.  from  Jackson  St.  to 
Lincoln  Park  Dr.  ;  Norman  Ave.  from  Jack- 
son  .St.  to  Lincoln  Park  Dr. ;  Craiglee  Ave. 
from  Jackson  St.  to  Lincoln  Park  Dr.  F. 
M.  Lillie,  city  engr. 


Indiana — By  Bd.  Co.  Comrs.  building 
roads  in  following  counties : 

.May  19.  Laporte  Co.,  Laporte,  building 
Certain  road  in  Center  Twp.  A.  H.  Kimble, 
aud. 

l.awrence  Co..  Bedford,  building  and  com¬ 
pleting  macadam  road  in  Shawswick  Twp. 
W,  M.  Denniston,  aud. 

June  2,  Uu.sh  Co.,  Rushville,  building 
cru 'tied  stone  road  In  Orange  Twp.  W. 
H  .McMlIIln,  aud. 

Ind.,  Terre  Haute — Until  May  28.  by  Bd. 
Pub.  TVTvS..  resurfacing  6000  ft.  Wabash 
.\ve.,  50  ft.  wide.  Involving  34.000  sq.yd. 
wood  block,  and  1224  brick  blocks.  About 
9100,000.  R.  A.  Koerner,  city  engr. 

.Michigan — Until  May  20,  by  F.  F. 
Rogers,  state  highway  comr..  Lansing, 
grading,  shaping,  surfacing  and  draining 
7  mi.  Dowaglac-Nlles  Rd.,  Federal  Aid 
Project  No.  30,  1 6  ft.  wide.  R.  H.  Steketee, 
Kal.imazoo,  engr.  Noted  Nov.  7. 


Mich.,  RroHse  Pointe — (Detroit  P.  O.) — 
Until  May  20,  by  R.  H.  Erley,  village  engr.. 
Village  Ilall,  paving  with  concrete  Maryland 
Ave.  from  Jefferson  to  Kercheval  Aves., 
Hampton  Ave.  between  westerly  village 
limits  and  Maryland  Ave.  and  Wayburn 
Ave.  between  Fox  Creek  bridge  and  Hamp¬ 
ton  Ave.,  also  building  retaining  wall,  con¬ 
crete  roadway,  curbs  and  sidewalks  on 
Town  Hall  lot,  )  mL  long.  About  925,000. 


.Mich.,  (iroHse  Pointe— (Detroit  P.  O.)— 
Until  May  20,  by  R.  H.  Erley,  village  engr., 
Vill.age  Hall,  grading  and  paving  with  9  in. 
concrete  creosoted  block  on  8  in.  concrete 
ba.se  or  asphaltic  concrete  on  8  in.  concrete 
base,  setting  c.atch  basins,  inlets  and  storm 
sewers  on  boulevards  in  village,  involving 
17.600  sq.yd.  pavement,  11,000  lln.ft.  con¬ 
crete  curbing.  10,000  cu.yd.  excav.,  23  In¬ 
lets,  8000  ft.  12-24  in.  vitr.  pipe  and  2000 
ft  10  in.  catch  basin  connections. 


Mich.,  OroHHe  Pointe  (Detroit  P.  O.)— 
Until  May  20,  by  R.  H.  Erley,  villagre  engr., 
paving,  (grading,  draining  and  installing 
sewers  In  Qrosse  Pointe  Blvd.  from  Fisher 
ltd.  to  Provencal  Blvd.  Work  Involves 
17.600  sq.yd.  pavement,  11,000  lln.ft.  con¬ 
crete  curbing,  10,000  cu.yd.  pavement,  8000 
ft  12-24-in.  vitr.  pipe  and  2000  ft.  10-ln. 
catch  basin  connections,  eta  ;  advertised  In 
this  Issue. 

Mlelu,  Milan — Until  May  28  (change  of 
date),  by  J.  Button,  elk.,  grading,  draining, 
curbing  and  paving  Wabash  St.  from  bridge 
over  Saline  River  to  South  Corporation 
line.  16  and  18  ft.  wide.  About  927.695. 
H  Champe.  610  Nasby  Bldg.,  Toledo,  O.. 
'•ngr. :  advertised  in  this  issue.  Noted 
Mav  1. 


Illinois — Until  May  28.  by  State  Highway 
Comn.,  Springfield,  improving  Natl,  and 
Dixie  Highways  in  following  counties: 

(a)  Clark  Uo..  17,868  ft.  Natl.  Highway, 
Sect.  D-15d.  16  ft.  wide;  29.200  ft.  S.>ct.  ,V, 
10-18  ft.  wide;  24,242  ft.  Sect.  B,  16-18  ft. 

wide;  23,736  ft.  Sect.  C,  16-18  ft.  wide;  26.- 
756  ft.  Sect.  D.  18  ft.  wide; 

(b)  Cumberland  Co..  17,218  ft  Natl. 
Highway,  Sect.  F-15d.  24.165  ft.  Sect.  E: 
19.900  ft  Sect.  F:  20.900  ft  Sect  O;  28,700 
ft.  Sect.  H,  all  16  ft.  wide; 

(c)  Will  Co.,  24.800  ft  Dixie  Highway. 
Sect.  8;  18.600  ft.  Sect.  9;  15.200  ft  Sect. 
10;  4453  ft.  Sect.  H-15d,  all  18  ft.  wide 
Alternate  bids  will  be  received  for  Portland 
cement  concrete.  3  in.  and  4  in.  monolithic 
brick,  bituminous  concrete  (Spec.  Cl.  r2. 
03  or  OT)  with  or  without  binder  course. 
O.  Older,  ch.  highway  engr.  ;  advertised  In 
this  issue. 

Illinois — Until  May  28,  by  State  Highway 
Oomn..  Springfield.  Improving  roads  in  fol¬ 
lowing  countie.s:  (a)  Menard  Co..  2000  ft. 
Sect.  E.  Route  4.  16  ft.  wide.  Involving  3556 
sq  vd.  concrete.  2709  cu.yd.  excav.,  cost 
96380; 

Ogle  Co.,  7264  ft.  Sec.  F,  Rout©  10  and 
11.  10  and  16  ft.  wide,  11.798  sq.yd.  con¬ 
crete.  4476  cu.yd.  excav.,  919.428; 

Marion  Co,.  3240  ft.  Sec.  G.  Route  7,  10 
ft.  wide,  3600  sq.yd.  concrete.  1950  cu.yd. 
excav.,  97630  ; 

Mason  Co.,  4000  ft.  Sec.  B,  Route  1,  16  ft. 
wide.  7111  sq.yd.  concrete  1022  cu.yd. 
excav.,  911.804; 

Lake  Co.,  6060  ft.  Sect.  J.  Route  6,  18  ft. 
wide,  12,120  sq.yd.  concrete,  4462  cu.yd. 
excav.,  921.400; 

Bureau  Co..  3466  ft.  Sect.  P,  Route  4,  15 
ft.  wide.  5760  sq.yd.  concrete,  1850  cu.yil. 
excav..  910,990;  4000  ft.  Sect.  G.  Route  1. 
16  ft.  wide.  6667  sq.yd.  concrete,  2466  cu.yd. 
excav..  911.486; 

Fulton  Co.,  4200  ft.  Sect.  S,  Route  4,  16 
ft.  wide.  7466  sq.yd.  concrete,  3592  cu.yd. 
excav.,  915.800; 

McHenry  Co..  2121  ft.  Sect.  K.  Rout©  15, 
16  ft.  wide,  3771  sq.yd.  concrete,  1057  cu.yd. 
excav.,  98262;  2336  ft.  Sect.  L.  Route  17. 
16  ft.  wide,  4153  sq.yd.  concrete,  1294  cu.yd. 
excav..  97828  ; 

Bond  Co..  1783  ft.  Sect.  E,  Route  6.  10  ft. 
wide,  brick  pavement,  99226  ; 

Coles  Co..  3650  ft.  Sect.  D.  Route  8.  10  ft. 
wide,  4055  sq.yd.  brick.  1755  cu.yd.  excav., 
913  773 ' 

Adam’s  Co..  4459  ft.  Sect.  E,  Route  5,  15 
ft.  wide.  7432  ft.  waterbound  macadam, 
9653  cu.yd.  excav.,  912,037  ; 

Edwards  Co.,  1550  ft.  Sect.  D,  Route  2.  10 
ft.  wide.  1722  sq.yd.  gravel,  1600  cu.yd. 
excav.,  93430  ; 

Jersey  Co.,  3370  ft.  Sect.  H,  Route  2, 
oiled  earth  paving,  15  ft.  wide,  3500  cu.yd. 
excav..  94036  ; 

liandolph  Co..  4  bridges.  Sect.  D,  96790. 
C.  Older,  state  highway  engr. 

WUronsIn — lentil  May  28,  at  office  of  Di¬ 
vision  No.  6  of  Wisconsin  Highway  Comn., 
Eau  Claire,  grading  and  paving  Alma- 
Durand  Rd.,  Federal  Aid  Project  No.  16, 
Involving  3  acres  clearing  and  grubbing, 
23,197  cu.yd.  earth  excav.,  239  cu.yd.  class 
A  concrete  and  20,598  sq.yd.  shale  and 
gravel  surfacing.  Pepin  Co. ;  Phllllps-Med- 
ford  Rd,,  Federal  Aid  Project  No.  31.  4.9 
acres  clearing  and  grubbing,  45,249  cu.yd. 
earth  excav.  and  497.6  cu.yd.  class  A  con¬ 
crete,  Taylor  Co.  A.  R.  Hirst,  state  high¬ 
way  engr. 

Wis.,  Sheboygan — Until  June  1,  by  C.  A. 
Boley.  city  engr.,  grading  paving,  curbing, 
and  (guttering  2  ml.  Georgia  Ave.,  South 
16th  and  17th  Sts.,  18  ft.  wide.  Work 
Involves  25,800  sq.yd.  concrete.  1800  lln.ft. 
concrete  curb  and  1500  lln.ft.  concrete  gut¬ 
ter.  Cost  between  925,000  and  930,000. 

la.,  Hedrick — Until  May  27.  by  town, 
for  15,000  sq.yd.  paving,  brick,  asphalt, 
bltulithic  or  concrete,  involving  8000  ft 
concrete  curb  and  gutter,  and  1500  cu.yd. 
excav.  About  950,000.  H.  R.  Green,  Cedar 
Rapids,  engr. 

la.,  Kelnbeek— Until  May  21,  by  R.  B. 
Pergruson,  elk..  Improving  streets,  involving 
38,300  sq.vd.  vitr.  block,  asphaltic  concrete, 
sheet  asphalt  or  bltulithic  paving,  20,800 
lln.ft.  combined  curb  and  gutter.  J.  G. 
Thorne.  317  Howes  Bik.,  ('linton.  engr.  ;  ad¬ 
vertise  In  this  issue.  Noted  Apr.  17. 

Minn.,  Benson — U'ntil  May  22,  by  D.  P. 
Carney,  aud.  Swift  Co.,  building  19.6  tnL 
Federal  Aid  Project  No.  48,  State  Rd.  No. 
11.  20  ft.  wide.  In  3  sections,  involving 
95.829  cu.yd.  excav.,  77.860  sq.yd.  concrete, 
Kaphalt  or  brick  pavement,  also  building 
one  40  ft.,  two  50  ft.  and  one  66  f*.  span 
bridges.  L.  R.  Johnson,  Benson,  engr. 

Minn.,  Cambridge — Until  May  29.  by  P. 
A.  Narell,  aud.  Isanti  Co.,  grading  and 
graveling  59  ml.  Project  No.  41,  State  Rd. 


No.  1.  2u  ft.  wUIc  Aliout  980.000.  P.  M. 
Torell,  Caml>ridge,  engr.  Noted  Apr.  10. 

Minn.,  ChHsku — Until  May  27.  by  W 
Schimelpfenig.  auil.  Carver  Co.,  building  2i 
mi.  Job  No.  1908.  Sects.  3  and  10.  in  Wa- 
oonia  Twp.  About  930,ooo.  W.  H.  Tlscher. 
Waconla,  engr. 

Minn.,  Duluth — Until  May  18.  by  city, 
grading  8  blocks  Winona  St.,  3100  ft.  long, 
55  ft.  wide,  with  18  ft.  roadbed,  cost,  910.- 
009  :  paving  3rd  alley  from  2l8t  to  22nd 
Aves.,  W.,  400  ft.  long,  16  ft.  wide,  one 
course  concrete,  concrete  curbs,  92199  ; 
building  400  ft,  8  in.  sanitary  8<‘Wer  in 
London  Rd.  from  20th  to  2l8t  Aves.,  E., 
9766. 


Minn.,  Glenwood — Until  June  5.  by  O. 
Trgens.  aud.  Pope  Co.,  building  Federal  Aid 
Project  No.  47.  State  Rd.  No.  2.  L.  Mar- 
tine,  Glenwood,  engr.  Noted  May  1. 


Minn.,  Minneapolis — Until  May  26.  by 
Comr.«i.  Hennepin  Co.,  paving  5|  ml.  Lyn- 
dale  Ave.  from  elty  limits  to  Ft.  Sneilihg- 
Sbakopee  Rd,.  24  ft.  wide.  About  9200,000. 
E.  E.  Terrell,  co.  engr. 


Minn.,  Stillwater — Until  May  26,  by  N.  A. 
Nelson,  aud.  Washington  Co.,  gniding  ami 
graveling  6  mi.  I’roject  No.  42,  State  Rd 
No.  3.  20  ft.  wide.  .\l)Out  945.000.  Work 
Involves  hauling  11,212  cu.yd.  gravel  sur¬ 
facing  material,  60.233  cu.yd.  earth  and 
4096  cu.yd.  rock  excav. 


Neb.,  Albion — Until  June  4,  by  J.  H.  Mc- 
Clintlck,  elk.  Boone  Co.,  (grading  and  sur¬ 
facing  21.4  ml.  Genoa-Alblon  Rd.,  24  ft. 
wide.  Nance  and  Boone  Counties,  involving 
136,274  cu.yd.  excav.,  3196  cu.yd.  sand-clay 
surfacing  and  121  cu.yd.  concrete,  etc. 
About  955,000. 


Neb.,  Blair — Until  June  3,  by  M.  C. 

Debel,  elk.  Washington  Co.,  grading  33.3 
.ml.  Blair-Oakland  Rxl..  24  ft  w’ide,  Wash¬ 
ington  and  Burt  Counties,  Involving  198.250 
cu.yd.  excav.  and  18  yds.  concrete,  etc. 

About  9100,000. 

Nell..  Geneva — Until  May  29.  by  C.  Un¬ 
derwood.  oik.,  paving  1<»J  blocks  Involving 
31.835  sq.yd.  vitr.  brick,  asphalt  or  concrete 
on  5  in.  concrete  base.  475  lln.ft.  curbing. 

8650  lin.ft.  guttering  and  2160  cu.yd.  excav. 

About  9130. OtiO.  Grant  &  Fulton,  605 

Bankers  Life  Bldg.,  Lincoln,  engr. 

Neb.,  Lincoln — Until  June  2,  by  W.  L. 

Minor,  elk.  Lancaster  Co.,  grading  3'  mi. 

Lincoln  Beatrice  Rd.,  24  ft.  wide,  Lancaster 
and  Gage  Counties,  Involving  234,750  cu.yd. 
excav.  and  165  cu.yd.  concrete,  etc.  About 
9100,000. 

Nebp..  I.inroln — I'ntil  May  24.  by  T.  H. 

Berg,  elk.,  paving  2230  ft.  Ryons  Ave.  and 
"T”  St..  25  ft.  wide.  Work  involves  4300 
sq.yd.  asphalt,  1800  sq.yd.  asphaltic  con¬ 
crete.  4560  lin.ft.  combined  curb,  and  gut¬ 
ter,  900  cu.yd.  earth  excav.  and  6100  sq.yd. 
on  5-in.  concrete  base.  About  919,700. 

G.  W.  Bates,  city  engr. 

N'eb.,  Mudionn — Until  May  26,  by  Clk.. 
paving  Madison.  I’earl  and  3rd  Sts.,  24-56 
ft.  wide,  involving  29.296  sti.yd.  vertical 
fibre  brick  on  5  in.  concrete  base,  14,604 
lln.ft.  concrete  curliing  and  6190  cu.yd. 
earth  excav.  About  9180,709.  W.  D.  J. 

Steckellierg,  city  engr.  Noted  Apr.  17. 

Neb.,  Tryon — Until  May  19,  by  Mc¬ 
Pherson  and  I.ogan  Counties,  improving 
Stapleton-Ringrold  Ud..  24  ft.  wide.  In¬ 
volving  11.690  cu.yd.  sand  clay  surfacing 
and  62,664  cu.yd.  earth  excav.  G.  E. 

Johnson.  Lincoln,  state  highway  engr. 

N,  I).,  Minot — Until  June  8.  by  Comrs. 

Ward  Co.  building  5.04  mi.  Federal  Aid 
Project  No.  25.  gravel.  W.  H.  Robinson. 

Bismarck,  state  highway  engr. 

N.  D.,  New  Rockford— Until  June  4,  by  ^ 

Comrs.  Eddy  Co.  building  5.5  ml.  Federal  } 

Aid  Project,  No.  6,  (n’avel.  W.  H.  Robin- 
son,  Bismarck,  state  highway  engr.  .  ^ 


.\pk.,  Marithall — I’ntil  July  1,  by  Winn 
Eng.  Co.,  engrs.,  207  Riegler  Bldg.,  Little 
Rock,  building  12  ml.  gravel  road.  18  ft 
wide,  in  Rose  Impvt.  DlsL  No.  1,  cost  950.- 
000 ;  63  mi.  macadam  road,  18  ft.  wide, 
Witt  Springs  Highway  Impvt.  Dist.,  9450,- 
000,  for  Searcy  Co. 

Tex.,  Segoin — Until  May  80.  by  Guada¬ 
lupe  Co.  paving  and  draining  3.256  ml. 
Texas  Post  Rd.  from  Comal  line  south  to 
Baxar  Co.  line,  15  ft  wide,  base  and  tor 
course  of  gravel  with  bituminous  surface 
treatment,  etc.  T.  E.  Hess  c/o  Hess  & 
Skinner,  South  Western  Life  Bldg..  Dallas, 
engr 
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tVNHii.,  hr.ittir-  Until  May  27,  l>y  Comrs. 
KiiiK  ('o.,  Kradiiifr  and  piivlnc  4.5  mi.  I*a- 
>'ific  Ili^hway  from  Kent  to  Aulturn,  20  ft. 
wide.  Work  involves  51,769  wtyd.  tai  ctm- 
ereto  or  (lii  brick  and  Ootio  cu.yd.  gradini;. 
t’ost  (a)  $126,000,  (b)  $170,000.  S.  J. 

Humes,  co.  enpr. 

Ore,,  I'ortlsnd — Until  May  22.  by  Comrs. 
.Multnomah  Co.  Kradiny  and  plaoinR  con¬ 
crete  culverts  on  Countv  Hd.  No.  932.  from 
Willamette  Blvd.  to  flusmil  St.  U.  W. 
Hoyt,  chn. 

♦lueliee  -  Provincial  Oovernment.  Queltec, 
receivitiK  bids  buildint;  waterlKtund  mac¬ 
adam  roads  as  follows :  90  ml.  St.  Tlierese 
Highway,  90  ml.  Sherbrooke- Heauce  HlKh- 
way,  60  ml.  Montreal-Uaurentlan  IliKhway, 
90  ml.  Three  HIvers-Ilichmond  Hiahway, 
76  ml.  Fraserville-Kdmundston  Hiahway, 
100  ml.  Montreal  Sherbrooke  HiKhway.  20 
ml.  Three  Ulvera-Orand  Mere  lIlKhway,  123 
ml  Ia*vls-Praservllle  HiKhway. 

Que.,  Kury — Until  June  2.  by  G.  A. 
•Xtklns.  seoy.-treas.,  building  7  5  ml.  Beauce- 
vllle-Sherbrooke  Rd. 

Qne.,  Chateau  Klrher — Until  May  16.  by 
N.  Talllon,  secy  .  twp,  council.  Kravellng  4 
ml.  roads  and  building  concrete  bridge.  Q. 
Henry,  Parliament  Bldg..  Quebec,  engr. 

«Jue..  1‘erre — Until  June  1.  by  P.  Le- 
bouthlUler,  secy.  twp.  council,  graveling  6 
mi.  road  from  here  to  Anse  au  Beauflls.  O. 
Henry,  Parliament  Bldg.,  Quebec,  engr. 

Que.,  Quebec — Until  May  21.  by  W.  D. 
Halllarge,  city  engr..  pavitig  with  sheet  and 
stone  filled  sheet  asphalt  and  other  material 
Charleshourg  and  Beauport  Rds.  About 
$50,000.  Noted  Mar.  6 

4lnt..  Toronto — Until  May  27.  by  T.  I,. 
Church,  chn.  bd.  control,  paving  with  as¬ 
phalt  and  building  concrete  curbs  and  side¬ 
walks  on  Arundel.  Bartlett  and  Sourauren 
.\vea.,  and  Uunnymede  Rd.  About  $100.- 
000  R.  C.  Harris.  City  Hall.  engr. 

Man,,  Pipestone — Until  May  19.  by  Q.  F. 
Hlrney,  secy.-treaa,  grading  121  nii.  roada 


PRICKS  .XND  CONTK.ACTS  AWARDED 
(♦Indicates  award  of  contract) 

♦Mass.,  Itoston - City  let  contract  to 

Gore  Constr.  Co.  Inc..  Boston,  paving  Bur¬ 
lington  St..  Involving  2000  ft.  granite  block. 
7o0  lln.ft.  stone  curbing,  575  so.yd.  side¬ 
walks.  700  cu.yd.  earth  excav.,  $7049  ;  Shir¬ 
ley  St..  2225  sn.vd.  granite  block,  845  lln.ft. 
stone  curbing,  $$910. 

♦  N.  V„  Ia»ng  Island  City — M.  E.  Con- 
nolley,  pres.  Queens  Boro.,  let  contracts 
regulating  and  repaving  4th  St.,  to  Scott  * 
Kurth.  West  Brighton,  S.  I.,  $5631  ;  East 
Ave.  and  l.lth  St.,  to  Uvalde  Asphalt  P.av- 
tng  Co.  1  Bway..  New  York  City,  $13,038 
and  $45,255  repectlvely:  Hamilton  St.  and 
Jackson  .\ve..  to  Borovigh  Asphalt  Paving 
Co..  1301  Metropolitan  Ave..  Brooklyn.  $40,- 
678  and  $41,820  rep«-otlvely  ;  1st  Ave..  to 
Hastings  Paving  Co..  25  Broad  St..  New 
York  City.  $16,853;  Jackson  Ave..  to 
Cleveland  Trinidad  Paving  Co..  Flushing, 
$121,625;  Jackson  Ave.  Bridge  Plaza,  to  P. 
.1.  Kelly,  $49,936.  Noted  May  1 

★N.  Y..  New  York — H  Bruckner.  Pres. 
Bronx  Boro  ,  let  contracts,  to  Spadera 
Confg.  Co.,  277  East  217th  St.,  regulating, 
gr.adtng,  etc..  Corlear  .Xve..  $29,769  ;  licon- 
ard  Paving  Co..  233  Bway..  Morris  Park 
Ave..  $140,744:  to  1’valde  .\snhalt  Paving 
Co,.  1  Bway  Bathgate  Ave..  $11,280;  East 
178th  St.,  $8472  ;  to  Asphalt  Constr.  Co., 
2197  Madison  Ave..  Intervale  Ave.,  $15,083  ; 
Clav  Ave.  $10,464;  Walton  Ave..  $26,925: 
to  riavney  .Xsphalt  Co..  1170  Bway..  East 
16.3rd  St..  $9915;  WIstor  St.  $7019;  to 
Union  Paving  Co..  Bway  and  112th  St. 
East  ITTth  St.,  $62.59.3.  Noted  May  1. 

♦  N.  V.,  New  York — F.  T,.  Bowling,  pres. 
Manhattan  Boro.,  let  contracts  regulating 
and  repaving,  with  sheet  asphalt  on  con¬ 
crete  foundation.  10th  .Xve.  and  43rd  St., 
to  Pavev  Asphalt  Co.,  foot  of  Qulnby 
\ve.  $19,072  and  $8019  respectively;  with 
granite  blocks,  7th  Ave..  to  W  J  Fitzger¬ 
ald.  547  West  46th  St..  $129,594;  Green¬ 
wich  St .  to  J.  J.  B.  I.*  Marsh,  57  Cooper 
Sn.,  $105,588  ;  4fh  Ave.,  to  Burnside  Contg. 
Co..  270  Burnside  Ave.,  $13,121.  Noted 
May  1. 

N.  Y..  Rome — Bd.  Pub,  Wks.  received 
only  low  bid  from  Warren  Bros.  Co..  Rome, 
I'aving  North  George  St.  from  Linden  to 
Sycamore  Sts.,  $22.063 ;  Embargo  St.  from 
RoN  rts  to  .lames  Sts..  $5245  ;  Jay  St  from 
Embargo  to  Elm  Sts..  $23,980.  Noted  May  1. 


♦  N.  Y.,  H.  I..  St.  tJeorge— C.  1).  Van- 
Name.  pres.  Richmond  Boro.,  let  contract 
regulating  and  rei)aving.  Forest  Hill  Rd.. 
to  J.  Jolinson  Sons  West  New  Brighton. 
$18,332.  Noted  May  8. 

N,  Y.,  I'tira — City  received  only  bid 
from  H.  Roberts  Co..  610  l.,ansing  St.,  pav¬ 
ing  with  (a)  sheet  as)ihalt.  (h)  hitultthie. 
(c)  asphaltic  concrete.  Eagle  St.  from 
Conkling  to  Seymour  Aves..  (a)  $15,971. 
(b)  $16,229,  (c)  $15,325;  resurfacing 

Brinkerhoff  Ave.  from  Mortimer  to  Stjuare 
Sts.,  (a)  $14,760.  (h)  $15,112.  (c)  $13,880; 
Nellson  St.  from  Mortimer  to  Eagle  Sta, 
(a)  $5861,  (h)  $5983.  (c)  $5557. 

♦  N.  Y..  tYuterlown — City  will  pave  68,000 
S(|.ft.  concrete  sidewalks  and  16.000  sq.yd. 
macadam  roads.  Work  will  he  done  by  day 
lal)or. 


$25,720;  to  Booth  &  Flynn,  I'li 
St.,  Oakridge  Ave.  from  Chelton  i 
more  Aves.,  $4296.  Stevenson  St  f 
St.  to  end  of  pavement.  $901.3-  t 
burgh  Paving  Co..  Bakewell  Bldg 
Ave.  from  Belasco  St.  to  Bwav' 
Noted  Ai>r.  17. 


I'erlieti 

■■  liiun 


fll.061. 


♦Pa.,  Hrranton — Lackawanna'  t'o  lot 
contract  repairing  road  tunning  frum  l,? 
zerne  Co.  line  to  Susquehanna  Co  line 
Oaynor  Contg.  Co..  I,ove  Rd.  aii.i  t'ur’imn 
St.  About  $20,000.  Noted  Apr.  17. 

♦  Mar.vlHiid — State  Rds.  Conin.  Koi  Oir 
rett  RIdg.,  Raltlmore.  let  contrail  oivine 
0.23  ml.  road  over  Allen  Mill  Daia  i',  p 
wide,  concrete,  Contr.  No.  094-.\.  is'icinien 
and  Somerset  Counties,  to  .Vetn.i  I'oiwtr 
Co.,  1107  Amor.  Bldg.,  Balliniore.  Miinit 
$10,000.  Noted  May  1.  ^ 


New  Jersey — State  Highway  Comn., 
Broad  St.  Bank  Bldg.,  Trenton,  received 
bids  May  7,  (a)  grading  and  paving  with 
concrete  3.575  mi.  Rio  Grande- Wiidwooil 
Junction  Rd.,  involving  37.734  sq.yd.  con¬ 
crete  pavement  and  6609  cu.yd,  earth 
excav.  :  (h)  2.025  ml.  Wildwood  Junction- 
Cape  May  Court  House  Rd.,  l>oth  18  ft. 
wide  w'lth  two  3-ft.  gravel  shoulders,  21,386 
sij.yd.  concrete  pavement  and  3789  cu.yd. 
earth  excav..  from  E.  R.  Minner,  Goshen,  (a) 
$114,687,  (h)  $71,646;  W.  P.  .McDonald 

Constr.  ('o..  1110  Penn  Sq.  Bldg.,  Phlla.. 
(a)  $117,284,  (b)  $68,085;  Cassedy  A 

Homan,  Cape  May  City,  (a)  $118,624,  (b) 
$69,275. 

♦  Pennsylvania — State  Highway  Comn., 
Harrisburg,  let  contracts  building  roads  In 
counties  as  follows; 

Blair  Co.,  5443  ft.  rein. con.,  to  L.  Brua, 
Holldaysburg.  $29,987  ; 

Cambria  Co..  16,177  ft,  vltr.  brick,  R.  R. 
M.vers.  Lewlstown.  $166,318; 

Centre  Co..  32,100  ft.  bituminous  sur¬ 
face  on  concrete  foundation  and  Hillside 
vltr.  brick,  Gaylord  International  lOng  & 
Constr.  Co..  Mears  Bldg.,  Scranton,  $249. 
3.32  : 

Chester  Co.,  21,626  ft.  rein. -con..  Mc- 
Nichol  Paving  A  Constr.  Co..  1923  Cherry 
St..  Phlla.,  $150,314;  2334  ft.  reln.-con,, 

Manwaring  A  Cummins.  24-32  East  Church 
Ijine,  Germantown.  $20,981  ; 

Clarion  Co..  1842  ft.  vltr.  brick.  L.  H. 
Hlleman  Constr.  Co.,  1st  Natl.  Bank  Bldg., 
New  Kensington,  $25,812; 

Luzerne  Co.,  22.452  ft.  bituminous  sur¬ 
face  on  concrete  foundation.  Eastern  Pav¬ 
ing  Co.,  Colonial  Trust  Bldg..  Phlla..  $160.- 
854  ;  10.560  ft  reln.-con.,  T.  W.  Reilly  A 
Co.,  Lancaster.  $102,426. 

Tioga  Co.,  26,310  ft.  reln.-con..  Warren 
Moore  A  Co.,  13th  and  Mahket  Sts.,  Phlla., 
$217,563  ; 

Warren  Co..  10.717  ft.  reln.-con.,  J.  Mc¬ 
Cormick  A  Bro.,  Erie.  $69,540; 

Juniata  Co.,  8414  ft.  reln.-con.  and  Hill¬ 
side  vltr.  brick.  J.  B.  Trexler,  Reading, 
$54,530  Noted  May  8. 


rett  Rldg..  Raltlmore.  let  contract  icvitiL' 
1.18  ml.  Monroe  St.  from  Eagle  to  .Mnshcr 
Sts.,  39  ft.  wide,  sheet  asphalt  on  6  in  i-on. 
Crete  haw.  Raltlmore  City  Contr  lit'-om 
to  Union  Paving  Co..  119  I-afiivett,. 'st  ’ 
Schenectady,  N.  Y.,  $100,622;  2.."> 'mi  State 
Highway  from  Grove  to  Rureati  ‘f, 
wide,  concrete,  Contr.  CO-18.  Caroline  f'o 
to  Peninsula  Constr.  Co..  Rerlin,  Md  ,  $7'i ; 
456;  1.76  ml.  State  Highway  Ihroiigli 'I’oeii. 
vllle,  15  ft.  wide,  concrete.  Contr  M-i‘ 
Montgomery  Co.,  to  Fisher  A  Carrozza  »ot 
Calvert  Bldg.,  Baltimore,  $67,463. 

Apr.  24. 


♦  Md.,  Ball  more — Morgan  Park  co 
Ijiuraville  (suburb),  let  contract  btiildim: 
roads  In  Morgan  College  and  Uommtiniii 
Development.  15  ft.  wide,  macadam  ntnl 
crushed  stone.  Involving  lO.OOii  cn.vd 
excav..  to  H.  O.  Firor,  1707  Pratt  St.  n'ai. 
timore.  $10,235  ;  also  building  terra  cotta 
and  Iron  pipe  sewerji  In  Morgan  CoII.-b,- 
Development,  to  A.  F.  Fedli  Co.,  40,3  Vickers 
Bldg.  About  $8000. 

W.  Y’a.,  Berkley — Raleigh  Co,  ns’i-ivi-d 
only  bid  May  6,  building  4  ml.  Be.soco-i  idd 
Rd..  f  rom  G,  T.  Franklin.  Charleston 
Project  Involves  16.5  acre.s  clearing.  $S5 
per  acre;  35,600  cu.yd.  excav..  $.87;  .3rt  5 
cu.yd.  1:2:4  concrete,  $22;  6683  Ih  steid. 
$.12;  Harper  Rd.  from  Sta.  O  to  Sta.  IL'S] 
Invovllng  12,600  sq.yd.  pavement  and  833n 
broken  stone  shoulders.  Surveyor  Marshi-s 
Rd.,  20.750  sq.yd.  pavement  and  6917  sq  yil 
Slone  shoulders;  Giiyandote  Rd..  from  Sta 
38  to  Sta.  163,  20.750  sq.yd.  pavement,  and 
8330  sq.yd.  stone  shoulders,  from  Henning 
Hagedorii,  Inc..  Charleston,  concrete.  16 
ft.  wide,  $2.08;  9  ft.  wide.  $2.10;  bituminous 
macadam  (oil  asphalt).  16  ft.  wide.  $1.74; 
9  ft.  wide.  $1.76 ;  bituminous  macadam 
(coal  tar  product)  16  ft.  wide.  $1.62;  9  ft 
wide,  $1.64;  bituminous  macadam  (natural 
asphalt)  16  ft.  wide.  $1.86;  9  ft  wide. 
$1.88;  broken  stone  shoulders,  2J  ft  wide 
on  e.ach  side  of  9  ft.  pavement,  with  con¬ 
crete.  $.75,  with  macadam  $.60.  Noted 
May  1. 


♦  Pa.,  .Yrdmore — Comrs.  Lower  Merlon 
Twp.  let  contract  surface  treating  94.000 
sq.yd  road  to  M.  Gibbons,  Lansdowne. 
Noted  Apr.  17. 

Pa.,  Kltensburg  —  Supervs.  Summerhill 
Twp..  c-'o  Controller  Cambria  Co.  received 
3  lowest  bids  building  1.06  ml.  brick  road 
on  concrete  base,  leading  from  Reaverdal" 
to  Wilmore,  in  Summerhill  Twp.,  from  J.  E. 
Neapolltana.  Johnstown.  $43,114;  F,  1,. 
J.ames.  I'niontown.  $53,613;  Portage  Con¬ 
crete  Constr.  Co..  Portage.  $38,604.  Noted 
May  1. 

Pa..  Rbensburg — Supervs.  I.a>wer  Yoder 
Twp..  c/o  Controller  Cambria  Co.  received 
3  lowest  bids  building  1.82  ml.  brick  road 
on  concrete  base  leading  from  Johnstown 
city  line  to  I.ower  Yotler  Twp.  line,  from 
Kessler  A  Griffith.  Johnstown.  $97,420  ; 
Bell-Bockel  Co..  Inc.,  Central  Trust  Bldg.. 
Altoona.  $99,877  ;  E.  A.  James,  Johnstown, 
$111,899.  Noted  May  1. 

♦Pa..  Export — Boro  let  contract  grad¬ 
ing.  curbing  and  paving  Westmoreland  St. 
to  L.  F.  Edwards  A  Bro.,  Oreensburg,  $14,- 
494.  Noted  Apr.  24. 

♦Pa..  Plttsbargh — Allerteny  Co  let  con¬ 
tract  building  6300  ft,  Kenton  Rd.  from 
Renton  to  New  Texas,  Plum  Twp.,  18  ft. 
wide.  Telford  macadam,  to  L.  H.  Hlleman. 
Ist  Nat'l  Bank  Bldg.,  New  Kensington, 
$64,968.  Noted  Apr.  24. 

♦Pa.,  Pittsburgh — City  let  contracts,  to 
T  Cronin.  17th  and  Muriel  Sts.,  grading, 
paving  and  curbing  Hampshire  Ave.  from 
Bway.  to  Napoleon  St.,  cost  $18,991,  War¬ 
rington  Ave.  from  Montooth  St.  to  West 
Liberty  Ave..  $182,921,  Realty  Ave.  from 
Crosby  St,  to  Bway.,  $22,452  Creedmore 
Ave.  from  Brookline  Blvd.  to  Freedom  St.. 


♦  «’.  Va..  ('larksbiirg — Comrs.  Harrison 
Co.  let  contract  building  1  mi,  Mt.  Clan- 
Ave.,  to  Allen  A  Hornor.  Clarksburg.  $46.- 
982  ;  1.5  ml.  Wolt  Summit  Rd.,  to  Salem 
Constr.  Co.,  Salem,  $68,039  ;  1.5  ml.  .lohn- 
son’s  Run  Rd.,  to  A.  Flora,  Clarksburg. 
$56,065 ;  2  ml.  Clarksburg  and  Fairmont 
Rd.,  to  Ferguson  A  Holbert,  Shinnston. 
$95,856.  Noted  Apr.  17. 


♦  YV.  Ya.,  M'eston — Comrs.  I>>wi.«  ('0 
will  grade  and  pave  IJ  mi.  Buokhannon 
Turnpike,  16  ft.  wide,  involving  concrete 
curbing  and  10,000  sq.yd.  vltr.  brick,  on  4 
in.  concrete  base.  Work  will  he  done  hy 
day  labor.  Excavation  let,  to  D.  Fuecy. 
Weston.  Total  cost,  $50,000.  Noted  Apr.  17. 

♦fla.,  .\tlanta — City  let  contracts,  to  Mo- 
Dougald  Constr.  Co.,  paving  XMillehall  ht . 
granite,  cost  $27,427,  Pryor  St.,  granite  and 
asphaltic  concrete,  $24,943,  Simpson  St. 
asphalt  on  granite  blocks.  $15,757  ;  to  Mea¬ 
dor  Constr.  Co..  Healy  Bldg ,  Juniper  St  . 
concrete,  $60,205;  Pittman  Constr.  <0. 
Rhodes  Bldg.,  Marietta  St,,  granite  blocks 
and  asphaltic  concrete,  $116,892.  Noted 
Mar.  20. 


♦Oa..  .Yngusta — City  let  contract  for  55- 
iOO  sq.yd.  concrete  pavement  on  Walton 
vav  from  15th  St.  to  Monte  Sano  .Ave..  to 
jawrence  Constr.  Co.,  1 27  Eighth  St.,  and 
Y  R  (^mmp  Constr.  Co.,  Macon,  $162,89. 

CTAfAil  17 


♦  .Ala..  Sheffield — City  let  contract  paving 
streets  with  bitullthic,  to  CJrlnkley  onstr 
Co.,  Harrlman.  Tenn.  About  $200,000. 


♦Miss..  Claricsdale — Bd.  Supervs  Coa- 
loma  (3o.  let  oontra<rt  grading  and  pa'f*' 
ng  22  ml.  concrete  roads,  14  ft.  wl^,  to 
fcTlgho-Huehey  Co.,  Memphis,  Tenn. 
loted  Feb.  IS. 
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luuiiiu"!*— State  HiKhway  Etept.,  New 
received  lowest  bid  buildinK  15 
Orlians-Chef  Menteur  HiKhway,  from 
eiakenmre  Conatr.  Co.,  New  Urloans. 
Noted  Apr.  10. 


*i)hio-  -State  Highway  Comn.,  Colum¬ 
bus  let  contracts  building  roads  a.s  follows: 
liolmes  Co.,  Sect.  “H-l,"  Milleraburg- 
hover  ltd..  2.5  mi..  Kradlng.  con- 

trnetins. ^  ^ 
Wil.wn.  .Newark,  $21,306, 

Knox  Co..  Sect.  "A-2,"  Mt.  Vernon-N’ew- 
,rk  ltd  3.79  mi.  grading,  constructing 
hrirtceR  and  culverts  and  paving  with  mono- 
llihie  brick.  Dorsey  Conlr.  Co.,  Findlay, 
1162.759. 

M  irion  Co..  Sect.  "F.”  Marion-Kenton  Kd., 
- 16  mi  grading,  constructing  bridges  and 
,'ulveriR  and  paving  with  bituminous  mac¬ 
adam.  r.rady  &  O'Connell,  Marlon.  $134,767. 

THiscarawas  Co..  Sect.  "0-1.”  Millersburg- 
I’anai  Dover  ltd.,  1.5  ml.  grading,  construct- 
nc  bridges  and  culverts  and  paving  with 
;iner.de.  Springer  Kogers,  New  Phila¬ 
delphia.  $41,686. 

Vinton  Co.,  Sect.  "G-2,”  McArthur-Athens 
Rd  1  06  ml.  grading,  constructing  bridges 
and  culverts  and  paving  with  concrete,  K. 
N',  'nirner.  Logan.  $26,820. 

Washington  Co..  Sect.  "J-l,"  Marietta- 
I'aldwell  ltd.,  3.027  ml.  grading,  construct¬ 
ing  liridges  and  culverts  and  paving  with 
niain  concrete.  Appenseller.  Stokley  &  Frle- 
man.  Greenville,  $94,413.  Noted  May  8. 


4tO.,  .\kron — City  let  contract  repaving 
South  Main  St.  from  West  Thornton  St.  to 
south  line  West  Crosier  Sts.,  5  In.  granite 
(cement)  block,  to  Columbus  Asphalt  Pav¬ 
ing  Co..  Citizens  Bank  Bldg.,  Columbus, 
$66,355.  Noted  Apr.  10. 

*0.,  Edgerton — City  let  contract  paving 
2(|on  ft  Michgan  Ave.  from  Hull  to  Sar¬ 
gent  Sts.,  16-66  ft.  wide.  7i  In.  rein-con., 
to  Clemers  &  Johnson,  Hlcksvllle,  $52,518. 
.Voted  .\pr.  24. 

Oliid.,  I’ortliiiid — Comrs.  Jay  Co.  let  con¬ 
tract  building  2  1/5  ml,  road  from  Meridian 
St.  west  on  Volaw  St.  to  Wayne-Green  Twp. 
line,  to  L.  K.  Beard.  Portland,  $56,185. 


AMichlgan — .State  Highway  Comn.,  Lans¬ 
ing.  let  contracts,  to  Berrien  Constr.  Co., 
Benton  Harbor,  grading  5.436  ml.  Sect.  A, 
Federal  Aid  Project  No.  24.  16  ft  wide. 
Berrien  Co.,  cost  $27,241,  paxdng  1.469  ml. 
Sect.  C.  waterbound  macadam.  16  ft.  wide. 
>30.271  ;  Federal  Asphalt  Paving  Co..  316 
Rentschler  Bldg.,  Hamilton,  paving  1.03  ml. 
Sect.  B.  bituminous  concrete.  18  and  41  ft. 
vide  Berrien  Co..  $64,412:  O.  P.  Scharl, 
battle  Creek.  6.253  mi.  Federal  Aid  Project 
N'o.  28,  16  ft.  wide.  Branch  Co..  $125,910: 
Butler  Constr.  Co.,  Mllw’aukee,  Wls.,  1.816 
ml.  Federal  Aid  Project  No.  36,  bituminous 
concrete,  16  ft  wide,  Ingham  Co..  $60,695  : 
H  .\  and  M.  C.  Nichols,  Hastings,  16.916 
ml.  Sect.  1  .Assessment  DIst.  Rd.  No.  62.  16 
ft.  wide,  Class  "B”  gravel,  Ionia  and  Kent 
Counties.  $54,518;  Banhagel  Constr.  Co.. 
Tonla.  5452  sq.vd.  Sect.  2,  $11,040.  Noted 
Mar  13  and  27. 


★  Mich.,  Betroit — City  let  contract  to 
Detroit  Asphalt  Paving  Co.,  20  McCraw 
Bldg .  paving  with  asphaltic  concrete  on 
concrete  base,  Berea  or  Amherst  curbstone. 
Celeron  St.  from  Junction  to  Cavalry  Aves., 
114.922  ;  Greeley  Ave.  from  Wellington  to 
Holbrook  Aves.,  $19,827 ;  Marquette  Ave. 
from  Wabash  to  Lawton  Aves.,  $36,337 ; 
Springwells  Ave.  from  Perndale  to  Dlx 
Aves..  $27,326  ;  Cleveland  Trinidad  Paving 
Co.,  2940  Woodward  Ave.,  Goodwin  Ave. 
fr(im  Caniff  Ave.  to  northerly  city  limits. 
117.817  and  from  Holbrook  to  Owen  Aves., 
$8845  ;  Woodland  Ave.  from  Oakland  Ax’e. 
to  Detroit.  Grand  Haven  and  Milwaukee 
*24.060:  W.  B.  Brady  Constr.  Co., 
1972  Grand  River  Ave.,  Longfellow  Ave. 
from  Linwood  to  Lawton  Ave.,  $17,275;  J. 
Borath,  34  McOraw  Bldg..  Colby  Ave.  from 
Russell  St.  to  Detroit  and  Bay  City  R.  R.. 
tirlck  on  6  In.  concrete  foundation.  $6105; 
all  26  ft.  wide;  R.  Porath.  1131  McKinley 
Ave.,  wuld  St.  from  Grossley  to  Anderson 
Sts.,  20  ft.  wide,  brick  on  6  In.  concrete 
foundation.  $2731.  Noted  May  8. 


Mirh.,  Detroit — Dept  Pub.  Wks.  received 
/xt.  I'a'dng  (a)  Dlstel  Axre.  from  Port  to 
Olivet  Sts.,  26  ft  wide,  (b)  CVartner  Ave. 
from  Beard  St.  to  Lawndale  Ave..  26  ft 
wide,  (c)  Senator  Ave.  from  Beard  St.  to 
lAwndale  Ave.,  26  ft.  wide,  all  asphaltic 
Amherst  curtetone,  (d)  Alley  No. 
9b5  t  alley  between  Lawton,  Linwood. 
l,athrop  and  Northwestern  Avea,  18  ft 
vifle,  (e)  Alley  No.  986.  K  and  W  alley  be¬ 


tween  La  Salle  Blvd.,  14th  St.,  West  Grand 
Hlvd.  and  Laihrop  Ave..  20  ft.  wide,  (.f) 
.Alley  No.  987,  K  and  W  alley  between  Klm- 
wood.  Moran  and  Medhury  Aves.  and  Hast 
Grand  Blvd.,  20  ft.  wide,  (g)  Alley  -N’o.  988. 
N  i^nd  S  alley  in  block  between  Maxwell, 
Seminole.  Canfield  and  Forest  Aves..  20  ft. 
wide,  (h)  Alley  No.  989.  south  of  and 
parallel  to  Michigan  Ave,  between  24th  and 
25th  .Sts..  20  ft.  wide,  (1)  Alley  No.  990,  N 
and  S.  In  block  between  Field,  Sheri¬ 
dan,  Gratiot  and  Forest  Aves.,  20  ft.  w’ide, 
all  one  course  concrete,  from  Detroit  As¬ 
phalt  Paving  Co.,  20  Mctlraw  Bldg.,  (a) 
$8995.  (b)  $54,052.  <c)  $52,817;  Cleveland 
Trinidad  Paving  Co..  2940  Woodward  Ave., 

(a)  $9168.  (b)  $54,589.  (c)  $53,342;  W.  B. 
Brady  Constr.  Co..  1972  Grand  River  Ave., 
(a)  $9025,  (b)  $54,983,  (c)  $53,469;  R.  J. 
Powelson  &  Co..  1577  Iroquois  Ave.,  (d) 
$4784,  (e)  $4331,  (f)  $4472,  (g)  $3987,  (I) 
$4607  ;  Talbot  Co..  Penobscot  Bldg.,  (d) 
$4798.  (e)  $4372.  (h)  $1793  ;  E.  Meredith 
&  Co.,  145  Harper  Ave.,  <«l)  $4635,  (e)  $4199. 
(f)  $4257.  (1)  $4612;  Corrlck  Bro.s..  607 
Gwen  Bldg.,  (f)  $4396,  (g)  $3697,  (1) 

$4205;  T.  E.  Currie.  20  McOraw  Bldg.,  (jt) 
$4067  :  Otis  Cement  Constr.  Co.,  806  Ham¬ 
mond  Bldg.,  (h)  $1995  ;  R.  Porath.  1131 
.McKinley  Ave.,  (h)  $1803.  Noted  May  1. 

A'MIrh.,  Grand  Rapids — Comrs.  Kent  Co. 
let  contracts  to  W.  H.  Clark,  Grand  Haven, 
paving  3  ml.  Assessment  DIst.  Rd.  No.  13. 
east  from  Dutton,  $58,212 ;  H.  A.  Hoxle. 
Grand  Rapids,  3}  ml.  Assessment  Dlst.  Rd. 
No.  18,  on  Knapp  Ave.,  $72,809,  both  16 
ft.  wide,  concrete.  Noted  Mar.  6. 

AMIrh.,  Hart — Comrs.  Oceana  Co,  let 
contract  grading  and  building  drainage 
structures  on  6  ml.  Federal  .Aid  Rd.  No.  1. 
Sect.  B,  24  ft.  wide,  in  Grant  Twp-,  to  I. 
Butzer,  Hart,  $16,000. 

Illinois — State  Highway  Comn..  Spring- 
field.  received  bids  May  1.  paving  roads  in 
following  counties:  (a)  Clark  Co.,  2900  ft. 
Sect.  E.  Route  7,  10  ft.  wide;  (hi)  Green 
Co..  5200  ft.  Sect.  F,  Route  5,  24  ft  wide; 
(b2)  3173  ft.  Sect.  H.  Route  3,  24  ft.  wide; 

(cl)  De  Witt  Co.,  16,698  ft.  Sect.  F, 
Route  11,  24  ft.  wide  ;  (c2)  9000  ft.  Sect.  G, 
Route  10,  24  ft  wide; 

(d)  Knox  Co..  9300  ft.  Sect  J,  Route  6. 
24  ft.  wide  ; 

(el)  Clay  Co.,  4100  ft.  Sect.  F.  Route 
6,  24  ft.  wide;  (e2)  2705  ft.  Sect.  G,  Route 
6.  24  ft.  wide  ; 

(fl)  Cook  Co..  5413  ft.  Sect.  57.  Route  1, 
18  ft  wide;  (f2)  20,276  ft.  Sect.  58.  Route 
lie  and  6B.  18  ft.  wide; 

(gl)  Cass  Co.,  1063  ft.  Sect.  I,  Rotite  2. 
10  ft.  wide;  (g2)  2806  ft.  Sect.  J,  Route  7, 
10  ft.  wide  ; 

(hi)  Champaign  Co..  3440  ft.  Sect.  K. 
Route  2,  10  ft.  wide;  (h2)  5532  ft.  Sect. 
L,  Route  5,  10  ft  wide,  from 

J.  W.  Eechinson,  Casey,  (a)  $7736. 

A.  C.  Loomis.  Mattoon,  (a)  $8068. 

White  &  Braley,  Litchfield,  (hi)  $44283  ; 
(h2)  $8492;  (cl)  $8796;  (c2)  $249.> ;  (e2) 
$2912. 

J.  Brogen,  Eldred,  (bl)  $4227;  (b2) 

$8464. 

Cameron,  Joyce  &  Co.,  Keokuk,  la.,  (cl) 
$8956;  (c2)  $2632. 

W.  C.  Meneely,  Frankford,  Ind.,  (cl) 
$9117  :  (c2)  $2471. 

E.  A.  Lord.  Monmouth,  (d)  $4286. 

H.  .1.  Kunkle  and  ,1.  E.  Foster,  AVataga. 
(d)  $6710. 

L.  V.  Chesrom,  Olney.  (el)  $2139. 

Central  Paving  Co.,  179  West  Washing¬ 
ton  St.,  Chicago,  (fl)  $17,907. 

M.  Foley  Co.,  Evanston,  (fl)  $17,697. 

Eclipse  Constr,  Co..  AVInnetka,  (f2) 

$65,242. 

E.  C.  Trowbridge.  Chandlerville,  (gl) 
$1900  ;  (g2)  $6190. 

Stipes  fk  Pilcher,  Champalim.  (hi)  $13.- 
486;  (h2)  $20,601.  Noted  Apr.  24. 

minoin — .State  Highway  Comn..  .Spring- 
field.  received  bids  Apr.  30,  paving  roads 
In  following  counties:  (al)  Schuyler  Co.. 
2571  ft  Sect.  F.  Route  1,  10  ft.  wide;  (2) 
2192  ft.  Sect.  G,  Route  2,  10  ft.  wide; 

(b)  Warren  Co.,  3741  ft.  Sect.  G.  Route 
11.  16  ft.  wide; 

(c)  Lake  Co..  6060  ft.  Sect.  J.  Route  6. 
18  ft  wide: 

(d)  Carroll  Co..  2825  ft.  Sect.  D.  Route  8  : 

(e)  Win  Co..  10,001  ft  Sect.  O.  Route 
18,  18  ft  wide; 

(f)  Bond  Co..  1788  ft  Sect.  E,  Route  6. 
10  ft.  wide ; 

(g)  Stephenson  Co.,  5800  ft.  Sect.  P, 
Route  1.  10  ft  wide; 

(h)  ciumberland  Co.,  11,300  ft.  Sect  E, 
Route  1,  10  ft.  wide; 

(1)  Adams  Co.,  4459  ft  Sect  E),  Route 
5.  15  ft.  wide; 


(jl)  Ghrislian  Co.,  9500  fl.  Sect.  I.  Hoiite 
9.  15  ft.  wide;  (j2)  1800  ft.  Sect  J.  Houle 
15,  15  ft.  wide;  (j3)  4500  ft.  S»-ct.  K.  Route 
23,  15  ft.  wide;  (j4)  7073  ft.  Sect.  L.  Route 
20.  15  fl.  wide;  (j5)  10,400  ft.  Seel.  M. 
Route  3.  15  fl.  wide; 

(kl)  Hancock  Co..  13.000  ft.  Sect  I,  Route 

1.  24  ft.  wide;  (k2)  12,600  ft.  Sect.  J.  Route 
13.  24  ft.  wide; 

(l)  Marshall  Co.,  22,810  ft.  Sect  K.  Route 
9.  24  ft.  w  ide  ; 

(m)  Pope  Co..  9  concrete  bridges.  Sect. 
D,  Route  1  and  3  ; 

(n)  Hamilton  Co.,  1  concrete  bridge. 
Seel.  (',  Route  6  ; 

to)  Scott  Co.,  1  concrete  bridge.  Sect. 
H.  Route  lA  ; 

(p)  Massac  Co..  5  concrete  bridges.  Sect. 
G.  Route  3.  from  H.  C.  Holmes,  Macomb, 
(all  $5074;  (a2)  $5576 

Beardstown  ('oncrete  Constr.  Co..  BeiirdS- 
town,  (al)  $6127;  (a2)  $6558. 

E.  A.  I.,ord,  Monmouth,  (b)  $13,805;  (d) 
$9725;  (kl)  $6986;  (k2)  $8452. 

C.  P.  Moran,  Waukegan,  (c)  $26,717. 

Powers-Thompson  Constr.  Co..  2-1  South 
Chicago  St..  Joliet,  (e)  $29,067. 

R.  H.  Newkirk.  Joliet,  (e)  $43,623 

J  Hinden  &  Son.  Pana.  (f)  $10,217. 

Gund-Graham  Co.,  Freei)ort.  (g)  $23,182. 

E.  Harris,  Neoga,  (b)  $18,359. 

A.  C.  I.omls.  Mattoon,  (h)  $17,945. 

Mey<-r  &  Peters,  313  Delaware  St.,  Quincy, 
(1)  $13,846. 

A.  O.  McCoy.  Versailles,  (jl)  $4580;  (j2) 
$5154;  (j3)  $4760;  (j4)  $5135;  (j5)  $5014; 
(kl)  $7068;  (k2)  $8368. 

('am4Ton-Joyro  Co.,  Keokuk.  la.,  (kl) 
$7256;  (k2)  $8613. 

Meckenson  Bros..  Hamilton,  (k2)  $8314. 

B.  M.  Dean.  Sparland.  (1)  $17,579. 

J.  Brogen,  Eldred,  (1)  $17,54  8. 

B.  F.  Clark  &  .Son.  5052  Gates  Ave..  St. 
T,ouis.  Mo.,  (m)  $2300  ;  (|ii  $4100. 

>I’arnham  Constr.  Co..  3029  Waverly  PI., 
East  SI.  Ixiuis,  (n)  $4997;  (o)  $294'^. 

W.  C.  Johnson,  Belleville,  (n)  $4750  on 
alteration  design  ;  (n)  $5200  on  state  de¬ 
sign. 

T.  Whitlock.  Exeter,  (o)  $2400. 

J.  R.  Slecter,  (p)  $3900.  Noted  Apr.  24. 

HI..  Chirsxn — Cook  Co.  received  bids  May 
6.  building  (a)  22,729  lin.ft,  Chlcago-AA’au- 
kegan-Mllwaukee  Rd.  extending  north  from 
Dempster  St..  Morton  Grove  A'illage.  18  ft. 
roadway,  6  ft.  earth  shoulders.  Involving 
56,891  .sq.yd.  6  in.  concrete  pavement.  14.452 
cu.yd.  excav..  334  cu.yd.  concrete  In  bridges, 
14.633  lb.  reinforced  steel,  etc.  ;  (b)  10.241 
lin.ft.  Chicago-AVaukegan-Milwaukee  Rd. 
extending  north  from  Milwaukee  Ave..  Niles 
Village,  18  ft.  roadway.  6  ft.  earth  shoul¬ 
ders.  20,626  sq.yd.  6  In  concrete,  4635  cu.yd. 
excav.,  154  cu.yd.  concrete  in  bridges,  5266 
lb.  reinforcing  steel,  etc.  :  (c)  on  4  blocks 
Irving  Park  Blvd.  from  60th  to  64th  Aves., 
11  ft.  roadway.  3334  sq.yd.  concrete  pave¬ 
ment.  782  cu.ytl.  excav.,  38.096  Ibl  reinforc¬ 
ing  steel,  etc.;  (1)  Portland  cement  con¬ 
crete.  (2)  asphaltic  concrete,  from  Eclipse 
Constr.  Co.,  ATlnnelka,  (al)  $131,442;  J.  A. 
Rose  &  Co..  4651  Armltage  Ave.,  (a^ 
$133,399;  (bl)  $48,658;  (cl)  $12,719;  R.  F. 
Conwav  Co.,  133  West  Washington  St., 
(al)  $139,025;  (a2)  $177,473;  (bl)  $52,221  ; 
(b2)  $65,834;  Blase  &  Gerken,  Chicago, 

(bl)  $47,949;  (cl)  $11,723;  E.  W.  John¬ 
son.  ('hlcago,  (bl)  $12,691  ;  Reppert  (jonstr. 
Co..  Melrose  Park,  (cl)  $13,085.  Former 
bids  rejected.  Noted  Apr.  24. 

AAVIh.,  Port  WsHhiiixtnn — City  let  con¬ 
tract  grading,  paving  and  Inatalling  5 
concrete  culverts  on  Port  Washlnglon-Sank- 
vllle-Sheboygan  Rd.,  16  ft.  wide.  2  course 
rein. -con.,  to  J.  R.  Griffith,  St.  (7laJr  Ave., 
Racine.  $38,000.  AVork  Involves  20.59() 
sq.yd.  concrete. 

AVIs..  Hheba.TgHn  Falls — City  received 
bids  paving,  curbing  ani$  guttering  21 
blocks  Main  St.  and  Bway.,  18-20  ft.  wide. 
Involving  20,000  sq.yd.  concrete,  from 
Braun  (Constr.  Co..  North  14th  St.,  Shel>oy- 
gan,  $36,815;  Murphy  Constr.  Co.,  8th  St., 
Manitowoc.  $37,510 ;  Larson  Constr.  Co.. 
104  Main  St..  Oshkosh,  $38,793. 

Ala..  Fairfield — Comrs.  Jefferson  Co.  let 
contract  grading  18  ml.  Blue  Grass  Rd., 
Federal  Aid  Project  No.  3.  24  ft.  wWe.  to 
Cameron  A  Joyce,  Keokuk.  $70,339.  Noted 
Apr.  17. 

Ala..  Forest  City — Comrs.  Winnebago 
Co.  let  contract  grading  8}  ml.  road  from 
Buffalo  Center  to  Thompson  Rd..  Sect.  A 
to  I  Inclusive,  24  ft.  wide,  to  Wisely  Bros., 
Forest  City,  $24,909.  Work  Involves  71,197 
OD.yd.  earth  excav 
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'A'MiiiB..  Anoka — Anoka  Co.  let  contract 
paving  23  blocks  Federal  Aid  Project  No. 
18.  State  Rd.  No.  I,  to  \V.  Harris,  24  49 
Plllsbury  Ave.,  Minneapolis,  $105,214.  Work 
involves  9  acres  clearing  and  grubbing, 
86,298  cu.yd.  excav.,  loading  and  hauling 
22,135  cu.yd.  sand  clay  surfacing  material 
and  70,228  sq.yd.  pavement. 

^Mlnn.,  KIbow  Lake — Comrs.  Grant  Co. 
let  contract  grading  5.09  ml.  Job  No.  1902, 
State  Rd.  No.  5,  to  Clear  &  Co.,  Herman, 
$12,917,  concrete  for  above  work,  to  T.  T. 
Stuverud,  Elbow  Lake,  $1010.  Work  In¬ 
volves  45.010  cu.yd.  overhaul,  4474  cu.yd. 
side  excav.  and  26.982  cu.yd.  earth  excav., 
ate. 

'A'MInn.,  Minneapolis — Comrs.  Hennepin 
Co.  let  contract  grading  and  graveling  5.78 
ml.  State  Rd.  No.  10,  from  ltd.  No.  63 
southwest  to  Co.  Rd.  No.  59,  1 8  ft.  wide, 
to  J.  J.  and  M.  S.  Mergens,  401  Kasota 
Bldg.,  $30,000. 

4tMinn.,  Pipestone — Comrs.  Pipestone  Co. 
let  contract  curbing  42  ml.  road,  24  ft.  wide, 
to  A  Zetherlung,  Pipestone.  $7724  ;  pav¬ 
ing.  to  Campbell  Const r.  Co..  3050  Hennepin 
Ave..  Minneapolis.  $79,763.  also  for  6687 
cu.yd.  grading.  $0.88,  33,095  sq.yd.  paving, 
$2.19.  Noted  May  1. 

4131100.,  St.  James — City  let  contract 

$aving  30  blocks  to  Hanon  &  Okes. 

38  laimber  Kxch.,  Minneapolis.  About 
$140,000.  Noted  Apr.  17. 

★  Neb..  Harrington — Cedar  and  Wayne 
Counties  let  contract  grading  and  building 
culverts  on  38  ml.  Cedar-Wayne  ltd.,  24 
ft.  wide,  to  E  Peterson  Co.,  705-7  W.  O.  W. 
Bldg  .  Omaha.  $41,123  and  H.  W.  Culver, 
Hartlngton.  $34,556 ;  culverts  to  Giles  ft 
Co..  Sioux  City,  la.,  $12,281.  Noted  Mar.  27. 

★  Neb.,  North  Platte — Lincoln  Co.  let  con¬ 
tract  grading  19  ml.  North  Platte-Suther- 
land  Rd..  24  ft.  wide.  Involving  98,171  cu. 
yd.  excav.,  to  C.  T.  Whalen,  North  Platte, 
$36,660.  Noted  Mar.  27. 

★  Mont.,  Butte— City  let  contract  paving 
Granite  St.  from  Montana  to  Emmet  Sts., 
bltullthlc,  to  J.  C.  McGuire,  Butte.  $84,838. 

★  .\rk..  Harrisburg — Comrs.  Poinsett  Co. 
let  contract  building  13  ml.  graded  earth 
road  In  Rd.  Impvt.  Dlst.  No.  2.  22  ft.  wide, 
to  I>.  Smith,  Marked  Tree,  $32,766.  Work 
involves  79,900  cu.yd.  earth  excav..  $0.34 
per  cu.yd.  :  15  acres  clearing  and  grubbing. 
$100  per  acre;  28  cti.yd.  rein. -con..  $18  p-r 
cu.yd.;  55  cu.vd.  plain  concrete.  $16  per 
cu.yd. ;  630  lln.ft.  18-ln.  corrugated  pipe 
$3.00  per  lin.ft.  and  236  lln.ft.  24-in.,  $3.50 
per  lin.ft. 

★Washington — State  Highway  Bd  .  Olym¬ 
pia,  let  contract  paving  6  ml.  Pacific  High¬ 
way  from  St  Clair  to  Nlsciually.  Thurston 
and  Pierce  Counties.  Involving  7533  pq.yd. 

1 -course  concrete.  675  sq.yd.  rein. -con., 
2285  cu.yd.  grading,  and  768  lin.ft.  rein.- 
con,  guttering,  to  Allred,  James  ft  Hen¬ 
dricks,  Centr.alla,  $21,226.  Noted  Apr.  17. 

★  Washington — Stale  Highway  Bd.,  Olym¬ 
pia.  let  contract  grading,  draining  and  sur¬ 
facing  6.2  mi  North  Central  Highway  from 
Mohler  to  Harrington,  involving  10.773 
cu.yd.  gravel  surfacing,  29,235  cu.yd.  grad¬ 
ing  and  9886  cu.vd.  rock,  to  W.  J.  Smith  ft 
Co..  Ritxvllle,  $64,996,  Noted  Apr.  24. 

Wash.,  Bremerton — City  received  bids 
grading  and  paving  4th  Ave.,  from  Pacific 
to  High  Sts.,  Involving  11.000  sq.yd.  con¬ 
crete.  10,000  lln.ft.  concrete  curbing,  sewers, 
etc.,  from  R.  H.  Tr.avers,  Seattle.  $47,335  ; 
W’.  O.  Bullett,  Bremerton.  $48,271  ;  S.  Mo- 
cerl.  Seattle,  $48,425.  Noted  Mar.  27. 


★  Wash.,  Keattle — Bd.  Pub.  3Vka.  let  con¬ 
tract  building  Fairview’  Ave.  North  Trestle 
roadway,  involving  5250  cu.yd.  grading. 
7000  lln.ft.  piling.  220.000  ft  lumber  and 
98,000  ft.  planking,  to  Hansen  ft  Hauge,  105 
North  84th  St..  $17,908. 


★  Wash.,  Spokane — City  let  contract  grad¬ 
ing.  curbing,  building  sidewalks  and  retain¬ 
ing  wall  on  Trent  Ave.,  et  al,  to  De  Camp 
Bros  ft  Hughes,  $23,550.  Xoted  Apr.  10. 


★  Oregon — State  Highway  Comn..  Salem, 
let  contracts  grading  and  macadamixlng  2.7 
ml.  Yamhlll-Nestucca  Highway.  Grand  Rd. 
Sect..  S'amhMI  Co.,  to  N.  Trent,  McMinn¬ 
ville.  about  $35,396  ;  grading  and  graveling 
Columbia  Highway,  Echo-Morrow  Co  Line, 
ITmatilla  Co.,  to  Porter  A  Conley.  Ry.  Exch. 
Bldg,  Portland,  about  $180,553;  The  Pal- 
las-Seuferts  Rd.,  to  United  Contg.  Co.. 
Northwest  Bank  Bldg.,  Portland,  $46,480  ; 
paving  6  2  ml  Oregon  Washington  High¬ 
way,  Mllton-Washlngton  State  line,  Uma- 
tllia  Co.,  and  9  ml.  Adams  Athena  Rd.,  to 
Warren  Constr.  Co..  Journal  Bldg..  Port¬ 
land.  about  $105,051  and  $170,085.  respec- 
tiaelv;  1.7  ml.  John  Pay  River  Highway. 
Wheeler  Co.,  to  Copenhagen  Bros..  Henry 
RHg.,  *8039  ;  grading  1000  ft.  Pacific  High¬ 
way  DUdde  Overhead  .\pproaches  T.ane 


Co.,  to  A.  Johnson,  Grants  Pass,  $12,389. 
Noted  Mar.  13,  20  and  27. 

★Oregon — State  Highway  Comn.,  Port¬ 
land.  rejected  bids  received  Apr.  15,  im¬ 
proving  following  roads:  8.3  mi.  Amity- 
Holmes  Gap  Kd.,  Yamhill  and  Polk  Coun¬ 
ties;  8  mi.  Sheridan-McMinnville  Rd..  Yam¬ 
hill  Co. ;  10.4  ml.  Yoncalla  Kd..  Eiouglaa 
Co.,  and  13  mi.  Myrtle  Creek- Oillard  Rd.  ; 
3  ml.  W.ilker-Cottage  Grove  Rd..  Lane  Co. 
Work  will  be  done  by  day  labor.  Noted 
Apr.  10. 

*Orr.,  Astoria — City  let  contract  hard 
surfacing  Astor  St.  from  2nd  to  10th  Sts., 
to  Miller  ft  Bauer.  Astoria,  $125,980.  Noted 
Apr.  3. 

Ore.,  Astoria — City  received  lowest  bid 
replanking  Bond  St.  with  4  in.  lumber  and 
paving  Taylor  Ave.  from  west  line  McClure 
to  Hull  Aves.,  with  concrete  sidewalk  8  ft. 
wide,  from  S.  Rytsala,  Astoria,  $18,400. 
Noted  Feb.  27. 


Railways 

PROPOSED  WORK 

Illinois — East  St  Louis  Ry..  7  Col¬ 
linsville  Ave.,  East  St.  Louis,  plans  to  ex¬ 
tend  electric  railway  line  5  mi.,  from  east 
approach  Free  Bridge  to  Monsanto  Chem¬ 
ical  Wks.,  2  ml.  south  of  East  St.  Louis. 
H.  Merker,  ch.  engr. 

Washington — Chehalls.  Cowlitz  ft  Cas¬ 
cade  Ry..  Chehalls,  plans  to  extend  line  10 
ml.  from  Dnalaska  to  Winston  Creek.  W. 
R.  Rehm,  Chehalls,  mgr. 

BIDS  DESIRED 

Pennsylvania — Until  May  24.  by  Bd. 
Comrs.  Mt,  Lebanon  Two.,  (Pittsburgh  P. 
O.)  rebuilding  track  of  Pittsburgh  Ry.  on 
Washington  Rd.  also  grading  and  repaving 
between  rails  of  tracks.  Work  Involves 
3700  ft.  track,  3000  sq.yd.  vitr.  brick  on 
6-In.  concrete  base.  McCully  Eng.  Co..  709 
Berger  Bldg.,  Pittsburgh,  engrs.  Noted 
May  1. 

PRICES  AND  CONTRACTS  AWARDED 
(★Indicates  award  of  contract) 

★Oregon — Port  of  Astoria  Comn..  As¬ 
toria,  let  contract  laying  belt  line  track  on 
Astor  St.  from  2nd  to  10th  Sts.,  to  Miller 
ft  Bauer,  Astoria,  $14,197,  cost  plus  per¬ 
centage  basis.  Work  involves  76  tons  steel 
rails. 

Excavaticn  and  Dredging 

PROPOSED  WORK 

Mirh.,  Detroit — Excavajion — See  “Streets 
and  Roads.” 


RIDS  DESIRED 

Ind.,  Hartford  City — Drainage — Until 
May  20.  by  Blackford  Co.  Surveyor,  build¬ 
ing  Beach  drain  consisting  of  28.155  ft. 
open  work,  10.677  ft.  tile  work.  B.  E.  Peck, 
supt.  constr. 

Mirh.,  Grosse  Potato — Excavation — See 
"Streets  and  Roads.” 

III.,  Edwardnville — Irrigation — Until  July 
1.  by  G.  Smart,  P.  O.  Box  123,  digging  Irri¬ 
gation  ditches  on  part  of  900  acre  farm 
near  here.  About  $15,000.  I.,aud  ft  Smart, 
Wright  Bldg..  East  St,  Louis,  engrs. 

Minn..  Gaylord — Ditch — Until  June  3,  by 
P.  Hoppenstedt  aud.  Sibley  Co.,  building 
Judicial  Ditch  No.  7,  In  Sibley.  Nicollet 
and  Renville  Counties.  Work  involves  re 
moving  953,192  cu.yd.  open  ditch  suitable 
for  dry  land  machine  and  3612  cu.yd.  open 
work  for  team  work,  cost,  $77,156;  163,306 
lin.ft.  tile  laterals,  $85,185.  J.  W.  Richard¬ 
son,  New  Auburn,  engr. 

Minn.,  Stillwater  —  Excavation  —  See 
“Streets  ft  Roads.” 

Ont.,  Sarnia — Dredging — Until  May  22. 
by  city,  dredging  and  laying  steel  intake 
pipe  and  concrete  crib  In  St.  Clair  River, 
near  here.  J.  D.  Stewart,  elk.  F.  W. 
Thorold.  167  Avenue  Rd.,  Toronto,  consult, 
engr. ;  advertised  in  this  issue. 

PRICES  AND  CONTR.VC^S  AWARDED 
(★Indicates  award  of  contract) 

★Minn..  Anoka — See  “Streets  ft  Roads." 

★Minn..  Elbow  I-ake — Excavation — See 
"Streets  and  Roads.” 

Industrial  Works 

PROPOSED  WORK 

Mata.,  Athol — See  “Buildings.” 

Maaa.,  Boatoa — C.  C.  Whittemore  plans 
to  build  2  story.  32  x  135  ft.  brick  and  con¬ 
crete  storage  plant  on  Boylston  and  Ipswich 
Sts.  About  tSO.OOC. 


Vo»>  82.  No.  20 


-nua.,  rail  mver— -J.  J.  Burkt>  nl..- 

build  2-8tory.  60  x  150  ft.  brick 
con.  garage,  rein.-con.  flooriiiu  n,.  ' 

foundation.  About  $30,000  Falli, 
Ijauglin.  66  North  Main  St.,  archt.s  * 

Maaa..  Gardner — Central  Oil  & 

Co.  soon  receives  bids  building  l  ..rLr®)’* 
X  120  ft.  and  3  story.  40  x  50  B  bnek  's’, 
and  concrete  additions  to  factor\  ,n 
flooring,  concrete  foundation.  AIk.ui 

c  Goetz  Silk  Mit- 

South  Sumner  St  .  soon  lets  contract  build' 
ing  brick  and  steel  addition  to  piuiit  ril  n ' 
con.  flooring,  concrete  foundation  1^''" 

ysr.'.S,.'"' 

100  X  372  ft.  and  35  x  162  ft  n  in 
addition  to  factory.  About  $200.non  “ 

Maaa.,  Warren — Warren  Steam  I'umn  Pn 
soon  receives  bids  building  i  store  v- 
200  ft.  factory.  1  story.  40*^x130  ft'  ' 
house  and  1  story  40  x  130  ft.  otiice  ^ idi 
tion,  brick  and  concrete,  rein-con  tloorine 
concrete  foundation.  About  $75,000.  * 

B.  I.,  Providenre — M.  Nahigan  in'>t 
Broad  St.,  soon  receives  bids  buiidin. 
l-story,  106  x  120  ft.  brick,  conerKe  ^ 
steel  garage,  rein.-con.  flooring,  concrete 
foundation,  on  Broad  and  Gallatin  sV.f 
Cost  between  $40,000  and  $45,000 

*1-  R  Walker  &  Son 

archts.,  17  Custom  House,  soon  receive  bids 
building  2-8tory,  68  x  110  ft.  brick  and 
rein.-con.  fireproof  garage,  rein.-con  floor¬ 
ing.  concrete  foundation,  on  Friendshin  St 

Abou^t  $”6.oto‘"''' 

B.  I.,  Woonsoeket — Jarret  &  Proiilx  swn 
lets  contract  building  2-8tory.  75  x  150 
ft.  brick  and  mill  construction  mill  wood 
flooring,  concrete  foundation,  on  Park  Aw 
About  $60,000.  W.  F.  Fontaine.  285  Main 
St.,  archt. 


Conn.,  Bristol  —  Barnes-Wallace  Co 
30  Main  St.,  soon  receives  bids  bulldine 
1  story,  60  x  100  ft.  fireproof  addition  to 
factory,  rein.-con.  flooring,  concrete  founda- 
tion.  About  $25,000. 

Conn.,  Hamden  (New  Haven  P  0  1— 
Yale  Tire  ft  Rubber  Co.,  c/o  J.  E.  Hubin- 
ger.  pres..  827  Main  St..  New  Hav.n 
recently  organized,  plans  to  build  factorv 
and  power  hou.se  on  Dixwell  Ave.,  here 
About  $100,000. 


Conn.,  South  Manchester — O.  E  Keith 
Furniture  Co.,  829  Main  St.,  purchased  site 
on  Main  and  Bissell  Sts.,  and  plans  to 
construct  1  and  3-8tory,  50  x  28ti  ft.  furni¬ 
ture  and  business  building  with  storehouse 
in  rear. 


Conn.,  Waterbury — M.  Joseloff.  17  Brown 
PI..  soon  receives  bids  building  3-sfory,  50 
X  132  ft.  fireproof  warehouse  and  groo-ry. 
rein.-con.  flooring,  concrete  foundation,  on 
South  Leonard  St.  About  $75,000.  P.  A 
Webster,  Watervllle,  archt. 

N.  Y.,  Albany — Normanskill  Farm  Dairj- 
Co..  120  South  Swan  St.,  had  plans  pre¬ 
pared  by  R.  Warden,  archt..  buildini? 
4-story,  brick  factory,  at  126-128  Jay  St 
About  $50,000.  C.  P.  Stevens,  pres. 


N.  T.,  Buffalo — See  “Buildings.” 


N.  Y.,  Buffalo — Wheat  Ice  Cream  Co..  J35 
Elm  St.,  having  plans  prepared  by  U  J 
Reidpath  ft  Son,  archts.,  Buffalo,  building 
2-8tory,  92  x  150  ft.  rein.-con.  garage,  rein - 
con.  flooring,  concrete  foundation,  on  Elm 
St  About  $50,000. 


N.  Y.,  New  York — Baker,  Carver  &  Mor¬ 
rell,  37-39  Water  St,  soon  receives  bids 
altering  8-8tory  brick  and  steel  warehouse, 
rein.-con.  flooring.  About  $80,000,  Sever- 
ence  ft  Van  Allen,  4  West  37th  St .  archts 

N.  T,.  New  York  —  McCormick  Co 
archts..  41  Park  Row,  preparing  plans  for 
2  story,  139  x  165  x  69  x  134  ft  brick 
and  steel  bakery,  rein.-con.  flooring,  brick 
foundation,  on  165th  St.  and  Park  Ave 
About  $100,000.  Owner's  name  withheld. 

N.  Y.,  New  York — Park  ft  Tilford  529 
West  42nd  St.,  having  plans  prepared  by 
H.  O.  Chapman,  archt.,  334  S'th  Ave  .  build¬ 
ing  'i-story,  130  x  200  ft.  brick  and  steel 
factory,  rein.-con.  flooring,  concrete  foun¬ 
dation,  at  541-543  West  43rd  St.  through  to 
648-552  West  44th  St. 


N.  Y.,  New  York— R  T.  Rane.  Jr,  fhica- 
-  Stnrrett  &  Van 


had  plans  prepared  by  Starrett  & 


f^Mfc'*archta,''8'^*WMt  Yoth'  St.,  building 


4-story,  rein.-con.  and  steel  warehou». 
rein.-con.  flooring,  comtrete  fobb“*k"J?VA« 
1996-2010  Pork  Ave..  here.  About  llib.onn 
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industrial  Works  (Continued) 

V  Y  Ole«n — United  States  Olue  Co. 
niirohased  40-acre  site  adjacent  to  Ponn- 
Jvivani  i  R.R.  and  extending  1  ml.  east  of 
f-iLrW  St  and  will  soon  receive  bids  for 

‘.v'bout  *500,000. 

V  Y'  Rome— Rome  Gas,  Electric  Light 
i  'power  Co..  139  North  James  St.,  plans 
to  issue  $245,164  bonds  to  build  gas  and 
electric  plant. 

V  j  Taterson — Sunburst  Baking  Co., 
hQ'vinc  'i>lans  prepared  by  The  McCormick 
To  archts..  Century  Bldg..  Pittsburgh,  Pa., 
Puiiding  addition  to  bakery.  About  *30,000. 

>•  j.,  Trenton — Atlas  Tire  &  Rubber  Co. 
ha’vi’ng  plans  prepared  by  J.  Hunt,  archt., 
114  North  Montgomery  St.,  building  1 
Binrv  90  X  400  ft.,  brick  and  steel  plant, 
on  Enterprise  Ave.  About  *225,000. 


Pa.  IMilIn. — O.  J.  Maigne  Co.,  1017  San- 
«om  St.,  soon  lets  contracts  altering  3-8tory 
brick  and  steel  factory.  About  *30.000. 
riodge  &  Morrison,  135  Front  St.,  New 
York  City,  archts. 


Pa..  Phlla — P.  M.  Sax.  engr.,  Franklin 
Bank  Bldg.,  soon  lets  contract  building  12- 
siory.  43  x  80  ft.,  rein. -con.  and  brick  fac¬ 
tory.  rein. -con.  flooring,  at  1220-24  Sansom 
St  Owner's  name  withheld.  Noted  Mar.  20. 


Pa.,  rhlllpsburg — Hagerty  Baking  Co. 
having  plans  prei^red  by  McCormick  Co., 
archts..  Century  Bldg.,  Pittsburgh,  building 
66  X  110  ft  rein. -con.,  steel  and  brick 
bakery,  rein. -con.  flooring,  concrete  foun¬ 
dation.  About  *30,000. 

Pa..  Scranton — Scranton  Lace  Co.,  Glenn 
and  Meylert  Sts.,  having  plans  prepared  by 
Lockwood.  Greene  &  Co.,  archts.,  101  Park 
Ave.,  New  York  City,  building  3  story,  72 
X  140  ft.,  rein. -con.  and  steel  factory,  rein.- 
con  flooring,  concrete  foundation.  About 
$80,000. 


.Md.,  Baltimore — Hutzler  Bros.  Co.,  212 
.Vorth  Howard  St.,  plans  to  build  1  and  2- 
story,  60  X  60  X  154  ft.,  reln.-con.,  steel  and 
brick  garage,  reln.-con.  flooring,  concrete 
and  stone  foundation,  on  Saratoga  and 
ittate  Sts.  About  *50,000.  J.  Pennington, 
to]  Professional  Bldg.,  archt. 


Va.,  Norfolk — Travelers'  Garage  Corp. 
plans  to  build  2  and  3-8tory  reln.-con.  gar¬ 
age,  covering  66,000  sq.ft,  floor  space,  on 
Plume  St.  \V.  P.  Tunstall,  Norfolk,  engr. 


W.  Va.,  Clarkaburg — Central  Automobile 
Co..  Morgantown,  plans  to  build  reln.-con. 
garage,  concrete  foundation,  on  Main  St., 
here.  About  *75,000. 


W.  Va..  Clarksburg — Lafayette  Glass  Co. 
plans  to  build  1  story,  steel  factory,  reln.- 
con.  foundation.  About  *125,000. 


.tis.,  Albany — Southern  Cotton  Oil  Co., 
1st  .Vatl.  Bank  Bldg.,  Montgomery,  plans 
to  increase  capacity  of  mixing  plant  to 
in.OflO  tons  and  build  gin  with  '72-bale  ca¬ 
pacity,  near  oil  mill  here.  About  *50,000. 

K.v.,  LnnlHville — Louisville  Cotton  Seed 
Oil  Co.,  1318  McHenry  St.,  plans  to  rebuild 
plant  recently  destroyed  by  fire.  Loss  *500,- 
000. 


O.,  Cleveland — Bricklayers  Assn.,  c/o  L. 
E.  Hoffman,  2416  East  9th  St.,  had  plans 
prepared  by  A.  N.  Ferguson,  archt.,  212 
Erie  Bldg.,  for  S-story,  61  x  140  ft.,  con¬ 
crete,  steel  and  brick  garage  and  club 
rooms,  concrete  foundation,  at  2101  East 
2l8t  St.  About  *100,000. 


O..  Cleveland — City  Auto  Tire  &  Supply 
Co..  241.5  Chester  Ave.,  had  plana  prepared 
hy  G.  S.  Rider  Co.,  archts..  Century  Bldg., 
for  1 -story.  40  x  137  ft.,  concrete,  steel  and 
brick  factory  addition.  About  *25,000. 

O..  Clevervnd — W.  S.  Davidson.  East  95th 
St.  and  St.  Clair  Ave.,  had  plans  prepared 
by  W  Dunbar  Co.,  archts.,  8201  Cedar  Ave., 
building  l-story,  132  x  139  x  140  x  162  ft., 
steel  and  brick  garage,  on  East  95th  St  and 
SL  Clair  Ave.  About  *50,000. 

O..  Cleveland — Perry  Cap  &  Set  Screw 
Co..  2151  Scranton  Rd.,  had  plans  prepared 
by  E.  McGeorge,  archt.,  1900  Euclid  Bldg., 
for  3-8tory,  48  x  155  ft  and  56  x  189  ft., 
concrete,  steel  and  brick  factory  addition. 
About  *75,000. 

CleTsland — Forest  City  Motor  Co., 
6504  Ehiclid  Ave.,  plans  to  build  1-  and  2- 
■tory,  55  x  300  ft  concrete,  steel  and  brick 
service  and  sales  building  at  6510  Euclid 
lye  About  *60,000.  E.  E  Smith,  1529 
niltianison  Bldg.,  archt 

O,,  Cleveland — A.  Haberman  Provision 
Co..  2302  B’way  Ave.,  had  plans  prepared 
building  2-story.  x  60  ft,  reln.-con.,  steel 


and  brick  addition  to  factory.  About 
*25,000. 

O.,  Cleveland — Ko-Ko-Mar  Co.,  Leader- 
News  Bldg.,  having  plans  prepared  by  A.  C. 
Bishop,  archt,  427  Guardian  Bldg.,  convert¬ 
ing  concrete,  steel  and  brick  brewery  into 
food  products  plant  About  *40,000. 

O.,  Cleveland — Paul  Bros.  Co.,  Citizens 
Bldg.,  plans  to  build  6-8tory,  99  x  132  ft., 
reln.-con.,  steel  and  brick  factory  and  gar¬ 
age.,  reln.-con.  flooring,  concrete  founda¬ 
tion.  on  East  18th  St  and  Euclid  Ave.  About 
*175.000.  \V.  S.  Ferguson,  1900  Euclid  Bldg., 
archt 

O.,  Cleveland — Peerless  Motor  Co.,  East 
55th  St.  and  Carnegie  Ave.,  having  plans 
prepared  by  W.  J.  Carter,  archt.,  723  Illumi¬ 
nating  Bldg.,  for  3-story.  40  x  80  ft.,  con¬ 
crete,  steel  and  brick  addition  to  factory  on 
East  93rd  St.  and  Quincy  Ave.  About  *75,- 
000. 

O.,  Cleveland — Warner  &  Swasey  Co., 
5701  Carnegie  Ave.,  had  plans  prepared  by 
Truscon  Steel  Co.,  archta,  651  Hippodrome 
Bldg.,  for  1-story,  90  x  176  ft.,  steel  fac¬ 
tory  addition  at  5815  Cedar  Ave.  About 
*30,000. 

O.,  Dayton — Borchers  Auto  Co..  6th  and 
Canal  Sts.,  plans  to  build  4-8tory,  reln.-con. 
garage  and  salesroom,  reln.-con.  flooring 
and  concrete  foundation,  at  366-370  South 
Main  St.  About  *175,000.  Frank  Hill 
Smith  Co..  East  3rd  St.,  archts. 

O.,  Martins  Ferry — See  “Waterworks.’ 

O.,  StacyvlUe— See  “Miscellaneous.” 

III.,  Granite  CHy — M.  Carney,  archt., 
Wright  Bldg.,  Etist  St.  Louis,  receives  bids 
about  July  15,  building  1  and  2-story, 
100  X  125  ft.,  brick  and  steel  warehouse, 
concrete  flooring,  rock  foundation,  on  Elm 
St.  and  Bway.,  for  Southern  Mfg.  Co.,  320 
Elm  St.,  East  St.  Louis.  About  *50,000. 

WIs.,  St.  Anna — W.  J.  Stollenwerk  plans 
to  build  2-8tory,  50  x  100  ft,  rein. -con.  and 
brick  garage,  brick  foundation.  About  *60  • 
000. 

WIh.,  Two  Rivers — Wisconsin  Textile  Mfg. 
Co.  soon  lets  contract  building  1  story,  90  x 
200  ft.,  reln.-con.,  brick  and  steel  plant 
rein. -con.  flooring,  brick  foundation  on  Main 
St  About  *100,000.  . 

Minn.,  Wells — City  plans  to  build  power 
iMant  electrical  distribution  system  and 
concrete  reservoir.  About  *40,000.  C.  L. 
Pillslniry  Co.,  801  Metropolitan  Life  Bldg., 
Minneapolis,  engrs. 

S.  n,,  .\l>erdeen — Farmers  Equity  Union 
Creamery  soon  receives  bids  building  2- 
etory,  creamery.  About  *60,000. 

N.  D.,  Fargo — W.  E.  Heller,  604  Front  St, 
plana  to  build  2-8tory.  fireproof  garage. 
About  *25,000.  W.  D.  Gillespie,  64*  Bway,, 
archt 


flooring,  concrete  foundation,  on  Olive  and 
Harvard  Sts.  About  *12S,0OO.  H.  Bitt- 
man.  Securities  Bldg.,  engr. 

Ore.,  Astoria — Port  of  Astoria  Comn.  soon 
lets  contract  building  6-8tory,  47  x  100  ft. 
rein. -con.  flour  mill.  3-3tory,  32  x  47  ft. 
packing  room  annex,  and  S-story  30  x  47 
ft.  office  annex.  It  It  Bartlett  ch.  engr. 

Ore.,  Lliiiiton — Associated  Oil  Co.  pl.ans 
to  build  rein.-con.  warehouse,  10  cottages 
and  garage.  About  *175,000.  A.  D.  Par¬ 
ker,  diet  mgr. 

rat,  Modesto — Modesto  Gas  Co.  plans  to 
build  gas  generating  unit.  300,000  cu.ft. 
steel  gas  holder,  install  2  purifiers  and 
extend  gas  mains  to  new  sections  of  city. 
About  *65,000. 

Oat.,  Toronto— W.  Davies  Co..  Ltd.,  521 
Front  St.  E.,  plans  to  build  rein.-con. 
slaughter  house,  at  Ashbridges  Bay.  About 
*100,000.  J.  Gillies,  c/o  owner,  archt. 

Ont,,  Toronto— E  Ia  Ruddy  Co.,  11  Well¬ 
ington  St  E.,  having  preliminary  plans  pre¬ 
pared  by  James,  Loudon  &  Hertzberg. 
archts..  Excelsior  Life  Bldg.,  for  1  story. 
100  X  100  ft.  brick  and  mill  construction 
factory.  About  *30,000. 

BIDS  DESIRED 

Conn.,  Hartford — E  M.  Stone,  archt,  327 
Trumbull  St,  receiving  bids  building  7- 
story  fireproof  garage  and  l-story  sales¬ 
room.  rein.-con.  flooring,  concrete  founda¬ 
tion,  on  Ann  St,  for  C.  P.  Cooley,  36  Pearl 
St  About  *90,000.  , 

Pa.,  Altoona — R  W.  Nash,  pres.  Altoona 
Grocery  Co..  200  Chestnut  Ave.,  recelvinc 
bids  building  2  story,  118  x  120  ft.  brick, 
steel  and  concrete  bakery  on  9th  Ave.  and 
28th  St.  About  *90,000.  Former  bids  re¬ 
jected.  McCormick  Bros.,  Century  Bldg., 
Pittsburgh,  archts.  Noted  Apr.  24. 

^  Pa.,  Harrlsbarg — See  “Buildings.” 

Pa.,  PlttHborgh — Donaldson  Commercial 
Truck  Garage,  North  Side,  receiving  bids 
building  1  and  2-atory,  100  x  227  ft.,  rein.- 
con.,  steel  and  brick  garage,  reln.-con.  floor¬ 
ing.  on  Weston  and  Bidwell  Sts.,  North 
Side.  About  *75,000.  Hunting-Davis  Co., 
Century  Bldg.,  archts.  Noted  Apr.  24. 

O.,  Cleveland — Drake’s  Process  Mchy.  Co.. 
1255  West  4th  St.,  receiving  bids  building 
3-story,  50  x  150  ft.  concrete,  steel  and 
brick  factory,  rein.-con.  flooring,  concrete 
foundation,  on  East  105th  St.  and  Quincy 
Ave.  About  *75,000. 

O.,  Cleveland — H.  M.  Morse,  archt.,  413 
Citizens’  Bldg.,  receiving  bids  building  1- 
story,  75  x  160  ft.,  rein.-con.,  steel  and  brick 

Minn.,  llaHtingn — Until  Aug.  1,  by  State 
Bd.  Control,  St.  Paul,  building  l-story,  45  x 
140  ft.,  reln.-con.  and  brick  power  plant, 
here.  About  *125,000.  C.  H.  Johnston,  715 
Capital  Bank  Bldg.,  St  Paul,  archt. 


N.  D.,  Walhalla — Farmers’  Seed  Potato 
Growers’  Assn,  soon  lets  contract  building 
2-story,  70  x  130  ft.  warehouse,  100,000 
bu.  capacity,  A.  D.  Knutson,  secy.  G. 
L.  Saxton,  1228  Plymouth  Bldg.,  Minne¬ 
apolis.  Minn.,  archt  Noted  Mar.  13. 

Mo.,  St.  Louis — S.  Hamburg,  Jr.,  2407 
North  Bway.,  plans  to  build  5-8tory.  100  x 
122  ft.,  rein.-con..  and  steel  service  station 
and  mercantile  building,  reln.-con.  flooring 
and  concrete  foundation,  on  Leonard  and 
Locust  Sts.  Cost  to  exceed  *50,000. 

Mo.,  St.  Louis — W.  H.  McNicol  &  Bros., 
C/o  Welsels-Gerhart  Real  Estate  Co..  8th 
and  Chestnut  Sts.,  plan  to  build  l-story, 
100  X  140  ft.,  garage  and  service  station 
on  McPherson  St.  between  Walton  and 
Euclid  Aves.  Cost  to  exceed  *50,000. 

Mo.,  St.  Louis — Motor  Garage  &  Realty 
Co.,  46  Kingsbury  PI.,  having  plans  pre- 
•pared  building  3-atory,  250  x  250  ft.,  rein.- 
con.,  steel  and  brick  garage,  reln.-con.  floor¬ 
ing.  concrete  foundation,  on  block  bounded 
by  17th.  18  th,  Pine  and  Chestnut  Sts. 

About  *300,000.  N.  W.  Ewing,  pres. 

Wash.,  lloquiam — Whitney  Motor  Co., 
plans  to  build  2-8tory.  100  x  125  ft.  fire¬ 
proof  garage,  etc.  About  *50,000.  F.  T. 
■Whitney,  mgr. 

Wash..  Seattle — Journal  Terminals,  Ina, 
plan  to  build  2-story,  102  x  690  ft.,  rein.- 
con.  terminal,  reln.-con.  flooring,  concrete 
foundation,  on  Duwamish  Waterway.  Plans 
Include  depressing  railroad  tracks  and 
building  20  x  420  ft  wharf.  About  *100,000. 
J.  R.  Nevina.  Hoge  Bldg.,  archt 

Wash..  Seattle— Pike  &  Iitnd.  Olive  Mid 
Harvard  Sts.,  plan  to  construct  6  story,  120 
X  240  ft  automobile  building,  brick,  con¬ 
crete  and  heavy  mill  construction,  reln.-con. 


Mo.,  Tebbetts — Until  May  287  hy  R.  C. 
Stone,  archt.,  320  Merchants  Exch.  Bldg.. 
St.  Louis,  building  grain  elevator,  50.noO 
bu.  capacity,  for  'Tenbetts  Milling  &  Ele¬ 
vator  Co.  About  *35,000. 


PRICES  AND  CONTRACTS  AWARDED 
(^Indicates  award  of  contract) 


AMass.,  Boston — .Vdams  Pond  Ci..  Dor¬ 
chester.  will  build  2-story,  50  x  100  ft., 
reln.-con.  supply  house,  rein.-con.  flooring, 
concrete  foundation,  on  Commonwealth  St., 
here.  About  *30,000.  Work  will  be  done 
by  day  labor. 

4tMass.,  Brockton — Donnelly  Machine 
Co..  26  S’orth  Montello  St.,  let  contract 
building  2-8tory,  40  x  177  ft.  brick  addition 
to  machine  shop,  reln.-con.  flooring,  con¬ 
crete  foundation,  to  D.  E.  Green.  56  Taber 
Ave.  About  $35,000. 

AMass..  Brookline  (Boston  P.  O. ) — See 
“Buildings.’ 

AMass.,  Cambridge  (Boston  P.  O.) — 
Cambridge  Gas  Co.  let  contract  building  1 
story,  66  x  92  ft  brick  and  concrete  garage 
and  repair  shop,  brick  and  concrete  foun¬ 
dation,  on  Potter  St.,  to  W.  A.  Wentworth 
Co..  15  Exchange  St.,  Boston.  About 
$50,000. 


-A’Mass..  New  Bedford — Falrhaven  Mills. 
115  Coggleshell  St.,  let  contract  building 
l-story,  200  x  300  ft.,  brick  and  mill  con¬ 
struction  addition  to  mill,  reln.-con.  floor- 
tog.  concrete  foundation,  to  C.  Ranger 
Constr.  Co.,  20  Bond  St.,  Holyoke.  About 
|12<,000.  Noted  Apr.  17. 


'^Mass.,  Swansea — Swansea  Dye  'Wks 
win  build  2-story,  50  x  100  ft.  brick  and 
steel  addition  to  bleach  house,  concrete 
foundation.  About  *25,000.  Work  will  be 
done  by  day  labor. 
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Industrial  Works  (Continued) 

K.  I„  I’raviiirnre — Coronet  Worsted  Co., 
l(»2!t  OroHvenor  nid?..  let  contract  building 
2  story.  64  x  S3  ft.  brick  and  steel  addition 
to  factory,  rein. -con.  flooring,  concrete  foun¬ 
dation,  in  Maplewood,  to  C.  I.  Bigney 
Constr.  Co.,  898  Westminster  St.  Al)OUt 
$28,000. 

♦  K.  I.,  Woonsorket — Sydney  Worsted 
Co..  .Alien  St.,  let  contract  building  2-story. 
75  X  150  and  20  x  60  ft.  brick  and  mill 
construction  addition  to  mill  on  Mason  St., 
to  J.  C.  N.  Bouvier,  189  Sayles  St.  About 
$75.0110. 

At  unn.,  Krldseporl — Ureenbaum  &  Ko- 
vacs,  893  Hancock  Ave.,  let  contract  build¬ 
ing  1 -story.  60  x  140  ft.,  brick  and  steel 
garage,  rein. -con.  flooring,  concrete  founda¬ 
tion.  on  Fairfield  Ave.  and  Whittier  St.,  to 
A.  P  Pustay,  King  St.  Cost  between  $25,000 
and  $30,000.  Noted  Feb.  27. 

'f^Conn.,  itrldgrport — Home  Brewing  Co.. 
226  Hallam  St.,  let  contract  building  1 
story,  50  x  150  ft.  brick  and  concrete  Ice 
plant,  rein. -con.  flooring,  concrete  founda¬ 
tion.  on  Hallam  St.  to  Schwarz  Bros.  Co., 
95  River  St  About  $200,000. 

^tConn.,  Bristol — Dunbar  Bros.  Co..  80 
Stuth  St.,  let  contract  building  3-8tory 
brick  and  steel  addition  to  factory,  concrete 
ft.iindation,  on  South  St.,  to  Kllison  Constr. 
Co  00  Prospect  St.,  Hartford.  About 
$60,000. 

ttt'unn.,  Hartford — Billings  &  Spencer. 
Park  and  l.,aurel  Sts.,  let  contract  building 
1  story,  60  x  80  ft.  machine  shop  and  4 
story.  16  x  30  ft.  additon  to  factory,  brick, 
steel  and  concrete,  concrete  foundation,  to 
.1.  H.  f.Tozler  Co..  721  Main  St.  About 
$25,000 

ttConn..  Hartford — Swift  &  Co.,  60  North 
Market  St.,  Boston,  Mass.,  let  contract 
building  2-story.  78  x  100  ft.,  brick  and 
concrete  storage  building,  rein. -con.  floor¬ 
ing.  concrete  foundation,  on  Church  St., 
here,  to  J.  H.  Grozier  Co.,  721  Main  St. 
About  $90,000.  Noted  Jan.  16. 

ttConn.,  Norwich — M.  B.  Ring  Rstate.  21 
Chestnut  St.,  let  contract  building  l-story. 
40  X  113  ft  brick  and  concrete  garage  and 
Mint  shop.  rein. -con.  flooring,  concrete 
foundation  :  also  altering  present  plant,  to 
P  F.  Sweeney,  126  Spalding  St.  About 
$25,000. 

ftConn..  Windsor  Locks — CS  P.  Clark  Co.. 
Canal  Bank,  let  contract  building  3  story. 
60  X  186  ft.  rein. -con.  and  steel  factory, 
rein. -con.  flooring,  concrete  foundation,  to 
Kllison  Constr.  Co..  60  Prospect  St..  Hart¬ 
ford  About  $100,000. 

♦  N.  Y..  Fredonia — Red  Wing  Grape 
•Tulce  Co.  let  contract  building  4-8tory,  48 
X  80  ft.  rein. -con.  and  brick  warehouse  and 
factor.v,  rein. -con.  flooring,  concrete  founda¬ 
tion.  to  Tifft  Constr.  Co.,  Iroquois  Bldg., 
Buffalo.  About  $70,000.  Noted  May  1. 

■ON.  Y..  New  York — Congress  St.  Ware- 
hou.se  A  Forwarding  Co.,  474  West  Bway., 
let  contract  building,  l-story.  63  x  75  ft., 
brick  and  steel  garage,  rein. -con.  flooring, 
brick  foundation,  to  Lythic  Bldg.  Co.,  Inc., 
103  Park  Ave. 

4tN.  Y.,  New  York— H.  Duys  A  Co.,  170 
Water  St..  let  contract  building  S-story, 
brick  and  steel  warehouse,  rein. -con.  floor¬ 
ing.  concrete  foundation,  at  142  Water  St., 
to  H.  Hupfauf.  7  Fast  42nd  St.  About 
$35,000.  cost  plus  percentage  basis. 

♦  N.  Y'..  New  Y’ork — .\.  J.  Schwartzler. 
369  East  167th  St.  will  build  2-8tory.  122 
X  190  ft.  brick  and  steel  ice  plant,  reln.- 
con,  flooring,  concrete  foundation,  on  Ford- 
ham  Rd.  and  Cedar  Ave.  About  $45,000. 
Work  will  be  done  by  day  labor. 

ftPa..  Milton — Susquehanna  Silk  Mllia. 
149  Madison  Ave.,  New  York  City,  let  con¬ 
tract  building  3  story,  100  x  400  ft.  rein.- 
con.  silk  mill  here,  to  Turner  Constr.  Co., 
244  Madison  Ave..  New  York  City. 

ftPn,,  Nantiroke— Duplan  Silk  Co.,  <35 
Madison  Ave.,  New  York  City,  let  contract 
building  1  and  2-8tory.  100  x  550  ft.  brick 
and  steel,  mill  construction  silk  mill,  rein.- 
con.  flooring,  concrete  foundation,  here,  to 
United  Proofing  Co..  8  West  40th  St.,  New 
York  City.  Noted  May  1. 

'APa.,  Phlla. — United  Grocery  Co.  let  con¬ 
tract  building  3  8tory.  80  x  200  ft.,  rein.- 
con.,  brick  and  steel  warehouse,  at  943 
North  2nd  St.,  to  B.  Bornsteln,  1510  North 
FYanklln  St.  Noted  Apr.  27. 

Md.,  Baltimore — Crouch  A  Leeser,  114 
East  Ixtmbard  St.,  received  bids  building  1 
story.  81  x  200  ft.,  concrete,  steel  and 
brick  garage,  cement  flooring,  brick  and 
concrete  foundation,  on  York  Rd.  and  36th 
St.,  from  H.  M.  Reinhart,  523  Calvert  Bldg.  ; 

H.  T.  ^rrell,  1334  North  Gllmor  St.  •  AVest 
Constr.  Co..  907  Amer.  Bldg. ;  G.  Runge. 

I. ,auraville.  and  W.  T.  Childs,  14  West 
20th  St.  About  $50,000.  Noted  Apr.  17. 


4tMd.,  Baltimore— Helwig  &  I.,eight,  1533 
Gorsuch  Ave.,  let  contract  building  2- story, 
48  X  90  ft.,  concrete  and  brick  addition  to 
factory,  concrete  foundation,  at  1529  Gor¬ 
such  .Ave.,  to  G.  A.  Oebb,  1347  Gorsuch  Ave. 
About  $50,000. 

'f^W.  A'a.,  Mulllnit — Roanoke  Grocery  & 
Milling  Co.  Roanoke,  let  contract  building 
5-8tory,  brick  and  rein. -con.  warehouse,  on 
Main  St.,  to  O.  J.  Phipps.  Roanoke.  About 
$50,000. 

^O.,  Alllanre— Alliance  Sanitary  Milk  Co. 
let  steel  contract  building  rein. -con.,  steel 
and  brick  dairy  and  Ice  cream  plant,  con¬ 
crete  foundation,  to  Alliance  Structural  Co., 
Alliance,  concrete  work,  to  D.  Anderson. 
Alliance.  Total  about  $4U,UUU. 

AO.,  Cleveland — Natl.  Bamp  Works,  Nela 
Park,  will  build  l-story,  63  x  194  ft.,  con¬ 
crete.  steel  and  brick  garage,  at  1141  East 
162nd  St.  About  $50,000.  Work  will  be 
done  by  day  labor. 

41Ind.,  Rlrlimond — Starr  Plano  Co.  let 
contract  building  O-story,  100  x  200  ft, 
rein.-con.  factory,  to  Grant  Smith  Co.,  Chi¬ 
cago.  Ill.  -AlJout  $100,000. 

#111.,  Kant  Ht.  LouIh — East  Side  Packing 
Co.,  2nd  and  Bynch  Sts.,  let  contra  build¬ 
ing  6-8tory,  75  X  125  ft.,  brick  and  concn-lc 
cooling  and  sausage-making  plant,  rein.- 
con.  flooring,  concrete  foundation,  at  stock- 
yards.  to  Tait  &  Nordmeyer,  International 
Bife  Bldg.,  St  Bouis,  Mo.  About  $3no.ooo. 

WU..  Chilton — Mell-Blumberg  Co  let 
contract  building  2-8tory,  60  x  130  ft., 
rein.-con.  and  brick  garage,  rein.-con. 
flooring,  brick  foundation,  to  Immel  Con.str. 
Co.,  200  North  Main  St.,  Fond  du  Bac. 
About  $48,000. 

#WiR.,  Sheboygan — Bemis-Riddel  Fibre 
Co.,  South  Water  and  9th  Sts.,  let  contract 
building  4-8tory,  60  x  150  ft,  brick  and 
steel  plant,  rein.-con.  flooring,  brick  foun¬ 
dation,  on  South  15th  St.,  to  Verhulst  Bros., 
Sheboygan.  About  $55,000.  Noted  Apr.  24. 

Win..  HhelHiygaii — Jenkins  Machine  Co., 
315  North  8th  St..  let  contract  building 
l-story.  60  x  191  ft.,  steel  and  brick  ma¬ 
chine  shop,  brick  foundation,  on  Niagara 
and  8th  Sts.,  to  Verhulst  Bnis.,  Shel>oygan. 
About  $41,000. 

Wis.,  Sheboygan — Standard  Oil  Co..  105 
Wells  St.,  Milwaukee,  let  contract  building 
l-story,  60  x  90  ft.,  concrete,  stucco  and 
brick,  filling  station,  brick  foundation,  on 
7th  and  Wisconsin  Sts.,  to  M.  Schuchard, 
1611  North  6th  St.  About  $38,000 

#Minn,,  Minneapolis — Sheffield  Elevator 
Co.,  908  Flour  Exch.,  let  contract  Imilding 
concrete  grain  elevator,  89  ft.  high,  on 
Garfield  Ave.  and  29th  St..  S.,  to  J.  H. 
Brown  Co.,  511  South  3rd  St.  About  $70.- 
000. 

#Neb.,  Lincoln — Union  Wall  Pajter  A 
Paint  Co..  145  South  10th  St.,  let  contract 
building  3-8tory,  50  x  142  ft.,  rein.-con.  and 
brick  warehouse,  rein:-con.  flooring,  con¬ 
crete  foundation,  at  1420  P  St.,  to  Olson 
Constr.  Co.,  205  Chapin  Bldg.,  $50,200. 

•#Mo..  Joplin — Christmas  Dry  Goods  Co., 
6tk  and  Alain  Sts.,  let  contract  building 
3-atory,  104  x  120  ft.,  concrete  and  brick 
warehouse,  rein.-con,  flooring,  concrete 
foundation,  on  6th  St.  and  Virginia  Ave.. 
to  C.  A.  Dieter  Constr.  Co.,  Independent 
Bldg.  About  $50,000.  Noted  May  8. 

#Mo.,  Joplin — Connor  Investment  Co.. 
Miners  Bank  Bldg.,  let  contract  building 
l-story,  60  x  120  ft.  laundry,  concrete  foun¬ 
dation,  on  4th  and  Joplin  Sts.,  to  .A.  Green- 
well,  1712  Baxter  St.  About  $25,000 

•Mo..  Ht.  Loais — McQuay  Norris  Piston 
Ring  Co..  2808  Bocust  St.,  let  contract 
building  1-  and  2-story  plant  on  Oak  Hill 
R.R.  and  Cooper  St.,  rein.-con.,  steel  and 
brick,  rein.-con.  flooring  and  concrete  foun¬ 
dation,  to  Fruin  Colon  Constr.  Co.,  Mer-* 
chants’  Laclede  Bldg.  About  $150,000.  Plans 
include  101  x  181  ft.  machine  shop,  61  x  181 
ft.  storage  building,  61  x  181  ft.  foundry. 
60  X  34  X  73  ft.  garage  and  service  build¬ 
ing  and  60  x  120  ft.  administration  build¬ 
ing.  Noted  Mar.  13. 

Mo.,  Rt.  Louis — Monarch  Metal  Weather 
Strip  Co..  4121  Forest  Park  Blvd.,  let  con¬ 
tract  building  l-story.  145  x  169  ft.,  rein.- 
con..  steel  and  brick  factory,  concrete  foun¬ 
dation,  at  5026-32  Penrose  St.,  to  Woers- 
mann  Constr.  Co.,  Century  Bldg.  About 
$40,000.  Noted  Apr.  24. 

#Wash..  Seattle — Rhodes  Bros.  Co.,  2nd 
and  Union  Sts.,  let  contract  building  3-8tory, 
60  X  110  ft.,  mill  construction  warehouse, 
concrete  foundation,  on  Westlake  N.  and 
Republican  Sts.,  to  H.  F.  Allen,  Seattle. 
142,350. 


#Ore.,  Rulem — Valley  Packin.  , 
contract  building  packing  plant  u-  'V 
Leonard,  Lewis  Bldg.,  Portland,  i  ,,si  J 
eluding  equipment,  $130,000.  Pia  mcln.i 

3-8tory.  82  x  82  ft.  main  buildinp  .,n<l 
36  ft.  building  for  rendering  lai.'  boll ) 
room  and  fertilizer  department. 

#Cal.,  Fresno — H.  A.  Seller  &;  To 
J  St.,  let  contract  building  1  stoi  , 

160  ft.,  rein.-con.  garage  and  shm  rm  i 
and  Monterey  Sts.,  to  A  Matt,  i  i 
Los  Angeles  Sts.  About  $30,0oii 

#Cal..  Han  Fernando — San  Kertnn.lo 
Lemon  Assn  let  contract  building  ‘ 

100  x  199  ft.,  rein.-con.  hollow  ni.  ana 
frame  packing  house,  on  Brand  p.ivd  „ 
Hamm  A  Shepherd.  205  Central  HiOi, 
Pasadena.  About  $30,000.  * 

#€al..  Whittier — Whittier  Walnut  iJrow 
ers’  Assn,  let  contract  building  2  .storv  tii 
X  100  ft.,  frame  and  plaster,  packing  li(,u«- 
concrete  foundation,  to  F  S  Bislvm  .Smta 
Ana.  About  $30,000. 

#Que.,  Montreal — Montreal  Biscuit  to 
1008  Green  Ave.,  let  general  cpntract  build' 
Ing  4  story.  90  x  308  ft.,  mill  construction 
factory,  on  Brewster  Ave.,  to  I.  t’ollins 
207  Ash  Ave.  ;  masonry,  to  W.  E  Pick  S54 
Hingston  Ave.  About  $110  000. 


Buildings 

PKOPOHKB  WORK 

MaMH.,  .'AmlirrHt — Dormitory — State  l>g- 
islature,  Capitol.  Boston,  appropriated 
$127,400  to  build  women's  dormitorv  »n 
campus,  for  Massachusetts  Agricultural 
College  here. 

MaNs..  Athol — Church — St.  Franci.';  Lith¬ 
uanian  congregation  plans  to  build  new 
church  on  Main  S<.  to  replace  one  destroyed 
by  fire.  About  $50,000.  A.  Petraiti« 
pastor. 

MasH.,  Athol — Office,  etc. — Frost  &•  Cham¬ 
berlain.  archts..  State  Bldg..  Worce.'-ter 
soon  receives  bids  building  4  story,  63  x  19fi 
ft.  brick  office  and  storage  buiiditig.  con¬ 
crete  foundation,  for  Union  Twist  Brill  Co 
Athol.  About  $100,000. 

MaxH.,  Athol — Hospital — E.  T.  Chapiti. 
archt..  State  Mutual  Bldg.,  Worcester,  soon 
receives  bids  building  3  story,  40  x  75  ft 
with  2  wings  and  3  story,  40  x  70  ft  brick 
addition,  rein.-con.  flooring,  concrete  foun¬ 
dation.  for  Athol  Memorial  Hospital,  .\e»  • 
ton  St.  About  $76,000 

MasH.,  Boston — Theater — O.  F.  Farley.  27 
State  St.,  having  plans  prepared  by  Itiaik- 
all.  Clapp  &  Whittemore.  archts.,  20  Ib  acun 
St.,  huilding  2-8tory,  200  x  200  ft  brick 
and  concrete,  on  West  Bway.  About 
$300,000. 

Mass.,  Plymouth — Hall — Town  plans  tu 
build  hall  on  Court  St.  About  $75.ooo.  A 
Lord,  North  St,  chn.  bldg.  com.  McKim 
Mead  A  White,  101  Park  Ave.,  New  York 
City,  archta 

Mass.,  YVare — Community — Bd.  Trade.  4‘i 
Main  St.,  plans  to  build  community  house 
About  $60,000.  D.  L  Washburn,  chn 

Mass.,  Warren — Office — See  "Industrial 
Works.” 

K.  I..  Howard — Jail — State  Penal  and 
Charitable  Comn.,  Providence,  plans  to 
build  3  story,  60  x  300  ft.  rein.-con.  ad¬ 
dition,  here.  About  $125,000. 

R.  I.,  Howard — Institute — State  Penal 
and  Charitable  Comn..  Providence,  plana  to 
convert  2  story  house  of  correction  into 
almshouse.  About  $75,000.  J.  H.  Cady. 
10  Weybossptt  St.,  Providence,  archt 

R.  L.  Howard — Institute — State  Penal 
and  Charitable  Ck>mn.,  Providence,  soon 
receives  bids  building  3  story,  fireproof, 
house  of  correction,  rein.-con.  flooring 
About  $300,000.  J.  H.  Cady,  10  Weybossett 
St.,  Providence,  archt. 

Conn.,  Bridgeport — Hotel — F.  H.  Beck¬ 
with.  archt.,  10  Post  Office  Arcade,  soon  i^- 
celves  bids  building  S-story,  75  x  86  ft. 
brick  and  terra  cotta,  rein.-con.  flooring, 
concrete  foundation,  on  Golden  Hill  St. 
About  $100,000.  Owner's  name  withheld 

Conn.,  Bristol— Hotel — F.  C.  Walz.  arch  . 
348  Trumbull  St.,  Hartford,  soon  receives 
bids  building  4-8tory,  42  x  80  ft.  concrete 
and  brick,  rein.-con.  flooring  (1st  floor 
only),  concrete  foundation,  on  North  .Mam 
SB,  here,  for  H.  Perlsteln,  Y2  Oakland  Ter¬ 
race,  Hartford.  About  $50,000. 
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Buildini.s  (Continued) 
iitiiii  Hampden  (Kew  Haven  P.  O.) — 
t  ho(>l— Ifrown  &  Von  Bercn,  arclits,  185 
Inarch  St.,  New  Haven,  soon  receive  bids 
iiiiUliii"  --story,  4-room,  brick  and  steei 
Hiiiiion  rein. -con.  floorinR,  concrete  foun- 
ution  on  ,State  St.,  for  Ud.  Kduc.  AlK>ut 
F.  W.  Dletter,  1262  Whitney  Ave., 

I'hn 


( <11111.,  Ilarlford  —  Club  —  Italian-Amer. 
(•hii)  iil.’ins  to  build  cluiihousi-  on  Prospect 
jit  Uiout  Address  J.  M.  D'Ksopo, 

V'  T<  ni|ile  St. 


(oiin,  llarifoi-d — Sales,  etc. — M.  J,  Un- 
kelbiich .  archt.,  162  Main  St..  New  Brit¬ 
ain  i-oiiii  receives  bids  ereotinK  2-etory. 
its  X  ft.  fireproof  auto  sab  s  and  service 
h'uiiilinp.  rein. -con.  fioorinR.  concrete  foun- 
ilation.  on  WashinRton  St.,  for  A.  C.  Hine 
o  :1H  Pearl  St.  Alanit  $8n.(tii(). 


(onn.,  Ilarwinton — School — Town  plans 
to  liuild  fireproof  s<'hool  at  Hartvlnton  Cen¬ 
ter.  .\l>out  $70,000. 


( <11111..  .ManeheMter — Hospital — Town  had 
pli.ns  iirepared  by  Smith  &  Bassett,  archts., 
3fi  Pearl  St..  Hartford,  buildinR  3-story, 
45  X  SO  ft.,  brick,  steel  and  concn-te,  n-iri.- 
iflii,  lloorinR.  concrete  foundation,  on 
Havnes  St.  About  $80,0o0. 


Ciinn.,  ManiiBeld — School,  etc. — Mansfield 
State  Training  School  &  Hospital  plans  to 
erect  school,  custodial  building,  dining  room 
anil  amusement  hall.  State  LegisUtture, 
Hartford,  appropriateil  $250,000  bonds  for 
Iiroject. 

(Hull.,  New  Drltuiii — Church  and  Parish 
Housi- -G.  A.  Zunner,  archt.,  756  Main  St., 
Hartford,  receives  bids  about  June  1.  build¬ 
ing  1  story.  60  X  92  ft.  church  and  2  story. 
35  X  45  ft.  parish  house,  brick,  rein. -con. 
flooring,  concrete  foundation,  on  Wilcox 
and  West  Sts.,  for  All  Saints'  Church. 
.Mmut  $80,000. 


(nnn.,  New  Haven — Business,  etc. — Res- 
nik-Slaile  Co..  865  Chapel  St.,  plans  to  build 
3-story  lirick,  on  Temple  St.,  also  convert 
liresent  building  into  assembly  hall.  About 
}$n  000 

('<11111.,  South  Manrlieoter — Business — P. 
J  0'I.eary.  887  Main  St.,  purchased  site  on 
Main  St.  and  plans  to  erect  business  build¬ 
ing  About  $50,000. 


(onn.  Soutli  ManrheHter — (Iliurch — St. 
Mary's  Kpiscopal  congregation,  49  Park 
St .  Ilians  to  build  brick  church.  About 
$50,000.  J,  S.  Neill,  pastor. 


(onn.,  Stratford  (Bridgeport  P.  O.)  — 
SchiKil  —Town  plans  to  issue  $100,000  bonds 
to  build  school. 


Conn.,  Waterford — School — Town  plans 
to  issue  $50,000  bonds  to  build  school. 

N.  Y.,  Batavia — Hospital — Sisters  of 
Mercy,  c  o  St.  Jerome  Hospital,  Banks  St., 
soon  n-ceives  bids  building  3-story,  37  x  70 
ft.  brick,  fireproof  construction.  About 

$8ft.niin. 


N.  V..  Brooklyn — Home  and  Hospital — 
Brooklyn  Hebrew  Home  and  Hospital  for 
Aged.  Howard  and  Dumont  .Yves.,  having 
pl.ins  prepared  by  I<.  Abramson,  archt.,  22o 
5th  .\ve..  New  ■\'ork  City,  building  4-story. 
9(1  X  100  ft.  brick  and  steel  addition,  brick 
foiind.itlon.  About  $100,000.  C.  Rosenthal, 
pres.  Noted  May  1. 

N.  Y..  Brooklyn — Theatre— I.  Miller,  1663 
I'nion  St.,  having  plans  prepared  by  T. 
•Short,  archt.,  370  Macon  St.,  building  S 
story.  100  x  145  ft.  brick  and  steel,  brick 
foundation,  on  St.  Johns  PI.  and  Utica  Ave. 
About  $150,000. 

N.  Y..  Buffalo — Barn — H.  H.  Beck,  city 
aroht ,  soon  receives  bids  building  2-story, 
175  X  400  ft.  brick  and  rein. -con.,  rein. -con. 
flooring,  concrete  foundation,  on  Hudson 
St.  for  city.  About  $300,000 

\.  V..  Buffalo — Home — H.  I.,.  Beck,  city 
archt.,  soon  receives  bids  building  3-story, 
t'C  X  125  ft.  brick  and  steel  detention  home. 
tein.-<!on.  flooring,  concrete  foundation,  on 
Kast  Ferry  St.  About  $100,000. 

„  V.  Y.,  Buffalo — Office,  etc. — Meyer  Motor 
{'ar  Co..  Inc.,  1066  Main  St.,  plans  to  build 
hnck  and  steel  office,  salesroom  and  service 
shop.  .It  1271  Main  St.  About  $60,000. 

N.  Y.,  Depew — High  School — Bd.  RdutJ. 
having  plans  prepared  by  Kidd  &  Kidd, 
archts.  232  Delaware  Ave.,  Buffalo,  for 
--storv  brick  and  rein. -con.  addition,  reln.- 
oon.  Onoring,  concrete  foundation.  Abyut 
JSn  nnn 


N.  Y.,  lyong  Island  City — B.ank — Long 
Island  City  Savings  Bank,  Bridge  Plaza, 
having  plans  prepared  by  R.  G.  Kcob  and 
T  C.  ViHScher.  archts.,  299  Madison  Ave.. 
New  York  City,  biiHiIing  3-story.  70  x  85  x 
100  ft.  brick  and  steel,  brick  foundation,  at 
(Ju'eenslioro  Bridge  Plaza. 

N.  Y.,  .Mt,  Murris — Hospital — Bd.  Supcrvs. 
Livingston  Co..  (Chmeseo)  and  Genesee  Co., 
i  Batavia)  plan  to  huilil  tuherculosis  hospi¬ 
tal  on  J.  F.  Whit<‘  site  here.  About  $75.- 
000.  Address  F.  L.  Willett.  I’ortage. 

N.  Y.,  New  York — Office — Merchant  5fa- 
rine  House,  Inc.,  56  Beaver  St.,  had  plans 
prepared  by  Zelster  &  Kerrigan,  archts.,  63 
Heaver  St.,  building  4i-story.  brick  and 
steel,  at  53  Beaver  St.  About  $125,000. 

N.  Y’.,  New  York — Hotel — Warren  & 
Clark,  archts.,  108  Kast  29th  St.,  preparing 
plans  building  16  story.  150  x  200  ft  brick 
and  steel,  brick  foundation,  on  5th  Ave. 
near  5oth  St.  About  $500,000.  Owner's 
name  withheld, 

N.  V.,  New  Y'ork — Store  and  Office — Hud¬ 
son  Motor  Co.  of  New  York.  1842  Bway., 
had  plans  prepared  by  K.  J.  Moeller,  archt.. 
103  Park  Ave.,  building  10-story.  100  x  100 
ft.  brick  and  steel,  concrete  foundation,  on 
62nd  St.  and  Amsterdam  Ave.  About 
$550,000. 

N.  Y’..  Syracuse — Club — Syracuse  Boys' 
Club,  436  Kast  Jefferson  St.,  soon  receives 
bids  erecting  2-story,  brick,  on  90  x  160  ft. 
site.  About  $100,000.  H.  W.  Cook.  pres. 
M.  L.  King,  Snow  Bldg.,  archt. 

N.  Y’..  Syracuse — Club — A.  S.  Carl.son, 
Syracuse  Savings  Bank  Bldg.,  purcha.sed 
150  acre  site  on  South  Bay  Rd.,  and  is  hav¬ 
ing  plans  prepared  for  several  buildings  to 
be  used  as  a  mens'  training  camp.  About 
$60,000. 

N.  Y’„  Watertown — Temple — Media  Tem¬ 
ple.  A.  A.  O.  N.  M.  S.,  having  plans  pre¬ 
pared  for  shrine  temple.  About  $200,000. 
Address  F  L.  Moore,  Keyes  Ave.,  potentate. 

N.  4.,  Hackensack — Hospital — Rd.  Free¬ 
holders  Bergen  Co.  plans  to  build  tubercu¬ 
losis  hospital.  About  $50,000. 

Pa.,  Altoona — Hotel — Leroy  Hotel  Co.. 
1021  Chestnut  Ave.,  plans  to  build  8  story. 
109  X  130  ft.,  concrete,  steel  and  brick, 
concrete  flooring,  on  Chestnut  Ave.  W. 
Frieling.  Hutchinson  Bldg.,  archt. 

Pa..  Phila. — Bank — Kensington  Trust  Co.. 
Kensington  and  Allegheny  Aves.,  soon  re¬ 
ceives  bids  building  1  story.  54  x  78  ft. 
and  15  X  54  ft.  rein. -con.  addition  to  exist¬ 
ing  building.  About  $50,000.  Heacock  & 
Hokanson,  Bailey  Bldg.,  archts.  Noted 
Feb.  6. 

Pa.,  Phila. — Stations — W.  S.  Twining,  dir. 
dept,  city  transit,  1211  Chestnut  St.,  re¬ 
jected  bids  received  Apr.  29  for  elevated 
stations  for  Frankford  Elevated  By.  on 
Kensington  Ave.,  as  same  were  too  high. 
New  bids  will  be  asked.  Noted  Apr.  24. 

Pa..  Phila. — Theatre — Fisher  &  Jones, 
archts..  Westlnghouse  Bldg.,  Pittsburgh, 
soon  lets  contract  building  6  story,  rein.- 
con.  and  brick,  on  Queens  Lane  and 
Schuyler  Rd.  here,  for  W.  Hutchinson.  Jr., 
Phila.  About  $450,000. 

Pa.,  Pittnbargli — Home — Western  Penn¬ 
sylvania  Institution  for  Blind,  Bellefleld 
Ave.,  plans  to  build  addition  of  2  wings  to 
existing  building  at  Bellefleld  Ave.  and 
Bayard  St.  About  $115,000. 

Md..  Baltimore — Clubhouse— A.  Blum- 
berg.  223  West  Baltimore  St..  N.  Sauber 
and  L.  Kramer,  113  South  Hanover  St.,  and 
associates,  plan  to  build  4-story,  45  x  105 
ft.,  reln.-<?on.,  steel  and  brick,  concrete  and 
brick  foundation,  on  Eutaw  PI.  L.  Levi. 
Real  Estate  Trust  Bldg.,  Phila.,  archt. 

Md,,  Baltimore — School — St.  Mary’s  In^ 
dustrial  School  plans  to  rebuild  school  on 
Wilkens  and  Caton  Aves.  About  $700,000. 
O.  B.  Corrigan,  ,St.  Gregory’s  Church  par¬ 
sonage,  Gilmer  and  Baker  Sts.,  chn. 

Md.,  Baltimore — Store  and  Office — G.  R. 
Morris,  pres.  Apartments  Corn.,  533  Title 
Bldg.,  plans  to  remodel  old  Y.  M.  C,  A. 
building  on  Charles  and  Saratogra  Sts. 
Plans  include  converting  first  floor  Into 
stores  with  arcade  running  from  Charles 
to  Saratoga  Sts.,  and  3  upper  floors  into 
offices.  About  $60,000. 

Md.,  Baltimore  —  Theatre  —  Vagabond 
Players.  5  West  Center  St.,  having  plans 
prepared  by  E.  L.  Palmer.  Jr.,  archt.,  619 
North  (Tharles  St.,  building  1  and  2  story. 
70  X  100  ft,  concrete,  steel  and  brb'sk.  at 
16-22  East  Hamilton  St.  About  150, ono. 


W.  A  a..  PairnKiiit — High  School — B<l 
Kduc.  plans  election  May  2()  to  vole  on 
$150.00(1  l>on<lH  to  liuihl  high  school  In  Union 
Dist. 

8.  Charlektoii — Hotel — T.  T.  Hyde  is 

forming  corporation  to  build  12-Mtory.  1 07 
X  167  ft.,  brick  and  stone  on  King  atnl 
Calhoun  Sts.  Total  cost.  $7.50.000.  .AIhmiI 
$100,000  available 

Ob.,  .Atlanta — Bank — Fe<leral  Reserve 
Bank.  Hutt  Bldg.,  plans  to  construct  3- 
story  bank,  and  1-story  addition  to  existing 
building  on  Marietta  St  .About  $150. OOo. 
A.  T.  Brown,  Forsythe  Bldg,  archt. 

Oa..  I.agriiiigr  —  School — See  “Water¬ 
works." 

Fla.,  Daytona — Tln^ntre  and  Store — T 
Titus  soon  receives  bids  huililing  70  x  1"0 
ft.  Almut  $50,000. 

Ala..  Hirmingliani — Theatre — L  Pizitz, 
118  19th  St.,  plans  to  build  theatre  and  roof 
garden,  in  connection  with  department 
store,  on  19th  .St.  and  2nd  Ave  .Vlsiut 
$500,000 

O..  Cleveland — Bank — Cleveland  Trust 
Co.,  East  9th  St.  and  Euclid  Ave.,  plans  to 
build  4-story,  rein. -con  ,  steel  and  brick 
addition.  Aliout  $75,000.  O.  B.  Post  &  Son. 
Schofield  Bldg.,  archts. 

O.,  <  leveland  —  Church  —  Clevelainl 

Heights  Methodist  congregation.  Lee  Rd 
and  Euclid  Heights  Rlvd.,  plans  to  buihl 
2-story,  concrete,  steel  and  brick.  Aliout 
$100,000. 

O..  Cleveland — Club  Rooms — See  "Indus¬ 
trial  Works” 

O..  Cleveland — Commercial — Arjo  Realty 
Co.,  c/o  J,  Laronge,  Willkamson  Bldg.,  hav¬ 
ing  plans  prepared  by  la'hman  &  Schmiilt. 
archts.,  201  Electric  Bldg.,  for  B-story.  S'l 
X  109  and  100  X  420  ft.,  concrete,  steel  an<l 
bzick,  on  East  66th  St.  and  Carnegie  Ave. 
About  $750,000. 

O..  Cleveland  —  Store  and  Office  —  C. 
413  Kngrs.  Bldg.,  having  surveys  made  an<l 
plans  prepared  by  Whitworth  &  Johnson, 
archts.,  413  Engrs.  Bldg.,  for  2-8tory.  con¬ 
crete.  steel  and  brick,  on  West  11 7th  St 
and  T.orain  Ave.  About  $125,000. 

O..  Cleveland — Office — Cleveland  Arcade 
Co.,  45s  The  Arcade,  plans  to  add  1 -story. 
60  X  23.5  ft.  concrete,  steel  and  brick  addi¬ 
tion  to  present  building  on  East  4th  St.  an<l 
Euclid  Ave.  About  $60,000. 

O.,  Cleveland — Office — Kleventh  St.  Co.. 
C/o  F.  H.  Gunn,  Williamson  Bldg.,  plans  to 
remodel  and  build  7-8tory,  rein. -con.,  steel 
and  brick  addition  to  I.,enox  Bldg.,  on  Kast 
9th  St.  and  Euclid  .Ave.  About  $150,000. 

<>..  Cleveland — Sales — See  "Industrials” 

O.,  Delaware— .Sanitarium — C.  L.  Ins<x). 
archt.,  Brunson  Bldg.,  Columburf.  leceives 
bids  about  June  1.  building  S-story,  40  x 
154  ft.,  brick  and  rein. -con.,  concrete  foun¬ 
dation,  near  here,  for  Delaware  Springs 
Sanitarium  Co.  About  $85,000. 

O..  Cleveland  —  Store  and  Office  —  C. 
Shane,  c/o  Liberty  Theater,  10315  Superior 
Ave.,  plans  to  buihl  S-story,  concrete,  steel 
and  brick,  on  East  4th  St.  and  Euclitl  Ave. 
About  $150,000, 

O.,  Cleveland — Store — W.  Taylor  &  Son 
Co..  Euclid  Ave.  and  6th  St.,  plans  to  buil<l 
9-8tory.  concrete,  steel  and  brick  addition. 
About  $500,000. 

O.,  Cleveland — Temple — Cleveland  Ma¬ 
sonic  Club,  East  6th  St.  and  Superior  Ave.. 
plans  to  build  3-story,  220  x  700  ft.,  retn.- 
<x>n.,  steel  and  brick,  at  3515  Euclid  Ave. 
About  $500,000. 

O.,  Cleveland — Theater — W.  O.  Montgom¬ 
ery.  1420  Alameda  Ave.,  Lakewood,  plans 
to  build  3-8tory,  rein. -con.,  8t(>el  and  brick, 
on  West  32nd  St.  and  Bridge  Ave.,  here. 
About  $150,000. 

O..  Cleveland — Theater  and  Store — Nor- 
may  Theater  Co..  West  60th  St.  and  Storer 
Ave.,  having  plans  prepared  by  E.  Huberty, 
archt.,  8017  Whltehorn  Ave.,  building  1- 
story,  81  x  137  ft.,  concrete,  steel  and  brick, 
at  5310  Storer  Ave.  About  $50,000. 

O.,  Cleveland — Theater  and  Stores — N.  I 
Stone.  Rockefeller  Bldg.,  had  plans  prepared 
by  A.  O.  Yost,  archt..  Rockefeller  Bldg.,  for 
4-8tory.  73  x  198  ft.,  concrete,  steel  and 
brick,  at  10613  Ehiclid  Ave.  About  $250,0(* 

O..  Da.vton  —  SalesTX'om  —  See  "In¬ 
dustrials” 
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Kuildings  (Continued) 

Mirli.,  Uetroit  —  CHiurch  —  Maranatha 
Baptist  congrrefcation.  Brush  and  Bethune 
Sts.,  havlntr  plans  prepared  by  J.  E.  Mills 
&  Son,  archts.,  13U5  Kresi^e  Bldg.,  building 
1  story,  rein. -con.  and  brick,  rein.-con.  and 
tile  Hooring,  concrete  foundation,  on  East 
(Srand  Blvd.  near  Beaubien  St.  About  170.- 
000. 

•Theater,  Stores,  Hall. 

-  Theater  Co., 

having  plans  prepared  by 
■.d  _  E.  G.  Kiehler,  archts., 
brick. 
About 


SEWER — NEWARK,  N.  J. 

jceived  bjjJPaMaic  Valley  Sewerage  Commissioners.  May  6th, -for  c  rxtr..  . 
0,  Rutherford -Blast  Rutherford  branch  Intercepting  sewer,  from  i  \\ 
Tlgation  Co..  17  Battery  PI.,  New  York  City  ;  (ll)  Bruno  &  I-  V*  V  f 
Eoston  ;  (C)  North  Jersey  Contg.  Co.,  Dover;  (D)  Culp  Co.  Inc  ” 

■son.  $127,133:  (E)  Cenedella  &  Co..  136  Bloomfield  Ave.,  Pa^.j' 
Shanley  Co..  31  Clinton  SL.  $162,020;  (G)  O’Gara  Constr.  Co  •m  '  mVI' 
(H)  Fusco  Contg.  Co.,  Newark,  $231,699;  (1)  C.  Ippolito,  252  \i  cr' 
09.  The  unit  bids  of  the  lowest  3  bidders  were  as  follows ;  ■  '  "  E'l- 


Mirh.,  Betroit  _ , 

Oflices.  etc. — Gakman  Blvd. 

9  Fort  St.,  W.,  h-  Ir-  „  _ _ 

C.  H.  Crane  and  E.  G.  Kiehler, 

Dime  Bank  Bldg.,  building  rein. -con. 
steel  and  fireproof  construction. 

$350,000. 

Mirh.,  Grand  Rapids — Theater — Regent 
Theater  Co.,  Woodward  Ave.,  Detroit,  hav¬ 
ing  plans  prepared  by  C.  H.  Crane  and 
E.  G.  Kiehler.  archts..  Dime  Bank  Bldg., 
Detroit,  building  2  story.  100  x  152  ft., 
rein.-con.,  brick  and  steel,  rein.-con.  floor¬ 
ing,  concrete  foundation,  on  Monroe  Ave., 
here.  About  $300,000. 

Mirh.,  Highland  Park  (Detroit  P.  O. ) — 
School— ^ity  voted  $325,000  to  enlarge 
Willard  SchooL 

Mirh.,  Lansing — Hotel — Hotel  Michigan 
Co.  having  plans  prepared  by  C.  Allen, 
archt.,  Jackson,  building  12  story,  94  x  140 
ft.,  rein.-con.,  brick  and  fireproof  construc¬ 
tion,  rein.-con.  flooring,  concrete  founda¬ 
tion,  on  Blast  Michigan  Ave.  About  $630,- 
000. 

HI..  Brileville — High  School — City  elec¬ 
tion  May  17,  to  vote  on  $200,000  bonds  to 
build  high  school  on  Illinois  and  Lincoln 
Sts. 

III.,  Brllrville — Hotel  and  Theater — C.  T. 
Mullen.  11  Pennsylvania  Ave.,  plans  to  build 
5-8tory  brick  and  concrete,  on  Main  and 
High  Sts.  About  $125,000. 

WIs..  Bloomer — High  School — Bd.  Ed. 
plans  to  build  2  story  100  x  120  ft.  school 
and  50  x  70  ft.  auditorium,  tile  and  brick, 
concrete  foundation.  About  $70,000.  J.  D. 
Preuher,  pres.  C.  Volkman,  106i  Grand 
Ave.  E..  Eau  Claire,  engr. 

Wis.,  La  Crosse — Theater.  Stores  and  Of- 
flce.s — Burford-Rosenstein  Co.,  having  plans 
prepared  for  4 -story,  122  x  152  ft.  on  4th 
SI.  between  Main  and  State  Sts.  About 
$150,000.  Parkinson  &  Dockendorff,  Linker 
Bldg.,  archts. 

Wis.,  Sheboygan  —  Church  —  Congrega¬ 
tional  Church,  c/o  E.  Hammett  plans  to 
build  2-story,  90  x  150  ft.,  rein.-con.  and 
brick,  brick  foundation,  on  North  7th  St. 
About  $100,000.  W.  C.  AVeek4,  730  Ontario 
-•Vve.,  archL 

Wis.,  Shebo.vgan — School — W'eeder  Sta. 
School  Bd.,  Weeder  Sta.,  plans  to  build  1- 
slory,  40  x  90  ft.,  brick,  brick  foundation. 
Cost  between  $40,000  and  $50,000. 

la..  Sioux  C'lt.v — Hotel — War  Eagle  Cor¬ 
poration.  607  Trimble  Blk..  having  plans 
prepared  building  9  story.  About  $1,000,- 
000.  Noted  Mar.  13. 

Minn.,  Hastings — Dormitory — State  Bd. 
Control,  St.  Paul,  soon  lets  contract  build¬ 
ing  2  story.  50  x  120  ft.  About  $60,000. 
C.  H.  Johnston,  715  Capital  Bank  Bldg.,  St. 
Paul,  archt.  Noted  May  8. 

Minn.,  HIbbing — Hotel — S.  S.  Rumsey. 
engr.,  Wolvin  Bldg.,  Duluth,  receives  bids 
about  June  15,  building  5-8tory,  rein.-con. 
and  brick,  rein-con.  flooring,  concrete  foun¬ 
dation,  in  central  addition,  here,  for  Oliver 
Mining  Co.,  W'olvin  Bldg.,  Duluth,  About 
$200,000. 

Minn.,  Minneapoiis — Hotel — Hotel  Dyck- 
m.an  Co..  6th  St.  between  Nicollet  and  Hen¬ 
nepin  Aves.,  plans  to  build  2-story  brick 
addition,  at  29-31  South  6th  St.  About 
$100,000.  Long,  Lamoreaux  &  I.iong.  1028 
Andrus  Bldg.,  archta 

S.  I>.,  Humboldt — School — Bd.  Educ. 
plans  election  to  vote  on  $86,000  bonds  to 
build  school. 

8.  I».,  8ioax  Falls — School — City  voted 
$100,000  bonds  to  build  new  school.  W.  F. 
Fuller,  elk. 

N.  D.,  Birkinson — Auditorium,  etc. — 
City  plans  election  to  vote  on  $50,006  bonds 
to  build  auditorium  and  community  house. 

Wyo..  Casper — High  School — Bd.  Educ. 
plans  to  build  high  school.  About  $100,000. 

Mont.,  Boxeman — Hall — Montana  State 
College.  Boseman,  having  plans  prepared  by 
F.  F.  Willson.  archL,  Owenhouse  Bldg.,  for 
2  story,  60  x  140  ft.  engineering  hall.  About 
$125,000. 

Mont..  Beer  Lodge — Temple — Masonic 
Lodge  plans  to  build  2  story,  54  x  131  ft. 
on  Main  St.  About  $70,000.  Whitehouse 
A  Price,  Hutton  Bldg.,  Spokane,  Wash., 
archts. 


1,518  lin.ft.  87-in.  brick  pipe  . . , 

1,538  lin.ft.  84.in.  segment  block  pipe 

1,538  lin.ft.  84-in.  concrete  pipe . 

362  lin.ft.  84-in  brick  pipe . . 

362  lin.ft.  78-in.  segment  block  pipe 

362  lin.ft.  78-in.  concrete  pipe . 

826  lin  ft.  78-in.  brick  pipe . 

826  lin.ft.  72-in.  segment  block  pipe.  . 
826  lin.ft.  72-in.  concrete  pipe.  ..... 

714  lin  ft.  72-in.  brick  pipe . 

714  lin  ft.  66-in.  segment  block  pipe 

714  linft.  66-in.  concrete  pipe . 

4l01inft.  66-in.  brick  pij^- . . 

410  lin  ft.  60-in.  segment  block  pipe  .. 

410  lin  ft.  60-in.  concrete  pipe . . 

325  lin.ft.  60-in.  brick  pipe . 

325  lin.ft.  54-in.  segment  block  pipe. 

325  lin.ft.  54-in.  concrete  pipe . 

282  lin.ft.  54-in.  brick  pipe  . 

282  lin.ft.  48-in.  segment  block  pipe. 

282  lin.ft.  48-in.  concrete  pipe  . 

222  linft.  48-in.  brick  pipe . 

222  lin.ft.  45-in.  segment  block  pipe. . 

222  lin.ft.  45-in.  concrete  pipe . 

155  lin.ft.  45- in.  brick  pipe . 

155  lin.ft.  42-in.  segment  block  pipe.  . 

155  lin.ft.  42-in.  concrete  pipe . 

557  lin.ft.  39-in.  brick  pipe . 

557  lin.ft.  36-in.  segment  block  pipe. 

557  lin.ft.  36-in.  concrete  pipe . 

80  ft.  24-in.  vitrified  pipe . 

50  ft.  18-in.  vitrified  pipe . 

315  ft.  15-in.  vitrified  pipe . 

750  ft.  12-in.  vitrified  pipe . 

25  manholes . 

80  storm  water  inlets . . 

I  junction  chamber  "A” . 

I  junction  chamber  “B” . 

I  junction  chamber  "C” . 

I  junction  chamber  "D'' . 

1,500  cu.yd.  rock  excavation . 

50  cu.yd.  extra  concrete . 

100  cu.yd.  extra  brtek . 

500  lin.ft.  curb  and  gutter . 

800  sq.ft,  cement  sidewalk  . 

100  cu.yd.  earth  excavation  . 

2000  ft.b.m.  lumber . 

Extended  totals . 


BR.3IN— COATESVILLE,  P.V. 

Bids  were  received  b.’’  city  (lowest  3)  for  constructing  Gibbons  Run  Drain,  from 
(A)  Dunleavy  Bros.,  Coatesville,  (awarded  contract)  ;  (B)  Ryan  Constr.  Co.,  Baltimore, 
Md. ;  (C)  E.  C.  Fish  Co.,  Beal  Estate  Trust  Bldg.,  Phila.  The  unit  bids  were  as  tollows: 


768  lin.ft.  earth  excavation  and  refilling,  in  trench,  for  24-in.  con¬ 
crete  sewer . 

3,047  lin.ft.  earth  excavation  and  refilling,  in  trench,  for  27-in. 

concrete  sewer . 

1,110  lin.ft.  earth  excavation  and  refilling,  in  trench,  for  36-in. 

concrete  sewer . 

I,5(K)  cu.yd.  concrete  masonry,  in  trench,  Portland  cement  mortar 
100  cu.yd.  brick  masonry,  in  manholes,  Portland  cement  mortar 

and  appurtenant  work . 

100  cu.ya.  rock  excavation  in  trench . 

Excavation  and  refilling  for  two  weir  chambers,  etc.,  and  all 

appurtenant  work  (lump  sum) . 

Furnishing  and  erecting  tide  gates  in  local  sewer  (lump  sum) . 

Erie  R.R.  Crossing,  including  furnishing  timbering,  piling,  etc., 

and  all  appurtenant  work  dump  sum) . . 

21,000  lb.  furnishing  and  placing  steel  for  reinforcement,  etc . 

Extended  totals . 


Mont.,  Misaonla — Library — University  of 
Montana,  University  Ave.,  having  plans  pre- 
pared  by  Cohagen  &  Marsh,  archts.,  Bil¬ 
lings,  building  2  story,  on  campus.  About 
$250,000. 

Mo.,  8t.  Lonis — Bank-Mercantile  Trust 
Co..  8th  and  Locust  Sts.,  plans  to  build 
2-8tory,  100  x  200  ft.  addition  on  8th  and 
Locust  Sts.  Cost  to  “xceed  $60,000. 

Mo.,  8t.  laiuis — Mercantile — I.  Mathes 
Shoe  Co..  1409  Washington  St.,  plans  to 
build  at  1333-35  Washington  St.  Cost  to 
exceed  $50,000. 

Mo..  St.  Lonis — Mercantile — Washington 
University,  Skinker  and  Lindell  Sta,  hav¬ 
ing  plans  prepared  by  P.  J.  Bradshaw, 
archt..  International  Life  Bldg.,  for  S-story, 
150  X  250  ft.,  on  19th  and  1.4>cust  Sta  Cost 
to  exceed  $50,000. 

Mo..  8t.  Louis — Mercantile — See  “Indus¬ 
trials  Works." 

Tex.,  8nn  Antonio — Store — Natl.  Grocery 
Co.,  Monterey  and  Salado  Sts.,  plans  to 
build  i-story,  150  x  21()  ft.  brick,  on  Me- 
dira  and  I.4iKeview  Sta  About  $50  ,100. 


Tex.,  Yo»Kum — Hospital — City  soon  re¬ 
ceives  bids  building  3-story,  42  x  75  ft, 
rein.-con.  and  brick.  About  $60,000.  L 
Harrington  Co.,  FVost  Bldg.;  San  Antonio, 
archt. 

Idaho.  Boise — Y.  M.  C.  A.  having  plans 
prepared  by  Tourtellotte  &  Hummel, 
archts.,  McKay  Bldg.,  Portland,  Ore.,  for 
3  story  building.  About  $160,000.  Noted 
Mar.  27. 

Idaho,  Nampa — Bank — Farmers  &  Mer¬ 
chants  Natl.  Bank,  having  plan.s  prepared 
by  Tourtellotte  ft  Hummel,  archts..  McKay 
Bldg.,  Portland,  Ore.,  building  1  story,  »# 
X  100  ft.  stone.  About  $60,000. 

Aril.,  Phoenix — Lodge  and  Busines^^B 
P.  O.  E.  Lodge  having  plans  prepared  b> 
Lescher  ft  KIbbey,  archts..  Bank  of  .\ri*ona 
Bldg.,  building  6  story,  100  x  137  ftj.  on 
Adams  and  2nd  Aves.  About  $200,000. 

Waah..  Vancouver— Office  and  Stor^ 
Red  Ash  Coal  Co.,  901  Washington  ht.. 
plans  to  build  2  story,  100  x  100  ft_.  teim- 
con.,  rein.-con.  flooring,  concrete  founda¬ 
tion,  on  7th  and  B  Sts.  About  $60,000. 
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piiidinps  continued)  .  „  , 

u..h  \v»ll»  W«ll« — Store — A.  M.  Jen- 
"rn  and  Alder  Sts.,  plans  to  build 

"ill?  X  170  ft.,  concrete,  on  Kast 
About  $75,000.  Beezer  Bros., 
iaWaVd  Jildg..  Seattle,  archts. 
orr..  Astoria — Office — See  “Industrial 

"a.*!*  Portland — Schools — City  election 
'"l  to  vote  on  $2,500,000  bonds  to 
;“nd  Vortl.east  High  School.  James  John 
K  School  and  elementary  schools  in  varl- 
iuf  districts.  G.  A  Grout,  supt.  city 
Jtools.  Noted  Mar.  6. 

'  r.L  l.on«  Beach— Store — Mercantile  Co., 
iw  tvc  plans  to  build  4  story,  75  x  150 
»'’«increte.  brick  and  steel  addition  on 
(linfAve  and  Bway..  also  2  story,  75  x 
addition  to  existing  building.  About 
iiso.ooo. 

rJ  l.oiiK  Beach— Y.  M.  C.  A.  plans  to 
hiiiirt  fi  story.  150  X  150  ft.  building  on  6th 
and  American  Ave.  About  $280,000 
mailable  for  work.  C.  F.  Van  de  Water. 
Jifinlier  of  com.  Noted  Jan.  30. 

r»l  Kedoiido  Beach — Bank,  Lodge  and 
n«rt.II-First  Natl.  Bank  of  Redondo  Beach 
ind  Redondo  Beach  Savings  Bank  having 
nhns  prepared  by  L.  B.  Pemberton.  archL. 
Mil  ksplanade  St.,  for  3-story,  96  x  100  ft., 
brick,  concrete  foundation.  About  $.50,000. 

r,|  Vallejo  —  Church  —  First  Presby¬ 
terian"  congregation  having  plans  prepared 
Tv  fi  Ru.shforth.  archt..  354  Pine  St,  San 
fSancisco.  About  $50,000. 

One  Ouebec — Hotel — Canadian  Pacific 
Rv  Wind.sor  St  Sta..  Montreal,  plans  to 
biiiid  10-story,  on  St  Louis  St.,  here. 
.About  $1,500,000.  J.  M.  R.  Fairbairn,  asst, 
ch  engr. 

Qoe.  Verdun — Memorial  Hall — City  plans 
to  build  memorial  hall  on  Wellington  St. 
.About  $5.5.000.  J.  A.  Leclair,  mayor. 

Ont.  london — Store — ^T.  F.  KIngsmill, 
I»0  Dundas  St.,  purchased  site  and  plans  to 
build  3  story,  brick.  About  $100.000. 

Ont..  Miigarn  Falls  —  Hospital  —  City 
round!  plans  to  build  S-story,  brick.  Total 
cost  $100,000.  Bonds  for  $50,000  have  been 
voted  for  project  and  balance  to  be  raised 
by  subscription. 

Ont..  Toronto — Schools — Bd.  Educ..  150 
rnlleee  St.,  having  plans  prepared  by  D.  F. 
Franklin,  archt.,  Lansdowne  Ave.,  building 
John  Ross  Robertson  Memorial  School,  2- 
•tory  brick,  on  Glenholme  Ave.,  and  2-story, 
eucco.  on  Glengrove  Ave.  About  $130,000 
and  $100,000  respectively.  Noted  Jan.  30. 

BIDS  DESIRED 

R.  I.,  Howard  —  Administration  —  Until 
Mav  27.  hv  State  Bd.  Charitable  and  Penal 
Institutions,  Providence,  converting  2-8tory 
fireproof  service  building,  here,  into  admin¬ 
istration  building.  About  $50,000.  G.  F. 
Hall.  S06  TTpion  Trust  Bldg.,  Providence, 
archt.  Noted  Mar.  14,  1918. 

Conn..  Waterbury — School — Until  May  19, 
by  Rd  Educ.,  building  2  story  fireproof 
.addition  to  Croft  St.  School,  rein. -con.  floor¬ 
ing,  concrete  foundation.  About  $125,000. 
I.  A  Walsh,  51  Leavenworth  St.,  archt 
Voted  May  1. 

X.  T.,  Brooklyn — School — Until  May  27, 
bv  C.  R  .T.  Snyder,  supt.  school  bldgs..  Mu¬ 
nicipal  Bldg.,  'New  York  City,  building  P. 
8  97.  on  easterly  side  Stillwell  Ave.,  80  ft. 
north  of  Ave.  S. 

\.  Y..  Central  Isllp — Hospital — Until 
June  4,  by  State  Hospital  Comn..  Capitol, 
.Albany,  building  3  story,  39  x  296  ft.  addi¬ 
tion  to  building  for  acute  patients,  with 
wings.  35  X  39  ft.,  brick  and  rein. -con.,  con¬ 
crete  foundation,  at  Central  Isllp  State 
Hospital,  here.  About  $160,000.  Noted 
May  1 

X.  Y..  New  York — Schools — Until  May  19, 
bv  r  B.  .1.  Snyder,  supt.  school  bldgs.,  Mu¬ 
nicipal  Bldg.,  altering,  repairing,  etc.,  P.  S. 
5  57  62.  78.  93.  106.  109,  158,  172,  179  and 
r»e  Witt  Clinton  High  School. 

Pa..  llarrUbnrg — Sanltorlum.  Dormitories, 
etc. — T'ntil  May  19,  by  E.  Martin,  comr. 
dept,  health,  for  avork  at  State  Sanatorium 
near  Mont  Alto  to  consist  of  6  employees’ 
bouses,  dormitory,  boiler  house  for  hospital 
fvoup.  .alterations  and  additions  to  camp 
boiler  house,  laundry  and  community  build¬ 
ings.  heating  Instaliattons,  alterations  and 
addition  to  heating  plant,  electric  transmis¬ 
sion  and  distribution  lines  and  coal  and 
ash  handling  apparatus  In  camp  boiler 
bouse :  at  sanatorium  near  Cresson.  4  em¬ 
ployees’  houses,  community  building, 
solarium  additions,  fire  towers  in  east  ward 
buHdings,  and  heating  systems  for  same ; 
at  sanatorium  near  Hamburg,  community 
I’Uilding.  dairy  bam,  wind  brake  additions 
to  ward  buildings,  cement  pavements,  also 
heating  system  for  community  building. 


Ala.,  Besnemer — Court  House  and  Jail — 
Until  June  10.  by  Bd.  Revenues  Jefferson 
Co.,  building  3  story,  brick  fireproof  court 
house  and  jail.  About  $120,000.  J  W 
Gwin,  pres.  H.  B.  Wheelock,  Steiner  Bldg., 
Birmingham,  archt. 

O..  Cleveland — Office — Osborne  Eng.  Co., 
engrs.,  2848  Prospect  Ave.,  receiving  bids 
building  3-story.  37  x  60  ft.,  «x>ncrete,  steel 
and  brick,  on  East  55th  St.  and  Krakow 
Ave.,  for  Fishel  &  Marks  Co.,  3013  East 
55th  St  About  $50,000. 

HI.,  Chlrago — Hospital — Until  June  1.  by 
W.  H.  Pruyn,  Jr.,  archts.,  122  South  Mich¬ 
igan  Ave.,  building  6-story.  150  x  200  ft. 
rein. -con.  and  brick  addition,  rein. -con. 
flooring,  concrete  foundation,  on  Winches¬ 
ter  and  Wilson  Ave..  tor  Ravenswood  Hos¬ 
pital  Assn.,  1917  Wilson  Ave.  About  $400,- 
000.  Noted  Apr.  17. 

Wla.,  Clintonville — Bank — Until  June  1, 
by  Foeller  &  Schober,  archts..  123  North 
Washington  St.,  Grt>en  Bay.  building 
2-8tory.  40  x  160  ft.,  rein. -con.  and  brick, 
brick  foundation,  on  Main  and  Elm  Sts., 
for  1st  Natl.  Bank.  C.  Gibson,  pres.  Cost 
between  $55,000  and  $60,000. 

WIs.,  Kenoaha — Court  House — Until  Aug. 
1.  by  Comrs.  Kenosha  Co.,  building  4-story, 
114  X  168  ft.,  rein. -con.  and  steel,  rein. -con. 
flooring,  concrete  foundation,  on  Park  St. 
About  $400,000.  VVTiite,  White  &  White, 
Pub.  Serv.  Bldg.,  archts. 

VVIa.,  Sheboygan — Exchange  and  Office — 
Until  July  15,  by  W.  C.  Weeks,  aicht.,  720 
Ontario  Ave.,  building  4-story,  70  x  80  ft., 
rein. -con.  and  brick,  brick  foundation,  on 
7th  St.  and  Center  Ave.,  for  Citizens  Tele¬ 
phone  Co.,  North  8th  St.  About  $70,000. 

Minn.,  Cambridge — High  School — Until 
May  23,  by  F.  W.  Nesbitt,  elk.,  bd.  educ.. 
building  2  story,  54  x  100  ft.  About  $130.- 
000.  Foss  &  Foss,  Phoenix  Bldg.,  St. 
Cloud,  archts. 

Minn,  Faribault — Dormitory — Until  June 
I,  by  State  Bd.  Control,  St.  Paul,  building 
2-story,  45  x  140  ft.,  rein. -con.  and  brick,  at 
School  for  Feeble  Minded,  here.  About  $75,- 
000.  C.  H.  Johnston,  715  Capital  Bank 
Bldg.,  St.  Paul,  archt. 

Minn.,  St.  Peter — Dormitory — Until  May 
20.  by  C.  H.  Johnston,  engr.,  715  Capital 
Bank  Bldg.,  St.  Paul,  building  2  story.  45 
X  140  ft.,  rein-con.  and  brick,  at  State  Hos¬ 
pital  for  State  Bd.  Control,  St.  Paul.  About 
$50,000. 

Minn..  Wlllmar — Cottages — Until  June  1, 
by  State  Bd.  Control,  St.  Paul,  building  2- 
.^tory,  45  x  120  ft.,  rein. -con.  and  brick  at 
Asylum  for  Insane,  here.  About  $110,000. 
C.  H.  Johnston,  715  Capital  Bank  Bldg., 
St.  Paul,  archt. 

Minn.,  Wlllmar — Service  Hall,  etc. — Until 
June  1.  by  State  Bd.  Control,  St.  Paul, 
building  2-8tory,  45  x  120  ft.,  rein. -con.  and 
brick  service  hall  and  building  at  State 
Asylum,  here.  About  $85,000.  C.  H.  John¬ 
ston,  715  Capital  Bank  Bldg.,  St.  Paul, 
archt. 

N.  D..  Pembina — School — T’ntll  May  27. 
by  Bd.  Educ.  building  grade  and  high 
school.  W.  D.  Gfillesple,  64|  Bway.,  Fargo, 
archt. 

PRICES  AND  CONTRACTS  AM’ARDED 
(★Indicates  award  of  contract) 

★Mass.,  Brookline  (Boston  P.  O.) — Bank 
— Brookline  Trust  Co.,  Beacon  St.,  let  con¬ 
tract  building  2-8tory,  60  x  120  ft.  brick 
and  concrete,  rein. -con.  flooring,  concrete 
foundation,  to  E.  A.  Abbott  Co..  186  Devon¬ 
shire  St.,  Boston.  About  $150,000.  Noted 
Apr.  10. 

★Mass.,  Brookline  (Boston  P.  O. ) — Sales, 
etc., — Boston  Buick  Co..  Boston,  let  con¬ 
tract  building  2  story,  85  x  300  ft.  brick 
and  concrete  fireproof  sales  and  service 
station,  concrete  foundation,  on  Babcock 
St.  here,  to  Evatt  Constr.  Co.,  161  Devon¬ 
shire  St.,  Boston.  About  $100,000. 

★Mann.,  Foxboro — Hospital — State  Comn. 
Mental  Diseases,  State  House,  Boston,  let 
contract  building  3  story.  50  x  160  ft.  brick 
and  rein. -con.  hospital  annex,  brick  and 
concrete  foundation,  here,  to  J.  A.  Munroe, 
North  Attleboro.  About  $87,000. 

★Conn.,  Bridgeport — Business — F.  Ja¬ 
coby,  1083  Broad  St.,  let  contract  building 
3  story,  50  x  160  ft.  brick  and  steel,  rein.- 
con.  flooring,  concrete  foundation,  on  Main 
St.  opposite  Lumber  St.,  to  T.  J.  Pardy 
Constr.  Co..  15  Fairfield  Ave.  About  $65,- 
000.  Noted  Apr.  10. 

..★Conn.,  Hartford — Business— E.  A.  Slat¬ 
tery.  280  Oxford  St.,  let  contract  building  2- 
story,  48  x  116  ft.,  brick  and  terra  cotta, 
rein. -con.  flooring  (1st  floor  only),  concrete 
foundation,  on  Pratt  St.,  to  T.  R  Fox  ft 
Son,  251  Sheldon  St.  About  $59,000 

★Conn..  Hartford — Market— City  let  con¬ 
tract  building  1  story.  63  x  122  ft.  brick 


and  concrete,  concrete  flooring  and  founda¬ 
tion,  on  Connecticut  Hlvd.,  to  Ahern  ft 
Welch  Co.,  721  Main  St.,  $91,999.  Noted 
May  1. 


Ecclesiastical  Society,  Whitney  St,  let  con¬ 
tract  building  2-story,  brick  and  steel,  brick 
foundation,  to  L>rkin.  Carev  Co..  New 
Haven.  About  $115,000.  Noted  Apr.  10. 

★Conn.,  Stratford  (Bridgeport  P.  O. ) — 
Theater — O.  Christensen.  920  Main  St.. 
Bridgeport,  will  build  1  story.  75  x  123 
ft.  brick  and  timbt‘r.  concrete  flooring",  con- 
vrete  foundation,  on  Main  St.,  here.  About 
$50,000.  Work  will  be  done  by  day  labor. 
Noted  Mar.  27. 


N.  Y,,  Albany — School — Bd.  Contr.  and 
Supply  received  bids  Apr.  21.  building  P  S 
19,  3  story.  41  x  160  ft.  brick  and  rein  -con 
concrete  foundation,  on  New  Scotland  Ave , 
from  Bame  ft  Cardell.  176  Warren  St., 
$115,500;  H.  Goodman.  Albany.  $121,552  : 
A.  E.  Stephens  Co.,  Binghamton.  $122,900. 
Noted  Mar.  27. 


★  N.  Y..  Br<M»kl.vn — Mausoleum — M  Beck. 
1564  Bway.,  New  York  City,  let  contract 
building  1  story.  20  x  40  ft.  granite  and 
marble,  at  Salem  Fields  Cemetery,  to  Adler 
Monumental  Wks.,  148  F^ast  59th  St..  New 
York  City.  About  $50,000. 

★N.  Y.,  Brooklyn — Schools— Bd.  Educ.. 
500  Park  Ave.,  New  York  City,  let  contract 
building  P.  S.  100,  4-8tory.  100  x  144  ft. 
brick  and  steel,  brick  foundation,  on  W«“st 
Ist  St.  and  P.  S.  80.  on  West  18th  St.,  to 
T.  A.  Clarke  Co.,  122  Livingston  St.  About 
$523,000.  Noted  Apr.  10. 

★  N.  Y.,  Brooklyn — Synagogue — Congre¬ 
gation  Sons  of  Israel.  8625  Bay  2l8t  St  .  let 
contract  building,  l-story,  11)0  x  100  ft. 
brick  and  stone,  brick  foundation,  on  Ben¬ 
son  Ave.  and  Bay  2l8t  St.,  to  Rangelev 
Constr.  Co..  405  I.«xlngton  Ave.,  New  York 
City.  About  $70,000 

★  N.  Y.,  Brooklyn — Theater — J.  Spiel¬ 
berg,  308  Sheffield  Ave.,  let  contract  build¬ 
ing  ,2-8tory,  75  x  100  ft.  brick  and  steel, 
brick  foundation,  on  Stone  and  Pitkin 
Aves.,  to  Shoner  Bldg.  Co.,  149  Christopher 
Ave.  About  $100,000.  Noted  Apr.  17. 

N,  Y.,  Long  Island  Clt.v — High  School — 
C.  B.  J.  Snyder,  supt.  school,  bldgs..  Mu¬ 
nicipal  Bldg..  New  York  City,  received  bids 
May  6.  building  3  story.  100  x  100  ft.  brick 
and  steel  addition  to  Bryant  High  School, 
rein. -con.  flooring,  concrete  foundation,  on 
Wilbur  Ave.,  from  Emerson  Bldg.  Co..  103 
Park  Ave.,  New  York  City,  $500,500  ;  J. 
MacArthur,  120  Bway.,  New  York  Clfv. 
$524,493:  T.  A.  Clarke  Co..  122  Livingston 
St.,  Brooklyn,  $533,300.  Noted  May  1. 

★N.  Y..  Long  Island  City— School— Bd 
Educ.  600  Park  Ave..  New  York  City.  let 
contract  building  P.  S.  No.  3.  3-storv.  105 
X  108  ft.  brick  and  steel,  brick  foundation, 
on  Colonial  Ave.  between  Livingston  and 
Meteor  Sts.,  here,  to  Nugent  Constr.  Co.. 
605  6th  Ave..  New  York  City.  About  $155.- 
000.  Noted  May.  1. 

★  N.  V..  S.  I..  New  Dorp — Home — St 
Johns  Guild.  103  Park  Ave..  Nfw  Vork 
City,  will  build  3  story  hollow  tile  and 
stucco  nurses’  home,  brick  foundation,  here. 
About  $160,000.  Work  will  be  done  by 
day  labor. 

★N.  Y..  New  York — Bank  and  Office — 
S.  W.  Barasch,  77  Ridge  St.,  will  build 
5-story.  22  x  75  ft.  brick  and  steel,  brick 
foundation,  at  160  Delancey  St.  Ahotit 
$50,000.  Work  will  be  done  by  day  labor. 

★N.  Y.,  New  York — Office — Lawyers 
Realty  Co.,  160  Bway..  let  contract  hiiild- 
Ing  S-story,  25  x  100  ft.,  brick  and  steel, 
concrete  foundation,  at  45  Maiden  I-ane.  to 
W.  Higginson,  1123  Bway.  Noted  May  1. 

★  N.  Y..  New  York — Office — Sixty  Wall  St 
Corp.  let  contract  building  S-story  brick 
and  steel  addition,  to  C.  T.  Wills.  286  5th 
Ave.  About  $100,000.  Cost  plus  percentage 
basis.  Noted  May  1. 


★  N.  Y..  Borne — School — Bd.  Educ.  let 
contract  building  2  story.  108  x  132  ft. 
brick,  on  Linden  St.,  to  E.  H.  Owens,  114 
Front  St.  About  $143,702.  Noted  May  8. 


★Pa..  Bo.vertown — High  School — School 
Bd.  let  contract  building  2|-8tory.  brick  and 
timber,  rein. -con.  flooring,  brick  foundation, 
on  East  4th  St.,  between  Monroe  and  Madi¬ 
son  Sts.,  to  W.  J.  Elliott.  Coatesvllle, 
$74,684. 

Md.,  Homewood  (Baltimore  P.  O.) — 
Laboratory — Trustees  John  Hopkins  Uni¬ 
versity  received  bids  building  l-storv,  50  x 
150  R..  rein. -con.  and  brick,  concrete  and 
brick  foundation,  on  (Tharles  St.  Ave.,  from 
Consolidated  Eng.  Co.  243  Calvert  Bldg.  ; 
B.  F.  Bennett  Bldg.  Co..  123  South  How¬ 
ard  St  :  Fralnle  Btob.  ft  Halgley,.  18  Clay 
St,  all  contraciors  of  Baltlmorei  jAbout 
$55,000.  Noted  .Tan.  SO. 
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W.  Va.,  Montaumery — High  School — Bd. 
Kduc.  received  bids  building  3  Htory,  brick 
and  reln.-con..  from  Charleaton  ('oncrete 
Steel  ('o.,  ('harleaton,  I92.0OO  ;  p.  J.  PhippH. 
Koanoke,  Va..  JlOO.OOd  ;  UaliiN  Co.,  Wash., 
D.  (’.,  $106,000.  Noted  May  1. 

Atia.,  Atlanta — Club — Atlanta  Nurses’ 
Clul>  let  euntruct  buildltiK  briek  on  Luckie 
St.,  to  Turman  &  Calhoun,  Kmi>ire  iildg. 
About  $100,000 

ATriiii.,  .Mriii|ilil»— Hospital— Hapt  ist  Me¬ 
morial  Hospital,  Matlison  Ave.,  let  contract 
building  8  story,  92  x  101  ft.,  brick  and 
eonerete  addition,  to  J.  Alexantler  Constr. 
('o..  .388  North  Kront  St.  Altout  $26o,ooo. 
Noted  Apr.  10 

♦  ti..  Akron — Welfare — Goodyear  Tire  ft 
Uul>lM-r  Co..  Kast  Market  St.,  let  contract 
building  6-story.  168  x  386  ft.,  rein-con., 
steel  and  briek.  concrete  foundation,  on 
Kast  Market  St..  t€>  Hunkin  Conkey  Co.,  601 
t'entury  Bldg.,  Cleveland  About  $loo,o00. 
Noted  May  1 

♦  «»..  C'leveland — Ottice — Kast  9th  St. 
Kuclid  Co.,  764  Kuclid  -Ave.,  let  contract 
remodeling  8-ator.v,  79  x  163  ft.,  concrete, 
steel  and  brick,  on  Kast  9th  St.  and  Kuclid 
Ave.,  to  J.  K.  Christian  Co.,  1311  St.  Clair 
Ave.  About  $100,000.  Noted  Apr.  24. 

♦  4>.,  CulumbUH — Store  and  Ottice — -D,  W. 
McGrath.  New  Ist  Natl.  Bank  Bldg.,  will 
build  2-story,  46  x  187  ft.,  steel  anii  brick, 
rein. -con.  flooring,  on  Kast  Broad  St.  -About 
$60,000.  Work  will  be  done  by  day  lal>or. 

4^.Mirli..  Iletroil — Store  and  .Auditorium — 
Academy  of  Musi^-.  c/o  C  H.  Crane  and 
K.  <}  klehler.  archts..  Ulmc  Hank  Bldg., 
let  contract  building  2  and  3  story.  100  z 
171  ft  reln.-con  .  brick  and  steel,  rein. -con. 
flooring,  concrete  foundation,  on  Woodward 
Ave.  and  Paissus  St  .  to  Walbridge.  All- 
dingcr  ('o.,  Penoliscot  Bldg  .Alsiut  $360,- 
000 

tglll.,  Alton — Bank — Citizens'  Natl.  Bank 
let  contract  building  l-story,  36  x  .60  ft. 
brick  and  terra  cotta,  to  Hoggson  Bros.,  38 
South  Hearborn  St..  Chicago,  About  $126,- 
000. 

tlNrb..  Umalia — Hospital — I*.  Findley,  670 
Brandeis  Theati  r  Bldg.,  let  contract  build¬ 
ing  3  story,  33  x  104  ft.,  reln.-con.,  reln.- 
con.  flooring,  to  A.  C.  Bush.  543  Ry.  Kxch. 
•About  $60,000;  cost  plus  lO'.'J  basis. 

!».,  Kairfnx — School — Bd.  Kduc.  let 
contract  building  2  story,  60  x  140  ft.  brick 
and  Itedfonl  cut  stone,  to  Western  (Constr. 
Co..  Commerce  Bldg.,  St.  Paul.  Minn.  About 
$70,000 

*s.  U.,  Hurley — School — Bd.  Kduc  let 
contract  building  2  story.  60  x  134  ft. 
brick.  ste«*l  and  concrete,  to  Floyd-Nlebuhr 
Co..  1726  Newton  Ave.  N..  Minneapolis. 
Minn  .Mmut  $80,300.  Noted  .Apr  10, 

St.  l-oaiH — Fire  House—  ltd.  Pub. 
Wks  let  contract  building  two  2  story, 
36  X  76  ft.  and  28  x  63  ft.,  brick  and  tlmlier 
flrehous*‘S,  No.  3.  to  H.  O.  Hirsch  Constr. 
Co..  Walnwright  Bldg..  $22,438  ;  No.  32.  to 
Kellermann  Constr.  Co.,  Internal  1.  T..lfe 
Bldg.  $21,019  Noted  Apr.  10. 

4^4  nl,,  San  Kranel»e«» — Ottice— AA’Inshlp 
Kstate.  C  O  O  T  de  Calmesmil.  archt.,  907 
Itialto  Bldg.,  will  build  3  story,  reln.-con 
adflition  to  Cnion  Sq  Bldg.,  on  Post  St 
near  Powell  St.  About  $90,000.  Work  will 
he  done  by  day  labor. 

4‘n'..  San  Frnnelseo — School — Bd.  Pub. 
Wks.  received  bids  building  2  story,  brick 
and  timber,  concrete  foundation,  on  17th 
and  Cabrillo  Aves.,  from  Anderson  *  Ring- 
rose.  630  Sutter  St..  $87,600:  H  Williams. 
H«arst  Bldg.,  $87,742;  AA"  Henderson. 
MonadniH-k  Bldg.,  $89,844 


Federal  Government  Work 

PKtlPOSKn  WORK 

N.  Y..  Hroaklyn — Building,  etc. — Bureau 
Yar<ls  and  flocks.  Navy  Dept..  'Wash..  D.  C., 
plans  to  construct  building  "F"  and  alter 
Btairwav  of  Naval  Hospital  ;  Spec.  3892. 
About  ^828.000 

N.  Y..  Ilrooki.vii — Heating  Plant  and  Dis¬ 
tributing  System — Bureau  Awards  and 
Docks,  Navy  Dept,.  Wash,,  D.  C..  plans  to 
extend  heating  plant  and  distributing  sys¬ 
tem  at  Naval  Hospital,  here;  Speiv  3891. 
AlK>ut  $830,000. 

X.  Y..  Montauk — Power  House — Bureau 
A'ards  and  Dot'ks,  Navy  Dept..  W'ash..  D. 
C..  plans  to  build,  here ;  Spec.  3889  About 
$4000 

N.  Y'..  New  York — Barracks — Bureau 
Yards  and  Doclts.  Navy  Dept..  Wash.,  D. 
C.,  plans  to  bill'd  receiving  ship  barracks, 
here;  Spec.  3894  Bids  will  be  received 
at  local  vard. 


Y'a.,  Ilaniplon  Roads — CTrane  and  Bridges 
— Bureau  A'ards  A  Docks,  Navy  Dept., 
Wash.,  D.  C..  plans  to  install  2  electric 
traveling  cranes  in  3  story  storehouse  and 
build  2  transfer  bridges,  here  ;  Spec.  3896. 
Aliout  $26,000. 

Va.,  Hampton  Roads — Klectric  Freight 
Klevator — Bureau  Yards  and  Ducks,  Navy 
Dept.,  Wash.,  D.  C.,  plans  to  Install,  here; 
Spec  3890.  Aliout  $25,000. 

Fla.,  Key  YY'ritt — Power  Hous<>  and  Fire 
Protection  System — Bureau  A’ards  A  Docks. 
Navy  Dept.,  AVash.,  D.  C.,  plans  to  build 
and  install,  here;  Spec.  3896.  About 
$20,000. 

Mich.,  Midland— Post  Otlici — J.  A,  AVet- 
more,  supt-rv.  archt.,  treas.  dept..  Wash., 
D.  C..  plans  to  build  here.  About  $70,000. 

la..  MuMraline — Karth  AV’ork — Mississippi 
River  Gomn.,  International  Life  Bldg.,  St. 
Douls,  soon  receives  bids  for  200.000  cu.yd. 
earth  work.  here. 

Idaho,  Oratino — Road  AA’ork — Bureau  Pub. 
Uds..  Missoula,  Mont.,  plans  to  grade  40  mi. 
Pierce  City- Bungalow  National  Forest  Rd., 
12  ft.  wide,  filearwater  Co.  .About  $230,000. 

H.  Purcell,  dist.  engr. 

4»re.,  Kmpire — Oil  Station  and  AA’h.arf — 
IT.  S.  Kngr.  Otllc»*.  Portlantl,  plans  to  hulbl 
oil  station  iind  20o  ft.  wharf,  here.  .About 
$50,000.  J.  Polheumus,  engr. 

Cal.,  Nan  Diego — Building.  Hangar,  etc. — 
Bureau  Yards  and  Docks,  .Navy  Dept.. 
AVash.,  D.  C.,  plans  to  construct  main 
building,  kite  balloon  hangar  and  concrete 
floors,  here ;  Spec.  3893.  Bids  will  be 
received  at  local  yard. 

BIDS  DKNIRKD 

YlaNH.,  Chatham — Roads — ITntU  June  4,  by 
Bureau  Yards  A  Docks.  Navy  Dept.,  AA'asli., 
D.  C..  Imilding.  here  ;  Spec.  3884.  About 
$10,000.  Noted  May  8 

R.  I.,  Newport — Boathouse — Until  June 
4,  by  Bureau  Yards  and  Docks.  Navy  Dept., 
Wash.,  D.  C..  building  here ;  Spec.  3786. 
About  $83,000.  Former  bids  rejected. 
Noted  Apr,  3 

N.  J..  Cupe  May — Storage  Tanks — Until 
June  4,  by  Bureau  Yards  and  Docks.  Navy 
Dept..  AVash.,  D.  C.,  installing  Diesel  and 
gasoline  oil  storage  tanks,  here ;  Spec. 
3721.  About  $91,000;  $10  deposit  required 
for  plans  and  spec. 

Fa.,  Kt.  Mifflin — Fence — Until  June  4,  by 
Bureau  Yards  A  Docks,  Navy  lAept..  Wash., 
D.  C.,  building,  here;  Spec.  3848.  AI)OUt 
$16,000.  Noted  Apr.  3. 

Fs.,  Fhlta. — Heating'  and  Humidifying 
.Apparatus — Until  June  4,  by  Bureau  Yards 
&  I'locks,  Navy  Dept..  Wash.,  D.  C.,  install¬ 
ing  at  Aircraft  Storage  Plant,  here  ;  Spec. 
3864.  .About  $76,000.  Noted  Apr.  10. 

I*.  C.,  Wash. — Klevator  and  Shaft — Until 
M.ay  19,  by  Bureau  Yards  and  Docks,  Navy 
Dept.,  installing  elevator  and  shaft  for 
heavy  machine  shop;  Spec.  3861.  About 
$14,000;  $10  deposit  required  for  plans  and 
spe<'. 

Va.,  Hampton  Roads — Air  and  Water 
Systems — Until  May  26,  by  Bureau  Yards 
and  Docks.  Navy  Dept..  Wash.,  D.  C..  In¬ 
stalling  high  pressure  air  and  water  sys¬ 
tems  at  submarine  base.  Mere;  Spec.  3883. 
About  $43,000;  $10  deposit  required  for 
plans  and  spec.  Noted  May  8. 

Va.,  Hampton  Roads — Revolving  Plat¬ 
form — Itntll  June  4,  by  Bureau  A'ards  and 
Docks.  Navy  Dept..  AVash.,  D.  C..  building 
at  Naval  Air  Sta..  here ;  Spec,  3880.  About 
$7500;  $10  de^sit  required  for  plans  and 
spec  Noted  May  8. 

Va.,  Hampton  Roads — Steel  Water  Tank 
and  Tower — ITntll  May  26,  by  Bureau  Yards 
A  Docks.  Navy  Dept..  Wash.,  D.  C.,  build¬ 
ing  150,000  gal.  steel  tank  and  tower  at 
Navy  Yards,  here ;  Spec.  3868.  About 
$25,000  Noted  Apr.  24. 

YV.  Va,.  Charleston — Roof  Decks — Until 
May  26.  by  Bureau  Yards  A  Docks,  Navy 
Dept..  Wash..  D.  C.,  building  gypsum  roof 
decks  at  Naval  Ordnance  Plant,  here  ;  Spec. 
3839.  About  $169,000.  Noted  Apr.  3. 

8.  C.,  Charleston — Storehouse — Until  May 
26  (change  of  date),  by  Bureau  Yards  and 
Docks.  Navy  Dept.,  Wash..  D.  C..  building 
flzed  ammunition  storehouse,  here;  Spec. 
3842.  About  $52,000;  $10  deposit  required 
for  plana  and  spec.  Noted  Apr.  24. 

Tex.,  Denton — Post  Office — Until  June  6, 
by  J.  A.  Wetmore.  sup\*rv.  archt.,  troas. 
dept..  Wash..  D.  C..  building  post  ofhee, 
here ;  advertised  in  this  issue. 


Tex.,  Honey  Drove — I’ost  i 
May  20,  by  J.  A.  Wetrnore,  su).. 
treas.  dept..  Wash.,  D.  C..  ln< 
office,  here.  Former  bids  reje.  •. 
.Apr.  10. 

Alaska,  Ketchikan — Klevator _ 

28,  by  Supt  Bight  House.s,  lurn 
trie  freight  elevator  for  2-Htor 
lb.  capacity. 

F.  I.,  Cavite — Power  Plant  I.. 
ITntll  May  26.  by  Bureau  'Yard.s  ; 
Navy  Dept.,  Wash.,  D.  c , 
here;  Spec.  3871.  About  $9ii.oi 
posit  retiuired  for  plans  anil  sn 
-Apr.  24, 
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FRICKS  AND  CONTRACTS  \M  \kph, 
(ttlndlcates  award  of  conitai  t) 

★  N.  11.,  FortHinauth — Buililini;  .Addiiinr, 
—Bureau  Yards  and  Docks.  Navy  i"™'' 
AVash..  D.  (T..  let  contract  building  additlnii 
to  Bldg.  42  for  spar  shop,  n.  Hud,®; 
Foulkrod  (To..  1405  ('ommotiwc.itlh 

Phlla.,  $60,986  (45  days).  Noted  .Apr  17^ 

tt.MuMH.,  Boston — Dredging — I’,  s 
Office.  Boston,  let  contract  dredgme  eirin- 
nel  and  turning  basin  near  Hog  l.-ilnnd  lies. 
Ion  HarlKir,  Involving  1 00, Olid  cu  yd  iloai. 
Ing  dredgework.  to  Bay  .State  Dredging  k 
lAevelopment  Co..  62  Condor  St..  $.H  per 
cu.yd.  Noted  Apr.  24. 


R.  I.,  Newport — Torpedo  Storage  Huild- 
Ing — Bureau  Yards  A  Dm-ks.  Naw  ikih 
AAasli.,  D.  C..  received  hid.**  Mav  12,  buii,p 
Ing.  here.  (1)  work  complete,  from 

Fjilllace  Bros..  7  Kast  42nd  St  Xc« 
A'ork  City.  (1)  $167,273,  (150  davs)  (•■) 
concrete  plies  add  $105,  deduct  $16  timWr 
piles  add  $30.  deduct  $10;  (3|  eonereir 

piles  add  $3.50,  no  deduction,  tImbiT  piles 
add  $1.  no  deduction;  (4)  $21 

F.  G.  Fearon  Co..  280  Mailison  .Ave,  Xew 
York  City,  (1)  $184,700;  (2)  conerete  pi!,- 
add  $100,  deduct  $50,  limber  |illes  ailil  $]0. 
deduct  $10;  (3)  concrete  piles  add  $3,  de- 
di.ct  $1.  timber  piles  add  $1,  dedaet  $25 
(4)  $40. 

McKean  (Tontg.  Co.,  1416  Fidelilv  Itlilg 
Baltimore.  Md.,  (1)  $195,300  (17.6  davst 
(2)  concrete  piles  add  $105.  deduct  $(5, 
timber  piles,  add  $35.  deduct  $15;  (3)  aili 
$3.60.  deduct  $.60.  timber  piles,  add  $105 
deduct  $.20;  (4)  $16.  Noted  .\i>r  24 
B.  1..  Newport — Quarters -- Bureau  A’anl.- 
&  Docks.  Navy  Dept.,  Wash.,  D,  C..  re¬ 
ceived  bids  building  double  (luarter.s  Ovr 
officers  at  Naval  'rr;»lnlng  Sta..  here.  (1) 
work  complete,  from 

R,  A,  Smith,  28  Bellevue  Ave.  (D  $19- 
162.90  (90  days);  (2)  $18.362  90 

H.  S.  Roberts  A  Co.,  123  Bwav .  N’e« 
York  ettv,  (1)  $21,000  (90  days)  ;  (2)  $20- 
726. 

Hydes  A  Baxter,  711  13tl)  St,,  N.  W 

Wash..  D.  C..  (1)  $26,150  (90  days);  (2l 
deduct  $450. 


★  N.  Y.,  New  York — Klectric  Klevator— 
Bureau  Yards  and  Docks.  Navy  Dept 
Wash.,  D.  C.,  let  contract,  installing  elr 
valor  in  light  machine  and  eleetrie  shop 
here,  to  Seaberg  Klevator  Co..  407  T'ourI.u 
.St.,  Brooklyn,  $28,000  (175  tlavs)  Noteil 
Feb.  6. 


★N.  J..  Cape  .Ylay — Cold  Storage  HuiW- 
ing — Bureau  Yards  and  Docks,  .Navy  Dip 
Wash..  D.  C.,  let  contract  building  cold 
storage  building  at  Section  Base.  In-ri  ti 
Post  A  McCord,  101  Park  Ave..  New  A’ork 
City.  $36,000  (180  days).  Noted  May  1 

Del.,  AVIlmlnglnn — Dredging — U  S  Kng 
Office,  Old  Federal  Bldg.,  received  bids  .\la> 
5.  dredging  waterway  between  ReliolKi'h 
Bay  and  Delaware  Bay  (Lewis  Canali. 
from  Delaware  Dredging  Co,.  Colonial 
Trust  Bldg.,  Phils..  $.36J  per  cu.yd. ,  I'<or- 
sey  A  Miller  Co..  420  Kqultable  Bldg.  Ital- 
tlmore,  Md..  $.46  per  cu.yd.  Noietl  Apr.  10 


★  Del..  Wilmington — Paving— U  S  Ship¬ 
ping  Bd..  Kmergency  Fleet  Corp .  Phlla. 
Pa.,  and  Street  and  Sewer  Dept..  Wilming¬ 
ton.  let  contract  paving  Union  Park  Oard- 
ens,  to  Union  Paving  Co..  SOth  and  liOcuat 
St..  Phlla.,  Pa..  $22,666 

★Md..  Dundalk— Store.  Post  Otflee  and 
Telephone  Kxehange — U.  S.  Kmerpnoy 
Fleet  Corp.,  Phlla,.  Pa.,  let  contract  huild- 
Ing.  here,  to  Gladfelter  A  Chambers  3"tn 
St.  and  Roland  Ave.,  Baltimore.  $72.58(' 

★  Y'n.,  Hampton  Honda — Buildings— Bu¬ 
reau  Y.-vrds  A  Docks,  Navy  Dept  .  AAaan, 
D.  C.,  let  contract  constructing  additional 
buildings.  St  Aircraft  Sta..  here,  to  Port 
&  McCord  101  Park  Ave..  New  A'ork  City. 
$619,500  (230  days).  Noted  Apr  24. 

★Vn.,  Bungley  Field — Tank  and  Tower-- 
Constr.  Dlv.,  Avar  Dept.,  let  contract  build¬ 
ing  260.000  gal.  steel  tank  and  tower,  here, 
to  Memphis  Steel  Constr.  Co..  Magee  Bldg 
Pittsburgh,  Pa..  $18,487. 
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Fed.iiil  liovernnuMit  Work  (Contlnuttl) 


★  III..  CurthaKr  —  Karthwork  —  Secy. 
MiHRlHRippi  River  romn..  1311  International 
Life  Rldft.,  St.  Tx>uls.  Mo.,  let  contract  for 
110. non  cu.yd.  earthwork,  to  H.  Merritt, 
D!!'  Metropolitan  UIdK.,  Minneapolis,  Minn., 
$  30  i«>r  cu.yd. 


★  III.,  Qnlnry — Earthwork — Secy.  MIssIr* 
sippi  River  Comn.,  1311  International  Life 
Bldp.,  St.  Louis,  Mo.,  let  contract  for  2yo.- 
OOn  ou..vd.  earthwork,  to  H.  Merritt.  827 
Metropolitan  BldR.,  MinneapoIlR,  Minn., 
«  30  per  cu.yd. 


Te*..  Mt.  PleaHsiit — Post  Office — J.  A. 
Wetmore,  auperv.  archt.,  treas.  dept..  Wash.. 
It  f".,  received  hlds  May  8.  huildinR  post 
office,  here,  from  Cooper  &  Lund,  Inc.. 
New.ark.  X.  .T..  $4«,96»;  A.  Blair,  11  South 
I^wrence  St.,  MontRomery.  Ala.,  $49,300 : 
Henry  &  Hatfleld  Constr.  Co..  120  South 
Meridan  St..  Indianapolis,  Ind.,  $60,132. 
Noted  Apr.  10. 


HXWKKS — TXX. 


Norfolk — Cranes — Bureau  Yards 
•  nd  pocks.  Navy  I>ept..  Wash.,  D.  C..  let 
ronlni' t  installing  one  6  ton  electric  truvel- 
me  cr.me  and  two  1  ton  pillar  cranes.  In 
‘  IvariizinR  plant  at  Navy  Yard,  here,  to 
&ftrl  t^lry.  &  Machine  Co..  1107  6th 
vie  Bedford.  Ind..  $13,665  (120  days). 

Voted  -Vpr  24. 


St.,  $80,347. 


ou  '  a.,  South  tiiurle»l«ii — Keiu’e— 
I'ureau  Yards  &  Itocks,  Navy  l>epl..  Wash., 
C  let  contract  huildinR  fence  at  U.  S. 
Vavai  Ordnance  Plant,  here,  to  Cyclone 
p,.nce  Co,  2787  Woolworth  BUIr.,  New 
York  City,  $20,980  (60  days).  Noted 

Ma.v  1 


*H.  Va.,  WlieelluR — Pass,  Weir,  etc. — 
('  .«  EiiRr.  Ot1lc»‘,  Wheeling,  let  contract 
liuildiuR  pass,  weir,  heurtrap,  etc.,  for  Diiin 
Vo  23  to  Dravo  Contg,  Co.,  Diamond 
B-ink  Hldg..  PlttshurRh.  Pa..  $609,000  and 
ii.im  .No.  25.  Natl.  ContR.  Co..  ('Itizeiis  Baiik 
HIdR..  Evansville.  Ind.,  $620,000.  Noted 
.Y|ir.  17. 


<«.  •'  Purls  IhIuihI — ItulIdiuRR — Bureau 
Yard.a  <5  Docks.  Navy  I'h-pt.,  Wash.,  D.  C.. 
ncelwd  hlds  May  12,  huildinR  2  harracks, 
(rew  house.  6  outhulldinRS.  2  storehouses, 
ilnuhle  officers'  (luarters.  wash  houstv  cell 
lioose,  bakery  and  work  shop  at  Marine 
r, arracks  and  Prison  Camp,  here,  (()  work 
(omplele.  from 

Newport  Contr.  &  Eiir.  Co..  Sibley  BldR., 
Vewport  News.  Va..  (1)  $70,130.  (lOO 

davs);  (2)  $10.3.".8;  (3)  $10,039  ;  (4) 

Jfiiisl ('O  $8047;  (6)  $31,251;  lump  sum 
bid  $134,446  for  all  hulldliiRS. 

II  S.  Rol)ertR  &  Co.,  1123  Bway..  New 
York  CItv.  (1)  $70,814.  (lOil  days);  (2) 
114.862;  (3)  $13,406  ;  (4)  $8888  ;  (5)  $10.- 
J82  :  <6>  31,483. 

W  T  Iladlow.  13  Baldwin  Bldg.,  Jack- 
rotiville,  Kla..  (1)  $71, .">02.  (100  days);  (2) 
$10,696;  (3)  $12,388;  (4)  $7350;  (5) 

$8690  ;  (6)  $35,336.  Noted  May  1. 


',624  4  lin.ft.  60-in.  monniithir  concrete  pipe .  .  . 

*62  6  lin  ft.  i4-in.  monolithic  concrete  pipe . 

*60.0  tin  ft  Sl-in.  monolithic  concrete  pipe  .  . 
”61  0  lin  ft.  4S-in,  monolithic  concrete  pipe ,  , 

”17  0  lin  ft.  19-111.  monolithir  concrete  pitie . 

*95  0  liiift  16-in.  mnnolithir  concrete  pi|M> . 

*16  Oliiift.  10-ill.  momdithic  concrete  piiM- .  .  . 
1,275  0  lin.ft.  24-iii.  tile  pip<‘,  double  RtreiiRth 
1,127  0  lin  ft.  21-ill.  tile  pi[M>,  double  (treniith 
*8  0  lin  ft.  21-in  tile  pipe,  double  strenitth 
~,6tl  0  lin.ft.  18-ill  tile  pi|M',  double  strt  iiRth 
jl5  0  lin.ft.  18-in.  tih'  pi|M-,  double  strenKih 
’ll  0  liii  ft.  15-in.  tile  piiM‘,  double  MreiiRth 
1,790  5  lin  ft.  15-in  tile  piis',  double  ctreiiRth 
1  24  in  X  21  in.  ''Y',"  dotible  streniith 
1  24  in  X  18  in.  “Y',"  double  HtreiiRth 
Jl  24  in.  X  15  in.  "Y',"  double  atreiiitth 
1  21  ill  X  18  in.  “Y','*  doiilde  atreiiRth 
15  21  in.  X  15  in.  "Y',"  double  ulreiiRth 
7|  18  in.  X  15  in  "Y',”  clouble  Htreiivtli 

3  15  in  X  15  in.  "Y',"  doiihli' Htrenglh 
'  quadruple  inletc. 

7 1  triple  inlets 
78  double  inlets .... 

4  siiiRle  inlets . 

9  concrete  msnholeH  .  . 

24  brick  manholes 

91.0  lin.ft  curb  to  remove . 

10  6  lin.ft  curb  ami  glitter  to  remove  (24-in  » . 

29. 0  lin  ft  curb  ami  gutter  to  remove  (12  in  ) 

62. 0  lin  ft.  curb  and  gutter  to  repliiee 

82  Os'i  yd.  bitulithiojpuving  to  remove  and  repine) 
10  Os'i  yd.  coiierete  paving  to  remo\e  and  repline 
610  0  rii  yd.  rock  excavation  . 


Kxteiiilnl  totals. 


seWer  In 

Itouglas  St. 

Dist. 

trom. 

Cramer 

A  Cullum, 

Dallas 

;  (C) 

V  ^ 

Dallas  Lime  A  tlriiv) 

l  l  Co.. 

Mam 

f*re  as 

follows 

II 

C 

$6 

45 

$9  84 

$10  72 

i 

6 

65 

9  60 

•1  07 

8 

35 

9  40 

9  58 

7 

70 

7  60 

8  28 

5 

75 

6  in 

6  12 

5 

20 

5  19 

5  71 

4 

55 

4  54 

5  21 

4 

70 

4  75 

3  48 

'  j. 

4 

10 

3  84 

3  00 

4 

10 

1  84 

3  00 

3 

10 

3  35 

2  48 

3 

18 

3  35 

2  48 

2 

55 

2  34 

2  21 

2 

50 

2  34 

2  21 

16 

00 

15  on 

15  00 

16 

00 

15  00 

15  00 

15 

00 

15  00 

15  00 

14 

00 

14  00 

12  50 

•  j 

13 

00 

14  00 

12  50 

10 

00 

12  00 

9  50 

9 

no 

10  00 

6  50 

100 

no 

125  00 

178  00 

■ 

87 

50 

95  00 

1  33  50 

55 

no 

65  00 

89  00 

30 

00 

35  00 

44  50 

70 

00 

80  00 

;o  no 

67 

00 

80  no 

75  00 

0 

10 

U  10 

0  15 

15 

20 

25 

15 

20 

20 

1 

00 

1  50 

2  00 

5 

85 

6  50 

6  65 

2 

25 

3  00 

3  no 

2 

75 

3  50 

3  00 

$73,691 

$79,506 

$79,698 

FKldirillT  HlIK.n — NKYV  YORK,  N.  V, 


Klu..  PciiNncola — Conduit  System — Bti- 
nau  Yards  &  Docks.  Navy  Dept.,  Wash.. 
D  C.,  received  bids  Ma.v  12.  building  under¬ 
ground  conduit  system  an<i  transformer 
bouses  at  Naval  -Ylr  Sta.,  here,  (1)  work 
complete,  from 

O.  10.  Eng.  Co..  Lalght  and  Varlck  Sts., 
New  York  City.  (1)  $93,468,  (18o  days); 
(2)  $27;  (3)  $175;  (5)  $2.10;  (6)  $862; 
(7)  $343. 

II.  E.  Crook.  28  T.lght  St..  Baltimore, 
.Md..  (1)  $97,500,  (180  days);  (3)  $175; 
(6)  $1100;  (7)  $376 

H.  E.  Box  Constr.  Co..  81  East  126th 
8t.  New  Y'ork  City,  (1)  $109,983,  (150 

il.iys)  :  (2)  $.14;  (3)  $200;  (5)  $1.20;  (6) 
$690;  (7)  $25(1.  .Noted  Apr.  24. 


Bids  were  received  hy  L.  Nixon,  siipt.  pub.  wks.,  Capitol  Albany,  Apr.  29  building 
Barge  Canal  terminal  freight  shed  on  Pier  93.  West  53rd  nt..  North  River,  Contr.  No. 
218  from  (A)  Donnell-Zane  Co.,  Ine.,  309  B’way.  ;  (ID  A.  E.  Norton.  Inc..  105  West 
40th  St.  ;  (C)  Harris  Structural  Steel  Co.,  Inc.,  1480  B'way.  The  unit  olds  were  as 
follows : 


★  Fla.,  IVnaarola — Electrical  Equipment 
— Bureau  Yards  &  Docks,  Navy  Dept.. 
Wiisli.,  D.  C..  let  contract  InstalllnR  In  Cen¬ 
tral  Power  Plant,  nt  Navy  Yard,  her«‘.  to 
('arroll  Electric  Co..  714  12th  St.,  Wash., 
B.  C.  $21,915  (150  days).  Noted  Apr.  10. 


35  M.ft  h.m.  sawed  lumber . 

23  cu.yd  Ist-claaa  concrete . 

566,0(>0  lb.  Btructiiral  uteel 

7l5»i|.ft  4-in.  terra-cotta  tile  . 

1,655  Ml  ft.  solid  metal  window'H 
2  metal-covcrcd  dcxirs,  3  ft.  x  7  ft.  6  in  .  . 

6  picr-ahed  doors,  18  ft.  x  18  ft 

7  pier-shed  doors,  16  ft.  x  18  ft 

1  pier-shed  diKir,  16  ft.  x  18  ft.,  with  wicket 
6,580  M|. ft.  corrugated  metal  siding 

3,980  M|.ft.  flashings 

14,060  s(|  ft.  roof  covering . 

515  lin.ft  gutters  . 

180  lin.ft.  corrugated  conductors 

157  lin  ft  4-iii,  pipe  conductors  . 

2  flni^poli‘s  .  . 

5  24-111.  ventilators . 

I  8-in  ventilator . 


F^xtimdi-d  totala .  .  $44,799 


A 

11 

C 

$112  50 

$120  00 

$90  00 

21  00 

22  00 

20  00 

0549 

067 

06 

30 

18 

30 

1  10 

70 

95 

50  no 

45  00 

60  00 

810  00 

800  00 

972  00 

760  00 

720  00 

900  00 

800  00 

750  00 

972  00 

32 

26 

33 

45 

33 

45 

13 

125 

13 

1  68 

1  40 

1  40 

56 

65 

58 

1  70 

1  30 

1  60 

30  00 

30  00 

25  00 

32  00 

24  00 

30.00 

15  00 

15  00 

18  00 

$44,799 

$47,646 

$47.34} 

of  July  Canyon  Rd.,  Involving  18  acres 
clearing,  3350  cu.yd.  rock  and  19,200  cu.yd. 
earth  exc,»v..  from  De  Camp  Bros.  & 
Hughes,  Chatcolet,  $21,664  ;  Carlson  &  Nor¬ 
man,  Realty  Bldg.,  Spokane,  Wash.,  $23,370. 


Fire  Alarm  ami  Trlrgrapli  N,rs(emii— 
Halamanra,  N,  Y. — City  plans  election  to 
vote  on  $16,000  bonds  to  build  and  oi>erate 
new  fire  alarm  and  telegraph  systems. 


Cal.,  Y’reka-  -Road  Work — B.  J.  Pinch, 
dlst.  engr.,  I'.  S.  Forest  Serv.,  Mills  Bldg., 
San  Francisco,  received  bids  building  (1) 
10.4  ml.  Forest  Highway  from  Orleans 
Bridge  to  Salmon  River  Project;  (2)  7.4 
ml.  National  Forest  Rd..  from  Orleans 
Bridge  to  Humboldt -SIskuJou  Co.  line;  (8) 
16  ml.  Forest  Highway  from  Happy  (iamp 
to  point  near  Crawford  Creek,  from  W.  B. 
Arndt,  Snn  Francisco,  (1)  $204,736,  $199.- 
991  If  government  furnishes  explosives;  12) 
$151,242,  $149,002  If  government  furnishes 
explosives ;  W.  A.  Bechtel.  625  Market  St, 
San  Francisco,  (1)  $235,553  ;  (2)  $176,488  ; 
(3)  $267,550  ;  D.  (>’Day  Co.,  San  Francisco, 
(3)  $296,813,  $286,813  if  government  fur¬ 
nishes  explosives. 


Drydork — YVatervllet,  N.  Y. — P.  J.  Mat- 
ton  Boat  Bldg.  Co.,  1240  Bway.,  plans  to 
build  1000-ton  drydock. 


Levee — Port  Allen.  I,n. — Bd,  State  Engrs.. 
New  Orleans  (Jourt  Bldg..  New  Orleans^ 
received  no  bids  building  part  of  Port  Barre 
South  Levee,  In  Parish  of  St  Martin.  New 
bids  about  July.  Noted  Apr.  8. 


Bakery  Oven* — I/oraIn,  O. — Essig  Bak¬ 
ing  Co..  c>o  H.  Essig.  having  plans  pre¬ 
pared  by  McCormick  Co.,  archts..  Century 
Bldg.,  Pittsburgh,  building  2  rein. -con., 
steel  and  brick  ovens,  rein. -con.  flooring  and 
concrete  foundation.  About  $30,000. 


★Okls..  Woodward — Post  Office — .T.  A, 
J'etmore.  superv.  archt.,  treas.  dept..  Wash., 
P  C.,  let  contract  building,  here,  to  Hat¬ 
field  Constr.  Co.,  102  South  Meridan  St, 
Indljinapolls,  Ind.,  $84,398.  Noted  May  1. 


Miscellaneous 


Bam  and  Power  Plant— Ntaryville,  O.— J. 
A.  Weber  plans  to  build  concrete  dam  and 
power  plant.  Plans  include  1  water  wheel, 
100  lin.ft.  7-In.  I.<Rckawanna  steel  piling, 
10-12  ft.  lengths,  and  600  cu.yd.  concrete. 
Power  Eng.  Co.,  610  Corn  Exch.  Bldg.,  Min¬ 
neapolis,  Minn.,  engrs. 


PROPOSKD  WORK 


Malio.  Coenr  d’Alene — Roadwork — Bu- 
b;au  Pub.  Rds.,  Missoula.  Mont.,  received 
■*dt)  May  7.  grading  3  ml.  Sect.  2.  Fourth 


Parks— ronneetlent — State  Park  Bd., 
Capitol,  Hartford,  plans  to  develop  parks 
throughout  various  reservations  in  state,  to 
include  trees,  shrubbery,  plants,  flowers, 
etc  About  $100  000. 


Terminal— Milwaukee,  WIs. — City  plans 
to  build  marine  terminal  to  include  3  or  4 
piers,  1-story,  200  x  lOMO-ft.  sheds,  several 
8-story,  rein. -con.  warehouses,  railway 
tracks,  etc.  Cost,  several  million  dollars. 
H.  McL.  Harding.  52  Vanderbilt  Ave.,  New 
Y'ork  Cfy.  eng-. 


MlnoellanroUM  (Continued) 

IlMiik  I'rotertloii — Olympia,  U'aiih. — State 
lllRhway  IM.  rejected  lilds  received  Apr.  28, 
liiilldlnf;  2U)MI  lln.ft.  pile  and  brush  bank 
liroiectlon  on  Nlstjuully  Uiver,  Thurston  and 
I’lertv'  Counties.  Noted  Apr.  17  under 
"Streets  and  Itoads.” 

I*srt  Itevelopment — Tseoms,  Wash. — 

I'ort  Comn.  of  Taeoina  will  hold  election 
.May  31,  to  vole  on  t2,5UO,O0O  liondH  for 
ixirt  developments. 

KIre  Proleellon  Nyatem — Watford,  Onl.— 
t'ity  plans  election  to  vote  on  fftO.UOO  bonds 
to  build  fire  protection  system,  Involvinf 
«.ti00  ft.  6-In.  c.l.  pi|>e  ami  water  tank.  t. 
W.  Tboruld,  Toronto,  enirr. 


ll.\KOK  CANAI.  WORK— M:w  YORK,  N.  Y. 
nids  Were  recelvetl  by  I-.  Nixon,  supt.  pub.  wks.,  (Tapitol,  Albany 

fiarts  of  terminal  sites  at  Mott  Haven.  Qreenpolnt  and  Uowanus  Hay 
rom  (A)  Aaphalt  Constr.  Co.,  208  H'way. ;  (B>  M.  J.  O'Hara,  567  3 
(C)  Continental  Contg.  Corp.,  4-6  Washington  PI.  The  unit  bids  were  « 


•No  t 
Hrool 


2,700  cu.yd.  esrsvatiim . 

1,900  ru.yd.  )r«l-elaiHi  roiirrete . 

2  ratrh  tauiins  . 

^>illl  lanes 

20  lin.ft.  drillins  hok-s  tliroiiyh  iiiasoliry 
12,000  lb.  rsat-iron  pi|>e  and  mim-i  isIs 
1,900  lin  ft.  eipnerete  eurh  and  wisiny 
2, 100  Ml  . vd.  iiisesdsin  pavement 
10,000  w)  yd  stone  hkiek  pavement 
2,  >00  s<|  yd  relsid  stipiie  hloek  pavement 
l,l2Ssi|  yd.  asplinit  pavement 
4  rrsne  stops 

1,200  lin  ft,  ersne  rsd  . 

1,000  lin.ft.  fibre  duet  . 

I 'Hill  uuiie  o,  ijy  m-4.  isisoil,  nupi.  pun.  wiui.,  l.*vl,.n.l».l  l..•Hl.. 

Capitol,  Installing  10  electric  capstans,  and  *  ueu  tots  s . 

2  electric  trolley  hoists,  at  various  barge 
canal  terminals.  Contr.  No.  113.  AI>out 
}  1 4,000  and  $1000  respectively, 

NIreet  Knrroarhmriitii — New  Y'lirk,  N.  Y. 

— Until  May  19.  by  C.  H.  J.  Snyder,  supt. 

school  bldgs..  Municipal  Hidg.,  removing  . . 

street  encroachments,  etc.,  at  hull  of  Hd.  I'RIChH  AND  CONTRACTS  AWARDED 
Kdua,  Park  Ave.  and  59th  St.  ......  .  . 

(fkindioates  award  of  contract) 

Manholes,  etr, — New  Y'urk,  N.  Y. — Until 

.May  20  by  K.  1..  Ilowllng,  pres.  Manhattan  4'nstlngs — Hoslon,  Mass. —  l>ept.  Pub. 

Horo.,  furnishing  and  delivering  100  cast-  Wks.  received  hlds  Apr  17.  furnishing  (a) 
lugs  standard  manholo  heads,  600  of  600.000  Ihs.  Iron  castings.  Including  manhole 
standard  manhole  covers,  200  standard  re-  and  catchbasln  covers,  lamphole  frames 
celvini;  basin  homls  and  plates,  100  stand-  and  covers,  catchbasln  grates,  tide  gates, 
ard  receiving  basin  covers,  100  flat  corner  ln>n  inlets,  etc.;  (b)  water  service  Including 
grate  bars.  75  flat  straight  grate  bars,  25 
I lerringlmne  straight  bars,  ISO  Type  “U" 
gratings,  150  standard  w.l.  stepa 

Holler  Hreerliing— Dgdensburg,  N.  Y.— 

Until  May  20,  by  Htate  Hospital  Comn.,  Al¬ 
bany,  for  boiler  breeching  at  St.  l.awrence 
Hosnital  here.  K.  8.  Klwood,  secy.;  ad- 
verllstd  In  this  Issue.  Noted  Jan.  30. 

Piles,  TImlier,  ele. — 8f.  Oeorge,  8,  I.,  N.  Y’. 

--Until  May  21,  by  J.  11.  Ih-laney,  comr. 
plant  and  structures,  Municli>ul  HIdg.,  New 
York  City,  furnishing  and  neliverlng  piles, 
tlmls-r  and  hardware  to  St  Oeorge  Ter¬ 
minal  of  Staten  Is.  Kerry. 

Ilrlek — Harsnue  I.ske,  N.  Y. — Until  June 
3,  by  city,  furnishing  1800  sq.yd.  vltr.  pav¬ 
ing  brick.  S.  A.  Miller,  elk. ;  advertised  In 
this  issue. 

■.sundry  Msehlnery — Wards  Island,  N.  T. 

—  Until  May  20,  by  State  Hoapltal  Comn.. 
t'apital,  Albany,  for  laundry  machinery 
and  motors  to  be  Installed  at  Manhattan 
.*4tnte  Hosnital,  here.  1.,.  K.  Pilcher,  state 
archt.  ;  advertised  in  this  Issue.  Noted 
Jan.  30. 

Paving  Material— Camden,  N.  J. — Until 
.May  19.  hy  Com.  Streets  &  Hlghwa.vK,  fur- 
niehing  RO  tons  each  of  aaphalt,  cruahed 
stone,  stone  dust,  cement,  fuel,  slag,  bitu¬ 
minous  coal  and  asphalt  sand,  f.o.b.  cars 
t'amden  from  June  1,  1919  to  June  1,  1920. 

O.  W.  Johnson,  ch.  elk. 

Retaining  M'all — Rrldgevllle,  Pa. — Until 
May  20,  hy  Boro.  Council,  building  110  cu. 
yd.  rein. -con.  retaining  wall.  J.  K.  Franks, 
elk. 

■‘lalforms — i*hlla..  Pa. — TTntll  May  20,  by 
\V.  K.  Twining,  dir.  dept,  city  transit,  1211 
Chestnut  St.,  for  furnishing  and  erecting 
platforms  and  connecting  p.assagea  sta- 
lions  on  Kensington  Ave.,  at  Allegheny 
-\ve.  and  Somerset  St.,  Contr.  No.  531. 

W'ork  consists  of  alteration  and  reinforce¬ 
ment  of  certain  of  existing  platform  girders 
and  their  bracing,  furnishing  and  plac¬ 
ing  sf<“el  framework  and  railing,  rein. -con. 
platform  floor,  steel  sash  and  glass  slide 
encIo«un*8,  wood  and  slag  roofing,  copper 
drain  gutters,  galvanized  pipe  down  spouts 
and  appurtenant  work. 

Tranxmlaslon  Elnr — I,a  flrange.  Oa. — SC6 

“Sewers  " 


.  $61,360  $63,340  $84,123 

-A-Road  Grader* — Grand  Pork*.  N  it  __ 

Comrs.  Grand  Forks  Co.  let  contraet  fut 
nisr.ing  8  one-man  4-hors«-  blade  road  griul- 
ers.  Weighing  not  less  than  1200  lb  to  .\ 
W^^Shei't  A  Iron  Wks.,  Wahpeton.  Noted 

■^lievee  Newport.  Ark. — Newisirt  la'Vee 


Pipe — .inahelm,  4'ul.— Until  May  22,  b] 
K.  B.  Merritt,  elk.,  furnishing  1350  ft.  12' 
in.,  and  3o0  ft  4-In.  c.l.  pipe;  also  deep  wel 
pump  and  motor. 


4kfHt*tlngs — BoRton,  .Mas*. — r>**Pt'  Pub. 
Wks  let  contracts  furnishing  70  ton  c.l. 
Iioxes,  to  HavIs  Fdrv.  Co..  68  Island  St. 
Kawrence,  $.0R  per  In.  ;  70  ton  c.l.  special 
fittings  and  25  ton  c.l.  frames  and  covers, 
to  Mechanics  Iron  Fdry.  Co.,  38  Kemble  St., 
lloxlmry,  $<>.0495  and  $0,032  per  lb.  respec¬ 
tively. 


4kDam,  ele, — Nriluale  (North  Scltuate  P. 
O.)  R.  I. — Water  Supply  Bd.,  City  Hall, 
Providence,  let  contracts  building  portions 
of  main  dam  of  Scltuate  Iteservolr,  (Tontr. 
11,  to  Sperry  Kng.  A  Contg.  Co..  82  CThurch 
St..  New  Haven.  Conn.,  $164. . 577  ;  3.5  ml. 
earth  road.  10  ml,  westerly  of  Providence, 
(’’ontr.  10,  to  I.,undb€*rg  A  Street.  69  Sum¬ 
mit  Ave.,  Brookline,  Mass.,  $63,450.  Noted 
May  8. 


CONTR.\CT8  AWARDED  FDK  8AI.K  DK 
PORTION  or  ARMY  CAMPS 


The  sale  excludes  In  some  cases  storage 
area,  remount,  rifle  range,  hospitals  and  the 
Utilities  supplying  same. 

Camp  Tleauregard,  Alexandria,  la. 

J.  W  Alexander,  Alexandria,  I.a  $19,173 

Camp  Bowie,  Ft.  Worth,  Tex 

Ilenn  Marka  Sona,  Indianapolia,  Iml.  66000 
Camp  Coll,  (Jettyaburg,  Pa. 

lewia  Hrtai.,  Itis'k  laland,  III .  10,000 

Camp  Ilanris'k,  Augusta,  (ia. 

J.  .  Miilherin,  Augiinta,  (ia  .  38.300 

Camp  Kendrick,  lakehurat,  N.  J. 

Geo.  C.  Demeritt.  133  Uemaon  .SI  , 

Brooklyn,  N.  V.,  conditionally— on 
Is-ing  taken  over  by  the  Navy, 

Camp  Ia>gan,  Houatnn,  Tex. 

Geo.  T.  Brown,  Houaton,  Tex  .  66,000 

Camp  North  Jockaon,  Columbia,  8.  C. 

lawia  Broa  ,  Rock  Iiland,  III  .  17.000 

Camp  Polk,  Ralci^i,  N  .  C. 

State  of  North  Carolina,  term*  of  oak-  to 
be  arranged. 

Camp  Shelby,  ilattieaburg,  Mioa. 

S.  SteinlsTR  A  Co.,  Memphia,  Term .  83,100 

Camp  Sheridan,  Montgomery,  Ala. 

City  of  Montgontcry . 10,000 

Camp  Wadsworth,  Spartanalmrg.S.C.  _ 

Frank  Hislgca,  Spartanaburg,  S.  C .  10,000 

Camp  Wheeler,  Moe-un.Ga 

E.N(«s,  Savannah,  (is .  67.300 


'6Tanka— Meeh  an  le*  V  llle.  Conn. — French 
Blver  Textile  Co.  let  contract  build¬ 
ing  reln.-con.  fuel  oil  tank,  with  110,000 
gul.  capacity,  to  T.  I.  Kills,  171  Westmin¬ 
ster  St.,  Providence,  R,  1. 


'IkPark  Improvemento — East  Orange,  N.  J. 

— Town  let  contract  Improving  EImwoo<l 
Park,  to  Craig  A  Harrison,  East  Orange. 
About  $100,000. 


William  W.  Mead,  100  Fiast  F>i1ton  St.. 
Grand  Rapids.  Mich.,  would  like  to  receive 
prices  ana  catalogs  from  Arms  deallni! 
In  highway  construction  materials  uno 
machinery. 

Antiebolafet  Kasper  floglend.  Rninke- 
bergstorg  12,  Stockholm,  would  like  to  re¬ 
ceive  prices  and  catalogs  from  manurac- 
turers  of  materlale  required  for  roonnipf. 
walerprooflngs  and  general  asphalt  worn. 

Bryaat  Engineering  A 
P.  O.  Box  134,  Ranger,  Tex.,  would  HKf  ' ' 
receive  catalogs  and  price*  on 

rnmt  Iron  nine.  Cement,  concrete  mix<  rr 


Ferry  Deck — 8eatU^  Wash. — Until  May 
27,  hy  Comrs.  King  (‘o..  building  Vashon 
Heights  ferry  dock.  Aiwuf  $2.5,000.  S. 
Humes.  CO  engr. 


9*"  * 
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KKKKiex  KKX  KS 


CONSTRUCTION  NEWS 


OF  SPECIAL  INTEREST  TO  ENGINEERS.  CONTRACTORS. BUILDERS 
\ND  MANUFACTURERS  OF  ENGINEERING  AND  BUILDING  SUPPLIES 


See  Fng. 
News-Record 


EXCAVATION  AND  DKBDGING 

Bids  See  Rng- 

Close  News-Record 

May  26  Minneapolis.  Minn . May  22 

VJ";.  Te  May  28  New  York.  N.  Y . May  22 

Ma^v-  15  June  2  Beaufort.  N.  C . Apr.  24 

•  Adv.  Apr.  24. 

1  June  2  Henderson.  Minn . May  15 

Mav  8  June  3  New  Castle.  Pa . May  22 

mIv  8  Adv.  May  2 

2  June  5  Marks,  Miss . May  22 

®  June  10  Wapello,  la . May  22 

a  Adv.  May  22. 

May  15  July  1  EMwardsvllle,  111 . .May  15 

May  15 
May  15 

Mav  15  May  24  Brooklyn.  N.  Y . May  8 

Mav  15  May  28  Tebbetts.  Mo . May  16 

Mav  15  May  28  Gardiner,  Mass . May  22 

Mav  1  June  9  Sarasota.  Fla.  .  .  . May  22 

^  June  16  New  Orleans.  L.a . May  22 

Aug.  1  Hastings,  Minn . May  IS 

BUILDINGS 

May  21  Philadelphia.  Pa.  .  . May  22 

May  26  Beloit,  Kans . May  22 

May  26  Gallipolis,  O . May  1 

May  26  Britt,  la,  . May  22 

May  26  Fast  Broughton.  Que . May  22 

May  27  Roxbury,  Ma.s8 . May  22 

May  27  Howard.  R.  I . May  15 

May  27  Pembina,  N.  t> . May  IS 

May  27  Brooklyn,  N.  Y . May  15 

May  27  Tracy’s  Landing,  Md . May  22 

May  28  Aberdeen,  Md . May  22 

May  28  Ottawa.  Ont . r . May  22 

May  30  Medicine  Hat.  Alta . May  22 

June  1  Moose  l..ake,  Minn . May  22 

June  1  Montreal,  Que . May  8 

June  1  St.  Cloud,  Minn . May  8 

.  June  1  Rochester,  Minn . May  8 

w  «  June  1  Faribault,  Minn . May  15 

May  8  June  1  Wlllmar,  Minn . May  15 

June  1  Chicago,  III . May  15 

June  1  East  St.  L.ouis,  HI . May  22 

June  2  New  Orleans,  L.a . May  22 

June  2  Hibbiiig.  Minn . May  22 

June  4  New  Brunswick,  N.  J . May  22 

June  4  Central  Islip.  N.  Y . May  15 

June  5  Fergus  Falls,  Minn . May  22 

June  10  Bessemer,  Ala . May  15 

June  12  Staunton.  O . May  22 

June  12  Detroit,  Mich . May  22 

June  14  Hubbard,  O . May  22 

June  l5  Anoka,  Minn . May  8 

June  17  Ossining.  N.  Y.  . >.  .May  22 

Adv.  May  22. 

July  1  Austin,  Minn . May  22 

Aug.  1  Kenosha.  Wls . May  16 

May  15  FEDERAL  GOVERNMENT  WORK  . 

May  22 

May  22  May  26  I.Aboratory — Fairport,  la. .May  1 
'  May  26  Superstructure  —  Chicago, 

May  22  111 . May  1 

May  22  Adv.  May  1. 

May  15  May  26  Bridge — Washington,  D.  C.May  8 
.May  15  May  26  Tunnel — Spec.  3879 — Phlla- 

May  15  delphia.  Pa . May  8 

May  22  May  26  Medical  Storage  Building — 

Spec.  3462  —  Hampton 

.May  16  Roads,  Va . May  8 

.May  15  May  26  Steam  Distributing  System 
May  22  — Spec.  3876 — Philadelphia, 

.May  22  Pa*  . May  8 

.May  22  May  26  Motor  Generator  Sets  and 
.May  22  Switchboard — Spec.  8872 — 

.May  22  Hampton  Roads,  Va . May  S 

.May  15  May  26  Rip  Rap — Philadelphia,  Pa.May  1 

.?Iay  22'  May  26  Storehouse  —  Spec.  3842  — 

.May  22  Charleston,  S.  C . May  15 

.May  22  May  26  Air  and  Water  System — 

•  May  22  Spec.  3883 — Hampton  Roads. 

.Apr.  3  Va.  .’. . May  15 

.May  22  May  26  Roof  Decks — Spec.  3839 — 

.May  22  Charleston.  W.  Va . May  15 

.TTav  22  May  26  Steel  Water  Tank  and 
.May  22  Tower — .St)ec.  3868 — Hamp- 

.May  22  ton  Roads,  Va . May  15 

•  May  22  May  27  School— Ft.  Bidwell,  Cal... May  8 

.May  22  May  27  Dredging — Wilmington, Del.May  1 
.May  22  Adv.  May  1. 

.May  22  May  28  Jetty  and  Revetment— Jack* 

.May  22  sonville,  Fla . May  1 

.May  22  Adv.  May  1. 

.May  22  May  28  Ixtck  and  Abutment — Cln- 

.May  22  cinnatl.  O . May  1 

May  22  Adv.  May  1. 


Bid.s 

Close 


PROPOSALS 


May  27  New  York,  N.  Y . 

May  27  St.  Gteorge.  S.  I.,  N.  Y. .  . 

May  27  Emporia,  Kan . 

.May  27  Seattle.  Wash . 

May  27  Maryland  . 

Adv.  May  15. 

May  27  Preston.  Minn . 

May  27  Henderson.  Minn . 

May  27  Mahnomen.  Minn . 

May  27  Harrisburg,  Ark . 

Adv.  May  8. 

May  27  St.  I»uis,  Mo . 

May  27  Toronto,  Ont  . 

May  27  Chaska,  Minn . 

May  27  Hedrick,  la . 

May  28  Willmar,  Minn . 

May  28  Wisconsin  . 

May  28  Illinois  . 

May  28  New  Jersey  . 

May  28  Nashville,  Tenn . 

Adv.  May  1. 

May  28  Milan,  Mich . 

May  28  Terra  Haut,  Ind . 

May  28  Ebcnsburg,  I’a . 

May  28  Brooklyn,  N.  Y . 

May  28  Mahnomen,  Minn . 

May  29  Ottawa,  Ont . 

May  29  Wilkes-Barre,  Pa.  • . 

May  29  Pittsburgh.  Pa . 

May  29  Michigan  . 

May  29  Maryland  . 

May  29  West  Union,  W.  Va . 

May  29  Cambridge.  Minn . 

May  30  Evansville.  Pa . 

May  30  Dallas,  Tex . 

Adv.  Apr.  17  and  24, 

May  31  Arkansas  . 

June  1  Michigan  . 

June  1  Perce,  Que . 

June  1  Gilboa,  N.  Y . 

Adv.  May  22. 

June  2  St.  Severe,  Que . 

June  2  Elkins,  W.  Va . 

Adv.  May  8. 

June  2  Klngwood.  W.  Va . 

June  2  Wayne,  W.  Va . 

June  2  Indianapolis,  Ind . 

June  2  Liineoln,  Neb . 

June  2  Bury,  Que . 

June  2  Freeland,  Pa . 

June  2  Osceola,  Ark . 

June  2  Albert  Lea,  Minn . 

June  3  Emmetsburg,  la . 

Adv.  May  22. 

June  3  Worthington,  Minn.  ... 

June  3  Burlington.  N.  J . 

.rune  3  Minot,  N.  B.  . 

June  3  Griffin.  Ga . 

June  3  New  York.  N.  Y . 

Adv.  May  8. 

June  8  Blair,  Neb . 

June  3  Indianapolis,  Ind . 

June  3  Butler,  Pa . 

Adv.  May  22. 

June  3  Sanford,  Fla . 

June  3  Fremont,  Neb . 

June  4  New  Rockford,  N.  D.  . . 

June  4  Albion,  Neb . 

June  4  Bradford,  O . 

June  4  Burlington.  N.  J . 

Adv.  May  22. 

June  5  Metter,  Ga . 

June  5  Glenwood,  Minn . 

June  6  Seward,  Neb . 

June  5  Ponca,  Neb . 

June  5  Lyon.  Neb . 

June  6  Gastonia.  N.  C . 

June  6  Red  Wing.  Minn . 

June  6  Centersburg.  O . 

June  9  Austin.  Minn . 

June  9  Hastings,  Minn . 

June  10  Montivldeo,  Minn . 

June  10  Marlington.  W.  Va.  . . . 

June  10  Clarksville,  Pa . 

June  11  Morris,  Minn . i. 

June  12  Bralnerd.  Minn . 

June  12  Pittsburgh.  Pa . 

June  13  Hinton.  W.  Va . 

June  13  Bemedji.  Minn . 

June  14  Grand  Rapids,  Mich.  .. 

June  16  Elk  River,  Minn . 

June  17  Elbow  Lake.  Minn . 

June  17  Luxerne.  Minn . 

June  18  Moorehead,  Minn . 

Juno  19  Little  Falls,  Minn . 

June  19  Junction  City,  Kan.  .  .. 
June  20  Hartisonvllle,  W.  Va  .  , 
July  1  Marshall,  Ark . 


"For  I’ropoitali 
Ipunedislely  f«l 
)|*w>  Section." 


WATERWORKS 


Bid.'< 

Close 

May  26  Coatesville.  Pa . 

Adv.  May  15. 

May  27  Niles,  Mich . 

May  27  Niles,  Mich.  . 

May  28  Florence,  Ariz . 

May  28  Jersey  City.  N.  J . 

Adv.  May  15. 

May  29  Tamaqua,  Pa . 

Adv.  Apr.  24. 

June  2  Mankato.  Minn . . 

Adv.  May  1. 

June  2  Newark.  N.  Y . 

Adv.  May  15. 

June  2  North  Mankota.  Minn. 

June  3  Albert  Lea.  Minn.  .  . . 

June  4  Poughkeepsie,  N.  Y. 
Adv.  May  22. 

June  5  Bellevue.  O . 

June  11  Baltimore,  Md . 

Adv.  May  22. 


INDUSTRIAL  WORKS 


May  15 
May  15 
.May  22 
May  22 
May  22 
May  22 
May  22 
May  15 
May  8 
May  15 
May  15 
May  15 
May  15 
.Apr.  17 

.May  22 
May  8 
May  15 
.May  22 


SEWER9 

May  24  Silver  Lake,  O.  . . 
May  26  Coatesville,  Pa.  .  . 
Adv.  May  15. 

May  26  Detroit.  Mich . 

May  27  Nutley,  N.  J . 

May  27  New  York,  N.  Y.. 

Uay  27  Niles,  Mich . 

May  27  Meadvllle,  Pa.  . . . 

Adv.  May  15. 

May  27  Nashville,  Tenn.  . 
May  29  Stratford.  Ont.  .  .  . 

June  2  Bishop,  Cal . 

June  2  Hlbblng,  Minn.  .  . 

June  4  Garner,  la . 

June  4  Weston.  W.  Va.  . 
June  4  Cuyahoga  Falls.  O. 
June  4  Freehold.  N.  J. . .  . 
■Tune  9  Pontiac,  Mich.  . . . 

Adv.  May  22. 
June  9  Stratford.  Conn.  . 

Adv.  May  IS. 
June  9  Osgood,  Ont . 


May  IS 
May  15 
May  15 
May  15 
May  is 
May  22 
May  22 
May  22 
May  22 

May  22 
May  22 
May  15 
May  8 

.May  8 


BRIDGES 


ty  24  Cochran,  Ga . 

ty  26  Lisbon.  O.  . . 

Lay  27  Harrisburg,  Ark.  . . 
Adv.  May  8. 

May  27  Arthur,  Ont . 

May  28  Statesboro,  Ga.  .  .  . 
May  28  Bowmanville,  Ont.  . 

May  29  Chicago,  Ill . 

May  29  West  Union,  W.  Va. 
May  SO  Madison.  W.  Va.  .  . 
May  30  Danville.  W.  Va.  . 
June  4  Charleston.  W.  Va. 
June  4  Swalnsboro,  Ga.  . . 
June  5  Stratford,  Conn. .  .  . 

June  6  Monroe,  Ga . 

June  6  Danville.  W.  Va.  . 
June  6  Madison.  W.  Va.  . 
June  9  Montgomery,  Ala.  . 
,  Adv.  May  8. 

June  16  Valdosta.  Ga . 

Adv.  May  22. 


STREETS  AND  ROADS 

May  24  St  Peter.  Minn . 

May  26  Pennsylvania  . 

„  Adv.  May  8. 

May  26  Stillwater.  Minn . 

May  26  Minneapolis,  Minn . 

May  26  Madison.  Neb . 

Adv.  May  15. 

May  26  Ohio  . . 

May  26  Saginaw.  Mich . 

May  26  Minneapolis,  Minn  . 

May  26  Braddtok,  Ra . 

May  27  Crafton.  Pa.  . 

May  27  Jersey  City,  N.  T . 
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HIiIh  Rng. 

Close  NewB-Itecord 


.May 

28 

Post  Office— Elkhart.  Ind. .  May 

8 

May 

28 

Dredging  —  New 

London, 

Conn . 

8 

Adv.  May  8. 

May 

28 

Power  Plant  Fkiulpment  — 

Spec.  8871 — Cavite, 

P.  I... May 

15 

.May 

28 

Elevator — Ketchikan.  Alas- 

ka  . 

IS 

June 

2 

Dam  and  liridge — Sacaton, 

. . 

1 

Adv.  May  1. 

June 

2 

Buildings,  Sewer, 

Water 

.Mains,  Etc. — (Yimp 
Tex . 

Travis, 
. May 

22 

Adv.  May  22. 

June 

4 

Air  Station — Spec. 

3864— 

Galveston.  Tex.  .  . 

. May 

8 

June 

4 

Bath  House — Spec. 

3786— 

Newport.  R.  I.  .  . . 

IS 

June  4  HepairinK  Tier  Walls  — 

Spec.  3S1S — Boaton.  Maaii. .  May  22 
June  4  UevolvInK  I’latform — Spec. 

3880 — Hampton  Koada,  Va.May  15 
June  4  Storaye  Tanks — Spec.  3721 

('a|)e  May,  S.  J . May  15 

June  4  Kenc«>  —  Spec.  3848  —  Pt. 

Mifflin.  Pa . May  16 

June  4  Itoads  —  Spec.  3884  — 

('hathum.  Masa . May  15 

June  4  Heat  ins  and  Humidifying 
Apparatus— Spec.  3854 — 

I’nlladelphia,  Pa . May  IS 

June  4  Oil  Burning  Kquipment  — 

Spec.  3847 — Key  Weat.  Fla. May  22 
June  5  I’ost  Office — Denton,  Tex. .May  15 
Adv.  May  IS. 

June  6  Post  Office — Bellefourche. 

S.  n .  May  1 

Adv.  May  1. 

June  11  Dredaing  —  Spec.  3548  — 

Hingnam.  Maas . May  22 

June  11  Fire  Protection  System  — 

Spec.  3808  —  fllngham. 

Mass . May  22 

June  11  Power  House — Spec.  3889 — 

Montauk,  N.  Y . May  22 

June  11  I.,aundry  —  Spec.  3887  — 

1‘ortsmouth,  N.  H . May  22 

June  16  Dredging  —  New  York. 

N.  Y . May  22 

June  19  la'vee  Work — St.  I.<uui8, 

Mo . Hay  22 

Adv.  May  22. 

June  20  Boilers — Memphis,  Tenn..May  22 
Adv.  May  22. 


MISCELLANEOUS 

May  27  Culverts — Warren.  Minn. ..May  22 
May  28  Castings,  etc.  —  Quincy, 

Maas . May  22 

May  29  Bituminous,  Concrete  — 

St.  George.  S.  I.,  N.  Y . May  22 

May  29  Flit  and  Bulkhead — Astoria, 

Ore . May  8 

May  31  Ihimpa — Wheeling,  W.  Va. .May  22 
Adv.  May  22. 

June  3  Capstans  and  Holsts— Al- 

i>any.  N.  Y . May  15 

June  3  Coal  Handling  Kquipment— 

— Toledo,  O . May  8 

June  3  Paving  Bricks  —  Saranac 

Bake.  N  Y . May  8 

Adv.  May  8. 

June  5  lee  Breakers.  Richmond, 

Que . May  22 

June  6  Flooring — Clearfleld,  Pa.  ..May  22 
June  9  Flusher  and  Sprinkler  — 

T.ewlston.  Mont . May  22 

June  12  Breakwater  —  Ix>uis.  P. 

E.  I . May  22 


Where  name  of  offlelal  Is  not  ftven, 
inquiries  should  hr  addressed  to  City 
(lerk.  County  Clerk  or  eorresponding 
offlelal. 


Waterworks 

PROPOSED  WORK 

Mass.,  Fast  Boston  (Boston  P.  O. ) — State 
Waterworks  ('omn.,  Capitol,  Boston,  had 
plans  prepared  for  building  36  in.  water 
main,  1800  ft.  long,  to  supply  additional 
water  here.  About  $40,000.  A.  O.  Doane. 
1  Ashburton  PI.,  Boston,  engr. 

Mass.,  l,exlngton — City  had  plans  pre¬ 
pared  building  6000  ft.  16  in.  water  main. 
About  $66,00(>.  A.  O.  Doane.  1  Ashburton 
Pi..  Boston,  engr. 

Maas.,  Milton  (Boston  P.  O.)— State 
Waterworks  Comn..  Capitol,  Boston,  had 
plans  prepared  building  12  in.  c.  1.  water 
main  in  Poplar  St..  West  Roxbury.  and 
under  Neponset  River  to  provide  supply  to 
Milton  Twp.  A.  O.  Doane,  1  Ashburton 
PI..  Boston,  engr. 


N.  Y.,  Border  City — See  ’‘Industrial 
Works." 

Pa.,  Blalravllle— See  "Buildings.” 

Ky.,  Ashland — Comrs.  Water  MTcs.  Dept, 
receive  bids  al)Out  June  15  for  2,000,000  gal. 
nitration  plant,  electric  driven  centrifugal 
pumps  and  miscellaneous  appurtenances 
and  connections.  About  $90,000.  Noted 
Feb.  13. 

la..  Ft,  Dodge — See  "Streets  and  Roads.” 

Kan..  Nt.  John — City  election  June  10,  to 
vote  on  $50,000  bonds  to  build  and  extend 
water  works  and  electric  light  plant.  A.  O. 
Servers,  city  elk. 

Mont.,  Denton — City  election  May  29,  to 
vote  on  $45,000  bonds  to  build  concrete 
reservoir  and  lay  17,500  ft.  wood  and ’8000 
ft.  c.  1.  pipe.  W.  B.  Saunders,  Helene,  engr. 

I'tah,  Price— City  plans  to  remodel  pres¬ 
ent  distribution  system  and  waterworks, 
build  25  mi.  pipe  line  from  Calton  to  here. 
Atwut  $150,000.  R  K.  OlsoB  and  W.  W. 
Jones,  Price,  engrs. 

Ctah,  1‘rovo — City  voted  $175,000  bonds 
to  improve  waterworks  system  and  $75,000 
bunds  to  pave  streets. 

Aria..  Mesa — See  "Industrial  Works.” 

Aria.,  Phoenix — City  had  plans  prepared 
by  H.  Phillips,  consult,  engr..  International 
Life  Bldg.,  St.  I.x>uis.  Mo.,  for  gravity  water 
supply  from  V’erde  River,  to  include  filtra¬ 
tion  system.  42  in.  pipe  line  and  25.000,000 
gal.  concrete  reservoir.  About  $1,350,000, 
Noted  Mar.  20. 

C»l..  Arradia — City  plans  election  to  vote 
on  $160,000  bonds  to  increase  water  supply 
and  extend  distributing  system.  K.  Grimes, 
elk.  Engineer  not  selected. 

Cal.,  Blythe — City  having  plans  prepared 
by  Olmstead  A  Glllelen,  engrs.,  1112  Hol¬ 
lingsworth  Bldg.,  Los  Angeles,  for  water 
system.  About  $36,000.  Noted  Mar.  20. 

Cal..  East  Han  Diego  (San  Diego  P.  O.) 
— City  having  plans  prepared  by  Olmsted 
A  Oillelen,  engrs.,  1112  Hollingsworth 
Bldg.,  Los  Angeles,  for  water  and  sewer 
systems.  About  $400,000.  Bonds  will  be 
voted  for  project. 

Tal..  Hantla^Son  Beach — City  retained 
Olmsted  A  Glllelen,  engrs.,  1112  Hollings¬ 
worth  Bldg..  Ix)8  Angeles,  to  prepare  esti¬ 
mates  and  report  on  advisability  of  build¬ 
ing  water  system. 

BIDH  DESIRED 

N.  Y.,  Poughkeepsie — Until  June  4.  by 
State  Hospital  Comn.,  Capitol,  Albany,  for 
additions  and  alterations  to  water  supply 
system  to  include  additional  filter,  chang¬ 
ing  water  main,  building  reservoir  and  20 
X  25  pump  house,  etc.,  at  Hudson  River 
State  Hospital,  here.  About  $30,000  ;  ad¬ 
vertised  in  this  issue.  Noted  Feb.  20. 

N.  Freehold — See  "Buildings.” 

Md.,  Baltimore— Until  June  11.  at  office 
of  City  Register,  City  Hail,  furnishing  and 
erecting  one  26  and  one  15  k.w.  turbo-gen¬ 
erator  sets  and  switchboard  for  Mt.  Royal 
Pumping  Sta.  W.  E.  I^ee,  water  engr.  ;  ad¬ 
vertised  in  this  issue. 

O. ,  BelleTue— Until  June  6,  by  Dir.  Pub. 

Serv.,  building  (a)  impounding  reservoir 
involving  100,000  cu.yd.  earth  excav.  and 
embankments,  20  x  26  ft.  low  service  pump¬ 
ing  station,  between  1500  and  3000  ft.  18 
In.  vltr.  tile  pipe  ;  (b)  furnishing  and  erect¬ 
ing  2  gas  engine  driven  centrifugal  pump¬ 
ing  units,  each  having  5000  gal.  per  minute 
capacity :  (c)  furnishing  and  delivering 

chlorlnator  for  disinfecting  water  supply. 
W.  G.  Clark.  1047  Spitzer  Bldg.,  Toledo, 
consult,  engr.  ;  advertised  in  this  issue. 

Ind.,  M'hltlng — Until  June  2,  by  Bd.  Pub. 
Wks.  building  water  system:  (A)  mechan¬ 
ical  water  filtration  plant,  gravity  type,  in¬ 
volving  4.000,000  gal.  per  day  capacity,  in¬ 
cluding  aerating  basin,  coagulating  basin, 
filters,  reservoir,  head  house  :  making  con¬ 
nections  with  city  mains  and  erection  of 
equipment  specified  in  (B).  (B)  one  5.000,- 
000  gal.  centrifugal  pump,  two  5,000,000 
gal.  centrifugal  pumps,  one  3.000,000  gal. 
centrifugal  pump,  two  3,000,000  gal.  cen¬ 
trifugal  pumps,  I  washwater  pump,  and  1 
switchboard,  and  equipment.  Work  under 
(A)  Includes  6.000  cu.yd.  excav.  and  440,000 
lbs.  reinforcing  steel.  S.  A.  Greeley,  39 
West  Adams  St..  Chicago,  engr. 

Minn.,  .\lbert  Lea — Until  June  8,  by  C.  J. 
Dudley,  elk.,  building  1,500,000  gal,  reia.- 
con.  circular  reservoir.  125,000  gal.  rein.- 
con.  tank  and  tower,  800  gal.  per  minute, 
centrifugal  pump  direct  connected  to  15 
h.p.  steam  turbine,  piping,  valves,  water 
mains,  etc.  About  $50,000.  J.  H.  A.  Brantz, 
506  CThamber  of  Commerce  Bldg.,  St.  Paul, 
•ngr.  Former  bids  rejected.  Noted  May  8. 
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(^Indicates  award  of  com 

N.  Y.,  Bilboa — Bd.  Wat. 

Municipal  Bldg.,  New  York  <’it 
lowest  3  bids  building  dam  li.-i. 
ing  part  of  Schoharie  Watersli. 
ment  for  New  York  City  water  hw 
Winston  A  Co.,  290  Uway.,  New  , 
$7,200,000;  Hardway  Constr 
000 ;  P.  J.  McGovern,  637  West  .un, 

New  York  City,  $7,600,000.  Not.  i  ,\pr 

★  Fa..  FottHVlIle  —  Girard  W  ;,.r  c. 

Thompson  Bldg.,  let  contriict  . . .  ..■.nh 

fill  dam,  870  ft.  long,  235  ft.  w,.l.  m 
with  concrete  gate  tower,  bridg. ,  .Hpiilw  iv 
and  cut-off  walls,  to  impouml  w  nn 
WTiiskey  Mill  Creek,  to  Centr.,!  fo",;,'" 
Corp.,  Commonwealth  Trust  Bi.ig  i|,rn, 
burg,  $170,551,  plus  10%.  Work  mVoiv"; 
5400  cu.yd.  earth  and  2200  cu.y.t  lo.  k  e. 
cav..  2513  cu.yd.  concrete,  526  loii.s  ei 
522  tons  c.l.  specials,  sluice  gate,  ete 
Apr.  17.  •  .  .1 

★O.,  Akron — City  let  contriict  fiii  tiisluiiL- 
and  laying  2.3  ml.  48  in.  lock  bar  si.,  |  pinl 
and  0.1  ml.  36  in.  c.l.  pipe,  to  f  .\i^ 
Shaffrey  Constr.  Co.,  173  South  Forge  st 
Noted  Apr.  3. 

★O.,  Bryan — Trustees  Pub.  Affiiirs  !<>♦ 
contract  for  1,000,000  gal.  concrete  reser- 
voir  and  pump  house,  to  Toledo  Ib  siilenre 
Constr.  Co..  322  Nasby  Bldg.,  Toledo  J  >3 
700;  14,500  ft.  4.  6  and  8  in  ci  wa'ttv 
mains,  to  Gessner  Co..  616  Nicholas  Uldg 
Toledo,  $24,990;  sinking  two  10-in  wells 
to  R.  E.  Kersey.  South  Bend.  Ind.,  $6 
per  ft.  Noted  May  1. 

'AO.,  Halem — City  let  contract  building 
additional  filtration  beds,  to  Jones  foniir 
Co.,  Salem,  $30,800. 

★O.,  Hilver  Lake — City  let  contract  fur¬ 
nishing  and  laying  17,000  ft.  6-12  in  c  i 
water  mains,  to  Gangl  Constr.  Co.,  Akron 
About  $28,000. 

Wash.,  Heattle— Bd.  Pub.  Wks.  receive  i 
bids  May  9,  laying  3710  ft.  8  in.  c.  1.  water 
mains  on  60th  Ave.,  S.  W..  et  al.  from 
Scalzo  A  Co..  Seattle,  $12,970;  S.  A.  .Moceri 
1212  South  M  St..  $13,109;  k'iorito  Uro.s 
Seattle,  $13,545. 

Cal.,  Manhattan  Beach — See  "Streets  :iii  I 
Roada" 

Sewers 

PROPOSED  WORK 


.Mass..  Rrading — Metropolitan  Water  & 
Sewer  Bd..  Ashburton  PI..  Boston,  has  lieeti 
authorized  to  build  outlet  sewer  to  connect 
city  system  with  metropolitan  system 
About  $280,000.  A.  O.  Doane.  1  Asliliurlon 
Pi.,  Boston,  engr.  Noted  Feb.  20. 

Fa.,  Blalmvillr — See  "Buildings.” 


Mich.,  Detroit — City  soon  lets  contract 
furnishing  all  labor  and  materials  (except 
iron  manhole  rings  and  covers)  wliich  will 
lie  furnished  by  city,  building  and  finish¬ 
ing  complete,  together  with  backfilling  for 
lateral  sewers  Nos.  3048,  3051,  30.o2.  3.'i(i3. 
3129,  3130,  3131,  3132,  3133,  3135,  3136. 
3137,  3138,  3139  and  3140,  S-lO-in  vltr 
crock  sewers  with  brick  manholes,  etc. 
About  $52,000. 


Mirh,,  Rochester — City  retained  L  A 
Bouley  Co.,  engr.,  1250  Nicholas  Hliig. 
Toledo,  O.,  to  make  surveys  and  prcpire 
plans  for  12-15  mi.  sewerage  system. 

la.,  Fochabontas — City  soon  receives  l>ld.s 
building  sanitary  sewer,  septic  lank  and 
beds  In  practically  all  streets  in  city.  About 
$37,000.  C.  H.  Currie,  Webster  City,  engr 
Kan.,  Junction  City — City  soon  lets  con¬ 
tract  extending  sanitary  sewerage  system 
Burns  A  McDonnell,  Inter-State  Bldg .  Kan¬ 
sas  City,  Mo.,  engrs. 

Tex.,  Ft.  Worth — City  voted  $1.890.0nft 
bonds  to  build  sewage  disposal  plant  and 
extend  and  repair  sewer  and  water  mains. 

Idaho,  Twin  FaUs — See  “Streets  and 
Roads.” 

Wash..  Seattle— Bd.  Pub.  Wks.  rejected 
bids  received  May  2.  building  sewer  in  i(th 
Ave.  S.  W.,  et  al.  Noted  May  8. 

Cal.,  East  San  Diego  (San  Diego  P.  0  ) 
— See  "Waterworks." 


Cal.,  Hoitville — City  having,  plans  pre¬ 
pared  building  sewers.  W.  J.  Baihnck. 
city  engr. 


BIDS  DESIRED 


N.  T..  New  York— Until  May  27.  by 
Sruckner,  pres.  Bronx  Boro.,  by  Id  in « 
lewers  and  appurtenances  in  East  18''tn  nr 
)etween  Srd  and  Monterey  Aves. ;  Hollan 
Vve.  between  Rhinelander  and  Himt  .wes. . 
4unt  Ave.  between  Holland  and 
Wes. ;  Bronxdale  Ave.  ^tween  Hn"'  ’jjf. 
ind  6ronx  Park  E. ;  betweejt 
tve.  and  existing  drain  north  of  '' irme 
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p..«frs<  (I'ontinued) 

iviham  Parkway  N.,  between  Ilronx 
iirk’  K  an(!  Boston  Rd.  ;  OUnvllle  Ave. 
*7_»pn  I’flham  Parkway  N.  and  summit 
^’rTh  of  Mac®  Ave. ;  Boston  Rd.  between 
SSmam  Parkway  N.  and  White  Plains  Rd.  ; 
KhitP  Plains  Rd.  between  Boston  Rd.  and 
S^rinc  We  and  across  White  Plains  Rd. 
.  warinr  Ave. :  White  Plains  Rd.  between 
tVarlng  Ave.  and  summit  north  of  Mace 
Ave. 

V  j ,  Nntley— Until  May  27.  by  city. 
ki.iMint:  vilr  sanitary  sewers  In  various 
.ireets  involving  10.700  ft.  trenchlnR.  vari¬ 
ous  depi  Us.  2000  ft.  6  In.  and  8700  ft.  8 
In.  sewer  and  35  manholea 

Pa..  HiiBer — See  "Streets  and  Roads.” 

u  Va  .  tVeston — Until  June  14.  by  State 
Rd  ‘rontrol.  Charleston,  bulldlnft  sewaRe 
pumplnif  station,  equipped  with  2  electric 
^tors  2  centrifugal  pumps  and  automatic 
mntrol  equipment,  also  sewage  sedlmenta- 
lion  tank,  sprinkling  niter,  sludge  bed  and 
ihlorinating  plant  for  Weston  State  Hos¬ 
pital  here.  Noted  May  30.  1918. 


0  rtivshoga  Falla — Until  June  4.  by  P. 
0  Vail  village  elk.,  building  sanitary  sew¬ 
ers  In  Chestnut  St.  from  Front  St.  to  Mere- 
line  Ave  ;  also  building  sewers,  grading, 
rurbing  and  paving  Chestnut  St.  from  Front 
to  7th  Sts. 


o.  silver  I.akf — Until  May  24.  by  E.  A. 
Tewksburg.  clk.,  building  storm  water  and 
janltarv  sewers  In  Dover  Rd.  from  High¬ 
land  r»r.  to  Graham  Rd. ;  Highland  Dr. 
from  .Silver  Bake  Blvd.  to  Dover  Rd. ;  Silver 
Uke  Blvd.  throughout  its  entire  length. 
Former  bids  rejected.  C.  W.  Courtney.  509 
I.eader-New8  Bldg..  Cleveland,  engr. 


Mleh.,  Detroit — Until  May  26.  (change  of 
date)  by  Dept.  Pub.  Wks.,  furnishing  all 
labor  and  material  (except  Iron  manhole 
rings  and  covers)  and  building  and  finish¬ 
ing  complete  together  with  back-filling  852 
ft  Harper  Ave.  Pub.  Sewer,  Sect.  "A"  In 
Harper  and  Gratiot  Aves.  from  Gratiot 
Ave  to  north  line  Bessmore  Ave..  399  ft. 
Sect.  “R”  In  Gratiot  Ave.  from  Bessmore 
Ave  to  point  91  ft  north  of  north  line  of 
Coorgia  Ave.  C.  W.  Hubbell,  city  engr. 
.Voted  May  15. 


A.MIrh..  itetroli — City  let  contracts  to 
R.  D.  Baker.  1415  Penobscot  Bldg.,  build¬ 
ing  lateral  sewer  No.  3(162.  cost.  $3666.  No. 
3116.  $10,201.  No.  3117.  $3693,  No.  3118. 
$3574.  No.  .1123.  $2100,  No.  3126.  $8800  and 
No.  3127.  $3450;  Western  Constr.  Co.,  1208 
Ford  Bldg.,  .No.  3119.  $3467,  No.  3125. 
$9242  ;  W.  Blanck  A  Co.,  330  I.s>ngfellow 
Ave..  No.  3120,  $18,103.  No.  3122.  $22,000; 
Walker  &  Teeteart.  Windsor,  Ont,  No. 
3124.  $1170.  .Noted  May  15. 

AMlrli.,  Ilelrolt — Dept.  Pub.  AATcs.  let  con¬ 
tracts  to  J.  Connelly  Constr.  Co.,  Dime 
Bank  Bldg.,  for  Seven  Mile  Rd.  Pub.  St'wer 
from  Woodward  to  Yakama  Aves.,  4781  ft. 
long,  cost  $276,300 ;  to  Walbridge  Aldinger 
Co.,  2356  Penobscot  Bldg.,  Sects.  1  and  2 
I.ionyo  Rd.  Pub.  Sewer,  $1,430,000.  Noted 
May  15  and  23. 

AMIrh,,  Detroit — City  let  contract  build¬ 
ing  vltr.  crot’k  sewers  In  Frlschkorns  Tire- 
man  Park  sulallvision  to  Walker  A  Teete¬ 
art,  Penobscot  Bldg.,  $26,499.  Noted  May  1. 

★III.,  rhirago — J.  McGillen,  clk.  sanitary 
dist..  Room  700,  910  South  Michigan  Ave., 
let  contracts  building  Des  Plaines  River 
sewage  treatment  works,  DIv.  A.  to  I.«y- 
den-Ortselfen  Co.,  53  West  Jackson  Blvd., 
$384,281  :  Dlv.  P,  to  W.  A.  Jackson  Co..  37 
West  Van  Buren  St.,  $22,795  ;  Dlv.  W.  to 
Builders'  Iron  Fdry.,  209  South  La  Salle 
St.,  $12,760.  Noted  May  8. 

WIs.,  Milwaukee— Sewerage  Comn.  re¬ 
ceived  lowest  bid,  building  1800  ft.  reln,- 
con.  sewer  In  Menomonee  Valley,  from 
Mid-Western  Co.,  140  South  Dearborn  St, 
Chicago,  $86,100. 

★  la.,  Alla — City  let  contract  building  sew¬ 
age  disposal  plant,  to  Ward  A  Weighton.  516 
Davidson  Blag.,  Sioux  City,  $12,740. 

★  Mlno.,  Duluth — See  "Streets  A  Roads.” 

★  Minn.,  Duluth — City  let  contract  building 
sewerage  system  and  outlet  sewer  for  vari¬ 
ous  streets  In  Fairmont  Addition,  11,768  ft 
long,  to  Pastoret  Const.  Co.,  510  Lyceum 
Bldg.,  $44,782.  Noted  Apr.  3. 

Minn..  SI.  Paul — H.  W.  Austin,  purch. 
agt..  City  Hall,  received  bids  building  storm 
water  sewers  In  Falrvlew,  Wheeler,  Sum¬ 
mit,  McAIester  and  Snelllng  Aves.,  from 
W.  Danforth,  707  Germania  Life  Bldg., 
$97,000;  O’Neill  A  Preston,  60  East  6th 
St,  $104,500. 


Mirh..  Pontiac — Until  June  9,  by  C.  W. 
H.-im,  citv  clk.,  building  2062  lln.ft.  outfall 
sewer,  grit  chamber,  2  story,  settling  tanks, 
trickling  filters,  secondary  tanks,  sludge 
bed  and  appurtenances.  Involving  34.710 
01- yd.  excav.,  4078  cu.yd.  rein. -con.,  15.700 
cii.vd.  filter  stone  and  35  tons  c.  I.  piping. 
('  \V.  Hubbell.  2348  Penobscot  Bldg..  De¬ 
troit,  engrs. ;  advertised  In  this  issue.  Noted 
Apr.  24. 

Is..  Rmmetsbiirg  —  See  "Streets  and 

Roads." 

tint..  Osgood — Until  June  9.  by  Town, 
building  27.624  ft.  Greys  Creek  Extension 
(train  and  13,000  ft.  Blanchfield  Drain. 
AVork  involves  26  acres  clearing  and  grub¬ 
bing,  48.650  cu.yd.  earth  and  1350  cu.yd. 
rock  trenching,  etc.  About  $20,000.  Nag- 
wood  &  Stidwill,  Cornwall,  engrs. 

Ont..  Rtratford — Until  May  29,  by  A.  B. 
.Munson,  citv  engr..  building  concrete  drain, 
involving  4400  ft.  42  In.  and  2000  ft.  36  In. 
circular  pipe.  Alternate  bids  will  be  re¬ 
ceived  for  concrete  tile  and  segmental 
block. 


I’KICFS  AND  CONTRACTS  AWARDED 


★  Neb.,  Humphrey — City  let  contract  build¬ 
ing  3J  ml.  sanitary  sewer,  8-12  In.  vltr. 
pipe,  to  A.  Dobson.  3140  Sheridan  Blvd., 
Lincoln,  $24,950.  Noted  May  1. 

★Neb.,  Omaha — City  let  contract  build¬ 
ing  10,485  ft.  8-30  in.  vltr.  sewers  in  L  and 
M  Rts.,  from  38th  to  4l8t  Sts.,  to  Kats 
Constr.  Co.,  409  Brandeis  Theater  Bldg., 
$18,348. 

★Mont.,  Butte— City  let  contract  building 
4  8  In.  segmental  block  storm  sewer  In  Da¬ 
kota  St.,  to  P.  StamsoB.  616  Nevada  Ave., 
$5409  :  rein. -con.  storm  sewer  In  Henry 
Ave.,  to  G.  L.  Gagnon,  41  Owsley  Blk., 
$6290. 

★Mo.,  Rorkport — City  let  contract  build¬ 
ing  sewers  to  Kats  Constr.  Co.,  620  Bran- 
dels  Bldg.,  Omaha,  Neb.  About  $20,000. 

★Tex.,  Dallas — City  let  contract  building 
concrete  storm  sewer  In  Fairmount  St.  from 
Mellborn  to  Wolf  and  from  Fairmount  to 
Maple  Sts.,  to  Klein  Bros.  Co.,  Junlun  and 
Walton  Sts.,  $20,757.  Noted  May  1. 

★Arts.,  Flagstaff — City  let  contract  build¬ 
ing  sewerage  system,  using  cement  pipe, 
to  McLean  A  Wal.sh,  El  Segundo,  $82,396. 
Noted  May  15. 


(★Indicates  award  of  contract) 


AN.  Y.,  Binghamton — Bd.  Contr.  &  Sup¬ 
ply  let  contract  building  9  lengths  of  sewer 
in  various  parts  of  city,  to  C.  W.  Rose, 
$14,307. 

N.  Y.,  Brooklyn — E.  RIegelmann,  boro, 
pres.,  received  lowest  3  bids  May  14.  build¬ 
ing  sewers  In  (a)  West  7th  St.  from  Bay 
I’kway  to  Ave.  O :  (b)  Sklllman  Ave. ;  (.c) 
5*.b  .St  from  Ave.  K  to  I ;  (d)  9l8t  St.  from 
Ridge  Blvd.  to  8rd  Ave..  from  Murphy 
Bros.  30  East  42nd  St.,  New  York  (^ty, 
:  (b)  1.04<r,  :  P.  Tomaseftl,  (fi) 
8888 c;  ;  (c)  .95%;  (d)  .8889%;  C. 

.8989%  ;  (h)  1.0389%  ;  (d) 
p.  J.  Doniln,  (b)  1.07%;  J.  ^1. 

.97%;  (d)  1.02%:  F.  L. 

V  St-  (c)  .99%;  (d) 

84841^^  A.  Baino,  2622  Bath  Ave.,  Cc) 


Btstokljn* — E.  RIegelmann,  boro, 
mo? '  •  ?  furnishing  all  labor  and 

sewers  In  Rutland  Rd. 
1021?/-.* to  b^strand  Aves.,  to  Fen- 
Vs"®**’’  1262,228,  Noted 


Wash.,  Camas — City  received  bids  build¬ 
ing  trunk  line  sewer  from  Washington 
Slough  to  Hill  Dlst,  (a)  concrete,  (b)  vltr., 
from  W.  D.  Marshbank.  Camas,  (a)  $19,071. 
(b)  $19,926;  J.  Keating,  Portland,  (a)  and 
(b)  each  $24,098  ;  Jaconsen-Jensen  Co.,  407 
Stanton  St.,  Portland,  (a)  $21,074,  Ch) 

$22,107. 

Wash.,  Seattle— Bd.  Pub.  Wks.  received 
bids  May  9  building  Firland  Sanitorlum 
Sewer.  Involving  10,710  ft.  8-ln.  pipe,  (a) 
clay  (b)  concrete,  from  Colucclo  A  Niblett, 
(a)  $29,372,  (b)  $29,211;  J.  Paduano.  $46 
West  5l8t  St.,  (a)  and  (b)  each  $29,384  ; 
J.  Di  Julio  A  Co.,  Seattle,  (a)  and  (b),  each 
$29,929. 

★Cal.,  Los  Angeles — City  let  contract 
building  cement  sewers  in  Ixing  Beach  Ave. 
et  al.  to  B.  D.  Zaich,  2218  Sheridan  St., 
$16,885.  Noted  May  15. 

Cal.,  Palo  Alto— City  received  bids 
building  sewerage  system,  from  J.  Heafey, 
22  Mess  Ave.,  Oakland.  $23,477  ;  F.  Meyers, 
Oakland,  $24,661  ;  R.  H.  Downer.  Berkeley. 
$26,323.  Work  involves  14.419  ft.  6-14  In. 
pipe,  48  manholes  and  4697  ft  14  In.  out¬ 
fall  sewer  on  concrete  base. 


Bridges 

rKtirosKIt  WORK 

.Mass.,  Springfield — Hampden  Co.  plans 
to  build  new  steel  and  rein. -con.  bridge  on 
Berkshire  St.  Cost  to  exceed  $10,000 

N.  V.,  I.eroy — City  rejected  estimates 
submitted  by  J.  1*.  Wells,  engr..  Cutler 
Bldg.  Rochester,  building  bridge  over  Oat- 
ka  River.  Estimate  of  $47,890  for  concrete 
arch  bridge  and  $46,000  for  steel  girder  did 
not  include  necessary  $4000  for  right  of 
way.  Town  may  construct  foot  bridge.  Ad¬ 
dress  D.  J.  O’Shea.  Leroy.  Noted  Apr.  24. 

M.  C.,  Henufort — Comrs  Heauforf  Co.  had 
tentative  plans  prepared  for  3700  ft.  bridge. 
20  ft.  wide,  over  Beaufort  River,  probably 
concrete.  About  $160,000. 

III.,  Belleville — R.  Millikan,  engr..  Central 
Bldg.,  East  St.  Louis,  receives  bids  In  Sep- 
temoer,  building  2  bridges  and  approaches. 
100  ft.  long,  40  ft.  wide  (1  contract),  also 
1  bridge  and  approach,  across  Little  Mud 
Creek,  about  15  ml.  east  of  East  St.  I»ul8. 

la.,  Denison — Bd.  Supervs.  Crawford  Co. 
rejected  bids  received  Apr.  30.  building 
one  18  X  90  ft.  rainbow  arch  bridge.  In¬ 
volving  448  cu.yd.  rein. -con..  13,600  lbs. 
structural  and  24.300  lbs.  reinforcing  steel 
and  1536  lln.ft.  wood  piling.  About  $16,000. 
Bids  will  probably  be  readvert ised. 

Ran..  Lawrence  —  See  "Streets  and 
Roads.’* 

CaL.,  Fresno — See  "Streets  and  Roads." 

HIDR  DF.RIRF.D 

W.  Va.,  Danville — Until  June  6,  by 

Comra  Boone  Co.  (Madison)  building  steel 
highway  bridge  over  Little  Coal  River  here, 
two  126  ft.  ^tns,  16  ft.  wide.  About 
$15,000.  S.  E.  Bradley,  Madison,  engr. 
Noted  May  15. 

W.  Va..  Madison — Until  June  6.  by 

Comrs.  Boone  Co.  (Madison)  building  steel 
highway  bridge  over  Coal  River  here,  two 
105  ft.  spana  16  ft.  wide.  About  $11,000. 
S.'  E.  Bradley,  Madison,  engr.  Noted  May 


Oa.,  Corhran — Until  May  24.  by  Comrs. 
Bleckley  Co.,  building  3  bridges  over  Gum 
Swamp,  one  to  consist  of  twelve  30  ft. 
arches.  Involving  435  cu.yd.  Class  "A”  con¬ 
crete,  236  cu.yd.  Class  "B”  concrete  and 
69,000  lbs.  reinforcing  steel ;  one  26  ft. 
bridge,  25  cu.yd.  Class  "A"  concrete,  42  cu. 
yd.  Class  "B"  concrete  and  6788  lbs.  re¬ 
inforcing  steel;  one  22  ft.  bridge,  19  cu.yd. 
(Mass  "A"  concrete,  41  cu.yd.  Class  "B” 
concrete  ami  6790  lbs.  reinforcing  steel. 
Federal  Government  will  appropriate  toward 
cost.  Garrett  A  Slack,  Montgomery,  Ala., 
engrs. 

Oa.,  Valdosta — Until  June  16.  by  Comrs. 
Ixtwndes  Co.  building  bridge  over  Withla- 
coochee  River,  about  5  ml.  from  here.  Work 
Involves  40  cu.yd.  dry  excav.,  155  cu.yd. 
wet  excav.,  1240  lln.ft.  wood  plies  under 
foundation  piers,  880  lln.ft.  oreosoted  piles 
under  foundation  piers,  3720  lln.ft.  14  x  14 
In.  rein. -con.  piles,  812  lln.ft.  40  x  10  In. 
rein. -con.  piles,  904  cu.yd.  Class  A  concrete. 
463  cu.yd.  Class  B  concrete  and  94,620  lbs. 
reinforcing  steel,  etc.  B.  G.  I.jistlnger.  clk. 
of  comr.  J.  B.  McCrary  Co.,  Valdosta, 
engrs. ;  advertised  in  this  issue.  Noted 
Apr.  24. 

O.,  Lisbon — Until  May  26.  by  State  High¬ 
way  Comn.,  Columbus,  building  131  ft. 
bridge,  20  ft.  wide,  over  west  fork  of  Bea¬ 
ver  Creek,  on  Sect.  E-1  of  Llslion-Canton 
Southern  Rd.,  I.  C.  H.  No.  368,  In  Hanover 
Twp.,  Columbiana  Co.  About  $13,600.  C. 
Cowen,  state  highway  comr. 

III.,  rhieago— Until  May  29.  by  C.  R. 
Francis,  comr.  pub.  wks.,  406  City  Hall, 
building  superstructure  of  double  decked, 
trunnion  bascule  bridge  over  (Thicago  River 
on  Wells  St,  to  carry  elevated  railroad  on 
upper  deck  and  trolley  cars  and  street 
traffic  on  lower  deck.  About  $350,000.  T. 
G.  Pielfeldt,  city  bridge  engr. 

Minn.,  8t.  Peter  —  See  "Streets  and 
Roads.” 

PRICES  AND  CONTRACTS  AWARDED 
(★Indicates  award  of  Contract) 

N.  J.,  BHeRe— Comrs.  Ocean  Co.,  (Toms 
River)  and  Monmouth  Co.  (Freehold)  let 
contract  replanking  and  replacing  stringers 
on  drawbridge  over  Manasquan  River  be¬ 
tween  here  and  Point  Pleasant  1886  ft. 
long,  to  F.  Brower,  Freehold.  $16,049. 

★Pa.,  Pine  Orwre— Comrs.  Schuirlkllt  Co. 
(Pottsvllle)  let  contract  building  concrete 
bridge  over  Swatara  Creek,  here,  to  Whit¬ 
taker  A  Diehl,  Union  Trust  Bldg.,  Harris.' 
burg,  $17,876.  Noted  Apr.  17. 
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liritlRes  (continued) 

Hrranlon — Pity  let  contract  Im¬ 
proving  and  repairing  Lackawanna  Ave. 
bridge,  to  Anthracite  Bridge  Co.,  Meara 
Bldg.,  121,147.  Coat  will  be  borne  equally 
by  city  and  St.-ranton  Ry.,  284  Lackawanna 
Ave.  Noted  May  1, 

*0.,  Akron — ("omra.  Summit  Co.  let  con¬ 
tract  building  North  Hill  Viaduct,  relp.- 
con..  27!tO  ft.  long,  conalatlng  of  16  arch 
apana  from  116-lt«l  ft.  long,  12  abort  girder 
simna,  S2  ft.  roadway  and  two  HI  ft.  alde- 
walka,  to  J.  O.  Hayworth.  Chicago.  il,227,- 
Hfiti.  Noted  Apr.  10 

*la.,  Hoone--Bd.  Superva.  Boone  Co.  let 
contracta,  to  N.  K.  Marsh  &  Son.  Dea 
Molnea.  building  one  18  x  85  ft.  arch  bridge 
and  one  16  x  18  ft.  concrete  alab  bridge, 
coat,  $11,198  ;  WItmer  Co..  Dea  Molnea.  2 
j'oncrete  box  culverta.  2  concrete  slab 

arWIs.,  Oahkoali — Bd.  I’ub.  Wka.  let  con¬ 
tract  building  470  ft.  bridge  over  Fox  River 
on  tiregon  and  Jackaon  Sts.,  to  A.  (Jreen 
Conair.  Co.,  tlreen  Bay.  Noted  Apr.  10. 

♦  In.,  Cliarltnn — Bd.  Superva.  Lucas  Co. 
let  contract  building  18  x  60  ft.  pony  truss 
bridge,  concrete  floor  and  abutments,  16  x 
.12  ft.  I-beam,  concrete  floor  and  abut¬ 
ments  and  one  I-beam  bridge,  with  three 
18  X  18  ft.  spans,  to  Pittaburgh-Den  Molnea 
Steel  Co.,  4th  St.  south  of  Tiittle  St..  Dea 
Molnea.  $14,500  Work  Involves  419  cu.yd. 
rein. -con.,  2304  lln.ft.  woo<ien  piling.  23$ 
tons  atructural  and  14$  tons  reinforcing 
■it<  el.  Noted  May  1. 

♦  la..  Itentann — Bd  Superva.  Crawford 
Co  let  contracts,  to  Delolt  Bridge  Co.. 
Denison,  building  7  concrete  box  culverta, 
cost.  $4705  ;  to  PIckus  Kng.  A  Conatr.  Co., 
532  Davldaoti  Bldg.  Sioux  City,  1  concrete 
Iwx  culvert,  one  18  x  90  ft.  triiaa  bridge, 
concrete  floor  and  abutments.  $16.350 ;  to 
Iowa  Bridge  Co..  712  Huhbell  Bldg.,  Des 
Molnea.  one  18  x  90  ft.  pony  truss  bridge 
concrete  floor  and  abutments,  $12,960, 

♦  la.,  Newton — Bd  Superva.  Jasper  Co.  let 
contract,  to  A  Phelps  *  Son.  Knoxville, 
building  3  pon.v  truss  bridge,  concrete  floor 
and  abutments,  coat.  $19,270;  M.  M.  .Stark 
&  Co..  1215  Mulberry  .St  .  Dea  Moines,  3 
I  beam  bridges,  concrete  floors  and  abut¬ 
ments.  $10,130  Work  Involves  8702  cu.yd. 
rein  -con..  49  tons  structural  and  28  tons 
V  Inforclng  steel. 

♦  Tex.,  Italian — City  let  contract  building 
re'n.-con  bridge  over  Turtle  Creek,  on 
^''•llrmont  St.,  to  Klein  Bros.  Co.,  Junlun 
aoil  Walton  Sts,.  $29,120.  Noted  May  1. 

♦  Wash.,  Orting — Comra  Pierce  Co  let 
contract  building  180  ft  Baltimore  truss 
bridge,  concrete  piers  and  trestle  ap- 
itro.aches  near  here,  to  D  W  Rutherford 
Municipal  Dock.  Tacoma.  $24,200.  Noted 
May  8 

♦  Wanh.,  Spokane — Comrs.  Spokane  Co. 
received  lowest  3  bids  building  concrete 
bridge  over  lattach  I'reek.  2$  ml.  west  of 
here,  from  <7  Oroschoff.  1604  Main  Ave,, 
$8900;  C  T,  Graves.  2108  Manteomery  St., 
$11,900;  C  W  McClung.  $12,000. 

tjue..  St.  Croix — I»tblnlere  Co.  received 
bids  building  steel  and  concrete^hrldge  be¬ 
tween  St.  Kdouaril  and  St  Emelie  from  U. 
Ouellette,  I,achlne.  $34,100.  H.  Paris.  Por- 
t'ervllle.  *35  oao  C.  I^aroche.  Lotblniere. 
$37,000,  Noted  May  1 

♦  Ont.,  Ottawa — Dept  Pub  ■\\'ka..  Ottawa, 
let  contract  bulklliig  ste"l  highway  bridge 
over  Ottawa  River  between  here  and  Hull. 
(Jue,.  to  Dominion  Bridge  Co..  Ltd..  Do¬ 
minion  St  .  I,achine.  .About  $110,000 
Noted  Keb  *0 


Reinforced  Concrete 

PROrOSKD  AVORK 
Mieh.,  Detroit — See  "Miscellaneous." 

Kan.,  Lawrence — See  “Streets  and  Roads." 
Cal..  El  Centro — See  "Industrial  Works.” 

RIDS  DESIRED 
Oa..  Cochran — See  "Bridges." 

III.,  East  St,  Louis — See  "Buildings." 

Minn.,  Albert  Lea — See  "Waterworks." 
Minn.,  nibbing — See  "Buildings." 

PRICES  .AND  CONTRAt  TS  .AWARDED 
’  (♦Indicates  award  of  contract) 

♦III.,  Cbleago — See  "Industrial  Works.” 

♦  la.,  Charlton — See  "Bridges." 

♦  la..  DenUon — See  "Bridges." 

Cal..  Qnlney — See  "Buildings" 

Que.,  St.  Croix — See  "Bridges." 


Streets  and  Roads 

PROFOSED  WORK 

Maas.,  Northampton — J.  L  Fowler,  supt. 
streets,  soon  receives  bids  for  31.000  sq^d. 
Springfield  grit  mixture  pavement  and  50,- 
000  sq.yd.  asphalt.  Noted  May  1. 

Conn,  Norfolk — Town  appropriated  $26.- 
000  for  constructing  asphalt  top  on  Hall 
Meadow  Highway. 

New  Jersey — State  Highway  Comrs., 
Broad  St.  Bank  Bldg.,  Trenton,  plan  to 
pave  section  Highway  Route  No.  8  between 
I'equannock  and  Butler. 

Pa.,  Ebenaburg  —  West  Carroll  Twp., 
Cambria  Co.,  election  June  10  to  vote  on 
$65,000  bonds  to  pay  township's  share  of 
county  aid  road  from  Carrolltown  to 
Bakerton,  and  Sproul  route  to  Spangler 
Boro. 

W.  A’a,  Berkeley  Springs — Morgan  Co. 
plans  election  soon  to  vote  on  $500,000 
bonds  to  pave  30  mi.  and  grade  46  mi.  road. 
C.  A.  Rathrock,  Berkeley  Springs,  engr. 

W.  Va..  Elkina — Comrs.  Randolph  Co. 
soon  receive  bids  improving  1,92  ml.  Street 
Car  Rd..  22  ft.  wide,  involving  18,000  cu.yd. 
grading,  etc.  About  $17,000.  F.  A.  Par¬ 
sons,  Elkins,  engr. 

W.  A’a..  Lewlabnrg — Comrs,  Greenbrier 
Co.  plan  to  build  2.75  mi.  James  River  and 
Kanawha  Turnpike,  surfacing  9  and  16  ft. 
wide,  involving  19,200  sq.  yd.  penetration 
macadam,  eta  About  $30,000.  F.  K.  Rader, 
Lewisburg.  engr. 

W.  A'a.,  Martinabnrg — Comrs.  Berkley  Co. 
had  plans  prepared  surfacing  61,600  sq.yd. 
of  macadam,  with  local  stone.  About  $18,- 
000,  J.  W.  Sperow,  Martinsburg,  engr. 

AA’.  A'a.,  Morgantown — Comrs.  Mononga¬ 
lia  Co.  plan  to  build  12  ml.  concrete  road, 
16  ft.  wide,  and  7  ml.  concrete  road.  98  ft. 
wide  In  Grant  Dist.,  Involving  69,000  cu.yd. 
grading,  etc.  Total  cost,  $500,000.  Election 
soon  to  vote  on  $300,000  t>onda  for  project  ; 
balance  to  be  raised  by  levy.  L.  M.  Cox, 
Morgantown,  engr. 

W.  A'a.,  Moundavllle  —  Marshall  Co., 
Washington  DIst.,  plans  election  soon  to 
vote  on  $200,000  bonds  to  build  main  roads, 
1 6  ft.  wide  :  Benwood  Moundsvllle  Rd.  will 
be  first  to  be  Improved.  S.  H.  Bonar, 
Moundsvllle,  engr. 

AA’.  A'a,,  Parkeraburg — City  voted  $300,000 
bonds  to  pave,  build  sidewalks,  curbs  and 
sewers  in  various  streets.  Not^  Mar.  13. 

W.  Va.,  Parkerabarg — Comrs.  Wood  Co. 
soon  receive  bids  building  1$  ml.  Parkers- 
hurg-Ellsabeth  Rd.  and  3  mi.  Northwestern 
Turnpike,  concrete,  about  $36,000  and  $56.- 
<100  respectively.  Burdett  A  Woodyard, 
Parkersburg,  engrs.  Noted  May  15. 

AA'.  A’a..  Prlneeton — Comrs.  Mercer  Co. 
soon  receive  bids  building  6  ml.  Princeton- 
Flat  Top  Rd..  waterbound  macadam.  About 
$54,000.  K.  E.  Kiankle,  co.  engr. 

AA'.  A’a.,  Wayne — Comrs.  Wayne  Co.  soon 
receive  bids  building  2  mi.  road  l>etween 
Kenova  and  Wayne,  vltr.  brick.  About  $60,- 
000.  J.  D.  French.  Ceredo,  engr. 

W.  A'a.,  AA'ellaburg — Comrs.  Brooke  Co. 
receive  bids  about  June  1.5,  grading,  drain¬ 
ing  and  surfacing  1  ml.  Wellsburg- Wheel¬ 
ing  Rd..  16^t.  wide,  concrete  and  macadam. 
Estimate  cost  $30,000.  C.  S.  Donaldson. 
Wellsburg,  engr. 

W.  A’a.,  AA’estnn — I^ewis  Co..  Hacker 
Creek  Dist.,  plans  election  soon  to  vote  on 
*300.000  bonds  to  build  roads.  26  ft.  wide, 
W.  K.  Spaur,  Weston,  engr. 

8.  C.,  Aiken — Comrs.  Aiken  Co.  plan  to 
re-loc.nte.  grade  drain,  and  surface  with 
sand  clay.  23  ml.  Natl.  Highway  Rd,  from 
here  to  Mouelta,  20  ft.  wide.  About  $50,000. 
J.  R.  Pennell,  Columbia,  state  highway 
engr. 

8.  r.,  Camden — Comrs.  Kershaw  Co.  plan 
to  re-locate,  drain  and  surface  2  mi.  road 
from  Columbia  to  Aiken  and  from  Wateree 
river  bridge  to  city  limits  of  Camden.  20 
ft.  wide.  About  $20,000.  .1,  R.  Pennell. 

Columbia,  state  highw’ay  engr. 

8.  C,  Chesterfleld — Comrs.  Chesterfield 
Co.  plan  to  re-locate,  grade,  drain  and  sur¬ 
face  with  some  temporary  material.  14  ml. 
road  from  here  to  Pageland.  20  ft.  wide, 
cost.  $30,000  ;  5  mi.  road  from  (Tieraw  to 
here,  ”0  ft.  wide,  $16,000.  J.  R.  Pennell. 
Columbia,  state  highway  engr. 

8.  C..  Dillon — Comrs.  Dillon  Co.  plan  to 
re-locate,  grade,  drain  and  surface  40  ml. 
Little  Rock-Bennettsville  Rd.  via  Dillon.  20 
ft  wide..  About  $80,000.  J.  R.  Pennell. 
Columbia,  state  highway  engr. 

8.  C.,  Florence— Comrs.  Florence  Co.  plan 
to  re-locate,  grade,  drain  and  surface  2  ml. 
Dargan  St.  extension  to  Coles  Cross  Rd., 
’6  or  20  ft  wide.  About  $43,084.  J.  R. 
Penivll.  Columbia,  state  highway  engr. 
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8,  Georgetown — Comrs  i;. 

Co.  plan  to  re-l<^ate  grade,  drai:.  ami  s°ni 
clay  surface  20  mi.  road  free  h.I-  " 
Andrews.  20  ft.  wide.  About  $’,:i  rif,  J!’ 
Pennell,  Columbia,  state  highwa.\  .  ni-r 

8.  C.,  Hampton — Comrs.  ll.,i  iii'on  o.. 
plan  to  re-locate,  drain,  grade  ai.  l  "n-f  7 
with  sand  clay.  22  ml.  road  from  lirT.,  ' 
to  Yemassee.  20  ft.  wide.  Coit  Juli;;'' 

18  mi.  road  from  Brunson  to  !  -ner  tv' 
line,  via  Estlll,  20  ft.  wide.  $36 «  .  i  o 
Pennell.  Columbia,  state  highw.iy  .i,,,,,.  ‘ 

8.  r.,  Lauren— Comrs.  Laur.-n  «  o  ..im 
to  re-locate,  grade,  drain  and  snrfao.  1.,  ? 

top  soil  25  mi.  Spartanburg-I.aiir.  n-OrJ , 

wood  Highway,  from  Enorec  to  Cre.  nwo.^ 
Co.  line  section.  20  ft.  wide.  cost.  JiaiMimi 
18  mi.  Predmont  Highway  from  h.re  tn 
Fountain  Inn.  20  ft.  wide.  About  jr,o  ohm 
J.  R.  Pennell,  Columbia,  state  highway 

8.  C.,  Lexington — Comrs.  la-xingion  Co 
plan  to  re-locate,  grade,  drain  .tmi  ,;,n.l 
clay  surface,  29.2  ml.  Washington -Atl.inta 
Highway,  from  Brockland  to  Saluda  Cn 
line.  20  ft.  wide.  Altout  $40,622  )  u 

Pennell,  Columbia,  state  highway  engr. 

8.  C.,  Manning — Comrs.  Clarendon  Co 
plan  to  re-locate,  grade,  drain  and  saml 
clay  surface  9  ml.  Manning-Sumter  High 
way.  from  here  to  Sumter  Co.  line  section 
20  ft.  wide.  About  $31,538.  J.  R  IVnnell 
Columbia,  state  highway  engr. 

8.  r..  Spartanburg — Comrs.  Spartanburg 
Co.  plan  to  re-locate,  grade,  drain  and  sur¬ 
face  with  asphaltic  concrete.  1.9  mi  roa^i 
from  here  to  I’nIon  via  Cedar  Springs.  U 
ft.  wide.  $55,193.  J.  R.  Pennell,  Columbia 
state  highway  engr. 

8.  C.,  Pnion — Comra.  ITnion  Co  plan  to 
re-locate,  grade,  drain  and  surfai'e  14 
ml.  roads  from  here  to  Lockhart,  20  ft.  wide 
About  $30,000.  J.  R.  Pennell,  Columbia 
state  highway  engr. 

8.  r.,  AA’alhnIln — Comrs.  Oconee  Co  plan 
to  re-locate,  grade,  drain  and  surface  in 
ml.  roads  from  here  toward  Russell.  Oa . 
to  meet  Federal  Forest  Reserve  Rd.  from 
Russell.  20  ft.  wide.  About  $20,000.  ,).  K 

Pennell.  Columbia,  state  highway  engr 

On..  .Athens — Clarke  Co.  election  June  11 
to  vote  on  $250,000  bonds  to  build  roads 
Federal  government  will  appropriate  like 
amount  if  election  carries. 

Oa.,  Newnan— Coweta  Co,  voted  $ri0n.niMi 
bonds  to  build  roads. 

Oa.,  Sylvester- — Worth  Co.  election  .Tune 
25  to  vote  on  $400,000  bonds  to  build  roads 

Fla.,  Jaeksnnville — Okeechobee  Co.  voted 
$300,000  bonds  to  build  and  improve  roads 
Noted  Apr.  24. 

Fla.,  Qulne.v — City  voted  $50,000  bonds 
to  pave  various  streets. 

Ala..  Birmingliam — Bd.  Revenue  Jeffer¬ 
son  Co.  instructed  S.  R.  Batson,  co.  engr , 
to  prepare  plans  for  36  mi.  trunk  line  high 
ways  to  be  permanently  paved  with  con¬ 
crete  or  other  material  on  concrete  base 
About  $600,000.  Federal  Government  and 
State  will  appropriate  toward  project. 

La..  Covington — St.  Tammany  Pari.sh 
voted  $750,000  bonds  to  build  roads. 

Tenn.,  Morfreeshoro — City  having  plans 
prepared  paving  West  Main  St.,  involving 
15.000  sq.yd.  a.sphaltic  concrete  O.  P 
Howard  &  Co..  150  4th  Ave.,  Nashville, 
engrs. 

O..  Mt.  Oilead — Village  Council  soon  lets 
contract  grading,  curbing  and  paving  lU'ria 
St.,  brick  on  concrete  base.  T.  K.  Buck. 
Mt.  Oilead,  engr. 

O.,  Toledo — City  receives  bids  about  July 
1.  grading,  draining,  curbing  and  paving 
2581  ft.  Oakdale  Ave.  from  Oak  St.  to 
East  Bway.,  26  ft.  wide.  Involving  SOl'i 
cu.yd.  earth  excav..  eatimated  cost  $35,724; 
4190  ft.  Hudson  St.  from  Lagrange  St  to 
Stickney  Ave.,  24  ft.  wide.  7172  cu.yd 
enrth  excav.,  $49,428;  1176  ft.  Fremont  St 
from  Wheeling  to  end  of  street.  24  ft.  wide. 
2404  cu.yd,  earth  excav.,  $13,778.  Bids  wUI 
be  received  on  all  types  of  pavement.  H  < 
McClure,  city  engr. 

Mieh.,  Caro — Comrs.  Tuscola  Co  plan  to 
pave  portions  of  .A'ma  and  Frank  Sts.,  con¬ 
crete.  Abou*  $38  000.  R.  W.  Rob«*rts.  201 
Schirmer  Bldg..  Saginaw,  engr. 

Mieh..  Davison  —  City  plans  to  pave 
three  blocks  Main  St,.  2400  ft.  long.  40  ft 
wide,  concrete.  About  $22,000.  R  W  Rob¬ 
erts,  201  Schirmer  Bldg..  Saginaw,  engr, 

Mieh.,  Detroit — Dept.  Pub.  Wks  soon 
receives  bids  paving  with  asphaltic  concrete 
on  concrete  foundation.  Amherst  or  Medina 
curb.  Maxwell  Ave.  from  Kellogg  to  Harfier 
Ave..  24  ft  wide,  $12,200;  Garland  Me 
from  Canfield  to  Shoemaker  Ayes,  jsii.- 
780;  Hurlbut  Ave  W  yren  to 

Shoemaker  Aves,  $38  390;  Parkdale  Ter¬ 
race  f-om  McGraw  to  Warren  .Aves.  $i4Sii. 


Mo.,  Joplin — City  noon  lets  contract  pav- 
InK  Korreat  Ave.  from  4th  St.  to  Central 
Ave.,  45  ft.  wide,  riaaa  "O"  macadam.  ct>at 
$18,740;  Byera  Ave  from  lat  to  10th  Sts.. 
45  ft.  wide,  bltuminoua  macadam,  $21,000. 

5.  P.  Ashcraft,  city  enKr. 

Mo..  SI.  Joneph — t'ity  plans  to  pave  IRS? 
ft.  26th  St.  from  Mitchell  to  I>onlphan 
Avca..  26  ft.  wide,  invulvinK  4190  at]  yd. 
2  in.  asphaltic  concrete  on  6  In.  concrete 
base,  cost  $14,700;  1200  ft.  Shady  Ave. 

from  St.  .losepli  Ave.  to  5th  St..  26  ft.  wide. 
3800  s(|.yd.  6  in.  coticiete.  2400  lln.ft.  in- 
tesral  curb  and  4  400  s<|.ft.  concrete  side¬ 
walk,  $11,600;  1520  ft  Valley  ,4l.  from  Kinit 
Hill  .Ave.  to  3rd  St..  26  ft.  wide.  4760  8<|. 
yd.  6  in.  concrete.  3*150  Iln  ft  inteKral  curb- 
inK  and  1800  si|.ft  sidewalk.  $15,100;  1110 
ft  Market  St.  from  Prospect  Ave.  to  2nd 
St..  30  ft.  wide,  3640  sq.yd.  a.sphaltic  con¬ 
crete  on  6  in.  base,  2140  lin.ft.  combination 
curb  and  gutter  and  600  soft,  concrete 
sidewalk.  $13,300;  620  ft  27th  St.  from 
Duncan  to  Jackson  Sts..  30  ft.  wide,  1670 
sq.yd.  vertical  fllier  on  6  in.  concrete  base, 
1240  lin.ft.  plain  curbing  and  5900  sq.ft, 
concrete  sidewalk,  $11,800.  H.  Jud.son, 
city  engr. 

Tex.,  Ballinger — Runnels  Co.  plans  to 
gravel  surface  and  drain  8.36  mi.  State 
Highway  No.  7,  from  itowena  to  Ballinger, 
involving  190  cu.yd.  concrete.  5479  cu.yd. 
earth  excav.  and  8692  cu.yd.  rock  and  sand 
excav.  About  $38,235.  J.  L.  Dellis.  Bal¬ 
linger,  engr. 

Tex.,  Beevllle — Bee  Co.  voted  $600,000 
bonds  to  build  roads.  Noted  Apr.  3. 

Tex.,  Bonham — Kannin  Co.  plans  to 
gravel  surface  7.121  ml.  State  Highway  No. 

6,  Bonham-Sherman  Rd..  from  Kclor  to 
county  line,  14  ft.  wide.  Work  involves  2 
acres  clearing  and  grubbing  420  cu.yd.  con¬ 
crete  for  drainage  structures  and  12.801 
cu.yd.  earth  excav.  About  $26,357.  A  J. 
Ooode,  Bonham,  engr. 


.  Hoads  (continued)  Its  1.1  mi.  south  to  I.x>omis  Rd..  15,600  sq. 

■'"T'v  Ave  from  Warren  to  Milford  Aves..  asphaltic  roncrete  surfacing,  etc.  G. 

tV"00;  Kulick  Ave.  from  Junction  Ave.  Hampel,  co.  elk. 

10  Pere  M.irquette  R.R.,  $19,530;  Koper-  |(>t.  itodge — Bd.  Supervs.  Webster  Co. 

nick  Avr  ^ Pere  8(»on  recelveH  bids  RradinK.  Rurfaclnjf  and 

Marquette  H  R.,  $29,230;  Konkel  Ave.  from  draining  11.7  ml.  road,  24  ft.  wide,  gravel 

junetion  to  Wesson  Aves.,  $16,480,  all  26  in  ft.  wide.  Al>out  $42,470.  Work  involves 
ft  wide  30,400  cu.yd.  gravel,  47,336  cu.yd.  excav. 

Mieh..  Petrolt— Dept.  Pub.  AVks.  soon  re-  etc.  J.  U  Parsons,  co.  engr. 
i^ives  V>i<l»  City— Johnson  Co.  election 

on  concrete  base,  June  23,  to  vote  on  $1,500,000  bonds  to 

r.arflelil  bt  from  Chene  St  to  Mt  fclllott  pjjyg  entire  primary  road  system.  70.6  ml 

.\ve.  cost.  "^Ave  **  wltl**.  probably  concrete.  A.  K. 

■0  Michigan  Aves..  $8840  Minnesota  Ave.  jcischer,  co.  engr. 
from  Woodward  Ave.  to  John  R  St.,  $24,- 

iflii  Orinell  Ave.  from  Kvelyn  to  French  la.,  Primghar — Bd.  Supervs.  O’Brien  Co. 

Si,s  $13,760,  Moran  St.  from  Milwaukee  election  June  17  to  vote  on  $1,500,0*10  lionds 
i\V  to  flriffln  St.,  $7470,  St.  Clair  Ave.  to  pave  and  grade  primary  road  system, 
from  Warren  to  Shoemaker  Aves.,  $31,440,  about  80  ml.  J.  C.  Kerrigan,  co.  engr. 
all  26  ft.  wide,  also  alley  between  Trumbull  ,  i  /a  < 

I  incoln,  Calumet  and  Canfield  Aves.,  18  ft  ^  ^ 

S  $1630  and  alley  between  12th.  lOth,  June  3  ««>  vote  on  $1,500,000  Imnds  to  pave 
Howard  and  Abbott  Sts.,  brick  on  concrete  enHre  primary  road  system,  76  95  ml.  long. 

41210  38  ft.  wide,  probably  concrete.  C.  M. 

'’***^’  *  „  „  ,  Fisher,  co.  engr. 

Midi.,  Itetrolt — Dept.  Pub.  Wks.  soon  lets 

contract  paving  with  asphaltic  concrete  on  Minn.,  Blue  Karth — City  soon  lets  con- 
fi-in  concrete  foundation,  curbing  with  tract  for  6000  sq.yd.  rein. -con.  paving.  E. 

Iicrca,  Amherst  or  Medina,  Cosper  Ave.  Floe,  elk. 

nc\i«^r'*^Blvd  to  *Quincy ’ Ave*"^ Or^le^  Minn.,  Faribault — Comrs.  Rice  Co.  soon 

^r'"f?onV‘^wKln«te?'“?o'^  A';,**  ° •JSr".hfie,S“’?o 

!i  -...u  awa  iTorn/iaiA  rn»  Ava«  Nortniii^ld  to  n^rc,  18  ft.  Wifi€.  About 

!!o”n^ortrAve  fTom  ^  $200,000.  W.  P.  Chapman.  Faribault,  engr. 

mere  Aves,,  Normtm  Ave.  from  Ferndale  to  Minn.,  Mahnomen — Comrs.  Mahnomen 
Woodmere  Aves.,  Olivet  Ave.  from  Spr^g-  (jo.  plan  to  build  19  ml.  gravel  road  from 
wells  Ave.  to  Michigan  Central  R  R,  Sol-  Becker  to  Polk  Co.  line.  20  ft.  wide.  About 
vay  Ave.  from  Fort  St.  to  Michigan  Cen-  $200,000.  H.  R  Chapin.  Mahnomen,  engr. 
iral  K  R..  Witt  Ave.  from  Lawndale  to 

Klsmere  Aves.,  all  26  ft.  wide,  Webb  Ave.  Kan.,  Anthony — City  soon  lets  contract 
from  12th  St.  to  Oakman  &  Stolls’  Sub-  for  8000  sq.yd.  concrete  paving  on  South 
ilivision,  2  roadways  16  ft  wide  and  one  Anthony  Ave.  from  Main  to  Hayes  Sts.  C. 

26  ft.  wide,  involving  23.137  cu.yd.  excav.,  C.  Eastham,  city  engr. 

34.197  lin.ft.  curbstone,  50,914  sq.yd.  paving  ,  .... 

;iml  concrete  base,  968  cu.yd.  concrete 

under  and  behind  curb,  etc.  23.400  sq.yd.  paving  and  1  MOO  lin.ft.  curb- 

.  ^  ^ »  Ing  and  guttering.  W.  J.  Bilson,  city  engr. 

Mlrh..  Highland  Park  (Detroit  P.  O.) — 

*'ity  having  plans  prepared  by  L.  C.  Whit-  Kan.,  Oarden  City — City  soon  lets  con- 
sit.  engr,  20  Oerald  Ave.,  paving,  grading  tract  paving,  curbing  and  guttering  Main 
and  curbing  with  asphaltic  concrete  on  con-  and  various  other  streets.  Work  Involves 
Crete  base,  1200  ft.  Brush  St.  from  Perris  27,336  sq.yd.  3  In.  vertical  fiber  brick  on  4 
Ave.  to  Six  Mile  Rd.,  2700  ft  Oakland  Ave.  In.  concrete  base.  7900  ft.  curb  and  gutter, 
from  Farrand  to  Manchester  Aves.,  1600  ft  3200  cu.yd.  excav.,  etc.  Ruckel  Bing.  Co., 
r.avison  Ava  from  Oakland  Ave.  to  Grand  Garden  City,  engrs. 

Trunk  R  R  tracks. 

•II  w  ^1  1.  J  /Cl-*-..!  o  n  \  Knn.,  Iiawrenre— City  soon  lets  contract 

cono  fo*"  3®!  ml.  concrete  paving.  18  ft.  wide,  and 

soon  lets  rontra^  paving  6800  ft.  two  40  ft.  rein. -con.  bridges.  About  $445,- 

lilvd  from  River  Rouge  bridge  to  Dearborn  onn  1-  nuffee  emrr 
Hd.,  6-in.  concrete.  2  strips  3000  ft  long.  «"Kr. 

2<*  ft.  wide  and  two  strips  2800  ft.  long,  15  Knn.,  Peabody — City  soon  lets  contract 
ft  wide,  concrete  curbing,  etc.  H.  L#.  Rus-  paving  sections  of  Olive,  Walnut.  Sycamore, 
sell,  505  Moffat  Bldg.,  Detroit,  engr.  Noted  Maple,  Elm.  Division,  Ist,  3rd  and  4th  Sts. 

Apr.  24.  Work  Involves  18,000  cu.yd.  excav..  28,345 

••1  k  »•  -  fit..  _ _ J  f  lin.ft.  combined  curb  and  gutter.  214.5  lln.ft. 

f'kVmll”  G.  concrete  headers,  41,532  sq.yd.  pav- 

2  ‘"If-  *’tc  3Mack  &  Veatch,  Inter  State  Bldg., 

plans  for  grading,  draining,  curbing  and  Kansas  Cltv  Mo  eners 
paving  with  concrete.  2  ml.  Main  and  6th  •  ^"K'^®- 

Sla.,  30  and  40  ft.  wide.  Neb.,  Geneva — C.  Underwood,  elk.,  re- 

,  c-  ,  .  celves  bids  about  June  1,  paving  lOJ  blocks 

lllinols--State  Highway  Comn.,  Spring-  Main  St..  Involving  10,000  lln.ft.  curbing 
n.  Id,  rwlved  no  bids  May  14.  paving  roads  and  30.000  sq.yd.  vertical  fiber,  asphalt  or 
ql/t”  Ik  concrete.  About  $130,000.  Grant  A  Fulton, 

f,  I®  wide :  Shelby  Co..  Lincoln,  engrs. 

3i50  ft  Sect.  I,  Route  5,  16  ft.  wide;  ni 

Macoupin  Co.,  3274  ft.  Sect.  H,  Route  7,  Neb.,  Omaha — Douglas  Co.  plans  election  f' 

10  ft  wide  and  5200  ft.  Sect.  I,  Route  12,  to  vote  on  $3,000,000  bonds  to  pave  105  U 
24  ft.  wide.  Noted  May  1.  ml.  of  roads.  ^1 

lllinniN — State  Highway  Comn.,  Spring-  Mont.,  Great  Falls — City  plans  to  pave  A 

field,  receives  bids  about  July  building  |  and  Improve  sections  of  Ist  Ave.  S.,  2nd  ei 
ml  state  road  from  Benton  to  Frankmrt,  Ave.  S.,  7th,  8th.  9th,  lOth,  11th,  12th.  13th. 

10  or  16  ft,  wide.  About  $11,000  available.  14fh  and  15th  Sts..  In  Dlst  No.  357.  About 
H.  K.  liilger,  state  highway  engr.  $140,000.  L.  B.  Evenson,  city  engr.  st 

IllinidN — State  Highway  Comn.,  Spring-  Mont.,  Hardin — Big  Horn  Co.  plans  to 

field,  rejected  bids  received  Apr.  30,  paving  grade  20  ml.  Hardln-Foster-f^ister  Rd.  q 
roa/ls  in  following  counties;  Lake  Co..  6060  About  $20,000.  Federal  Government  asked 
ft  Sect.  J,  Route  6,  18  ft.  wide:  Bond  Co.,  to  appropriate  toward  cost.  P.  D.  Pratt. 

1783  ft.  Sect.  E,  Route  6.  10  ft.  wide:  Helena,  state  highway  engr.  gi 

ff''^  wMde Adn^ms®  On  F  »«"<•.  KalUpell— Flathead  Co  plans  to  ^ 

Ziif»  ir  k?:  1^^,®  ft  Sect.  E,  gfrade  6  ml.  Kallspell-Ovando  Rd.  Sect.  No.  2,  2 

Route  .>.  1.)  ft.  wide.  Noted  May  15.  1^15.000:  22  ml.  Smith  Valley  Ud..  $10,000;  ^ 

III..  Relleville — City  appropriated  $30,000  7.25  ml.  Spotts-Columbia  Falls  Rd..  $10,- 

bonds  to  improve  streets  and  bridges.  000  ;  Federal  Government  asked  to  appro- 

Ill  _ f..  prlate  toward  cost.  P.  D.  Pratt,  Helena, 
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Streets  and  Hoads  (continued) 

W’SRh.,  Charleston — City  soon  lets  con¬ 
tract  Krading  and  paving  Cambrian  and 
various  other  streets.  Work  involves  40.- 
445  sq.yd.  6-in.  concrete,  13,900  cu.yd. 
grading,  36,520  ft.  concrete  curb  and  gutter 
and  1930  sq.yd.  sidewalks,  5  and  6  ft  wide. 
About  $160,000.  Oardner.  Oardner  & 
Fischer,  Lyon  Bldg.,  Seattle,  engrs. 

Wash.,  Ooldendale — Comrs.  Klickitat  Co. 
received  no  bids  May  3,  improving  Golden- 
dale-Maryhill  Rd.  Work  will  be  readver¬ 
tised. 

Wash.,  Omak — City  soon  receives  bids 
building  cement  sidewalks.  About  $22,000. 

Wash.,  Kitxville— Comrs.  Adams  Co.  re¬ 
ceived  no  bids  grading,  draining  and  sur¬ 
facing  121  mi.  Donohue  Rd.  No.  3,  16  ft 
wide,  crushed  rock  and  gravel.  About  $105,- 
000.  Work  will  be  readvertised  about  Sep¬ 
tember. 

Wash.,  Wenatrhee— City  plans  to  pave 
North  Wenatchee  Ave.  About  $30,000. 

Wash.,  Wenatchee— Chelan  Co.  plans  to 
improve  various  roads.  About  $300,000. 

Oregon — State  Highway  Comn..  Portland, 
receivM  no  bids  May  6,  grading  and  macad¬ 
amizing  6.7  mi.  Roseburg-Dillard  Rd.,  Doug¬ 
las  Co.  and  grading  6.8  mi.  Paciflc  High¬ 
way,  from  Oswego  to  Oregon  City,  Clack¬ 
amas  Co.  H.  Nunn.  Salem,  state  highway 
engr.  Noted  May  8. 

Oregon — State  Highway  Comn.,  Portland, 
rejected  bids  received  May  6  jading  and 
macadamizing  2  mi.  Pacific  Highway,  Rose- 
burg- Winchester  Sect.,  Douglas  Co.,  esti¬ 
mated  cost  $22,210;  12.3  mi.  Columbia  River 
Highway,  Arlington-Morrow  Sect.,  Oilliam 
Co.,  $67,745.  Noted  May  8. 

Ore.,  Enterprise — City  soon  lets  contract 
hard  surfacing  40,000  sq.yd.  streets.  O.  J. 
Roe,  city  recdr. 

Ore.,  Nt.  Helens — Columbia  Co.  soon  lets 
contract  paving  Smith  Rd.  Dist.  No.  3  from 
Sta.  158  to  210,  and  Wallace  Rd.  Dist.  No. 
8,  from  Sta.  136  to  189.  J.  W.  Hunt,  elk. 

Cal.,  Fresni) — Fresno  Co.  voted  $4,800,000 
bonds  to  build  315  mi.  highways  involving 
wading,  paving  with  concrete,  corrugated 
iron  and  concrete  culverts,  bridges,  etc. 

g.  M.  Barnwell,  co.  elk.  L..  Aldrich,  297 
lackstone  Sl.,  engr.  Noted  Feb.  20. 

Cal.,  Los  Angeles — Bd.  Supervs.  Los  An¬ 
geles  Co  having  plans  prepared  grading 
and  paving  7  ml.  Lancaster-Redman  Town¬ 
ship  Rd.  near  Lancaster,  Rd.  Dist.  No. 
1444,  paving  6  ml.  Lancaster-Redman  Town¬ 
ship  Rd.  which  has  already  been  graded 
and  surfaced  with  disintegrated  granite, 
Rd.  Dist.  No.  144,  both  6  In.  macadam, 
also  improving  2  ml.  Sunset  Ave.  between 
Merced  Ave.  and  Pomona  Blvd.,  Rd.  Dist. 
No.  145.  F.  H.  Joyner,  co.  rd.  engr. 

Cal..  Merced — Comrs.  Merced  Co.  having 
plans  prepared  grading  and  paving  3.06  mt 
highway  from  (Justine  to  northwest  coun¬ 
ty  line.  3.29  mi.  east  to  Thorpe  Rd.  via 
Kahl  Rd..  2.29  mi.  from  Le  Grand  west  via 
Jefferson  Ave.  et  al,  2.70  ml.  from  Atwater 
to  Wlnton.  2.40  ml.  from  Stevenson  to 
Milliken  bridge,  5.41  ml.  from  Stevenson  to 
Fremont  bridge  and  5  mi.  from  Gustlne  to 
Fremont  bridge,  16  ft.  wide.  County  will 
furnish  cement,  sand  and  crushed  rock. 
Work  w'lll  be  done  under  bond  issue  of 
$1,250,000  recently  voted.  A.  E.  Crowell, 
co.  engr. 

Cal,.  San  Diego — A.  H.  Wright,  elk.,  re¬ 
ceives  bids  in  June  grading  and  paving 
18.300  ft.  Morena  Blvd..  et  al.  20  and  30 
ft.  wide,  concrete  pavement  with  bitulithic 
surface.  About  $75,000.  G.  Cromwell,  city 
engr.  Noted  May  15. 

BIDS  DESIRED 

Mass.,  Gardner — Town  receives  bids 
about  June  1.  building  2  mi.  concrete  road 
around  Crystal  Lake.  12  ft.  wide.  Parker, 
Bateman  A  Chase.  14  Main  St.,  engrs. 

N.  V..  Hrookl.vn — Until  May  28.  by  E. 
Riegelmann,  boro,  pres.,  regulating,  grad¬ 
ing,  curbing  and  laying  sidewalks  on  East 
4th  St.  from  Ave.  I  to  J,  and  excavating 
to  sub-grade  of  9  in.  Ave.  I  from  Bast  3rd 
to  East  4th  Sts.  ;  regulating  and  paving 
with  permanent  asphalt  on  6  in.  concrete 
foundation,  roadways  of  East  4th  St  from 
Ave.  I  to  J  and  Ave.  I  from  East  3rd  to 
East  4th  Sts. ;  Dumont  Ave.  from  Elton  to 
Linwoo<l  Sts.  ;  East  17th  St.  from  Ave.  K 
to  L;  East  67th  St.  from  13th  to  14th  Aves. 

N.  T..  Oilboa — Until  June  10.  by  Bd. 
Water  Supply,  Municipal  Bldg..  New  York 
(jity.  clearing,  grading,  draining,  building 
culverts  and  guard  rails  on  7.76  ml.  road 
around  Schoharie  reservoir,  in  Gilboa  and 
Conesvllle  iSrps.,  Schoharie  Co. ;  Prattsvllle 
Twp.,  Greene  Co.  and  Roxbury  Twp..  Dela¬ 
ware  Co..  Constr.  202.  B.  R  Elnblgler. 
secy. ;  advertised  In  this  Issue. 


N.  Y..  New  York— Until  May  27.  by  H. 
Bruckner,  pres.  Bronx  Boro.,  repaving  with 
granite  blocks  on  concrete  foundation. 
Southern  Blvd.  from  Boston  Rd.  to  East 
182nd  St.  ;  East  153rd  St.  from  Melrose  to 
Morris  Aves.  ;  East  154th  St.  from  Melrose 
to  Courtlandt  Aves.  ;  Burnside  Ave.  from 
Antljony  to  Creston  Aves.  ;  Wilkins  Ave. 
from  Jennings  St.  to  Boston  Rd.  ;  Cypress 
Ave.  from  East  132nd  to  Bast  138th  Sts.  ; 
regulating,  grading  and  setting  curbs,  lay¬ 
ing  sidewalks  and  crosswalks,  building  in¬ 
lets,  receiving  basins,  drains,  culverts,  ap¬ 
proaches  and  guard  rails,  in  Kinsella  St. 
from  Matthews  to  Bronxdale  Aves. 

N.  Y.,  8.  I..  8t.  George— Until  May  27. 
by  C.  D.  Van  Name,  pres.  Richmond  Boro., 
regulating  and  repaving  with  bituminous 
concrete  on  present  macadam  foundation, 
roadway  of  Richmond  Ave.,  from  Rich¬ 
mond  Hill  Rd.  to  Arthur  Kill  Rd. 

N.  J.,  Bnrllngton — Until  .Tune  4  (change 
of  date),  by  Bd.  Freeholders  Burlington  Co.. 
Improving  Sect.  No.  2  Moorestown-Camden 
Pike,  Chester  Twp.,  involving  6717  sq.yd. 
sheet  asphalt  surface  on  concrete  founda¬ 
tion  ;  advertised  in  this  issue.  Noted 
Apr.  24. 

N.  J.,  Jersey  City — Until  May  27,  by  city, 
paving  Bond  St.  from  Hudson  Blvd.  to 
Garrison  Ave.,  asphalt  on  concrete  foun¬ 
dation.  About  $10,000. 

Pa.,  Braddoek — Until  May  26.  by  Boro. 
Council.  Municipai  Bldg.,  grading,  paving 
and  curbing  Braddoek  Ave. 

Pa.,  Butler — Until  June  3,  by  City  Clk., 
pav'ing  1162  sq.yd.  Oak  St.,  1365  sq.yd. 
Summit  St..  6915  sq.yd.  Jefferson  St.,  1917 
sq.yd.  Wayne  St..  4175  sq.yd.  Center  Ave. ; 
also  building  1840  lin.ft.  main  sewer  and 
1150  lin.ft.  laterals  in  Jefferson  St.,  550  lin. 
ft.  main  sewer  and  324  lin.ft.  laterals  in 
Wayne  St.  H.  O.  Carson,  city  engr.  ;  ad¬ 
vertised  in  this  issue. 

Pa..  Crafton  (Pittsburgh  P.  O.) — Until 
May  27,  by  Boro.  Council,  grading,  paving 
and  curbing  Barr  Ave.  from  Keever  to  Wil¬ 
lard  St..  Harris  Ave.  from  Barr  to  Clear- 
view  Sts.,  and  CJhartlers  St.  from  Wood- 
lawn  St.  to  R.  R.  bridge,  involving  3190 
sq.yd.  vltr.  brick,  2600  lin.ft  concrete  curb¬ 
ing  and  guttering  and  900  cu.yd.  earth 
excav. 

Pa.,  Rbensburg — Until  May  28.  by 
Supervs.  Susquehanna  Twp.,  c/o  Comrs. 
Cambria  Co.,  building  3.20  ml.  Barnesboro- 
Hastings  Rd.,  Susquehanna  Twp.,  vitr.  clay 
brick  or  shale  paving  brick  on  combination 
base  and  curb.  C.  E.  .Schlichter,  Spang¬ 
ler,  engr. 

Pa.,  Ehensbnrg — Until  May  28.  by 
Supervs.  Conemaugh  Twp..  c/o  Controller 
Cambria  Co.,  rebuilding  8600  ft  roadway 
leading  from  Franklin  Boro,  line  east  to 
Frankstown  Rd.  in  Conemaugh  Twp.,  vitr. 
brick  paving  block  on  concrete  base  and 
curb.  Separate  bids  will  also  be  received 
for  650.000  No.  1  repressed  vitr.  paving 
blocks,  f.o.b.  cars,  nearest  point  of  delivery. 
O.  P.  Thomas,  Leader  Bldg.,  Johnstown, 
engr. 

Pa.,  Freeland — Until  June  2,  by  O.  Koch, 
boro,  secy.,  paving  Walnut  and  Front  Sts. 
from  Centre  St  eastwardly  to  Birbeck  St, 
Carbon  St.  from  Centre  St.  eastwardly  to 
boro,  line,  amiesite  or  sheet  asphalt ;  new 
cement  curbing,  also  laying  vitr.  clay  pipes 
and  building  sewer  drop  inlets  and  catch 
basins  and  rebuilding  present  sewer  inlets. 

Pa.,  Pittsburgh — Until  June  12.  by  Con¬ 
troller  Allegheny  Co.,  Improving  5280  ft. 
McCoy  Rd.,  18  ft.  wide,  rein. -con.  and  brick  ; 
also  grading  and  improving  3  mi.  Bull 
Creek  Rd.,  16  ft  wide,  brick  and  concrete. 
R.  V.  Warren,  Court  House,  engr. 

Pa.,  Pittsburgh — City  Council  receiving 
bids  grading,  paving  and  curbing  Azalia 
St  from  Chartiers  Ave.  to  Crucible  St, 
Alexis  St.  from  Saline  St.  to  Forward  Ave., 
Boundary  St.  from  Saline  to  Ivondale  Sts., 
Howley  St.  from  Main  to  Friendship  Sts., 
Downing  St  from  Ist  angle  of  Hancock  St 
to  Hancock  St.,  Faulkner  St.  from  Char- 
tiers  Ave.  to  Allendale  St.  Methyl  St.  from 
Wentworth  St.  to  Coast  Ave.  :  also  grading 
and  paving  Mulberry  Way  from  Barbeau 
W'ay  to  Fancourt  St.  T.  M.  Reed,  City 
County  Bldg.,  engr.  Noted  Feb.  27. 

Pa.,  Wilkes-Barre — Until  May  29.  by 
Comra  Luzerne  Co.,  excavating,  and  grad¬ 
ing  with  concrete  and  macadam.  4301  ft 
Stull  Turnpike,  28  ft.  wide,  cost  $5301  ;  20,- 
230  ft.  road  in  Bear  Creek  Twp.,  28  ft.  wide, 
$30,230 ;  11,409  ft.  Butler  Valley  Cross  Rd.. 
30  ft  wide,  $12,409  ;  24,761  ft  Nescopeck 
Pass  Turnpike.  30  ft  wide.  $25,761  ;  6780  ft 
Lehman  TSirnplke,  28  ft.  wide,  $7780 ;  46,- 
100  ft.  Harveys  Lake  Blvd..  28  ft.  wide. 


$47,100  ;  25.707  ft  Harveys  I.n,.  r,<  on 
ft  wide.  $26,707  ;  6070  ft  Sw,  1 1 
Turnpike,  28  ft  wide,  $7070  ;  sinv,  f, 
bum  Blvd.,  $7108;  7923  ft  Nui.,l-ok\^.' 
Rd.,  28  ft  wide.  $8923.  T.  A 
engr.  co 

W.  Va.,  Harrisonville — Until  Juno  on  , 
Comrs.  Ritchie  Co.  building  5  Vnrth'' 
western  Turnpike.  16  ft  wide, 

W,  Va.,  Hinton — Until  June  13.  l,v  Pomr^ 
Summers  Co.  grading  and  drainiiic  •>  mi 
Hinton-Beckley  Rd.,  20  ft.  wide  molyZ 
27^^000  cuTd.  excav.  About  $30,000  Jrf 
French,  Hinton,  engr. 

W.  Va.,  Marlington — Until  June  10  hv 
Comrs.  Pocohontas  Co.  building  ’3' mi 
Lewisburg  Marlins  Bottom  Turnpike  16  ft 
wide,  involving  6,800  cu.yd.  excav  and 
19,500  sq.yd.  waterbound  macadam  ’  cost 
$35,000.  Project  includes  1  smiill  bridge 
$7,000.  F.  Baxter,  Marlington,  engr. 

N.  C..  Gastonia — Until  June  5.  by  O  B 
Carpenter,  clk.  Gaston  Co.,  grading  anti 
building  3  mi.  road  from  here  to  Pleasant 
Ridge,  18  ft  wide. 

8.  C.,  Columbia — Until  June  3,  by  city 
paving  Assembly  St.  from  Gervais  to  Tay¬ 
lor  Sts.,  Involving  17.000  sq.yd.  sheet  a.s. 
phalt,  bitulithic  vitr.  brick  or  cemetit  con¬ 
crete  pavement  and  5000  lin.ft.  of  curb  T 
K  Legare,  city  engr. ;  advertised  in  this 
issue. 

O. ,  Cuyahoga  Falls — See  “Sewers." 

O.,  Cleveland — City  receiving  bids  paving 
Alcoba  Ave.  from  West  67th  to  73rd  .Sts 
and  Conover  Ave.  from  West  58th  to  S9th 
Sts.,  involving  1015  cu.yd.  excav.,  20.270 
sq.ft.  6-ln.  brick  paving  and  110  ft.  5-in 
stone  curbing ;  Tecumseh  Ave.  from  Hast 
108th  to  noth  Sts.  and  Edith  Ave.  from  East 
115th  to  116th  Sts.,  580  cu.yd.  excav.  and 
17,768  sq.ft.  5-in.  brick  paving;  Selma  Ave 
from  East  65th  to  67th  Sts.  and  T.anner 
Ave.  from  East  103rd  St.  to  west  end,  760 
cu.yd.  excav.,  15,550  sq.ft.  6-in.  brick  pav¬ 
ing,  8310  sq.ft.  6-in.  concrete  foundation 
and  1605  ft.  6  in.  stone  curbing;  Pennant 
Ave.  from  West  83rd  to  85th  Sta.  and 
Remis  Ave.  from  West  39th  to  41st  Sts. 
590  cu.yd.  excav.  and  12.974  sq.ft.  5-in 
brick  paving;  Olivet  Ave.  from  East  108th 
St.  to  Hathaway  Ave.  and  Mace  Court 
from  West  11th  to  12th  Sts.,  495  cu.yd. 
excav.  and  12,520  sq.ft.  6-in.  brick  paving; 
Independence  Rd.  from  Fleet  Ave.  to  city 
limits,  1400  cu.yd.  excav.,  25.500  sq.ft.  4- 
in.  brick  paving  on  6-in.  concrete  founda¬ 
tion  and  1850  ft.  5-in.  stone  curl)ing, 
Hodgeson  Ave.  from  Fulton  Rd.  to  We.st 
44th  St.,  850  cu.yd.  excav.,  17,900  .<q  ft 
4-in.  brick  paving  on  6-in.  concrete  founda¬ 
tion  and  1370  ft.  6-ln.  stone  curbing;  Day- 
ton  Court  from  East  37th  to  38th  Sts.  and 
Gilbert  Ave.  from  West  58th  to  61st  Sts.. 
775  cu.yd.  excav.,  15,405  sq.ft.  4-in.  brick 
paving  on  6-in.  concrete  foundation  and 
1330  ft.  6-ln.  stone  curbing.  R  Hoffman, 
city  engr. 

O.,  Cleveland — City  received  bids  paving 

(a)  Marsh  Ave.  from  East  93rd  to  102nd 
Sts.,  (b)  Trent  Ave.  from  Fulton  Rd  to 
West  41st  St.,  (c)  Hamlen  Ave.  from  East 
Blvd.  to  East  121st  St.,  (d)  West  58th  St 
from  Bridge  to  Detroit  Aves.,  (e)  Ea.st 
12l8t  St.  from  Kinsman  Rd.  to  point  1046 
ft.  north  of  Luke  Rd..  from  Rieley  Bros. 
357  The  Arcade,  (a)  $26,676,  (c)  $21,151. 
(e)  $27,922 ;  A.  M.  Pepsa,  2359  Hlast  93rd 
St,  (a)  $27,085,  (c)  $21,088,  (e)  $27,078; 
Bentley  Bros.,  Union  Bldg.,  (a)  $27,-39, 
Roehl  Bros.,  West  26th  St.  and  Clark  Ave., 

(b)  $22,910,  (d)  $29,451  ;  Freshwater  Pav¬ 

ing  Co.,  11712  Detroit  Ave.,  (b)  $23,212. 
(d)  $29,213;  McHugh  Bros.,  Society  for 

Savings  Bldg.,  (b)  $23,786.  (d)  $29.^2: 
Baldwin  Bros.  4600  Euclid  Bldg.,  (c)  $20,- 
856,  (e)  $27,800.  Noted  May  8. 

Indiana — Bd.  Co.  Comrs.  building  roads 
in  following  counties: 

June  3.  Hamilton  Co.,  Noblesville.  build¬ 
ing  3  concrete  roads  in  Noblesville  and 
Adams  Twps,  H.  <).  Cottingham.  aud. 

Jefferson  Co.,  Madison,  improving  certain 
road  in  Monroe  Twp.  C.  S.  Dibler,  aud. 

Lawrence  Co.,  Bedford,  building  certain 
road  in  Shawswick  Twp.  W.  M.  Dennis- 
ton,  aud.  .  ,. 

Monroe  Co.,  Bloomington,  stone  road  in 
Richland  Twp.  H.  Blakely,  aud. 

Boone  Co..  Lebanon.  3  gravel  ro.ads  m 
Clinton  and  Jackson  Twps.  C.  Goodwin. 

^**Mlam.  Co..  Peru,  gravel  road  in  Union 
Twp.  C.  Wolf,  aud.  ,  .  .. 

Dearborn  Co.,  Lawnsneeburg.  broken 
stone  road  in  Washington  Twp.  A.  E.  jacK- 
son,  aud. 
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Streets  anti  Hoads  (continued) 

"  xtnnicoiiK  ry  Co..  Crawfordsvllle,  brick 
ro^  m  co-i*  Creek  Twp.  W.  F.  Batman. 

‘“r.hson  Co .  Princeton.  3  stone  and  gravel 
in  Montgomery  and  WTiite  River 
ft..  1890  ft.  and  2456  ft.  long. 
T  11  Armstrong,  aud. 

Co,  Knox.  building  certain  roads 
in'Center  and  Washington  Twps.  C.  W. 

"Marshall  Co..  Plymouth.  Improving  cer- 
.,in  highways.  O.  H.  Weber,  aud. 

FounUin  ^  Co..  Covington,  stone  and 
travel  road  in  Mill  Creek.  Vanburen  and 
Twin*  H-  N«‘Wlin.  aud. 
porter  Co..  Valparaiso.  4  gravel  roads  in 
Porter.  We.stchester  and  Pleasant  Twps. 
D  H  Kinne.  aud. 

llwreiuv  Co..  Bedford,  building  gravel 
macadam  roads  in  Indian  Creek  and 
Marto  Twps.  W.  M.  Denniston  aud. 

riav  t'o  Brazil.  2  stone  roads  on  line 
Itftween  Sug.ar  Ridge  and  Jackson  Twp.  ; 
^so  on  line  between  Posey  and  Perry  Twps. 
'\V.  E.  Parrish,  aud. 

Mifh.  Saginaw — Until  May  26.  by  Rd. 
romrs.  Saginaw  Co.,  building  South  Wash- 
ineton’Uti  .  in  Bridgeport  Twp..  Assessment 
niat  P.d  So.  22.  2.286  mi.  long.  12  ft.  wide, 
metal  track  Class  "C"  road.  About  $27,400. 
R  \V.  Roberts.  201  Schirmer  Bldg.,  engr. 

Wia.  Kenosha— Until  May  29.  by  city, 
paving' North  Ridge  St.  from  Grand  Ave.  to 
\lberts  St.  Work  Involves  7745  sq.yd.  type 
\  standard  sheet  asphalt  on  5  in.  concrete 
baM.  B.  C.  Brennan,  city  engx. 


Wis.,  Sheboygan — Until  June  1,  by  E.  A. 
boley.  city  engr.,  grading,  paving,  curbing 
and  building  sidewalks  on  St.  Clair  Ave. 
from  5th  to  24th  Sts.,  20  ft.  wide,  involv¬ 
ing  15.780  sq.  yd.  concrete,  1500  lin.ft.  con¬ 
crete  curb  and  1000  lin.ft.  gutter.  About 
115,000. 

la..  Kmnielsbupg — Until  June  3,  by  city, 
for  73,000  sq.yd.  brick,  sheet  asphalt,  as¬ 
phaltic  concrete  or  bitulithic  pavement,  or 
S’.OOO  sq.yd.  concrete  pavement,  together 
with  necessary  curb,  gutter  and  grad¬ 
ing,  etc.,  .also  for  26,000  lin.ft.  10-30  in. 
«lnrm  water  sewers,  vitr.  tile  or  concrete. 
Marr,  Green  &  Co.,  17  North  I^a  Salle  St., 
Chicago,  engrs. ;  advertised  In  this  issue. 
•Voted  Apr.  17. 

Minn.,  Albert  Lea — ^Until  June  2,  by  F. 
Tavis,  aud.  Freeltorn  Co.,  grading  11.5  ml. 
Federal  Aid  Project  No.  65,  State  Rd.  No. 
6.  18  ft.  wide.  Involving  10  acres  clearing 
and  grubbing.  70,000  cu.yd.  grading,  28.000 
ft.  tiling.  14.375  cu.yd.  gravel  surfacing, 
etc.  .\l>out  $60,000.  Above  work  to  be  di¬ 
vided  into  two  divisions  and  separate  bids 
will  be  received  on  each  division  for  grad¬ 
ing  and  work  incidental  thereto  or  for  grad¬ 
ing  and  surfacing  and  work  incidental  to 
each.  E.  V.  H.  Brown,  Albert  Lea,  engr. 


10,400  cu.yd.  graveling;  2  mi.  Job  No.  1903. 
State  Rd.  No.  6.  3200  cu.yd.  grraveling ;  11 
mi.  Job.  No.  1904,  State  Rd.  No.  6.  17.600 
cu.yd.  graveling.  D.  E  Davison,  Luverne, 
engi\ 

Minn.,  Mahnomen — Until  M^  28,  by  E. 
E.  Johnson,  aud.  Mahnomen  Co.,  building 
Rd.  Job  No.  1,  involving  8438  cu.yd.,  Rd, 
Job  No.  2,  9323  cu.yd.,  Rd.  Job  No.  3.  1575 
cu.yd.,  Rd.  Job  No.  4.  940  cu.yd.,  also  lay¬ 
ing  2(t00  ft.  tile  ,7  ft.  average  depth.  H.  R. 
Chapin,  Mahnomen,  engr. 

Minn,  Minneapolis — Until  May  26,  by 
Hennepin  Co.,  paving  5.5  ml  F^eral  Aid 
Project  No.  130,  20  ft.  wide.  About  $137,- 
500.  E.  E.  Terrell,  Minneapolis,  engr. 

Minn.,  Montevideo — Until  June  10,  by  J. 
J.  Stennes,  aud.  (Thippewa  Co.,  building  15 
ml.  Federal  Aid  Project  No.  49,  State  Rd. 
Nos.  1  and  4,  involving  18,000  cu.yd.  gravel, 
120,000  cu.yd.  excav.  and  one  20-ft.  rein.- 
con.  bridge.  F.  O.  Nelson,  Montevideo,  engr. 

Minn.,  Moorehead — Until  June  18,  by 
Clay  Co.,  paving  5.5  mi.  Federal  Aid  Pro¬ 
ject  No.  60.  18  ft.  wide.  About  $137,500. 
E.  Martinson,  Moorehead,  engr. 

Minn.,  Morris — Until  June  11,  by  Stevens 
Co.,  paving  10  mi.  Federal  Aid  Project  No. 
67.  18  ft.  wide.  About  $250,000.  W.  A. 
Hunt,  Morris,  engrr.  Noted  May  1. 

Minn..  Red  Wing — Until  June  6.  by  C.  H. 
Meyer,  aud.  Goodhue  Co.,  paving  5.4  ml. 
Federal  Aid  Project  No.  19,  State  Rd.  No. 
2.  Job  No.  1902,  18  ft.  wide,  involving  55,- 
120  sq.yd.  pavement,  180  cu.yd.  riprap,  and 
12.000  cu.yd.  excav.  About  $130,000.  J.  A. 
Prior,  Red  Wing,  engr. 

Minn,,  St.  Peter — Until  May  24,  by  W.  H. 
Holz,  aud.  Nicollet  Co.,  building  3)  mi. 
State  Rd.  No.  2,  Job  No.  1808,  Granby  Twp. 
About  $12,840.  Work  involves  46,921  cu.yd. 
overhaul  and  38,387  cu.yd.  excav.  ;  also  4 
rein. -con.  bridges,  culverts  and  retaining 
wall  on  State  Rds.  Nos.  4  and  6.  H.  W. 
Daniels,  St.  Peter,  engr. 

Minn.,  Worthington — Until  June  3.  by 
Nobles  Co.,  grading  and  graveling  5.5  mi. 
Federal  Aid  Project  No.  58.  18  ft.  wide,  in¬ 
volving  6600  cu.yd.  graveling,  cost.  $137,- 
500  :  24  mi.  Federal  Aid  Project  No.  45. 
28,800  cu.yd.  graveling.  J.  R.  Boemer, 
Worthington,  engr.  Noted  May  1. 

Kan,,  Emporia — Until  May  27,  by  Bd. 
Comrs.  for  23,500  sq.yd.  concrete,  brick  or 
asphaltic  concrete  paving.  A.  J.  Smith,  city 
engr. 

Kan.,  Junction  City — Until  June  19,  by 
R.  Moon,  elk.  Geary  Co.,  building  7i  mL 
highway,  18  ft.  wide,  2  course  concrete. 
B.  Boyle,  co.  engr. 


Minn.,  .Anstin — Until  June  9,  by  Mower 
Co.,  grading  and  graveling  27  ml.  Federal 
Aid  Project  No.  38,  18  ft.  wide.  About 
JlflO.OflO.  A.  C.  White,  Austin,  engr.  Noted 
Apr.  10. 

Minn.,  Hemidji — Until  June  13,  by  Bel¬ 
trami  Co.,  grading  and  graveling  16  mi. 
Federal  Aid  Project  No.  76,  18  ft.  wide.  In¬ 
volving  19,200  cu.yd.  graveling.  About  $80,- 
000.  S.  D.  Snyder,  ^midji,  engr. 


Minn.,  Braincrd — ^Untll  June  12.  bv  Crow 
Wing  Co.,  grading  and  graveling  23  ml. 
Federal  Aid  Project  No.  51,  18  ft.  wide,  in¬ 
volving  27.600  cu.yd.  graveling.  About 
$115,000.  C.  L.  Motl,  Brainerd,  engr. 


Minn.,  Elbow  Lake — Until  June  17,  by 
Grant  Co.,  grading  and  graveling  6  mi.  Fed¬ 
eral  Aid  Project  No.  28,  18  ft.  wide,  involv¬ 
ing  7200  cu.yd.  graveling.  About  $30,000. 
w.  E.  Burgess,  Elbow  Lake,  engr. 

Minn.,  Elk  River — Until  June  16.  by  Sher¬ 
burne  Co.,  paving  6.5  ml.  Federal  Aid 
Project  No.  69.  18  ft.  wide.  About  $162,500. 
F.  \V,  Nickerson,  Elk  River,  engr. 

Minn..  Grand  Rapids — Until  June  14,  by 
Co.,  grading  and  graveling  10  ml. 
Federal  Aid  Project  No.  52,  18  ft.  wide,  lii- 
12.000  cu.yd.  graveling.  About  $50,- 
”00.  O.  J.  Lid  berg,  Jackson,  engr. 

Minn.,  Hastings — Until  June  9.  by  aud. 
nakato  Co.,  paving  6  ml.  Federal  Aid 
23.  State  Rd.  No.  1.  28  ft 
YJde,  involving  71,071  sq.yd.  pavement. 
About  $150,000.  C.  L.  Methven,  Hastings, 
engr, 

Minn.,  Little  Falls— Until  June  19,  by 
Morrison  Co.,  grading  and  graveling  24  mL 
Federal  Aid  Project  No.  24,  18  ft  wide.  In- 
28.800  cu.yd.  graveling.  About 
$1.0.000.  A.  J.  Penn,  Little  Falls,  engr. 

Until  June  17,  by  O. 

Rock  Co.,  graveling  6|  ml. 
Job  .No  1902,  State  Rd.  No.  2,  Involving 


Neb.,  Fremont — Ttntil  June  3,  by  W.  E. 
Barz,  elk.  Dodge  Co.,  grading  and  paving 
6.94  ml.  Fremont-Ames  Rd.,  grading  30  ft 
wide,  paving  18  ft.  wide.  Work  involves 
62,606  sq.yd.  6-8  In.  concrete,  24,721 
cu.yd.  earth  excav.,  256  lin.ft  18-in.  con¬ 
crete  pipe  and  18  cu.yd.  concrete.  About 
$135,000.  Q.  E.  Johnson,  state  highway 
engr. 

Neb.,  Lyon — Until  June  5,  by  H.  S.  White, 
city  elk.,  paving  2}  blocks  Main  St..  64  ft. 
wide,  involving  7010  sq.yd.  vertical  fibre, 
asphalt  or  concrete,  on  5  In.  concrete  base, 
680  lin.ft.  concrete  curbing,  etc.  About 
$30,000.  Grant  &  Pulton,  Lincoln,  engrs. 
Noted  May  16. 

Neb.,  Ponca — Until  June  5,  by  A.  N.  Por¬ 
ter,  elk.  Dixon  Co.,  grading  and  building 
culverts  on  16.9  ml.  Alien-Ponce  Rd.,  24  ft 
wide.  Work  involves  98.000  cu.yd.  earth 
excav.,  858  lin.ft.  18-60  In.  concrete  pipe, 
and  450  cu.yd.  concrete.  About  $48,000.  O. 
E.  Johnson,  state  highway  engr. 

Neb.,  Seward — Until  June  5,  by  U.  H. 
Franklin,  elk.  Seward  Co.,  grading  and 
building  culverts  on  48.9  mL  Seward-Au- 
rora  Rd.,  24  ft.  wide.  In  Seward.  York  and 
Hamilton  Counties.  Work  Involves  272,256 
cu.yd.  earth  excav.,  1984  ft.  12-48  In.  con¬ 
crete  pipe,  50  ft.  corrugated  pipe,  and  280 
cu.yd.  concrete  culverts.  About  $110,000. 
O.  E.  Johnson,  state  highway  engr. 

Arkansas — Until  May  31.  by  State  High¬ 
way  Dept.,  Little  Rock,  building  22.27  ml. 
macadam  road  from  Springdale  to  Madison 
Co.  line.  Hamilton  8c  Shreve,  Fayetteville, 
engrs. 

Arkw  Osee«la — ^Untll  June  2.  by  Pride  8c 
Fairley,  engrs.,  Osceola,  grading  203|  mL 
roads  In  Mississippi  Co.,  Involving  1,448,600 
cu.yd.  excav.  ;  ailvertlsed  In  this  Issue. 


Canada — Until  May  29.  by  Ileputy  Min¬ 
ister.  IVpt.  Interior,  Ottawa,  Ont.,  building 
Banff- Windermere  Highway  from  Sta.  No. 
106  to  382,  British  Columbia,  Castle-Laggan 
Highway  from  Sta.  No.  355  to  960,  Alberta, 
and  Edith  Cavell  Highway  from  Sta.  No 
308  to  864,  Alberta.  L.  Perclval,  Ottawa 
engr. 

PRICKS  ,\NI)  CONTR.VCTS  AWARDED 
(tkindicates  award  of  contract) 

Massarhusetts — State  Highway  Comn. 
212  State  House,  Boston,  received  bids  May 
13,  resurfacing  and  draining  5200  ft.  state 
highway.  Wenham  Twp.,  18  ft  wide,  involv¬ 
ing  24,400  gal.  bituminous  macadam,  4100 
cu.yd.  earth  excav.,  3600  ton  broken  stone 
and  860  cu.yd.  concrete  masonry,  from  C 
E.  Whipple,  Hamilton.  $17,363  ;  J.  K.  Wat¬ 
kins.  Amesbury,  $20,931  ;  J.  A.  Gaffy,  Med¬ 
ford.  $23,730.  Noted  May  8. 

A-Mans.,  Boston — Comn.  Waterways  & 
Pub  Lands  let  contract  paving  2900  ft. 
Drydock  Ave.,  70  ft.  wide,  to  Coleman 
Bros.,  Chelsea,  $149,103.  Noted  Apr.  24. 

Mass.,  Boston — Park  Comn.  received  bids 
May  13,  building  walks,  drives  and  play¬ 
grounds  In  Franklin  Park,  Involving  6000 
sq.yd.  macadam  sidewalks,  5800  cu.yd. 
earth  and  300  cu.yd.  rock  excav.,  830  ft, 
6-8  in.  tile  drain,  from  J.  C.  Coleman  & 
Sons.  1620  Tremont  St.,  Roxbury,  $10,056; 
Coleman  Bros.,  Chelsea,  $12,399  ;  F.  H. 
Connelly,  110  Bower  St,  Roxbury,  $12,595. 
Noted  May  8. 

AMsss.,  Pittsfield— Bd.  Pub.  Wks.  let 
contracts  building  appurtenances  and  pav¬ 
ing  West  Housatonic  St.  from  Center  to 
Hawthorne  Sts.,  to  Idndholm  ft  PIscatelli, 
Pltt.sfield.  cost  $44,000;  South  Si.  from 
Bank  Row  to  South  Mountain  Rd.,  to  D.  J. 
Walsh.  311  North  St..  $136,000;  Pecks  Kd. 
from  Maheonah  St.  to  Highland  Ave..  to 
Lane  Constr.  Co..  37  Colony  St,  Meriden, 
Conn.,  $35,000.  Noted  May  1. 

★Mass.,  Pittsfield — City  let  contract  pav¬ 
ing  Hurlburt,  Union,  Tyler  and  North  Sts., 
to  Lindholm  &  PIscatelli,  Pittsfield.  About 
$26,000.  Noted  Mar.  6. 

New  York — State  Highway  Comn.,  Al¬ 
bany,  received  lowest  3  bids  May  15,  com¬ 
pleting  roads  in  following  counties;  (al) 
Cattaraugus  Co.,  6.88  ml.  Rd.  No.  5544, 
Hinsdale-Frankllnvllle,  Part  2;  (a2)  4.78 
ml.  No.  5607,  Franklin ville-Machias ;  (a3) 
2.17  ml.  No.  6608,  Machias-Delevan,  Part  1  ; 

(b)  Delaware  Co.,  6.61  mi.  No.  1439, 
Sidney-Masonvllle ; 

(c)  Erie  Co..  5.19  ml  No.  6622,  Holland- 
Yorkshire,  Part  1 ; 

(dl)  Montgomery  Co.,  2.49  ml.  No.  513, 
Amsterdam-Morris  Corners;  (d2)  1.61  ml. 
No.  616,  BerryvIHe-Sammonsvllle ; 

(el)  Nassau  Co.,  4.98  ml.  No.  1342, 
Roslyn-Port  Washington;  (e2)  3.09  ml.  No. 
1343,  Westbury-Hlcksville ;  (e3)  3.38  ml. 
No.  1344,  Green  Corner-Francte  Pond: 

(f)  Onondaga  Co.,  5.55  mi.  No.  1354, 
Syracuse-Otlsco.  Part  1  ; 

(g)  Orange  Co..  9.18  ml.  No.  499,  Middle- 
town -Montgomery  Co.  Line; 

(h)  Ulster  Co.,  3.17  ml.  No.  1419,  Rosen- 
dale  Village ; 

(I)  Wayne  Co.,  3.97  ml.  No.  1407,  New- 
ark-Sodus.  Part  1 ; 

(J)  Rensselaer  Co.,  No.  1426.  Whltehouse 
Bridge-Vermont  State  Line ;  also  repairing 
following ; 

(k)  Columbus  Co.,  Repair  No.  1187,  Rd. 
No.  4  and  615  : 

(l)  Livingston  Co.,  Repair  No.  1214,  Rd. 
714  ; 

(m)  Montgomery  Co..  Repair  No.  1171, 
Rd.  864  ; 

(n)  Niagara  Co.,  Repair  No.  1222,  Rd. 
749  : 

(o)  St.  Lawrence  Co.,  Repair  No.  1216, 
Rd.  621; 

(p)  Steuben  Co.,  Repair  No.  1222,  Rd. 
5204  : 

(ql)  Westchester  Co..  Repair  No.  1217, 
Rds.  657  and  1207  ;  (q2)  Repair  No.  1218. 
Rd.  503;  (qS)  Repair  No.  1220.  Rds.  52  and 
53:  (q4)  Repair  No.  1221,  Rd.  18; 

(rl)  Orange  Co..  Repair  No.  1183,  Rds. 
42  and  157;  (r2)  Repair  No.  1182,  Rd.  282, 
from 

Amer.  Pipe  ft  Constr.  Co..  112  North 
Broad  St..  Phila.,  Pa.,  (al)  $120,748)  (a2) 
$128,817. 

H.  C.  Schroeder,  Mercantile  Bldg., 
Rochester,  (al)  $131,448  ;  (I)  $43,064. 

R.  H.  Glpp,  Buffalo,  (al)  $188,880; 

Veeder  Constr.  Co.,  Delevan,  (a2)  $128,- 
891;  (a3)  $39,487. 

Serafini  ft  Stento,  Binghamton,  (b)  $154,- 
917. 

Rosoff  Eng.  Co.,  16  Park  Row,  New  York 
City,  (b)  $157,686. 

T.  H.  Gin  Co.,  Binghamton,  (b)  $160,885. 

Cold  Spring  Constr.  Co.,  '  Buffalo,  (c) 
$184,924. 
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J.  P.  Dugan  ft  Co.,  Inc.,  32  James  St., 
Amsterdam,  (dl)  318.482;  (d2)  324,947; 
(m>  34071 

it.  A.  Schaupp,  Qullderland,  (dl)  320.581  ; 
(d2)  326,985. 

oltarsh  Kng.  Co.,  New  York  City,  (d2) 
325.993. 

J.  W.  Mitchell,  Port  Washington,  (el) 
3121,200. 

T.  F.  Toohey  Co.,  Inc.,  Flushing,  (el) 
3128,570  ;  (e3)  373,296. 

.r.  J.  McDermott.  Port  Washington,  (el) 
31.71.498. 

Mallory  ft  Walsh.  Brooklyn,  (e2)  380.003. 

(lifTord  Constr.  Co.,  Jamaica,  (e2)  380,- 
270 

H.  J.  Mullen  Contg.  Co.,  Inc.,  Fulton  St.. 
Jamaica.  (e2)  382,647. 

,1.  D.  Cosgrove.  Glen  Cove,  (e3)  381.070. 

P<ace  Bros.,  20  Main  St.,  Flushing.  (e3) 

388.337. 

■M.  H.  Ripton,  Livingston  Bldg.,  Roches¬ 
ter.  (f)  3124.119;  (1)  363.418. 

Monda  Constr.  Co.,  Inc.,  Kirk  Bldg.,  Syra¬ 
cuse.  (f)  3128.192. 

Scott  Broa,  Arlington  Blk.,  Rome,  (t) 
3129.518. 

S.  B.  Van  Wagenen,  Inc.,  Rondout,  (g) 
3171.846. 

Dale  Eng.  Co.,  Mann  Bldg.,  Utica,  (g) 
3178.045  ;  (n)  356.842. 

.Schunnemunk  Constr.  Co.,  Highland 
Mills,  (g)  3179.006  ;  (rl)  357.190;  (r2)  333.- 
3. 17 

DeGraff  ft  Hogeboom,  Inc.,  Kingston.  O') 
370,091  ;  (r2)  333.333. 

Ribstein-Holter  Co..  Inc.,  16  State  St, 
Rochester,  (i)  342.557. 

W.  J.  ^mper,  Watertown,  (i)  342,586. 

L.  Mayersohn.  Albany,  (j)  383.977. 

Troy  Contg.  Co..  Troy,  (j)  385.898. 

M.  Fitzgerald,  Hoosick  Falls,  (j)  387,808. 

Ijine  Constr.  Co..  37  Colony  St..  Meriden. 

Conn.,  (k)  387.645. 

S.  Beskin.  Beacon,  (k)  392,533. 

Belmar  Contg.  Co..  Troy,  (k)  394,778. 

Harradine  Bros.  Co..  Inc..  Spencerport, 
(1)  364.608. 

Greenfield  Constr.  Co..  89  Main  St.,  Hor- 
nell.  (1)  364.810;  (p)  331.408. 

H.  Z.  Wemple  and  R.  Wemple.  Fulton- 
ville,  (m)  34001. 

C.  Welch  ft  Co..  Gloversvllle.  (m)  34200. 

McCarthy  ft  Rock.  Winthrop,  (o)  326,- 
993. 

W  T.  Thayer  ft  Co..  East  Main  St., 
Chateaugay.  (o)  328.118. 

A.  F.  McConville,  Ogdensburg,  (o)  328.- 
320 

McGreevey,  McGulgan  ft  Baum  Constr. 
Co..  Robinson  Bldg..  Elmira,  (p)  333,225. 

J.  M.  Murray.  Leroy,  (p)  331,600. 

Malloy  ft  Murray  Contg.  Co.,  Yonkers, 
(ql)  330.978  ;  (q4)  389.265. 

Monticello  Constr.  Co.,  Inc.,  Montlcello, 
(ql)  331  722. 

J  L.  Hayes  Co..  Yonkers,  (ql)  333,722  ; 
(q4)  399.380. 

L.  Petrlllo.  Mt.  Vernon,  (q2)  339,341  ; 
(q3)  39299 

Good  Rds.  Eng.  ft  Contg.  Co..  Portches- 
ter.  (q2)  339.905;  (q4)  392.297. 

tlreenwich  Contg.  Co.,  New  York  City, 
(q2)  343.080 

J.  Dlmendo,  382  Mamaroneck  Ave.,  Ma- 
maroneck.  (q3)  39016. 

Hi' inis  ft  Schafmeister,  Ossining,  (q3) 
39057. 

L.  lA-oss  ft  Son,  Newburgh,  (rl)  363.470. 

J.  A.  Jova,  Inc.,  Roseton.  (r2)  333,917. 
.Noted  May  1. 

•I^N,  Y.,  BrooKlyn — E.  Rieglmann,  boro, 
pres.,  let  contract  regulating,  curbing,  grad¬ 
ing  and  laying  sidewalks  on  Atkins  Ave.. 
to  C.  A.  Myers,  foot  of  Stagg  St..  34662  ; 
Bayard,  Conway,  Humboldt,  North  .'ith  and 
Itverson  Sts.  and  New  York  Ave..  to  Si¬ 
cilian  Asphalt  Paving  Co.,  41  Park  How, 
New  York  City,  35109,  310,773.  37514. 

37533,  38685  and  319.625  respectively; 

Gravesend  Ave.  and  Sackman  St.,  to  Uvalde 
Asphalt  Paving  Co..  1  Bway.,  New  York 
City.  325.806  and  39256  respectively:  12th 
St.  to  Brooklyn  Alcatraz  Asphalt  Co.,  407 
Hamburg  Ave.,  37007  :  40th  St.,  to  Hast¬ 
ings  Paving  Co.,  25  Broad  St.,  New  York 
City,  35292  ;  Beard  St.,  to  Continental 
Constr.  Co.,  36898  ;  Clymer  St.,  to  Reico 
Bros.,  314.628  ;  Congress  and  Canover  Sts., 
to  F.  J.  Gallagher.  490  Park  PI..  311.936 
and  32621  respectively;  Douglas  and  59th 
Sts  ,  to  M.  J.  O’Hara.  1228  Park  Ave.,  New 
York  City,  36888  and  311.495  respectively: 
West  Ist  St.,  to  Cranford  Co.,  62  9th  St., 
36680.  Noted  May  1. 

★  N.  Y.,  Harrletstown — Town  will  Improve 
3  ml.  Wawheek-Franklln  Co.  Highway. 
About  325.000.  Work  will  be  done  by  day 
labor  under  supervision  of  F.  Better,  Lake 
Placid,  town  superv. 

N.  Y..  New  York — F.  L.  Dowling,  pres. 
Manhattan  Boro.,  received  lowest  8  bids 
May  IS,  regulating  and  repaving  with 


granite  block  on  concrete  foundation,  (a) 
John  St  from  Nassau  St.  to  Bway. ;  (b) 
2nd  Ave.  from  23rd  to  34th  Sta  ;  (c)  Lex¬ 
ington  Ave.  from  32nd  to  35th  Sts.,  from 

M.  J.  Sachs,  (a)  37894  ;  (c)  310.843;  W  J. 
Fitzgerald.  547  West  46th  St,  (a)  38199; 
P.  J.  Kerns,  (a)  38266  ;  (b)  3124,722;  (c) 
311.172;  T.  Crimmlns.  444  East  69th  St., 
(b)  3120.021  ;  (c)  39944  ;  C.  Helbrook.  (b) 
3122.830;  (c)  310.942. 

N.  Y..  New  York — F.  L.  Dowling,  pres. 
Manhattan  Boro.,  received  lowest  3  bids 
May  9,  regulating  and  repaving  with  sheet 
asphalt,  on  concrete  foundation,  (a)  William 
St.;  (b)  7th  Ave.;  (c)  59th  St.;  (d)  Am¬ 
sterdam  Ave.;  (e)  120th  St.,  from  Sicilian 
Asphalt  Paving  Co.,  41  I’ark  Row,  (a)  331,- 
534  ;  (b)  $6996  ;  (c)  345.717;  (d)  383.028; 
(e)  324,721  ;  Uvalde  Asphalt  Paving  Co..  1 
Bway..  (a)  332.770  ;  (b)  37453;  (c)  346.- 
699;  (d)  378.978;  (e)  325.121;  Asphalt 

Constr.  Co..  2197  Madison  Ave.,  (a)  332,857  ; 
(b)  37783;  (c)  344.463  ;  (d)  379.987;  (e) 
320.317  ;  Cleveland  Trinidad  Paving  Co., 
Flushing,  (a)  332.985;  (b)  37767  ;  (c)  341.- 
874 ;  (dj  381.824  ;  (e)  324,721  ;  Ua\-ney 

Constr.  Co.,  foot  Quinby  Ave.,  (d)  380.539 ; 
(e)  322.362.  JKoted  May  1. 

ftN.  Y.,  Ogdensburg — City  let  contract 
paving  Lake  and  Main  Sts.,  concrete,  to  W. 
H.  Riny,  Ogdensburg,  310,482.  Noted 
Mar.  20. 

N.  Y.,  8.  I.,  8t.  George— C.  D.  Van  Name, 
pres.  Richmond  Boro.,  received  bids  May 
15,  regulating  and  repaving  with  concrete, 
roadway  Richmond  Terrace  from  Jewett  to 
Richmond  Aves.,  from  J.  E.  Donovan,  2205 
Richmond  Terrace,  Port  Richmond,  365,- 
580 ;  J.  Johnson  &  Sons.  366,406  ;  C.  Van¬ 
derbilt.  24  Elizabeth  St.,  West  New  Bright¬ 
on,  367,437. 

New  Jersey — State  Highway  Comn., 
Broad  St.  Bank  Bldg.,  Trenton,  received 
bids  May  12  grading,  paving  with  concrete, 
building  gravel  shoulders,  on  (a)  3.873  ml. 
State  Highway  Route  No.  3.  Elwood-Da- 
Casta  Sect..  Atlantic  Co..  Involving  40.- 
900  sq.yd.  concrete  and  12,687  cu.yd.  earth 
excav.,  (b)  5.867  mi.  State  Highway  Route 
No.  3,  Egg  Harbor-Elwood  Siwt..  Atlantic 
Co.,  61,954  sq.yd.  concrete  and  18,748  cu.yd. 
excav.,  from  J.  M.  Kelley  Constr.  Co.,  607 
Federal  St..  Camden,  (a)  3125,119.  (b) 

3194  984;  McNlchol  Paving  Co.,  1923 
Cherry  St..  Phila,.  (a)  3126.853;  M.  Staub, 
Woodbury,  (a)  3133.834.  (b)  3202,945  ;  E. 
L  Bader.  Tennessee  and  Thorfre  Sts..  At¬ 
lantic  City,  (b)  3195,481.  Noted  Apr.  24. 

New  Jersey — State  Highway  Comn.. 
Broad  St.  Bank  Bldg.,  Trenton,  received 
bids  building  4.418  mi.  State  Highway 
Route  No.  3.  Da  Costa-Hammontown  Sect.. 
Atlantic  Co.,  from  M.  Staub,  Woodbury, 
3161.173;  Hugh-Nawn  Constr,  Co..  1211 
Chestnut  St..  Phila..  3165,820  ;  Langthorn 
Co..  Inc..  New  York  City.  3169.524;  1400 
sq.  yd.  State  Highway  Route  No.  4,  from 
Miles  ft  Denniston  Co.,  Asbury  Park,  314.- 
914  ;  Monmouth  Contg.  Co.,  Red  Bank. 
316.429;  L.  H.  Selling,  Red  Bank.  317.202. 
Noted  May  1. 

N.  J..  Ba.vonne — City  received  lowest  bid 
repairing  48th  St.,  sheet  asphalt,  from  W. 
T.  S.  Crlchfield,  82  Washin^on  St.,  Hobo¬ 
ken.  320.000. 

N.  J.,  Jersey  Clt.v — City  received  lowest 
bid  paving  Hutton  St.  from  Hudson  Co. 
Blvd.  to  Liberty  Ave..  bituminous  concrete, 
from  W.  T.  S.  Crichfleld.  82  Washington 
St.,  Hoboken,  312.000.  Noted  May  8. 

ftN.  J.,  Mays  Landing — Bd.  Supervs.  At¬ 
lantic  Co.  let  contract  for  3}  ml.  Warrenite 
pavement  on  Pleasantvllle  and  Mays  Land¬ 
ing  Rd.,  to  Corson  ft  Corson,  Ocean  City, 
3218.225. 

★  N.  J.,  Mt.  Holly — Bd.  Supervs.  Burling¬ 
ton  Co.  let  contract  paving  with  asphalt 
9  ml.  road  between  here  and  Moorestown 
and  5  ml.  between  Palmyra  and  Beverly, 
to  l^nlon  Paving  Co.,  30th  and  Locust  Sts., 
Phila.,  3279,010  and  3133,634  respectively. 

N.  J.,  Trenton — City  received  bids  pav¬ 
ing  (a)  Ferry  St.,  (b)  Greenwood  Ave.,  (c) 
Greenwood  Ave.,  (d)  Hamilton  Ave.,  (e) 
Laclede  Ave.,  (f)  Lafayette  St.,  (g)  Mar¬ 
ket  St.,  (h)  Montgomery  St.,  (1)  Calhoun 
St.,  O)  natural  asphalt,  (2)  residual  as¬ 
phalt,  from  J.  J.  Barrett  Co..  Trenton,  (al) 
3685.  (a2)  3675,  (bl)  314.978.  (b2)  314.346. 
(cl)  353.583,  (c2)  352.620.  (dl)  323.061. 
(d2)  322.686.  (el)  34131.  (e2)  34079.  (fl) 
38330.  (f2)  ^8228,  (gl)  315.689.  (g2)  hs. 
524.  (hi)  31849.  (h2)  31801.  (11)  34703. 
(12)  M653  ;  H.  B.  Sproul  Co.,  105  South 
Davidson  St.,  Peeksklll,  N.  Y..  (al)  3718. 
(a2)  3708.  (bl)  315.175,  (b2)  314.540.  (cl) 
354.733,  (c2)  352.808.  (dl)  323.145.  (d2) 
322.824.  (el)  34268.  (e2)  34233.  (fl)  38410, 
(f2)  38325.  (gl)  315.854.  (g2)  315.689.  (hi) 
31894.  (h2)  31830.  (ID  34778.  (12)  34735  ; 


Utility  Constr.  Co..  46  Paterso'  .. 
Brunswick,  (al)  3711.  (a2)  $7or,‘i,,> 

181.  (b2)  315.464.  (cl)  354,360  1  $• 

641.  (dl)  323,364.  (d2)  322.925  •  n 

(t2)  34139.  (fl)  ^8461;  (h)  ^ 

316,119.  (g2)  316.001.  (hi) 

31917.  (il)  34812.  (i2)  34770.  N..;.d  MayV 

ftPn..  Altoonn — City  let  contraM  > 
trench  and  street  work,  to  W  \V  sfLn®'' 
Co.,  Altoona.  About  315,000.  «r 

ftPa.,  Ebensbnrg — Comrs.  Caml.rii 
let  contract  building  2  mi.  brick  road 
concrete  base.  18  ft.  wide,  extending  fro,? 
Spangler  Boro,  line  to  Kirsch  croi3^S 
Barr  Twp.,  to  Bell-Bockel  Co  Centra' 
Trust  Bldg.,  Altoona.  3116,158. 

-ftPa..  Ebensburg  —  Supervs  P.ichland 
Twp.,  c/o  Controller  Cambria  Co  let  con 
tract  rebuilding  3  mi.  vltr.  brick  r.,ad  ^n 
concrete  base,  to  Bell-Bockel  i-,, 
Central  Trust  Bldg.,  Altoona.  $124  669 
Noted  May  1. 

Paj^  OalIlteln--Superv8.  Gallatzin  Two 
c/o  Controller  Cambria  Co..  let  contract 
rebuilding  1.05  ml.  road  leading  from  Cuoon 
to  State  Highway  Route  No.  221  fire  cla? 
paving  brick  on  combination  concrete  basi 
and  curbing,  to  E.  F.  Dimond  and  J  T 
Blair,  Ebensburg,  357,851.  Noted  May  8 

Maryland — State  Rds.  Comn.,  601  Gar¬ 
rett  Bldg.,  Baltimore,  received  lowest  bid 
grading  and  paving  1  mi.  road  from  Han¬ 
cock  to  Pennsylvania  State  line,  15  ft  wide 
6-8-ln.  concrete,  Washington  Co.,  from  1  G 
Robinson,  Hancock,  344,284. 

★  N.  C.,  Durham — Durham  Co.  let  contract 
building  7.48  ml.  Durham-Raleigh  Ud  |v 
ft.  wide,  involving  78,900  sq.yd.  6-sj-in 
concrete,  to  R.  G.  Lassiter  Co.,  Oxford 
3232.458. 

ftFla.,  Jacksonville — Comrs.  Duval  Co 
let  contract  paving  6500  sq.yd.  .\tlantic 
Blvd.  from  Kings  Rd.  to  Hendix  Ave  ,  to 
F.  W.  Long  Co.,  434  East  Bay  St..  $3.15 
per  sq.yd.  Noted  Apr.  10. 

-ftAla.,  Bessemer — City  Council  let  con¬ 
tract  paving  8  blocks  of  19th  St.,  granite 
asphalt  on  5-ln.  concrete  base,  to  H  N. 
Bowdry,  Empire  Bldg.,  Birmingham,  $2.2" 
per  sq.yd.  Total  cost,  373.000. 

ftOhio— State  Highway  Comn..  Colum¬ 
bus,  let  contracts  building  roads  in  counties 
as  follows; 

Clinton  Co.,  Sect.  "O”  Cincinnati-Zanes- 
ville  Rd.,  2.37  ml.,  grrading,  constructing 
bridges  and  culverts  and  paving  with 
waterbound  macadam.  Brewer  &  Brewer 
Sons.  Chllllcothe.  333,405. 

Fairfield  Co.,  Sect.  “F”  Lancaster-New- 
ark  Rd.,  2.05  ml.,  grading,  cunstructing 
bridges  and  culverts  and  paving  with 
waterbound  macadam.  H.  W.  Curry.  Eaton. 
341.732. 

Ottawa  Co..  Sect.  ‘‘E-2"  Oak  Harlmr- 
Genoa  Rd..  1.59  ml.,  grading,  constructing 
bridges  and  culverts  and  paving  with  con¬ 
crete.  Wise  Bros.  &  Berman,  Elmore,  $44.- 
521. 

Tuscarawas  Co..  Sect.  "O”  Canal  Dover- 
Wooster  Rd.,  2.52  ml.  grading,  constructing 
bridges  and  culverts  and  paving  with  con¬ 
crete,  Hahn  Constr.  Co.,  Canton,  376.6^6. 

Wyandot  Co..  Sect.  "B”  Tiffln-Upper  San¬ 
dusky  Rd..  1.66  ml.  grading,  constructing 
bridges  and  culverts  and  paving  with  as¬ 
phaltic  concrete.  Modern  Constr.  Co.,  Fre¬ 
mont,  361.666. 

Lucas  Co.,  Sect.  “B.”  “C”  and  "D  ’  of 
Rd.  56  and  Sect.  “A”  and  “B”  of  Rd.  .58. 
surface  treating  with  tar  and  covering,  H. 
W.  Curry,  Eaton,  310,995. 

Sect  “J-2”  Rd.  51,  Sect.  “A”  Rd.  56.  and 
Sect.  ‘  E,”  “F.”  ”G,**  “H"  and  “1.”  Rd  21. 
surface  treating  with  tar,  H.  W.  Curry. 
Eaton,  317,145.  Noted  May  8. 

'ftOhio — State  Highway  Comn.,  Colum¬ 
bus,  let  contract  grading,  paving,  building 
bridges  and  culverts  on  4.18  ml.  Columhus- 
Mlllersburg  Rd.,  Sect  1.  waterbound  mac¬ 
adam.  to  (Sledhlll  ft  Rhelnhart,  Gallon.  $44,- 
701.  Noted  May  IS. 

0„  Cleveland — City  received  bias  pay'^P 
(a)  Champion  Ave.  from  West  101st  Pi.  to 
West  Blvd,  (b)  East  125th  St  from  Kins¬ 
man  Rd.  to  Union  Ave.,  (c)  West  24th  St- 
from  Franklin  Ave.  to  Wllleyville  Allt 
(d)  West  24th  St.  from  Moore  Court  to 
Wllleyville  Allt,  (e)  West  98th  St  Rom 
Loretta  Ave.  to  Walford  Rd..  (O 
114th  St  from  Harvard  to  Miles  -Ayes,  (R) 
Kraus  Ave.  from  East  20th  to 
(h)  Ignatius  Ave.  from  West  Blvd  to  ''e-i 
105th  St.,  from  Freshwater  Paving  <  o 


-Alllinota — State  Highway  Cotnn.,  Spriiig- 
fleld.  let  contracts  paving  roads  in  following 
counties.  Cook  Co..  919  6  ft.  Sect.  56.  Houte 
15.  to  K.  I»renz.  Oak  Glen,  55092  ;  Craw- 
ford  Co..  1295  ft.  Sect.  E.  Route  5.  to  J. 
\V.  Etchison.  Casey  $868*  ;  Ljt  Salle  Co.. 
4400  ft.  Sect.  L,  Route  11,  to  E.  Berna  & 
Co.,  601  l»mbard  Bldg.,  Indianapolis.  Ind  , 
$17,071  ;  McLean  Co.  9800  ft.  Se.t.  K. 
Route  7.  to  States  Constr  Co.,  79  W<  at 
Monroe  St..  Chicago.  $27,416  and  927  ft. 
Sect.  E.  Route  7,  to  R.  N.  Jenkins,  Belle- 
flower,  $1080;  Henry  Co.,  31.556  ft.  Sect  E. 
Route  6  and  5200  ft.  Sect.  F.  Route  8,  to 
Cameron,  Joyce  &  Co..  $24,100;  Rock  Isl¬ 
and  Co..  19.984  ft.  Sect.  E  Route  8,  to 
White  &  Braley,  Eitchfleld.  $9046  ;  Piatt 
Co.,  2900  ft.  Sect.  I),  Houte  5  and  2800  ft. 
Sect.  E.  Route  5.  to  W.  F.  Lodge,  Monti- 
oello,  $9455  and  $9382  respectively.  Noted 
May  1. 

HI.,  Chicago— Cook  Co.  received  bids 
building  (a)  21,304  lin.ft.  road,  in  North- 
field.  Wheeling  and  Main  Twps.  extending 
south  from  De.splaines  River  Rd.  and  Mil¬ 
waukee  Ave..  18  ft.  roadway,  6  ft.  earth 
shoulders;  (b)  27.960  lin.ft.  in  Main  and 
Leyden  Twps..  extending  south  from  Des- 
plaines  River  Rd.  at  south  limits  of  De.s¬ 
plaines  Village,  18  ft.  roadway.  6  ft  earth 
shoulders;  (c)  in  combination;  (1)  Port¬ 
land  cement  concrete;  (2)  asphalt  on  con¬ 
crete  base,  from  R.  F.  Conway  Co..  1 33 
West  Washingrton  St.,  (al)  $103,961;  (a2) 
$124,417;  (bl)  $154,969;  (b2)  $179,045; 

(cl)  $255,782  ;  (c2)  $300,563;  Standard 

Paving  Co.,  29  South  La  Salle  St.,  lal) 
$110,042  ;  Ibl)  $160,977;  Ready  &  tlal- 
laghan,  133  West  Washington  St.,  tal) 
$108,542  ;  Mellon-Stuart-Nelson  Co..  208 
South  La  Salle  St.,  (cl)  $254,055;  J  A. 
Ross  &  Co.,  4561  Armitage  Ave.,  (cl)  $260.- 
441  ;  Amer.  Asphalt  Paving  Co..  133  West 
Washington  St.,  (c2)  $328,706.  Noted  May 


(d.  Will  Co..  10,001  ft.  Sect.  O.  Route 
13.  18  ft.  wide; 

(e)  Cumberland  Co.,  11.300  ft.  Sect.  E. 
Route  1.  10  ft.  wide; 

(f)  Christian  Co.,  6.3  ml.  Sect.  I.  J.  K,  L 
and  M.  15  ft.  w’ide  ; 

(gl)  Hancock  Co.,  13,000  ft.  Sect.  I,  Route 
1.  24  ft.  wide  ; 

(g2)  12.600  ft.  Sect.  J.  Route  13,  24  ft 
wide  ; 

(hi  Marshall  Co..  22.810  ft.  Sect.  F.  Route 
9,  24  ft.  wide  ; 

<i)  Pope  Co..  9  concrete  bridges.  Sect.  D. 
Route  1  and  3 ; 

(j)  Hamilton  Co,,  1  concrete  bridge.  Sect. 
C.  Route  6  ; 

(k)  Scott  Co.,  1  concrete  bridge.  Sect.  H, 
Route  1 A  ; 

(l)  Massac  Co.,  5  concrete  bridges.  Sect. 

G.  Route  3.  to 

H.  C.  Holmes,  Macomb,  (al)  $5074;  (a2) 
$5576. 

E.  A.  Lord  Constr.  Co.,  Monmouth,  (b) 
$13,805;  (c)  $9725;  (gl)  $6986. 

Powers  Thompson  Constr.  Co.,  221  South 
Chicago  St.,  Joliet,  (d)  $29,067. 

A.  C.  Loomis  Co.,  Mattoon,  (e)  $17,945. 

A.  O.  McCoy.  Versailles,  (f)  $24,500. 
Meckenson  Bros.,  Hamilton,  (g2)  $8314. 

J.  Brogen,  Eldred.  (h)  $17,548. 

B.  F.  Clark  &  Son,  5052  Gates  Ave.,  St. 
Louis,  Mo.  (i)  $2300. 

Parnham  Constr.  Co.,  3029  Waverly  Ave., 
East  St.  Louis  (j)  $4997. 

T.  WTiitlock.  Exeter,  (k)  $2400. 

J.  R.  Sleeter,  Metropolis,  (1)  $3900. 

Noted  May  15. 

4)Illinois — State  Highway  Comn.,  Spring- 
field.  let  contracts  building  following  sec¬ 
tions  Dixie  Highway,  brick  and  concrete; 
Sect.  1.  2  and  G-15d.  to  Bates  &  Rogers,  37 
West  Van  Buren  St.,  Chicago.  $310,000  ; 
Sect.  4  and  H-15d.  to  Cameron,  Joyce  &  Co., 
Keokuk.  la.,  $84,192  and  $21,633  respective! 
ly ;  Sect.  5,  to  Bates  &  Rogers,  37  West 
Van  Buren  St.,  Chicago,  $210,000;  Sect.  6. 
Chicago  Heights  Coal  Co.,  Chicago  Heights, 
$134,370;  Sect.  K-15d,  to  Federal  Paving 
Co..  Chicago,  $46,491  ;  Sect.  7,  to  Embank¬ 
ment  Co.,  Joliet,  $144,110.  Noted  Apr.  3. 

-A’lllinoU — State  Highway  Comn.,  Spring- 
field.  let  contracts  building  following  sec¬ 
tions  Lincoln  Highway:  Sect.  1,  O  and  2, 
to  Calumet  Constr.  Co.,  100  West  115th  St.. 
Chicago,  $158,000  ;  Sect.  L  and  3,  to  Illinois 
Hydraulic  Stone  Co.,  Elgin,  $103,300  ;  S<‘Ct. 
4,  5.  6  and  7,  to  J.  O.  Heyworth  Co.,  606 
South  Michigan  Ave.,  Chicago.  $363,227  ; 
Sect.  G.  8  and  1 8,  to  Hart  &  Page,  Bock- 
ford.  $83.362 ;  Sect.  9,  to  A.  E.  Rutledge, 
Rockford.  $103,838;  Sect.  14,  to  C.  E. 
Heaps.  Moline,  $137.437 ;  Sect.  15.  17  and 

H,  to  J.  J.  Dunegan,  Shenandoah,  la.,  $277,- 
500.  Noted  Apr.  3. 

4^11110018 — State  Highway  Comn..  Spring- 
field.  let  contracts  paving  roads  in  follow¬ 
ing  counties:  Clark  Co..  2000  ft.  Sect.  E. 
Route  7,  10  ft.  wide  ; 

(b)  Greene  Co.,  1.6  mi.  Sect.  F  and  H,  24 
ft.  wide  ; 

(c)  De  Witt  Co..  4.9  mi.  Sect.  F  and  G.  24 
ft.  wide  ; 

(d)  Knox  Co..  9300  ft.  Sect.  J.  Route  6, 
24  ft.  wide  ; 

(el)  Clay  Co.,  4100  ft.  Sect.  F.  Route  6. 
24  ft.  wide  ; 

(e2)  2705  ft.  Sect.  G,  Route  6.  24  ft. 
wide  ; 

(f1)  Cook  Co.,  5413  ft.  Sect.  57,  Route  1. 
18  ft.  wide  ; 

(f2)  20,276  ft.  Sect.  58.  Route  IIC  and 
6B.  18  ft.  wide; 

(gl)  Cass  Co.,  1063  ft.  Sect.  I.  Route  2, 
10  ft.  wide  ; 

(g2)  2806  ft.  Sect.  J,  Route  7,  10  ft.  wide; 

(h)  WTiite  Co..  0.8  ml.  Sect.  D,  10  ft. 
wide  ; 

(11)  Champaign  Co.,  3440  ft.  Sect.  K. 
Route  2.  10  ft.  wide; 

(12)  5532  ft.  Sect.  L,  Route  5,  10  ft. 
wide  to 

J.  W.  Etchinson,  Casey,  (a)  $7'(ii.->. 

J.  Bogan.  Eldred.  (b)  $12,657. 

W.  C.  Meneely,  Frankford,  Ind.,  (c) 

$11,200. 

E.  A.  Lord  Constr.  Co.,  Monmouth,  (d) 
$4286. 

L.  V.  Chesrom.  Olney,  (el)  $2139. 

UTiite  *  Braley.  Litchfield.  (e2)  $2912. 

M.  Foley  Co..  Evanston,  (fl)  $17,697. 
Eclipse  Constr.  Co.,  Winnetka,  (f2) 

$65,242. 

E.  C.  Trowbridge,  Chandlervllle,  (gl) 
$1900;  (g2)  $6190. 

P.  R.  Blood.  Orayvllle.  (h)  $6391 
Stiioes  A  Pilcher,  Chatppaign,  (11)  fit.* 
496:  (12)  $20,601^  Noted  May  15. 


Streets  and  Roads  (continued) 

11712  Detroit  Ave.,  (a)  $12,259,  (c)  $10,686, 
d»  $16,731.  (e)  $19,832,  (h)  $16,863;  Roehl 
Bros  West  25th  St.  and  Clark  Ave.,  (a) 
ll’aio,  (c)  $10,668.  (d)  $16,667,  (e)  $20.- 
in"'  (h)  $17,283  ;  McHugh  Bros.,  Society 
for  Savings  Bldg.,  (a)  $12,777,  (c)  $10,746, 
d)  $16,965.  (e)  $20,228.  (h)  $17,448;  A.  M. 
Pensa.  2359  East  93rd  St.,  (b)  $16,372  ; 

Kikiwin  Broa,  4500  Euclid  Ave.,  (b)  $16,- 
tS’  (f)  $17,204.  (g)  $10,253;  Rieley  Bros., 
357’ The  Arcade,  (b)  $16,492.  (f)  $16,936, 
le)  $10,168;  R.  P.  Burnett.  527  Society  for 
Savings  Bldg.,  (f)  $17,994.  Noted  May  8. 

♦  O..  Toledo — Comrs.  Lucas  Co.  let  con¬ 
tract  grading,  draining,  curbing  and  paving 
3  nii  Westmoreland  and  Fairmont  Park 
roads  and  streets.  24  ft.  wide,  involving 
4(1  000  sq.yd.  bituminous  concrete,  to  Harris 
&  Tansey.  221  Nasby  Bldg.,  $167,840. 
Noted  May  1. 

ttind.,  Terre  Haute — Comrs.  Vigo  Co.  let 
contracts,  to  Carpenter  Constr.  Co..  Terre 
Haute,  grading,  paving  and  building  cul¬ 
verts  on  2  mi.  Wm.  E.  Dinkle  Rd.,  18  ft. 
wide  involving  10.450  sq.yd.  7-in.  vibrolithic 
concrete,  cost  $24,823  ;  2)  mi.  J.  L.  Craw¬ 
ford  Rd.,  18  and  20  ft.  wide,  23.400  sq.yd. 
7.in  vibrolithic  concrete,  $58,446 ;  to  Pre¬ 
mier  Constr.  Co.,  1023  Lemcke  Bldg.,  India¬ 
napolis,  21  ml.  J.  L.  Smith  Rd.,  20  ft.  wide, 
27,000  sq.yd.  bituminous.  $82,500. 

(tMirhigan — State  Highway  Comn.,  Lans¬ 
ing.  let  contract  to  B.  Fowler,  Tawas  City, 
grading,  gravel  surfacing  and  building 
drainage  structures  on  3  mi.  Federal  Aid 
Kd  No.  12.  Sect.  A2.  15  ft.  wide,  lasco  Co., 
cost.  $32,000  ;  I.  Butser,  Hart,  grading  and 
building  drainage  structures  on  4  mi.  Fed¬ 
eral  Aid  Rd.  No.  1.  Sect.  A,  24  ft.  wide. 
Montague  Twp.,  Muskegon  Co.,  $10,200  ;  W. 

H.  Friedrick  &  Co..  Bronson,  grading,  pav¬ 
ing  with  concrete  and  building  drainage 
structures  on  6.7  mi.  Federal  Aid  Rd.  No. 
31,  16  ft.  wide.  Involving  13,400  cu^d.  con¬ 
crete.  Berrien  and  Van  Buren  Counties. 
$181,000. 

Mirh.,  Detroit — Dept.  Pub.  Wks.  received 
lowest  3  bids  paving  (a)  Algonquin  Ave. 
from  Avondale  to  Essex  Aves..  26  ft.  wide, 
il>)  Drexel  Ave.  from  point  150  ft.  south 
of  Korte  Ave.  to  Essex  Ave.,  26  ft.  wide, 
(c)  Ellsworth  Court  from  Lenox  to  New¬ 
port  Aves.,  30  ft.  wide,  (d)  Eastlawn  Ave. 
from  point  550  ft.  south  of  Korte  Ave.  to 
Essex  Ave.,  26  ft.  wide,  (e)  Lenox  Ave.  from 
Korte  to  Essex  Ave.,  26  ft.  wide,  (f)  Nava- 
hoe  .Xve.  from  Avondale  to  Essex  Aves., 
24  ft.  wide,  (g)  Newport  Ave.  from  point 
600  ft.  south  of  Korte  Ave.  to  Essex  Ave.. 
26  ft.  wide,  (h)  Piper  Blvd.  from  point  400 
ft.  south  of  Korte  Ave.  to  Freud  Ave.,  26 
ft.  wide,  (i)  Pasadena  Ave.  from  Herman 
to  12th  Sts..  24  ft.  wide.  (J)  Ravenswood 
Ave.  from  Yosemite  to  Grand  River  Aves., 
26  ft.  wide,  from  Detroit  Asphalt  Paving 
(’o..  20  McGraw  Bldg.,  (a)  $12,212.  (b) 

$23,989.  (c)  $24,192.  (d)  $28,953.  (e)  $21.- 
478.  (f)  $11,381.  (g)  $30,706,  (h)  $44,422, 

(i)  $15,088.  (j)  $11,465;  W.  B.  Brady 

('onstr,  Co..  1972  Grand  River  Ave.,  (a) 
$12,644.  (b)  $24,849.  (c)  $25,067.  (d)  $29,- 
979,  (e)  $22,245.  (f)  $11,765,  (g)  $31,902. 
(h)  $46,515,  (i)  $15,220,  (J)  $11,370; 

('leveland  Trinidad  Paving  Co.,  2940  Wood¬ 
ward  Ave..  (a)  $12,827.  (b)  $25,206.  (c) 
$2.5,444.  (d)  $30,412.  (e)  $22,568,  (f)  $11.- 
934.  (g)  $32,344.  (h)  $47,077,  (1)  $15,005, 

(j)  $11,493.  Noted  Feb.  6. 

★Mich.,  Detroit — City  let  contracts,  to 
Detroit  Asphalt  Paving  Co..  20  McGraw 
Hlrig..  paving  Distel  Ave.,  from  Fort  to 
Olivet  Sts.,  cost.  $8995,  Gartner  Ave.  from 
Re.ard  St.  to  Lawndale  Ave.,  $54,052.  Sena¬ 
tor  .Ave.  from  Beard  St.  to  Lawndale  Ave., 
$52,817  ;  E.  Meredith  Co.,  145  Harper  Ave., 
Alley  No.  985  between  Lawton,  Linwood, 
Lothrop  and  Northwestern  Aves.,  $4635, 
No.  986  between  La  Salle  Blvd.,  14th  St.. 
Grand  Blvd.  and  Lothrop  Ave.,  $4199.  No. 
987  between  Elmwood,  Moran,  Medbury 
Aves.  and  Grand  Blvd.,  $4257  ;  Corrick 
Bros.,  507  Owen  Bldg.,  Alley  No.  988  be¬ 
tween  Maxwell,  Seminole,  Canfield  and 
Forest  Aves.,  $3697,  No.  990  between  Field, 
Sheridan.  Gratiot  and  Forest  Aves.,  $4205  ; 
Tallwr  Co.,  Penobscot  Bldg.,  Alley  No.  989 
parallel  to  Michigan  Ave.  between  24th  and 
25th  Sts..  $1793.  Noted  May  15. 

'(^Illinois — State  Highway  Comn.,  Spring- 
field.  let  contracts  paving  roads  In  follow¬ 
ing  counties: 

(al)  Schuyler  Co.,  2571  ft.  Sect  F.  Route 

I.  10  ft.  wide; 

(a2)  2192  ft  Sect.  G,  Route  2,  10  ft 

wide  ; 

(h)  Warren  Co..  8741  ft.  Sect.  G,  Route 
"  16  ft  wide; 

,  Carroll  Co..  2825  ft.  Sect.  D,  Route  8. 


4)111.,  Chicago — Cook  Co.  let  contracts 
building  22,729  lin.ft.  Chicago- Waukegan- 
Milwaukee  Rd.  extending  north  from 
Dempster  St.,  Morton  Grove  Village,  to 
Eclipse  Constr.  Co.,  W’innetka,  $131,442  ; 
10,241  lin.ft.  Chicago- Waukegan-Milwuukee 
ltd.  extending  north  from  Milwaukee  Ave., 
Niles  Village  and  on  4  blocks  Irving  Park 
Blvd.  from  60th  to  64th  Aves.,  to  Blase  & 
Gerken,  Chicago,  $47,949,  and  $11,723  re¬ 
spectively.  Noted  May  15. 

★III.,  Danville — Vermilion  Co.  let  con¬ 
tracts  building  bund  roads,  concrete  and 
lirick,  10  ft.  wide,  together  with  all  grading, 
draining,  shaping,  rein. -con.  work,  etc.. 
Sect.  A-1  and  A-3,  to  J.  P.  Casey  Co., 
('hicago,  $36,903  and  $41,939  respectively: 
Sect.  C-l,  to  M.  H.  I.iewls,  Hoopeston.  $73.- 
660;  Sect.  A-2  and  B-3,  to  C  W.  CUu-k. 
('linton,  Ind.,  $99,982  and  $37,748  respec¬ 
tively;  Sect.  A-5.  to  H.  C.  Finley  Constr. 
Co.,  Hoopeston,  $81,565.  Noted  Apr.  10. 

HI.,  Danville— Vermilion  Co.  received  bids 
May  1.  building  bond  roads.  <x)ncrete  and 
brick.  10  ft.  wide,  together, with  all  grading 
draining,  shaping,  rein. -con.  work,  etc..  Sect. 
B-1,  from  C.  W.  (jiark,  Clinton,  Ind..  $53,- 
926 ;  Sect.  B-1,  B-2,  C-2  and  A-9.  from  J. 
P.  Casey  Co.,  Chicago,  $73,796  ;  $63,313; 
$66,291  and  $92,503  respectively;  Sect.  B-1. 
from  M.  H.  Lewis.  Hoopeston.  $77,868  ;  Sect. 
B-2  and  C-2,  from  H.  C.  Finley  Constr.  Co.. 
Hoopeston.  $66,194  and  $60,947  respective¬ 
ly  :  Sect.  A-7,  from  J.  W.  Etchison.  Casey. 
$33,108;  Sect.  B-7  and  C-7.  from  Ooggin 
Constr.  Co.,  Areola,  $52,676  and  $42,582 
respectively.  Noted  Apr,  10. 

★  III.,  Rorkford — Wlnneb.-igo  Co.  let  con¬ 
tract  building  1886  ft.  Grant  Highway.  Sect. 

I.  18  ft.  wide,  to  R,  P.  Beckstrom.  208 
Trust  Bldg.  About  $10,624.  Work  Involves 
3880  sq.yd.  vitr.  brick  on  concrete  base  and 
990  cu.yd,  earth  excav. 

WIs..  Sheboygan — City  received  bids 
grading  and  paving  with  metropolitan  brick 
also  constructing  .sidewalks  with  combined 
curb  and  gutter  on  1.7  ml.  Wisconsin  Ave., 
20  ft.  wide,  from  J.  Brown  Co..  Pennsyl¬ 
vania  Ave..  $11,988;  Pestler  &  Naumer, 
1130  Ontario  Ave.,  $10,855.  Noted  May  1. 

WU..  Sheboygan — City  received  bids 
grading  and  paving  with  concrete  also  con¬ 
structing  sidewalks  with  combined  curb  and 
gutter  on  1.1  mi.  Lighthouse  St.  from  North 
2nd  to  Bajrvlew  Addition,  20  ft.  wide,  from 

J.  Brown  Co..  Pennsylvania  Ave,,  $10,890, 
Pestler  ft  Naumer.  1130  Ontario  Ave..  $11.- 
670.  Noted  May  1. 

★WU.,  Sheboygan — Sheboygan  Co.  let 
contract  to  Murphy  Constr.  Co..  North  8th 
St..  Manitowoc,  grading  and  paving  25  ml. 
Plymouth-Sheboygan  F^IIs  R(l.,  16  ft  wide, 
involving  20,988  rq.yd.  concrete,  5,815  cu.yc\ 
earth  excav.,  and  171  cu.yd.  concrete  cul¬ 
verts,  etc.,  total  cost,  $30,000. 
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bridges  and  1  concrete  deck  girder  bridge, 
$10,780;  IMckus  Kng.  &  Constr.  (To.,  414 
IiavidHon  BKlg.,  Sioux  City,  4  concrete  box 
culverts,  $6216.  Work  involves  1366  cu.yd. 
rein.-con.  35  tons  structural  and  37  tons 
reinforcing  steel  and  3530  lin.ft.  wooden 
piling. 

★  la.,  ('larioo — Comrs.  Wright  Co.  let  con¬ 
tract  grading  and  building  culverts  on  111 
mi.  road,  24  ft.  wide,  to  li.  Condon.  3624 
^uth  26  th  St.,  Omaha,  Neb.,  $19,485. 
Work  involves  placing  and  covering  tem¬ 
porary  culverts.  $0.25  per  lin.ft.  and  42,489 
cu.yd.  excav.,  $0.46  per  cu.yd. 

★  la..  Hartley — Town  let  contract  paving, 
curbing  and  guttering  5  mi.  various  streets, 
24-80  h.  wide,  to  Ford  Paving  Co..  802 
2nd  Ave.,  Cedar  Itapids,  $292,035.  Work 
involves  1348  sq.yd.  6  in.  plain  concrete, 
$2.69  per  sq.yd.,  78,000  sq.yd.  2  in.  asphaltic 
concrete  on  6  in.  concrete  base.  $2,77,  64,- 
000  lin.ft.  integral  curbing  and  guttering, 
$1.15  and  18,500  cu.yd.  earth  excav.,  $0.75. 

★la.,  Marshalltown — Bd.  SupervB.  Mar¬ 
shall  Co.  .let  contract  grading,  clearing, 
grubbing,  removing  and  resetting  fences 
and  hedges  and  placing  tile  and  temporary 
culverts  on  91  mi.  l.incoln  Highway,  24  ft. 
wide.  Involving  102.641  cu.yd.  excav.  to  P. 
E.  Shugart,  Nevada,  earth  at  $0.41,  loose 
rock  $1.25  and  solid  rock  at  $2.50. 

★  Nrb.,  Humphrey — City  let  contract  pav¬ 
ing  various  streets,  to  A.  Dodson,  3140 
Sheridan  Blvd.,  Lincoln,  $55,740.  Work 
involves  13,653  sq.yd.  brick  block  on  5  in. 
concrete  base  and  3800  ft.  combination  curb 
and  gutter.  Noted  Apr.  24. 

★Minn..  Carlton — Comrs.  Carlton  Co.  let 
contract  grading  and  graveling  41  mi.  road, 
20  ft.  wide,  to  Grau  &  Sailo,  Kettle  River. 
About  $10,000. 

★Minn.,  Carlton — Comrs.  Carlton  Co.  re¬ 
jected  only  bid  received  May  5,  grading  and 
graveling  8  mi.  Federal  Aid  Project  No.  17, 
24  ft.  wide.  About  $38,000.  Work  will  be 
done  by  day  labor.  Noted  Apr.  24. 

★  Minn.,  Betroit — Comrs.  Becker  Co.  let 
contract  graveling  4  mi.  and  grading  2  mL 
Job  No.  59.  to  M.  W.  Barnard,  Detroit, 
$24,030,  Noted  Apr.  24. 

★  Minn.,  Duluth — City  let  contract  grading 
3100  ft.  Winona  St.  from  Woodland  Ave.  to 
Krving  St..  65  ft.  wide  with  18  ft.  roadway 
of  macadam,  to  C.  R.  McLean,  c/o  City 
Engr's.  Office,  $10,236.  Noted  May  15. 

★  Minn.,  Duluth — City  let  contract  paving 
wil  h  1  course  concrete  and  laying  storm 
sewers  on  2529  ft.  26th  Ave.,  E..  from  Ist 
to  8th  Sts.,  20  ft  wide,  to  D.  H.  Clough  & 
Co.  9141  East  let  St,  $36,950.  Noted 
May  8. 

★  Minn..  Eveleth — City  let  contract  pav¬ 
ing  24.000  sq.yd.  various  streets  and  ave¬ 
nues.  to  Lawrence  &  McCan  Co.,  Eveleth, 
$107,890.  Work  involves  24.000  yd.  bitu- 
lithio  concrete.  3000  lin.ft.  each  of  concrete 
curb,  gutter  and  sidewalk,  300  ft  12-ln. 
and  1800  ft.  24-in.  pipe.,  etc. 

★  Minn.,  Fnribnnlt — Comrs.  Rice  Co.  let 
contract  building  Job  No.  1901,  State  Rd. 
No,  17.  to  Peabody- Young  Co..  St.  Paul, 
$27,811.  Noted  Apr.  17. 

★Minn.,  Long  Prairie— Comrs.  Todd  Co. 
let  contract  grading  4.8  mi.  Job  No.  26, 
State  Rd.  No.  6.  24  ft.  wide,  to  H.  Thurs- 
dale  &  Co.,  Long  Prairie,  $12,585.  Noted 
Apr.  24. 

Minn..  Pipestone — Comrs.  Pipestone  Co. 
received  only  bid  May  6,  grading  131  nil. 
,Tob  No.  1901,  State  Rd.  No.  5.  from  H. 
Eining,  Jasper,  $25,000.  Noted  May  1. 

★  Neb..  Beatrice — Gage  Co.  let  contract 
grading  29  mi.  Federal-aid  roads  from  here 
to  Fairbury.  involving  146.000  yd.  grading, 
to  I.,amoreaux  Bros.,  805  Brandeis  Theatre 
Bldg.,  Omaha.  $49,876  ;  culverts  for  work, 
to  E.  H.  Knowland,  Fairbury.  $11,000. 

★  Neb..  Fremont — Dodge  Co.  let  contract 
grading  35  ml.  Federal  Aid  Rd.  from  here 
to  Cersco,  involving  145.000  yd.  grading, 
to  I^amoreaux  Bros..  Brandeis  Theatre 
Bldg.,  Omaha,  altout  $53,000. 

★  Neb.,  Humphrey — City  let  contract  pav¬ 
ing  various  streets,  to  A.  Dodson.  3140 
Sheridan  Blvd.,  Lincoln,  $55,740.  Work 
Involves  13.653  sq.yd.  brick  block  on  6  In. 
concrete  base  and  3800  ft.  combination  curb 
and  gutter.  Noted  Apr.  24. 

★  Neb.,  Omaha — Douglas  Co.  let  contract 
repaving  2000  ft.  24th  St.  from  Spaulding 
to  Ames  Sts..  40  ft.  wide,  involving  6924 
sq.yd.  vltr.  brick  blocks,  770  cu.yd.  of  con¬ 
crete  for  repairing  base,  also  resetting  2500 
lin.ft.  of  curbing,  to  C.  »  Fanning,  16th  and 
Dodge  Sts.,  $19,020. 


★Neb.,  Ralstna — City  let  contract  paving 
and  curbing  11  mi.  streets  with  6  in. 
granite  concrete,  to  Bauer  &  Johnson.  201 
Farnam  Bldg.,  Omaha,  $60,650.  Plans  in¬ 
clude  paving  of  77th  St.  from  Main  to 
Highland  Sts.,  Oakwood  St.  from  75th 
to  77th  Sts.,  76th  St.  from  Main  to  Oak- 
wood  Sts.  ;  Maywood  St.  from  Main  to  80th 
St.,  78th  St.  from  Oakwood  to  State  Sts. 
and  State  St.  from  79th  St.  to  Miller  Ave., 
20-40  ft.  wide.  Work  involves  20.000  sq.¬ 
yd.  6  In.  granite  concrete  and  15.000  lin.ft 
granite  concrete  curbing. 

★  Mont.,  Billings — City  let  contract  pav¬ 
ing  North  Slat  St.,  bltulithic.  to  Warren 
Constr.  Co.,  Journal  Bldg.,  I’ortland  Ore., 
$42,161.  Noted  Apr.  24. 

★Ark.,  Marion — Comrs.  Crittenden  Co. 
let  contract  to  Roach  and  Stansell,  North 
Main  St.,  Memphis,  Tenn.,  grading,  drain¬ 
ing  and  surfacing  28  mi.  highway  in  Rd. 
Impvt.  Dlst.  No.  5,  14  ft.  wide,  involving 
26,400  sq.yd.  bituminous  macadam  at  $0.30 
per  sq.yd.  and  102,000  cu.yd.  earth  excav. 
at  $0.45  per  cu.yd. 

★Tex.,  Dallas — City  let  contract,  to  Texas 
Bitulithic  Co.,  1101  Praetorian  Bldg.,  pav¬ 
ing  Throckmorton  St.  from  Cedar  Springs 
to  Maple  Ave..  cost.  $24,224  ;  Reagan  St. 
from  Cedar  Springs  to  Maple  Ave.,  $23,585 
and  Knight  Sti  from  Cedar  Springs  to 
Brown  Sts.,  $14,800.  Noted  May  1. 

★Tex.,  Fairfield — Comrs.  Freestone  Co.  let 
contract  grading,  macadamizing  and  build¬ 
ing  rein.-con.  bridges  and  culverts  on  2.79 
mi.  Highway  No.  7.  running  northwest  from 
Teague  tow.ard  Fairfield,  16  ft.  wide,  to  Mc- 
Elwrath  &  Rogers,  Corsicana,  $21,464. 
Noted  May  1. 

★Tex.,  Sait  Antonia — City  let  contract  pav¬ 
ing  Ave.  D  from  3rd  to  10th  Sts.,  to  Uvalde 
Rock  Asphalt  Co.,  Swearingen  Bldg.,  San 
Antonio,  about  $15,000. 

★WaHh.,  Colfax — Whitman  (’o.  let  con¬ 
tract  hard  surfacing  8.4  ml.  highway  from 
Oakesdale  to  Rosalia,  to  C.  H.  Green,  North 
517  Lincoln  St.,  Spokane,  $63,500;  9.25  mi. 
Highway  No.  6-.\,  southwest  of  Colfax,  to 
Rlstvedt  &  Bragg,  Colfax,  $70,555  ;  7.75  ml. 
Miller  Rd.,  2  ml.  south  of  Colfax  to  near 
Palouse,  to  Clifton,  Applegate  &  Toole  Co., 
Hutton  Bldg.,  Spokane,  $95,300.  Noted 
Apr.  24. 

★Wash.,  Da.vton — Comrs.  Columbia  Co. 
let  contract  hard  surfacing  1|  mi.  per¬ 
manent  highway  from  Judson’s  Hollow  to 
Gaines  Place,  to  Wilson  &  O’Rourke,  Walla 
Walla,  $16,534. 

★Wash.,  Everett — Comrs.  Snohomish  Co. 
let  contract  grading  and  paving  1.25  ml. 
Marysville-PIlchuck  Rd.,  Permanent  High¬ 
way  No.  34,  18  ft.  wide,  and  1  ml. 

Lowell-Snohomish  Rd..  Permanent  High¬ 
way  No.  35.  18  ft.  wide,  to  Kafser 

Paving  C!o.,  Everett  $31,961  and  $27,730 
respectively :  1  ml.  I.iOwell-Snohomish  Rd., 
Permanent  Highway  No.  36.  18  ft.  wide,  to 
T.  M.  Morgan,  3202  Laurel  Dr..  Everett, 
$23,982  ;  1.7  ml.  Three  Lakes  Rd.,  Perma¬ 
nent  Highway  No.  37,  16  ft.  wide,  to  J.  W. 
Hoover  Co.,  1607  Hoyt  St,  Everett  $35,225. 
Noted  May  1. 

★Wash..  Mt.  Vernon — City  let  contract 
paving  and  building  sidewalks  on  6  blocks 
of  6th  and  Lawrence  Sts.,  20  ft.  wide.  In¬ 
volving  27,100  sq.yd.  concrete,  to  Skagit 
Constr.  Co.,  Mt  Vernon,  $15,221.  Noted 
Apr.  3. 

Wash.,  Seattle — Bd.  Pub.  Wks.  received 
bids  May  9,  building  sidewalks  on  (a)  29th 
Ave.,  et  al.  Involving  8821  sq.yd.  concrete; 
(b)  13th  Ave.  S..  et  al.  4120  sq.yd.  concrete, 
5000  ft.  wood  curbing  and  1000  cu.yd. 
excav. ;  from  Gk>etz  &  Brennan.  Seattle,  (a) 
$16,238;  S.  A.  Moceri,.  1212  South  M.  St., 
(a)  $16,800;'  Coluccio  &  Niblett.  Seattle, 
(a)  $16,890,  (b)  $10,768;  W.  H.  Smith, 
Builders  Flxch.  Bldg.,  (b)  $10,331;  D.  H. 
Traphagen.  Seattle,  (b)  $10,988. 

★  Wash..  Seattle— Bd.  Pub.  Wks.  let  con¬ 
tract  filling,  paving,  building  sewers  and 
water  mains  in  Holgate  St,  et  al.  Involv¬ 
ing  62,250  cu.yd.  grading,  3490  sq.yd.  con¬ 
crete  and  641  ft.  12  and  18  In.  pipe,  to  Still¬ 
well  Bros.,  Boston  BIk.,  $29,588. 

★  Wash.,  Seattle — Comrs.  King  Co.  let 

contract  grading  and  paving  1.303  ml.  Seat- 
tle-Renton,  Permanent  Highway  No.  23,  20 
ft.  wide,  concrete,  to  Seaboard  Constr.  Co., 
Seattle,  cost  $34,725  :  1.202  mL  Houghton- 
Bellevue  Permanent  Highway  No.  2  "L." 
20  ft.  wide,  concrete,  to  J.  L.  Smith,  1902 
North  Prospect  St.,  $20,450  ;  1.988  ml.  Au- 
burn-Enumclaw,  Permanent  Highway  No. 
IID,  20  ft.  wide,  concrete,  to  T.  M.  Mor¬ 
gan.  3202  I.,aurel  Dr.,  Ehrerett,  $59,852. 
Noted  May  1.  * 


★  Wash.,  Sooth  Bend — Comrs.  Pacili,  rn 
let  contract,  to  Phllbrick  &  Stratton  in 
mond,  paving  1.8  mi.  Natl.  Park  Hiuiw-iv 
from  Nalpee  to  Stauffer's  Bridge,  9  (t  ,1,; 
concrete,  cost  $20,156;  1.76  mi. ’Natl  I'.irl. 
Highway  from  Menlo  to  Giesey  a  ('ro  me 
9  and  18  ft.  wide,  concrete.  $22,127-  t..  k 
L.  Goulter,  South  Bend,  surfacing’  *  i„, 
Natl.  Park  Highway  from  Boar 
Bridge  to  Nasel  River,  involving  2  -'ii, 
cu.yd.  grading,  7970  cu.yd.  solid  rock  Tml 
398,980  cu.yd.  embankment,  $38,99n. 

★  Wash.,  Spokane — Comrs.  Spokan.  co 
let  contract  building  2  mi.  permttneni  liigh. 
way  from  Spokane  to  F't.  George  W'rcjht 
to  C.  M.  Payne,  East  724  Mission  Av.  ' 
$13,990.  Noted  Apr.  10. 

★  Wash.,  Tacoma — Comrs.  Pierce  (’o  let 
contract  grading  and  paving  2  mi.  Perma¬ 
nent  Highway  6D.  16  ft.  wide,  involving 
4332  cu.yd.  grading  and  18.198  sq.yd  «l-in 
concrete,  to  J.  Worter.  Tacoma.  $42  2.Mi 
1  mi.  Permanent  Highway  5E,  16  ft  wide 
9049  sq.yd.  6i-ln.  concrete,  to  T.  M  .Mor-^ 
gan,  3202  Laurel  Dr.,  Everett,  $26,000 


irnasn.,  nrnairnee — r  omrs.  t  neian  t  o 
let  contract  paving  Columbia  River  anti 
Wenatchee  River  bridges  to  Sengfelil.T  \- 
Burke,  1321  9th  Ave..  Spokane,  $9732  anti 
$2108  respectively.  Noted  May  8. 


★Oregon — State  Highway  Comn.,  Salem 
let  contract  improving  5.5  ml.  ro.ad  from 
Junction  City  to  Benton  Co.  line,  to  Wash¬ 
burn  &  Hall,  Lebanon,  $45,254.  Work  in¬ 
volves  16.000  cu.yd.  earth  excav.  and  11.500 
cu.yd.  rock  surfacing. 


★Oregon — State  Highway  Comn.,  Port¬ 
land,  let  contracts  grading  and  macadamiz¬ 
ing  1  mi.  Pacific  Highway,  Comstock-Pass 
Creek  Sect.,  Douglas  Co.,  broken  stone,  to 
A.  Anderson.  Grants  Pa.ss.  $13,680;  1.2  mi 
Oakland  South  Sect..  Douglas  Co.,  screi  n' <1 
gravel,  to  J.  Hakanson.  North  Bend,  $20.- 
365  ;  3.24  ml,  Monroe-Lane  Co.  line.  Ben¬ 
ton  Co.,  screened  gravel,  to  Supervs.  Renton 
Ck>.,  Corvalis,  $33,080  ;  paving  4.9  mi  Kii- 
gene-Goshen  Sect.,  Lane  Co.,  bitulithic  -K" 
on  gravel  base,  to  G.  F.  Pyle.  Eugene.  $98.- 
892  ;  14.8  mi.  Greene  Springs  Mt.  Rd. -Cali¬ 
fornia  Line,  Jackson  Co.  and  5.85  mi.. 
Ashland-Green  Springs  Mt.  Rd.,  Jack- 
son  Co.,  both  bitulithic  “F.  '  to  o 
Huber,  Portland.  $286,214  and  $185,340  re¬ 
spectively;  grading  and  paving  12.2  mi 
Gold  Hill-Josephine  Co.  Line  Sect.,  Jackson 
Co.,  bitulithic  “E,”  to  Sbell-Calvert  Co , 
Roseburg,  $274,204 ;  6.5  mi.  Old  Oregon 
Trail.  Island  City-La  Grande-Hot  Lake 
Sect.,  Union  Co.,  and  4.3  mi.  West  Side 
Highway,  Hlllsboro-Forest  Grove  Sect.. 
Washin^on  Co.,  both  bitulithic  “E,”  to 
Warren  Constr.  Co.,  Journal  Bldg.,  Port¬ 
land,  $131,183  and  $93,800  respectively. 
Noted  May  8. 


Oregon — State  Highway  Comn.,  Salem, 
received  bids  May  6,  Improving  7.6  mi.  Pa¬ 
cific  Highway,  Sexton  Mountain  Sect.,  Jose¬ 
phine  Co.,  involving  118,000  cu.yd.  earth 
excav..  from  H.  J.  Hildeburn,  Ro.sehnry. 
$125,055  ;  L.  O.  Herrold,  Portland,  $125,857; 
A.  Qiebisch,  Portland,  $132,918;  7.2  mi.  Pa¬ 
cific  Highway,  from  Jacques  PI.  to  Johns 
PL.  Douglas  Co.,  Involving  28,000  cu.yd 
earth  excav.  and  11.200  cu.yd.  rock  surfac¬ 
ing,  from  J.  T.  Logan,  Medford,  screen 
gravel.  $74,942  ;  broken  stone,  $77,182. 
Noted  May  8. 


Ore.,  Portland — City  received  bids  Apr. 
30,  improving  (a)  East  39th  St.  ;  (b)  Fran¬ 
cis  Ave.  ;  (c)  East  29th  St.  ;  from  Cochran 
Bros.,  Portland,  (a  and  b)  $17,211  ;  (c) 
$15,485  ;  S.  Simonsen,  Portland,  (a  and  b) 
$17,520;  (c)  $14,633;  Warren  Constr  Co.. 
Journal  Bldg.,  (a  and  b)  $17,423  ;  (c)  $14,- 
160.  Noted  May  8. 


★Cal..  lx>dl — City  let  contract  paving 
with  macadam  and  building  concrete  curbs 
on  1  ml.  Locust  Ave.  and  5  blocks  Lee  .4ve.. 
to  Clark  &  Henry  Constr.  Co.,  38  South 
Sutter  St.,  Stockton. 


Cal.,  Manhattan  Beach — City  received 
bids  improving  Ocean  Ave.,  from  F  I' 
Young.  Manhattan  Beach,  $20,062 ;  R  S 
MattHlws.  $20,732  ;  A.  L.  Auen,  $24.2ni. 
Plans  Include  grading,  paving,  cement  curbs 
and  walks  and  building  water  system. 
Noted  Apr.  24. 


★Cal.,  Santa  Barbara — City  let  contract 
Improving  Sola  St.  between  De  La  Vina 
and  Bath  Sts.,  to  Falrchlld-Gllmore-Wilion 
Co.,  Pacific  Electric  Bldg..  Los  Angeles. 
$12,711.  Plans  Include  grading,  4  in.  ^n- 
crete  paving  with  1)  In.  warrenlte  surface, 
cement  curbs  and  gutters,  etc.  Noted 
Apr.  24. 


★OnL.  Orillia — Town  let  contract  paving 
43,000  sq.yd.  bitulithic  finish  pavement  on 
5  or  6  In.  base,  with  concrete  curbs  and  ot¬ 
ters.  to  Warren  Bituminous  Paving  Co. 
McKinnon  Bldg.,  Toronto.  About  $180,900 
Noted  Mar.  13. 


streets  and  Roads  (Continued) 

*Ont  S»ul  8»e  Marie — City  let  contract 
fnr  23  000  sq.yd.  bitulithic  finish  pave¬ 
ment  on  5  or  6  in.  base,  with  concrete  curbs 
Vna  BTJtters,  to  Warren  Bituminous  Pavinft 
“o  McKinnon  Bldg..  Toronto.  About 

J126.000. 

Railways 

PROPOSED  WORK 

Ohio— Mahoninjr  &  Shenango  Ry.  &  Right 
"■o  Boardman  and  Champion  Sts..  Youngs- 
rnu'n  Plans  to  build  single  track  railway  on 
s^tions  of  Rigby.  Garland  and  Shelby  Sts. 
Work  involves  103  lb.  girder  rail,  steel  ties 
in  7  in  concrete  base,  welded  rail  joints 
ind  steel  poles  and  1  passing  siding.  About 
176.610  J.  B.  Stewart,  supt. 

Excavation  and  Dredging 

PROPOSED  WORK 

o,  Kenton — Excavation — Upper  Scioto 
River  Drainage  and  Conservancy  Dist..  soon 
receives  bids  improving  channel  and  build¬ 
ing  levee  along  Scioto  River  through  here. 
Work  involves  2.250.000  cu.yd.  earth  and 
10  000  cu.yd.  rock  excav.,  dipper  dredge  and 
drag  line  work.  S.  K.  Young,  c/o  Miami 
Conservancy  Dist.,  Monument  and  Jeffer¬ 
son  Sts.,  Dayton,  engr. 

MIrh.,  Iluena  Vista — Drain — Comrs.  Sagi¬ 
naw  Co.  plan  to  build  Kohler  Drain  in 
Buena  Vista  Twp.,  5]  ml.  long,  average  cut 
5  ft .  liottom  widths  6,  8  and  10  ft.  About 
J25,bOO. 

Mlrh.,  Saginaw — Drain — Comrs.  Saginaw 
Co.  (Saginaw).  Bay  Co.  (Bay  City)  and 
Tu.scola  Co.  (Caro),  plan  to  build  5}  mi. 
drain,  bottom  width  20  ft.,  average  cut 
5-13  ft.,  to  be  known  as  (Quarter  Line  Drain. 
About  $50,000.  G.  R.  Endert,  Saginaw,  engr. 

Ib„  Ft.  liodge — Excavation — See  “Streets 
and  Roads.” 

Ore..  Heppner — Irfigation — Morrow  Co. 
having  preliminary  plans  prepared  for  sys¬ 
tem  to  irrigate  122,000  acres  in  northern 
part  of  county  to  be  known  as  John  Day 
Irrigation  Project.  About  $20,000,000.  Fed¬ 
eral  Government  and  State  will  be  asked 
to  appropriate  toward  cost. 

Cal..  Oakdale — Irrigratlon — South  San 
Joaquin  Irrigation  Dist.  plans  election  to 
vote  on  $500,000  bonds  to  complete  irriga¬ 
tion  system  and  replace  Hilts  Sagwood 
flume  with  concrete.  . 

BIDS  DESIRED 
N.  Y.,  New  York — Dredging — Until  May 
.8.  by  M.  Hulburt,  comr.  docks.  Pier  “A,’’ 
Battery  PI.,  furnishing  all  labor  and  mate¬ 
rial  for  dredging  in  West  46th  St.,  North 
River,  Contr.  1614. 

Pa.,  New  Castle— Excavation — Until  June 
3,  at  office  of  C.  E.  Brown,  city  elk.,  for 
change,  alteration  and  relocation  of  course 
of  channel  of  Neshannock  Creek  within 
city ;  also  widening  same  and  re-establish¬ 
ing  line  on  west  or  right  bank  of  said 
creek,  between  Rosena  Furnace  Dam  and 
lioint  on  bridge  over  creek,  also  building 
cement  wall  along  right  bank  of  same ;  ad¬ 
vertised  in  this  issue.  Noted  Feb.  13. 

Fla.,  Sanford — Ditch — Until  June  3,  by 
Comrs.  Seminole  Co.,  building  9.18  ml. 
ditches,  involving  58.660  cu.yd.  excav.,  in 
Jessup  D.  D.  E.  A.  Douglass,  elk. 

.Miss.,  Marks — Dredging — Until  June  5, 
by  Comrs.  Xewsum  Lake  D.  D..  for  floating 
dredge  work  and  levee  with  automatic 
sluiceways  in  Quitman  and  Tallahatchie 
Counties.  L.  W.  Mashburn,  Clarksdale, 
engr.  H.  D.  Glass,  pres.  Noted  Apr.  17. 

la..  Wapello — Dredging — Until  June  10. 
by  Muscatine-Louisa  D.  D.  No.  13,  at  office 
of  Aud.  Louis  Co.,  for  steam  driven  pump¬ 
ing  plant  containing  one  36  In.  and  one 
-4  in.  double  suction  centrifugal  pump. 
Bids  will  also  be  received  for  building  to 
house  this  plant.  Elliott  &  Harman  Eng. 
yo..  Peoria.  Ill.,  engrs. ;  advertised  in  this 
issue. 

PRICES  AND  CONTRACTS  AWARDED 
(-klndicates  award  of  contract) 

Y.  t..  Union  Hill — Excavation — Bd.  Educ. 
received  lowest  3  bids  for  excavation  work 
for  scliool  No.  2  on  Hudson  Ave.  and  2nd 
•Saaa Hornung,  West  Hoboken. 
15000.  extra  work.  $6.00  per  cu.yd. :  R. 
Mazroni,  West  New  York,  $8300,  extra 
work  $3  70  per  cu.yd. ;  A.  Caponi,  West 
Hoboken.  $8400,  extra  work  $1.50  per  Cti. 
yd.  Noted  Mar.  13  under  “Buildings.” 

Marshalltown  —  Excavation  —  See 
Streets  &  Roada” 

V  Marlon — Excavation — Cottonwood 

l®''^y  D  D.  let  contract  improving  Cotton¬ 
wood  P.iver.  to  Yale-Reagen  Co.,  ill.  West 
Washington  St..  Chicago.  $253,273.  Noted 
Apr.  IT. 


41  .Mont.,  Three  Forka — Drain  and  Dike — 
Madison  I>rain  &  Dike  Dist.  let  contract 
building  drain  and  dike,  involving  135.000 
cu.yd.  earth  excav.,  to  N.  Story,  Jr.  Boze¬ 
man,  $45,929. 

Industrial  Works 

PROPOSFTD  WORK 

Maas.,  Attleboro — W.  R.  Walker  &  Son, 
archts.,  17  Custom  House  St.,  Providence. 
R  I.,  soon  receive  bids  building  l-story, 
60  X  140  ft.  brick  and  mill  construction  ma¬ 
chine  shop,  rein.-con.  flooring,  concrete 
foundation,  for  F.  Mossberg  Co.,  c/o  archi¬ 
tects.  About  $25,000. 

Maaa.,  Fall  River — Fall  River  Dairy  Co. 
plans  to  build  dairy  on  Bedford  and  Quar¬ 
ry  Sts.  About  $50,000.  C.  P.  Doris,  pres. 
Architect  not  selected. 

Uonn.,  Bridgeport  —  City  appropriated 
$150,000  to  build  garage  on  Washington 
Ave.  J.  A.  McElroy,  city  engr. 

Conn.,  Bridgeport  —  Fletcher-Thompson. 
Inc.,  engrs.,  1089  Broad  St.,  soon  receive 
bids  building  1-story.  65  x  100  ft.  and 
1  -story,  60  x  6.'>  ft  brick  ice  plants ;  also 
1-story.  100  x  150  ft.,  rein.-con.  cold  storage 
building,  rein.-con.  flooring,  concrete  foun¬ 
dation,  on  Seaview  Ave.,  for  Peoples  Ice 
Co.,  c/o  F.  E.  Ballard,  44  Wood  Ave. 
About  $160,000. 

f'onn.,  Bridgeport  —  Fletcher-Thompson, 
Inc.,  engrs,,  1089  Broad  St.,  soon  receive 
bids  building  2  story,  65  x  190  ft.  steel,  and 
1  story.  26  x  26  ft.  rein.-con.  factory,  rein.- 
con.  flooring,  concrete  foundation,  on  Ben- 
ham  Ave.,  for  Nichols  Underwear  Corp., 
James  St.  and  Linen  Ave.  About  $100,000. 

Conn.,  Bridgeport — Maloney  &  Krokstedt, 
archts.,  925  Main  St.,  soon  receive  bids 
building  2-8tory  triangular  shape  rein.-con. 
garage,  rein.-con.  flooring,  concrete  founda¬ 
tion,  on  Fairfield  Ave.  About  $50,000. 
Owners  name  withheld. 

Conn.,  Hartford — L.  Herrup,  1052  Main 
St.,  purchased  site  at  90  Pearl  St.  and 
plans  to  erect  furniture  building.  Cost  to 
exceed  $50,000.  Architect  not  selected. 

Conn.,  New  Haven — Triangle  Garage  Co., 
Inc.,  c/o  C.  A.  White,  1024  Chapel  St.,  hav¬ 
ing  plans  prepared  for  1-story,  51  x  56  x  43 
X  58  ft.  service  station  and  garage  and  20 
X  28  ft.  office,  brick  and  steel,  rein.-con. 
flooring,  concrete  foundation,  on  Middle- 
town  Ave.  and  Ferry  St. 

Conn,,  New  London — Sidney  Mfg.  Co.,  420 
Bank  St.,  purchased  site  on  Shapeley  St. 
and  plans  to  build  4-story  factory.  About 
$60,000. 

N.  Y.,  Binghamton — Bd.  Pub.  Wks.  plans 
to  build  shops,  sheds,  barns  and  trestle  on 
upper  Court  St.  About  $65,000.  J.  A. 
Giles,  comr. 

N.  V.^  Border  City — Empire  Gas  &  Elec¬ 
tric  Co..  103  Castle  St.,  Geneva,  purchased 
100  acre  site  adjacent  to  plant  here  and 
bordering  on  Cayuga  and  Seneca  Canals, 
and  plans  to  build  terminal  and  pumping  sta¬ 
tion  with  2  motor  driven  pumps,.  2,500.000 
gal.  daily  capacity,  and  10-in.  pipe  line  in 
excess  of  1  mi.  in  length. 

N.  Y.,  Long  Island  City — S.  Blickman,  199 
Lafayette  St.,  New  York  City,  having  re¬ 
vised  plans  prepared  by  H.  Balcom.  archt., 
10  East  47th  St..  New  York  City,  for  6 
story,  132  x  200  ft  rein.-con.  and  steel  fac¬ 
tory,  rein.-con.  flooring,  concrete  founda¬ 
tion,  on  Nott.  Manly,  Anable  and  Mount 
Sts.,  here.  Noted  Dec.  5. 

N.  Y.,  New  York — Fifteenth  St.  Garage 
Corp.,  412  5th  Ave..  soon  lets  contract  build¬ 
ing  2  story.  100  x  100  ft.  brick  and  steel 
garage,  rein.-con.  flooring,  concrete  founda¬ 
tion,  at  534  West  S9th  St.  through  to  536 
West  38th  St.  About  $75,000.  J.  S.  Maher. 
431  West  14th  St.,  archt. 

N.  Y.,  New  York — Morania  Realty  Co., 
427  West  14th  St.,  soon  lets  contract  build¬ 
ing  2-8tory,  92  x  200  ft.  brick  and  steel 
garage,  rein.-con.  flooring,  brick  founda¬ 
tion.  on  18th  St.,  near  10th  Ave.  About 
$100,000.  J.  S.  Maher,  431  West  14th  St., 
archt. 

N.  Y.,  Watertown — Northern  Oil  &  Fuel 
Co.,  469  (Toffeen  St.,  plans  extensive  addi¬ 
tions  to  plant,  to  Include  2-story,  100  x  375 
ft  min  construction  warehouse,  cost  be¬ 
tween  $20,000  and  $30.000 ;  installation  of 
two  50,000  gal.  oil  and  gasoline  tanks  and 
completely  equipped  testing  laboratory  for 
handling  tests  of  gasoline,  oils  and  greases. 
Address  O.  W.  Lane,  genl.  mgr. 

P*..  Blalrville — See  “Buildings.” 

Md..  Baltimore — M.  &  S.  Shoe  Co.,  600-16 
East  Ijombard  St,  plans  to  build  3-8tory, 
75  X  180  ft.  concrete  and  brick  factory, 
brick  and  concrete  foundation,  on  Oliver 
St,  near  Guilford  /.ve.  About  $75,000. 
Architect  not  selected 


Md.,  Baltimore — Zell  Motor  Car  Co.,  11- 
15  East  Mt.  Royal  Ave.,  soon  receives  bids 
building  3-story,  60  x  70  ft.,  rein.-con.  and 
brick,  auto  storage  and  repair  shop,  brick 
and  concrete  foundatien,  on  Mt.  Royal  Ave. 
About  $.50,000.  E.  H.  Glidden  and  T.  W. 
Pietsch,  1210  Amer.  Bldg.,  archta 

Md..  Ellieott  City — C.  A.  Gambrill  Mfg. 
Co.,  109  Commerce  St.  Baltimore,  having 
plans  prepared  by  A.  E.  Baxter  Eng.  & 
Appraisal  Co.,  engrs.,  Ellieott  Sq.,  Buffalo, 
for  2-story  rein.-con.  warehouse,  wheel-pit 
and  machine  .shop,  rock  foundation,  here. 
Cost  between  $55,000  and  $60,000. 

Ky.,  I>ouisville — O’Conner  Estate,  c/o  J. 

J.  Caffney,  archt.,  having  plans  prepared 
for  3  story,  64  x  204  ft.  steel  gar.age  on 
3rd  and  Liberty  Sts.  About  $50,000.  N. 
Bosler,  c/o  Tyler  Hotel.  3rd  and  Jefferson 
Sts.,  lessee. 

O.,  Cleveland — Leonard  Electric  Mfg  Co.. 
433  Champlain  Ave.,  had  plans  prepared  by 
O.  S.  Rider  Co.,  archts..  601  Century  Bldg., 
for  2-story,  86  x  115  ft.,  concrete,  steel  and 
brick  factory,  at  3907  Perkins  Ave.  About 
$60,000. 

Ind.,  Ft.  Wayne — Wayne  Knitting  Mills 
Co.,  having  plans  prepared  by  Logwood. 
Green  &  Co.,  engrs.,  38  South  Dearborn  St.. 
Chicago.  Ill.  for  4-story,  85  x  150  ft.  brick 
and  rein.-con.  knitting  mill,  rein.-con.  floor¬ 
ing.  About  $120,000. 

Ind.,  Indianapolis — G.  &  J.  Tire  Co.,  549 
East  Georgia  St.,  having  plans  prepared 
by  Ix)ckwood,  (Vreen  &  Co.,  engrrs..  38  South 
Dearborn  St.,  Chicago,  Ill.,  for  5-8tory.  100 
X  400  ft.  factory  and  45  x  60  ft.  boiler 
house,  rein.-con.,  rein.-con.  flooring,  concrete 
foundation.  About  $950,000. 

Mirh.,  Detroit — Detroit  Seamless  Steel 
Tube  Co.,  Jefferson  Ave.  W.  and  19th  St., 
had  plans  prepared  by  A.  Kahn,  archt., 
Marquette  Bldg.,  for  concrete,  brick  and 
steel  plant.  Plans  include  three  20  x  90  x 
660  ft.,  manufacturing  units,  70  x  100  ft. 
heating  plant  and  2  story  administration 
building,  concrete  foundation.  About  $3,- 
ono.ooo. 

Mleh.,  Highland  Park  (Detroit  P.  O.) — 
Ford  Motor  Co.  soon  lets  contract  con¬ 
structing  4  story.  80  x  260  ft.,  rein.-con.. 
brick  and  steel  service  station,  rein.-con. 
flooring,  concrete  foundation  on  Woodward 
Ave.  A.  Kahn,  Marquette  Bldg.,  Detroit, 
archt. 

Mirh.,  Jackson — Amer.  Oil  Corp..  Belden 
Rd..  had  plans  prepared  by  H.  R.  Graf, 
archt..  Jackson,  for  l-story.  74  x  120  ft., 
rein.-con.  steel  and  brick  plant,  and  30  x 
40  ft.  concrete  boiler  house,  rein.-con.  floor¬ 
ing,  concrete  foundation. 

Mirh.,  Mt.  Pirasant — Transmort  Truck 
Co.  had  plans  prepared  by  J.  J.  Bachman, 
archt..  Flint,  for  40  x  50  ft.  power  plant 
and  160  x  300  ft.  assembly  plant,  brick  and 
steel,  concrete  foundation.  About  $80,000. 
Noted.  Aug.  15. 

III.,  Chirago — Bunte  Bros!,  730  West 
Monroe  St.,  having  plans  prepared  by 
Schmidt.  Garden  &  Martin,  archts.,  104 
South  Michigan  Ave.,  for  2-8tory.  75  x  125 
ft.  rein.-con.  garage,  rein.-con.  flooring,  con¬ 
crete  foundation,  at  700  West  Monroe  St. 
About  $75,000. 

HI..  Chirago — J.  L.  Kraft  Bros.  Cheese 
Co.,  S.IO  River  St.,  plans  to  build  6  story. 
120  X  275  ft.  rein.-con.  and  brick  factory, 
rein.-con.  flooring,  concrete  foundation,  on 
Oak  and  Crosby  Sts.  About  $500,000. 
Architect  not  selected. 

III.,  Chicago — Natl.  Tea  Co.,  271 5  West 
North  Ave.,  having  plans  prepared  by  J.  B. 
Rohm  &  Son,  archts.,  138  North  L.-i  Salle 
St.,  for  6  story,  120  x  125  ft.  mill  construc¬ 
tion  warehouse,  rein.-con.  flooring,  concrete 
foundation,  on  Oak  and  Crosby  Sts.  About 
$275,000. 

III.,  Chirago — Peacock  Estate  having 
plans  prepared  by  Mundle  &  Jensen,  archts,, 
39  South  La  Salle  St.,  for  2  story.  250  x 
325  ft.  rein.-con.  and  brick  factory  and  auto 
service  station,  rein.-con.  flooring,  concrete 
foundation,  on  37th  and  Princeton  Sts. 
About  $6.50,000.  Packard  Motor  Car  Co., 
2357  South  Michigan  Ave.,  lessee. 

III.,  Chicago — See  “Industrial  Works.” 

WIs.,  Racine— Hamilton  Beach  Mfg.  Co.. 
Rapids  Dr.,  having  revised  plans  prepared 
for  2-8tory,  40  x  90  ft.,  brick  warehouse. 
About  $40,000.  A.  F.  FlegeL  223  6th  St, 
archt 

Wla„  Soperier — H.  Lurye  ft  Sons.  627 
Tower  Ave.,  soon  lets  contract  building  3- 
story,  40  x  150  ft.  concrete  and  brick  fac¬ 
tory.  E.  S.  Radcliffe,  U.  S.  Natl.  Bank 
Bldg.,  archt. 

WIs,,  Waosan — Peth  Candy  Co.,  had 
plans  prepared  for  4-8tory.  60  x  70  ft.  brick 
and  mill  construction  factory.  About  $50.- 
000.  Oppenhalner  ft  Speer.  Waus-au,  archts. 
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InduHtrtal  WorkH  (Contliiufil) 

His.,  H>bI  Hsnil — West  Rnnii  \Vi>ol4*n 
.Mills  plans  to  build  i  story,  60  x  380  ft. 
n  ln.-ron.  and  l)rlck  mill.  rein. -con.  floorinic. 
concretp  foundation.  AI>out  $100,000.  Look- 
wooil.  Oreone  A  Co.,  28  Houtli  iH'arborn  8t., 
ChloaKO,  etiKrs. 

Kan..  Hiawatha — Wolftry  Automobile  Co. 
plans  to  build  l-atory,  5S  x  140  ft.,  brick 
addition  to  KaraK<‘.  ounon-te  foundation. 
Almut  $50,000. 

Kan.,  Mt.  John---Seo  “Water  Works.” 

.Mo.,  Ht.  Joseph  —Connor  Laundry  Co., 
mix  Krancia  HI..  IihvIiik  plans  uropared  by 
It.  Meier,  aroht.,  303  LInc-oln  Itlda..  for  3 
story,  122  x  153  ft.,  rein. -cun.  and  brick 
laundry,  rein. -cun.  tluorliiK.  cuncrtde  foun- 
tlallon.  on  17th  and  lluohanan  Sts.  Aliout 
$40,000. 

Mo..  HI.  Lonis-  National  nariiim  A  ('hem- 
leal  t'o.,  7338  Arllnaton  Ave..  plans  to  build 
ebemical  plant  near  Union  St.  and  National 
brldKe.  Cost  to  exceed  $50,000.  t).  \’lr- 

ilen,  pres. 

Mo.,  Nt.  Istnin  -Weber  Automobile  Co.. 
1900  I^H'Ust  Ht.,  receives  bids  about  June  1, 
bulldliiK  3  slury  I50  x  350  ft  ,  concrete  fac¬ 
tory,  reln.-imn.  tlisirlnK.  rts-k  and  ••oncrete 
foundation,  on  19tb  and  lau-ust  Sts.  About 
$350,000.  An'hitect  not  selecte<l. 

tlhla.,  Newkirk — City  election  H<M>n  to 
vote  on  $110,000  bonils  to  build  electric 
liKbt  plant  and  service  lines. 

f'olo.,  firand  Junrtlon— Miller  A  Smith, 
liavltiK  plans  prepared  by  K.  O.  droves, 
archt.,  233  Foster  Blda.,  Denver,  for  100  x 
125  ft.  Karaite. 

Arls.,  Meta — City  plans  election  to  vote 
on  $60,000  iMtnds  to  build  addition  to  Kas 
plant  and  Improve  water  system. 

4’al.,  Kl  Centro — Channel  Commercial  Co.. 
900  Hast  1st  St..  ItOH  AiiKeles,  purchased 
site  on  Commercial  Ht.  aixl  plans  to  build 
3-atory.  140  x  150  ft.,  rein -c<*n.  warehouse. 
Alsiut  $75,000.  Architect  nut  selected. 

f'al..  Fresno — San  Juaipiln  ItakliiK  Co., 
San  Benito  and  1*  Sts.,  plans  to  build  2 
story.  145  x  240  ft,,  concrete,  plant  on 
laind  and  Los  AnKcIes  Sts.  F.  I),  Bradford, 
niKr 

Cal..  l.a  Verne  (Mill  Valley  P.  O,)— La 
Verne  druiiKe  A  la'inon  drowers  Assn, 
plans  to  build  packing  house  here.  About 
$30,000. 

Cal..  I.OB  .\nKelea — Anheuser-niisch  Co., 
9th  and  Pestaloxsl  Sts.,  St.  Ix>uls,  Mo.,  plans 
to  convert  bottliiiK  |>lant  on  Main  and  .\l- 
bion  Sts.,  here,  into  Ice  factory  and  cold 
storaRe  plant  and  build  ice  cream  factory 
adjolnInK  same.  O.  K.  Wells,  Alexandria 
Hotel,  enar.  ' 

Cal.,  Mtoektoii — .1.  Kroyer  MfK  t'o.  hav- 
liiK  plans  prepared  by  F  V.  .Mayo,  archt.. 
512  Farmers  A  Merchants  Hank  llIdK.,  for 
arotip  of  fireproof  factories  and  r>0  x  90 
ft.  office  on  Cherok«*«'  latne.  .\bout  $100,000. 

tint..  Welland—  Imia-rlal  Oil  t'o..  56 

Church  St.,  Toronto,  purchased  3-ncre  site 
here  and  plans  to  build  plant.  About  $40,- 
000. 


I».\M — <ilI,llO.\.  N,  Y. 

Bids  were  received  by  Bd.  Water  Supply.  .Municipal  BldR.,  New  York  City  \|  ,, 
for  constructlna  dllboa  dam,  from  (A)  Winston  A  Co.,  290  Bway. ;  (H)  ll•l'l.'l 
t'ontg.  (!o.,  Columbus,  da.;  (C)  P.  McGovern.  50  East  42nd  St.:  (Dl  Want  n  vi 
A  t'o.,  (Colonial  Trust  Bldg.  Phlla..  Pa.,  $7,619,575  :  <E)  .MacArtliur  Bros.  120  111'""' 
$7,769,150.  The  unit  bids  or  the  lowest  3  bidders  werts  as  follows: 


Htrrsni  control  Schohsrie  Creek  (lump  sun  I  . 

Stream  control  Steen  Kill  ilump  sum) 

l■>ectinK  msintsininx  and  reiiiovinx  liisliway  hridiie  iliiiiip 
sum) . 

275,000  cu  yd.  earth  excavation  for  dam  niid  spillwsy  cliuti- 
nel  . 

21.000  cu  yd.  earth  excavation  for  cori-WHlI  mid  otlirr 
trenchea . . 

100,000  cu.yd.  earth  excavation  for  liiKhwnys  and  iniM'a'Iliine- 

ous  purpisiea . 

60,000  cu  yd  riK-k  excavation  for  datn  and  spillKay  chaniK  I  . 
2,500  cu  yd  riwk  excavation  for  luKhways  ami  iniKcelliim'ous 

piinxMiea .  . 

)0,000  cu  yd.  ristk  excavation  from  cut-off  trench  ami  hIk  ii 
hlastins  is  not  iiermitted .  .  .  . 

500,000  cu.yd.  refillinx  undenibankiiiRin  4-in  layers 
70,000  cu  yd.  retillmR  and  emhankins  deposited  llin.iiiih 

water . 

12,000  cu.yd.  refillinK  and  einbankinx  with  clean  na  k  frag- 

menta .  . 

20,000 cu.yd.  refilling  and  einbaiikiiig  by  sliiieiny 
1 5,000  cu  yd.  rerdling  and  embanking  in  bulk 

480,000  hbl.  Portland  eenient . 

)7(k000cu  yd.  cyclois-an  masonry . 

1 5,000 cu.yd.  concrete  masonry  . 

25  cu  yil  reinforce*!  concrete . 

20,000  cu.yd  rubble  atone  faring . 

6,0OOru  yd  edge  atones  for  faring .  ... 

50,000a<|. ft.  face  dressing  of  maaonry  ... 

I0,000lin  ft  .  chisel  drafts  .  .. 

500sq  ft.  Ilaiuing  . . 

500  cu.yd.  rubble  masonry  in  mortar  . 

25,000  cu.yd  rubble  paving  in  mortar  or  grouted 
2,()00  cu  yd.  dry  rubble  maaonry 
16,000  cu.yd.  slope  paving 
2,1)00  cu.yd.  gutter  paving  . 

7,000  cu.yd.  crushed  atone  and  gravel 

1,000  cu.yd.  grout . 

3,500tin  ft.  irriltingrorelxirings 

5,000  lin  ft.  ilrillin^  amall  holes  in  ris  k  or  masonry 

50  tons  cast-iron  pi|M<a  and  siierial  pits-  eastinys 

1,000  lb  reinforcing  steel .  .  . 

MtVOOOlb  iron  amt  steel  . 

6,0(M)  lb  niiaeellaneous  broiixe  brass  and  eopis  r  . 

15,000  lb.  furnishing  and  plai'ing  small  stis-l  piis  s  .... 

100,000  lb.  caring  lor  and  setting  imdal-work  furnished  by 

city  . 

10,0(10  lb  ^vanisliiR . 

50  sij  yd  bituminous  waterpriHifing 

5,00<)  tin  ft  tile  piisw  6  in.  and  less  in  diameter 

I, 000  lin  ft.  tile  pi|M«  8  in.  to  12  in  in  diameter 

500  lin. ft .  tile  pi|M-a  larger  than  I2in  and  not  excei'ding  I8in. 
in  diameter . 

I I, 000  lin  ft.  bituminous  macadam  highway 
1 5,000  lin. ft.  W’lHslen  fences  and  guard-rails 
I  500  lin  ft.  stone  guard  walls 

500  M  ft. b  III.  timber  and  lumber  . 

too  prac  months  molical  and  surgical  practitioners 
78  months  sanitary  s<*rvirea. 

Cleaning  up  (lump  sum) . 

KxtendiHl  totals . 


A 

h 

( 

$250,000  00 

$150,000  00 

JS4  ;; 

30,000  00 

35,000  00 

ID.WS  (ij 

20.000  00 

20,000  00 

54  ,'SU  1(1 

1  10 

1  10 

IS 

4  00 

2  UO 

2  50 

1  75 

1  25 

2  50 

4  00 

4  00 

5  4S 

4  00 

5  00 

5  /5 

7  00 

9  00 

1 1  SO 

1  00 

1  40 

1  25 

70 

1  00 

1  04 

1  00 

3  00 

2  88 

80 

1  00 

58 

80 

1  00 

46 

3  00 

3  IS 

2  60 

7  00 

6  75 

6  79 

10.00 

9  00 

9  78 

30  00 

20  00 

20  70 

17  00 

15  00 

17  25 

24  00 

35  00 

2)  (N) 

60 

50 

17 

50 

50 

04 

1  00 

75 

29 

6  00 

8  00 

II  50 

6  50 

8  00 

II  50 

5  00 

7  00 

12  65 

5  00 

7  00 

4  60 

6  00 

9  00 

1)  80 

2  00 

.  3  75 

2  30 

15  00 

8  00 

17  25 

6  00 

5  00 

4  60 

1  00 

1  50 

19 

150  00 

160  00 

1  IS  on 

07 

07 

08 

10 

10 

12 

75 

1  50 

1  IS 

25 

10 

12 

04 

04 

OIS 

04 

Ob 

611 

30 

2  00 

1  IS 

50 

40 

46 

1  00 

80 

1  04 

1  50 

1  50 

1  84 

3  00 

5  00 

7  00 

65 

1  50 

1  IS 

2  50 

3  00 

4  60 

90  00 

ISO  00 

8S  no 

500  00 

500  00 

30(1  00 

1,000  00 

700  00 

700  00 

10,000  00 

15,000  00 

II. son  no 

$7,203,175 

$74.43,335 

$7,S97,979 

PA V I  N(i — M I  l>I,A  N  l>.  .M I ('  II. 


niHN  DFSIKKI) 

Mass.,  Gardner — Until  May  28.  by  l,ee 
A  Hewett.  arohta..  1123  Bway.,  New  York 
t'lty,  alterioK  present  6  story  factory  hen- 
aiui  biilldliiK  4  story,  60  x  260  ft.  and  3 
story.  44  x  160  ft.  brick,  concrete  and  steel 
additions.  rein. -con.  fioorinR,  concrete 
foundation,  for  Heywood  Bros,  and  Wake- 
tl.  ld  Co. 

N.  J.,  Freehidd — See  '‘Buildings.” 

Pa..  Pittsburgh — T.  Hannah,  archt.,  209 
9th  .St..  nH-elvInR  liids  for  5  story.  80  x  100 
ft.  flrcpriKif  KiiraRc,  rein. -con.  floor InK.  con¬ 
crete  foundation,  on  Penn  Ave.  and  17th 
St.,  for  17lh  St.  OiirnKe  Co. 

Fla.,  Sarasota — TTntll  June  9  hy  City 
('ouncil.  for  all  luhor  and  material  neces¬ 
sary  for  water  and  electric  llRhtlnK  plant 
and  system.  E.  J.  Mesm-r,  comr.  puh.  wks. 

l.a..  New  Orleans-  TTntil  June  16.  hy 
TImes-PIcayune  PuhllshinR  Co.,  314  Camp 
.St..  bulldinR  4 -story,  85  x  150  ft.  steel  and 
i-oncrete  plant,  rein. -con.  fioorinR,  concrete 
foundation,  on  ('amp  and  North  Sts.  M.  H. 
Goldstein.  Perrin  BUIr.,  archt.  Noted 
Apr.  17. 

WiB..  laike  Mills— Until  July  1.  by  \V’.  U 
Frits,  Columbus,  bulldinR  2-story.  60  x  200 
ft.  reln.-oon.  and  brick.  cannInR  factory, 
brick  foundation,  on  Main  St.,  here.  Cost 
between  $50,000  and  $60,000. 

WIs..  Lake  MUIa— ITntil  June  15,  hy  Wol¬ 
fram  Shoe  Co..  Watertown,  bulldinR  2  story, 
.50  X  115  ft.  rein. -con.  and  brick,  shoe  fac¬ 
tory.  About  $60,000.  Architect  not  selected. 


Bids  were  received  by  city  for  street  pavlne  from,  (A)  Globe  ('onstr.  Co..  Kalanijtzis' , 
(B)  Municipal  t'onlR.  A  Supply  t'o.,  1736  Jackaon  St.,  Gary,  Ind.  ;  <t')  Stuiman  A  Orei-ii, 
Grand  Kapida.  The  unit  bids  were  as  follows: 


5,740  cu.yd.  grading . 

I, 695  lin  ft  lO-in  1>.  H 

5  manholes . 

29  catch  hasins . 

1  inlets  . 

6,165  lin  ft  straight  stone  curb 

486  lin  ft  circulsr  stone  curb 

6,165  lin  ft.  straight  concrete  curb 

486  lin  ft.  circular  concrete  curb 

6,165  lin  ft.  straight  concrete  curb  and  gutter 

486  lin  ft.  circular  concrete  eurb  and  gutter 

579  lin  ft.  marginsi  eoncrete  curb. 

6,620  lin  ft.  4-in.  D.T . . 

50  cuyd.  extra  eonerete . . 

13,792  sq. yd.  asphsltie  eoncrete  paving  old  foundation . 

II, 921  s<i.yd.  a^haltie  eonerete  paving  new  foundation . 

11,921  sq.yd.  vitrified  bloek  paving  new  foiindatioii . 

1 1,921  8<].yd.  Metropolitan  block  pavinR  foundation . 

I  I,92I  Townsend  block  paving  foundation  . 

11,921  Townsend  block  paving,  1-iii  lihs-k  . 

11,921  sq.yd.  cement  filler . 

11,921  sq.yd.  mastic  filler . 


(a) 


A 

13 

C 

$0  6S 

$1  00 

$0  70 

1  OS 

1  82 

1  no 

SO  00 

72  00 

6S  00 

t  o  00 

48  00 

6S  00 

2S  00 

36  OC 

5S  06 

1  2S 

2  00 

65 

88 

90 

98 

8S 

1  25 

80 

1  10 

1  Sf 

80 

SO 

St 

40 

06 

07 

12 

14  00 

IS  00 

10  00 

1  49 

(6)  1  6S 

(r)  1  6S 

2  64 

2  90 

7  15 

3  2S 

4  00 
1  98 
1  7! 
20 
15 


Extended  totals  stone  curb  asphaltic  eoncrete  pavement . 

Extended  totals  eonerete  eurb  asphaltic  concrete  pavement.  $65,488 
Extended  totals  eonerete  curb  anti  guttci  as|>halt  (  eorrreU 

pavement .  .  $64,544 

Extended  totals  eonerete  curb  and  gutPi  tarvia  mserdam 

pavement .  . 


$78,194 

$75,417 


$75,457 
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(a)  Trinidad  or  Herniudes 
(k)  Texaeti. 

(r)  Tarvia-maeadam,  rontraetors  specifirationa. 


J 


& 


I 
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Stone  St.,  let  contnict  bulMlnic  2-story,  100 
X  100  ft.  concrete  block  tin-proof  giu-uKe,  to 
L>.  CariM-nter.  About  t28,uoo. 

AN.  J.,  Newark— O.  Ileinemun  Co.,  Inc., 
14.')  JackHon  St.,  let  contract  bulliUiiK  4- 
qtory,  80  x  400  ft.  rein. -cun.  and  steel  fac¬ 
tory,  rein. -eon.  ttourltiK,  concrete  founda¬ 
tion,  on  Tlionias  St.,  to  Amer.  t'oncrete 
Steel  fo.,  27  Clinton  St.  About  |i00,000. 
Noted  Apr.  24. 

N.  J.,  Trenton — Atlas  Tire  Sk  Uubher  Co. 
let  iiniHonry  contract  bulldlna  1  story,  90 
X  360  ft.  and  82  x  92  ft.,  concrete,  brick 
and  steel  plant,  to  J.  H.  Morris  Co.,  610 
llroad  St.  Hank  MUIk.  ;  carpentry,  to  C.  Y. 
Harlow,  205  Hellevue  Ave.,  concrete  work, 
to  UeeH-Taylur  Co.,  Mechanic  Hldx.,  sts<-l 
work,  to  N.  K  HuKbet*  Co.,  106  hiast  Han¬ 
over  St  Total  cost,  $2.''>O,0U0.  Noted 
May  ir>. 

Al*a.,  ilerithey — Hershey  Chocolate  Co. 
will  build  .I  story,  180  x  240  ft.  candy  fac¬ 
tory,  concrete  foundation.  Work  will  be 
done  by  day  labor. 

ATa.,  I'lilla. — Haxter,  Kelly  A  Faust, 
Tlofta  and  C  Sts.,  let  contract  building  4 
story,  66  xl72  ft.  brick  factory,  to  H.  11. 
Hurrell,  206  tjuince  St. 

AW.  Va.,  f'larksburg — Litfayotte  Olass 
Co.  let  contract  building  1  story,  steel  fac¬ 
tory,  to  Memphis  Steel  Constr.  Co.,  Penn¬ 
sylvania  Magee  Hldg.,  Pittsburgh,  Pa. 
About  170,000.  Noted  May  IS. 

AO. .  Cleveland — City  Auto  Tire  A  Supply 
Co.,  2415  Cheater  Ave.,  let  contract  build¬ 
ing  1  atory,  40  x  137  ft.,  concrete,  steel  and 
brick  factory  addition,  to  S.  W.  Kmerson 
Co..  1900  Kuclld  Ave.  About  $25,000. 
Noted  May  16. 

AO..  Cleveland — Warner  A  Swasey  Co, 
6701  Carnegie  Ave.,  let  contract  building  1 
story,  90  X  176  ft.,  steel  addition  to  factory 
at  5816  Cedar  Ave.,  to  United  Krecting 
Co..  Amer.  Trust  Bldg.  About  ISO.OOtT 
Noted  May  15. 

AO.,  I vorydale— Proctor  A  Gamble  Co.. 
Owynne  Bldg.,  Cincinnati.  Ikt  contract 
building  2-ntory  100  x  400  ft.,  con<-rete, 
steel  and  brick  warehouse,  here,  to  H.  K 
Ferguson  Co.,  6523  Kuclld  Ave.,  Cleveland. 

AO.,  riymniith — Boot-Heath  Mfg.  Co  .  let 
contract  building  concrete,  steel  and  brick 
plant,  to  H.  K.  Ferguson  Co.,  6623  Kuclld 
.\ve.,  Cleveland.  Plans  Include  cleaning, 
sanding,  oWce  and  shipping  buildings  and 
foundry. 

Alnd.,  Hloomington — Showers  Bros  let 
contract  building  brick,  steel  and  rein. -con. 
plant  to  H.  K.  Ferguson.  6623  Kuclld  Ave., 
Cleveland.  Plans  to  Include  machine  shop, 
assembly  building,  cabinet  shop,  tin  shop, 
welfare  bulldng,  dry  kiln,  power  house,  etc. 

AMIrh.,  l.ansing — See  ‘’Buildings.” 

AMIch.,  Pontlae — Briscoe  Mfg.  Co., 
Woodward  Ave..  Detroit,  let  contract  build¬ 
ing  1  story,  60  x  200  ft.,  rein. -con.  and  steel 
factory,  concrete  foundation,  on  Paddock 
and  Jessie  Sts.,  to  Slater  Constr.  Co., 
Pontiac. 

Alll.,  rhirago— Morris  A  Co.,  TTnion  Stock 
Yards,  let  contract  building  9-story,  150  x 
360  ft.  rein. -con.  cold-storage  warehouse, 
rein. -con.  flooring,  concrete  foundation,  on 
44th  and  Ixiomis  Sts.,  to  R.  C.  WIeboIdt, 
1534  West  Van  Buren  St.  About  $1,000,000. 
Noted  Mar.  13. 

AW’Is.,  Janesville — .Samson  Tractor  Co.,  let 
contract  building  2nd  unit  of  plant,  200  x 
500  ft.,  to  J.  P.  Cullen,  Jacksonville.  About 
$500,000.  Noted  Feb.  20. 

AWIs.,  Two  KIvers — Kggers  Veneer  Seat¬ 
ing  Co.  let  contract  building  4  story.  60  x 
220  ft.  brick  and  steel  factory,  concrete 
foundation,  to  W.  Oefleln.  136  Hanover  St.. 
Milwaukee.  About  $100,000. 

AWIs.,  Two  KIvers — Hamilton  Mfg.  Co. 
let  contract  building  1 -story,  50  x  160  ft., 
mill  construction  factory  and  6-story.  100  x 
160  ft.,  mill  construction  factory  with  steel 
frame,  concrete  foundation,  to  W.  Oefleln. 
136  Hanover  St.,  Milwaukee.  About  $130,- 
000. 

AMo.  St.  Joseph — Swift  A  Co..  Union 
Stock  Yards,  Chicago,  let  contract  building 
2-story.  42  X  110  ft.,  rein, -con.,  steel  and 
brick  addition  to  cold  storage  plant,  rein.- 
con.  flooring,  concrete  foundation,  on 
Packers  Ave..  here,  to  I/ehr  Constr.  Co., 
1712  Frederick  Ave.,  $30,600. 

AMo.,  St.  Louis — Bemis  Bag  Co.,  607 
South  4th  St.,  let  contract  building  rela.- 
con.  and  brick  warehouse  and  office,  rein.- 
oon.  flooring,  rock  foundation,  at  2402  South 
2nd  St,,  to  Fruln-Colnon  Constr.  Co.,  Mer¬ 
chants  T.,aclede  Bldg..  $60,000. 


Indusirial  Works  (Continued) 

Minn  .Minneapolis — Cedar  Lake  Ice  Co., 
i-iVinouth  Hldg.,  receiving  tentative 
ind's  building  6-slory.  140  x  160  ft.  rein.- 
rim  and  brick  Ice  storage  plant,  reln.-con. 
flooring,  brick  foundation.  About  $150,000. 

Ont  London — Lockwood,  Greene  A  Co., 
.nera  ’3*  South  Dearlwrn  St..  Chicago,  111., 
living  bids  building  4  stoey.  85  x  150  ft 
Liti  -con,  and  brick  factory,  reln.-con  tloor- 
nv  concrete  foundation,  on  Hat  hurst  .St  .  for 
Hoi-  proof  Iloslery  Co.,  186  King  St.  About 
{juii.ouu.  Noted  Mur.  13. 

PKIt  ES  ANI>  rONTR.tCTM  AWAKI>RI> 
(Alndlcates  award  of  contract) 

Csnipello  (Brockton  P.  O.) — O. 
Station  St.,  Brockton,  let  con- 
•story,  60  X  70  ft.  power 


SMsoa.. 

K  Keith  Co.. 

irart  building  - -  .  --  . 

iilalit  and  6  X  7  x  40  ft.  rein  -con.  tunnel, 
...re,  to  Westcott  A  Mapes,  207  Orange  St.. 
.\,iv  Haven,  Conn.  About  ♦100, OOO.  .Voted 
Apr  24 

Holyoke — Goetz  Silk  Mfg.  Co., 
612  .South  Summer  St.,  let  contract  bulld- 
iiiK  2  story,  brick  and  steel  addition  to 
f.iftory.  reln.-con.  flooring,  concrete  founda- 
liiiri  to  Casper  Hanger  t'onstr.  Co.,  20  Bond 
SI  About  $60,000.  Noted  May  15. 

gMiioN.,  gpringfleld  —  Natl.  K<iulpment 
Co'  662  North  Main  St.,  let  contract  bulld- 
Im:  3-Htory,  lOO  x  372  and  36  x  162  ft. 
rein  con.  addition,  to  A.  K.  .Stephens  Co.. 
12<  Chestnut  St.  About  $100,000.  Noted 
M.iy  15. 

gMass.,  Worcester  —  Royal  W'orcester 
('orset  Co  .  30  Wyman  St.,  Jet  contract 
building  5-8tory,  71  x  240  ft.  brick  addition 
to  iilant.  concrete  foundation,  on  Grand  St., 
to  K.  1».  Ward  Co.,  82  Foster  St.  About 
J  130.000. 

♦  K.  I.,  Providence — Graham  Mfg.  Co.,  94 
Point  .St.,  let  contract  building  2-story,  43 
X  100  ft.  brick  and  timber  addition  to  inii- 
chiiif  shop,  concrete  foimdution,  on  Wll- 
biril  .Ave.,  to  O.  I).  Purington  A  Co..  624 
Industrial  Trust  Bldg.  .About  $30,000. 

SR.  I.,  Providence — B.  B.  Knight  Kstate, 
Broad  St.,  let  contract  building,  l-story, 
sii  X  140  ft.,  brick,  steel  and  concrete  ga¬ 
rage.  concrete  foundation,  on  Dorrance  and 
lOddy  Sts.,  to  H.  (Cummings,  397  Massasoit 
Ave ,  Kast  Providence.  About  $50,000. 
.Voted  Apr.  24. 

*K.  I.,  Woonsocket — Guerin  Spinning  Co.. 
.Soi-ial  St.,  let  contract  building  3-story, 
85  X  265  ft.  brick  and  timber  addition,  con¬ 
crete  foundation,  to  W.  Aubln.  1103  Dia¬ 
mond  Hilt  Rd.  About  $110,000. 

★  N.  Y.,  Brooklyn — RIvestone  Impvt.  Co.. 
6211  Saratoga  Ave.,  will  build  l-story,  100  x 
HK  ft.  brick  and  steel  garage,  rein. -con. 
flooring,  brick  foundation,  on  Kosciusko  St. 
and  Bedford  Ave.  About  $25,000.  Work 
will  be  done  by  day  labor. 

AN.  A'.,  Riiffulo — Beale  A  Sons,  7375  Park 
St.,  let  contract  building  2  story,  20  x  80 
ft  steel  and  concrete  plant,  concrete 
foundation,  on  Meaner  St.,  to  O.  H. 
Schiekler  A  Son,  Buffalo.  About  $25,000. 
.Voted  May  1. 

AN.  Y.,  Buffalo — H.  Hayman  Co..  856 
Fast  Perry  St.,  let  contract  building  1 
atory,  80  x  100  ft,  steel  foundry,  concrete 
foiindstlon,  to  Ferguson  Steel  A  Iron  Co.. 
1399  Baiiey  Ave.  Almut  $26,000.  Noted 
Apr  24. 

AN.  Y.,  Buffalo— Johnston-Kurtz  Co.,  161 
Franklin  St.,  let  contract  building  3-story, 
31  X  mo  ft  addition,  at  153  Franklin  St., 
h)  Herricks  Sons.  1151  Main  St.  About 

$2.'i.noo. 

an.  Y..  Long  Island  City — .A.  Cohen,  212 
5th  -Ave.,  New  York  City,  let  contract  build¬ 
ing  3-story.  83  x  183  ft.  brick  and  steel 
mill,  reln.-con.  flooring,  brick  foundation,  on 
I'lIHam  and  Freeman  Aves.,  to  J.  W. 
Hisliop,  103  Park  Ave.,  New  York  City. 
Aliout  $60,000.  Noted  Apr.  3. 

AN.  Y..  New  York— W.  Zinsser  A  Co..  195 
Jlilliam  St.,  let  contract  building  2  story, 
jti  X  100  ft.  reln.-con.  and  steel  warehouse, 
ri'tn  -eon.  flooring,  concrete  foundation,  on 
;>9lh  St  M)d  10th  Ave.,  to  Rugles-Roblnson, 
331  Madimn  Ave.  About  $35,000.  Noted 
Apr  3. 

AN.  Y.,  Syraease — Kallfelz  Bros.,  215 
Magnolia  St.,  let  contract  building  2-story, 
8  '*>0  ft.  bakery  on  Shonnard  and  South 
O.dd.s  St,,  to  R.  P.  Burns.  Syracuse. 
About  $70,000. 

V.,  I'tlea — TTtIca  Suspender  Co..  Cox 
4'''')'  contract  building  2-story.  16  x 
X  149  ft.  brick  factory,  concrete  founda- 
Ave.,  to  Hopp  A  Down,  Utica. 
Ai)out  $25,000,  cost  plus  i^rcentage. 

AN.  Y.,  Watertown — D.  K.  Oullfoyle, 


AUur.,  Murbrr-  Duchaine  A  Perkina.  195 
De  la  Oouronne  St  .  let  contract  building 
4  story.  80  X  190  ft.  concrete,  steel  and 
brick  shoe  factory,  concrete  foundation,  on 
Crown  St.,  to  .M  Cuuchon.  (Quebec.  About 
$35,000 

AOnl.,  Uuelph — Patrldge  Rubber  Co.. 
Metcalf  St.,  let  contract  building  3-story,  611 
X  too  ft.  rein  -con.  and  brick  addition  to 
plant,  reln.-con  flooring,  concrete  founda¬ 
tion,  to  P.  H.  Secord  A  Sons,  133  Nelson 
St.,  Brantford,  $44,200.  Noted  Apr  3. 

AMsn..  Winnipeg — Dept,  Pub.  Wks.,  Ot¬ 
tawa,  let  cnniraci  for  extension  to  iMiwer 
house  and  laundry,  at  Tuxedo  Military  Hos¬ 
pital.  here,  to  Carter-Halls- A  Idlnger  Co., 
Ltd..  1010  I'nlon  Bank  Bldg.,  fl4S.529. 
Noted  Mar  27 

Buildings 

'  PKOPOHKB  WORK 

Mass.,  Kraminghans — School — Town  ap¬ 
propriated  $170,000  to  build  2-story,  16- 
room  brick,  on  Hollis  St.  K.  K.  Bowers,  elk. 

Mass.,  Holyoke — Theatre  and  Businens — 
Goldstein  Bros.  Amusement  Co.,  Bridge  St., 
Springfield,  plans  to  construct  theatre  and 
business  building  on  Suffolk  and  Chestnut 
Sts.  About  $225,000 

Alsss,,  Welirsle.v  (Boston  P  O. ) — Dormi¬ 
tory — Wellesley  College,  having  plans  pre- 
Itared  by  J.  A.  Schwelnfurth,  archt  ,  53 
.State  Si.,  Boston,  for  3-Htory  fireproof  con¬ 
struction  on  college  campus.  About  $300,- 
000. 

Conn.,  Bridgeport — Police  Station — City 
appropriated  $75,000  to  build  new  2nd  pre¬ 
cinct  police  station,  on  Barnum  Ave.  and 
Caroline  St.  J.  Shultz,  elk. 

ronii.,  Bridgeport — School — City  appro¬ 
priated  $155,000  to  build  additions  to  Mc¬ 
Kinley  School  on  Kelsey  St.  and  Madison 
School  on  Wayne  St.  J.  Shtntz,  elk. 

Conn.,  Hartford — Business — I.  A.  Allen. 
Jr.,  archt,,  904  Main  St.,  soon  rec«*lves  bids 
altering  5-story  building,  on  High  and  Al- 
lyn  Sts.,  for  (J.  F  Heublein,  196  Trumbull 
.St  About  $50,000 

Conn.  New  Huvrn — Hospital  and  Chapel 
— W.  K.  D'Nelll.  archt.,  172  Farmington 
Ave.,  Hartford,  soon  receives  bids  building 
4-story.  40  x  140  ft.  brick  and  steel  addi¬ 
tion.  reln.-con.  flooring,  concrete  foundation, 
on  Chapel  St.,  for  St.  Raphael  Hospital. 
1442  ('hapel  St  About  |65.<i00. 

N.  Y.,  Hrooklyn — Asylum — Jewish  Or¬ 
phan  Asylum.  Dumont  Ave.,  having  plans 
prepared  by  K.  M  Adelsohn,  archt.,  1778 
Pitkin  Ave..  for  8-story.  65  x  96  ft.  brick, 
steel  and  rein  -con.,  brick  foundation,  on 
Dumont  Ave.  between  KIton  and  LInwood 
Sts.  About  $115,000.  P.  J.  Polansky, 
pres. 

N.  Y.,  Brooklyn — Synagogue  and  School 
— New  Hebrew  School.  605  Ashford  St., 
having  revised  plans  prepared  by  E.  M. 
Adelsohn.  archt.,  1778  Pitkin  Ave.,  for 
3-8tory,  46  x  70  ft.  brick  and  steel,  brick 
fotindation.  on  Ashford  St.  and  Sutter  Ave. 
About  $60,000. 

N.  Y.,  Nfw  York — Auditorium — Mount 
Sinai  Hospital,  100th  SL  and  Madison  Ave.. 
having  plans  prepared  by  A.  W.  Brunner, 
archt..  101  Park  Ave.,  for  2  story,  100  x 
120  ft.  brick,  stone,  and  steel,  brick  founda¬ 
tion,  on  99th  St.  east  of  5th  Ave.  About 
1150,000. 

N,  V,.  New  York — Allerton  House  Corp.. 
143  Kast  39th  St.  plans  to  build  16  story, 
100  X  200  ft.  brick,  stone  and  steel,  brick 
foundation,  at  551-551  Madison  Ave.  About 
$1,000,000.  Architect  not  selected. 
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N.  Y.,  N«*w  York — Hunk — Nutioniil  Park 
Hank.  214  Hway,  havliiK  plana  prepart-d  by 
I).  Harbor,  arcnt.,  101  Park  Ave.,  for  3- 
alory,  fiO  x  loo  ft.  brit-k  and  ato-l  addition, 
brick  foundation,  at  149  Fulton  Ht.,  thruuicb 
to  20  Ann  Ht.  It.  Deluflcid,  proa. 

N.  Y.,  Now  York — Olflca  and  Ixift— Soh- 
mcr  A  t'o.,  SIS  Sth  Av«*.,  mM>n  rocolvca  bida 
bulldintr  O-Mtory,  27  x  100  ft.  brick  and 
atoel,  brick  foundatlotu  at  31  Wcat  67lh 
Ht.  Alatul  376,000.  K.  H.  Almiroty,  220 
Sill  Avc..  archt. 

Y..  Now  York — Btorc — K.  UoKcra  A 
H<in,  143rd  Ht.  and  3rd  Avc.,  havInK  plana 
prepared  by  Townaeiid.  Hteinie  A  llaMkcll, 
archta..  47  Went  34lh  Ht.,  for  S-atory,  I6K  x 
179  ft.  brit'k  and  ateol,  brick  foundation,  on 
For<lliain  ltd.  near  Park  Ave.  Alaiut  $63,- 
000 


N.  Y..  NIaaara  KalU  -Ohurch— St.  Paul's 
McthcHlIat  Kplacopal  conKreKatlon  havlna 
plana  prepared  for  new  church  on  7lh  St. 
near  Cedar  Ave.  Coat  l)elwe«'n  $70,000  and 
190,000 

N.  J.,  Trenton- —Hunk — Colonial  Truat  Co., 
South  Hroad  St.,  plana  to  build  bank. 
Altout  $100,000.  Addreaa  II.  A.  Smith,  1397 
Hrunawlck  Ave.  Architect  not  a»'lected. 

Pa.,  Altoona  —  Hualnena  and  Ofllce  — 
I.  II.  Klahbone,  1006  10th  St.,  and  K.  1>. 
KIder,  Juniata,  purchaaed  50  x  120  ft.  alte 
on  Main  Ht.  here,  and  plan  to  build  4*atory. 
AlH>ut  $90,000. 

Pa.,  .YItoona — Hotel  —  Altoona  Hotel 
Aaan.,  c/o  Chamlier  (Commerce,  plana  to 
build  hotel.  About  $200,000. 

I’a.,  Illairavllle — Hoapital,  etc. — Western 
State  Hoapital  for  Inaane,  Altoona,  having 
plana  pretmred  by  Crooka  &  Cooley,  archta., 
Jtinea  I<aw  IIIdK-,  PIttahurKh,  for  hoapital 
and  Kroup  of  Inatltutional  hulldinKB  near 
here,  to  conalst  of  adminlatratlon  buildInK. 
IMiwer  house,  laundry,  4  ward  bulldiiiKa, 
nt'Wafte  diapoaal  plant,  reservoir,  audito¬ 
rium,  nurae'a  home  and  morifue,  to  be  1,  2 
and  3  story,  various  dlmennlona.  About 
$2,000,000.  O  S  Idell,  34  South  16th  St., 
1‘hlladelphla.  consult,  archta.  Noted  Feb. 
20. 


Pa..  Itraddoek — Church,  etc. — St.  Michael 
Slavonic  coiiRrcKation  plana  to  build  ISO  x 
400  ft.  brick  and  atone  church,  pariah  house 
and  school,  rock  foundation,  on  Verona  St. 
and  Hell  Ave. 

Pa.,  Phila. — Hank — Republic  Truat  Co., 
1429  Chestnut  St.,  plana  to  build  4-atory, 
20  X  96  ft  concrete  and  ateel  AI>out  $60,- 
000.  Stuckert  Co.,  Croxer  HIdR.,  archta. 

Pa.,  Plttabiirah — Hank — Homewood  Peo¬ 
ples  Hank.  619  Homewood  Ave.,  liavinR  eatl- 
mntea  made  and  aketches  prepared  for  ex¬ 
tension  to  bank.  About  $100,000. 

I’a..  PltlNburRh — Kducatlonal — CarneRle 
Institute  of  TechnoloRy,  Schenley  Park, 
plana  to  build  rein. -con.,  steel  and  brick 
extenalon  to  central  bulldInR.  concrete 
foundation.  About  $100,000.  H,  Hornboa- 
tel,  63  William  St.,  New  Y'ork  City,  archt. 

Pa..  Huiihury — Church — Zion  Lutheran 
conRreRatlon  plana  to  build  church  on  Mar¬ 
ket  and  6th  Sta.  About  $160,000.  C.  R. 
Howera,  piiator. 

Md..  Olalleld  -Church — Aabury  Meth- 
o<llat  Kpiacopal  conRreRatlon,  c/o  W.  F. 
Cochran,  paator,  plana  to  build  1-  wnd  2- 
atory.  atone,  concrete  and  atone  foundation. 
About  $75,000.  Architect  not  selected. 

Md..  llaRrratown — Schools — Bd.  Kduc. 
WaahlnRton  Co.  rejected  bids  received 
buildInR  4-room  school  at  Halfway  (aiihurh) 
and  2-room  ac'hool  on  RldRe  Ave,  Plans 
will  be  revlaed  and  work  readvert  laed.  A. 
J.  Klinkhart,  27  West  WaahlnRton  St., 
archt.  Noted  Feb.  13. 

l,a..  New  Orleans — Church,  etc. — S.  C. 
Stone,  archt.,  Liverpool  &  lA>ndon  &  Globe 
Inauranc**  Co.  HIdR.,  soon  receives  bids 
buildinR  brick  and  atone  church,  auditorium 
and  school,  on  South  Rampart  St.,  between 
Cana!  and  Maraia  St.,  for  Grace  Kpiacopal 
conRreRatlon.  Alwut  $76,000. 

Ind..  Sooth  Rend — Bank — Amer.  Truat 
Co..  MIchiRan  and  WaahlnRton  Sta.,  having 
plans  prepared  by  Freyermuth  *  Maurer, 
archta.,  Farmera’  Trust  HIdR.,  for  3-atory, 
26  X  86  ft.  steel  and  rein. -con.  About  $60,- 
000. 

MIrh..  Alpena — Armory  —  City  having 
plana  prepared  by  A.  Gould,  archt,  611 
Kmplre  Bldg.,  Detroit,  for  l-story,  118  x 
190  ft.,  rein. -con.  and  ateel.  rock  foundation, 
on  Main  St.  About  $76,000. 


.Mleli.,  Itrirnit — Clul>— I  »etroit  Athletic 
Club,  John  it.  Ht.  and  Madison  Ave.,  plana 
to  build  4 -story,  brick,  steel  and  stone  ad- 
tlltlon,  to  contain  120  rooms,  large  audi¬ 
torium,  reception  ro<im,  etc.,  on  Randolph 
an<l  Cross  Sts.  About  $700,000, 

.Ylleh.,  Itetroit  —  Commercial  —  Harley- 
Bulck  Salea  Co.,  670  Casa  Ave.,  having 
plans  prepared  by  Williams  Hroa,  archts., 
1111  Kreage  Bldg.,  for  1 -story,  46  x  166 
ft.,  brick  and  attwl,  rein. -con.  noorlng,  con¬ 
crete  foundation.  Al>uut  $60,000. 

MIrh.,  OakwfMid  (Oxford  P.  O.) — High 
School — Village  having  plana  prepared  by 
Van  L*^en.  Schilling  A  Keough.  archta. 
Union  'Truat  HIdg.,  Detroit,  for  2-story, 
rein. -con.,  brick  and  steel,  concrete  founda¬ 
tion.  AlKtut  $230,000. 

111.,  ('hlrago — Kxc.hange — Central  Film 
Kxch.,  c/o  Ib-rlln  &  Severn,  archts.,  19 
.South  I,a  Salle  St.,  having  plana  prepared 
for  12-alory,  95  x  166  ft.,  on  Wabash  Ave. 
and  9th  Ht.  About  $200,000. 

111.,  ('hlrago — Hotel — C.  It.  Gleason,  C/o 
Schmidt.  Garden  A  Martin,  archta.,  104 
South  Michigan  Ave.,  having  plans  pre¬ 
pared  for  lO-atory.  100  x  140  ft.  flreproof, 
on  Sheridan  ltd.  and  Surf  Ht.  About  $1,- 
600,000. 

III.,  ('hlrago — I.lbrary  and  Office — John 
Crerar  Library,  Marshall  Field  HIdg.,  re¬ 
ceives  bida  atioiit  June  1,  building  14  story. 
129  X  136  ft.,  at<‘el,  concrete  foundation,  on 
Randolph  St.  and  Michigan  Hlv<l.  About 
$1,600,000.  Holabird  A  Roche.  104  South 
Michigan  Ave.,  archts.  N€>ted  Feb.  6.  _ 

III.,  ('hlrago — Mercantile — Chicago  Title 
A  Truat  Co..  69  West  Washington  St.,  hav¬ 
ing  plana  prepared  by  J.  Hunt,  archt.,  30 
North  Mlchlg.ui  Ave.,  for  6  story,  70  x  80 
ft.  brick  and  steel,  concrete  foundation,  on 
Michigan  and  Lake  Sta.  About  $200,000. 

III.,  I’nnllsr — Hospital — St.  James  Hos¬ 
pital  Assn,  plana  to  rebuild  hoapital  re¬ 
cently  destroyed  by  tire.  About  $1.50,000. 

Wla.,  Kau  Claire — Church — First  Congre¬ 
gational  Church  had  plana  prepared  for 
church  to  replace  one  destroyed  by  Are. 
About  $95,000. 

Wla..  Nuperlor — School — Bd  Kduc.  re¬ 
jected  bids,  building  3  story,  94  x  188  ft. 
brick  and  rein. -con.,  rein,  flooring,  concrete 
foundation.  About  $200,000.  F.  K.  John- 
Hon,  Sui>erlor.  archt.  Noted  Dec.  12. 

la.,  Waverly — High  School — Bd.  Kduc. 
having  plana  prepared  by  G.  I*  lA>ckhart, 
archt.,  391  Kndicott  Bldg.,  St.  Paul,  for 
2-atory.  160  x  200  ft.  rein. -con.  and  hrick, 
brick  foundation.  About  $226,000. 

Minn.,  Hulnth — Sahool — Bd.  KducY  re¬ 
jected  bids  received  May  7,  building  2  story, 
64  X  180  ft.  with  wing  1|  story.  40  x  60  ft., 
rein. -con.  and  brick,  reln.*con.  flooring,  con¬ 
crete  foundation,  on  Riverside  IVtwnsIte. 
About  $90,000.  Croft  A  Boerner,  712  Pal¬ 
ace  Bldg.,  Minneapolis,  archta.  Noted 
May  1. 

Minn.,  Holloway — School — Bd.  Kduc.  soon 
receives  bids  Ituilding  2-atory  grade  and 
high  school.  About  $50,000.  Foss  A  Fobs, 
St.  Cloud,  archta. 

Minn.,  Mnrne.v  —  School  —  Independent 
School  Dlat.  No.  1  soon  lets  contract  build¬ 
ing  2-atory,  90  x  100  ft.  brick  and  timber, 
rein. -con.  flooring,  concrete  foundation. 
About  $50,000.  R.  F.  Broomhall.  710  Al- 
worth  Bldg.,  Duluth,  archt. 

H.  D„  llnmhnldt — School — Bd.  Kduc.  In¬ 
dependent  School  Dlat.,  voted  $85,000 
bonds  to  build  whool.  Noted  May  15. 

S.  !>.,  Mitchell— Hospital— Methodist 
State  Hoapital  plana  to  build  additions. 
About  $60,000.  J.  Chapman,  313  Paulton 
BIk.,  Sioux  Falls,  archt. 

H.  I>..  Watertown — Schools — City  voted 
$300,000  bonds  to  build  Junior  high  and 
vocational  schools.  Tyre  A.  Chapman.  320 
Auditorium  Bldg.,  Minneapolis,  Minn., 

archta 

Mont.,  Harlowton — School — Bd.  Kduc., 

School  Dlat.  No.  16.  soon  receives  bids 
building  school.  About  $60,000.  K.  C. 

Teague,  Harlowton,  archt. 

Mont.,  Havre— Store  and  Lodge— B.  P. 
O.  K.  pUns  to  build  3  story  60  x  140  ft. 
brick  About  $100,000.  W.  B.  Pyper.  secy. 
Architect  not  selected. 

Mont,,  Ronndnp — Temple — Masonic  Tem¬ 
ple  Assn,  plans  to  build  3-story.  65  x  140 
ft.  About  $100,000.  N.  R.  McDonald,  prea 
Architect  not  selected. 

Mo..  Kansas  City — Store— S.  S.  Kresge 
Co.,  1117  Main  St.,  having  plans  prepared 
by  F.  K.  Mcllvain,  archt.,  Orear-Leslle 
Bldg.,  for  7  story,  rein. -con.  and  steel,  on 
12th  and  Main  Sts.  About  $500,000. 


.Mo.,  at.  Joseph — Hotel — (n,. 
South  6lh  St.,  having  plana  prep.ir.  i 
Meier,  archt..  Lincoln  HIdg.,  for  :i  .  • 
X  75  ft.,  brick  and  atone,  lirlek  f.. 
on  6th  and  Mitchell  Sta.  AI>out  $ 


I'V  it. 

''•>•.  5i> 
l.ilioti. 


Mo..  Ht.  Joseph — Infirmary— 1 ; 

Co.  having  plana  preiiared  by  \\  ,  ^  \ 

R.  Arnold  and  R.  Meier,  uretiin  i 
I.4icy  Bank  HIdg.,  for  3-Btorv.  rein  .t,  ,''1 

brick,  rein. -con.  flooring,  brick  an  i 
Crete  foundation,  near  here.  H(,i„i.  "  ' 
$225,000  voted  for  project. 


for 


llnlveralty  Corp.,  Skinker  and  Lnol.  li  s'J'' 
plana  to  build  2-story  on  catnim- 
$7ii,000.  Architect  not  selected.  **' 


Tex.,  Houston— Church  and  .School  |i|,|.. 
Name  congregation  plana  to  liuild  .  iiur.  ii 
and  school  on  Marlon  and  Jumea  Sts 
$100,000. 


Tex..  Han  Antonio — Cathedral— 

Rite  Masons  plan  to  build  new  eatlmlr.i 
Cost  between  $200,000  and  $500,00(1  p  d 
Mathis,  615  North  St.  Marya  St.  a.cv 


Tex..  Wneo — Church 
Methodist  congregation, 
to  build.  About  $79,000. 


and  I’arH<)ti:i(;i' _ 

Morrow  Hi  ,  plains 


Idaho,  Boise — State  I.eglalature  liivini.- 
plana  prepared  by  Tourtellotte  A  Iliimm.l 
archts..  McKay  Rldg,,  Portland,  or.,  for 
two  rein. -con.  and  steel  wlnga  to  Ca’pliol 
Aliout  $900,000.  ' 


Idaho,  Rexbnrg — Court  House-  Mailison 
Co.  voted  $100,000  bonda  to  Imlld  a  n.-w 
court  houae. 

I’tah,  Provo — Court  Houae — Ul.ili  fo. 
voted  $200,000  bonda  and  Provo  City 
000  bonda  to  built  Joint  courthoii.se  anil 
city  hall.  Noted  Mar.  27. 

Utah,  Halt  l.ake  4'lty — School — ('liy  voted 
$2,130,000  iionda  to  liulld  new  aehools,  in¬ 
cluding  high  school  costing  $750,(io(). 

Aril.,  I’hoenix — Hank  and  Olllc-e  Natl. 
Hank  of  Arizona,  Washington  St.  and  Cen¬ 
tral  Ave.,  having  plana  nrepared  by  I.esclier 
A  KlblM'y,  archta..  Rank  of  Arizona  Midi;, 
for  4-Btory.  23  x  137  ft.,  brick  adclltion, 
concrete  foundation.  About  $75,)lliii. 

Cal.,  Antlorli — Hall — Town  voted  $55,000 
lioiids  to  build  hall  on  3rd  and  II  Sts. 
Architect  not  selected. 

Cal.,  Fresno — School — OH  King  .Seliool 
DIsf.  having  plana  prepared  by  K.  J.  Kuinp, 
archt.,  227  Rowell  Bldg.,  for  l-atory,  con¬ 
crete  and  frame,  concrete  foundation. 
About  $50,000. 

Cal.,  Imperial — School — Imperial  School 
Dlat.  voted  $90,000  bonda  to  build  school. 
11.  C.  Gale,  truatee.  Architect  not  aelecitu. 
Noted  May  8. 


4’al„  Pittsburg — Church,  Rectory  and  Hall 
— St.  I’eter's  congregation  having  idana  pre¬ 
pared  by  Smlth-O'Hrlen.  archta..  Hankers 
Investment  HIdg.,  San  Francisco,  for  tim¬ 
ber  and  stucco  church,  rectory  and  hall, 
concrete  foundation.  About  $60,00(1. 

Cal.,  Haerameato — Bank  and  Ciftlce — ('ai>- 
Itol  Natl.  Bank.  700  J  St.,  having  plans jire- 
pared  by  Weeka  A  Day,  archta..  22.1  (Cali¬ 
fornia  Fruit  Kxch.  Bldg.,  for  19-story,  con¬ 
crete.  brick,  steel  and  terra  cotta,  concrete 
foundation,  on  6th  and  J  Sts.  About  $750  - 
000. 


Cal..  Han  Franelaeo — Bank — ITnIon  Trust 
Co..  Grant  and  Market  Sts.,  having  plans 
prepared  by  F.  H.  Meyer,  archt..  Hankers' 
Investment  Bldg.,  for  3  story,  90  x  120  ft, 
concrete  and  steel  addition.  About  $200,- 
000. 


Cal..  Han  Franelaeo — Cluli — Francisco 
Club.  660  Sutter  St.,  having  plana  prepared 
by  R.  K.  Young,  archt.,  251  Kearny  St., 
for  5  story  club  to  contain  swimming  piml. 
dormitories,  etc.,  on  Sutter  and  Ma.son  Hts. 
About  $100,000. 


Cal.,  Han  Franelaeo — Offices — Hd.  Sui)ervs. 
lealth  Dept,  having  plana  prepared  hy  .1 
leid.  Jr.,  archt.,  lat  Natl.  Bank  HIdg..  for 
story  concrete  and  ateel,  concrete  foiinda- 
lon.  on  Rock  and  Grove  Sta.  .Yhout 
400,000. 

Cal..  Han  FraueUro — Office  and_  I^fl— 
iTellman  Kstate  Co.,  c/o  Julius  krafft  * 
ons.  archta..  Phelan  Bldg,  hav  ng  plans 
repared  for  6  story,  40  x  60 
teel,  on  Jadcson  St.  About  $60,000. 

Cal..  Helma- High  School— Selma  Union 
ligh  School  Dlat.  plans  to  dou*''*' ,  ", 

resent  school  and  build  f  rame^  and 
ymnaslum.  Election  will  be  held 
n  $175,000  bonds  for  project.  ArchIKHn 

f\f 


Kitrth  rirkvation,  <lr>><lcing  ami  refilling  fur  )0  in  c.  i  iiipr  line 
rniMing  I'awiaie  Kivi-r,  rtr.,  and  ail  appurtenant  wurk  (lunip 

»um)  tio.ooo  l7S,ooo  tuo.ooe 

luiying  )0  in  o  i.  |>ipe  line  aer(HHi  I’aiiaaie  Itiver,  furnialiing  of 
joint  nialenala,  ete  ,  and  all  appurtenant  work  (lump  aunt)  9,000  6,i00  7.000 

20eu  yd.  ruek  exea/ation  in  dredgetl  and  o|>eneieavations  10  00  li  00  65  00 

130  ru.yd.  eunerete  inaaonry,  in  plaee,  with  l*urtland  eeniont 

inurtar .  25  00  20  00  40  00 

60  cu.yd  briek  inaaonry  and  appurtenant  work,  in  manholea,  laid 

with  I'orUand  n-nient  mortar  .  .  12  00  30  00  55  00 

10,000  lb  ateel  fur  eonerete  reinforeement  and  other  purpoaea  10  12  15 

500  long  ton  rip  rap,  in  plaee,  ineluding  gravel  barking  3  00  7  00  8  00 

5,000  lin  ft  tinilM-r  pilea,  in  iiiare  40  2  00  3  00 

OOpile^M'iita  timlier  ea|ai,  hloeka,  wedges,  ete  6  00  20  00  30  00 

Furnishing  earth  material  and  grading  about  inlet  siphon  rhamlier 

and  elsewhere  .  75  t  00  4  00 

Ont.,  Otfnwn — Theatre— Loew'g  Circuit,  Extended  totals .  148,255  $103,000  $180,300 

Ll<L,  H'lon  receives  bids  building  theatre. 

About  $200,000.  Noted  Feb.  13. 

IIIOIIWAY — WANIIINtlTON 

Bldn  wern  received  by  State  tllKhway  13d..  Olympia,  for  const ructliif  I’aciflc  Highway 
In  l.aswlB  Co.  from  Sta.  0  4  30  to  Sta.  18  4  8o,  from  (A)  I’aclflc  Iron  Wks.,  Kast 
29th  and  Cluckaman  Hta.,  Portland,  Ore.  (awarded  contract)  ;  (13)  J  It.  WiMid,  Seatlle, 
Wash.;  (C)  It.  K.  Meith,  Portland,  Ore.;  (li)  Illinois  Steel  IlndRe  Co.,  S|iokane.  $139,734  ; 
(1C)  Union  Kridge  Co.,  Seattle,  $146,854.  The  unit  bids  of  the  lowest  3  bidders  were 
as  follows : 

Ont.,  Toronto — Club— Argonaut  Rowing 

Club,  I.ake  St.,  purchased  site  at  foot  oif  A  I)  C 

Bathurst  St.  and  plans  to  build.  About  8,500  cu.yd.  rummon  excavation,  including  overhaul,  400  ft .  $0  70  $1  00  $0  90 

$200,000.  552  cu.yu.  gravel  surfacing  .  ...  I  50  I  50  2  00 

4  lamp  posts .  ...  ....  50  00  1 50  00  1 50  00 

1,540  sq. yd  asphaltic  concrete  pavement  2  25  3  00  2  00 

Li),  steel  reinforcing  bars .  10  08  07 

10  cu  yd.  concrete,  1st  class .  22  80  25  00  24  00 

Cu  yd  concrete,  2n<l  class  ....  22  80  21  00  24  00 

4  180  ft.  steel  spans  in  place,  complete,  lump  Huiii  73,955  79,800  76.800 

1,890  cu.yd.  concrete  in  piers  and  abutments,  1:3:5  22  80  21  00  24  00 

2,800  lb.  reinforcing  bars,  anchor  Imlts,  etc .  10  08  07 

1,540  lin.lt.  hr  piling  under  piers .  60  30  50 

Fxtra  metal,  (|i6r  111  ) .  08  10  09 

.N.  Y.,  Ossining — Hall,  etc. — Until  June  -  - 

IT.  by  C.  K.  Itiittigan,  sunt,  state  prisons.  Extended  totals .  $128,922  $134,974  $135,900 

Hall  Records  Bldg.,  New  York  City,  Imlld- 
ing  iiicxs  hall  and  kitchen  building  No.  4, 
ileienlion  building  No.  6,  outside  cell 

building  No.  7,  clinic  building  No.  8,  pump  Mich.,  Detrelt — School — Until  June  12,  Minn.,  Ilibbing — Hospital — Until  June  2, 
huuMc  and  reservoir,  also  for  sanitary,  neat-  by  Hd.  Kduc.,  60  llway.,  building  2-story,  by  S.  S.  Uumsey,  archt.,  Wulvin  lildg., 
ing  and  electric  work  for  same.  L.  F.  69  x  211  ft.  with  wing  43  x  62  ft.,  rein. -con.,  Duluth,  building  3-story,  46  x  160  ft.,  reln.- 
Pilcher,  (Capitol,  Albany,  state  archt.  ;  ad-  brick  and  steel,  rein. -con.  flooring,  concrete  con.  brick  and  steel,  rein. -con.  flooring,  con- 
vertised  In  this  issue.  Noted  May  1.  foundation  on  Ueorgia  Ave.  between  Helen  crete  foundation,  on  4(h  Ave.  and  htesaba 

and  Concord  Aves.,  to  be  known  as  Then-  St.,  for  Oliver  Mining  Co.,  Wolvin  13ldg., 
J„  Freehold — Hospital — Until  June  4,  dore  Roosevelt  School,  also  for  133  x  211  Duluth.  About  $260,000. 
by  I'.d.  Supervs.  Monmouth  Co.,  building  ft.  standard  design  school  No.  1088  on 
hospital  Including  power  housr*  and  laun-  Oeorgla  Ave.  Malcolmsun  A  Higginbotham, 
dry,  water  supply  system,  drainage  and  404  Moffat  Bldg.,  archt.  Noted  l>ec.  26. 

Sewerage  disposal  system,  near  Allenwood, 

Wall  Twp.  \V.  M.  Bergen,  dir.  III.,  Alton — Orphanage — Until  May  30,  by 

Wesselbecker  A  Hlllebrand,  archts.,  805 
N.  J.,  New  Brunswick — School — Until  Pontiac  Bldg.,  St.  Louis,  Mo.,  building  3- 
Juiie  4,  by  13d.  Educ.,  Bayard  School,  build-  story,  144  x  160  ft.  brick,  sttwl  and  reln.- 
ing  school  on  Livingston  Ave,  E.  H.  Webb,  con.,  rock  foundation,  near  here,  fur  Alton 
chn.  Noted  Jan.  9.  Orphanage  Asylum.  About  $6.’i,000. 

I's.,  I’hlla. — Bank — Until  May  28.  by  m  chirago — Sales — P.  (Jerhardt,  archt., 

ileacock  A  llokanson,  archts.,  Bailey  Bldg.,  64  West  Randolph  St.,  receiving  bids  build- 
fur  1  story,  54  x  78  ft.,  concrete  and  brick  ing  1  and  2-story,  60  x  160  ft.  mill  con- 
bank,  with  16  X  54  ft.  addition,  for  Ken-  structlon.  concrete  foundation,  on  Washing- 
Hlngton  Trust  Co..  Kensington  and  Alle-  ton  Blvd.  and  Kilpatrick  St.,  for  L.  F. 
gheny  Aves.  About  $60,000.  Noted  May  16.  Sullivan,  c/o  archt.  About  $60,000.  Kan.,  Beloit-  School — Urttll  May  26.  by 

Rd.  E<luc.,  for  S-story,  100  x  137  ft.,  reln  - 

I'a.,  Phlla.— Ix>ft— L.  B.  Rothchlld.  archt..  III.,  East  8t.  Louis — Theatre — Until  June  con.  and  brick,  rein.-con  flooring,  brick  an<l 
1225  Sansom  St.,  Is  receiving  bids  building  1,  by  J.  fc^ber,  building  2-story,  82  x  220  concrete  foundation.  Altout  p25,U00.  W. 
■-story.  100  X  150  ft.,  rein. -con.  and  brick.  R.,  rein.-con..  rein.-con.  flooring,  concrete  H.  Saylor,  Reliance  Bldg.,  Kansas  City, 
Aliout  $200,000.  Owner's  name  withheld.  foundation,  at  309  Collinsville  Ave.  About  archt.  " 

•  $100,000. 

Md.,  Aberdeen — Bank — Until  May  28,  by 

II  I’.  Hopkins,  archt.,  211  Union  Trust  WIs.,  Eau  f'lalre — Church — Until  June  1. 

RIdg.,  Baltimore,  building  2i-8tory,  60  x  76  by  1st  Congregational  Church,  building  1 
fi  rein.-con.  and  brick,  concrete  and  brick  story,  stone.  About  $85,000.  Holmes  A 
foundation,  for  1st  Natl.  Bank,  About  Flynn,  8  South  Dearborn  St.,  Chicago, 

$50,000.  archts.  Noted  May  22. 

Md„  Baltimore — College — Trustees  Mor-  WIs^,  Sheboygan — Theatre — Until  .June 

ran  College,  c/o  J.  O.  Spencer,  pres.,  2106  16,  by  Majestic  Theatre,  c/o  E.  Bowler, 

St.  Paul  .St.,  receiving  bids  for  31-8tory,  86  Sheboygan,  building  2  story,  40  x  160  ft 
X  200  ft.,  brick  and  stone,  brick  and  con-  rein.-con.  and  brick,  brick  foundation,  on 
Crete  foundation,  on  Hillen  Rd.  About  $86,-  Center  and  8th  Sts.  Cost  between  $46,000 
000.  E.  I,.  Tilton  and  A.  M.  Olthens,  62  and  $66,000.  Architect  not  selected. 

Vanderbilt  Ave.,  archts. 

la.,  Britt — High  School — Until  May  26, 

Mil..  Tracy’s  Landing  —  School  —  Until  by  O.  C.  Patterson,  secy.  bd.  educ.,  building 
May  27,  by  Ild.  Educ.  Anne  Arundel  Co.,  2  story.  104  x  242  ft.,  reln.-oon.  and  brick, 

Annapolis,  building  2-story,  76  x  130  ft.,  brick  foundation.  About  $176,000.  O.  U 
nrick,  concrete  and  brick  foundation,  here.  I.aK;khart,  891  Endicott  Bldg.,  St.  Paul, 

About  $60,000.  H.  P.  Hopkins.  211  Union  archt. 

Trust  Bldg.,  Baltimore,  archt  ,  .  .  ,  u  o  u  t  tt  .i.  v  i 

Minn.,  Austin — High  School — Until  July 
l.a..  New  Oricnns— Trade  Schol— Until  1.  by  Bd.  Educ.  building  3  story.  160  x  232 
June  2.  by  Dept.  Pub.  Finances,  building  U..  rein.-con.  and  brick,  brick  foundation. 

Isaac  Delgado  Central  Trades  School,  on  About  $400,000.  O.  L.  Iy>ckhart  391  Endl- 
f’liy  Park  and  Orleans  Aves.  A.  O.  Ricks,  cott  Bldg.,  St.  Paul,  archt. 
comr.  Noted  Apr.  10.  ...... 

Minn.,  Fergus  Falls — Hospital — Until 

_  O.,  Ktanntan — Schools — Until  June  12.  by  June  6  (change  of  date),  by  State  Bd. 

Bd  Kduc.,  building  2-Btory,  6  ml.  west  of  Control,  St  Paul,  building  2  story,  46  x  120 
here,  cost  $60,000 ;  2-story,  brick  In  Fayette  ft,  rein.-con.  and  brick.  About  $60,000. 

<0  $50,000.  A.  L.  Rhodes,  Washington  C.  H.  Johnston,  715  Capital  Bank  Bldg., 

-•  H  .  archt  St  Paijl,  archt  Noted  May  8. 


Ont.,  Barrie — School — School  Bd.  having 
ptaiiH  prepared  by  R.  J.  Edwards  A  Ed- 
wanle.  archts.,  18  Toronto  St.,  Toronto, 
bulld>»K  2-story,  brick.  About  $66,000. 


Ont.,  Peterborough — School — School  Bil. 
having  plans  prepared  by  W.  Blackwell, 
archt.,  Peterborough,  building  collegiate  In¬ 
stitution  and  auditorium.  About  $226,000. 
.Voted  ,Mar.  20. 


BIIIN  UKHIRKD 

Mass.,  Roxbury  (Boston  P.  O. ) — School — 
Until  May  27.  by  Boston  School  Bd..  build¬ 
ing  3-8tory.  60  x  141  ft.  brick  school  with 
4  work  shops,  concrete  foundation,  on  Dear¬ 
born  St.,  here.  About  $160,000.  J.  Mc¬ 
Laughlin.  88  Tremont  St.,  Boston,  archt. 


.Minn.,  nibbing — Mercantile — Until  June 
12,  by  S.  S  Rumsey,  engr.,  Wolvin  Bhig., 
Duluth,  hullding  2-atury,  106  x  126  ft., 
hrick  and  steel,  rein. -cun.  flooring,  concrete 
foundation,  on  Mesaba  St.,  here,  for  Oliver 
Mining  Co.,  Wulvin  Bldg.,  Duluth.  About 
$126,000. 


.Minn.,  .Moose  I.jxke — School — Until  June 
1,  by  C.  K.  Mahike,  elk.  hd  educ.,  building 
2-Htory,  62  x  9tl  ft.,  brick  and  timber,  brick 
foundation,  In  DIst.  No.  3.  Aliout  $60,000. 
F.  A.  Schwelger,  Moose  l.,ake,  archt. 


Mo.,  Joplin — C!athedral — Until  June  15, 
by  Hubliell  A  (Jreen,  archts.,  Dallas,  Tex., 
for  2-story.  126  x  160  ft.,  glased  terra  cotta, 
rein.-con.  flooring,  concrete  foundation,  on 
&th  Ave.,  for  Scottish  Rites  K.  A  A.  M. 
T.  L.  Brown,  603  North  Pearl  St.,  secy. 


4'al..  I/OS  Angeles — Hotel — Wllshlre  Blvd. 
Hotfl  ('o.  receiving  bids  building  6  story, 
rein. -con.  and  brick,  on  Wllshlre  Blvd.,  8tn, 
Fedora  and  (Tatallna  Sts.,  main  building  to 
be  ”11”  sha|M‘d  with  wings  600  ft.  long. 
About  $1,250,000.  M.  Hunt,  1017  Hibernian 
Bldg.,  archt.  Noted  Apr.  24. 

4)ae.,  Fast  Broughton — School — Until  May 
26,  by  W,  Eafranco,  secy,  school  bd.,  build¬ 
ing  3  story,  60  x  80  ft.,  steel  and  brick, 
concrete  foundation,  on  Broughton  Rd. 
AlMUt  $65,000. 


May  $6,  by  L.  C.  Charlesworth,  deputy  min¬ 
ister  pub.  wks.,  Edmonton,  building  brick 
court  house  here.  About  $150,000.  Noted 
Apr.  t. 
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Buildingra  (continued) 

I>KICE8  AND  CONTRACTS  AWARDED 
(AIndicaten  award  of  contract) 

Blarkatonr — High  School — Town 
let  contract  buildinK  2-Btory,  brick  and 
steel,  concrete  foundation,  to  Eastern 
Constr.  Co..  660  Winter  St.,  Woonsocket,  R. 
I.  About  160.000. 

Holyoke — Church — Second  Con- 
KreKational  Church  Society,  Appleton  St., 
let  contract  building  80  x  120  x  175  ft. 
brick,  steel  and  rein.-con.,  rein. -con.  floor- 
liiK.  concrete  foundation,  on  Appleton  and 
Maple  Sts.,  to  Casper  Ranger  Constr.  Co.. 
20  Bond  St.  About  5500,000.  Noted 
May  8. 

#Conn.,  Bridgeport — Home-Baptist  Chris¬ 
tian  l.'nion,  Inc.,  25  Thomas  St.,  let  contract 
building  4-story,  80  x  100  ft.  brick,  con¬ 
crete  and  steel,  rein.-con.  flooring,  concrete 
foundation,  on  Main  and  Thomas  Sts.,  to 
Cas«-y  A  Hurley,  120  Pequannock  St.  About 
$100,000.  Noted  Apr.  24. 

AConn..  Bristol — Business — Malone  & 
Phelan.  2  Riverside  Ave.,  let  contract  build¬ 
ing  2-story.  65  X  92  ft.,  brick  and  steel, 
rein -con.  •  flooring,  concrete  foundation,  on 
Main  and  School  Sts.,  to  B.  H.  Hibbard  Co., 
140  Main  St.  About  $60,000. 

AC'onn.,  Oreenwirh — Hotel — R.  A.  Cowles, 
c/o  K.  P.  French  Co.,  archts.,  299  Madison 
Ave.,  New  York  City,  let  contract  building 
12  or  15  story,  brick  and  steel,  stone  floor¬ 
ing.  brick  foundation,  on  Boston  Rd.  and 
tlreenwich  Ave.,  to  F.  F.  French  Co..  299 
Madison.  Ave.,  New  York  City.  About  $1,- 
000,000,  cost  plus  percentage  basis. 

Af'onn.,  New  London — Dormitory — Con¬ 
necticut  College  for  Women,  Mohegan  Ave., 
let  contract  building  2-8tory.  60  x  138  ft. 
concrete,  steel  and  granite,  rein.-con.  floor¬ 
ing  concrete  foundation,  to  K.  F.  Miner 
Bldg.  Co.,  25  Foster  St.,  Worcester,  Mass. 
At>uut  $125,000.  Noted  Mar.  13. 

AN.  V.,  Brooklyn — Church — St.  Brendans 
congregation,  1525  East  12th  St.,  will  build 
86  X  140  ft.  brick  and  limestone  addition, 
brick  foundation,  on  Ave.  O  and  East  12th 
St.  About  $100,000.  Work  will  be  done  by 
day  labor. 

★  N.  Y.,  Brooklyn — Hospital — Beth  Moses 
Hospital.  404  Hart  St.,  will  build  5-8tory, 
90  z  100  ft.,  brick  and  steel  addition,  brick 
foundation,  on  Hart  St.  and  Stuyvesant 
Ave.  About  $350,000.  Work  will  be  done 
by  day  labor.  Nhted  May  8. 

★  N.  Y„  Lake  Plarld — Hotel — Bowman 
Hotel  Co.,  Hotel  Blltmore,  43rd  St.  and 
Madison  Ave.,  New  York  City,  let  contract 
building  lO-story,  brick  and  steel,  brick 
foundation,  here,  to  Hegeman-Harris  Co., 
Inc.,  33  West  42nd  St.,  New  York  City. 
About  $300,000.  Noted  Feb.  27. 

AN.  Y.,  Long  Island  City — High  School — 
C  B.  J.  Snyder,  supt.  school  bldgs..  Munic¬ 
ipal  Bldg.,  New  York  City,  let  contract 
building  3  story.  100  x  100  ft.  brick  and 
steel  addition  to  Bryant  High  School,  rein.- 
TOn.  flooring,  concrete  foundation,  on  Wil¬ 
bur  Ave.,  to  T.  A.  Clarke  Co..  122  Living¬ 
ston  St..  Brooklyn.  About  $533,300.  Noted 
May  15. 

•AN.  Y.,  New  York — Hotel — Seven  Hun¬ 
dred  West  End  Corp.,  280  Madison  Ave., 
will  build  14-8tory.  44  x  100  ft.,  brick,  steel 
and  stone,  brick  foundation,  on  West  End 
Ave.  and  94th  St.  About  $250,000.  Work 
will  be  done  by  day  labor. 

★  N.  V.,  New  York — Store  and  Office — 
Hud.son  Motor  Co.,  of  New  York,  1842 
Bway.,  let  contract  building  lO-story,  100  x 
100  ft.  brick  and  steel,  brick  foundation,  on 
62nd  St.  and  Amsterdam  Ave.,  to  J.  F.  Ber¬ 
ger.  315  West  68th  St.  About  $550,000. 
Noted  May  15. 

N.  Y.,  Sullsbary  Center — Hospital — G.  W. 
Bovle,  purch.  agt..  Herkimer  Co.,  Herkimer, 
received  lowest  bid  May  8  (general  con¬ 
tract)  building  brick  and  concrete  tubercu¬ 
losis  hospital  on  Heller  Farm,  here,  from 
E.  Bedford,  Illon,  $96,588.  Noted  Apr.  24. 

N.  Y'.,  8.vraeuse — School — H.  C.  Allen,  City 
engr.,  received  lowest  3  bids,  building  Pres¬ 
cott  School,  (a)  Indiana  Limestone,  (b) 
Dnondaga  LItholite,  general  contract,  from 
Schaefer  Constr.  Co..  5  West  Slst  St.,  New' 
York  City,  (a)  $271,020.  (b)  $270,820;  T. 
H.  McHale  &  Son.  Cahill  Bldg  ,  (a)  $297,- 
000,  (b)  $297,000 ;  Jenks  &  Venton  Co., 

Syracuse,  (a)  $304,984  ;  heating  and  venti¬ 
lating.  from  J.  R.  Sheehan  Co.,  16  South 
Center  St.,  Schenectady.  $43,213;  W.  B. 
Goldie,  274  James  St..  $45,915;  E.  Joy  & 
Co.,  133  Market  St.  $53,934.  Noted  Mar.  6. 

AN.  Y'.,  Troy — Market — Monican  Co..  280 
Bwav..  New  York  Cit.v,  let  contract  building 
3  storv,  56  X  100  ft.  brick  and  steel,  rein.- 


con.  flooring,  concrete  foundation,  to  C.  P. 
Boland  A  Co.,  30  4th  St.  About  $65,000. 
Noted  May  1. 

AMd..  Huerstown — School — Bd.  Educ. 
W’ashington  Co.  let  contract  remodeling  and 
building  brick  and  concrete  addition  to  An- 
tietam  St.  School,  rein.-con.  flooring  stone 
and  concrete  foundation,  to  G.  B.  McW'Dlf, 
Hagerstown,  $77,999.  Noted  Feb.  13. 

AMd..  Hamilton — School,  etc. — St.  Domi¬ 
nic's  Catholic  congregation,  c/o  J.  B.  Man¬ 
ly,  pastor,  let  contract  building  S-story,  60 
X  110  ft.,  school,  gymnasium  and  parish 
house,  brick  and  stone,  rock  foundation,  on 
Harford  Rd.,  to  J.  J.  O’Connor,  52  Knicker¬ 
bocker  Bldg.,  Baltimore.  About  $55,000. 

AW.  Y’a..  Montgomery — High  School — 
Bd.  Educ.  let  contract  building  3  story, 
brick  and  rein.-con.,  to  Charleston  Concrete 
Steel  Co..  Charleston.  About  $92,000. 
Noted  May  15. 

A  Ala..  Ramer — Higfh  School — Montgomery 
Co.  School  Bd.  let  contract  building  1* 
story,  brick,  to  I.  O.  Anderson,  207  Dexter 
St.,  Montgomery,  $68,769. 

MIeh..  Highland  Park  (Detroit  P.  O. )— * 
Hospital — City  received  lowest  3  bids  buiid- 
ing  4  story  hospital,  2  story  power  house 
and  laundry  and  connecting  tunnel,  rein.- 
con.,  brick  and  steel,  concrete  foundation, 
from  Rosenthal  Constr.  Co..  Chicago,  $241,- 
600 ;  Bryant  &  Detwller,  2336  Dime  Bank 
Bldg.,  $260,985  ;  Culvertson  A  Kelley,  814 
Ford  Bldg.,  $261,708.  Noted  May  1. 

AMIrh.,  Lansing — Office  and  Library — 
Bd.  State  Auditors  let  contract  building  6 
story  brick  and  rein.-con.  library,  office  and 
steam  heating  plant,  concrete  foundation, 
to  YV.  E.  Wood  Co..  1805  Ferd  Bldg..  De¬ 
troit.  $682,643.  Noted  Apr.  24. 

AMInn..  Campbell — School — Bd.  Educ.  let 
contract  building  2  story,  rein.-con  and 
brick  addition,  to  J.  A.  McDonald  Constr. 
Co..  723  1st  Natl.  Soo  Line  Bldg.,  Minneap¬ 
olis,  $70,864.  Noted  May  1. 

AMInn.,  Dnlnth — School — Bd  Educ.  let 
contract  building  2  story.  55  x  64  ft.,  rein.- 
con.,  brick  and  steel,  rein.-con.  flooring,  con¬ 
crete  foundation,  on  Liberty  St,,  to  H. 
Fawcett,  Mesaba  Blk..  $53,397.  Noted 
Apr.  24. 

AMInn.,  Parlbanlt — Dormitory — State  Bd. 
Control,  St.  Paul,  let  contract  building  2 
story,  45  x  150  ft,  rein.-con.  and  brick  at 
State  School  for  Feeble-Minded,  to  W. 
O'Neil,  Faribault.  About  $50,000. 

AMInn.,  8t.  Paul — Di.spensary — A.  H. 
Wilder,  404  Wilder  Bldg.,  let  contract  build¬ 
ing  3  story,  51  x  96  ft.,  concrete,  brick  and 
stone,  on  Rice  St.  between  College  and 
Summit  Aves.,  to  G.  J.  Grant  Constr.  Co., 
902  New  York  Life  Bldg.  About  $100,000. 
Noted  Apr.  10, 

AMont.,  Boieman — Theatre — Gem  Thea¬ 
tre  Co.  let  contract  building  2-story,  54  x 
100  ft.,  brick,  terra  cotta  and  steel,  rein.- 
con.  flooring,  concrete  foundation,  to  H.  J. 
Hamill.  401  South  Bozeman  St.  Noted 
Mar.  20. 

Wash.,  Mediral  Lake — School — State  Bd. 
Control  received  lowest  3  bids  building 
custodial  school  from  S.  G.  Morin,  Hutton 
Bldg.,  Spokane,  $169,445;  F.  Phair.  416 
2nd  Ave.,  Spokane.  $l7l,883;  Colonial 
Bldg.  Co.,  Hutton  Bldg.,  Spokane,  $173,387. 

Aral..  Los  Angeles — Gymnasium — Bd. 
Educ..  Security  Bldg.,  let  contract  building 

2  story,  103  x  113  ft.,  brick,  concrete 
foundation,  at  PoWtechnic  High  School,  to 
J.  B.  Harris.  218  South  Gramercy  PI.,  $61,- 
737.  Noted  May  8. 

Aral..  Oakland — Office — East  Bay  Water 
Co.,  9th  St.  and  B'way,  will  build  4  story, 
75  X  105  ft,  rein.-con.,  concrete  founda¬ 
tion.  on  16th  St.  and  San  Pablo  Ave.  About 
$60,000.  Work  will  be  done  by  day  labor. 

Cal..  Qnincy — Courthouse  and  Jail — Bd. 
Supervs.  Plumas  Co.  received  bids  building 

3  story,  rein.-con.,  from  E.  W.  Book,  13th 
and  S  Sts.,  Sacramento,  $145,647  ;  J.  L.  Mc¬ 
Laughlin,  244  Kearney  St,  San  Francisco, 
$150,000;  H.  Williams,  Hearst  Bldg.,  San 
Francisco,  $151,786.  Noted  Apr.  3. 

Aral.,  San  Franelseo — Ijoft — Dalziel  Es¬ 
tate,  558  Mission  St.,  let  contract  building 
6  story,  82  x  187  ft.,  rein.-con.  and  brick, 
rein.-con.  flooring,  concrete  foundation,  on 
Ist  and  Mission  Sts.,  to  Palmer  ft  Peterson. 
Monadnock  Bldg.  About  $185,000;  cost 
plus  percentage  basis. 

AN.  8.,  Halifax — Hospital — Dept.  Pub. 
W'ks..  Ottawa,  let  contract  for  new  ward 
buildings,  and  altering  and  building  addi¬ 
tions  to  present  building,  at  Bellvue  Mili¬ 
tary  Ho.opital  here,  to  M.  E.  Keefe  Constr. 
Co.,  Halifax,  $76,100.  Noted  Apr.  17. 


Federal  Government  Work 

PROPOSED  WORK 

R.  L.  Newport — Marine  Railway— r., m  an 
Yards  ft  Docks,  Navy  Dept.,  Wash  |>  p 
plans  to  build,  here:  Spec.  3904  " 
b5.000.  Bids  will  i)e  received  at  S 

N.  Y'.,  South  Brooklyn — Boat  Sto-ii;,. 
Building — Bureau  Yards  &  Docks  N'lvv 
Dept.,  Wash.,  D.  C.,  plans  to  build  I  ..re’- 
Spec.  3899.  About  $85,000. 

N.  Y.,  8onth  Brooklyn — Cranes — Bureau 
Yards  A  Docks,  Navy  Dept.,  Wash.,  1>  p 
plans  to  install  2  electric  traveling  craiu-.s 
in  boat  storage  building;  Spec.  3900  Aliout 
$40,000.  ^ 

D.  C.,  Annrostla — Buildings.  Hangars 
Roads  and  Distributing  Systems— Bure  I'u 
Yards  A  Docks.  Navy  Dept.,  Wash  I)  p 
plans  to  construct  miscellaneous  frame’ 
rein.-con.,  brick  and  steel  buildings,  wood,  li 
hangars,  concrete  roads  and  heating  and 
electric  distributing  systems,  here ;  Spec 


U,  C. 


Y'ards  ft  Docks,  Navy  Dept.,  Wash., 
plans;  Spec.  3897.  About  $10,000. 

Y'a..  Hampton  Ronds — Electric  Distrihuf- 
Ing  System — Bureau  Yards  A  Docks  .\;»vv 
Dept.,  Wash.,  D.  C..  plans  to  Install!  here- 
Spec.  3901.  About  $60,000. 

Y'a.,  Qoantico — Tank — Bureau  Yards  A 
Docks.  Navy  Dept.,  Wash..  D.  C  .  plans  to 
build  elevated  steel  tank,  here  ;  Spec  3906 
About  $5000. 


8.  C..  Port  Royal — Dredge — Bureau  Yards 
ft  Docks.  Navy  Dept.,  Wash.,  D.  C.,  plans  to 
install  1 2-ln.  hydraulic  dredge ;  Spec.  3898 
About  $71,000. 

Mont.,  Dillon — Road  Work — Bureau  Pub 
Rds.,  Missoula,  plans  to  grade  Grasshopper 
Creek-Elkhorn  Springs  Rd..  Beaverhe.ad 
National  Forest,  Beaverhead  Co,  G.  Luutz, 
dist.  engr. 

Idaho,  Leonia  (Lenia  R.  O.) — Bridge _ 

Bureau  Pub,  Rds..  U.  S.  Dept,  of  Agricul¬ 
ture,  628  Post  Office  Bldg.,  Portland,  Ore., 
plans  to  build  steel  bridge  over  Kootenai 
River,  here,  connecting  Lincoln  Co..  Mont., 
with  Boundary  Co.  Idaho  and  Montana 
will  appropriate  $10,000  each;  Boun<lary 
and  Lincoln  Counties.  $2500  each.  Total 
cost,  $50,000.  C.  H.  Purcell,  dist.  engr. 

Idaho,  8and  Point — Road  Work — Bureau 
Pub.  Rds..  Missoula,  plans  to  grade  3  mi. 
West  Branch  Rd..  Kaniksu  National  For¬ 
est.  leading  to  Priest  Lake.  About  $10,000. 
G.  Lautz,  dist.  engr. 


Idaho,  Wallace — Road  Work — Bureau 
Pub.  Rds.,  U.  S.  Dept.  Agriculture,  Post 
Office  Bldg.,  Portland,  Ore.,  plans  to  grad* 
3  ml.  Lookout  Pass  Natl.  Forest  Rd.,  16  ft 
wide,  Shostone  Co.  C.  H.  Purcell,  dist 
engr. 


Cal.,  Mare  Island  —  Cranes — Bureau 
Y'ards  ft  Docks.  Navy  Dept.,  Wash.,  D.  C., 
plans  to  Install  3  electric  traveling  cranes 
in  structural  shop,  here;  Spec.  3903.  About 
$250,000. 

P.  R.,  Cayey — Radio  Buildings — Bureau 
Yards  ft  Docks.  Navy  Dept.,  Wash.,  D.  C.. 
plans  to  construct  3  radio  buildings,  here; 
Spec.  3902.  About  $27,000. 


BID8  DE8IRED 


N.  H.,  Portsmouth — Laundry — Until  June 
11,  by  Bureau  Yards  ft  Docks,  Nav>’  Dept.. 
Wash.,  D.  C.,  building  at  Marine  Barracks, 
here;  Spec.  3877.  About  $7000;  $in  de¬ 
posit  ^required  for  plans  and  spec.  Noted 

Mass.,  Boston — Repairing  Pier  Walls — 
Until  June  4.  by  Bureau  Yards  &  Pocks. 
Navy  Dept.,  Wash.,  D.  C.,  repairing  walls 
of  Pier  No.  1;  Spec.  3815.  About  $39,000; 
$10  deposit  required  for  plans  and  spec. 

Mass.,  HIngham — Dredging — T’ntil  .Tune 
11.  by  Bureau  Yards  ft  Dock.s,  Navy  Pept. 
Wash.,  D.  C.,  dredging  at  Naval  .\mmuni- 
tion  Depot,  here;  Spec.  3548.  About  $30.- 
000;  $10  deposit  required  for  plans  and 
spec.  Noted  Nov.  14. 


Mass,,  HIngham — Fire  Protection  System 
— Until  June  11,  by  Bureau  Yards  A  Pocks. 
Navy  Dept,  YVash..  D.  C.,  installing  here; 
Spec.  3808.  About  $200,000;  $10  depo.>iit  re¬ 
quired  for  plans  and  spec.  Noted  Feb.  20. 

N.  Y.,  Montank — Power  House— Until 
June  11.  by  Bureau  Yards  ft  Docks.  Na'Y 
Dept.,  Wash.,  D.  C.,  building,  here;  Spec 
3889.  About  $4000  ;  $10  deposit  required 
for  plans  and  spec.  Noted  May  15 


N.  Y^  New  York — Dredging— Until  June 
16.  by  U.  S.  Engr.  Office,  39  WhitehaH  St. 
dredging  In  East  River;  advertised  in  tn.^ 
issue.  Noted  Apr.  10 
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Federal  (.Jovernment  Work  (Continued) 

Fla.  Key  West — Oil  Burnlngr  Equipment 

I’ntil  .lune  4,  by  Bureau  Yards  &  Docks, 
^avv  IVpt,  Wash.,  D.  C.,  furnishing  oil 
iiirnint:  equipment  for  boilers;  Spec.  8847. 
Atxiut  »fi500  ;  $10  deposit  required  for  plans 
and  sp'  0.  Noted  Apr.  3. 

Tenn  Memphis — Boilers — Until  June  20, 
hv  Dist’  Engr.,  Mississippi  River  Dredging 
ifist  I’  D.  Box  1017,  furnishing  and  deliv¬ 
ering  3  watertube  boilers  for  V.  S.  Dredge 
Kappa;  advertised  in  this  issue. 

Mo..  SI.  l,ouU — laevee  Work — Until  June 
i<)  bv  .Secy.  Mississippi  River  Comn.,  1311 
International  Life  Bldg.,  for  200,000  cu.yd. 
earthwork  by  hydraulic  method  in  Musca- 
tine-Louisa  Island  Levee  Dist.,  la.  ;  adver¬ 
tised  in  this  issue.  Noted  Apr.  3. 

Tf*..  Camp  Trsvls — Buildings.  Sewers, 
Water  Mains,  etc. — Until  June  2.  by  Constr. 
Quartermaster,  Mexican  Border  Project. 
Camp  Travis,  building  997  brick,  adobe  and 
frame  buildings,  water  mains,  sewers,  wir¬ 
ing  etc.,  at  30  posts  and  camps  along  Mex¬ 
ican  border,  in  Texas,  New  Mexico  and 
Arizona ;  advertised  In  this  issue. 

PKH  AND  CONTRACTS  AWARDED 
(ftindicates  award  of  contract) 

ftMaHR..  Boston — Sand  and  Gravel — U.  S. 
Fncr  Office,  11  Barristers  Hall,  let  con¬ 
tract'  furnishing  sand  and  gravel  at  Na- 
hint  to  Boston  Sand  &  Gravel  Co.,  88 
liroad  St,  sand  $1.36  per  cu.yd.,  gravel 
$2.40  per  cu.yd. 

AMass.,  Chelsea — Roads — Bureau  Yards 
&  Docks,  Navy  Dept.,  Wash.,  D.  C..  let  con¬ 
tract  building  at  Naval  Hospital  Reserva¬ 
tion.  here,  to  Coleman  Bros.,  1  Marginal  St. 
$8900  (30  days).  Noted  Apr.  10. 

♦  K.  I.,  Newport — Torpedo  Storage  Build- 
inc — Bureau  Yards  &  Docks,  Navy  Dept., 
W.a.sh.,  D.  C.,  let  contract  building,  here,  to 
Faillace  Bros.,  7  East  42nd  St,  New  York 
City  (1)  $167,273  (150  days),  prices  on 
(2),  (3)  and  (4)  also  accepted.  Noted 
May  15. 

♦  N.  Y..  New  York — Barracks — Bureau 
Yards  &  Docks.  Navy  Dept,  Wash..  D.  C., 
let  contract  building  receiving  ship  bar¬ 
racks,  here,  to  Northeastern  Constr.  Co., 
101  Park  Ave.,  New  York  City,  $2975,  (15 
days).  Noted  May  16. 

Ps..  Phils. — Elevator  and  Shafts — Bu¬ 
reau  Yards  &  Docks.  Navy  Dept.,  Wash., 
D.  C.,  received  bids  May  19,  installing  ele¬ 
vator  and  shafts  in  heavy  machine  shops, 
here,  (1)  work  complete,  from  M.  H.  Mc- 
Closkey.  Jr..  1620  Thompson  St.,  (1)  $15,- 
(09  (120  days)  ;  P.  (3.  Fearon  Co..  280 
Madison  Ave.,  New  York  City,  (1)  $19,400 
(120  days);  (3)  MOOO  (135  days);  Mans¬ 
field  &  Savage,  135  William  St.,  New  York 
City.  (1)  $21,999  (120  days);  (2)  $19,990 
(120  days) ;  (3)  $7150  (30  days) ;  A.  B. 
See  Elevator  Co.,  220  Bway.,  New  York 
City,  (2)  $8800;  Albro-Clem  Elevator  Co.. 
Erie  Ave.  and  D  Sts.,  (2)  $14,648  (165 
day.s).  Noted  May  1. 

I*,  r..  Wash. — Grading — Dlst.  Comrs., 

Diet.  Bldg.,  received  bids  May  16.  grading 
(1)  Whittier  St.,  N.  W.  from  Georgia  Ave. 
to  Piney  Branch  Rd. ;  (2)  Douglas  and 
Polk  Sts..  N.  E.  from  Olive  to  44  th  Sts., 
from  G.  Hyman,  1116  Morse  St.,  N.  E..  CD 
$.58  per  cujrd. ;  (2)  $.74  per  cu.yd.  Vinson 
Contg.  &  Excavating  Co.,  Baltimore.  Md., 
(1)  $.61  per  cu.yd.;  (2)  $.85  per  cu.yd.  W. 
F.  Cush.  201  S  St..  N.  E..  (1)  $.80  per  cu. 
yd. ;  (2)  $.75  per  cu.yd.  Noted  May  8. 

★Va.,  Qnantieo— Officers’  Quarters  and 
•Administration  Building — Bureau  Yards  A 
Docks.  Navy  Dept.,  Wash.,  D.  C.,  let  con¬ 
tract  building,  here,  to  J.  K.  'Turton  Corp.. 
101  Park  Ave.,  New  York  City,  $270,695 
(100  days).  Noted  May  8. 

it  Vi.  \».,  W’heellng — Rip  Rap— U.  S. 
Engr.  Office.  Cincinnati,  O.,  let  contract 
mrni.shing  4000  tons  rip  rap  stone  for  Ohio 
River  Dams  Nos.  12-16,  to  Cresap  A  Arm¬ 
strong,  Wellsburg,  $19,200.  Noted  May  1. 

S,  c.,  OharleatoB — Dry  Dock — Bureau 
lards  A  Docks.  Navy  Dept.,  Wash.,  D.  C., 
rweived  bids  May  19,  building  dry  dock 
here  (1)  work  complete,  from  D. 
it.  Jaylor  A  Co.,  Inc.,  409  Finance  Bldg., 
1  biia..  Pa.,  based  on  actual  cost  of  work, 
plus  fixed  fee  of  $300,000  to  (1)  with 
certain  deductions  should  cost  of  work 
exceed  certain  fixed  limits.  (1)  (900 

<150;  (6)  $.67;  (7)  $.60; 

<200;  (10)  $1.50;  (11) 

fl2)  $30.  Q.  Leary  Constr.  Co., 
•J,  State  St,  New  York  City,  did  not 
submit  straight  bid,  but  sent  In  letter  say- 
“>8.  he  would  do  work  on  a  cost  plus 
t>asis.  sirnilar  to  contract  for  work  now  be- 
■PK  c''ne  for  them  by  Emergency  Fleet  Con?. 

Island — Buildings — Bureau 
Yaru.>  4  Docks,  Navy  Dept,  Wash.,  D.  C., 
«ei  contract  constructing  2  barracks,  crew 


house,  6  out  buildings,  2  storehouses, 
double  officers  quarters,  wash  house,  cell 
house,  bakery  and  work  shop  at  Marine 
Barracks  and  Prison  Camp,  here,  to  New¬ 
port  Contg.  ft  Eng.  Co.,  l,aw  Bldg.,  New- 

K)rt  News.  Va.,  $134,406  (100  days).  Noted 
ay  15. 

Fla.,  Pensarola — Crane — Bureau  Yards  ft 
Docks,  Navy  Dept.,  W'ash.,  D.  C,.  received 
bids  May  19,  installing  one  20  ton  electric 
traveling  bridge  crane,  in  wet  basin  boat 
shed,  here,  ( 1 )  work  complete  ;  ( 2 )  work 
complete  in  accordance  with  bidder’s  draw¬ 
ings  and  spec.,  from 

Chesapeake  Iron  Wks.,  Westport,  Ind., 
(1)  $9460,  (150  days). 

Bedford  Fdry.  ft  Machine  Co.,  Bedford. 
Ind.,  (2)  $9775,  (120  days). 

Manning.  Maxwell  &  Moore,  119  West 
40th  St.,  New  York  City,  (2)  $9855,  (.85 
days). 

Nortnern  Eng.  Wks.,  2  Chene  St.,  De¬ 
troit.  (1)  $10,430,  (90  days). 

Pawling  ft  Harnlshbaker.  38th  and  Na¬ 
tional  Aves.,  Milwaukee,  (2)  $10,475,  (160 
days).  Noted  May  1. 

ftFla.,  Pensaenla — Sewer  Discharge  Pipe 
— Bureau  Yards  ft  Docks,  Navy  Dept., 
Wash.,  D.  C.,  let  contract  extending  8-in. 
submerge<l  discharge  pipe,  at  Naval  Air 
Sta.,  here,  to  Carroll  Electric  Co.,  714  12th 
St..  N.  W.,  Wash.,  D.  C.,  $11,490  (120 

days).  Noted  May  8. 

★O.,  Clnrlnnati — Bear  Trap  Leaves — 
U.  S.  Engr.  Office,  Ist  Dist.,  let  contract  de¬ 
livering  and  erecting  bear  trap  leaves,  for 
Dam  No.  39.  Ohio  River,  to  Frandsen 
Constr.  Co..  54  West  Randolph  St.,  Chicago. 
Ill.,  $31,200.  Noted  Mar.  6. 

ftlll..  Great  Lakes — Machine  Gun  R.ange 
— llureau  Yards  ft  Docks.  Navy  Dept.. 
Wash.,  D.  C.,  let  contract  building,  here,  to 
Paschen  Bros.,  Ill  West  Washington  St., 
Chicago,  $3900  (30  days).  Noted  Apr.  17. 

ftMo..  St.  Louis — Levee  Work — Secy. 
Mississippi  River  Comn.,  1311  International 
Life  Bldg,,  let  contract  for  290,000  cu.yd. 
earth  work.  In  Lima  Lake  D.  D..  III.,  to  H. 
Merritt,  Duluth,  Minn.,  $87,000.  Noted 
Apr.  10. 

ftCal.,  San  Franrisro — Dredging — U.  S. 
Engr.  Office,  401  Custom  House,  let  contract 
dredging  in  Oakland  Harbor,  to  San  Fran¬ 
cisco  Bridge  Co..  Nevada  Bank  Bldg.,  $87,- 
480.  Noted  Apr.  3. 

Miscellaneous 

PROPOSED  WORK 

Dam — SpringHrld,  Maas. — Hampden  Co. 

glans  to  build  rein. -con.  dam  in  Peconslc 
irook  In  Forest  Park.  W.  H.  Brainard, 
Palmer,  engr. 

Trestle,  etc. — Binghamton,  N.  Y. — See 
“Industrial  Works." 

Rubbish  IneUierator — Syracuse,  N.  Y. — 

City  having  plans  prepared  for  modern 
rubbish  incinerator,  to  be  operated  In  <x)n- 
nection  with  new  garbage  disposal  plant,  to 
consist  of  sorting  sheds  and  furnaces.  About 
$100,000.  H.  C.  Allen,  city  engr. 

Transmission  System— Coatesvllle,  Pa, — 
Chester  Valley  Electric  Co.  plans  to  build 
transmission  system  from  here  to  Downlng- 
ton.  About  $80,000. 

Retaining  Wall  —  Detroit,  Mich.  —  City 
having  plans  prepared  by  Dept.  Pub.  Wks., 
for  1  ml.  concrete  retaining  wall  or  dyke 
along  water  front  in  Falrvlew  Sect,  and 
for  extensive  system  of  sheet  piling  to  pro¬ 
tect  low  land  subject  to  overflow.  C.  W, 
Hubbell,  city  engr. 

Road  Machinery— Clintonville,  Wis.— 
City  plans  to  purchase  1  road  grader,  4 
wheel  scrapers.  3  dump  wagons  and  1  road 
plow.  J.  J.  Waite,  street  comr. 

Pumps— Winona,  Wis. — City  soon  re¬ 
ceives  bids  for  4  air  lift  pumps,  capacity 
from  200  to  400  gal.  each.,  and  miscellane¬ 
ous  appurtenances.  S.  S.  Strouse,  secy.  Al- 
vord  ft  Burdick,  8  South  Dearborn  St.,  Chi¬ 
cago,  engrs. 

Harbor  Improvements— Ia>s  Angeles,  Cal. 

-—City  voted  $4,500,000  bonds  to  Improve 
Los  Angeles  Harbor  (San  Pedro).  J.  W. 
Ludlow,  harbor  engr.  Noted  May  1. 

BIDS  DESIRED 

Castings,  etc. — Quincy  (Boston  P.  O.) 
Mass. — -Until  May  28,  by  city,  furnishing 
f.o.b.  (Julncy,  castings,  168  tons  pipe.  28 
gates,  30  gate  houses,  25  hydrants  and  41 
special  castings.  M.  L.  Brown,  city  engr. 

Bituminous  Material— St.  George,  8.  I,, 
N.  Y,— Until  May  29.  by  C  D.  Van  Name, 
pres.  Richmond  Boro.,  furnishing  and  de¬ 
livering  In  tank  cars  at  any  railroad  sta¬ 
tion  in  borough,  65,000  gal.  bituminous 
material  for  roa(i  surfacing. 


RD 


Flooring — riearfleld.  Pa. — Until  June  6. 
by  Comrs.  Clearfield  Co.,  placing  rein. -con. 
flooring  on  205  ft.  truss  bridge  over  Sus¬ 
quehanna  River,  at  Humphrey’s  Farm  ; 
also  creosoted  woo<l  block  flooring  on  210- 
ft.  truss  bridge  over  Susquehanna  River, 
known  as  Bloom  Bridge.  J.  E.  Dale,  comr. 

Crushed  Stone,  etc. — Pittsburgh,  Pa.— 

Comrs.  Allegheny  Co.  receiving  bids  fur¬ 
nishing  50,000  tons  crushed  stone,  2  me¬ 
chanical  unloaders  and  2  street  sweepers 
for  Rd.  Dept.  C.  G.  Chalfont,  301  Court 
House,  engr. 

Pumps — Wheeling,  W.  Va. — Until  May 
31,  by  S.  G.  Smith,  receiver,  Benwood-Mc- 
Mechen  Consolidated  Water  Co.  furnishing 
2  motor  driven  centrifugal  pumps.  L  Hud¬ 
son.  801  House  Bldg..  Pittsburgh.  Pa., 
engr. ;  advertised  in  this  issue. 

Culverts — Barren,  Minn. — X.’ntil  May  27, 
by  A.  G.  Lundgren,  aud.  Marshall  Co.,  fur¬ 
nishing  portable  culverts  to  be  used  on 
different  state  road  construction  jobs  dur¬ 
ing  year,  f.o.b.  Marshall  Co.  Aliout  $10,000. 

Flnsher  and  Sprinkler — Lewiston,  Mont. — 
Until  June  9,  by  city,  furnishing  auto 
mounted  power  flusher  and  sprinkler  on 
900  and  1200  gal.  type.  H.  L.  Fitton,  elk. 

Breakwater — Souris,  P.  E.  I. — Until  June 
12.  by  Dept.  Pub.  Wks.,  Ottawa.  Ont..  de¬ 
livering  and  placing  of  about  6000  cu.yd. 
rough  stone  on  portions  of  breakwater. 
About  $20,000.  Noted  Apr.  10  under 
"Canada.” 

Ice  Breakers — Richmond,  Que. — Until 
June  5.  by  Dept.  I’ub.  Wks.,  Ottawa,  Ont., 
rebuilding  3  ice  bre.akers.  close  faced  stono 
and  fliled  crib,  54  x  127  ft.  x  120  ft.,  shaped, 
10  to  15  ft.  wide.  Noted  Apr.  10  under 
"Canada." 


PRICES  .\ND  CONTRACTS  AWARDED 
(★Indicates  award  of  contract) 

,  Bricks — Boston,  Mass. — Dept.  Pub.  B’ks. 
received  bids  May  15  furnishing  (a)  paving 
brick,  (b)  sewer  brick,  from  J.  P.  O’Con¬ 
nell  Co.,  73  Tremont  St.,  (a)  $18.50  per  M. 
(b)  $20.50;  Starrett-Field  C'o.,  161  Devon¬ 
shire  St.,  (a)  $18;  (b)  $22;  Boston  Bldg. 
Co.,  10  Tremont  St.,  (a)  $19  ;  (b)  $21. 

★  Sand  and  Gravel — Boston,  Mass, — Dept. 
Pub.  Wks.  let  contract  furnishing  sand  and 
gravel,  to  J.  C.  Coleman  ft  Sons,  1620  Tre¬ 
mont  St.,  $1.24  per  cu.yd. 

★  Tank — Esmond,  R.  I. — Esmond  Mills  let 
contract  building  rein. -con.  tank,  with  100,- 
000  gal.  capacity,  to  T.  I.  Ellis,  171  West¬ 
minster  St.,  Providence. 

Oil — Brooklyn,  N.  Y. — E.  Rlegelmann, 
boro,  pres.,  received  lowest  3  bids  May  14, 
furnishing  and  delivering  (a)  2,000,000  gal. 
asphalt  road  oil;  (b)  150,000  gal.  tar  road 
oil;  (c)  trap  rock;  (d)  2000  cu.yd.  sand; 
(e)  14.174,000  and  5,260,000  lbs.  anthra¬ 
cite  coal,  from  Standard  Oil  Co.,  26  Bway., 
New  York  City,  (a)  $8115;  Texas  Co.,  17 
Battery  PI.,  New  York  Cjiy,  (a)  $8500 ; 
Warner-Quinlan  Asphalt  Co.,  17  Battery 
PI.,  New  York  (31ty,  (a)  $9170;  Barrett  Co., 
17  Battery  PI.,  New  York  City,  (b)  $15,- 
125;  New  York  Trap  Rock  Co.,  101  Park 
Ave.,  New  York  City,  (c)  $25,465 ;  J.  J. 
Guinan.  2314  Gravesend  Ave.,  (c)  $25,465  ; 
(d)  $6500  ;  Wyoming  Valley  Coal  Co.,  (e) 
$79,334  ;  Bacon  Coal  Co.,  Reid  and  DeKalb 
Aves..  (e)  $88,428. 

★Transmission  Line— Detroit,  Mich.- 

Detroit  Edison  Co.,  David  Whitney  Bldg., 
will  build  55  mi.  transmission  line  between 
here  and  Port  Huron,  involving  60  ft. 
poles  set  40  to  mile,  supporting  copper  cable 
transmitting  66,000  volts.  Work  will  be 
done  by  day  labor. 

★Paving  Material — gpringfleld,  IlL— — Dept. 
Pub.  Wks.  let  contract  furnishing  310,000 
bbl.  Portland  cement  for  state  and  Federal 
Aid  road  and  bridge  work,  to  Lehigh  Port¬ 
land  Cement  Co..  Ill  West  Washington  St., 
Chicago ;  392,700  bhls.  to  Universal  Port¬ 
land  Cement  Co..  210  South  La  Salle  St., 
Chicago;  215,100  bbl.,  to  Atlas  Portland 
Cement  Co.,  134  South  La  Salle  St.,  Chi¬ 
cago  ;  239,000  bbl.,  to  Missouri  Portland 
Cement  Co.,  International  Life  Bldg.,  St. 
Louis,  Mo.  ;  347,200  bbl.,  to  Continental 
Portland  Cement  Co.,  Wright  Bldg.,  St. 
Louis,  Mo.  ;  224,400  bbl.,  to  Marquette 

Portland  Cement  Co. ;  161,000  bbl.,  to  San¬ 
dusky  Portland  Cement  (Jo-  Columbus,  O. 
Noted  Apr.  17. 

★Breakwater  —  Milwaukee,  Wis.  —  Park 
Bd.  let  contract  building  600  ft.  breakwater 
along  lake  shore,  south  of  South  Shore 
Park,  to  B.  E.  Gillen  Constr.  Co..  $2.37 
per  ton. 

★flaimmiag  Peel — Mlssonla,  Mont.— City 
let  contract  building  swimming  pool  to  if. 
Settergren,  543  Brooks  SL,  $12,380.  Noted 
Apr.  10. 
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Bids;  June  3. 

Barge  Canal  Terminals 

STATK  OP  NRW  YORK 
OFFICE  OP  SUPERINTENDENT  OF 
>  PUBLIC  WORKS 

V  Albany,  May  1st,  1919. 

Sealed  proposals  will  be  received  at  the 
andernlgned  at  his  office  In  the  Capitol  at 
Albany,  N.  T.,  until  twelve  o’clock  noon  on 
Tuesday,  June  3rd,  1919,  at  which  place 
and  hour  they  will  be  publicly  opened  and 
read,  for  the  construction  of  Barge  canal 
terminals  pursuant  to  the  provisions  of 
Chapter  746  of  the  Laws  of  1911,  and  of  | 
.he  acts  amendatory  thereof,  as  follows : 

TERMINAL  CONTRACT  NO.  52-P 
For  paving  Pier  6,  Plast  river,  borough  of 
Manhattan,  New  York  City. 

Contract  plans,  sheets  I  and  2. 

— 2— 

TERMINAL  CONTRACT  NO.  113 
For  furnishing,  testing  and  delivering 
electric  capstans  and  trolley  hoists  at  vari¬ 
ous  Barge  canal  terminals. 

— 3— 

TERMINAL  CONTRACT  NO.  117 
For  furnishing,  testing  and  delivering 
battery-charging  motor-generator  sets,  with 
switchboard  panels  for  Barge  canal  termi¬ 
nals  In  New  York  City. 

Plans  may  be  seen  and  detached  specifi¬ 
cations.  engineer's  estimate  of  quantities, 
proposal  blanks,  forma  of  contract  and 
bonds  required  and  other  information  for 
proposers  may  be  had  at  the  office  of  t*"" 
Superintendent  of  Public  Works  at  Albany, 
N.  Y.,  at  the  office  of  the  Assistant  Super¬ 
intendent  of  Public  Works  for  the  Middle 
Division  at  Syracuse.  N.  Y.,  at  the  office  of 
the  Assistant  Superintendent  of  Public 
Works  for  the  'Western  Division  at  Roches¬ 
ter,  N.  Y..  and  at  the  canal  office.  Spauld¬ 
ing’s  Exchange,  Buffalo.  N.  Y. 

Copies  of  detailed  plans  or  drawings  may 
be  obtained  from  the  State  Engineer  and 
Surveyor  at  Albany.  N.  Y.,  upon  payment 
to  him  of  the  cost  of  producing  them. 

Monthly  estimates  will  be  nald  of  ninety 
per  centum  (90  per  cent.)  of  the  work  done 
at  the  contract  price.  Every  proposal  for 
said  work  must  be  accompanied  by  a  money 
deposit  In  the  form  of  a  draft  or  certified 
check  upon  some  good  banking  institution 
In  the  city  of  Albany  or  New  York,  issued 
by  a  national  or  state  bank  or  trust  com¬ 
pany  In  good  credit  within  the  state  and 
payable  at  sight  to  the  Superintendent  r' 
Public  Works  for  five  per  centum  (5  per 
cent.)  of  the  amount  of  the  proposal. 

The  person  whose  proposal  shall  be  ac¬ 
cepted  will  be  required  to  execute  a  con¬ 
tract  and  furnish  bonds  within  ten  days 
from  the  date  of  notice  of  award  delivered 
to  him  or  them  in  person  or  mailed  to  the 
address  given  in  the  proposal. 

Upon  execution  of  the  contract  and  ap¬ 
proval  of  bonds,  the  certified  check  or  draft 
will  be  returned  to  the  proposer  unless  the 
same  shall  have  been  presented  for  collec¬ 
tion  prior  to  such  time.  In  which  case  the 
amount  of  the  deposit  will  be  refunded  by 
the  Superintendent  of  Public  Works. 

The  deposits  of  bidders  other  than  the 
one  to  whom  the  award  of  contract  shall 


Price,  13.60  an  inch — Copy  can  be 
received  until  Tuesday,  10  a.m., 
for  issue  out  the  next  morning. 


The  publication  of  an  ad¬ 
vertisement  on  this  page 
is  an  official  notice  that 
bids  are  wantevl  from 
other  than  local  bidders. 

It  is  also  a  guarantee  that 
maximum  competition  is  in¬ 
vited  because  Engineering 
News- Record  is  the  one  nation* 
ally  recognized  medium  for 
Proposal  advertising.  Its 
Searchlight  Section  is  read 
each  week  by  nearly  every 
worth-while  contractor  in  this 
country  who  bids  on  public 
work  outside  his  own  city. 

OFFICIAL  PROPOSALS 

be  made  will  be  returned  immediately  after 
the  award  has  been  made. 

The  bond  required  for  the  faithful  per¬ 
formance  of  each  contract  shall  be  in  such 
sum  as  shall  be  fixed  by  the  Superintendent 
of  Public  'Works,  which  sum  shall  not  be 
less  than  twenty  per  centum  (20  per  cent.) 
of  the  estimated  cost  of  the  work  according 
to  the  contract  price,  and  an  additional 
bond,  known  as  the  labor  bond,  in  the  sum 
of  ten  per  centum  (10  per  cent.)  of  the 
amount  of  the  estimated  cost  of  the  work 
according  to  the  contract  price,  will  be  re¬ 
quired  as  security  that  the  contractor  will 
pay  in  full  at  least  once  in  each  month  all 
laborers  employed  by  him  upon  the  work 
specified  to  be  done  in  the  contract 

In  the  event  that  more  than  one  surety 
company  is  offered  as  surety  on  said  bonds 
co-insurance  only  will  be  accepted. 

Each  proposal  must  be  addressed  to  the 
Superintendent  of  Public  Works.  Albany,  N. 
Y.,  and  must  be  endorsed  on  the  envelope 
with  the  name  of  the  construction  for 
which  the  proposal  is  made. 

Award,  if  made,  will  be  made  to  the  per¬ 
son  or  persons  whose  proposal  shall  be  low¬ 
est  in  cost  to  the  stae  for  doing  the  work, 
and  which  shall  comply  with  all  provisions 
required  to  render  It  formal.  Before  any 
award  shall  be  made  the  lowest  bidder 
will  be  required  to  satisfy  the  Superintend¬ 
ent  of  Public  Works  of  his  ability  to  pro¬ 
vide  suitable  equipment  and  materials  for 
the  proper  performance  of  the  work. 

The  right  is  reserved  to  reject  all  pro¬ 
posals  and  readvertlse  and  award  the  con¬ 
tract  in  the  regular  manner,  if,  in  the  Judg¬ 
ment  of  the  undersigned,  the  interests  of 
the  state  will  be  enhanced  thereby. 

LEWIS  NIXON. 

Superintendent  of  Public  Works. 


TREASURY  DEPARTMENT.  Supervis¬ 
ing  Architect’s  Office,  Washington.  D.  C., 
May  8,  1919 — Sealed  proposals  will  be 
opened  In  this  office  at  3  P.M.,  June  5, 
1919.  for  the  construction  of  the  United 
States  post  office  at  Denton.  Texas.  Draw¬ 
ings  and  specifications  may  be  obtained 
from  the  Custodian  of  the  site  at  Denton, 
Texas,  or  at  this  office,  in  the  discretion 
of  the  Supervising  Architect  Jas.  A.  Wet- 
more,  Acting  Supervising  Architect 


OFFICIAL  PROPOSALS 

Bids:  May  26.  ~ 

Highway  Work 

Harrishurp 

Pennsylvania  State  Highway 
ment,  Harrisburg.  Pa.  Scaled  proposal* 
will  be  received  at  the  State  Capitol  until 
10  A.M..  May  26.  1919.  when  bld.s  will  b# 
publicly  opened  and  scheduled  and  con¬ 
tracts  awarded  as  soon  thereafter  a.«  pos¬ 
sible  for  the  reconstruction  of  the  following 
pavements:  13.623  feet  of  either  Hituml- 
nous  Surface  Course  on  a  Concrete  Founda¬ 
tion  or  Reinforced  Concrete  in  Blair  Coun¬ 
ty:  32,229  feet  of  either  Bituminous  Surface 
Course  on  a  Concrete  Foundation  or  Rein¬ 
forced  Concrete  in  Butler  County  n,065 
feet  of  either  Bituminous  Sur,’.ace  Course  on 
a  Concrete  Foundation  or  Reinforced  Con¬ 
crete  In  Cameron  County;  26,648  ft.  of  Re- 
inforeed  Concrete  and  Hillside  Vitrified 
Brick  In  Clarion  County;  4984  ft.  of  Rein¬ 
forced  Concrete  In  Clinton  County;  16,552 
ft.  of  either  Bituminous  Surface  Course  on 
a  Concrete  Foundation  or  Reinforced  Con¬ 
crete  In  Crawford  County;  33,917  feet  of 
Bituminous  Concrete  Surface  Course  on  a 
Concrete  Foundation  and  Hillside  Vitrified 
Brick  or  Reinforced  Concrete  and  Hillside 
Vitrified  Brick  In  Dauphin  County;  53.S72 
ft.  of  Reinforced  Concrete  in  McKean 
County;  17,891  ft.  of  either  Bituminous 
Surface  Course  on  a  Concrete  Foundation 
or  Reinforced  Concrete  in  Mercer  County; 
10,554  ft.  of  Reinforced  Concrete  and  Hill¬ 
side  Vitrified  Brick  in  Somerset  County; 
13,464  ft.  of  either  Bituminous  Surface 
Course  on  a  Concrete  Foundation  or  Rein¬ 
forced  Concrete  In  Union  County ;  9550  ft. 
of  Reinforced  Concrete  in  Venango  County; 
7783  feet  of  Reinforced  Concrete  and  Hill¬ 
side  Vitrified  Brick  In  Warren  County; 
27,688  ft.  of  either  Bituminous  Surface 
Course  on  a  Concrete  Foundation  or  Rein¬ 
forced  Concrete  in  Wayne  County  and  2085 
ft  of  Reinforced  Concrete  In  Westmoreland 
County.  Bidding  blanks  and  specifications 
may  be  obtained  free  and  plans  upon  pay¬ 
ment  of  $2.50  per  set  upon  application  to 
State  Highway  Department,  Harrisburg. 
No  refund  for  plans  returned.  They  can 
also  be  seen  at  office  of  State  Highway  De¬ 
partment,  Harrisburg,  1001  Chestnut  Street. 
Philadelphia,  and  904  Hartje  Building, 
Pittsburgh,  Pa.  Lewis  S.  Sadler,  State 
Highway  Commtosioner. 


PROPOSALS  FOR  DREDOINC,.— U  f 
Engineer  (Office,  Old  Federal  Bldg..  Wil¬ 
mington,  Del. — Sealed  proposals  will  be  r^ 
celved  here  until  11  A.HL,  May  27.  1919. 
and  then  opened,  for  dredging  Maurice 
River,  N.  J.  Further  Information  on  ap¬ 
plication. 


PROPOSALS  FOR  JETTY  AND  RE¬ 
VETMENT.— U.  S.  Engineer  Office,  Jack¬ 
sonville,  Fla. — Sealed  proposals  willj^  re¬ 
ceive  here  until  12  M.,  May  28.  1919.  and 
then  opened,  for  Jetty  and  Revetment  Cos-: 
structlon  in  Miami  Harbor  (BIscayne  Bay). 
Farther  information  upon  application. 


U.  S.  ENOINEBR  OFFICE.  New 
Conn. — Sealed  proposals  *<>«;.. 

Greenwich  Harbor.  Conn.,  will  be  receivw 

here  until  2  o’clock  p.  m..  May  28.  » 91 9,  and 
then  opened.  Information  on  appH^ittion. 


CONSTRUCTION  NEWS 


OF  SPECIAL  INTEREST  TO  ENGINEERS.  CONTRACTORS. BUILDERS 
\NU  MANUFACTURERS  OF  ENGINEERING  AND  BUILDING  SUPPLIES 


S<>p  Kiir.  HIiIh 

NowH'Uecord  <'U)»o 


PROPOSALS 


INDUSTRIAL  WORKS 


May  31  Ilarlfortl,  <'<>iin. 
Juiin  9  Haranolu.  Klii  .. 
JilliK  15  MhiiIIiiwik'.  WIh. 
Juii»  15  Sh«*li<>yKan.  WIh. 
Junii  It  New  OrlfHiiR.  lai. 
Aug.  1  llastlnK*.  Minn.  . 


■■For  rrnpo*»U  AdvertUrd  nrr  tlir  pmtn 
iMiiKxilHlrly  lollowlnt  tli»  tloiiHtrnrllo* 
JI,Wt  Hectlon." 


WATERWORKS 


BUILDINGS 

Jun»  2  Omaha,  Nrh . May  L’li 

Jun«  4  Ni'W  liriitiHwh'k,  N.  J . May  22 

JutiH  4  Cantral  IhII|i,  N  Y . May  15 

Jun«*  5  K<*rKUH  KatU.  Minn . May  22 

JuiiH  9  Wli'hlta,  Kan . May  29 

JutiH  la  B<'HH<*m<‘r.  Ala . May  15 

Junn  in  Aahlatut,  Ky . May  29 

Jiina  11  I»M  AtiKPlvH,  Cal . May  29 

Junn  12  .Slauntun,  <>  . May  22 

June  12  tietri>lt.  Mich . May  22 

June  14  Huhhard.  O . May  22 

June  15  Anoka,  Minn  . May  N 

June  17  OaalnInK.  N  Y.  . May  22 

Adv.  May  22  and  29. 

June  17  Union  Hill,  N  J . May  29 

July  1  Austin.  Minn . .May  22 

July  2  IluntlnKton,  W.  Va . ..May  29 

Auf.  1  KanoHha.  Wls . May  16 

FEDERAL  GOVERNMENT  WORK 

May  31  Rollera — F*t.  Slocum,  N.  Y..May  29 
June  2  ItulldlnKH,  Scwrr.  Water 
Malna,  Ktc,— i’amp  Travla, 

Tex . May  22 

Adv  May  22  and  29, 

June  4  Air  Station — .Spec.  3Rt4 — 

Qalveston.  Tex . May  t 

June  4  Hath  Houae — Spec,  37tt — 

Newport,  K.  I . May  15 

June  4  Hepalrinir  Pier  Walls  — 

Spec  3816 — noHton,  Mass. May  22 
June  4  llevolvltiK  Platform — Spec 

3880 — Hampton  Hoads,  Va  May  15 
June  4  Sloraae  Tanka — Spec  3721 

Cape  May,  N.  J . May  15 

June  4  Fence  —  Spec.  3848  —  Ft 

Mifflin,  Pa . May  15 

June  4  Uoada  —  Spec  3884  — 

t'hatham,  MasH . May  15 

June  4  Heatlna  and  Humidifying 
Apparatus — Spec.  3854— 

Philadelphia.  Pa . May  I5 

June  4  oil  Hurnlng  K<|tilnment  — 

.Spec  3847— Key  WchF,  Fla  May  22 
June  6  I*ost  Office — Denton,  Tex.. May  15 
Adv.  May  16 

June  t  Pont  Office — Bellefourche. 

8  D . May  1 

Adv.  May  1. 

June  9  Hollers — Denver.  Colo . May  29 

Juno  9  Boiler — Monmouth.  Ill  ..May  29 
June  9  Water  Main  and  Sewer 
System  —  Washington, 

D.  C . May  29 

Adv.  May  29. 

June  11  Dredging  —  Spec.  3648  — 

HIngham,  Maan  .  May  22 

June  11  Fire  Protection  Syatem  — 

Spec.  3808  —  HIngham, 


^ee  Kng. 
Nuws-Hecord 
.  .  .  May  15 


Bids 
Close 

June  2  Newark.  N.  Y . 

Adv.  M>^  16,  22  and 

June  3  Hartford.  Conn . 

June  4  Poughkeepsie.  N.  V.  .  . 

Adv.  May  22  and  29. 

June  6  Bellevue.  O . 

June  6  .Salem.  Mass . 

June  II  Baltimore,  Md . 

Adv.  May  22. 

June  15  Duluth,  Minn . 


SEWER9 

June  2  HoIlldnyHburg.  Pa 

June  4  darner,  la . 

June  4  Weston,  W.  V'a.  . 
June  4  Cuyahoga  Falls,  O. 
June  4  Freehold,  N.  .1.,  .  . 
June  4  Ann  HnrlM)r,  Mich. 

Adv.  May  29. 
June  4  T,a  Crosse.  Wls.  .  . 
June  6  Si’Otland,  S.  D.  ... 
June  6  1.4inslng.  Mich.  ... 
June  6  Parkston,  S.  I>.  .  . 
June  9  Pontiac,  Mich.  .  .  . 

Adv.  May  22. 
June  9  Stratford.  Conn.  . 

Adv.  May  16. 

June  9  Osgood,  Ont . 

June  10  Saginaw.  Mich.  .  . 

Adv.  May  29. 
June  12  Westerly.  H.  1.  . 

Adv.  May  29. 
June  14  Brookhaven,  N.  Y. 


May  29 
May  16 
May  22 
May  22 
May  22 
May  29 

May  29 
.May  29 
May  29 
May  29 
May  22 

May  16 

May  22 
.May  29 

May  29 

May  29 


.luno  10  Wilmington,  I>el . May  29 

June  10  Montivideo,  Minn . May  22 

June  10  Marlington,  W.  Va . May  22 

June  10  Clarkavllle,  Pa . Apr  3 

June  10  Oregon  . May  29 

June  11  Morris,  Minn . r.  .  .  .May  22 

June  11  Ann  Arlsir,  Mich . May  29 

Adv.  May  29. 

June  12  Bralnerd,  Minn . May  22 

June  12  Metier,  Pa . .May  29 

Mnv  29  June  12  Pittsburgh,  T*a . May  22 

vinv  24  June  12  Olean,  N.  Y . May  29 

IK  Adv.  May  29, 

Mnv  ifi  Fune  13  Hinton,  W  Va . May  22 

Mov  20  June  13  Bemedjl,  Minn . May  22 

June  !♦  Orand  Hapids.  Mich . May  22 

on  June  14  Indianapolis,  Ind . May  29 

May  2J  June  16  Beaver  Crossing,  Neb . May  29 

..  a  June  16  Klk  River.  Minn . May  22 

o?  June  16  Fayetteville,  Ark . May  29 

June  17  Henderson.  N.  C . May  29 

May  22  June  17  New  York  . May  29 

May  8  June  17  Pennsylvania  . May  29 

_  June  17  Klbow  I.Ake,  Minn . May  22 

May  29  June  17  Luxerne,  Minn . .May  22 

May  29  June  17  Plymouth.  Wls . May  29 

May  29  June  18  Moorehead,  Minn . May  22 

May  22  June  18  New  Mexico  . May  29 

..  _  June  19  TJttle  Falls.  Minn . May  22 

May  29  June  19  Junction  City,  Kan . May  22 

June  19  Bralnerd.  Minn . May  29 

May  29  June  20  Harrlsonvltle,  W.  Va . May  22 

June  20  Indianapolis.  Ind . May  29 

June  2l  Indianapolis,  Ind . May  29 

June  24  New  Mexico  . May  29 

July  1  Marshall.  Ark . May  21 

May  22 
May  29 

May  29  EXCAVATION  AND  DIIDGINO 

May  29 
May  29 

May  23  June  I  Sanford.  Fla . May  19 

May  16  Adv.  May  29. 

May  8  June  I  Henderson,  Minn.  . ...May  II 

-  June  3  New  Castle.  Pa . May  82 

May  8  Adv.  May  8. 

June  6  Marks,  Miss.  . May  83 

May  16  June  6  St.  Oeorge.  S.  L,  N.  T....May  29 

May  82  June  10  Wapello,  la . May  22 

Mar  >8  Adv.  kay  88  and  89. 

July  1  Edwardsville.  Ill . May  II 


BRIDGE9 


June  2  Lyons.  Kan . 

June  3  Ada.  Minn . 

June  4  Charleston,  W.  Va.  . , . 

June  4  Swainshoro,  (la . 

June  4  Boonvllle.  Mo . 

June  5  Stratford,  Conn . 

June  6  PhiladelphlH,  Pa . 

Adv.  May  29. 

June  6  Monroe,  Ga . 

June  6  Danville,  W.  Va . 

June  6  Madison.  W.  Va . 

June  9  Montgomery,  Ala . 

Adv.  May  8. 

June  10  Peninsula,  O . 

June  10  Akron.  O . 

June  16  Manitowoc,  Wls . 

June  16  Valdosta.  Ga . 

,  Adv,  May  22  and  29. 

June  19  Harrisburg.  Pa . 

,  Adv.  May  29. 

June  23  Osceola,  Mu . 


STREETS  AND  ROADS 

June  2  Osceola,  Ark . 

,  Adv.  May  22  and  29. 

June  2  Saginav^  Mich . 

June  2  Wllkes-riarre.  Pa . 

June  2  Aberdeen,  Miss.  . 

June  3  Massaohueetts  . 

June  3  Burlington.  N.  J . 

June  3  Minot.  N.  B . 

June  I  Orlffln.  Oa . 

June  1  New  York,  N.  T . 

,  Adv.  May  t. 

Jttne  3  Blair,  Neb.  . 

?  ’"dlanaTOllt,  Ind . 

June  3  Butler,  Pa.  . 

Adv.  May  22  and  29. 
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BIltN  UKHIRKD 


Mssa.,  8»lrin — ITntil  Junt  6,  by  H.  K. 
RarrowH.  city  cnrr.,  6  Ik-acon  St,  Ronton, 
layinR  1200  ft.  88-In.  water  main  under 
North  River.  All  diver  work,  2-12  ft.  deep. 
About  1^0,000. 

('onn..  Hartford— T^ntll  June  3,  by  Bd. 
Contr.  and  Supply,  Municipal  Bldic.,  bulld- 
Inic  portion  of  Oully  Brook  Conduit,  from 
|K)lnt  near  I’lltiy  St.  to  near  Oreenfleld  St., 
oonnlntlnir  of  306  ft.  8  ft.  8  In.  x  8  ft.  6  In. 
and  910  ft.  8  x  8  ft.  rein. -con.  conduit.  It 
N.  Clark,  city  enirr. 

Minn.,  Pulnth — Cntll  June  15.  by  K.  O 
rhilllim,  romr.  water  and  IlKbt  dept.,  build¬ 
ing  200.000  iral.  rein. -con.  clntern,  at  foot  of 
CommonweiUth  Ave.,  InvolvinK  4f>0  cu.yd. 
earth  excav.,  326  cu.yd.  reln.-con.  and  26 
tona  steel  reinforcement 


PRirKS  AND  CONTRACTS  AWARDED 


(A Indicates  award  of  contract) 


Sewers 


PROPOSED  WORK 


Ky.,  Oreens^— City  havtnfT  preliminary 


?ilann  prepared  and  estimates  made  for 
luildlnft  sanitary  sewerage  system  on  Main, 
Washington  and  Harrison  Sta  About 
820,000.  Ell*.  Serv.  Co.,  Charleston.  W. 
Va.,  en*ra. 

O.,  Barberton — City  soon  receives  bids 
hullain*  West  Side  I.,ateral  Si-weraae  Sys¬ 
tem.  R.  W.  Pratt,  Hippodrome  Bid*., 
Cleveland,  enKr. 

WIs.,  Durand — City  havin*  plans  pre- 

?'ared  1^  Druar  A  Smith,  ensrs.,  613  Olobe 
lid*.,  St.  Paul,  for  sewerage  and  water¬ 
works  systems. 

Win.,  Plymouth — City  soon  lets  contract 
laying  1200  ft.  10-12  In.  vltr.  sewer  In  Main 
and  Plymouth  Sts.  t'ost  between  $16,000 
and  $16,000.  J.  llonohue,  York  lildg.,  She¬ 
boygan,  engr. 

Minn.,  Annandale — City  having  plans 
prepared  by  Druar  A  Smith,  engrs.,  613 
Olobe  Rldg.,  St.  Paul,  for  sewerage  and 
waterworks  systems. 

Minn.,  Harmony — See  "Waterworks." 
Minn.,  Ht.  Paul — Bd.  Pub.  Wks.  having 


tentative  plans  prepared  building  sewers 
Mill  Project  between  Ham- 


Mo..  Maeon— City  rejected  bl.l  r.,*iv,.,i 
May  5.  building  sewage  disposal  i.lani  i- 
U  Wilcox.  Syndicate  Trust  Bldg  ■  il. 

engr.  Noted  Apr.  17.  ^ . 

N.  M.,  Albuquerque— City  rece  e<,  i  u 
In  June,  laying  6000  ft.  storm  s. mt  *’  5’ 
R  Hebenstrelt,  city  mgr. 

Ore,,  Astoria— City  soon  lets  contract 
building  sewer  and  drainage  svsi.m  i,! 
Diet.  No.  6.  Involving  120  Un.ft  i-.T*  t " 
vltr.  and  6798  Iln.ft.  30-tS-ln.  r'  ln 
pipe,  9060  cu.yd.  embankment,  etc  ■  ihui 
No.  9,  1845  Iln.ft.  6-15-ln.  vltr.  i.ipV 
2nd  St..  400  Iln.ft.  8-ln.  vltr.  pip,.  .  Ic  r' 
T.  Mct'lean,  city  engr  Noted  May  I, 

Ore.,  Portland  — City  received  i.o  (.m, 
building  sewers  In  l-:ast  63rd  and  llals,v 
Sts.  About  $348,619.  A.  l^urgaard  c 
engr.  Noted  May  16.  '  ^ 

Ont.,  BeUevlIle— Town  plans  to  build 
sewers.  About  $26,000.  ° 


HIDH  DRHIKRD 


AMIss.,  Ilollandsle — Comrs.  Black  Bayou 
I'.  D.,  (ireenvllle.  let  contract  building  1- 


Htory,  pumping  plant,  sluiceways  and  foun¬ 
dations  for  machinery  here,  to  Delta  Ce¬ 
ment  Tile  Co ,  Ureenville,  $24,600.  Noted 
Apr.  17. 


R.  I..  Westerly — Until  June  12,  i,y  H,| 
Water  Comrs.,  furnishing  materl.il  :,n<l 
labor  to  complete  about  8  ml.  6-24  in  pipp 
sewers  with  manholes  complete;  nlmi  luiilil- 
Ing  1  main  pumping  station  and  1 
pumping  station.  B.  W.  Arnold,  ch.i  mi. 
vertised  In  this  issue. 


N.  Y.,  Brookhaven — Until  June  14,  hv 
Comrs.  Port  Jefferson  Sewer  Dlst  ,  tnnlilinr 
sewers,  sedimentation  tank  and  ..^rrren 
chamber;  advertised  In  this  Issue. 


N,  Y.,  Kurlirster — See  "Streets  and 
Roads." 

Pa.,  PIttsbursh — Cty  soon  lets  contract 
building  sewers  In  Harbor,  Hlllsdaliv  Hetsell, 
Asylum,  Bader,  Admiral  Sta,  Pall  Way  and 
private  propc-rty  from  Miles  Way  to  exist¬ 
ing  sewer  on  PIrth  St.  T.  M.  Reed,  City 
County  Bldg.,  engr.  Noted  May  8. 

W.  Vs..  Ceredo — City  having  estimates 
made  and  preliminary  plans  prepared 
building  12,000  ft.  sanitary  sewers.  In  vari¬ 
ous  streets.  About  $30,000.  Eng.  Serv. 
Co.,  Huntington,  engra 

W.  Va..  Warwood — City  plans  to  issue 
$17,000  bonds  to  build  wwers  In  various 
streets.  W.  P.  Bartels,  reedr. 


Pa.,  Holldsyaburg — Until  June  2,  by  H 
B.  Stuts.  chn.  sewer  com.,  trenching  and 
laying  600  ft.  8  In.  terra-cotta  sewer  nine 
In  flerber  St.  About  $10,000.  J.  B  Henry 
Walsh  Bldg.,  engr. 


In  St.  Anthony 
line.  Summit  and  Western  Aves.  and  Pront 
St.,  cost.  $1,000,000;  KIttsondale  System 
between  Hamllne  and  Dayton  Aves.,  Mis¬ 
sissippi  River  and  Great  Northern  Ry., 
$600,000  ;  Arundel-Kent  System  between 
Atwater,  Dale  and  Maryland  Sts.  and  West¬ 
ern  Ave.,  $160,000.  This  Is  part  of  $5,000.- 
000  expenditure  contemplated  b^  city.  M. 
N.  Goss.  comr. 

Minn.,  St.  Paul— City  soon  receives  bids 
building  70  X  120  ft.  septic  tank  for  sewage 
disposal  at  Pleld  and  Sheridan  Aves.,  17  ft. 
Iielow  grade,  walls  3  ft.  6  in.  thick  at  bot¬ 
tom,  16  In.  thick  at  grade.  C.  A.  Hausler, 
city  engr. 

Minn..  Walnut  Orove— Village  having 
plans  prepared  by  Druar  A  Smith,  engra., 
613  Glolte  Bldg.,  St.  Paul,  for  sewerage  and 
waterworks  S3rstema 

Mont..  Butte — Silver  Bow  Co.  plans  to 
build  sewers  In  East  Butte  and  McQueen 
additions.  Involving  6500  ft.  8-ln.  and  8000 
ft.  1 2-in.  pipe.  About  $18,000.  M.  J.  Baugh- 
rln,  CO.  engr. 

Mont.,  Cut  Bank — City  Council  soon  lets 
contract  building  sewerage  system,  to  in¬ 
clude  S  sewage  disposal  plants,  5190  Iln.ft. 
12-20  In.  pips,  7300  cu.yd.  earth  and  3100 
cu.yd.  rook  trenching,  septic  tank.  etc. 
About  $48,000  H.  P.  Walter,  Minot  Bldg., 
Great  Falls,  engr.  Note^1  May  8. 


Pa.,  Penns  Hta. — Until  Juno  2.  bv  boro 
building  sanitary  sewerage  sysletn  iiioi 
pumping  station.  Work  Involves  Id.Odii  nn 
ft.  8-ln.  t.c.  sewer,  1500  Iln.ft,  lO-ln.  sewer' 
pumping  station  and  equipment.  J  li. 
Smith,  Ilarrison  Ave.,  8<‘cy. 

O.,  Cleveland — City  receiving  htrt.s  build- 
ing  newer  In  Russell  Rd.  from  Ware  I’ark 
to  Superior  Ave.,  Involving  1160  ft  7  h 
10  In.  and  40  ft.  6  ft.  9  In.  brick  sewers. 
30  ft.  12  in.  vltr.  pipe,  etc.  R  Hoffman  city 
engr. 

Mieh.,  Ann  Arbor— Until  June  4,  by  FM 
Pub.  Wks.,  building  storm  sewers  In  Detroit 
St.  from  Kingslev  St.  to  6th  Ave. ;  Cather¬ 
ine  St.  from  Main  St.  to  6th  Ave. ;  South 
Ifnlverslty  Ave  from  Blnden  St.  to  Oxford 
ltd..  East  TTnlversItv  Ave.  from  South  tinl- 
verslty  to  North  University  Aves. ;  Gway 
from  Huron  River  southwesterly  about  3iio 
ft  Work  Involves  4700  Iln.ft.  12  anil  l.'l-in 
vltr.  pipe,  1800  cu.yd.  excav.,  47  Inlets  ami 
18  manholes.  I.  O.  Reynolds,  city  elk  .  ad¬ 
vertised  In  this  issue. 

MIrh.,  Banslng — ITntil  June  6.  by  .1  A 
Parsons,  city  elk.,  building  sewer  In  b'ran- 
cls  and  Fernwood  Aves.  E.  O.  Eddy,  city 
engr. 

Mieh.,  Haglnaw— Until  June  10,  by  R  F 
Johnson,  comr.  of  light,  water  and  sewers, 
building  reln.-con.  or  segment  block  si  wer 
In  Florence  St.  from  point  100  ft.  east  of 
center  line  Queen  St.,  to  Salt  St.  and  Salt 
St.  from  Florence  to  Holmes  Sts. ;  adver¬ 
tised  in  this  Issue. 

S.  D.,  Parkston — Until  June  6.  by  city 
building  6)  ml.  8-18  In.  sewers.  Dakota 
Eng.  Co.,  Mitchell,  engrs. 

S.  D.,  Sentland— Until  June  6,  by  city, 
building  3  ml.  8-18  in.  sewers.  Dakota 
Eng.  Co.,  Mitchell,  engra 

Cal..  Santa  Barbara — See  "Strwts  and 
Roads." 


PRICBS  AND  CONTRACTS  AWABIlEP 
('Vindicates  award  of  contract) 


N.  y,.  Drooklyn — E.  Rlcgclmann.  boro, 
pres.,  received  lowest  3  bids  May  21,  fur¬ 
nishing  all  lalior  and  material  for  l>uiblinK 
sewers  In  Ave.  U,  from  C.  W.  MRcIbiiiam. 
1910  Webster  Ave.,  New  York  City,  Ufa- 
801  ;  J.  C.  Sheridan.  $195,869  ;  J.  P  ("Koo- 
233  Bway.,  New  York  City,  $249,600  Noted 
May  16. 

VN.  Y.,  Brooklyn — E.  RIegelmann.  boro 
pres.,  let  contract  furnishing  all 
material  for  building  sewers  In  Rutland  Rd. 
from  Remsen  to  Nostrand  Av^.  lo 
than  Eng.  Co..  228  Jackson  St. 
Incorrectly  noted  In  our  Issue  of  May  ‘‘• 

VN.  Y.,  Baffalo— City  let.®®"*!?®* 
cavating  and  laying  sewer  In  /’Fd™ 
to  drain  1000  acres  oWsIde  of  cl|y 
relieve  flood  conditions  of  EJast  Ituns  , 
to  Graham  ft  Hend«rson.^Cleyelsnd  $347^ 

917.  Work  involves  H.M® 

mental  block  sewer.  78.600  cu.yd.  earin 

and  6000  cu.yd.  rock  trenching. 


See 

News- 


Juiie  18  Radio  Building — Spec.  3902 

— Cuyey,  1*.  H . May  29 

June  18  Poet  Ufllce— Clinton.  S.  C.,May  29 
Adv.  May  29. 

June  19  I>evee  Work — St.  I»ula, 

.Mo . .May  22 

Adv.  May  22  and  29. 

June  20  Hollera— Memphie,  Tvnn...May  22 
Adv.  May  22  and  29. 

June  23  Steel,  Porginga,  Castings, 

etc— Wheeling.  W.  Va . May  29 

Adv.  May  29. 

June  23  Dredging—  New  York.  N.  Y  May  29 
Aav.  May  29. 

June  24  Dredging — Portland,  Me. .  .  May  29 
Adv.  May  29. 

June  26  Piles  and  Bumber — New  Or¬ 
leans.  I,a . May  29 

June  26  Bulkhead  —  New  Orleans. 

I.a . May  29 

June  27  Air  Compressors — Plorenc<‘, 

Ala . May  29 

June  27  Post  OUlce  —  Houghton. 

Mich . May  29 

June  27  t'oal — New  Orleans,  1-a.  ..May  29 


MISCELLANEOUS 


June  2  Wharf — Berthler,  Qiie.  ..May  29 
June  2  Retaining  Wall  — Wllkea- 

Barre.  Pa . May  29 

June  2  Flreprooflng — Trenton  ....  May  29 
June  2  Pipe,  Etc. —  Detroit,  Mich.  .May  29 
June  3  Capstans  and  Hoists — Al¬ 
bany,  N.  Y . May  16 

June  8  Coal  Handling  Equipment — 

—Toledo,  O . May  S 

June  3  I’avlng  Bricks  —  Saranac 

Bake,  N.  Y . May  8 

Adv.  May  8. 

June  6  Ice  Breakers,  Richmond. 

Que . May  22 

June  6  Breakwater — Ft,  William, 

Ont . Mgy  29 

June  5  Hoad  Material  —  Swarth- 

msre.  Pa . May  29 

Adv.  May  29. 

June  6  Hoad  Machinery  —  Two 

Rivers.  Minn . May  29 

June  6  Flooring — Tlearfleld,  Pa  May  22 
June  6  I’avlng  Material — New  York. 

N  Y . May  29 

June  9  Plusher  and  Sprinkler  — 

l.ewl8ton.  Mont . May  22 

June  10  Road  Roller  —  Saginaw, 

Mich . Ma,  29 

Adv.  May  29. 

June  10  Valves,  etc, — Bos  .>ingoloe. 

Cal  . May  29 

June  12  Breakwater  —  Ixtuis,  P. 

E  1 . May  22 

June  18  Pier,  etc. — Chaumont,  N.  T.May  29 


Where  name  of  ofllrlal  Is  not  given, 
Inquiries  should  be  addressed  to  rttjr 
t'lerk.  t'oonly  Clerk  or  eorrespondlng 
offleUI. 


Waterworks 


8.  4’.,  Eau  Claire — Town  plans  election 
to  vote  on  $40.0UU  bonds  to  build  water¬ 
works  system  to  include  pumping  station, 
niter,  etc.  Engineer  not  selected. 

Fla.,  Okeechobee— -City  electlo",  June  20. 
to  vote  on  $46,000  bonds  to  build  water¬ 
works. 

WIs.,  Durand — See  "Sewers.” 

Minn.,  Annandale— See  "Sewers.” 

Minn.,  Harmony — Clly  having  plans  pre¬ 
pared  by  Druar  ft  Smith,  engra,  613  Olobe 
Bldg.,  SI.  Paul,  for  Improvitig  waterworks 
and  sewerage  systems. 

Mian.,  Walnut  Grove — See  "Sewers.” 

Mont.,  Roundap— <'lty  voIimI  $16,000 
lionds  to  build  600,000  gal.  concrete  rewr- 
volr.  P.  Quinnell,  Iloundup,  engr.  Noted 
Mar.  17. 

N.  M.,  Albuquerque — City  receives  bids 
In  June,  laying  12.000  ft.  water  mains.  A. 
R.  Hebenstrelt.  city  mgr. 

Cal..  Calexlro— See  “Excavation  and 
Dredging.  ’ 

CaB,  Bos  Angeles — Btl.  Pub.  8«‘rv.  plans 
election  June  24  In  Impvt.  I>l8t  No.  9.  San 
Fernando  Valley  to  vote  on  $160,000  bonds 
to  build  system  to  distribute  water  from 
r'ojueduct  for  irrigation  and  domestic  usea 
W.  Mulholland,  646  South  Olive  St.,  engr. 

Cal..  Oakland — East  Bay  Water  Co..  9th 
St,  and  Bway.,  preparing  plans  for  20.000,- 
000  gal.  reservoir  on  upper  59th  Ave., 
Frultvale  Dlst.  About  $100,000. 


May  29,  1919 


ftewerB  (Continued) 

Barberton — City  let  contrnct  bulld- 

.  vnrth  i:nd  Lateral  Seweraitw  Syntem,  to 
u*  J  Irwin  4  Son,  Orooimlle,  |7fi,000. 
.Led  May  «. 

n  ririrland — City  received  hide  bulld- 

."L-wer  In  (a)  Kast  19th  St.  from  I’roii- 
to  C.  ntral  Avea.  Involvlna  630  ft  No 
?Vnd  8  <■  eewern  and  340  ft  .12  and 

ft  vltr.  pipe;  (b)  I<hiclld  Ave.  from 
?!ndon  Kd.  to  Vayalde  Ave..  766  ft.  No.  3 
4  0  brick  newer*  and  30  ft.  12  In.  vltr. 
from  Amata  Conntr,  Co..  343  The 
tirade  (a)  111.120;  P.  W.  Qraham,  1274 
Ct  lOMh  St.,  (a)  111.249.  (b)  113.774; 
u-  I'  Oibbone.  340  la-ader-New*  Bid*.. 
Il’TSS;  Gould  4  Maybach.  823  Kaat 

tfith  si  (b)  111.969:  N-  lafornaro.  3218 
.Murray  HIU  Rd-.  O)  $12,917. 

*0  rieveland — City  let  contract  bulld- 
ina  newer  In  .Mllen  Ave.  from  Eaat  138rd 
«i  to  city  limits,  to  Manson  Co.,  346  The 
treade  lOHt  $20,978  ;  Bellalre  ltd.  from 
laaoer’  Ave.  to  Bllc  Creek,  to  Brookalde 
Sr  Co..  3906  West  20th  St..  $10,310; 
uiinerlor  Ave.  from  Kast  12th  to  22nd  Sts., 
io  R  CIrael,  11811  Brownlnjf  Ave.,  $31,916 
Noted  .May  15. 

O  fleveland — Pept.  Pub.  Serv.  received 
lowest  3  bids  bulldlnft  sewa«e  treat¬ 
ment  works,  at  westerly  site,  from  Mlnnlck- 
("ll.tKins  t'o..  r.309  Prospect  Ave..  $640,926  ; 
.Masters  &  .Mullen  Co.,  Klectrlc  BldR..  $678.- 
(iMi  Great  Lakes  Predffe  4  Dock  Co.,  Wil¬ 
liamson  Hldy.,  $798,466.  Noted  May  1. 

Mich..  Itetrolt — Dept.  Pub.  Wks.  received 
Ms  laylnK  2458  ft.  20-ln.  vltr.  crock  sewer 
in  Hart  Ave.,  from  Charlevoix  to  Ma<k 
Aves  from  J.  M.  Affeld.  1208  Ford  Hlda.. 
117,252;  Detroit  ContR.  Co.,  Penobscot 
IlldK  $17,879;  Lennane  4  Mcllvenna, 
t.’nion  Trust  HldR..  $24,459.  Noted  May  16. 

★  Nell.,  Geneva — City  let  contract  InilldlnR 
seweraRe  system,  to  S.  A.  Canaftlla  4  Co., 
Omaha,  $30,225.  Noted  May  16. 

★  tVash.,  Heatlle — Bd.  Pub.  Wks.  let  con- 
iracl  ImllillnR  Flrlaml  Sanitorlum  Sewer. 
involvlnR  10,710  lln.ft.  clay  pipe,  to  Colucclo 
k  .Viblett.  Seattle,  $29,372.  Note<l  May  22. 


Bridges 

PKOrOHRIt  WORK 

N.  Y.,  Watertown — City  defeated  $60,000 
hond  Issue  to  build  new  concrete  brldRe 
over  lilack  Itlver,  on  Pearl  St.,  and  $126,- 
(i»n  bond  Issue  for  brldae  over  Black  Itlver 
on  Diamond  Inland.  E.  W.  Sayles,  city 
enRT.  Noted  Mar.  6. 

8.  r.,  Gaffney— Cherokee  Co.  plans  to 
build  Rfl-ft.  rein. -con.  arch  bridge  and  ap¬ 
proaches  over  Little  Thicket  y  Creek  on 
•Natl.  niRhway,  16  ft.  wide.  Federal  Gov¬ 
ernment  asked  to  appropriate  toward  cost. 
.V.  C.  HuRhes,  co.  engr. 

Ga..  Canton — Comr.  Rds.  and  Revenues 
of  Cherokee  Co.,  soon  lets  contract  building 
rein. -con.  tirldge  over  Little  Blver  2  ml. 
from  Woodstock,  to  consist  of  2  concrete 
ahutmenlH,  3  concrete  piers.  6  conprete  pile 
bents,  two  44  ft.  and  seven  20  ft.  spans  of 
Is-am  tyjie  floor  system.  Work  Involves 
445  ctj^d.  concrete  and  67,746  lbs.  steel; 
also  huidlng  2  culverts,  each  to  consist  of 
2  ahuti^ents  and  Involving  210  cu.yd.  con- 
eiete  and  4566  lbs.  steel.  Separate  bids 
will  bo  accepted  on  bridge  and  culverts. 
Johnson  4  Morgan,  600  Forsythe  Bldg., 
Atlanta,  project  engrs. 

MIrh.,  Mt.  Clemens — Comrs.  Macomb  Co. 
having  plans  prepared  by  C.  V.  Dewart, 
rngr.,  c/o  State  Highway  Dept.,  I.Anslng, 
for  230  ft.  rein. -con.  or  steel  bridge  over 
( llnton  River  on  Gratiot  Ave.,  60  ft.  wide. 
4o  ft.  roadway  with  walk  on  either  side. 

IVU.,  Menashn— Rd.  Pub.  AVks.  will  re- 
adveriise  for  bids  for  430  lln.ft.  rein. -con. 
brulRe  over  Fox  River.  Former  bids  not 
owmcd.  Parsons  4  Obert,  Milwaukee,  engrs. 
•Noted  Apr.  17. 

<«..  tnumoen — Comrs.  Jones  Co.  soon  re- 
^in  T  building  80  ft.  pony  truss  bridge, 
-0  ft.  wide,  4  ft.  sidewalks,  concrete  floor¬ 
ing.  Aljout  $12,000.  J.  P.  Whalen,  co.  engr. 

U.,  tirandy  Center — Orundy  Co.  soon  re¬ 
ceives  bids  building  concrete  and  pony  truss 
bndg.  R  with  concrete  floors  and  abutments 
n  various  townships.  Plans  beli.g  pre- 
par.li  hy  Iowa  Highway  Comn.,  Ames. 
Als)ut  $35,000.  E.  A.  Cra—  co.  engr. 


In.,  I.eon — Decatur  Co.  receives  bids 
In  June  building  28  tmx  culverts  and  20o  ft. 
high  steel  truss  bridge,  20  ft.  wide,  with 
concrete  flour  and  abutments.  About  $46,- 
000.  O.  Sjolander,  co.  engr. 

Is.,  HIgeurney— Rd.  Supervs.  K«K)kuk  Co. 
receives  bids  In  June  building  26  Ikix  cul¬ 
verts  and  80  ft.  |H>ny  truss  nrldge,  20  ft. 
wide,  concrete  flmir  and  abutments.  About 
$26,000.  H.  Johnson,  co.  engr. 

Is..  Wapello-- Ixiulsa  Co.  soon  receives 
bids  building  130  ft.  high  steel  truss  bridge 
with  concrete  floor  and  abutments,  18  ft. 
wide.  Plana  being  prepared  by  Iowa  High¬ 
way  Comn.,  Ames.  Aliout  $14,000.  V. 
Thompson,  co.  engr. 

Minn.,  .MInnrnpolls — Comrs.  Hennepin 
Co.  receive  bids  In  August  building  840  ft., 
concrete  and  steel  bridge  over  Minnesota 
River,  10  ml.  from  here.  Alntut  $160,000. 
K  K.  TIrrell.  co.  surv. 

Kan.,  Iluirhinson — City  rejected  bids  re¬ 
ceived  May  9.  building  2  concrete  bridges 
over  Cow  Creek.  About  $20,000.  It  H. 
la-e,  city  engr. 

Tex.,  Jasper — See  "Streets  and  Roads.” 

Ore.,  Astorin — I’ort  of  Astoria  Comn. 
having  plans  prepared  by  H.  Nunn,  state 
highway  engr,  Salem,  for  bridge  over 
Young's  Bay.  About  $240,000.  ('ost  to  Is- 
borne  by  ('tatsop  t.'o.,  State  and  Federal 
Government. 

Gre.,  Portland — Stale  Highway  Comn., 
Portland,  soon  lets  contract  building  6 
rein. -con.  bridges  over  Columbia  River 
Highway  between  Scappoose  and  Deer 
Island  ;  one  60  ft.  steel  and  concrete  I 
beam  bridge,  on  Pacific  Highway  IsHween 
Jefferson  and  Albany,  Linn  Co.  ;  one  reln.- 
con.  bridge  on  <7olumbla  River  Highway, 
near  Globe.  Colut^la  Co,,  also  860  lln.ft. 
timla-r  trestle  on  Piiclflc  Highway  between 
Jefferson  and  Albany,  Linn  Co.  11.  Nunn, 
Salem,  state  highway  engr. 

<Joe.,  Vsmsehlrhe — J  Meunler,  seey  mu. 
nicipiil  council,  soon  lets  contract  bulbling 
rein. -con.  bridge.  AI>out  $16,000.  Noted 
,M:iy  8. 

Mun.,  Winnipeg — City  voted  $160,000 
Itontls  to  replace  Maryland  Bridge  over  As- 
slnbolne  Ulver.  A.  Brereton,  city  engr. 

BIIIH  UKHIKKIf 

Pa.,  Harrisburg — Until  June  19,  by  State 
Highway  Comn.,  building  43  rein. -con. 
bridges  with  24  ft.  roadways  In  Huntington, 
Clinton.  Centre,  Lebanon,  Dauphin,  Perry, 
Juniata,  Snyder,  Igmcaster,  Cumberland 
and  Adams  Counties.  L.  S.  Sadler,  state 
highway  engr, ;  advertised  in  this  issue. 

I'a.,  Philadelphia — Until  June  5,  hy  O.  K. 
Datesman,  dir.  Dept.  Pub.  Wks.,  building 
concrete  arch,  bridge,  86-ft.  span.,  78  ft. 
wide  ;  also  flat  slab  construction  bridge  In- 
cam-d  In  concrete  with  32  ft.  clear  span,  82 
ft  wide;  advertised  in  this  Issue. 

Pla.,  Bannell — See  "Streets  and  Roads." 

O.,  Akron — Itnill  June  10,  by  Comrs, 
Summit  Co.,  building  48  ft.  rein. -con.,  slab 
girder  bridge  over  old  Ohio  Canal  on  Ash 
St.,  42  ft.  wide  ;  also  repairing  bridge  over 
<»hlo  CanaL  C.  ('ostigan,  co.  engr.  Noted 
May  8. 

Wls.  Manllowoe — TT?.tll  June  16.  by  Kluff 
4  Smith,  engrs.,  69  Wisconsin  St..  Mil¬ 
waukee,  building  396  ft  double  leaf  bas<'ule 
steel  bridge,  with  lOP  ft.  draw,  concrete 
abutments,  etc.,  26  ft.  wide  on  9th  St. 
About  $60,000.  Noted  Feb.  6. 

Minn.,  Ado — Until  June  3,  by  D.  E.  Ful¬ 
ton,  aud.  Norman  Co.  building  3  concrete 
and  steel  bridges  over  Judicial  Ditch  No. 
56,  Norman  and  Clay  Counties. 


Minn.,  Brainrrd  —  See  “Streets  and 
Roads.” 

Knii.,  Lyons — I’ntll  June  2.  at  oflioe  of 
R  H.  Sledd.  elk.  Rice  Co.,  for  constructing 
Sterling  Bridge,  in  Sterling  Twp.,  on  new 
Santa  Fe  Trail  Rd.  2)  ml.  from  Sterling, 
consisting  of  eleven  43  ft.  spans,  24  ft.  road¬ 
way,  height  over  all  21  ft.,  reinforced  con¬ 
crete  girder  or  plain  concrete  abutments 
and  rein. -con.  piers. 

Mo.,  Boonvllle — Until  June  4,  hy  Cooper 
Co.,  building  60  ft.  steel  bridge,  14  ft.  wide, 
concrete  abutments,  in  (7lear  Creek  Twp. 
K.  T.  Hale,  Boonvllle,  engr. 

Mo.,  Osceola — Until  June  23,  by  St.  Clair 
Co.,  building  two  14  x  60  ft.  and  one  14  x 
110  ft.  steel  span,  concrete  or  wooden  floors. 
Work  consists  of  3  sets  of  abutments.  In¬ 
volving  600  cu.yd.  concroto  or  stone.  L.  P. 
Oregg,  CO.  engr. 


PRIf'KH  AND  rONTRATTft  AWARBRI* 
(ftlndlcatea  award  of  contract) 

4Pa.,  Montgomery— 47omrH.  Lycoming 
Co.,  ( Wllllamsimrt ),  let  contract  building 
rein. -con  bridge  over  Susquehanna  River, 
here,  to  W.  R.  Cllffe,  Abbott  Bldg.,  Phila¬ 
delphia.  About  $269,600. 

★  W.  Va.,  Pinevllle — Comrs.  Wyoming  Co 
let  contract  building  2  concrete  arch 
bridges  over  Barkers'  Run  to  Luten  Bridge 
Co.,  Huntington,  $12,416.  Work  Involves 
446  cu.yd.  rein. -con.,  119  cu.yd.  concrete  and 
12  tons  steel.  .Noted  May  15. 

P.,  I.,oekhart — Chester  Co.  (Chester >. 
and  Union  Co.  (Union)  let  contract  building 
694  ft  bridgi-  over  Broad  Blver.  to  South¬ 
ern  Bridge  Co.,  Birmingham,  Ala.,  $69,016 
Work  Involves  885  cu.yd.  concrete  and  33tt 
tons  steel,  etc. 

4Wash..  Npokaae — C'oiiirs.  Spokane  Co 
let  contract  building  lOu  ft.  concrete  bridge 
over  Laiach  Creek,  2$  ml.  west  of  here, 
to  C.  A.  McClung,  904  Kast  Mission  St.. 
$12,860.  Noted  May  22 

d'Gnt.,  81.  Thomas — KIgin  Co.  let  con¬ 
tract  building  concrete  an<l  steel  highway 
bridge,  to  I.  W.  Chivers.  Ibdmont,  cost  $11,- 
800. 

Structural  Steel 

PKOPONKB  WORK 

Tex.,  Jasper — See  "Streets  and  Ronds.” 
PRICKS  .4M>  <'GXTR.%C'TH  AWARIIKB 
(★Indicates  award  of  contract) 

★  N,  Y.,  Brooklyn  —  See  "Industrial 
Works.” 

Reinforced  Concrete 

RKINFORI  KI>  (  <>N(  RKTF, 

,  l>ROPOSKI>  WORK 

N.  V.,  Brcraklyn — See  "Industrial  Works.” 

Pn.,  Krankford — See  ''Miscellaneous.” 

S.  C.,  Gaffney — See  "Bridges.” 

Ore„  Tillamook — See  "Industrial  Works.” 

Qne,,  Yamachieho— Sec  “Bridges." 

BIDS  DKHIRKIt 

Pa.,  Harrisburg — See  "Bridges.” 

Pa.,  Phlla. — See  "Bridges." 

Ala,,  .Montgomery — See  "Brldgea” 

.Minn.,  ilraltieril — See  "Streets  an< 

Roads.” 

Minn.,  Hulalh — .See  "Water  Works,” 
PRICKS  AN'I»  CONTRACTS  .AWARHKI) 
(★Indicates  award  of  contract) 

★  N.  V.,  Hrooklyn  —  See  "Industrla' 
Works." 

★  S.  C.,  Loehsrt — See  “Bridges.” 

Streets  and  Roads 

PROPOSED  WORK 

MsNKsrliaaetts— -State  Highway  Comn., 
Capitol,  Boston,  having  plana  prepared  for 
24,(100  ft.  Mohawk  Trail  Highway  bitumi¬ 
nous  macadam,  18-24  ft.  wide,  Oreenfleld 
and  Shelburne  Twps.  Alatut  $176,000.  A.  W. 
Dean,  state  highway  engr. 

Maas.,  Chicopee — Ikl.  Pul).  Wks.  soon  re¬ 
ceives  bids  paving  various  streets  with 
concrete.  About  $45,806. 

Mnsa.,  Pall  River — City  soon  receives  bids 
paving  with  Hassam  concrete  14th  St.,  cost 
$6600 ;  Brownell  St.,  $8300  ;  Stafford  Rd., 
$8300;  Plymouth  Ave..  $3900:  Stetson  ^t., 
$4000  and  Columbia  St.,  $11,100. 

R.  I..  flrlatol — Town  appropriated  $60,000 
l>onds  to  Improve  Wood  and  High  Sts.  J.  H. 
(.'oggeshall,  elk. 

N.  V.,  Binghamton— -Council  adopted  or¬ 
dinances  to  build  concrete  curb  and  gutter 
on  Fairvlew  Ave.  ;  pave  Prospect  Ave.  from 
Chenango  to  Way  Sts.  ;  also  pave  roadways 
of  bridges  on  Washington  and  Court  Sts. 
About  $12,600.  W.  E.  Weller,  city  engr. 

N.  Y„  Carthage — Vllliwe  plana  to  pave 
Francis  St.  ;  also  West  St.  from  Canal  to 
Thorpe  Sts.  ;  South  Washington  SL  from 
State  to  West  Sts. ;  South  (Jlinton  St.  from 
State  to  Weet  Sts. ;  South  Mechanic  St. 
from  State  to  West  Sts.  ;  Canal  St.  from 
State  to  West  Sts. ;  North  Clinton  81.  from 
State  to  Budd  Sts.  ;  Alexandria  St  from 
Adelaide  to  Boyd  Sts. ;  Budd  St.  from  North 
James  to  North  Clinton  Sta  and  North 
Washington  St  from  State  to  I>NiIton  Sta. 
Coat  ^tween  $80,000  and  $100,000.  Ad¬ 
dress  C.  F.  Adams,  village  pres. 
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Slroeta  und  Uoiidii  (contlnu«‘d) 

N.  OrnrvB — TM.  Pub.  'WTtH.  Boon  r«-- 

■■flVfH  lildn  phvIiib:  VV<>Ht,  IllKb,  Pint*  Hiid 
('HMtk*  HIh.  <'ob(  l>«‘twc«*n  $2)I,U0I)  iiiid  ISfi,- 
OHO.  J.  \V.  Itmian,  city  uiiKr. 


fn>m  Camden  to  Klnicatree,  SO  ft,  wide, 
coBt  $67,000;  19.5  m'  road  from  Sumter 
to  l>arlinKton,  SO  ft.  wide,  $40,000.  Fed¬ 
eral  (Sovernmeiit  asked  to  H|)pro|irlate 
toward  eoBt.  J.  It.  Pennell,  ('ommerelal 
Hank  Hldx ,  Columliua,  eiiRr 


N.  Y.,  Kiirhester — City  paBwd  ordinnnoe 
to  Rrade  walkM  und  build  aewere  In  North- 
land  Ave.,  eoat  $2t),S00  ;  Wltiton  Uil.,  $70.- 
000;  Ktanneld  St  .  $4100;  Icelun<l  Park, 

$66tl0.  C  A.  Poole,  oily  eiiKr. 

N.  V„  KfM-hrater — City  plana  to  pave 

SterlliiK  St.,  aapbalt,  eoat  $12,760;  widen 
Wlaconalli  St..  $2t(00.  C.  A.  Poole,  city  eiiBr. 

N.  V.,  Hyraeuae— City  plana  to  pave 

Oranea  St.  from  Ik-echer  to  illKbland  Sts. ; 
Manllua  St.  from  Itutternut  to  Jamea  Sta.  ; 
Kaat  Fayette  St.  from  Warren  to  MontRom- 
erv  Sta  ;  WeBt  tleneB<>e  St.  from  Sallna  to 
Weat  SIB.  ;  South  Ave.,  from  Weal  Onon- 
ihtRa  to  Cortland  Avea.  ;  Cortland  Ave. 

from  Sallna  St  to  Midland  Ave.  ;  Weal 
<]ennae«-  SI.  from  I,lla*rty  St.  to  Krie  Canal  ; 
Kaat  tleneaw  St.  from  Sallna  to  Warren 
Sta.  Alatut  S.MXt.ooo.  New  York  State  Uya. 
will  appropriate  towanl  coat. 

I•a.,  Kbrnahura — SupervB.  Kast  Carroll 
Twp.  o  o  Controller  Cambriti  Co.,  rejected 
lilda  reiatnatruetiiiR  7  ml.  and  162  ft.  road 
In  I'laat  Carroll  Twp.,  from  Patton  to  Car- 
ntlllown  and  from  Hradley  Junction  to  1  nd 
Mouth  of  Carnditown,  IS  ft.  wide.  Work 
will  be  readvert laed  callliiR  for  Hi  ft.  road¬ 
way  of  brick  on  conirrete  and  mIur  baae. 
II  P.  Tbomaa.  Header  UldR..  Johnatown. 
ciiRr.  Noted  May  1. 

Pw.,  I’almertun — Town  voted  $100,000 
ImndB  to  pave  and  Impnive  atreeta. 

Ilel.,  Middletown — t'ity  Boon  receives  bida 
repavitiR  llroad,  Kaat  and  Main  Sta.,  con¬ 
crete  baae  with  bituminoua  binder.  About 
$45,000. 

W.  Va.,  CharleHton — Kanawha  Co.,  ITnlon 
l>lat.,  plana  election  aiHin  to  vote  on  $150,- 
000  bonda  to  bulbl  roada.  P.  J.  Walab, 
Cbarleaton,  eiiRr. 

W.  Va..  KIkIna — Comra.  Uandolph  Co. 
Boon  ri'celve  blda  bullditiK  2  ml.  road  Im*- 
tween  ItoarliiR  Creek  Junction  anil  HarlMiur 
Co.  line,  walerlKiunil  macadam.  Alaiut  $17.- 
462.  K.  A.  Paraona,  enRr. 

W.  Va..  Kajeltevllle-  Fayette  Co..  Qllln- 
nimont  lUat.,  election  June  17.  to  vote  on 
$194,000  bonda  to  Improve  roaila.  J.  K,  Mc- 
Orath,  Fayetteville.  eiiRr. 

W.  Va.,  Fayritrvllle  -Favette  Co.  elec¬ 
tion  June  10.  to  vote  on  $12.5.000  lionds  to 
improve  roada.  J.  K.  MeUrath,  co.  enRr. 

W.  Va.,  Fayetteville — Fayette  Co.,  Ka 
nnwha  I>lBt.,  voted  $379,000  bonda  to  Im 
prove  roada.  J.  K.  McOratli.  Fayetteville, 
enpr.  Noted  May  S. 

W.  Va..  II Intiiii— Comra.  SummerB  Co. 
Boon  let  contract  RradliiK.  furniahinn  nui- 
terlal  and  laylnR  9  ft.  jiavement  on  3  ml. 
llinton-PowlevB  Creek  ltd.,  RriidinK  20  ft. 
Wide.  About  $30,000.  J.  U.  French,  enRr. 


M.  <■„  Haludu — .Saluda  Co.  plana  to  re¬ 
locate,  Rrade,  drain  and  aurface  16  ml. 
road  from  HaleabtirR  to  Saluda.  30  ft. 
wide.  About  $40  .000  Federal  (lovernment 
aaked  to  approrlate  toward  coat.  J.  U. 
Pennell,  t'ommerclal  Hank  UldR.,  Columbua, 
eiiRr 

Fla.,  Okeerliobee — City  election  June  20 
to  vote  on  $M0,UO0  bonda  to  pave  atrei-ta. 

.MUa.,  Ilraiidoa — IllRbway  Comn.  Pela- 
batcble  Precinct  Separate  ltd.  Dlat.,  llan- 
kln  Co.,  rejected  blda  ImprovInR  6  ml 
Federal  Aid  ltd  No.  6.  between  Jackaoti 
and  Meriden.  Work  will  soon  be  ro-advcr- 
tlaed.  .Noted  May  8. 

I.a.,  U'liinKburo — Franklin  Pariah  voted 
$750,000  bonda  to  build  und  Improve  117 
ml.  roada. 

Ky.,  tireenup — City  havInR  preliminary 
plana  |)repured  and  eatlmatea  made  for 
14.000  yd.  hrU'k  or  bltullthlc  pavement  on 
Main,  WaabliiRton  and  llarrlaon  Sta.  Aliout 
$60,000  KnR  Serv.  <”o..  Charleston,  W.  Va.. 
eriRra. 

t»„  Wrllavtlle — (’Ity  plana  to  Rrade,  pave, 
curb  and  build  aewera  in  .76  ml.  Cheater 
.Vve.  from  16th  to  22nd  Sta.  Work  involvea 
12,700  Hit. yd  vltr.  brlctc  uavement,  7384  lln. 
ft.  combination  curb  and  RUtter,  460  lln.ft. 
t»ncrete  ubuttInR.  168  lln.ft.  atraiRht  and 
410  lln.ft  circular  curb,  9391  cu.yd.  earth 
exctav.  and  420  ft.  15  and  30  In.  aewera. 
About  $56,912. 

.Mlrh.,  Itrtrolt — Dept.  Pub.  Wka.  noon  re- 
celvea  bids  paviiiR  with  aheet  uaphult  on 
6-In.  concrete  foundation,  Amherat  or  Me- 
illna  curbatone.  Kiiworth  Hlvd.  from  Tire- 
man  to  Daley  Avea.,  46  ft.  wide,  leaa  double 
track,  alMtut  $66,310  ;  P^pworth  Hlvd.  from 
Warren  to  TIreman  Avea.,  46  ft.  wide,  leaa 
double  track,  156,430  ;  Ulchter  Ave.,  from 
McClellan  to  Pennaylvanla  Avea.,  26  ft. 
wide,  $10,320  ;  Clairpointe  Ave.  from  Kaaex 
Av»>.  to  point  620  ft.  south  of  Jefferaon  Ave., 
$39,250;  w’lth  one  courae  concrete;  alley 
between  Haldwin,  Seyburn,  Sylvester  and 
Canfield  Avea.,  16-18  ft.  wide,  $7660  ;  alley 
luirallel  to  Chene  St.  between  P'erry  and 
Palmer  Avea.,  18  ft.  wide,  $2190;  alley  be¬ 
tween  Itlvaril,  Uuaaell,  Wntaon  and  Krsklne 
Sts.,  20  ft.  wide,  $2500;  alley  between  16th, 
16th,  Stanley  an<l  Antoinette  Avea.,  20  ft. 
wide,  $3040  :  alley  between  2nd,  3rd,  Hur- 
IlnRume  and  Webb  Avea.,  18  ft.  wide, 
$4430  ;  alley  Iwtween  Drtwton,  LInwood,  Co- 
lumbua  and  MontRomery  Avea.,  18  ft.  wide, 
$4630. 

Mlrh,,  Ford  (Wyandotte  P.  O.) — V'illa^e 
havlriR  plans  prepared  by  M.  L.  Brown  & 
Son,  enRr.s .  ft23  Chamber  of  Commerce, 
Detroit.  RradlnR,  ahnpInR,  dralninR  and 
pavInR  with  1  course  concrete  and  curbIpR 
with  cement.  3000  ft.  Coddard  Rd..  30  ft. 
wide,  and  1400  ft.  Hudson  St.,  24  ft.  wide. 


W.  Va.,  liliiloii  -Summers  Co..  Pi|>eatem 
Dlst.,  election  June  7.  to  vole  on  $22,700 
Itonds  to  Improve  roads.  Z.  V.  Hurke,  Hin¬ 
ton,  enRr. 

W.  Vb..  New  t'umbrriBiid — Comra.  Han¬ 
cock  Co.  plan  to  build  2  ml.  New  Cumber- 
land-W'eirton  ltd.,  RradlnR  22  ft.  wide, 
atirfacInR  9  ft.  wide,  InvolvlnR  12.000  cu.yd. 
excav.,  9400  ati.yd.  brick  surfacInR,  10,500 
aii.yd.  concrete  curb  and  Rutter.  Aliout  $55,- 
000  C  K.  Grafton,  New  Cumberland.  enRr 
Noted  Mar.  6. 


W.  Va..  Prlnreton — Comra.  Mercer  Co. 
receive  blda  almut  July  1,  bulldlnR  6  ml. 
RalelRh-Ora>'aon-Turnplke.  16  ft.  wide,  wa- 
terbound  macadam.  O.  Barton.  Co..  enRr. 

W.  Va.,  Sutton — Comra.  Braxton  Co.  hav¬ 
InR  plana  prepared  bulldlnR  1  ml.  Klk  River 
lid,  26  ft.  wide,  InvolvlnR  IS.ooo  cu.yil. 
excav..  cost  $13,000  ;  3  ml.  Sutton-Nlcholas 
Rd  .  26  ft.  wide,  12,000  cu.yd.  excav.,  $13,- 
000  R.  M  Cavendish,  Sutton,  enRr. 


W.  Va.,  Warwoad — City  plans  to  Issue 
$119,000  bonds  to  Improve  roads.  W.  F. 
Bartels,  recdr. 


W.  Va.  Wlnlleld — Comrs.  Putnam  Co. 
plan  to  build  4  ml.  Culloden-St.  Albans  Rd., 
RradlnR  24  ft.  wide,  surfacInR  16  ft  wide, 
InvolvlnR  40.000  cu.yd.  excav.,  37,000  sq.yd. 
surfacInR.  About  $140,000.  <3.  H  Davis,  4 
Dyer  ApartmentB,  Charleston,  enRr 

N.  C„  Denoir — Caldwell  Co.  voted  1250,. 
000  bonds  to  build  roads.  J.  Ia  Cottrell,  elk. 


S.  Oh  BlBhopvlIIe — Ijee  Co.  plans  to  re¬ 
locate.  Rrade  and  aurface  28.5  ml.  road 


Mlrh.,  Mamtramrk — VillaRe  plans  to  pave 
with  lisphaltic  concrete  or  concrete  2300 
ft  Yemens  Ave.  from  Joseph  Campau  to 
Conant  Avea.;  1300  ft.  Mitchell  Ave.  from 
Holbrook  to  Kvallne  Aves.  ;  1100  ft.  Nor¬ 
walk  Ave.  from  OallaRher  to  Conant  Avea.  ; 
900  ft.  Kvallne  Ave.  from  I,umpkln  to 
Deuuindre  Ave.;  1000  ft,  Oliver  Ave.  from 
Conant  Ave.  to  easterly  vlllaRe  limita,  24 
ft.  wide;  also  pavInR  and  wideninR  1900  ft 
Joaeiih  Campau  Ave.  from  city  limits  to 
Grand  Trunk  Ry. 

Mlrh.,  Kalamasoo — City  plans  to  pave 
with  brick,  concrete  base.  Oakland  Dr.,  cost. 
$159,498;  DouRlaa  Ave.,  $51,460;  Porter 
.Sit..  $20,712;  Ransom  St.  $10,778  ;  Pitcher 
St..  $6600  ;  Church  St,  $7466;  with  as- 
|)haltic  concrete,  <?rand  Ave.,  $8653  ;  Prai¬ 
rie  Ave.,  $14,236.  A.  Henderink.  city  enRr. 

Mlrh.,  Kalamaino  —  Comrs.  Kalamaxoo 
Co.  soon  let  contract  RradlnR,  shapinR, 
bulldlnR  drainaRc  structures  and  pavInR 
with  waterbound  macadam  14  ml.  road  in 
Assessment  Diets.  Nos.  2,  3,  4  and  7,  18  ft. 
wide. 

Win.,  I>e  Pere — City  council  voted  $15,000 
bonds  to  Improve  streets. 

Wis..  Rheboyaan — City  bavinR  plans  pre¬ 
pared  RradlnR.  curbinR,  RUtterinR  and  pav- 
InR  with  concrete.  14  blocks  North  6th  St. 
from  Pennsylvania  to  Mlchlaan  Avea.  20  ft. 
wide,  cost  between  $15,000  and  $20,000, 
RradlnR,  curblnR,  Rutterinjr  and  repavinR 
with  vltr.  brick.  18  blocks  North  Water  St.. 
ICrte  and  Center  Aves.,  20  ft  wide,  $26,000. 
C.  U.  Boley,  city  enRr. 
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\VU.,  HhehoyRaii — Clly  phm.  t„  , 
and  pave  with  2  coura«>  rein.-,  . 
sidewalks  with  combined  curl,  ,  ,',1  I,,  ','! 
on  8.5  ml.  Kasi  Water  Si.,  ;i  .  hm’" 
from  Julc  to  Superior  Ave  .  1  r, 

Work  Involves  5920  s<i.y<l.  . . 

lln.ft.  concrelo  curbliiR.  and  I'Ji- ,  iin/, 

Crete  RUtter.  AI>out  $18,immi.  ,  c  1,  .  ' 

clly  eiiRr.  • 

Minn.,  Appleton — H,  W.  ..ill 

and,  receives  bids  ulaiut  Jun.  1 
25  blocks,  30  or  60  ft.  wl.l. 

40,000  sq.yd.  J.  W.  Shaffer  .v 
New  York  Life  BldR.,  ,Mliineai 

Minn.,  Hloomlns  Prairie  -T  .1  C  iMhi,,-. 
VlllaRe  aud.,  receives  bids  alMnu  j,,,  ‘‘V 
puvliiR  7  blocks,  60  ft.  wi,i, 

16,000  sci.yd.  J.  W.  Shaffer  \  ^ 

New  York  Life  BldR.,  Mlniieai.oli;,. 

Minn..  Luverne — Comrs.  RuiK  Co  1,1, „ 
to  j)av«  and  Rravel  7  ml.  r.,:i,|  \  ‘ , 

$176,000.  D.  K.  Davidson.  Luxe,,,,, 

Minn.,  Slayton — B.  Tieteina.  villacv  lu.l 
rec«*lves  bids  altout  June  1.  iiavmi;  r,  m  . 
blocks.  80  ft.  wide,  InvolvlnR  2u,inm  su  mi 
J.  W.  Shaffer  A  Co..  406  New  \  ork  Vi 
BldR.,  Mlnneai>oIis,  eiiRrs.  ' 

Minn.,  Sprlna  Valley— K.  H.  Adams  vil- 
iRRe  aud.,  receives  bids  about  Jiiin-  1  i,n 
IHR  7  blocks.  60  ft.  wide,  involvini;  '(!  omu 
sq.yd.  J.  W.  Shaffer  A  Co.,  405  .\,  w  York 
Life  BldR.,  Minneapolis,  vngrs.  ^ 

Minn.,  Windom — Comrs.  Cottoiiwixxl  Ct, 
reject«-d  bids  RravelluR  17.5  ml  l>'.  ,l,  ial  \i,i 
Project  No.  43,  State  Ud.  No.  I;;  .\oi,.,i 
May  1. 

Kan.,  Maryville — City  retained  ('  m,. 

Croa,  engr.,  314  Republic  Bldx  .  Kaos  is 
Clly,  Mo.,  to  prepare  plans  for  so  mI 

vertical  fibre  brick  paving.  rusii' 

mayor. 


Kan.,  Topeka — City  receives  bids  alxmi 
June  10.  paving  8  blocks  of  concrete  alleys 
7  blocks  3-  und  4-In.  vertical  lllxr  bri.k 
streets,  and  2<i  blocks  asphaltic  coiieni, 
streets.  W.  K.  Baldry,  city  cnur. 

Neb.,  Madison— C^ity  soon  rci-eives  Imls 
pavliiR  3400  ft.  Madison,  2nd,  ;iril  and  Mli 
Sts.,  J>lal.  2.  24-50  ft.  wide.  Alxnit  1  . . 
000.  W.  D.  J.  StlokellHTR,  Mailisun,  cih 
engr. 

South  Itakota — State  IllRhwav  Dejii. 
Pierre,  plana  to  grade,  Rravel  anil  dial  1 
23  ml.  WbItewood-SpearllMh-Bciiluh  Hd 
I.AWrence  Co.,  to  Include  11$  mi  earth  roii.l 
36  ft.  wide,  and  ml.  Rravel  surfueed 

road.  20-24  ft.  wide,  InvolvlnR  124.500  eu  kI 
earth  and  1260  cu.yd.  rock  excav..  Hi  iox 
cu.yd.  Rravel,  1060  cu.yd.  concrete  and  23 
Iona  reinforelnR  steel  etc^  cost  $13.5, 000. 
18|  ml.  Ft.  Plerre-Philllp  Rd..  Stanle.v  I'o 
to  include  2$  ml.  gravel  aurfacixl  mud.  2" 
ft.  wide,  and  16  mi.  earth  road.  36  ft  wnh 
121,300  cu.yd.  earth  excav.,  3220  euvd 
gravel,  840  cu.yd.  concrete  for  draina.s> 
structures  and  21  tons  relnforeliu?  stetl. 
etc.,  $78,000. 

N.  !>.,  Valley  City — Comrs.  Barnes  Co 
plan  to  issue  $325,000  bonds  to  Impruve 
roads.  C.  N.  Nelson,  aud. 

Montana — State  Highway  Comn  .  Helena, 
plana  to  pave  3680  ft.  Hway.,  32  ft.  wide 
cost  $30,000;  4227  ft.  Railroad  Ave,  S.  I" 
ft.  wide,  $45,000,  both  In  Manhallun  Ked 
eral  Government  will  be  aaked  to  apfrepn 
ate  toward  cost.  P.  D.  Pratt,  slate  hixh- 
way  engr. 

Mont.,  BlIUngB — Yellowstone  Co.  plans 
to  pave  1|  ml.  North  Poly  Rd..  cost  T35.iMifl . 
2  ml.  South  Poly  Rd..  $53,000.  Kediral 
Government  asked  to  appropriate  toward 
cost.  P.  D.  Pratt,  c/o  State  lIlKhway 
Dept.,  Helena,  engr. 

Mont.,  Boseman — City  plans  to  pave 
Dickerson  St.,  from  Central  to  3rd  Aves  , 
<th  Ave.  from  Story  to  Collepe  Sis.  C.  C 
WIdener,  city  engr. 

Mont.,  Cut  Bnnk — Glacier  Co.  plan.s  to 
grade  4  ml.  Cut  Bank-Sweet  (Triias  Kd, 
cost  $10^00  :  gravel  surface  2  ml  Urow  ninK- 
Depot  Rd.,  $4000.  Federal  Government 
asked  to  appropriate  toward  cost  I’  I' 
Pratt,  c/o  State  Highway  Dept..  Helena, 
engr. 

Mont.,  Helena — Lewis  and  Clark  Counties 
plan  to  build  Park  to  Park  Highway.  About 
$350,000.  Federal  Government  will  appro¬ 
priate  toward  cost. 

Mont.,  Jordan— Garfield  Co.  plans  k; 

rrade  34  ml.  Bdwards-Mosby  Rd.  About 
20,000.  Federal  Government  asked  to  sp- 
nropriate  toward  cost.  P.  D.  Pratt,  c  0 
State  Highway  Dept.,  Helena.  enRr 
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tin.1  UoadB  (continued) 

y,,(  Tliumpaon  Falls  —  Sanders  Co. 
to  K'rade  17  ml.  Thompson  Falls- 
K  H<i  About  $22,000.  Federal  tlov- 

rnment  ii.iked  to  appropriate  toward  cost. 

P  p  C/o  HlKhway  Dept.. 

Hriena.  eiiBr. 

u,  l.lberty — Clay  Co  retained  J.  D. 
n.vi«’  enKr,  Jefferson  City,  to  prepare 
nian»’  for  12  ml.  Federal-aid  roads.  K. 
Archer,  elk. 

Uo  I’lstte  ntjr — Platte  Co.  retained 
Tuttle  Ayers  &  Woodard,  enxrs..  Uellunce 
mdif  ’  Kansas  City,  to  make  plans  and 
i^iner^-lse  construction  8)  ml.  Federal  Aid 
Joad  in  I'arkvllle  Special  ltd.  District..  18 
fi  wltle  brick  or  concrete.  (1.  W.  Day.  705 
\  Y  I,ife  HblK..  Kansas  City.  secy.  About 
IlSOnou  Work  will  be  started  ns  soon 
iis  plans  are  approved  by  (lovernment. 

Mo..  St.  Joseph — City  plans  to  pave  1173 
ft  Ileck  Ibl.  from  Ashland  Av,v  to  city 
limits,  20  ft  wide,  InvolvIiiK  2910  sq.yd 
■  in  asphaltic  concrete  on  0  In.  concrete 
ilase  and  2280  lln.ft.  combination  curb  and 
KUtti-r  estlmati'd  cost  $11,500;  2970  ft. 

Seneca  St.  from  28th  to  33rd  Sts.,  24  and 

H  ft.  wide,  7720  sq.yd.  2  In.  asphaltic  con- 
,'iele  on  6  In.  concrete  base,  3800  sq  ft. 
cuncrete  sidewalk  and  6000  llti.fl.  <'om- 
hinatlon  curb  and  (jutter,  $31,000  ;  6500  ft. 

let  St.  from  Duncan  St.  to  (larlleld  Ave., 
30  ft.  wide,  18,700  sti.yd.  2  In.  asphaltic 
concrete  on  6  In.  concrete  base,  12,100  lln.ft. 
rnmbinatlon  curb  and  KUtter  and  59,400  sq. 
ft  concrete  sidewalk.  $83,000;  29(M)  ft. 

lommcrclal  St.  from  22nd  St.  to  east  city 
limits,  24  and  28  ft  wide,  13,265  sq.yd.  6  in. 
iiincrcte  and  8700  lln.ft.  IntcKral  curb,  $48,- 
nnii;  4250  ft.  6th  St.  from  Monterey  to 
Atchison  Sts.,  36  ft.  wide,  18,000  sq.yd.  3  In. 
wire  cut  brick  block  on  8  In.  concrete  base, 

100  lin  ft.  plain  curb  and  1800  sq.ft,  con- 
<Vle  sidewalk,  $97,000;  830  ft.  4th  St. 
from  Ki-llx  to  Sylvanie  Sts.,  36  and  44  ft. 
wale,  3360  si|.yd.  4  In,  wire  cut  brick  block 
uii  8  in  concrete  base,  $17,800;  4520  ft. 
Krederick  Ave.  from  8th  to  17tb  Sts.,  40 
ft  wUb ,  10,600  sq.yd.  2  In.  Trinidad  as¬ 
phalt,  14  In.  binder  on  8  In.  concrete  base, 
>."0  Itn  ft.  plain  curb  atid  7200  stpytl.  re¬ 
pressed  vllt.  brick  on  8  In.  concrete  base 
between  Street  Uy.  Co.'s  trucks,  $98,000; 
1260  ft.  17tb  St.  from  Iteattle  St.  to  S,  D. 
.\lt.  Mora  Cemetery,  24  ft.  wide,  3620  sq.yd. 

2  in  asphaltic  concrete  on  6  In.  concrete 
liiise,  1620  lln.ft.  plain  curb  and  6900  sq.ft, 
ennerete  sidewalk,  $13,100.  H.  Judson,  city 
elJKr. 

Te*.,  Abilene — Taylor  Co.  plans  to  Krtivel 
surface  and  ilraln  8.403  ml.  road  ext>-ndlnK 
from  north  of  liuffalo  Gap  to  i  ml.  wc-st  of 
Tuscola.  About  $35,000.  U.  K.  Schiller, 
c  0  H.  E.  Elrod,  Interurban  DUIk  ,  Dallas, 
elijr. 

Tex,,  ileaumoiit— .lefferson  Co.  plans  to 
build  6  72  ml.  concrete  road  or  one  with 
concrete  base  and  I-  or  2-ln.  asphalt  top, 
also  all  necessary  reln.-con.  dralnaffo 
Ktructures,  on  Slate  IllKhways  Nos.  3  and  7, 
known  as  Iteaumont-Amelia  ltd.,  located 
ln'tween  Iteaumont  and  Port  Arthur  and 
IVaumont  and  Houston,  16  ft.  wide.  About 
J2n«.n««  D  H.  Thornton,  Heaumonl,  eiiBr. 

Tex.,  Itimton — Bowie  Co.  voted  $60,000 
Imtals  to  build  roads  from  Oxford  School 
throufth  Bed  Water,  Maud,  and  Minton 
Twps.,  to  Pettis'  BrldRe,  on  Sulphur  Ulver. 

Tex.,  riebnrne — Johnson  Co.  voted  $2,- 
600,000  bonds  to  build  roads. 

Tex.,  Corsleana — Navarro  Co.  soon  lets 
contract  Improvlnff  11.661  ml.  Highway  No. 
14  extending  from  Corsicana  to  Rice  and 
tieynnd  Work  involves  63,014  sq.yd.  plain 
concrete  and  43,080  sepyd.  reln.-con.  pave- 
h.ent.  13  acres  clearing  and  grubbing,  13,- 
846  cu.yd.  earth  and  128, '774  cu. yd.  borrow 
excav,,  3516  cu.yd.  concrete  for  bridges  and 
13,312  lln.ft.  concrete  piles  and 
404,285  lbs.  steel.  About  $454,000.  C. 
thappeil,  Corsicana,  engr. 

Tex.,  Jasper — Jasper  Co.  plans  to  Im¬ 
prove  16  ml.  Slate  Highway  No.  7,  24  ft. 
wide  Work  Includes  graveling  7  ml.,  clear¬ 
ing,  grading  and  building  drainage  struc¬ 
tures  and  steel  bridge  over  Angelina  River. 
jwpHraie  bids  will  be  received  for  bridge. 
Coat  $4000  per  mile.  O.  R.  Abney,  Jasper, 
engr  Noted  May  8. 

Tex.'  I.«rsd»— Webb  Co.  election  June 
roadl”  $300,000  bonds  to  build 

Bosque  Co.  plans  to 
fi  surface,  grade,  pave  and  Improve 
SI.5  ml  Meridian  Highway,  known  as  .State 
iftA  About  $176,- 

engr  '  **  Kifob.  Walnut  .Springe, 


Tex.,  Montague— Montague  Co.  plana  to 
clear,  grub,  grade,  gravel  surface  and  build 
tiruinage  structures  on  9.84  nil.  Meridian 
ltd.,  ltd.  DIst.  No.  3,  16  ft.  wide.  Aliuut 
$139,708.  J.  R.  Hill.  Howie,  engr. 

Tex.,  Hherman — Grayson  Co  .  Howe  DIgt., 
voted  $150,000  bonds  to  build  roads. 

Tex.,  WIrhIla  Falls — Wlc.hlta  Co.  election 
June  4,  to  vote  on  $1,600,000  Imnds  to  build 
roads. 

N.  M.,  Albuquerque — City  receives  bids  In 
June,  for  100.000  yil.  street  paving.  12.000 
H(|.yd.  alley  paving,  50,000  ft.  eomblned  <*urt) 
and  gutter,  and  35,000  yd.  grading.  A.  R. 
Hebensirelt,  city  mgr. 

Wash..  Cashmere — -City  soon  receives 
bids  paving  Division  St.  and  Cottage  Ave. 
Cost  to  exceed  $10,000. 

Wash.,  I‘iimrruy — City  soon  lets  contract 
Improving  Main  Ht.  Work  involves  9000 
cu.yd.  grading,  2200  cu.yd.  crushed  roi-k, 
9000  cu.yd.  uHphult  and  30iui  cu.yil.  water- 
bound  macadam.  D,  A.  Taylor,  city  elk. 

Wash.,  ViiiiriiMver-  t'omrs.  Clark  Co. 
having  preliminary  plans  prepared  improv¬ 
ing  4.7.5  ml.  Keleda-Hazel  D«dl  ltd.  About 
$100,000. 

Oregon — Stale  Highway  Coinn,,  Portland, 
soon  lets  contract  grading  Oabl>uge  Hill- 
Kumola  ltd,,  (Tinatillu  Co.,  Involving  100,000 
cu.yd.  excav.  ;  paving  9  ml.  North  Vamhlll- 
McMillvlIle  Rd.,  Yamhill  Co.,  20,000  cu.yd. 
excav. 

Ore.,  Astoria — Council  adopted  resolution 
to  grade  Grande  and  Floral  Aves.,  Jerome, 
31st  and  Irving  Sts.  G.  T.  McClean,  city 

engr. 

Ore.,  Coquille— City  plans  to  Improve 
Hall  and  Ist  Sts.  About  $19,ti00.  A.  S. 
Dnwrence,  city  reedr. 

Ore.,  Forest  firove — City  plans  to  grade 
and  hardsurfacc  5th  Ave.  W.  P  Dyke, 
reedr. 

Ore.,  Marslilleld — Coos  Co.  election  June 
3,  to  vote  on  $362,000  bonds  to  build  and 
Improve  roads. 

Ore.,  Oregon  C'lty— City  soon  rt‘celves 
bids  paving  14th  St.  to  Main  St.  ;  Washing¬ 
ton  St,  from  bridge  to  14lh  St.  :  also  build¬ 
ing  macadamized  road  from  Main  St.  to 
Alternathy  Bridge,  all  to  be  18  ft.  wide. 

Ore.,  Portland — Multnomah  Co.  election 
June  3  to  vote  on  $1,250,000  bonds  to  build 
and  improve  roails. 

CnI.,  Kresnai — Comrs,  B'resno  Co.  have 
ngre«>d  with  IT.  S.  B'orest  Herv.  to  build  6.5 
ml.  road  In  mountains  northwest  of  Hunt¬ 
ington  I.ake.  About  $23,000.  D.  M.  Barn¬ 
well.  CO.  elk. 

CnI.,  National  City— City  plans  election 
soon  to  vote  on  bonds  to  pave  7  mi.  of 
streets. 

<)ue.,  Montreal — City  plans  to  pave  St. 
Dents  St.  from  Craig  to  St.  Catharine  Sts., 
with  granite  block,  and  from  St.  Catherine 
to  Ontario  Sts.,  with  asphalt,  |  mi.  long, 
60  ft.  wide.  Aliout  $20,000. 

QUe,,  Napiervllle— Dept.  Uds.,  Queltec, 
plans  to  build  16  ml.  road  from  here  to  St. 
Hyacinthe  and  23  ml.  road  from  St  Hya- 
clnthe  to  Drummondsville,  waterbound 
macadam.  About  $156,000. 

Qne„  Trenxblny — Municipal  Council  plans 
to  build  7  ml.  gravel  road.  M.  Henry,  c/o 
Rd.  Dept.,  Parliament  Bldg.,  Quebec,  engr. 

Ont„  Arnprior — Town  plans  to  build  road. 
Including  concrete  walks  and  curbing. 
Al)out  $16,000.  F.  H.  Grout,  elk. 

Ont.,  Chatham — Town  soon  receives  bids 
for  4  ml.  concrete  pavements,  curbs  and 
gutters,  Involving  32,850  sq.yd.  concrete. 
About  $120,000.  M.  Adams,  engr. 

Ont.,  Cobalt — Dept.  Highways.  Parlia¬ 
ment  Bldg.,  Toronto,  plans  to  build  60  ml. 
macadam  road  from  here  to  Timmins. 
About  $60,000.  Provincial  Government  will 
appropriate  half  of  cost.  O.  Hogarth,  c/o 
Dept.  Highways,  oh.  engr. 

Ont.,  Elk  I,ake — Dept.  Highways  Parli¬ 
ament  Bldg.,  Toronto,  plans  to  build  26  ml. 
tar  macadam  road  from  hero  to  Gowganda. 
About  $250,000.  Q.  Hogarth,  c/o  Dept. 
Highways,  engr. 

Ont.,  Hamilton — City  plans  to  build  6000 
ft.  asphalt  pavement,  26  ft.  wide.  Involving 
4800  sq.yd.  asphalt  on  6  In.  concroto  base. 
About  $18,000.  K.  R.  Gray,  city  engr. 


But.,  Isllnston — F.  Barber,  engr ,  40 

Jarvis  St.,  Toronto,  soon  lets  contract  pav¬ 
ing  850(1  sq.yd.  road,  with  hItumlnoaH 
macadam,  for  town.  About  $3U,0UU 

Ont..  Oshawa — Town  i«M)n  ret'elves  bids 
building  70,000  a<i  ft.  concrete  sidewalk. 
About  $20,000.  W.  G.  Worden,  engr 

Ont.,  tttinwn — Bd.  Control  soon  lets  con- 
triK't  building  asphalt  pavement  on  Booth 
SI.  from  Queen  to  .Somerset  Sts.,  Involving 
7734  s<|.yd.  asphalt,  63  twi  yd.  concrete. 

21120  lln.ft.  concrete  curli.  2367  lln.ft.  con¬ 
crete  gutter.  700  H(|.ft.  concrete  sidewalk, 
etc.,  cost,  $40  .000 ;  wood  IdiM^k  pavement 
on  Bank  St.  between  Arlington  and  Uoae- 
berg  Aves.,  3060  si|.yd.  wood  bli>ck,  1350 
sq.yd.  us|>balt,  660  lln  ft  concrete  curb 
and  Kulte.r,  1000  sq.ft,  concrete  sidewalk, 
$75,000.  A.  I*’.  McCallum,  City  Hall,  engr. 

Out.,  Narnia — City  Council  soon  lets  con¬ 
tract  for  40,000  aq.yd.  asphalt  surfacing 
on  ('hrlstlna,  George,  Victoria,  Daves  and 
Cromwell  Sts.  About  $81,000.  Noted  Apr. 
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tint.,  Timmins — Dept  Highways,  Toronto, 
soon  receives  bids  liullding  waterlatunil 
macadain  road  from  here  to  .South  Porcu¬ 
pine  thence  to  Dome  Mines.  Atiout  $6o,000. 
G  llogartb,  c/o  Dept.  Highways,  Toronto, 
engr. 

Ont.,  Woudsloek — J  Morrison,  city  elk  , 
soon  lets  contract  building  16,500  sqyd.  con¬ 
crete  pavement.  Alsiut  $55,000.  F.  J,  I’re 
A  Son,  engra. 

nillN  IIEHIKKII 

Massaeliusetts — Until  June  3,  by  A.  W. 
iTean.  engr.,  212  State  Houn«>,  Ilosloii, 
building  gravel  biturnlnoua  road  on  River 
and  South  Sts.,  Soiithbrldge  Twii.  ;  9700  ft., 
Weymouth  Twp.  and  6.50<i  ft.  hItumlnouH 
macadam  road,  Woreham  Twp.,  all  18  ft 
wide. 

^New  York — ITntll  June  17.  by  Slate  High¬ 
way  Comn..  Albany,  Improving  highways  In 
ftillowing  counties;  Chenango  t'o..  3  high¬ 
ways,  4  78  ml.,  5.57  ml  ami  5  87  ml.  ,  Erie 
Co.,  5.78  ml.  ;  Essex  Co.,  2  lilghwayM,  8.2.5 
ml.  and  1.09  ml.;  BNilloii  Co..  3  highways; 

2  8  mi..  4  9  ml.  and  1.06  ml  :  Dnomlaga  Co., 

2  highways,  7.45  ml.  and  ,3.75  mi  ;  Rens¬ 
selaer  Co..  2  highways,  1.44  ml.  ami  4  95 
ml.;  completing  highways  In  following 
counties,  Broome  Co..  4  7  ml.  ;  Cattaraugus 
Co.,  2.17  ml.  and  Nassau  Co,.  1  67  ml.; 
also  repairing  highways  In  following  coun¬ 
ties;  Ftilton,  Herkimer,  Monroe.  Montgom¬ 
ery,  Oneida  nml  Westehester  (bounties  F. 
S.  Clreen,  comr. ;  advertised  In  this  Issue. 

N.  V.,  .Wilburn — ITntll  June  3,  by  city, 
paving  Grove  St  with  asphalt,  stone  flilcm 
asphalt,  vltr.  brick  nr  bitullthic  and  John 
St  with  asphalt,  stone  fliled  asphalt,  vltr. 
brick,  bitullthic  or  concrete.  C.  A.  Dayton, 
city  elk.;  advertised  In  this  Issue. 

N.  Y..  nulfalo — TTnttl  June  I,  by  8,  H. 
Norton,  city  engr.,  paving  748  ft.  Argus  8t. 
from  ^sex  to  Bosel  Sts.,  26  ft.  wide.  In¬ 
volving  2186  sq.yd.  asphalt.  /K>st  $12.1)00; 
2730  ft.  Cornwall  Ht.  from  Deiavan  to  War¬ 
wick  Hta.,  24  ft.  wide,  7285  sq  yd.  concrete. 
$40,000;  792  ft.  Zenner  St.  north  of  Kerry 
St..  24  ft.  wide,  2117  aq.yd.  asphalt,  $12,000; 
1300  ft.  Greeley  St.  from  ifertel  to  Race 
Sts.,  26  ft.  wide,  3760  B<]yd.  asphalt;  11.457 
ft.  Genesee  Ave.  from  Jefferson  to  Halley 
Sts.,  30  and  42  ft.  wide,  29,682  sq.yd  asphalt, 
1165,000;  1696  ft.  Harriet  St.  from  Deluvan 
St.  to  end  of  street,  26  ft.  wide,  4616  sq.yd. 
asphalt.  $26,000;  1426  ft.  TKTf  St.  from 
South  Park  Ave.  to  McKinley  Parkway.  28 
ft.  wide,  4444  sq.yd.  asphalt,  $24,000;  2730 
h.  Floss  Ave.  from  Genesee  to  Deiavan  Sts.. 
24  tt.  wide,  7286  smyd.  asphalt,  $40,000;  439 
ft,  Breckenrldge  St.  from  Niagara  St.  to 
Erie  Canal  lands.  26  ft.  wide,  1272  so  yd. 
asphalt,  $7000 ;  951  ft.  Thornton  Ave,  from 
Bailey  to  Comstock  Aves.,  26  ft  wide,  2762 
sq.yd.  concrete,  $16,000;  198  ft.  Gassy  St. 
from  William  St.  to  point  186  ft  south,  36 
ft  wide,  677  sq.yd.  concrete,  f4609. 

N.  V.,  Ft.  Edward— Until  June  6.  by  Bd. 
Trustees,  paving  McCrea  St.  from  westerly 
end  to  West  Bway.  and  Ig>wer  Bway.  from 
aqueduct  to  point  where  Hudson  Valley  Ry. 
leaves  same,  brick.  F.  J.  Betts,  elk. ;  adver¬ 
tised  In  this  issue. 

N.  Y.,  New  Yerk— tTntll  June  8,  by  F. 
L  Dowling,  pres.  Manhattan  Boro.,  regu¬ 
lating  and  repaving  with  granite  block 
on  concrete  foundation,  roadway  of  Moore 
St.  from  South  to  Water  Sts. ;  West  B’way, 
from  Vesey  to  Franklin  Sts. ;  William  St. 
from  Fulton  to  Beekman  Sts. ;  Theatre  Al¬ 
ley  from  Ann  to  Beekman  Sta ;  Centre 
SL  from  Duane  to  Leonard  Sts. ;  Walker 
St  from  Centre  to  Baxter  Sts.;  with  sheet 
asphalt  on  concrete  foundation,  Madison 
Ave.  from  116th  to  126th  Sts 
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Streets  and  Roads  (continued) 

N.  Biew  Vorfu — I'ntll  June  6,  by  Armory 
Bd.,  at  office  of  J.  F.  Hylan.  mayor.  City 
Hall,  removinR  curb,  extendinit  concrete 
nidewalka  and  layinfc  concrete  foundations 
for  door  In  drill  hall  of  8th  ^ast  Artillery 
Corps  Armory,  Jerome  Ave.  and  Kings- 
bridRe  Rd..  Bronx  Boro..  Contr.  No.  1 

N.  V.,  Olean — Until  June  12,  by  Comrs. 
Pub.  Wks.,  buildInR  brick  pavement  on  con¬ 
crete  foundation  and  buildinR  sanita^  and 
Htorni  sewera  and  appurtenances  in  Fulton 
St  from  Kast  State  St.  to  Pennsylvania  R 
it.  switch  ;  South  Clinton  St.  from  Kast 
State  to  Kast  Oreen  Sts.  ;  Hast  Henley  St. 
from  South  Barry  to  Fulton  Sts.  ;  Kast 
Oreen  St.  from  South  Barry  to  South 
Clinton  Sts.  InvolvInR  7700  sq.yd.  pave¬ 
ment  :  North  8th  St.  from  Buffalo  to  Lin¬ 
coln  Sts.  ;  North  Oth  St.  from  Buffalo  to 
Wayne  Sts.;  North  6th  St.  from  WashinR- 
ton  to  Sullivan  Sts.  ;  Buffalo  St.  from 
W'ashinRton  to  R«'ed  Sts. ;  Winters  Ave. 
from  WashinRton  to  Sullivan  Sts.,  15,790 
s'l.yd.  pavement;  Kast  11th  St.  from  IrvinR 
to  Reed  Sts.  ;  North  12th  St.  from  West 
State  St.  to  viaduct;  South  12th  St.  from 
West  Henley  to  West  State  Sts.,  16,970 
sq.yd.  pavement ;  3640  sq.yd.  5th  St.  from 
IrvinR  to  Putnam  Sts.  S.  M.  Oaylord, 
comr.  pub.  wks. ;  advertised  in  this  issue. 

N.  J.,  Jersey  City — Until  June  ^  by  city. 
Improving  Johnston  Ave.  from  Grand  St. 
to  Cornellson  Ave.,  belftian  block  on  con¬ 
crete  base;  also  buildinR  18  In.  vitr.  sewer 
from  (Tornellson  Ave.  to  connect  with  Grand 
St.  sewer.  AI>out  |50,000.  Noted  May  15. 


Pennsylvania— ITntll  June  17,  by  State 
HlRhway  Comn.,  IlarrlsburR,  buildinR  roads 
in  counties  as  follows : 

Blair  Co  .  890  ft.  rein. -con.,  Oaysporf 

Boro.,  23,075  ft.  LoRan  Twp.,  13,075  ft.  to 
be  repaired  with  bituminous  surface  course, 
8  to  14  ft  wide. 

Bradford  Co..  6640  ft.,  concrete,  Athens 
Twp. 

Cambria  Co.,  32,185  ft.  rein. -con.  and 
Hillside  vltr.  brick,  Jackson  Tw'p. 

Center  Co.,  27.940  ft.  bituminous  surface 
course  or  rein. -con.  on  concrete  foundation, 
UoRRS  Twp. 

Chester  Co.,  2932  ft.  bituminous  surface 
course  or  rein. -con.  on  concrete  foundation, 
Oxford  Boro. 

Cumberland  Co..  24.27.';  ft.  rein. -con.  and 
Hillside  vltr.  brick.  Upper  Allen  Twp. 

Crawford  Co..  9067  ft.  rein. -con..  Wood¬ 
cock  and  Hayfleld  Twps. 

Brie  Co.,  4854  ft.  bituminous  surface 
course  and  vltr.  brick  on  concrete  founda¬ 
tion.  Girard  Boro.  ;  20,200  ft.  rein. -con., 

Wayne  Twp.,  9164  ft.  rein. -con.  and  Hill¬ 
side  vitr.  brick.  Union  Twp.  ;  27,409  ft. 
bituminous  surface  course  and  Hillside  vitr. 
brick  on  concrete  foundation,  or-  rein. -con. 
and  Hillside  vltr.  brick.  Mill  Creek  and 
Falrvlew  Twp. 

I>ancaster  Co.,  37,684  ft.  bituminous  sur. 
face  course  or  rein. -con.  on  concrete  foun¬ 
dation,  West  Hempfleld,  Kast  Hempfleld 
and  Manhelm  Twps. 

LycominR  Co.,  39,319  ft.  rein. -con.,  Platt 
and  Woodward  Twps. 

Mercer  Co.,  8678  ft.  bituminous  surface 
course  or  reln.-con.  on  concrete  foundation, 
Grove  City  Boro. 

Potter  Co.,  26.400  ft.  bituminous  surface 
course  or  reln.-con.  on  concrete  foundation. 
Kulalia  and  Roulette  Twps. 

Warren  Co.,  6544  ft.  reln.-con.  TounRs- 
ville  Boro. 

York  Co..  40,712  ft  bituminous  surface 
course  on  concrete  foundation,  and  Hillside 
vltr.  brick,  or  reln.-con.  and  Hillside  vitr. 
brick.  Carroll  and  Franklin  Twpa 

L.  S.  Sadler,  state  highway  comr. ;  adver¬ 
tised  in  this  Issue. 


Pa,.  Benevue  (Pittsburgh  P.  O.) — ^Untll 
June  3,  by  Boro.,  grading,  paving  and  curb¬ 
ing  West  St.,  Florence  Ave..  eta  Work 
Involves  2190  sq.yd.  vltr.  brick,  1642  lln.ft. 
concrete  curbing  and  2776  cu.yd.  earth 
excav.  P.  H.  Martin,  881  4th  Ave.,  Pitts¬ 
burgh,  engr. 


Pa.,  Bbensburg — Until  June  4,  by  C. 
Fletcher,  secy.  Hastings  Boro.,  c/o  Control¬ 
ler  Cambria  Co.,  for  1925  ft.  shale  or  vltr. 
(Ire  clay  pavement  on  concrete  base  with 
cement  or  stone  curbing.  22  ft.  wide.  C.  E. 
Schllcher,  Spangler,  engr. 


Pa..  Wilkes-Barre — Until  June  2.  by  dty, 
grading  and  laying  26,800  sq.yd.  sheet  as¬ 
phalt.  18.250  sq.yd.  asphalt  block  and  set¬ 
ting  in  place  31.586  lln.ft.  concrete  or  stone 
curbing;  also  repairing  8hi*et  asphalt  pave¬ 
ments  in  certain  streets.  'F.  H  Gates,  city 
elk. 


Del.,  Wilmington — Until  June  10,  by  New 
(Castle  Co.,  building  2.87  mi.  Silverside  Rd., 
Brandywine  Hundred  Two..  2.7  ml.  Glas¬ 
gow  Rd.,  Pencader  Hundred  Twp.,  4  ml. 
Hillside  Mills  Rd..  Christiana  Hundred 
Twp.,  0.61  Greenback-Price’s  Comer,  Chris¬ 
tiana  Hundred  Twp.,  2.10  mi.  Hockeaain- 
Yorklyn,  Mill  Creek  Hundred  Twp.,  2.74  ml. 
Adam’s  Dam  State  Line,  Christiana  Hun¬ 
dred  Twp.,  12-14  ft.  wide,  3  In.  bituminous 
top  surface  (penetration  or  mixed  method), 
estimated  cost  1160,000  ;  1400  ft.  Duncan 
Rd..  Brandywine  Hundred  Twp.,  new  mac¬ 
adam  or  penetration  method,  810,000.  C.  K. 
Grubb,  CO.  engr. 

Maryland — Until  June  3,  by  State  Rds. 
Cemn.,  601  Garrett  Bldg.,  Baltimore,  build¬ 
ing  4.68  ml.  road  from  corporate  limits  of 
Cumberland  to  Brady  Lane,  near  Cresap- 
town.  Federal  Aid  Project  No.  24,  Contr. 
No.  A-17,  16  ft.  wide,  concrete.  8  In.  thick 
in  center  and  6  in.  on  sides.  Allegany  Co. 
Former  bids  rejected.  Noted  May  16. 

W.  Va.,  Fayetteville— Until  June  5,  by 
Comrs.  F  /ette  Co.,  grading  3  mi.  highway 
from  Fayette  to  (..anslng,  involving  45.000 
cu.yd.  excav.,  about  30%  rock.  J.  K.  Mc¬ 
Grath.  Fayetteville,  engr ;  advertls<*d  In 
this  issue. 

N.  (’..  Henderson — Until  June  17.  oy 
Mayor  and  Bd.  Comrs.  for  55.000  sq.yd.  of 
asphalt,  bitulithic,  concrete,  brick  or  other 
pavement.  7000  lln.ft.  of  granite  or  con¬ 
crete  curb,  7000  lin.  ft.  of  concrete  gutter, 
9000  sq.yd.  of  sidewalk,  18,000  cu.  yd.  grad¬ 
ing.  etc.  C.  C.  White,  Durham,  engr. 

Oa.,  Orlffln — Until  June  3,  by  Comrs. 
Spalding  Co.,  building  6.1  mi.  concrete  road 
to  and  from  Experiment  toward  Henry  Co. 
line.  6.1  in.  thick,  18  ft.  wide.  About  $250,- 
000. 

CJa.,  Metier — Until  June  12.  by  Comrs. 
Candler  Co.,  hard  surfacing  15  mi.  road 
with  sand  clay  and  4  In.  carpet  coat  sand 
asphalt.  About  $150,000.  J.  B.  McCrary 
Co..  3rd  Natl.  Bank  Bldg.,  Atlanta,  engr.s. 

Fla.,  Bunnell — Until  June  9,  by  Comrs. 
Flagler  Co.,  grading,  draining,  hard  sur¬ 
facing  and  building  bridges  and  26  mi.  road 
In  Shell  Bluff  Special  Road  and  Bridge 
Dist.  About  $99,500.  P.  Kendrick,  Bunnell, 
engr.  Noted  Feb.  27. 

Fla.,  Daytona  Beach — Until  June  9,  by 
Mayor,  paving  48.000  sq.yd.,  30,000  sq.ft 
sidewalk,  8400  ft.  concrete  curb  and  g;utter. 
C.  M.  Brown,  Daytona,  engr. 

Fla..  Jarkionville — Until  June  10,  by  L. 
L.  Meggs,  chn.  Duval  Co.  Comrs.  paving 
250  ft.  Riverside  Ave.  'from  McDuff  Ave.  to 
Donald  St..  2000  ft  McDuff  Ave  from 
Riverside  Ave  north,  1500  ft.  Lem  Turner 
Rd  from  end  of  Pearl  St  to  State  Fair 
Grounds,  1000  tt.  Myrtle  Ava  in  South 
Jacksonville  from  Hendrix  Ave.  to  first 
railroad  crossing,  asphalt  penetration 
method ;  building  460  ft  concrete  cause¬ 
way  on  Atlantic  Blvd. 

Mias.,  Aberdeen — Until  June  2,  by  Rd. 
Comra  of  Supervs.  Diet.  No.  3,  building 
4.46  mi.  Lavender  and  Hamilton  Rd.  and  4 
ml.  Aberdeen  and  Caledonia  Rd.  Work  In¬ 
volves  60.970  yd.  grading,  4664  yd.  ^avel, 
87  stations  clearing  and  grubbing,  465  ft. 
18-36-In.  pipe.  G.  O.  Ray,  elk.  G.  E.  Hau¬ 
ser.  Columbus  Natl  Bank  Bldg.,  Columbus, 
engr.  Noted  Apr.  8. 

O. ,  MeCennelavllle  —  Until  June  2,  by 
Comrs.  Morgan  Co.,  grading,  paving  and 
building  drainage  structures  on  4200  ft. 
Sect.  “I,"  McConnelsvdlle-Athens  Rd..  I.  C. 
H.  No.  162,  Chestervllle  Village,  bituminous 
macadam  pavement,  20  ft.  wide,  80  ft  road¬ 
way.  About  $18,890.  J.  Whitney,  co.  elk. 

O.,  Toledo— Until  June  8,  by  D.  H.  Good- 
wlllie,  dir.  pub.  serv.,  repaving  750  ft  Front 
St.  from  Main  to  Oak  Sts.,  48  ft  wide.  In¬ 
volving  4020  sq.yd.  paving  on  6  In.  concrete 
base.  800  lln.  ft.  curbing  and  1060  cu.yd. 
earth  excav.,  cost  $18,971 ;  1625  ft  Ban¬ 
croft  St.  from  Vermont  Ave.  to  Cherry  St.. 
36  ft  wide.  Involving  6560  eq.yd.  paving  on 
6-ln.  concrete  base,  400  lln.ft  curbing  and 
2200  cu.yd.  earth  excav.,  $36,200.  Bids  will 
bo  received  on  all  types  of  pavement  H.  C. 
McClure,  city  engr. 

Indiana — By  Bd.  Co.  Comrs.  building 
roads  In  following  counties; 

June  4.  Harrison  Co.,  Corydon,  building 
stone  road.  Harrison  Twp.  S.  M.  Mauck, 
aud. 

Shelby  Co..  Shelbyt'llle,  3  gravel  roada 
Shelby  Hendricks  and  Washington  Twim. 
F.  W.  Fagel,  aud 
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Huntington  Co.,  Huntington,  imnmv 
certain  road  in  Jackson  Twp.  o 
ton,  aud. 

June  7,  Dubois  Co.,  Jasiur  hmu 
crushed  limestone  road,  2  ml.  lonir  i*',?'!’'* 
Twp.  J.  H.  Sneg,  aud  * 

Huntington  Co..  Hunting,  l.uiiiim,  , 
roads  In  Clear  Creek,  Warren,  J.i.  knon*,  5 
Warren  Twps.  O.  E.  Kviston.  .iu  l 
June  14,  Whitley  Co..  Coluiiil.ia  n, 
building  3  gravel  and  5  concrete  .mil 
roads  In  Union  and  Columbia  Twisi  u- 
K.  Burwell.  aud.  "• 

June  20.  Montgomery  Co.,  ('’rawfordsviiu 
building  6710  ft  gravel  roa.l  ,m  Z't. 
line  between  Sugar  Creek  and  lYVnunl 
Twps.,  Montgomery  Co.  and  Sugar  iwP 
Twp..  Boone  Co.  D.  F.  Batman;  aud  ^ 
Juno  21.  Hendricks  Co.,  Danville 
ing  21,102  ft  gravel  and  macadannzed  ro^* 
In  Monroe  Twp.,  Morgan  Co.  and  Lib..r., 
Twp.,  Hendricks  Co.  C.  M.  Hav.  ti.s.  ' 

Mich.,  Ann  Arbor — Until  June  1 1  by  im 
Pub.  Wks.  paving  North  4th  Ave.  from  \nn 
to  Kingsley  Sts.,  Catherine  St.  from  Vain 
St  to  6th  Ave.,  Detroit  St.  from  Ann  to 
Catherine  Sts.,  Bway  from  Michigan  (Vn 
tral  It  R.  bridge  to  north  lino  Swift  si 
Detroit  St.  from  Catherine  St.  to  .Michiiroi 
Central  R.  R.  bridge.  South  University  AvI 
from  State  St  to  Oxford  Rd.,  East  iJnivrr 
sity  Ave.  from  North  Unlversily  Ave  to 
Hill  St..  Thayer  St  from  North  University 
Ave.  to  Huron  St.  Work  Involves  3sVin:i 
eq.yd.  pavement,  88,000  sq.yd.  concrete 
foundation,  20,000  lln.ft  curb,  lo.ono  cuyd 
excav.  and  500  lln.ft  stone  header,  Alter¬ 
nate  bids  will  be  received  on  hrick.  as- 

?haltlo  concrete  and  concrete  pavement 
O.  Reynolds,  city  elk. 


Mleh,.  Mt.  Clemens— Until  June  5,  by  J 
H.  Mathews,  city  elk.,  grading  and  pavine 
I  ml  Clinton  St  from  North  Gratiot  Ave 
to  North  Ave.,  26  ft.  wide.  Bias  will  be  re¬ 
ceived  on  all  kinds  of  paving  on  concrete 
foundation. 


Mirh.,  Saginaw — Until  June  2,  by  Comrs 
Saginaw  Co.,  building  9.6  ml.  Assessment 
Diet.  Rd.  No.  21.  In  Birch  Run,  Franken- 
muth  and  Bridgeport  Twps..  IS  ft.  wide 
Cost  between  $243,000  and  $285,000.  K.  W 
Roberts,  Saginaw,  engr. 


Mirh.,  Saginaw — Until  June  2,  by  Comrs 
Saginaw  Co.,  building  14.517  ml.  Assess¬ 
ment  Dlst.  Rd.  No.  11,  (Thapln,  Marlon  and 
Lakefleld  Twps.,  Class  B  road,  9  or  12  ft. 
wide.  Cost  between  $155,000  and  $167,000. 
R.  W.  Roberts,  Saginaw,  engr. 

Ill,  Rorkford — Until  June  6,  by  Bd.  Local 
Impvts.,  building  brick  pavements  on  por¬ 
tions  of  Elm  and  South  Kim  Sts.,  involvini; 
11,300  sq.yd.  brick.  4000  cu.yd.  excav.,  175 
ft  curbing,  6960  ft.  curb  and  gutter,  etc 
R  Rew,  pres.  ;  advertised  in  this  issue. 


WU.,  Plymouth- Until  June  17.  by  H,  A. 
Luedke,  city  elk.,  furnishing  and  laying  23,- 
000  sq.yd.  paving,  13,000  lln.ft  curbing  and 
4699  cu.yd.  grading  on  Western  Ave..  Mil¬ 
waukee,  Reed.  Selma,  Thayer.  Caroline  and 
Main  Sts.  Bids  will  be  received  on  rein- 
con.,  vltr.  brick,  asphaltic  concrete  and 
sheet  asphalt  J.  Donohue,  York  Bldg, 
Sheboygan,  engr.  Noted  Apr.  19. 


Minn.,  Bralnerd — Until  June  19,  by  C. 

Mahlum,  aud.  Crow  Wing  Co.,  tmprov- 
ng  21  ml  Federal  AM  Project  No.  51, 
Itate  Aid  Rd.  No.  2.  Involving  100  acrw 
ilearing  and  grubbing  140,000  cu.yd.  grad- 
ng,  26,000  cu.yd.  overhaul  6200  cu.yd 
tand  ditching,  600  lln.ft.  tile  drain ;  101,600 
In. ft  shaping  and  compacting,  gravel  »ur- 
acing,  3  reln.-con.  bridgea.  etc. 


Mina.,  Hayffeld— Until  June  3.  by  O  L 
'aylor.  aud.  Dodge  Co.,  Improving  Federal 
lid  Project  No.  66,  State  Rd.  No.  1.  State 
Lid  Job  No.  1802,  Involving  315  acres  clew- 
ng  and  grubbing,  88,491  cu.yd  earth  «■ 
av.,  29  cu.  yd.  hand  ditching,  600  lin.ft  tile 
train,  7600  cu.yd.  gravel  aurfaclng,  etc. 


Kan.,  Strong  City— Ulty  receiving  Mo 
or  21,296  aq.yd.  bituminous  pavlng, 
n.ft  curb  and  gutter;  J*2  l*n_“J 
e  repaird  and  raised:  advertised  in  tms 
isue. 


Sooth  Dakota— Until  June  5,  by  StW« 
lighway  Dept.  Pierre 
Mandreau-Madison  Rd.,  Moody  <  ^ 
tvolves  44  sq.yd.  clearing  and  grobbrnc 
1,168  cu.  yd.  earth  excav.,  28.358  . 

Ion  overhaul  of  excav.,  6'*' 
urfacing,  to  be  hauled  and 
u.yd.  concrete,  26,718  lb. 
lent,  798  lln.it  corrugated  cuiverta 
ibout  $41,000. 
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«o  MlllereburK — Until  June  9.  by  Comrs. 
viiiiershjrit  Special  Ild  Diet..  Callaway  Co., 
and  surfaclnK  7.6  ml.  State  ltd. 
.No.  11.  »  ft  wide.  Ifravel  and 

In^dam.  Work  Involves  one  83  ft.  con- 
^ij^  bridge.  tile  culverts,  etc.  About  |49.- 
1;"  \\.  H.  Cauthorn,  Columbia,  engr. 

Noted  Keb.  13. 

Vrk  Blytheville — Until  June  3.  by 
Comrs  Pavlnif  Itlst.  No.  1  and  Curbing. 
(lutterliiK  and  Storm  Sewering  Impvt.  Diet. 
Vo  I  for  38.476  sq.yd.  reln.-con.  paving, 
i?  tst  su  yd.  reln.-con.  gutters.  42.582  lln.fl. 
mncrele  curbs  and  1800  lln.ft.  15  and  18  In. 
vltr  piDC  storm  sewer  with  appurtenances. 
Pride  &  Fairley,  Blytheville.  engrs. 

\rk  Fayetteville — Until  June  16.  at 
office  of  H  F.  Campbell.  Judge.  Washington 
Co  building  22.27  ml.  limestone  or  gravel 
macadam  roatl  from  Springdale  to  Madison 
Co  line  Hamilton  &  Shreve.  Fayetteville, 
engrs;  advertised  In  this  Issue. 

\ew  Mexico — Until  June  24.  by  State 
Highway  Comn..  Santa  Fe.  building  Sects. 
3  4  and  .5  of  State  Rd.  No.  6.  Fetleral  Aid 
Project  No.  4,  Valencia  Co.,  20.62  ml.  from 
Kio  Puerco  to  Armijo,  Involving  17,955 
cuyd  earth  and  1466  cu.yd.  rock  excav.. 
ins:  cu.yd.  one  course  gravel  surfacing. 
823  lln.ft  18-36  In.  corrugated  metal  cul¬ 
vert  Ki8  cu.yd.  Class  “A,"  "B"  and  "C  ‘ 
concrete,  etc.  U.  A.  Qlllett  state  highway 
engr. 

New  Mexico — Until  June  18,  by  State 
Highway  Comn..  Santa  Fe.  building  Sect. 
5  of  State  ltd.  No.  1,  Federal  Aid  Project 
No  I."!.  Dona  Ana  Co..  11.68  ml.  from  Las 
Cruces  to  Mesquite.  Involving  15.373  cu.yd. 
excav..  .51  cu.yd.  Class  "A"  concrete,  2978 
lb.  expanded  metal  relnforw^ment,  19,282 
cu.yd.  one  course  cement  concrete,  76,200 
!Mift.  metal  reinforcement,  etc.  L.  A.  Oll- 
lett.  state  highway  engr. 

IVsnIi.,  Vancouver — Until  June  7.  by 
Tomrs  Clarke  Co.,  building  6|  ml.  Sara- 
Kidgefleld  Rd.  from  Permanent  Highway 
.N'o.  6  and  Pacific  Highway  Junction  to 
Fruit  Valley-Sara  Rd.  Bids  will  be  received 
on  all  types  of  pavement.  B.  L.  Dorman,  co. 
engr. 

Oregon — Until  June  10,  by  State  High¬ 
way  Comn.,  Portland,  building  Service 
I'reek-Valades  Ranch  Sect,  of  John  Day 
Highway,  Wheeler  and  Grant  Counties. 
I’nit  No.  1,  13  ml..  Involves  91,000  cu.yd. 
excav.;  No.  2.  12.6  ml..  74.000  cu.yd. 

excav  ;  No.  3,  12  ml..  91,000  cu.yd.  excav.. 
and  .No.  4.  11.5  ml.,  103,000  cu.yd.  excav. 
Almut  $43,000.  H.  Nunrg  Salem,  state 
highway  engr. 

Ore.,  Tillamook — Until  June  5.  by  F.  B. 
Stranahan,  city  reedr,  paving,  curbing  and 
draining  7th  St.  from  Miller  to  Stillwell 
Aves.  Noted  May  15. 

Cal.,  Hsnta  Barbara— Until  June  5,  by  S. 
B  Taggart,  city  elk..  Improving  Cliff  Dr., 
.Montecito  and  Costello  Sts.,  etc.  About  $55.- 
000.  Plans  Include  grading,  4-In.  concrete 
paving  with  l|-ln.  Warrenlte  surface,  ce¬ 
ment  curbs  and  gutters,  sewers,  catch 
liasins  and  manholes.  A.  B.  Cook,  city  engr. 
.Not Ml  Mar.  13. 

Que.,  Maple  Orove— L.  Houde,  Plessls- 
vllle,  receiving  bids  for  7  ml.  asphalt  mac¬ 
adam  road  for  Municipal  Council. 

FRK  EH  AND  CONTBACTH  AWARDBD 
(^Indicates  award  of  contract) 

MaHKsehasetts— State  Highway  Comn., 
Boston,  received  bids  May  20,  building  4000 
ft.  road,  18  ft  wide.  In  Tewksbury  Twp..  In¬ 
volving  8500  sq.yd.  bituminous  macadam. 
2835  cu.yd.  earth  excav.,  1200  ft  c.L  pipe 
and  2740  cu.yd.  broken  stone,  from  P.  F. 
Olovanlnl.  Revere,  $13,871  ;  A.  Pallotto,  117 
Crosby  St,  Lowell,  $14,337.  Noted  May  16. 

Mssi.,  Woreester — City  received  bids  for 
20.000  ft.  curbing.  Including  250  corners, 
(a)  straight,  (b)  circular,  (c)  comers,  from 
F.  A.  McAuilff^  Worcester,  (a)  $0.72 ;  (b) 
|105;  (c)  $8.16;  Hlldredth  Granite  Co..  $1 
State  .St..  Boston,  (a)  $0.88;  (b)  $1.00; 
<c)  $4  50. 

Rhode  Island — State  Bd.  Pub.  Rds.,  State 
House,  Providence,  received  lowest  bid. 
May  16.  building  9197  ft  East  Main  Rd.. 
f^rtsmouth  Twp.,  from  I.4ine  Constr.  Corp., 
3.  Colony  St,  Meriden  Conn.,  $49,838  ;  8180 
ft.  \\  aterman  Ave.,  East  Providence  Twp., 
I’erlnl.  Ashland.  Mass.,  $63,772  ; 
10.560  ft.  Hartford  Pike,  Johnston  and  Sclt- 
uate  Twps.,  from  R  H.  Newell  Co..  Ux- 
brldge,  Mms..  $46,281  ;  $650  ft  Mendon  Rd.. 
tincoln  Twp.,  from  Winslow  A  Cummings. 
Nashua,  N.  H.,  $22,843.  Noted  May  8. 


AConn.,  Bridgeport — City  let  contract 
paving  various  streets.  Warrenlte.  to  War¬ 
ren  Bros.  Co.,  193  Berkeley  St.,  Boston, 
Mans.  About  $600,000. 

ATonn.,  Ilnmden  (New’  Haven  P.  O.) — 
City  let  contract  paving  2600  ft.  State  St., 
concrete,  to  C.  W.  Blakeslee  A  Sons,  68 
Waverly  St.,  New  Haven.  About  $16,000. 

A  New  York — State  Highway  Comn.,  Al¬ 
bany,  let  contracts  completing  6.88  ml.  ltd. 
6544,  Hinsitale-Franklinville.  Part  2  an<t 
4.73  ml.  Rd.  No.  5607,  Kranklinville-Ma- 
chlas.  Cattaraugus  t^o.,  to  Amer.  Pl|)e  A 
Constr.  Co..  112  North  Broad  St.,  Phlla., 
Pa.,  $130,748  and  $128,817  respectively; 
B.19  ml.  Rd.  No,  6622,  Holland- Yorkshire, 
Part  1.  Erie  Co,,  to  Cold  Spring  Constr. 
Co..  RulTalo,  $184,924;  Rd.  No.  1426,  White- 
house  Hrldge-Vermont  State  Line,  Rens¬ 
selaer  Co.,  to  L  Mayersohn,  Albany.  $83.- 
977  ;  repairing  Rd.  No.  4  and  615,  Repair 
Job  No.  1187,  Columbia  Co.,  to  Lane  Con- 
str.  Co..  37  Colony  St„  Meriden,  Conn.,  $87,- 
646;  Rd.  No.  714,  Repair  Job  No.  1214, 
Livingston  Co.,  to  M.  H.  RIpton,  Living¬ 
ston  BUlg.,  Rochester.  $63,418;  Rd.  No. 
749,  Repair  Job  No.  1222,  Niagara  ('o..  to 
r>ale  Eng.  Co.,  Mann  Bldg.,  Utica,  $56,842  ; 
Rd.  Nos.  42  and  157,  Repair  Job  No.  1183, 
Orange  Co.,  to  Schunnemunk  Constr.  Co., 
Highland  Mills,  $57,109;  Rd.  No.  282,  Re¬ 
pair  Job  No.  1182,  Orange  Co.,  to  I)e  Graff 
A  Hogehoom,  Inc.,  Kingston,  $33,333  ;  Rd. 
No.  621,  Itepair  Job  No.  1216,  St.  I..awrence 
Co.,  to  McCarthy  A  Rock,  Wlnthrop,  $26.- 
993  ;  Rd.  No.  6204,  Repair  No.  1223,  Steu¬ 
ben  Co.,  to  Greenfield  Constr.  Co.,  89  Main 
St.,  Hornell,  $31,408.  Noted  May  22. 

AN.  Y’.,  Albany — Bd.  Contr.  &  Supply  let 
contracts  Improving  Euclid  and  I.enox  Sts. 
and  Homestead  Ave.,  to  M.  F.  Dollars,  7 
Hall  PI.,  $17,499  and  $26,150  respectively. 
Noted  May  15. 

N.  Y.,  Brooklyn — E.  Riegelmann,  l>oro. 
pres.,  received  bids  May  21,  regulating 
and  repaving  with  permanent  asphalt 
on  6-in.  concrete  foundation  (a)  Bay 
22nd  St,  (b)  Warren  St.  (c)  66th  St. 
(d)  regulating  and  repaving  with  grade  1 
granite  blocks.  River  St.,  from  Uvalde  As¬ 
phalt  Paving  Co..  1  Bway.,  New  York  City. 

(a)  $16,141;  (b)  $49,033;  (c)  $103,839; 
Cranford  Co.,  62  9th  St.,  (a)  $16,413;  (b) 
$49,724;  (c)  $100,736;  Brooklyn  Alcalras 
Asphalt  Co..  407  Hamburg  Ave.,  (a)  $16.- 
942  ;  (b)  $47,710;  (c)  $107,763  ;  Scott  ft 
Kurth,  West  Brighton.  S.  I.,  (d)  $3221  ; 
Greicco  Bros.,  (d)  $3663  ;  Sicilian  Asphalt 
Paving  Co,,  41  Park  Row,  New  York  City, 

(b)  $49,000.  Noted  May  15. 

A'N.  V.,  BnlTnlo — City  let  contract  to  H. 
P.  Burgard  Co.,  Ftllmoro  Ave.,  repaving  969 
ft.  I^angmeyer  Ave.  between  Bailey  and 
Olympic  Aves.,  26  ft.  wide,  involving  2804 
sq.yd.  asphalt.  1918  lln.ft.  Medina  curbing, 
1180  cu.yd.  earth  exesv..  cost  $14,410;  1790 
ft  Green  St.,  between  William  and  Lovejoy 
Sts..  17  and  30  ft  wide,  3891  sq.yd.  asphalt 
on  6  in.  concrete  base,  8316  lln.ft  Medina 
curbing,  1660  cu.yd.  earth  excav.,  $21,425  : 
3685  ft.  Deerfield  Ave.  between  Delavan  and 
Kensington  Sts.,  30  ft.  wide,  12,306  sq.yd. 
asphalt,  6926  lln.ft  Medina  curbing.  4353 
cu.yd.  earth  and  12  cti.yd.  rock  excav.,  $54,- 
000 ;  to  German  Rock  Asphalt  Co.,  Inc., 
Morgan  Bldg.,  680  ft.  Dewey  Ave.  between 
Fillmore  and  Castle  PI.,  26  ft.  wide,  1680 
sq.yd.  asphalt,  1094  lln.ft.  Medina  curbing 
and  632  cu.yd.  earth  excav.,  $6770. 

AN.  Y.,  Saranac  L^ko — Bd.  Pub.  Wks. 
will  build  macadam  highway  on  Blooming- 
dale  Ave.,  Woodruff  and  Dorsey  Sts.  About 
$26,000.  Work  will  be  done  by  day  labor. 

AN.  Y..  Hyracaae— Bd.  Pub.  Wks.  will 
improve  Bellevue  Ava  and  change  Wads¬ 
worth  St.  at  intersection  of  Bellevue  Ave. 
About  $10,000.  Work  will  be  done  by  day 
labor.  H.  A.  Allen,  city  engr. 

'APa.,  Kbenabarg — Cambria  Co.  let  con¬ 
tract  rebuilding  1.6  ml.  brick  road  on  con¬ 
crete  base,  from  Beaverdale  to  Wllmore, 
SummerhIII  Twp.,  to  J.  Neapolltano,  Johns¬ 
town,  $43,114.  Noted  May  16. 


Pa.,  PIttsbargh — Comrs.  Allegheny  Co. 
received  bids  building  6700  ft  Painters  I^n 
Rd.,  Bridgeville  Boro.,  from  T.  Cronin,  iTth 
and  Muriel  Sts.,  $53,187  ;  M.  Ott  ft  Co.. 
4141  Warrington  Ave.,  $54,638 ;  Federal 
Constr.  Co.,  Jones  Bldg.,  $55,049.  Work 
involves  626  sq.yd.  vltr.  brick,  7915  sq.yd. 
concrete.  1000  sq.yd.  paved  gutter,  12.000 
ou.yd.  earth  excav.  and  1100  ft  6  In.  vltr. 
pipe  drain.  Noted  Apr.  24. 

APa»,  fipriagdale— H.  J.  Barnea  boro, 
secy.,  let  contract  Improving  Pittsburgh  St.. 
Class  "B”  concrete  sidewalk  and  plain 


curbing,  to  J.  1.  Dick,  Hcottsdalc,  $45,203. 
NoImI  Apr.  24  under  ••I’ltlsburgh.' 

AMaryland — State  Rds.  Comn.,  601  Gar¬ 
ret  Bldg.,  Baltimore,'  let  contract  building 
0.93  ml.  concrete  road  through  Uelstertown 
from  end  of  concrete  road  to  HItchue's 
corner,  Contr.  No.  B-34.  Fx’deral  Aid.  Pro¬ 
ject  No.  27,  Baltimore  Co.,  and  2.7  ml.  Bal¬ 
timore- Washington  Blvd.  from  Baltimore 
city  limits  to  Baltimore  ft  Ohio  R. R.  over¬ 
head  crossing  near  Relay.  Contr.  ,No.  H  W. 
A.,  to  Amer.  Paving  and  Contg.  Co.,  Monte¬ 
bello  Ave.  and  Jenkins  Lane.  Baltimore,  $76-, 
K98  and  $46,960  espectlvely  ;  surfacing  1.38 
ml.  road  between  North  Fast  and  Klkton, 
gravel.  Contr.  No.  ('F-26.  Federal  Aid  Pro¬ 
ject  No.  7.  Cecil  Co.,  to  F.  W.  Brown.  Port 
I>e|M>slt,  $36,608;  2.15  ml.  road  from  end 
of  Constr.  No.  D-19  near  Madison,  to  tie- 
ginning  of  ('ontr.  No.  466  at  Parsons  Creek. 
Constr.  r)-19  B.  Dorchester  Co,,  to  Hilton 
Constr.  Co.,  Denton,  $59,979.  Noted  May 
15th. 

AMd.  f'nmberlsdd— City  let  contract,  to 
K.  t',  Constr.  Co..  72  3rd  Natl.  Bank  Bldg., 
paving  .North  Liberty  St.  from  Baltimore  to 
Frederick  Sts.,  wood  block,  cost  $6151,  Al- 
lamont  Terrace  from  Baltimore  to  Harrison 
Sts.,  concrete,  $6008,  Hose  Hill  Ave.  from 
Allegany  St.  to  Arnet  Ave.,  concrete,  $1'JS3. 
Patterson  Ave.  from  Allegany  to  Beall  Sts., 
brick,  $4750,  Beall  St.  from  Baltimore  ft 
Ohio  R.R.  to  Patterson  Ave.,  brick,  $8045  ; 
to  Cumberland  Contg.  Co.,  62  3rd  Natl. 
Bank  Bldg.,  paving  Green  St.  from  Brooke 
Ave.  to  city  limits,  brick,  $81,720.  Note<l 
May  1. 

AMd.,  f'amberland — Comrs.  Alleghany  Co. 
let  contract  building  4$  ml.  concrete  road 
from  city  limits  to  site  of  Amer.  Cellulose 
and  Chemical  Mfg.  Co.,  to  R.  G.  Collins,  Jr., 
820  Munsey  Bldg.,  Baltimore,  $236,628. 
Noted  Apr.  17. 

AV'.  Y’a.,  KIkIns — Comrs.  Raleigh  Co.  let 
contract  surfacing  8  66  ml.  Surveyor- 
Marshes,  Harper  and  Guyandotte  roads,  9 
ft.  wide,  macadam,  with  broken  stone 
shoulders  on  either  side,  to  Hennign  ft 
Hagerdon,  Charleston.  About  $100,000. 

AW.  Va.,  Plneville- —Comrs.  Wyoming  Co. 
let  contract  grading  4  ml.  Flmore-IIerndon 
Rd.,  22  ft.  wide,  and  building  2  bridges,  to 
A.  D.  Weaver,  Pinevllle.  About  $66,000. 
Noted  May  1. 

AH.  4'.,  Chester — Cheater  Co.  let  contract 
relocating,  grading,  draining  and  surfacing 
with  top-soil  9.6  mi.  road  from  here  to  York 
Co.  line  via  I.rf>wis,  30  ft.  wide,  to  W.  N. 
Thompson,  Burlington,  N.  C..  $48,522.  Work 
involves  244  cu.yd.  concrete,  46,930  cu.yd. 
earth  excav.,  761  lln.ft.  vltr.  pipe  and  25,480 
cu.yd.  top-soil. 

AS.  C.,  Oagney — Cherokee  Co.  let  contract 
relocating,  draining,  grading  and  surfac¬ 
ing  with  top-soil  9.07  ml.  Natl.  Highway 
from  city  limits  of  Gaffney  to  Spartanburg 
Co.  line,  30  ft.  wide,  to  Blankenahip  ft  Elli¬ 
ott,  215  South  Liberty  St.,  Spartanburg, 
$47,611.  Work  Involves  9flf  cu.yd.  concrete, 
66,000  cu.yd.  earth,  and  200  cu.yd.  rock 
excav.,  6600  cu.yd.  gravel  and  33,000  cu.yd- 
top-soil,  etc. 

AS.  C.,  Newberry  —  Newberry  Co.  let 
contract  re-locating,  draining  and  surfac¬ 
ing,  5.63  mi.  road  from  Little  Mountain 
to  Prosperity,  Involving  33,000  cu.yd.  earth 
excav.  and  860  lln.ft.  vltr.  pipe,  to  C.  C% 
Jordan,  Gaffney,  $25,097. 

AFIorlda — State  Rd.  Dept.  Tallahassee 
let  contract  building  2f  ml  road  from  Kis¬ 
simmee  and  Campbeirs  Stations,  to  Ma. 
loney  ft  Murphy,  Jacksonville.  About  960,< 
000. 

AOhIo — State  Highway  Comn.,  Columbus, 
let  contract  grading,  constructing  bridges 
and  culverts  and  paving  with  concrete  2.48 
ml.  Sect.  'T.”  Newark -Coshocton  Rd.,  Co¬ 
shocton  Co.,  to  Henderson  Bros.,  Coshocton. 
$91,821.  Noted  May  8 

AO.,  Cleveland — City  let  contract  paving 
Kraus  Court  from  East  20th  to  26th  Sts., 
to  McHugh  Bros..  527  Society  for  Savings 
Bldg.,  $10,168;  East  125th  St.  from  Kins¬ 
man  Rd.  to  Union  Ave.,  to  A.  M.  Pejsa, 
627  Society  for  Savings  Bldg.,  $16,372; 
East  114th  St.  from  Harvard  to  Miles  Aves., 
to  RIeley  Bros.,  357  The  Arcade,  $16,936  ; 
West  •Sth  St.  from  Loretu  to  Watford 
Aves.,  to  Freshwater  Paving  Co.,  11712 
Detroit  Ave.,  $19,812;  West  f4th  St.  from 
Franklin  Avs.  to  Willeyvllle  Allt,  to  Roehl 
Broa,  West  2Sth  St.  and  Clark  Ave.,  $10.- 
668:  Aetna  Rd.,  to  Enterprise  Paving  Co.. 
8436  Bway  Ave.,  $12,004.  Noted  May  22 
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Ktrertn  and  Roaiia  (continued) 

O..  Colnnibu*— City  received  blda  May  20, 
KradinK.  drainlna.  curbinK.  laylnK  water 
malna  and  pavlnr  with  (1)  brick,  (2) 
asphalt,  (a)  783  ft.  Stanley  Ave.  from  Par- 
Hona  Ave.  to  eastern  terminus  (b)  913  ft. 
Linwood  Ave.,  from  liryden  Rd.  to  Main 
St.,  (c)  1023  ft.  Noble  SL  from  Wash¬ 
ington  to  Parsons  Aves,  (d)  1269  ft 

2Int  St.  from  Franklin  Ave.  to  Kroad 
St.,  from  It.  J.  Deinst,  2016  West  llroad 
St.,  (an  $8126,  (cl)  310,891,  (dl)  39206; 
A.  O.  Push  (al)  39512.  (a2)  37575.  (h2) 
39760,  (cl)  312.115.  (c2)  312.202.  (dl) 

39961,  (d2)  39874;  Franklin  Asphalt  Pav¬ 
ing  Co..  (a2)  37.120,  (b2)  38444.  (c2)  310,- 
887.  (d2)  39043;  An«lrew'H  Paviiia  Co..  Ar¬ 
cade  llldft.,  (a2)  37676  ;  ('leveland  Trinl- 
ilad  PavinR  Co.,  Commerce  ItIdK..  Cleveland. 
(b2)  39826.  (c2)  311.938.  (d2)  39899;  P.  A. 
Ib-asley,  (cl)  311.452,  (dl)  39567.  Noted 
May  8. 

*0.,  Ilumilton — City  let  contract  pavina. 
putterina  and  curbina  Hiah  St.  and  alona 
Krle  Canal.  Trinidad  I.ake  sheet  asphalt, 
to  Andrews  Asphalt  Pavlna  Co.,  Hentschler 
HIda..  358,710. 

t^.Mlelilaun — State  lUahway  Comn..  l,an- 
sina.  let  contract  aradina.  pavlna  w'lth  con¬ 
crete  and  bulldina  drainaae  structures  on 
7  ml.  road,  16  ft.  wide,  24  ft.  roadway, 
Casa  Co..  Involvina  31.3.486  cu.yd.  concrete, 
to  Wolverine  Constr.  Co.,  Kalamazoo,  3172,- 
751. 

MIrh..  llelroK — Pent.  Pub.  W'ks.  received 
bids  pavlna  with  asphaltic  concrete  on  6  in. 
cx)ncrete  Imse  Herca,  Medina  or  other  curb¬ 
ina.  (a)  Harper  .\ve.  from  Ilurlburt  to 
Montclair  Aves.  ;  (b)  I..iikewood  Blvd.  from 
Kercheval  to  Waterloo  Aves.,  from  W.  B. 
Brady  Constr.  Co..  197S  fJrnnd  River  Ave., 

(a)  328.821;  (b)  312, .366;  Petrolt  Asphalt 
Pavlna  Co.,  20  Mcdraw  Blda.,  (a)  328.- 
130;  (b)  311.946;  (Mevela..d  Trinidad  Pav- 
ina  Co.,  2940  Woodward  Ave.,  (a)  328,915; 

(b)  312,240.  Noted  May  8. 

3llrli.,  Petrolt — ftept.  Pub.  Wks.  received 
bid.s  p.'ivina  with  asphaltic  concrete  on  6 
In.  concrete  bas«‘.  Berea,  Amherst  or 
Medina  curbina  (a)  12th  St.  from  Webb  to 
Fenkell  Aves.  ;  (b)  ('asarain  Ave.  from 

Army  to  Pesmond  St.  ;  (c)  Collinawood 

Ave.  from  12th  St.  1304  ft.  west  to  westerly 
terminus;  (d)  bYemont  PI.  from  Elmwood 
to  Eller.v  Av«‘8.  ;  (e)  Pittsbura  Ave.  from 
tlilbert  to  Martin  Aves.  ;  (f)  Saraeant  St. 
from  Elmwood  to  Moran  Aves.  ;  (a)  Sunset 
PI.  from  Woodward  Ave.  to  John  It.  St. ; 
(h)  Tlreman  Ave.  from  Epworth  Blvd.  to 
Eivernois  Ave.;  (1)  Weyher  Ave.  from  Mc- 
t'lellan  to  Pennsylvania  Aves..  from  Cleve¬ 
land  Trinidad  Pavlna  Co.,  2940  Woodward 
Ave.,  (a)  3119.880;  (b)  327,172;  (c)  316.- 
948;  (d)  313.823;  (e)  316.244;  (f)  38009  . 
(a)  39416;  (h)  325.213;  (1)  38846;  W.  B. 
Brailv  Constr.  Co..  1972  tlrand  River  Ave.. 
(a)  3120.577;  (b)  327.267;  (c)  316.825  ; 

(d)  314.003;  (e)  316.203;  (f)  38181;  (a) 
39926;  (h)  325,010.  (I)  39229;  Petrolt 

Asphalt  Pavlna  Co..  20  McGraw  Blda..  (a) 
3121.930  ;  (b)  326.907;  (c)  317,079;  (d) 

313.580;  (e)  315.992;  (f)  37899;  (a)  39585  ; 
(h)  325.053;  (I)  38834.  Noted  May  1. 

Mich.,  Port  Huron — City  received  only 
bid.  from  J.  H.  Baker  &  Sons.  Port  Huron, 
pavlna  Pine  St.  from  Military  to  13th  Sts., 
Involvina  5175  cu.yd  excav.,  12.417  sq.yd. 
pavlna.  7000  ft.  side  drain.  4  400  ft.  curb 
to  reset.  200  ft.-  8-In.  B<“wer  and  12,- 
417  sq.yd,  relnforclna.  concrete,  337,395  ; 

3- in.  vertical  brick  fiber  with  bituminous 
filler,  352.789  ;  4th  St.,  from  W’ater  to  Wall 
Sts.  and  from  I’nlon  to  Griswold  Sts.  2020 
cu.yd.  excav..  6050  sq.yd.  pavlna.  3500  ft. 
concrete  curb.  6050  sq.yd.  relnforclna  con¬ 
crete,  318,275,  brick,  326,025  ;  Crescent  PI. 
from  Water  to  10th  Sts.,  645  cu.yd.  excav., 
215  cu.yd.  fill,  1935  sq.yd.  pavlna.  1200  ft. 

4 - In.  side  drain,  1925  sq.yd.  relnforclna  con¬ 
crete,  35216.  brick,  38093  ;  Jenklnson  St. 
from  7th  to  Military  Sts.,  260  cu.yd  excav. 
and  745  sq.yd.  pavlna.  concrete,  31789. 
brick.  32766  ;  all  SO  ft.  wide.  Noted  Apr.  10. 

AlUinois — Slate  Hlahway  Comn..  Sprlna- 
fleld,  let  contract  bulldina  Sect.  12  and 
H-15d.  Lincoln  Hlahway,  lyce  Co.,  to  Keo¬ 
kuk  (juarry  &  Constr.  Co..  Keokuk,  la 
About  3121,000.  Noted  Apr.  S. 

#MlnB,,  Windom — Comrs.  Cottonwood 
Co.  let  contract  aradina  17.5  ml  Federal 
Aid  Project  No.  43,  State  Rd.  No.  12,  to 
Cameron  A  Joyce,  Keokuk,  la.,  355.098. 
Noted  May  1. 

IbKan.,  Eureka — City  let  contract,  to  M. 
S.  .\merman,  Salina.  for  2S.400  sq.yd.  2  In. 
asphalt  pavlna  on  5  in.  concrete  base  at 
32.39  per  sq.^.,  15,000  Iln.ft.  curbina  and 
autterlna  at  30.88  per  ft.  and  10.100  cu.yd. 
earth  excav.  at  30  90  per  cu.yd.  Total  cost. 
374.061.  Noted  May  22. 


aKan.,  (iarden  City — City  let  contract 

(a)  pavlna.  (b)  curbina  and  autterlna.  Im- 

provlna  Main  and  various  other  streets,  to 
M.  R.  Amerman,  Salina,  (a)  33.69  per 

sq.yd..  (b)  31.10  per  ft.  Total  cost,  3114.- 
109.  Noted  May  22. 

tlKan.,  Peabody — City  let  contract  Im- 
provina  sections  of  Olive,  Walnut.  Syca¬ 
more,  Maple,  Elm,  Division.  Ist,  3rd  and 
4th  Sts.,  (a)  pavlna.  (b)  curbina.  (c)  ex- 
cavatlna,  to  Kaw  Pavlna  Co..  616  New 
Enaland  Blda..  (a)  341.632,  (b)  328,345,  (c) 
30.90  per  cu.yd.  Noted  May  22. 

'kNeb.,  Allianre — Box  Butte  and  Sheridan 
Counties  let  rontract  aradina  and  sand  clay 
surfaclna  14.8  ml.  Alilanee-Ant  loch  Rd..  24 
ft.  wide,  aradina.  to  J.  F.  Rolwrls  Constr. 
Co..  206  Tramway  Rida..  Denver,  <7olo., 
359.800.  culverts,  to  f'enlral  Brldae  Constr. 
Co..  Wahoo.  33340.  Noted  Apr.  24. 

(bNeh.,  Columbus — Platte  and  Matlison 
Counties  let  contract  aradina  232.000  yd. 
of  Federal-aid  road  from  here  to  Norfolk, 
via  Platte  Center  and  Humphrey,  to  E. 
Peterson  Co..  1217  W'oodmen  of  World 
Bida.,  Omaha,  385,840.  Noted  Mar.  27. 

♦  Neb.,  I.lneoln— t'lty  let  contract  pavlna 
21st  .St.,  25  ft.  wide  to  Burke-Cochrane 
Constr.  Co.,  Lincoln,  329,718.  Noted  May  8. 

♦  Neb.,  i’lattsmoutli — Cass  and  Otoe 
Counties  let  contract  aradina  144.000  yd.  of 
Fe<leral-aid  road  from  here  to  Neliraska 
City,  to  E.  Peterson  t'o..  1217  Woodmen 
of  World  Blda.,  Omaha,  355,440. 

♦  Neb.,  Srhn.vler — Colfax  and  Polk  Coun¬ 
ties  let  contract  aradina  176,611  yd.  of 
Federal-aid  road  from  here  to  Osc»*ola.  to 
E.  Peterson  Co.,  1217  Woodmen  of  World 
Blda.,  Omaha.  361.463. 

Neb.,  Wahoo — Saunders  and  Podae  Coun¬ 
ties  let  contract  aradina  30.3  ml.  Fremont- 
Ceresco  ltd.,  24  ft.  wide,  to  Lamoreaux 
Bros.,  805-1  1  Brandeis  Theater  Blda.. 
Omaha.  353.249.  Noted  Apr.  24. 

♦  Neb.,  Wayne — Wayne  and  Cedar  Coun¬ 
ties  let  contract  aradina  232,000  yd.  Fed¬ 
eral-aid  road  from  here  south  to  Cedar  Co. 
line,  to  E.  Peterson  Co.,  1217  Woodmen  of 
W'orld  Blda..  Omaha.  355,680.  Noted 
Mar.  27. 

♦  South  Ilakota — State  Hlahway  P<‘Pt., 
Pierre,  let  contract  bulldina  12.6  mi.  Al)er- 
deeii-Webster  Rd.,  26  ft.  wide,  Rrown  Co., 
to  G.  W.  Humphrey,  I’lngree,  N.  P.,  364,159. 
Noted  May  1. 

Tex.,  Haskell — Comrs.  Haskell  Co.  re¬ 
ceived  bids  iniprovina  16.797  mi.  State 
Hlahway  No.  39.  20  ft.  wide,  (a)  concrete. 

(b)  road  work.  from-.I.  T.  Rose  &  Sqn. 

Spur,  (h)  316.758;  C.  Whltener.  Spur,  (a) 
39348;  Haskell  Co..  Haskell,  (a)  395t3 

Noted  May  15. 

♦  Tex.,  Mason — Mason  Co.  let  contract 
aravel  surfacing  and  draining  24,878  ml. 
State  Highway  No.  9.  from  Ma.son  south¬ 
east  to  Olllesplfe  Co.  line,  9  ft.  wide,  to 
Alamo  Constr.  Co..  Frost  Bldg.,  San  An¬ 
tonio.  380.801.  Work  Involves  1070  cu.yd. 
concrete,  62672  cu.yd.  earth  and  1219  cu.yd. 
rock  exoav.  and  41,227  lbs.  reinforcing  steel. 
Noted  Mar.  6. 

♦  Nevada — State  Highway  Comn.,  State 
Printing  Office  Bldg.,  Carson  City,  let  con¬ 
tracts  bulldina  Sect.  C-1  Route  3  of  State 
Highway,  Tonopah  to  Millers  cut  off  road, 
to  J.  O’Keefe,  (ioldfield.  cost  333,576;  Sect. 
A-1  Route  1.  of  State  Highway,  to  W  Lick¬ 
ing.  ROttle  Mf^ntaln.  327.022;  16.73  mi. 
State  Highway  from  Elko  to  Vivian,  to  J. 
H.  Rooney,  1459  West  37th  PI.,  Los 
Angeles,  3106,112. 

♦Ariz.,  Phoenix — City  let  contract  Improv¬ 
ing  Adams  St.  between  18th  and  22nd 
Aves.,  to  Southwestern  Contg.  Co.,  O’Neil 
Rldg.,  333,716.  W'ork  'nvolves  10,965  sq.yd. 
paving.  32  per  sq.yd.  10.965  sq.yd.  grad. 
Ing.  30.25,  4400  Iln.ft.  combination  curb  and 
gutter,  31.25,  215  Iln.ft.  single  curb.  30.70, 
60  Iln.ft.  single  gutter,  30.70  and  20  Iln.ft. 
valley  gutter.  31-10. 

♦Wash.,  Seattle — Bd.  Pub.  W'ks.  let  con¬ 
tract  building  sidewalks  on  29th  Ave.,  et  al. 
Involving  8821  sq.yd.  concrete,  to  Goetz  A 
Brennan,  Seattle,  329,373.  Noted  May  22. 

♦Wash.,  Seattle — Bd.  Pub.  Wks.  let  con- 
tract  building  sidewalks  on  18th  Ave.  S., 
et  al.  Involving  1000  cu.yd.  grading.  4120 
sq.yd.  concrete  and  5000  ft.  wooden  curb¬ 
ing.  to  W.  J.  Smith,  4727  47th  St.  S..  310,- 
331. 

'♦Wash.,  Walla  Walla — City  Comrs.  let 
contract  paving  25.000  sq^d.  Alvarado. 
Clinton.  1st.  Walnut  and  'Tuome  Sts.,  to 
Warren  Constr.  Co..  W’alla  Walla.  369,992. 


Railways 


PKOPOSKD  WOKK 


Wlsronsln  —  Chlcago-NorthwcMi.  n  n.. 
plans  to  excavate  grade  and  lUI  ni  sjdf 
tra<!k  In  Sheboygan,  extending  ‘  .im  e,,.! 
limits  to  city  limits.  Involving  5<i  .ii  (.yy  j 
earth  and  2500  rock  excav.  Alxiui 
T.  W.  Bowles,  Chicago,  ch.  engr. 

Oregon — Port  of  Astoria  Comn  .Iston. 
plans  to  build  l>elt  line  railroad  to  oon 
n«“ct  with  Astoria  Iron  Wks.  Aimut  ns' 
flOO.  R.  R,  Bartlett,  Astoria,  engr. 


Moncton,  soon  lets  contract  builiiinp  i-'n 
ml.  double  track  line  from  .Mdurion  in 
Truro.  N.  S.  L.  S.  Brown,  Moncton  <iupt 


Excavation  and  Dredging 

PKOPOSKH  WOKK 

MIrh.,  Hheffleld — Excavation  Fairbanks 
Morse  &  Co.  plan  to  change  course  of  St 
Joseph  River  for  1  ml.  across  th.-ir  proni 
erty.  Involving  120,000  yds.  sand,  gravel  and 
muck  excav.  ;  preferably  by  centrifup  il 
dredging  pump.  P.  L.  Bunn,  engr. 

Minn.,  Minneapolis — Pitch — Comrs.  Hen- 
nepln  t  o.  soon  b  is  contract  Imildinc  t'o 
Pitch  No.  32.  A.  P.  Erickson,  ami. 

Monl.,  Hillings — Canal — Victory  Irrig.i. 
lion  Plst.  plans  to  build  lateral  irrigation 
canals  to  n'clnim  IKim  acres;  water  tak.-n 
from  Big  Horn  River  and  Lost  Mope  Hitch 

.Mont.,  Miles  <’lty  —  Canals  —  nufToln 
Rapids  Irrigation  Plst.  plans  elceiion  lo 
vote  on  37.'>,000  bonds  to  build  canals  to 
irrigate  5000  acres. 

Mo.,  Poplar  BlufT — Excavation — ('omrs 
Inter.  River  P.  P.,  Butler  t'o.  rejected 
bids  received  May  14.  btilliling  L’mi  mi  op  n 
ditch.  12-55  In.  wide,  al  btise,  8  ft.  diep.  m- 
volvlna  7,200,000  cu.yd.  floating  ilred-,. 
work.  About  31.000,ooo.  Morgan  Eng.  t’o. 
Gocslwyn  Institute,  Memphis,  Teiin.,  engr.-i. 
Noted  Apr.  3. 

4’nl.,  Calexiro— Excavation — P  IV  Siein- 
torff,  city  elk.,  soon  receives  bids  excavat¬ 
ing  for  2  additional  settling  liasin.s  for 
water  plant,  cost,  320.<»00  ;  also  aildiiig 
additional  puniplng  facilities.  320.000 
nillN  IIKSIKEII 

N.  Y.,  S.  I.,  St.  George — Dredging — I'litd 
June  6.  by  J.  H.  Delaney,  comr  idaiil  an.l 
structures.  Municipal  Bldg.,  New  York  filv. 
dredging  site  of  old  coal  do«'k  at  .St  tleorg. 
Terminal  of  Staten  Island  Ferry. 

Fla.,  Sanford — Pitch — ITnlil  .Ititie  3,  l.v 
Comrs.  Seminole  Co.,  building  9  is  mi.  of 
ditches.  Involving  58,660  cu.yd.  excav.  E  T 
Williams,  Sanford,  engr. 

PKICES  ANI>  CONTItACTS  WV.MtPlli 
(♦Indicates  award  of  contract) 

♦  MasH.,  Chatham  —  Channel  -City  lei 
contract  dredging  channel  and  loiildmi; 
Jetty  to  J.  R.  Burke  Co.,  78  Pevonsliirc  S' . 
Boston,  311.850.  Work  involves  5ooo  cii  yd 
floating  dredgework  and  350  ft.  rock  jei;> 

Mass.,  Oloiieeoter — Channel — F  W.  Hoilg- 
don,  engr.,  473  State  House,  I’.oslon.  re¬ 
ceived  bids  May  21,  dredging  channel  aiul 
building  dolithins  Involving  37,000  cu  yd 
floating  dredgework  and  320  (-u.yd.  stih- 
marine  rock  excav.,  from  O.  F.  Ui-ndle.  L'T" 
Condor  St.  East  Iloston,  331.710;  Heston 
Dredging  Co.,  172  Condor  St,  East  Hoston. 
343,455  ;  Bay  State  Prcxlglng  Co.,  62  Con¬ 
dor  St.,  East  Boston,  345,610. 

♦  N.  J..  I’nlon  Hill  —  Excavation  —  Bd. 
Educ.  let  contract  excavating  for  No  J 
school  on  Hudson  Ave.  and  2nd  St.,  10  R 
Hornung,  West  Hoboken.  35000.  extra  work, 
35.00  per  cu.yd.  Noted  May  22. 

♦  Wis..  Sheboygan  —  Drainage — Cedar 
Grove  Village  let  contract  Insltilllng  drain¬ 
age  system.  Involving  9000  ft.  4-1o.in.  tiift 
to  L.  Cornelius  A  Co.,  North  14th  St. ;  iiliout 
317,500.  Noted  May  1. 

♦  Wis.,  Sheboygan  —  Drainage  City  W 
contract  installing  drainage  system  n 
Sects.  Nos.  10-15-16-17,  Seheboygan  F.illJ 
Twp.,  to  J.  Van  Deusler.  South  8th  M 
About  313,500.  Work  Involves  7500  n 
12-14  In.  tile.  Noted  May  1. 


Industrial  Works 

PROPOSED  WORK 
R.  L.  Providence— K.  B.  Ely, 

Mass.,  receives  bids  In  June  building  1 
story,  52  x  86  ft.,  brick,  steel  and  roln-ooit 
auto  sales  and  service  station, 
flooring,  concrete  foundation,  on  llei^rvo^ 
Ave..  here.  About  330,000.  W.  R  Walker 
A  Son.  117  Custom  House  St.  archta 
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Industrial  Work*  (Continued) 

Conn..  llrld«eport  —  Columbia  Qrapho- 
nhon*-  t’o  •  Harnum  Ave.,  soon  receives  bids 
LiKlinir  6-8tory.  80  x  240  ft.  reln.-con.  ad- 
iiiiion  i<>  plant,  reln.-con.  floorlnK.  concrete 
foundaiion.  About  ♦200,000. 

Conn..  New  Britain — Plans  are  out  for 
(leuns  for  1 -story.  60  x  100  ft.  brick  and 
mill  construction  factory,  reln.-con.  floorln*. 
concrete  foundation,  on  Center  St.,  for  Ijin- 
Hcrs  Krarv  &  Clark.  Commercial  and  ('en¬ 
ter  Sts  fiavis  &  Brooks,  Gold  St.,  Hart¬ 
ford.  archts. 

X  V.,  Blnshamton— P.  J.  McManus,  Peo- 
nli's  Trust  Co.  BldR.,  and  O.  S.  I'halen,  have 
purchased  Mlddlebrook  property.  Lewis  St, 
J-xtendinp  block  on  State  St.,  from  Armory 
Theatre  to  I.,ewl8  St,  and  plan  to  convert 
ijre.sent  mill  into  modern  fireproof  machine 
shop  and  repair  garage.  Cost  between  $25,- 
JOO  and  |35,000, 


N,  V.,  Bri>oklyn — R  A.  Cushman  Sons, 
Inc,  49  Manhattan  St.,  New  York  City, 
soon  let  contract  bulldlna  S-story,  140  x 
’on  ft.  brick  and  steel  bakery,  reln.-con. 
floorintt.  brick  foundation,  on  Atlantic  and 
Trov  Aves.,  here.  About  $100,000.  L.  S. 
Hcordslev.  40  West  32nd  St.,  New  York 
City,  archt.  and  engr.  Noted  May  1. 


N,  V.,  Brooklyn — Magld,  Katzman  & 
SiroKor.  B8  Hoerum  St.,  having  revl8«!d 
plans  prepared  by  H.  .1.  Nurick.  archt.,  949 
Hway.  for  3-8tory,  100  x  168  ft.,  reln.-con. 
and  steel  warehouse,  garage  and  workshop, 
pin  -con.  flooring,  concrete  foundation,  on 
Jefferson  St..  Wyckoff  and  Flushing  Aves. 
AlMiul  $120,000.  Noted  Apr.  24. 


N.  Y,  Bulfalo — R.  C.  Fayfield.  archt., 
iPMiuols  Bldg.,  receives  bids  about  May  31. 
builditig  6-story.  50  x  100  ft.  brick  an» 
rein -con.  warehouse,  reln.-con.  flooring, 
concrete  foundation,  for  Robertson  Cataract 
Co,  151  West  Montauk  St.  AI>out  $80,000. 

N.  Y..  Long  Island  rit.T — Steinway  & 
Sons.  107  Kast  14th  St,  New  York  City, 
goon  let  contract  altering  and  building 
reln.-con.,  steel  and  brick  addition,  reln.- 
con.  flooring.  (XJnerete  foundation  to  fac¬ 
tory  on  nitmar  Ave.,  betwe«-n  15th  and  16th 
Aves.  About  $75,000.  W.  K.  Benedict.  527 
5ih  Ave.,  New  York  City,  archt.  Noted 
Apr.  3. 


N',  Y.,  New  York — H.  S.  Coffin,  44  Pine 
■St.,  had  plans  prepared  by  O.  M.  McCabe, 
archt.,  96  5th  Ave.,  for  2-story,  99  x  188 
ft.,  steel  and  brick  garage,  reln.-con.  floor¬ 
ing.  concrete  foundation,  at  388-394  11th 
Ave.  About  $100,000. 

N.  V.,  Niagara  Falls — Republic  Carbon 
Cn..  Sugar  St.,  had  plans  prepared  by  A.  G. 
Smith,  engr..  c/o  owners,  for  l-story,  50  x 
1S7  ft  brick,  steel  and  concrete  plant,  con¬ 
crete  foundation.  About  $75,000. 

N.  Y..  Rochester — Eastman  Kodak  Co., 
Kodak  Park,  plans  to  build  2-8tory,  66  x 
15(1  ft.  "L”  shaped  reln.-con.  factory,  on 
Platt  St.  About  $200,000. 

Pa,  Scranton — Maloney  Oil  &  Mfg.  Co.. 
I/and  Title  Bldg.,  Philadelphia,  having  plans 
prepared  by  J.  J.  Howley.  archt..  Traders’ 
Bank  Bldg.,  for  l-story,  36  x  76  ft.,  brick, 
stone  and  concrete,  service  station,  con¬ 
crete  foundation,  on  City  Hall  Sq.  here. 
About  $50,000. 


_Md.,  Baltimore— Gardner  Raking  Co.,  c/o 
W.  A.  O.-irdner,  119  South  Paca  St.,  plans 
to  alter  and  build  2  and  3-8tory,  43  x  54  ft. 
and  24  x  56  ft.,  reln.-con.,  steel  and  brick 
addition  to  bakery  on  Preston  St.  and 
Madison  Ave.  Cost,  including  machinery, 
$85,000.  E.  H.  Glldden  and  T.  W,  Pletsch, 
1210  Amer.  Bldg.,  archts. 

Md..  Sparrows  Point  (Baltimore  P.  0.> — 
Bethlehem  Steel  Corp.  plans  to  double  size 
of  present  tinplate  plant,  also  build  12 
sheet  mills  and  additional  open  hearth 
furnac.e.  About  $26,000,000.  C.  M.  Schwab, 
chn  bd.  dlrs. 


Cleveland — Guide  Motor  Lamp  Co.. 
11400  Madison  Ave.,  had  plans  prepared  by 
A  C  Wolf,  archt.,  806  Swetland  Bldg.,  for 
s-story.  60  X  180  ft.,  steel  and  brick  fac¬ 
to^  and  office,  at  1600  West  Madison  Ave., 
About  $40,000. 


O.,  Cleveland — O.  W.  Hale,  340  l^eader- 
Bldg.,  had  plans  prepared  by  H.  T. 
Jeffreys,  archt,  1888  Euclid  Ave..  for  8- 
joory,  185  x  180  ft.,  reln.-con.,  steel  and 
brick  garage,  on  East  9th  St.  and  Bolivar 
Kd  About  $150,000.  Noted  Apr.  17. 


0„  Cleveland— J.  M.  Hallad  ay,  9414  Rich - 
Ave.,  had  plans  prepared  by  Watson 
Jlng  Co.,  enn^,  1101  Hippodrome  Bldg., 
.“'Slory,  76  x  200  ft,  concrete,  steel  and 
*dl4  Richmond  Ave.  About 

$150,000. 


O.,  Cleveland — Sabin  Machine  Co..  6536 
Carnegie  Ave..  had  plans  prepared  for  8- 
story,  45  x  80  ft.,  concrete,  steel  and  brick 
addition  to  machine  shop.  At>out  $30,000. 

O.,  Cleveland — VTnlon  Garage  Co.,  617 
Sloane  Bldg.,  soon  lets  contract  building  2- 
story,  165  x  212  ft.,  concrete,  stee*  ai.d  hrirk 

fiarage  on  West  St.,  Clair  Ave.  G.  A.  Grle- 
de,  617  Sloane  Bldg.,  archt. 

O.,  fronton  — -  Ohio  Valley  Mining  Car 
Mfg  ('o..  c/o  M.  E.  Brown,  Ohio  Valley 
Machine  Wks.,  713  2nd  Ave.,  Huntington, 
W.  Va..  plans  to  build  l-story,  100  x  300 
ft  fireproof  plant,  here.  Aimul  $5o.0a0. 
Architect  not  selected. 

Mtrh.,  Itetroil — Gen.  Motors  Corp.,  Boyer 
Campbell  Bldg.,  had  plans  prepared  by 
Ksselstyn,  Murphy  &  llanford,  archts.  and 
engrs.,  810  Marquette  Bldg.,  for  l-slory, 
100  X  360  ft.  heat  treatment  shop,  l-story. 
360  X  600  ft.  shop  and  2-story.  30  x  360 
ft.  office,  concrete,  brick  and  steel,  reln.- 
con.  flooring,  concrete  foundation,  also  500 
ft.  shipping  platform,  on  Holbrook  and  St. 
Aubln  Aves. 

MIrh.,  Betrnit  —  Maxwell  Motor  Co. 
■Woodward  and  Warren  Aves.,  soon  lets 
contract  building  l-story.  102  x  157  ft., 
concrete  and  steel,  assembling  plant  No. 
17B,  reln.-con.  flooring,  concrete  founda¬ 
tion.  on  Oakland  Ave.  Smith.  Hinchman 
&  Grylls,  710  Washington  Arcade  Bldg., 
archts. 

WU.,  Milwaukee — United  Storage  Co.. 
233-239  Kast  Water  St.,  had  plans  prepared 
by  M.  Tullgren  &  Sons  Co.,  archts.,  425 
East  Water  St.,  for  6-story,  60  x  150  ft. 
storage  warehouse,  on  Prospect  and  Wood- 
stock  Sts.  About  $130,000. 

WIs.,  Sheboygan — H.  C.  Prange  Co..  731 
North  81h  St.,  plans  to  build  2  story,  60  x 
110  ft.  concrete  or  brick  garage,  brick 
foundation,  on  Wisconsin  Ave.  Cost  be¬ 
tween  $50,000  and  $60,000.  Architect  not 
selected. 

Tex.,  Eastland — Texas  fk  Pacific  R.R., 
Pallas,  plans  to  build  shops  and  division 
headquarters.  h<'re.  About  $500,000.  E.  P. 
Mitchell,  ch.  engr. 

Okln.,  Okmulgee — The  Okmulgee  Sheet 
Glass  Co.  plans  to  build  a  factory.  About 
$76,000.  Architect  not  selected. 

Wash.,  Vanrouver — Dally  Clay  Pro«luctB 
Co.  having  plans  prepared  by  A.  H.  Haley, 
archt.,  Vancouver,  for  Ist  unit  of  plant. 
About  $50,000. 

Ore.,  8t.  Johns — Eagle  Flour  Mills  Co., 
Portland,  plans  to  buil'.l  4  unit  flour  mill,  at 
municipal  terminal,  here,  first  unit  to  have 
750  bbl.  daily  capacity  ;  total  dally  capac¬ 
ity  3000  bbl.  I’lans  include  warehouse. 
Total  cost,  $250,000. 


BIOS  UENIKKD 

('onn.,  Ilarlfortl — Until  May  SI,  by  Libby, 
McNeil  &  Libby,  252  Asylum  St.  bulliling 
S-story,  50  x  112  ft,  reln..con.  cold  stor¬ 
age  plant  reln.-con.  flooring,  concrete  foun¬ 
dation,  on  Edwards  St.  .Vltout  $6a,000.  P. 
lairmon,  c/o  Swift  ti.  Co.,  Union  Slock 
Yards.  Chicago,  archt.  Noted  Jan.  30. 

N.  Y..  Amsterdam — Mcl'leary,  Wallin  & 
('rouse.  57  Lyon  St.,  reeelving  bl<ls  building 
3  story,  135x325  ft.  main  liuildlng  with  twi> 
2-slory.  75  x  130  ft.,  reln.-con.  anil  brick 
adtillions  and  l-story.  130  x  l.’iO  ft  picker 
house,  mill  construction,  reln.-con.  flooring, 
concrete  foiinilat  Ittn  Alsnit  $50n.00o.  F.  P 
Shelilon  A  Son,  Rho<le  Islanil  Hosaital  'Tnist 
Blilg.,  Providence.  It  I.,  engrs. 

111.,  rhirago — A.  Woltersdorf,  archt.,  138 
.North  lai  Salle  St.  receiving  bids  liuildlng 
l-story.  65  x  162  ft..  2-8lory.  (9  x  162  ft 
atid  3-Btory.  89  x  94  ft.  mill  construction 
bakery  plants,  (Concrete  fniindatinn.  at  5324 
Fi'deral  St.,  here,  for  •  lordon-Pagel  co.. 
461  Chene  St..  Detroit,  Mich  Alsiut 
$125,060 

WIs.,  Manltowor — I’ntll  June  15,  by  R. 
Rnuber,  archt..  Manitowoc,  for  converting 
brewer.v  into  Ice  cream  factory  anti  build¬ 
ing  2  story.  90  x  140  ft.  reln.-con.  and  tirick 
addition,  brick  foundation,  for  Manitowoc 
Brewing  Co..  9th  and  Marshall  Sts.  About 
$72,000.  Noted  Mar.  20 

WIs..  Sheboygan — Until  June  2  by  YVad- 
ham  on  Co.  359  ('Union  Ht.,  hiillding  2 
story,  60  X  150  ft.  concrete,  lirlck  and  steel 
ware  house  on  Michlgaii  Ave.  I>tiser  A 
Holst,  106  Wells  St.,  Milwaukee,  archts. 

WIs.,  Sheboygan — Until  June  15.  by  F. 
Blockl  Co  .  c/o  F  Blockl.  8th  and  Maryland 
Aves..  building  3  story,  60  x  120  ft.  brick 
and  steel  factory,  reln.-con.  flooring,  brick 
foundation,  on  IBth  St.  Atsiut  $60,000. 
Noted  Apr.  17.  Architect  to  be  selected  In 
few  days. 

WIs.,  Sheboygan— Until  June  15,  by  Co¬ 
lumbia  Shoe  Co.,  c/o  C.  Wolf,  1525  North 
10th  St.,  building  2-Btory,  40  x  90  ft.,  con¬ 
crete,  brick  and  steel  shoe  factory,  brick 
foundation,  on  10th  St. 

Que..  Cap  de  la  Madeleine— St.  Maurice 
Paiwr  Co  .  receiving  bids  for  pump  hous«-. 
model  maker  and  machine  shops.  About 
$31,000.  J.  Harris,  vice  pres.  Noted 
Feb.  20 

<)ue.,  Grand  Mere—  loturentlde  Co..  I.ld. 
McGIbbon  St.  and  Srd  Ave.,  receiving  bids 
for  factory.  About  $30,000.  D.  Wurtlle. 
c/o  owner,  engr. 


PRICES  ANI>  CONTR.YCTS  AW.YRBEB 


Ore.,  Tillamook — Ackley  A  Miller  having 
plans  prepared  by  Stokes  &  Zeller,  archts.. 
Chamiter  of  Commerce  Bldg.,  Portland,  tor 
l-story,  105  x  143  ft.  rein.-(M>n.  garage. 

Cnl.,  Emeryville— Oakland  Terminal  Co.. 
Oakland,  having  plans  prepared  by  C.  N. 
Burrell,  archt.,  217  Ist  Trust  Bldg.,  Oak¬ 
land.  for  l-story,  22  x  450  ft.,  brick  termi¬ 
nal  warehouse,  concrete  foundation. 

Cal.,  Los  Angeles  —  Bd.  Pub.  Serv., 
645  South  Olive  St.,  plans  election  June  3, 
to  vote  on  $2,500,000  bonds  to  build  pow.er 
plant  No.  2  In  San  Franclsqulto  Canyon 
and  power  development  In  Owens  River 
gorge  and  $11,000,000  bonds  for  purchas¬ 
ing  distributing  system  owned  by  5louth- 
ern  California  Edison  Co.  E.  F.  Scatter- 
good,  645  South  Olive  St.,  engr. 

Cal.,  Riverside — California  Date  Assn, 
plans  to  build  packing  plant.  About  $50,- 
000.  Architect  not  selected. 

Cal.,  San  Franeiseo— Orosjean  Rice  Mill 
Co.,  3210  20th  St.,  purchased  362x800  ft 
site.  In  Islais  Creek  DIst.,  and  plans  to 
build  mill  and  warehouse.  Architect  not 
selected. 


((^Indicates  award  of  contract) 

★Vt.,  Vernon — Connecticut  River  Power 
Co.,  Osgood  Bradley  Bldg.,  Worcester, 
Mass.,  will  build  65  x  110  ft.  brick,  rcin.- 
oon.  and  steel  adilitlon  to  power  plant,  reln.- 
con.  flooring,  concrete  b>und,'ition,  along 
Connecticut  River,  here.  About  $1.00O.O0O. 
Work  will  be  done  by  day  labor. 

(^Mass.,  Boston — Eliot  St.  Garage  Co. 
let  contract  building  4-story,  120  x  200  ft. 
brick,  concrete  and  steel  garage  and  store¬ 
house.  reln.-con.  flooring,  concrete  founda¬ 
tion.  on  Eliot  St.,  to  G,  W.  Harvey  Co.. 
201  Devonshire  St.  About  $1,260,000. 

#Mass.,  Boston — Quincy  Cold  Storage 
Co.  let  contract  building  lO-story,  60  x  180 
ft.,  reln.-con.  cold  storage  plant,  reln.-con. 
flooring,  concrete  and  pile  foundation,  on 
India  Wharf,  to  B.  Fox,  Inc.,  16  Exchange 
St.  About  $500,000. 

OMass.,  Hpringfleld — J.  Welsenberg,  143 
10th  St.,  let  contract  building  1  story,  92 
X  107  X  108  ft.  brick  and  concrete  garage, 
reln.-con.  flooring,  croncrete  foundation,  on 
Nursery  and  Liberty  Sts.,  to  H.  S.  Sher¬ 
man,  143  10th  St.  About  $30,000. 


Ont.,  London — Scott-Chamberlain  Co.. 
Richmond  St,  plans  to  build  brick  and 
steel  addition  to  shoe  factory,  concrete 
foundation.  About  $45,000. 

Ont.,  Oshawa  —  Ontario  Steel  Products 
Co.,  Ltd.,  plans  to  build  factory  here.  About 
$1,600,000.  Sampson  A  Bain,  Qananoque, 
representatives. 

Ont.,  Perth — Wampole  Co.,  Sherbrooke 
St.,  plans  to  build  1  story,  30  x  90  ft  brick 
box  factory*  About  $33,000. 

Ont,,  Toronto — A.  C.  Cffiapman,  archt. 
Harbor  Bldg.,  soon  lets  contract  building 
brick  factory  for  Canadian  Ice  Mchy.  Co.. 
82  Chestnut  St  About  $60,000.  Noted 
Apr.  24. 

Blan,.  St.  Bonifnee — Clarx  Milling  CO. 
plans  to  build  S-story.  flour  mill  and  stor¬ 
age  building.  About  $276,000. 


*R.  I.,  Woonsoeket — Jarret  A  Proulx  let 
contract  building  2-atory,  76  x  160  ft.  brick 
and  mill  construction  mill,  wood  flooring, 
concrete  foundation,  on  Park  Ave.,  to  J.  F. 
Fleurent  A  Son,  l68  Rathban  St  About 
$60,000.  Noted  May  16. 

‘A’Cenn.,  Hartford  —  Hartford  Electric 
Light  Co.,  260  Pearl  St.,  let  contract  alter¬ 
ing  present  plant  and  building  1  sto^  brick 
and  concrete  garage,  reln.-con.  flooring. 
<»ncrets  foundation,  on  Sheldon  St.  to  J.  H. 
Grosier  Co.,  721  Main  St.  About  $36,000. 

Y..  Brssklyn — H.  W.  Cotton  Co., 
Inc.,  233  Bway,  New  York  City,  let  cuu- 
tract  building  S-story,  80  x  600  ft.  reln.- 
<»n.  and  steel  factory,  re!n.-oon.  flooring, 
concrete  foundation,  on  85th  St.,  here,  to 

P.  T.  I,.ey,  19  West  44th  St.,  New  Vo'-k 
City.  About  11,000,000.  Noted  Oct.  I. 
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Industrial  Works  (Continued) 

★N.  Brooklyn — Liberty  Wyona  Co., 
100  Bristol  St.,  will  build  1 -story,  100  z  110 
ft  brick  and  steel  zarage,  rein. -con.  floor- 
tag,  brick  foundation,  on  Pillinf  St  and 
EJvergreen  Ave.  About  $25,000.  Work  will 
be  done  by  day  labor. 

★N.  Y.,  Brooklyn — Parshelsky  Bros.. 

Johnson  Ave.,  will  build  1-story,  200  x  200 
ft  brick  and  steel  factory,  rein. -con.  floor¬ 
ing,  concrete  foundation,  on  Morgan  and 
Montros<‘  Aves.  .\l>out  $150,000.  Work  will 
be  done  by  day  labor. 

★N.  V.,  Sew  York — R.  Carvel,  401  West 
89th  St.,  will  build  2-atory,  75  x  100  ft, 
brick  and  steel  garage,  rein. -con.  flooring, 
brick  foundation,  at  245  West  61st  St. 
Altout  $50,000.  Work  will  be  done  by  day 
I  labor. 

★N.  Y"..  Sew  York— L.  Gold,  44  Court 
%t,  Brooklyn,  will  build  5-8tory.  100  x  100 
ft.  rein. -con.  garage,  rein. -con.  flooring, 
concrete  foundation,  at  229-235  West  64tn 
St,  here.  Work  will  be  done  by  day  labor. 

'A'Pe^  Altoona — Ragle  Bakery  let  contract 
building  3  story,  20  x  40  ft.  brick  addition 
to  bakery,  to  H.  Horn,  Holidaysburg.  Cost, 
including  flxtures,  $52,000. 

★Pa..  Phlla — O.  J.  Maigne  Co..  1017  San- 
som  St.,  let  contract  building  3-story,  brick 
and  steel  factory,  rein. -con.  flooring,  brick 
foundation,  to  W.  T.inker  Co..  Perry  and 
9th  Sts.  About  $30,000.  Noted  May  16. 

★  8.  r..  f'oinmbia — City  will  build  1 -story, 
30  X  95  ft.,  brick  and  concrete  abattoir, 
brick  foundation,  on  Broad  River  Rd..  3  mi. 
from  here.  About  $40,000.  Work  will  be 
done  by  day  labor. 

★0„  Cleveland — Ilabernian  Provision  Co.. 
2302  Bway  Ave.,  let  contract  building  2- 
story,  46  x  60  ft,  reln.-con.,  steel  and  brick 
addition  to  factory,  to  J.  A.  Moffett  Co.. 
1836  Ruclld  Ave.  About  $35,000.  Noted 
May  15. 

★O.,  Cleveland — Superior  Pdry.  Co..  3310 
Blast  71st  St,  let  contract  building  1-story, 
to  X  131  ft.,  concrete,  steel  and  brick  addi¬ 
tion  to  foundry,  to  F.  W.  Ruple  Co..  5103 
Buclid  Ave.  About  $30,000.  Noted  May  1. 

★O.,  Cleveland-— Van  Dorn  TtKjl  Co..  2978 
Woodhill  Rd.,  let  contract  building  4-story, 
50  X  100  ft.,  reln.-con.,  steel  and  brick  fac¬ 
tory,  to  S.  W.  Emerson,  1900  Euclid  Ave. 
About  $100,000.  Noted  May  1. 

★ni.,  Chleago — Iron  Mountain  Co..  6416 
Stoney  Island  Ave.,  let  contract  building  1 
and  2-story,  110  x  400  ft.  fireproof  plant, 
concrete  foundation,  on  95th  St.,  near  Cot¬ 
tage  Grove  Ave.,  to  E.  P.  Strandberg  Co., 
133  West  Washington  St.  About  $150,000. 

★Ill,,  Chleago — Premier  Electric  Co.,  1123 
South  Wabash  Ave..  let  masonry  and  car¬ 
pentry  contract  for  2-story,  75  x  125  ft., 
mill  construction  factory,  concrete  founda¬ 
tion,  on  Grace  St.  and  Ravenswood  Ave., 
to  Menke-Thielberg  Co.,  139  North  Clark 
St  About  $35,000. 

★WU..  Hheboygaa — Armour  &  Co.,  c/o  A. 
Lots,  Chicago,  let  contract  building  1  story, 
60  X  150  ft.,  brick,  rein. -con.  and  steel 
cooler  and  warehouse,  concrete  flooring, 
brick  foundation,  on  South  Water  St.,  to  J. 
L.  Carnegie.  189  West  Madison  St.,  Chicago. 
About  $55,000. 

★WIs.,  Sheboygan— United  Phonographs 
Corp.,  c/o  L.  Jenkins,  1121  South  13th  St, 
let  contract  building  3-8tory,  72  x  120  ft 
reln.-con.  and  steel  factory,  brick  founda¬ 
tion,  on  Kentucky  and  13  th  Sts.,  to  M.  Stu- 
benrauch,  1426  Maryland  Ave.  About  $70,- 
000, 

★ta,,  Slonx  City— Western  Terminal  Ele¬ 
vator  Co.  let  contract  building  1,000,000  bu. 
reln.-con.  grain  elevator,  to  Burrell  Eng.  A 
Constr.  Co.,  327  South  La  Salle  St,  Chicago. 
About  $300,000.  Noted  Jan.  16. 

★Kan,,  Topeka — Capper  Publishing  Co.. 
8th  and  Jackson  Sts.,  let  contract  building 
2-story,  76x100  ft.,  reln.-con.  and  brick 
addition  to  printing  plant,  reln.-con.  floor¬ 
ing,  concrete  foundation,  to  F.  M.  Spencer 
i  Bon,  214  Mulvane  Bldg.  About  $50,000. 

★N.  D..  Bevils  Lake — R  E.  Cobb  Co.  3rd 
and  Cedar  Sta,  St  Paul,  Minn.,  let  con¬ 
tract  building  concrete  cold  storue  and 
meat  packing  plant,  reln.-con.  flooring, 
hera  to  H.  C.  Strucher,  406  Dakota  Bldg., 
^  Paul,  Minn.  About  $60,000. 

★Me.,  Carthage— Howard-Hulme-Dettrick 
Shoe  Co.  let  contract  building  2  story,  97 
X  100  ft,  brick  factory,  concrete  foundation, 
on  4th  and  Maple  Sts.,  to  L.  W.  Mason, 
Carthage.  About  $35,000. 

Tex„  Hoaston— Dow  Motor  Co.,  800 
Walker  Ave.,  let  contract  building  reln.-con. 
and  hollow  tile  garage,  to  A.  Ness,  2210 
Smith  St.  About  $36,000. 


★Ore.,  Astoria — Port  of  Astoria  Comn. 
let  contract  building  6-story.  47  x  100  ft 
reln.-con.  flour  mlir  S-story,  20  x  47  ft 
office  annex  and  3-story,  32  x  47  ft  pack¬ 
ing  room  annex,  to  M.  Willis,  Seattle,  $76,- 
672.  Noted  May  IS. 

★  N.  8.,  8ydnry — Dominion  Tar  A  (!!hem- 
ical  Co..  Ltd.,  let  steel  contract  building 
steel  and  concrete,  still  house,  to  Sydney 
Fdry.  &  Machine  Co.,  Sydney,  concrete,  to 
R.  V.  Hall,  Mira  Rd.  About  $30,000. 

★Ont.,  Uuelph — Northern  Rubber  Co..  Ltd., 
let  contract  building  4  story,  80  x  200  ft. 
reln.-con.  factory,  on  Metcalf  St.  to  P.  H. 
Secord  A  Son,  133  Nelson  St.,  Brantford. 
About  $100,000.  Noted  May  8. 

★Ont.,  Sarnia — Romeo  Pdry.  Co.,  Port 
Huron,  Mich.,  let  general  contract  for  foun¬ 
dry  here,  to  Wells  A  Gray,  Ltd..  Confedera¬ 
tion  Life  Bldg.,  Toronto ;  steel,  to  Sarnia 
Bridge  Co.,  Ltd.,  176  North  St  Total  cost, 
$50,000.  Noted  May  8. 


Buildings 

PBOPOSED  WORK 

Mass.,  New  Bedford— High  School— City 
receives  bids  in  June  for  addition  and  alter¬ 
ation  to  3 -story  brick,  reln.-con.  flooring, 
brick  foundation.  About  $200,000.  Smith 
A  Howland,  Pleasant  St.,  archts.  Noted 
Jan.  23. 

Conn,,  New  Haven— Bank — Pallottl-An- 
dretta  Co.,  630  Chapel  St.,  soon  lets  con¬ 
tract  building  3-story,  75  x  90  ft.  brick, 
steel  and  concrete,  reln.-con.  flooring,  con¬ 
crete  foundation,  on  Olive  and  Chapel  Sts. 
About  $100,000.  D.  Guerrlero,  647  Main  St., 
HartfoM,  archt  Noted  Feb.  27. 

Conn.,  New  Haven — Business — P.  J.  Kelly 
A  Co.,  74  Orange  St.,  soon  receives  bids 
building  4-story,  brick  and  steel  addition. 
About  $60,000.  W.  H.  Allen,  82  Church  St, 
archt. 

Conn.,  New  Haven — T.  M.  C.  A.,  152 
Temple  St.,  purchased  site  on  Chapel  and 
Howe  Sts.  and  plans  to  build  1  and  4- 
story  club  and  gymnasium.  Cost  to  ex¬ 
ceed  $50,000.  Architect  not  selected. 

Conn.,  Stratford  (Bridgeport  P.  O.) — 
Business — H.  C.  Ix)rell.  2419  Main  St,  soon 
receives  bids  building  2-story.  100  x  104  ft, 
brick  and  concrete,  concrete  foundation. 
About  $60,000.  Noted  Apr.  10. 

N.  Y.,  Albion — Community — Swervs.  Al¬ 
bion.  Barre.  Gaines  and  Carlton  Twps.  plan 
to  build  soldiers  and  sailors  memorial  com¬ 
munity  here.  About  $100,000.  Address  A. 
Ronicfc,  Albion,  chn.  supervs.  bldg.  com. 

N.  T.,  Batavia — Cihurch — St.  Anthony's 
congregation  plans  to  build  new  church  on 
present  site.  About  $50,000.  Address  W. 
C.  Kirby,  pastor. 

N.  T.,  Groton — High  School  and  Gym¬ 
nasium — Bd.  Ekiuc.  soon  receives  bids  build¬ 
ing  2-story.  61  X  144  ft.  brick  and  tile,  with 
annex  for  gymnasium.  About  $125,000.  C. 
W.  Clark,  Cortland,  archt 

N.  T.,  Hamlin — School — Bd.  Educ.  plans 
to  build  2-8tory,  brick.  About  $60,000.  Ad¬ 
dress  H.  T.  Newman,  elk. 

N.  Newark — Cottage —  S.  P.  S.  Arm¬ 

strong,  pres.  bd.  trustees.  State  (histodial 
Asylum  for  Feeble  Minded  Women,  reject¬ 
ed  bids  received  May  8,  building  cottage 
here.  L.  F.  Pilcher,  Capitol,  Albany,  state 
archt  Noted  Apr.  17. 

N.  Y,,  New  York — Office — J.  Cullman.  161 
Front  St,  soon  lets  contract  altering  7- 
story,  brick  and  steel,  at  135  Front  St. 
About  $60,000.  Dodge  A  Morrison,  126 
Front  St.,  archts.  and  engrs. 

N.  Y„  Watertown — School — City  plans 
election  to  vote  on  $300,000  bonds  to  build 
school  on  Cooper  St.  Address  E.  W.  Sayles, 
city  engr. 

N.  Y.,  Yorkvitle — School — Bd.  Educ.  soon 
receives  bids  building  new  school.  About 
$70,000.  Address  F.  Butterworth,  chn. 

N.  J.  Camden — Bank — P.  Merx,  archt, 
Pennsylvania  Bldg.,  Phila.,  soon  receives 
bids  building,  1  and  3-story,  65  x  75  ft. 
reln.-con.,  for  Bway.  Trust  Co.,  1009  Bway. 
About  $200,000. 

N.  J..  Jersey  City — Office  and  Store— Ar¬ 
lington  Co.  plans  to  build  brick,  stone  and 
concrete  foundation,  on  Boulevard  and 
Bergen  Ava  About  $70,000. .  A.  Davis.  10 
Newark  Ave.,  archt  D.  Max,  841  Forest 
St,  Interested. 

Pa..  Daaville  —  Hospital  —  E.  Oetsinger, 
7th  St,  having  plans  prepared  by  F.  O.  Nel¬ 
son,  archt,  Connell  Bldg.,  Scranton,  for  $ 
storv,  40  X  42  ft.,  reln.-oon.,  concrete  foun¬ 
dation.  About  $70,000. 


Pa.,  Oonidsboro — Church — D.  r  Kan 
Moscow,  having  plans  prepared  l>v  j  i 
Howley,  archt..  Traders  Bank  Bid- "  SerJ 
ton,  for  1|  story,  22  x  65  ft  tiiiii.er 
Crete  and  stone  foundation  here 
$62,000. 

Pa..  Morris vlile— High  School — Sc  liool  na 
plans  to  build  high  school.  About  tso  mm 
T.  B.  Stockham,  Pennsylvania  Ave  Dr». 
Architect  not  selected.  ’  ''  ” 

Pa.,  PantoBs — School — Boro,  idans 
build  3-story,  40  x  160  ft.  rein.-ecn 
and  brick,  concrete  and  rock  foundation 
Ash  St.  About  $60,000.  Architect  not 

selected. 

Pa.,  Phila. — Store— I.  Press  &  Sons  8th 
and  Chestnut  Sts.,  plan  to  alter  3-gtorv 
60  X  100  ft.  stone,  iron  and  marble  Ahom 
$75,000.  F.  N.  drlesher,  Lafayette  BWe 
archt.  *■ 


Pa.,  Porono  Pines — CHiurch — P.  J  Bowen. 
Mt.  Pocono,  having  plans  prepared  bv  j  j 
Howley,  archt..  Traders  Bank  Bldg ,  Scran^ 
ton,  for  1|  story,  36  x  66  ft.,  concrete,  brick 
and  stone,  concrete  foundation.  About 
$60,000. 

Pa..  8rranton — Office — M.  J.  Murray 
Estate,  Maur  Bldg.,  having  plans  prepared 
by  J.  J.  Howley,  archt..  Traders  Bank  Bide 
for  6  story,  30  x  40  ft,  brick,  stone,  and 
concrete,  concrete  flooring,  concrete  founda- 
tlon,  on  Monroe  Ave.  About  $50,00u. 

Pa.,  8ummithill — School — Boro,  having 
plans  prepared  by  J.  J.  Howley,  archt 
Traders  Bank  Bldg.,  Scranton,  for  2  story' 
30  X  40  ft.  concrete,  stone  and  briek.  con¬ 
crete  foundation,  on  Wells  and  Fergo  Sts 
About  $60,000. 

Pa.,  Til  roop— Schools — Boro  plans  to 
build  two  2  story,  28  x  35  ft.  brick,  stone 
foundation,  on  7th  St.  About  $60,000.  J 
J.  Howley,  Traders  Bank  Bldg.,  Scranton, 
archt 


Pa.,  Vandiing — High  School — Boro  har¬ 
ing  plans  prepared  by  J.  J.  Howley.  archt.. 
Traders  Bank  Bldg.,  Scranton,  for  2  story. 
30  X  30  ft.  brick,  stone,  concrete  and  steeh 
concrete  foundation.  About  $50,000. 

Md.,  Baltimore — Lunch  Room — O.  W 
Hyde,  225  East  Baltimore  St.,  soon  receives 
bids  altering  and  building  concrete  and 
brick  addition  to  lunch  room  at  206  West 
Fayette  St  through  to  106  Park  Ave 
About  $50,000.  C.  M.  Anderson,  324  North 
Charles  St.,  archt. 


Md..  Baltimore— School — St.  Mary’s  In¬ 
dustrial  School,  Wilkens  Ave.,  having  plans 
prepared  by  H.  I.  Kavanaugh,  archt.,  91 J 
North  Calvert  St.,  for  two  3  story,  63  x  131 
ft,  reln.-con.  and  brick  dormitories  and 
class  room,  concrete  foundation,  on  Wil¬ 
kens  Ave.  About  $700,000.  O.  B.  Corrigan, 
Gilmer  and  Baker  Sts.,  chn.  bldg.  com. 
Noted  May  16. 

W.  Va.,  Logan — Jail — Comrs.  Logan  Co. 
plan  to  build  new  Jail.  About  $100,000. 
Architect  not  selected. 

8.  C.,  Charleston— School — City  plans  to 
build  S-story  on  St  Phillips  St.  About  $.>0,- 
000.  Benson  A  Borbal,  26  Broad  St.,  archts. 


8.  C.,  Oroor — High  School— Bd,  of  city 
School  Comrs.  plans  to  build  high  school. 
About  $75,000.  Architect  not  selected. 


Cleveland — Commercial — Avenue  Co., 
4600  Euclid  Ave.,  had  plans  prepared  hy 
Hubbell  ft  Benes,  archts.,  4500  feiclld  Ave.. 
for  2-story,  56  x  96  ft.,  concrete,  steel  and 
brick,  at  2024  East  48th  St  About  $50,000. 

O.,  Cleveland — Commercial — G.  D.  Koch 
ft  Son  Co.,  10300  Euclid  Ave.,  plans  to  build 
concrete,  steel  and  brick,  at  10007  Euclid 
Ave.  About  $100,000.  Architect  not  selected. 


O.,  Cleveland — Commercial  —  Ralne  . 
c/o  G.  A.  Orleble,  archt,  517  Sloane  Bldg., 
soon  lets  contract  building  6-story,  33  x  Ki 
ft.,  concrete,  steel  and  brick,  on  East  lUn 
St.  and  Chester  Ave. 

0„  Cleveland — Hospital — Grace  Hospital 
Assn.,  2307  West  14th  St.  plans  to  build 
rein. -con.,  steel  and  brick  addition.  About 
$250,000.  Architect  not  selected. 

O,,  Cleveland — Market — Woodland — Eas* 
55th  St  Co.,  c/o  I.  J.  Rothchlld.  610  Arner 
Trust  Bldg.,  plans  to  build  3-story,  200  x 
273  ft,  concrete,  steel  and  brick,  on  EMt 
66th  St.  and  Woodland  Ave.  About  $500.- 
000.  S.  H.  Weis,  1032  Schofield  Bldg 
archt 

O..  Cleveland  —  Mercantile  —  Berkshirf 
Realty  Co.,  617  Sloane  Bldg.,  soon  lets  con¬ 
tract  building  ll-etory,  6$  x  147  ft 
oon.,  steel  and  brick,  on  East  6th  St  O.  a 
Orleble.  617  Sloane  Bldg.,  archt 

O.,  Cleveland — Office — See  “Industrial 
Works." 
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Buildings  (cantinued) 

o  <  i»vfl*nd — Theatre — Corlett  Realty 
r-n ’’12613  Miles  Ave.,  having  plans  pre- 
nared  I'V  W.  S.  Ferguson  Ca.  archts.,  1900 
pnriid  Ave..  for  2-atory,  concrete,  steel  and 
brick,  at  10705  Miles  Ave.  About  185,000. 

0  Onyton  —  Club  House  —  Kurt-Te-Sl 
nub  Co..  Dayton,  plans  to  build  2-story, 
.isel  and  concrete,  concrete  foundation,  at 
Island  Park.  About  $50,000.  Schenck  A 
\Villianis,  Mutual  Home  Bldg.,  archts. 

O  Miamisburg — Theatre —  Weaver  Broa 
Ulan”  to  build  2  story,  60  x  160  ft.,  brick 
and  timber,  brick  foundation,  on  Main  St. 
About  $50,000.  R.  Gebhart,  73  Callahan 
Bank  Bldg.,  Dayton,  archt. 

MIrh.,  Detroit — Office — See  “Industrial 
L  Works." 

!  Mlrh  .  Royal  Oak — School — City  having 
Dians  prepared  by  F.  D.  Madison,  archt., 

E  Royal  Oak.  for  2-atory,  rein. -con.,  brick 
and  steel  school,  concrete  foundation.  In 
Dist.  No.  6,  to  include  gymnasium  and 
auditorium.  About  $95,000. 

III.,  Chicago — Bank  and  Office — I.  Vlehe- 
Naess,  archt.,  64  East  Van  Buren  St.,  re¬ 
ceives  bids  in  June,  building  3-story.  90  x 
180  ft.,  brick  and  timber,  concrete  founda¬ 
tion.  on  Clark  St.  and  Belmont  Ave.,  for 
I.ake  View  State  Bank.  3160  North  Clark 
St.  About  $80,000.  Noted  Apr.  24. 

III.,  Chicago — Theatre  and  Office — E.  M. 
Bertha,  11  South  La  Salle  St.,  plans  to 
build  4-8tory,  125  x  175  ft.,  on  63rd  St.  and 
Cottage  Grove  Ave.  About  $350,000.  Ar¬ 
chitect  not  selected. 

Win.,  Eau  Claire — Hotel — City  had  plans 
prepared  by  M.  Tullgren  &  Sons.,  archts, 
425  East  Water  St.,  Milwaukee,  for  S-story, 
$0  X  125  ft.  hotel  About  $350,000. 

Wl*..  Lancaster — City  Hall,  Auditorium, 
^tc. — City  plans  to  construct  brick  build¬ 
ing.  About  $100,000.  Claude  A  Starck, 
Badger  Annex,  Madison,  archts. 

WIs.,  Sheboygan — Theatre — H.  R.  Prange 
Co.,  731  North  8th  St.,  plans  to  build  1 
story.  60  X  90  ft.  brick  and  rein.-con.  on 
8th  St.  About  $80,000. 

Minn.,  Minneapolis — Hotel — Curtis  Court 
Hotel  Co.,  10th  St.,  and  3rd  Ave.,  plans  to 
build  12-8tory.  52  x  165  ft.,  rein..con.  and 
brick,  fireproof  construction,  rock  founda¬ 
tion.  About  $1  ,000,000.  Long,  I..amoreaux 
&  Long,  1028  Andrus  Bldg.,  archts. 

Minn.,  Moorhead  —  Bank  —  First  State 
Bank  receives  bids  about  June  26,  build¬ 
ing  2  story,  50x150  ft.,  rein.-con.,  brick  and 
steel.  About  $75,000.  Braseth  A  Rosattl, 
Fargo,  N.  D.,  archts. 

Minn.,  Owatonna  —  High  School  —  Bd. 
Educ.  receives  bids  about  June  15,  building 
3  story,  rein.-con.  and  brick,  rein.-con. 
flooring,  brick  foundation.  About  $350,000. 
Jacobson  A  Jacobson,  Owatonna,  archts. 

Minn.,  St.  Paul — School  Bd.  Educ.,  1697 
Kdgerton  Ave.,  soon  lets  contract  building 
2-story,  46  x  80  ft.,  brick  and  hollow  tile, 
on  Kdgerton  St.,  Dist.  No.  1.  About  $50  000. 
A.  S.  Devor,  487  Elndicott  Bldg.,  arclit. 

Neb..  Lincoln  —  Hospital  —  City  voted 
$100,000  bonds  which  in  addition  to  $100,- 
000  subscribed  will  be  used  to  build  hos¬ 
pital.  G.  W.  Bates,  city  engr.. 

Mont.,  rnlbertaon — High  School — School 
Dist.  plans  to  build  2-8tory  brick  and 
cement,  concrete  foundation.  Altout  $50,- 
000.  Mclver,  Cohagen  A  Marshall,  407 
Electric  Bldg.,  Billings,  archts. 

Tex.,  Dallas — Bank — Federal  Reserve 
Bank,  Commerce  and  Martin  Sts.,  soon  lets 
contract  building  5  story,  reln.-con.  and 
steel,  concrete  foundation.  About  $500,000. 
L  Talley,  cashier.  Graham.  Anderson, 
Probst  A  White,  80  Eatit  Jackson  Blvd., 
Chicago,  archts.  Noted  Dec.  12. 

Tex.,  Riverside — School — City  voted  $60,- 
000  bonds  to  build  school. 

Wash.,  Heattle— Store — J.  S.  Graham,  2nd 
and  Spring  Sta,  plans  to  build  3-story,  83  x 
108  ft.,  brick  and  terra  cotta,  concrete 
foundation,  on  2nd  and  Pine  Sts.  About 
$500,000.  H.  B.  Pearce,  Arcade  Bldg., 
archt 

I  Ore..  Marshfield  —  Home  —  Elks  Jjodge 
having  plans  prepared  by  Houghtaling  A 
Dougan.  archts.,  Henry  Bldg.,  Portland,  for 
.-Mory,  100  X  100  ft  cement  tiling  and 
brick  About  $60,000.  O.  Dlx.,  chn.  Noted 
Mar.  6 

Cal.,  Bakersfield — School — City  election 
June  to  vote  on  $160,000  bonds  to  build 
Lincoln  School  Architect  not  selected. 

Cal..  Presaa— Hotel — J.  A.  Madden,  San 
i^ancisco.  having  sketches  made  by  O.  A. 
.  dPPletrarth,  archt,  freckles  Bldg.,  San 
I  rranci.^co,  for  12-story  hotel  here. 


HKWAUE  TRKAT.MRNT  WORKS— f  LKVKLAN  D.  O. 

Bids  were  received  by  Department  of  Public  Service,  May  1 4th,  for  constructing 
westerly  sewage  treatment  works,  Contr.  No.  26.  from  (A)  M  innick -Gibbons  Co..  6309 
Prospect  Ave. ;  (B)  Masters  &  Mullen.  Electric  Bldg.,  (C)  Great  I.jikes  Dredge  A  Dock 
Co..  Williamson  Bldg.;  (D)  Central  Dredging  Co..  $808,037,  $74^^950,  $733.087 ;  Bates 
A  Rogers.  37  West  Van  Buren  St..  $894,045,  $72,213,  $821,832.  The  unit  blda  Of  the 
lowest  $  bidders  were  as  follows; 


Removing  office  building  flump  sum) . 

Removing  existing  structures  (lump  sum) . 

4  test  pits  .  .  . 

4  tests  on  piles  .  . 

12,900  eu.yd.  exrsvstion.  Class  “A” . 

24,950  eu.yd.  exesvation,  Class  “B" . 

1 10  eu.yd.  foundation  cushion  . 

1,700  lin  ft.  wood  piles,  40  ft.  nr  under. 

1,730  lin  ft.  wood  piles,  over  40  ft . 

8,710  lin  ft.  ronrrete  piles 

450  hours  pile  driver  and  crew 

16,490  ft.  b  m.  timber  raps,  stringers  and  grillage 

6,050  eu.yd.  concrete.  Class  "A” 

840  cu.ya.  concrete.  Class  "B" .  .  . 

7,350  eu.yd.  concrete.  Class  "C” 

1,010  eu.yd.  concrete.  Class  “D”.  .  . 

810  eu.yd.  concrete.  Class  "E” . 

9.300  sq.yd.  flow  partition  walls  . 

50  bhl.  additional  Portland  cement ...  . 

1.500  sq.yd.  special  surfacing  of  conrrele.  . 

1,050  sq.yd.  waterproofing  for  concrete  . 

2,864  lin. It.  expansion  joints .  . 

1.466.500  Ib.  steel  reinforcement,  .  . 

30  tons  bell  and  spigot  cast  iron  pip*' .  . 

56  tons  flanged  cast  iron  pipe .  . 

3.43  tons  bell  and  spigot  standard  specials  .  . 

7.84  tons  flanged  standard  specials.  .  . 

9. 1 8  tons  special  specials . . . .  . 

675  lin. ft.  2-in.  galvanised  iron  pipe  .  . 

2,560  lin. ft.  jj-in.  galvanised  iron  pipe  . 

1 50  lin. ft.  t-in.  (or  smaller)  galvanlie<l  iron  pipe  < . . 

4,I(W  lin.ft.  1 1-in.  perforated  blaek  iron  pipe  . 

4  l-in.  gate  valves .  . 

64  I  l-in.  gate  valves .  . 

65  2-in.  gate  valves .  . 

4  J-in.  gate  valves. .  . 

2  4-in.  gate  valves .  . 

I  6-in.  gate  valve . 

65  8-in.  gate  valves . 

32  8-in.  quick  opening  gate  valves . ^  . 

28  6-in.  shear  gates . 

48  8-in.  shear  gates . 

1 2  6-in.  sluice  gates .  . 

6  adjustable  valve  boxes  and  covers . 

80  lin.ft.  l-rail  iron  pipe  railing ^ . 

330  lin.ft.  2-rai|  iron  pipe  railing. .  . 

Setting  Venturi  meter  and  sluice  gate  eastings  (lump  sum). . . 

64  adjustable  weirs.  . .  . 

600  sq.ft,  prism  lights.  .  . 

90  sQ^yd.  brick  invert . 

14,65(1  lb.  miscellaneous  east  iron  work.  .  . 

10  tons  miseellancous  wrrought  iron  and  steel  work  .  .  .'r' . 

27,660  ft.  b.m.  miscellaneous  wood  work . t' . 

For  extra  work  and  materials,  if  any,  the  actual  cost  of  such  work 
and  materials  as  determined  by  the  engineer,  plus  fifteen  per  rent  of 
such  coat. 

Car  house  building  (lump  sum) . 

Coarse  screen  building  (lump  sum) 

Lalmratory  building  (lump  sum) . 

Disinf^ion  building  (lump  sum) . 

Plumbing  and  gas  fitting  (lump  sum) 

ElectriesT  wiring  for  light  and  power  (lump  sun.) 

Steam  heating  equipment  (lump  sum) 

Pumping  equipment  (lump  sum) .  . . . 

Indiutrial  equipment  (lump  sun  i  .  . 

Drainage  (lump  sum) .  .  . 

Roadways  (lump  sum) .  .  . 

175  eu.yd.  gravel  walks . .  . 

380  lin.ft.  mneing .  .  .... 

1,400  eu.yd.  loam . y . 

1.300  sq.yd.  sodding  .  . 

2.5  scree  seeding . ^ .  . 

3  fire  hydrants . f. .  . 


Extended  totals,  items  I  to  55  . 

Extended  totals,  items  55  to  71 

Extended  grand  totals,  excluding  items  55  to  71 . 

C»l.,  Tulare — Hotel — Tulare  Hotel  Asan. 
having  plans  prepared  by  E.  J.  Kump, 
archt.,  227  Rowell  Bids.,  Fresno,  for  hotel 
on  Kern  and  L  Sts.  About  $126,000. 

Cal,  Whittier — Theatre — H.  J.  Slier  *t 
al  e/o  Gale  Theatre,  plan  to  build  the¬ 
atre.  About  $65,000. 

Cal.,  Woodland — Hospital — Comrs.  Tolo 
Co.  having  plans  prepared  by  W.  Weeks, 
archt,  75  Post  St,  San  Francisco,  for  rein.- 
con.  group  of  hospital  bulldinga,  to  Include 
administration,  ward  and  nurses’  buildings 
and  superintendents’  houses,  etc.  About 
$150, 00(). 

Qne.,  Ht.  Anne  Dee  Monte— -Church- 
Roman  Catholic  congregation  having  plans 
prepared  by  T.  Raymond,  archt,  43  Caron 
St..  Quebeo.  for  steel,  concrete  and  stone. 
About  $82,000. 

Que.,  fit.  Anne  des  Monts — School — Ro¬ 
man  (Catholic  School  Bd.  soon  receives  bids 
building  brick  and  steel  About  $60,000. 
In  Lauesque,  secy. 

Qne.,  fit.  Rebert — School  Bd.  soon  re¬ 
ceives  bids  building  3  story,  concrete,  steel 
and  brick  school  About  $72,00().  I.  R. 
Paquln,  secy. 
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13.85 
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56  00 
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36.11 

40  00 
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6.37 

6.50 
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5.00 
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1.75 
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1.80 

1.70 
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1.00 
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.05 
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0$ 

105.00 

83.00 

77  00 

175  00 

145  00 
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200  00 
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210.00 
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200.00 

300.00 

250.00 

210.00 

.75 

.55 
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.65 

.45 

.70 

.45 

.34 

.45 

.45 

.40 

.70 
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2  00 

4.30 

3.00 

4.00 
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4.00 
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19.00 

16.50 

27  00 

35.00 
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$5  On 

30.00 

30  80 

30  00 

35  00 

37.50 
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50.00 

73  70 

83  00 

25.00 

8.00 

28  00 

2  50 

2.20 

1  70 

5.00 

2.75 

2.25 

400.00 

400.00 

$00  00 

50.00 

100.00 

45  00 

2.25 

2.50 

3.85 

2.80 

3.00 

4.00 

.12 

.145 

.13 

240.00 

300.00 

275.00 

200.00 

260.00 

195  00 

1,750.00 

1,950  00 

1,900  00 

10,100  00 

10,950  00 

11,000  00 

6,000  00 

6,300  00 

6,100  00 

8,800  00 

8,670  00 

9,000  00 

5,500  00 

5,900  00 

7.5m  00 

3,200  00 

3,000  00 

4,5ro  m 

3,500  00 

3,600  00 

$,5m.m 

3,850  00 

3,600.00 

3.5m. m 
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1,970.00 

i,4m  m 

5,000.00 

5.000.00 

2.5m  m 

14,000.00 

7,250.00 

14,550  m 

9.00 

6.00 

20. m 

1.00 

1.25 

1.25 

4.00 

3.00 

3.60 

.75 

.40 

.30 

235.00 

125.00 

660. m 

50.00 

100.00 

no  m 

$640,926 

$678,001 

$798,456 

72,568 

65.048 

78,835 

568,359 

612,955 

719,621 

Ont.,  Dunras — High  School — Bd.  Educ. 

Slans  to  build  2  story.  About  $60,000.  J. 
Fry,  elk.  Architect  not  selected. 

Ont,  Ingersoll— School — School  Bd.  hav¬ 
ing  plans  prepared  by  W.  J.  Murray,  archt.. 
Dominion  Savings  Bldg.,  for  brick  school. 
About  $50,000. 

Ont.  HIdInnd— School— C.  A.  Wilson, 
secy,  school  bd.,  soon  lets  contract  building 
steel  concrete  and  brick  school  on  6th  St. 
About  $70,000.  J.  Wilson,  Hurontario  St.. 
Collingwoc^,  archt. 

Ont,  Ottnwn — Lodge — Millson  A  Burgess, 
archta,  209  Sparks  SL,  soon  let  contract 
for  lodge  building  for  Knights  of  Columbus. 
1121  Wellington  St.  About  $60,000. 

Oat,  Teronto— Hospital — Bd.  Control  and 
Provincial  Government  having  estimates 
made  by  F.  R  Heakes,  archt.  Parliament 
Bldg.,  for  ho^ltal  for  insane.  About  $750,- 
000.  W.  Mci^een,  secy. 

BIDH  DBHIRRD 

N.  Newark— Schcol— Until  June  17. 
by  Bd.  Educ.,  building  Seymour  Vocational 
School  on  Sussex  Ave.  l>etween  1st  and  2nd 
Sta  Bids  will  be  received  for  general  con¬ 
struction  work  and  for  1  or  more  of  sub- 
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divleions  of  engineering  equipment,  namely, 
heating,  ventilating  and  power,  engines  and 
generators,  electric  work,  plumbing,  and 
vacuum  cleaner,  J,  H.  and  W,  C.  Ely,  Fire- 
nten's  Bldg.,  archta 

N.  J.,  Union  Hill — School— Until  June  17, 
by  11.  Lugosch,  archt.  and  engr.,  21  Bergen- 
line  Ave.,  (or  3-8tory,  1U5  x  192  ft.,  brick 
and  steel,  brick  foundation,  on  Hudson 
Ave.,  between  Ist  and  2nd  Sts.,  for  Bd. 
Kdua  About  $200,000.  Noted  Mar.  13. 

I’a.,  MeKees  Boeks — Church — St.  Marys 
congregation,  receiving  bids  building  1 
story,  4.5  x  96  ft.  brick,  concrete  and  brick 
fountiatlon.  J.  II.  i’hilips,  Fulton  Bldg., 
IMttsburgh,  archt.  Noted  Dec.  26. 

I'a.,  I’ittsbnrgh — K.  B.  I^ee,  archt.. 
Chamber  of  Commerce  Bldg.,  receiving 
bids  constructing  4  story,  81  x  120  ft.  steel 
and  brick  building,  concrete  foundation,  on 
Centre  Ave.  and  Francis  St.,  for  Y,  M.  C. 
A.  About  $100,000.  Noted  Apr.  17. 

Md.,  Frostburg — School — Until  June  3,  by 
Bd  Educ.  Alleghany  Co..  Cumberland, 
building  2-story,  brick  addition  and  alter¬ 
ing  Beall  High  School,  here.  C.  M.  Ander¬ 
son.  324  Cliarles  St..  Baltimore,  archt. 

W.  Va.,  Huntington — School — Until  July 
2,  by  State  Bd.  Conti>.>l,  Charleston,  build¬ 
ing  2  story,  86  x  156  ft.  brick,  rein. -con. 
and  8te«'l,  physical  education  building,  at 
Marshall  College,  here;  advertised  in  this 
issue. 

Ky..  Ashland — Church — Until  June  10. 
by  Ritter  &  Shay,  archts..  North  Amer. 
Bldg.,  Phila.,  building  2-8tnry.  100  x  142 
ft.  brick  and  stone.  About  $100,000.  Noted 
Dec.  12. 

Mirli..  Royal  Oak— School — Until  May  31, 
by  C.  A  Dunton.  prea  Bd.  Educ.,  Peter 
Smith  Bldg.,  Detroit,  building  2-story,  26  x 
84  with  29  X  68  ft.  wing.,  rein.-con.  and 
brick,  fireproof  construction,  rein..con. 
flooring,  concrete  foundation,  on  Berkley 
Ave.,  here.  Van  Leyen.  Schilling  &  Keough. 
1115  Union  Trust  Bldg.,  Detroit,  archts. 
and  engrs. 

Kan..  Wirhita — School — Until  June  9.  by 
J.  D.  Deland,  secy.  bd.  educ.,  building  3- 
story,  91  x  185  ft.,  rein.-con.  and  brick, 
rein.-con.  flooring,  concrete  foundation,  on 
3rd  and  Hydraulic  Sts.  About  $160,000. 
D  Schmidt,  121  North  Market  St.,  archt. 

Neb..  Omaha — Stort' — Until  June  2.  by 
J.  I.,;Uonser  &  Sons,  archts.,  632  Bee  Bldg., 
building  6  story  120  x  132  ft.  brick  and 
rein.-con.,  cement  flooring,  concrete  founda¬ 
tion  on  11th  and  I>odge  Sts.,  for  E.  D. 
Means,  Orleans.  About  $150,000. 

WsHh.,  Spokane — Hospital  —  Cutter  A 
Blume.  arclits .  Sherwood  Bldg.,  receiving 
bids  building  6-story,  46  x  200  ft.,  rein.- 
con.  addition  to  Deaconess  Hospital,  7]1S 
4th  St.  About  $100,000. 

C'al..  Dos  Angeles — School — Until  June 
11.  by  Bd.  Educ.,  building  2-8tory,  132  x 
220  ft.  brick  and  concrete,  concrete  foun¬ 
dation,  on  7th  St.  About  $90,000.  Allison 
&  .Vlllson,  1405  Hibernian  Bldg.,  archts. 
Not.'d  Mar.  27. 

Out..  Dondon — School — Until  June  1.  by 
IValt  &  Blackwell,  archts..  Bank  of  Toron¬ 
to  Bldg.,  for  2-story,  160  x  250  ft.  rein.- 
con.  medical  school,  concrete  foundation, 
on  Ottaway  Ave.,  for  Western  University. 
About  $30d.000.  Noted  Jan.  9. 


PKICES  AND  CONTRACTS  AWARDED 
(4$Indlcates  award  of  contract) 

ttConn..  Meriden  —  Parish  —  Evangelical 
l,utheran  Emanuel  Church  Society  let  con¬ 
tract  building  2-story,  44  x  90  ft.,  brick  and 
concrete,  rein.-con.  flooring,  concrete  foun¬ 
dation.  on  Hanover  and  Cook  Sts.,  to  H. 
Wales  Lines  Co.,  134  State  St.  About  $60.- 
000. 

ttConn.,  Meriden — Store  and  Office — E. 
Derecktor,  39  Crown  St,  will  build  3-story. 
40  X  75  ft.  brick  and  timber,  rein.-con.  floor¬ 
ing  and  concrete  foundation,  on  West  Main 
St.  About  $50,000.  Work  will  be  done  by 
day  labor.  Noted  Mar.  6. 

4$Conn.,  Torrington  —  Dormitory — (Thar- 
lotfe  Hungerford  Memorial  Hospital,  Litch¬ 
field  Rd..  let  contract  building  2-8tory,  40  x 
75  ft.,  brick  and  steel,  rein.-con.  flooring, 
concrete  foundation,  to  Torrington  Bldg. 
Co..  197  Water  St  About  $60,000.  Noted 
May  1. 

DCenn..  Wsterhnr.v — School — Bd.  Educ. 
let  contract  building  2-story,  brick  Md 
concrete  addition  to  C'roft  St  School,  rein.- 
con,  flooring,  concrete  foundation,  to  O.  La 
Croix.  95  Bank  St.  About  $141,000.  Noted 
Msv  15 


★N.  T„  Binghamton  —  Theatre  —  Sym¬ 
phony  Theatre  Co.,  109  Chenango  St.,  let 
contract  building  fireproof  rein.-con.  the¬ 
atre  on  (Jhenango  St  (2000  seating  capac¬ 
ity),  to  A.  E.  Badgely,  Stone  St 

■f$N.  J.,  Jersey  City — Hospital — City 
Comra  let  contract  building  steel  and  brick 
alterations  and  additions  to  hospital,  brick 
foundation,  on  Baldwin  Ave.  and  Mont¬ 
gomery  St.,  to  W.  H.  and  F.  W.  Cane.  233 
Bway.,  New  York  City.  About  $900,000. 

Md.,  Baltimore — Bank — Maryland  Trust 
Co..  Calvert  and  Redwood  Sts.,  received 
bids  altering  entire  Ist  floor  of  50  x  200  ft., 
concrete  and  steel  bank,  on  Calvert  and 
Redwood  Sts.,  also  installing  steel  vault, 
from  C.  L.  Stockhausen,  Gay  and  Water 
Sts. ;  Consolidated  Eng.  Co.,  243  Calvert 
Bldg. ;  Fralnle  Bros,  ft  Haigley,  18  Clay  St. 
About  $50,000. 

ftMd.,  Homewood  (Baltimore  P.  O.) — 
Laboratory — Trustees  Johns  Hopkins  Uni¬ 
versity  let  contract  building  1  story,  60  x 
160  ft.,  rein.-con.  and  brick,  concrete  and 
brick  foundation,  on  Charles  St.  Ave..  to 
Frainie  Bros.  &  Haigley,  18  Clay  St..  Balti¬ 
more.  About  $55,000.  Noted  May  15. 

ftMd..  Texas — Almshouse — Comrs.  Balti¬ 
more  Co..  Towson,  let  contract  building  2|- 
story,  44  X  90  ft.,  stone  and  brick,  rein.- 
con.  flooring,  to  Hicks,  Tase  ft  Norris,  106 
West  Madison  St.,  Baltimore.  About  $85,- 
000.  Noted  May  8. 

Md.,  Traeys  Landing — School — Bd.  Educ. 
Anne  Arundel  Co.,  Annapolis,  received  bids 
building  2-8tory,  75  x  1 30  ft.,  brick  and  con¬ 
crete.  brick  foundation,  here,  from  J.  Waters 
Bldg.  Co.,  23  East  Center  SI.  ;  C.  W.  Carl- 
ston,  Annapolis :  Home  Cement  Co.,  2303 
Maryland  Ave.,  Baltimore;  E.  G.  Turner.  15 
East  Fayette  St..  Baltimore.  About  $60,- 
000.  Noted  May  22. 

★D.  C.,  Washington — Bank — Liberty  S.av- 
Ings  Bank.  1410  New  York  Ave..  N.  W..  let 
contract  building  1  story,  26  x  139  ft.,  brick, 
steel  and  stone,  brick  foundation,  on  15th 
and  Eye  Sts.,  to  S.  J,  Prescott  Co..  814 
13th  St..  N.  W.  About  $100,000.  Noted 
May  8. 

ftVa.,  Cliarlottesvllle — Bank —  First  Nat. 
Bank  of  Charlottesville  let  contract  build¬ 
ing  8-story,  56  x  100  ft.,  steel,  brick  and 
stone,  rein.-con.  flooring,  to  Boyle-Robert- 
son  Const r.  Co.,  Evans  Bldg.,  Wash.,  D.  C. 
About  $250,000.  Noted  Mar.  6. 

ftFla,,  Jarknonville  —  Bank  —  Atlantic 
Natl.  Bank  let  contract  altering  and  build¬ 
ing  50  X  100  ft.  steel  and  brick  .addition, 
brick  foundation.  About  $100,000.  to  E.  D. 
Fitchner,  Jacksonville. 

ftMIss.,  Charleston-^School — Town  let 
contract  building  school,  to  R.  H.  Byrd  ft 
Co..  2081  North  2l8t  St.  About  $76,000. 
Noted  Apr.  10. 

-ftKy..  Seoftsville  —  Hotel  —  Scoitsville 
Hotel  Co.  let  contract  building  4  story,  86 
X  no  ft.  brick,  to  MacDonald  Constr.  Co., 
428  Odd  Fellows  Bldg.,  St.  Louis,  Mo. 
About  $60,000. 

ftO.,  Cleveland — Office — FIshel  ft  Marks. 
3013  East  55th  St.,  let  contract  building  3- 
story,  37  x  60  ft.,  concrete,  steel  and  brick, 
on  East  65th  St.  and  Krakow  Ave.,  to  H. 
W.  Fahner,  14000  Woolworth  Rd.  About 
$50,000. 

■ftO.,  Da.vtnn — S.alesroom — F.  B.  Heath- 
man  Co..  220  West  3rd  St.,  let  contract 
building  2  story,  rein.-con.  and  brick  rein.- 
con.  flooring,  concrete  foundation,  on  West 
2nd  St.  to  Blanchard  Bldg.  Co.,  Chapel  Rd. 
About  $65,000.  Noted  May  8. 

•ftO.,  fronton — Theater  and  Store — H.  A. 
Marting  let  contract  building  4-8tory,  66  x 
133  ft.,  steel  and  concrete,  concrete  floor¬ 
ing,  on  Main  St,  to  Taylor  ft  Lynn,  767 
Fountain  Sq.,  Zanesville.  About  $150,000. 
Noted  May  1. 

•ftO.,  Kent— Hotel — Kent  Hotel  Co.  let 
contract  building  S-story,  rein.-con..  steel 
and  brick,  to  (Jrowell-Lundoff  Little  Co., 
6716  Euclid  Ave.,  Cleveland.  About  $160,- 
000.  Noted  May  8. 

^Mirh.,  Detroit  —  School — St.  Theresa 
congregation,  c/o  Van  Leyden,  Schilling  ft 
Keough.  archts.,  1121  Union  Trust  Bldg., 
let  contract  building  2-story,  70  x  180  ft, 
rein.-con.  and  brick,  concrete  foundation  to 
J.  Finn  A  Co.,  234  Fort  St.,  B.  About  $180,- 
000. 

MIeh.,  Flint— Hotel — Cltlsens  Hotel  Co.. 
Elllcott  Sq..  Buffalo,  N.  Y.,  received  bids 
building  Durand  Hotel  here,  7-etory,  100  x 
200  ft.,  rein.-con.  and  steel,  concrete  foun¬ 
dation,  from  Hegemann-Harrls  Co..  33  West 
42nd  St.,  New  York  City,  $699.90(1;  Realty 
Constr.  Co.,  11th  and  Orange  Sts.,  Wilming¬ 
ton.  Del..  $725,000;  Dubolse  Constr.  Co., 
Flint.  $743,000.  Noted  Apr.  17 
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ftlll.,  Chicago — Theatre  and  Str  r 
E,  Whitbeck,  c/o  W.  W.  Ahlschlagor 
111  West  Washington  St.,  let  masoi  r 
tract  for  3  story,  126  x  150  ft  I  - 
timber,  rein.-con.  flooring,  concrete  ■ 
tion.  on  63rd  and  Union  Sta  to  \ 
Anderson,  19  South  La  Salle  St 
$700,000.  Noted  Apr.  17. 


■—A. 
'tcht  . 
■■  oon- 
•  and 

'■iii.i. 

■I  K 
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ftWIs.,  Ean  Claire — Church — Fir 
wegian  Lutheran  congregation  let  i 
building  1-story,  78  x  130  ft.  br 
steel,  rein.-con.  flooring,  to  Hoepptu  • 
lett  Co.,  414  Grand  Ave.,  E.  About  J 

ftWU.,  Plain — Church  and  Sclu. 
Luke's  congregation  let  contract  ; 
church,  school,  rectory  and  sister.- 
dence,  to  Wisconsin  Constr.  Co..  rhvmVs 
Bldg.,  University  Ave.  and  Charter  St 
Madison.  |60,464.  Noted  Sept.  12. 


N’or- 

•nici 

tiiii 

;'nrt- 


1-  St 
■  lilinp 
resi- 


gregational  Church  let  contract  wr.ckinc 
old  church  and  rebuilding  3-8tory  .51)  x  no 
ft.,  rein.-con.  and  brick,  brick  foundation  on 
7th  St.,  to  W.  Weeks,  730  Ontario  \\f 
Cost  between  $50,000  and  $60,000. 


AMinn.,  Duinth — School — Bd.  IViuc  i,  i 
contract  building  3-8tory,  54  x  64  ft  r.  n  - 
con.  and  brick,  rein.-con.  flooring,  eoni  r.  t,. 
foundation,  on  East  3rd  St.,  to  li  i- 
cett.  400  Amer.  Exch.,  $53,397.  Noted 
May  1. 


AMInn.,  Hawle.v — High  School — Rd  IMiir 
let  contract  building  2-story.  67x1  is  ft 
fireproof,  to  Bracker  Constr.  Co..  638  Ruild- 
ers’  Exch.,  Minneapolis.  About  fao.nno 
Noted  Apr.  24. 


ftMInn,,  Minneapolis — Cathedral — Scottish 
Rite  Cathedral  Assn.,  1015  Franklin  .\ve 
W..  will  build  38x92x120  ft.,  rein -con.! 
brick  and  stone  .addition  on  Dupont  and 
Franklin  Aves.  About  $60,000.  Work  will 
be  done  by  day  labor. 

AMinn.,  Round  Lake; — School — Bd  Kduo. 
let  general  contract  biltlding  brick  and  tile, 
concrete  foundation,  to  J.  B  Nelson  Constr 
Co..  Mankato.  About  $50,000.  Noted  Mav 
8th. 

AMInn.,  Winnebago — High  School — ltd 
Educ.  let  general  contract  building  2-storv 
107  X  112  ft.,  rein.-con.  and  brick  to 
Bracker  Constr.  Co.,  Builders'  Exch.,  Min¬ 
neapolis.  About  $90,000. 

ftOkla.,  Chlrkasha — Dormitory — Stale  ltd 
of  Pub.  Affairs,  Oklahoma,  let  contr.act 
building  dormitory,  etc.,  at  Oklahoma  Col¬ 
lege  for  Women,  here,  to  Krelpke-Schafer 
Constr.  Co.,  El  Reno,  $142,898. 

ftCal.,  Santa  Crux — Theatre — P.  D.  Hihn. 
Insurance  Merchants  Exch  Bldg.,  San 
Francisco,  let  contract  building  rein.-con 
theatre  to  seat  1200,  to  C.  W.  Heyer.  ,Tr.. 
Dolzlel  Bldg.,  Oakland.  About  $100,000. 
cost  plus  percentage  basis.  Noted  May  1 

ftOnt.,  Brantford — -School — School  Rd.  let 
contract  building  2-8tory,  brick,  to  P.  H 
Second  ft  Sons.  T,td.,  133  Nelson  St. 
About  $150,000.  Noted  Apr.  3. 

ftOnt.,  Ottawa — Schools  —  Dept.  Educ 
Toronto.  let  contract  remodeling  2  schools 
here,  to  Taylor  ft  Lacky.  93  Powell  Ave. 
About  $70,000.  Noted  Apr.  17. 


Federal  Government  Work 

PROPOSED  WORK 

Mass.,  Quincy— School — U.  S.  Houslnc 
Comn.,  613  G  St..  N.  W..  Wash.,  R.  C.. 
plans  to  build  2-8tory,  concrete  and  brick, 
on  North  St  About  $150,000. 


N.  J..  Lake  Denmark — Magazine  Build¬ 
ings — Bureau  Yards  ft  Docks.  Navy  Dept.. 
Wash.,  D.  C.,  plans  to  complete  buildings 
Nos.  3  and  4,  here;  Spec.  3911.  About 
$18,600. 

Pa.,  Phila — Dredging— U.  S.  Engr.  Office. 
1321  Walnut  St.,  soon  receives  bids  dredg¬ 
ing  Schuylkill  River  to  depth  of  SO  ft 
About  $900,000  available  for  work. 

D.  C..  Wash. — Reflecting  Basin— C  Rid¬ 
ley,  Dept.  Pub.  Wks.  .and  Grounds.  1 1 28 
New  York  Ave.,  N.  W..  plans  to  build  on 
Mall  between  Lincoln  Memorial  and  17th 
St.  N.  W.  About  $200,000. 


Va..  Hampton  Roads-BulldlngB— Bureau 

Yards  ft  Docks,  Navy  Dept.,  Wash.,  D.  C., 
plans  to  build  industrial  buildings 
marine  base,  here  ;  Spec.  3909.  About  $325.- 
000. 

Va..  Qaantleo — Wharf — Bureau  Yards  * 
Docks,  Navy  Dept.,  WMh.,  D.  C.,  plans  to 
build,  here;  Spec.  8910. 


8.  C„  Charleston  —  Building  --  Bureau 
rarda  and  Docks.  Navy  Dept,  WMh..  V.  c 
dans  to  build  amusement  building,  nefc 
Ipec.  8908.  About  $37,000. 


May  l:a.  1919 


ENGINEERING  NEWS-RECORD 


323 


Fcdfi:‘-i  Government  Work  (Continued) 
Xf\.  Mt.  Pl*»i»«nt— Post  Office — J.  A. 


wvtmore.  act  superv.  archt..  treas.  dept, 
1)  C.,  rejected  bids  received  May  8 
hulTdint:.  here.  Noted  May  15. 


ral  California  City — Power  Plant — Ru- 
reau  ‘Vards  &  Oocks.  Navy  Dept..  Wash., 
n  C  havinK  plans  prepared  for  power 
plant  at  Navy  Coaling  Yard,  here.  About 
$20.0(10. 

»  Iihii  Havana — Docks,  Marine  Railways. 
Storehouses  etc.— War  Dept.  Republic  of 
(•uIm  liat.ng  plans  prepared  by  Monks  & 
Johnson,  enprs..  99  Chauncey  St.,  Roston. 

M.-u>:s  for  docks,  marine  railways,  store¬ 
houses,  machine  shops,  foundry,  barracks, 
etc ,  in  Trlscornla,  Havana  Harbor. 


Tex^  Oalveaton — Jetty  Repairs— Until 
June  18.  by  U.  S.  Kngr.  Office,  repairing 
north  Jetty,  Galveston  llarbor. 

Colo..  Henver — Rollers — Until  June  9,  by 
J.  A.  Wetmorc,  superv.  archt.,  treas.  dept.. 
Wash.,  1).  installing  2  boilers  In  custom 
house,  here. 

P.  R.,  Cayey — Radio  Ruildines— Until 
June  18.  by  Bureau  Yards  &  Docks,  Navy 
Dept.,  \Vash..  D.  C.,  building  operators’ 
quarters  and  2  cottages,  here ;  Spec.  3902. 
About  $27,000;  $10  deposit  required  for 
plans  and  spec.  Noted  May  22. 


PRICKS  ANII  CONTRACTS  AWARDED 
(^Indicates  award  of  contract) 


BIDS  DESIRED 

Me.,  Portland — Dredging — Until  June  24, 
hv  It  S  Engr.  Office.  Portland,  dredging 
Georges  River  (Thomaston  Harbor)  and 
Tenants  Harbor;  advertised  in  this  Issue. 


4^Conn.,  New  I.ondon — Dredging — IT.  S. 
Engr.  Office,  New  London,  let  contract  for 
maintenance  dredging  In  New  Haven  Har¬ 
bor,  to  Hartford  &  New  York  Tran.sporta- 
tlon  Co,  285  State  St..  Hartford,  $15,400. 
Noted  May  1. 


N.  Y.,  Ft.  Slocum — Boilers — Until  May  31, 
.at  Office  of  Quartermaster,  Recruit  Depot, 
furnishing  material  for  retubIng  5  steam 
heating  boilers. 

N.  Y.,  New  York — Dredging — (Tntil  June 
23.  by  U.  S.  Engr.  Office,  39  Whlthall  St., 
dredging  Hackensack  River,  N.  J.,  adver¬ 
tised  in  this  issue. 

1*11.,  Ft.  Mifflin — T  N  T  Plant — Until 
June  11.  hv  Bureau  Yards  &  Docks,  Navy 
Dept.,  Wa.sh..  D.  C.,  building  here ;  Spec. 
.1SK«  Ahout  $150,000  ;  $10  de|>osit  required 
(or  plans  and  spec.  Noted  Apr.  17. 

Md.,  Bsllinvore — Rip  Rap — Until  June  12. 
by  Supt.  Lighthouses.  Baltimore,  furnishing 
and  placing  rip  rap  stone  at  Craney  Island 
Light  Sta..  Va.  ;  ailvertised  in  this  Issue. 

I).  C.,  Waith. — Water  Main  and  Sewer 
System — Until  June  9,  by  Suburban  Sani¬ 
tary  Comn..  611  K  St.,  N.  W..  building 
wa{er  mains  and  sewers  in  HyattsvlIIe 
Sewer  and  Water  Dist.,  Involving  6500  lin. 
n.  6  and  S-ln.  c.l.  water  mains,  7200  lln.ft. 
6,  8  and  lO-in.  vltr.  sewer  pipe.  etc.  W.  T. 
S.  Curtis,  chn. ;  advertised  In  this  Issue. 

Va..  Hampton  Roada — Electric  Distribut¬ 
ing  System — I’ntll  June  11.  by  Bureau 
Yards  &  Docks.  Navy  I>ept.,  Wash..  D.  C., 
installing  at  submarine  ba.se.  here ;  Spec. 
3!tni.  Aliout  $60,000;  $10  deposit  required 
for  plans  and  spec.  Noted  May  22. 

tv.  Va..  Charleston — Boilers  and  Super¬ 
heaters — ITntll  June  11,  by  Bureau  Yards 
&  Docks.  Navy  Dept.,  Wash.,  D.  C.,  in¬ 
stalling,  here  ;  Spec.  3707.  About  $45,000  ; 
$10  deposit  required  for  plans  and  spec. 
Noted  r)<‘c.  5. 

VV.  Va..  Wheeling — Steel,  Forgings,  Cast¬ 
ings.  etc. — Until  June  23,  by  f’.  S.  Engr. 
Office,  furnishing  and  delivering  structural 
steel,  forgings,  castings,  etc.  for  Ia>cks  Nos. 
1  and  4.  Little  Kanawha  River  ;  advertised 
in  this  issue. 

S.  C.  Clinton — Post  Office — Ttntll  June 
18,  by  J.  A.  Wetmore,  superv.  archt.,  treas. 
dept..  Wash.,  D.  C.,  building,  here ,  adver¬ 
tised  In  this  issue. 

.Via..  Florence— Air  Compressors — Until 
June  27,  by  U.  S.  Engr.  Office,  Florence, 
furnishing  air  compressors;  advertised  In 
this  issue. 

La..  New  Orleans — Bulkhead — T^ntil  June 
25.  by  U.  S.  Engr.  Office,  Customhouse, 
building  bulkhead  at  Southwest  Pass,  Mis¬ 
sissippi  River;  advertised  In  this  Issue. 

La.,  New  Orleans — Coal — T^ntll  June  27, 
by  II.  S.  Engr.  Office,  Customhouse,  furnish¬ 
ing  and  delivering  coal  for  U.  S.  plant ;  ad¬ 
vertised  In  this  issue. 

I*.,  New  Orleans — Plies  and  Lumber — 
Intil  June  25.  by  IL  S.  Engr.  Office  Cus¬ 
tomhouse.  furnishing  and  delivering  piles 
and  lumber  on  bank  or  wharves  In  South¬ 
west  Pass.  South  Pass  and  Head  Passes, 
Missi.sslppi  River ;  advertised  In  this  Issue. 

O. ,  Cineinnati — Boiler — Until  June  16.  by 

7..-'  Wetmore.  superv.  archt..  treas.  dept.. 
Wash.,  D.  C.,  furnishing  and  installing  4 
water  tube  boilers.  In  custom  house  and 
post  ofllce.  here. 

'Rrh.,  Houghton — Post  Office — Until  June 
-7.  by  J.  A.  Wetmore,  superv.  archt.,  treas. 
dept..  Wash.,  D.  C.,  building  post  office, 
here 

111.,^  Cairo — Boiler — Until 
*  "  .  tmore.  superv.  arch 
■  D.  C.,  furnishing 
In  post  office,  here. 

Monmouth — Boiler — Until  June  9,  by 
«■  ..  Wetinore,  superv.  archt.,  treas.  dept., 
Wa.sh  D.  C.,  Installing  boiler,  smokestack, 
”e^  water  mains,  etc..  In  post  office. 


W'ash. 

lioiler 

HI., 
I  .\ 


June  16,  by  J. 
;..  treas.  dept., 
and  Installing 


AN.  V.,  Governor's  Island — Boilers — 
Constr.  Div.,  War  Dept.,  let  contract  Instal¬ 
ling  hollers,  here,  to  Erie  City  Iron  Wks., 
915  Equitable  Bldg.,  Baltimore,  Md.,  $33,. 
528. 


AN.  Y.,  Madison — Rollers — Constr.  Dlv., 
War  Dept.,  let  contract  installing  boilers  at 
barracks,  here,  to  Erie  City  Iron  Wks., 
915  Equitable  Bldg.,  Baltimore,  Md.,  $5708. 

AN.  V.,  New  York — Dredging — Bureau 
Yards  &  Docks,  Navy  Dept.,  Wash.,  D,  C., 
let  contract  dredging  at  Navy  Yard,  here, 
to  Morris  &  Cummings  Dredging  Co.,  17 
State  St.,  $.74  per  cu.yd.  (30  days). 

N,  J.,  Lake  Denmark — Magazine  Store¬ 
houses— Bureau  Yards  and  Docks.  Navy 
Dept.,  Wash.,  I).  C.,  received  bids  complet¬ 
ing  2  magazine  storehouses  at  Naval  Am¬ 
munition  IieiK)!,  here,  from  Speedwell  Con- 
str.  Co..  22  University  PL.  $18,500  (45 

days)  ;  Faillace  Bros.,  7  East  42nd  St..  $19,- 
632  (45  days).  I’nit  price  on  excav.  $2.80 
per  yd.  Both  contractors  of  New  York 
City. 

AIleL,  Wilmington  —  Dredging  —  U.  S. 
Kngr.  Office.  Old  Federal  Bldg.,  let  contract 
dredging  Tuckerton  Creek.  N.  J..  to  Hill 
Dredging  Co.,  Altantic  St.  and  flomerset 
PL,  Atlantic  City.  N.  J.,  14200.  Noted  Mar. 
6. 


I>.  C.,  WaHh. — Paving — Dist.  Comrs.,  Dist. 
Bldg.,  received  only  bid  May  21.  paving  va¬ 
rious  streets  and  avenues,  from  Cranford 
Paving  Co.,  Union  Trust  Bldg.,  2}  in.  as¬ 
phalt.  6  in.  base  with  natural  pitch  lake, 
$3.25  per  sq.yd.  ;  reduced  oil  asphalt.  $3 ; 
vltr.  block,  $3.40 ;  asphalt  on  5  In.  base, 
natural  pitch  lake,  $3.05 ;  reduced  oil  as¬ 
phalt.  $2.80  ;  vltr.  block.  5  In.  base,  $S.20. 
Noted  May  8. 

Va.,  Yorktown — Road — Constr.  Dlv.,  U. 
S.  Army,  received  bids  May  19,  building  2 
ml.  concrete  road  between  Yorktown  and 
Lee  Hall,  from: 

S.  R.  Curtis.  $38,956  per  ml.  12-ln  iron 
pipe  culvert  $2.25  per  lln.ft. ;  13-ln.  $2.50 ; 
18-In  $3;  20-in.  $3.50;  24-in.  $4;  30-ln. 
$5;  36-in  $6;  4-in.  drain  tile  $.38  per  ft.; 
i2-ln.  vltr.  sewer  crock  $.96;  15-ln.  $1.02; 
18-ln.  $140;  20-ln.  $1.68;  24-ln.  $2.62;  con¬ 
crete  laid  in  wet  trench  $l<t  per  cu.yd. ;  con¬ 
crete  laid  under  ordinary  conditions  $16 ; 
reinforced  steel  In  place  $.08  per  lb.;  gravel 
or  atone  $6  per  cu.yd.  ;  lumber  $50  per  1000 
ft.  ;  grading  highway  outaide  line  of  ditch 
$200  per  acre  ;  additional  concrete  road 
$7.38  :  excav.  for  open  ditches  $.03. 

Mcl.rf'an  Contg.  Co..  1412  Fidelity  Bldg., 
Balltmore,  Md..  $38,965  per  ml. ;  12-ln.  cul¬ 
vert  $2.50;  14-in.  $2.75;  18-ln.  $3.45;  20-ln. 
$3.75;  24-in.  $4.50;  30-in.  $5.15;  36-In. 
$5.75;  4-ln.  drain  tile  $.085;  12-ln.  vltr. 

sewer  crock  $1.65;  16-ln.  $1.75;  18-ln. 
$1.95;  20-in.  $2.45;  24-in.  $3.25;  concrete 
laid  In  wet  trench  $28  per  cu.yd. ;  under 
ordinary  conditions  $20 ;  steel  $.08  per  lb. ; 
gravel  or  stone  $5.50  per  cu.yd.;  lumber 
$135  per  1000  ft.  ;  grubbing  and  cleaning 
highway  outside  of  ditches,  $295  per  acre ; 
additional  concrete  road  $8.48;  excav.  for 
open  ditches  |.08. 

Hampton  Roads  Constr.  Co.,  Hampton 
Roads,  Va.,  $42,000  per  mi. ;  12-in.  calvert 
$2;  14-in.  $2.50;  18-ln.  $3;  20.in.  $3;  24-ln. 
$3;  30-ln.  $3.60;  36-ln.  $3.50;  4-ln.  drain 
tile  $.45:  12-ln.  vltr.  sewer  crock  $1.50; 
16-ln.  $1.60;  18.ln.  $1.T5;  20-ln.  $1.90; 

24-ln.  $3.46 ;  concrete  laid  In  wet  trench 
$40;  under  ordinary  conditions  $22;  rein¬ 
forced  steel  $.12  per  Ib. :  gravel  or  stone 
$4  per  cu.yd. ;  lumber  $75  per  1000  ft. ; 
grubbing  and  cleaning  $500  per  acre;  ad¬ 
ditional  concrete  road.  $7.76 ;  ditch  $.09  per 
cu.ft 


W.  Va.,  koutli  Charleaton — Cranes — Bu¬ 
reau  Y,ards  A  iKn-ks .  Navy  Ih-pt.,  Wash., 
D.  C.,  received  bids  May  20,  installing  22 
electric  traveling  cranes  in  oia-n  hearth, 
forge,  furnace  and  machine  shops  and  heat 
treatment  building,  nere,  (1)  work  com¬ 
plete  from 


Nlles-Bement-l’ond  Co..  Ill  Bway.,  New- 
New  York  City,  15  cranes — (5)  —  (10)  in¬ 
clusive  and  (15)  (24)  inclusive  as  Indicated 
in  specification.  (22)  is  not  included.  $655,- 
100, —  (300  days)  (6).  (7).  (8),  (11)  apd 
(12) — cram-a — lump  sum  bid. 

Camden  Iron  Wks.,  Line  St.  and  Coopers 
Creek,  Camden,  N.  J.  (II),  $84,600  (183 
days);  (12)  $84.6oo,  (183  days). 

WTilting  Fdry.  Equipment  Co.,  Harvey. 

Ill.,  (5)  $20,540.  (180  days),  alternate,  $18.. 
540  (180  days);  (6)  $20,400,  each,  (150 

days);  (12)  $33,790,  each,  (225  days),  al¬ 
ternate  $33,470,  (225  days). 

Alliance  Machine  Co.,  Alliance,  O.,  (1) 
$1,173,600.  (180  days);  (2)  $94,900,  (180 

days);  (3)  $79,540,  (180  days);  (4)  $61.- 
345,  (180  days);  (5)  $23,08,5,  (150  days); 
(6)  $18,540.  each;  (7)  $75,445,  (  180  days); 
(8)  $47,150.  each.  (180  days);  (9)  $113,- 
900,  each.  (ISO  days);  (10)  $32,090.  (ISO 
days)  ;  (11)  $69,370  each,  (180  days)  ;  (12) 
$35,470,  each.  (180  days);  (13)  $64,250 

(180  days). 


Morgan  Eng.  Co..  East  Bway.,  Allianc**, 
O..  (1)  $1,040,950.  (262  days),  deduct  $17,- 
555;  (2)  $81,250.  (262  days),  deduct  $1375; 
(3)  $75,500  (247  days),  deduct  $1040;  (4) 
$58,675,  (162  days),  deduct  $740;  (5)  $17,- 
150.  (149  days),  deduct  $480;  (6)  $17,950, 
each,  (87  days),  deduct  $340;  (7)  $74,350, 
each  (236  days)  :  (8)  $38,150  each  (216 
days),  deduct  $760.  each;  (9)  $78,850. 

each  (246  days),  deduct  $380  each;  (10) 
$29,250.  (223  days),  deduct  $760;  (11) 

$66,350,  each.  (236  days),  deduct  $665, 
each;  (12)  $33,500.  each.  (178-216  days), 
deduct  $760.  each;  (13)  $53,250.  (237 

days),  deduct  $1550,  alternate  (1)  $1,081,- 
500.  (262  days)  ;  alternate  (2).  $1,088,350, 
(262  days)  ;  (9)  alternate  (1).  $99,650,  each 
(246  days);  (2)  $103,150  each,  (246  days). 

Milwaukee  Electric  Crane  A  Mfg.  Co., 
6nth  and  Oreenfleld  St..  Mllwauke«-.  Wls., 

(5)  $14,600.  (90-120  days);  (6)  $25,200. 

(90-120  days);  (8)  $86,110,  (120-180 

days);  (12)  $208,800,  (120-180  days). 

CTteaapeake  Iron  Wks..  Westport.  Md., 

(6)  $24,860.  each.  (250-280  days);  (12) 
$43,350,  each,  (200-300  days). 

Cleveland  Crane  &  Eng.  Co.,  Wickllffe.  O., 
(1)  $1,074,670,  (300  days);  (2)  $88,810 
(161  days);  (3)  $86,550,  (140  days);  (4) 
$6760,  (120  days)  ;  (5)  $15,030.  (110  days)  ; 
(6)  $15,210  e.ich;  (7)  $80,640.  each.  (200 
days)  ;  (8)  $40,850.  each.  (280  days)  ;  (9) 
$74,725,  each.  (242  days);  (10)  $33,580. 

(165  days)  ;  (11)  $68,16(1  each.  (130  davs)  ; 
(12)  $36,210.  each.  (270  days)  ;  (13)  $45.- 
420,  (295  days),  alternate  (I)  $1,118,880, 
(300  days);  (2)  $1,114,340,  (300  days); 

alternate  to  (9)  (I).  $98,830,  each,  (242 
days)  ;  (2)  $96,560  (242  days). 

Manning.  Maxwell  A  Moore.  119  West 
40th  St..  New  York  City.  (5)  $12,736,  (80 
days);  (6)  $24,816,  (80  days);  (8)  $64,732. 
(110  days);  (10)  $23,646.  (95  days);  (11) 
$73,249,  (110  days);  (12)  $169,505,  (150 
days). 


Pawling  A  Harnischfeger,  38th  St.  and 
National  Ave.,  Milwaukee.  Wls..  (5)  $17,- 
650,  each,  (240  days);  (6)  same;  (7)  $80,- 
600.  each;  (8)  $53,225.  each;  (10)  $32,650, 
each;  (11)  $63,200;  (12)  $39,700,  each, 

V.  R.  Browning,  17701  I.ake  Shore  Blvd., 
Cleveland.  O..  (6)  crane  No.  5  $12,984.  (180 
days);  crane  No.  6.  $12,984,  (200  days); 
(12)  crane  No.  18,  $30,622.  (180  days), 
crane  No.  19,  $29,622  ;  crane  No.  20.  $29.- 
622  (220  days):  crane  No.  21,  $29,622  (235 
days)  ;  crane  No.  23.  $29,622,  (280  days)  ; 
crane  No.  24,  $29,622,  (280  days).  Noted 
May  8. 

AOa.,  Aagasta — Boiler — Constr.  Dlv., 
War  Dept.,  let  contract  Installing  boiler  In 
arsenal,  here,  to  Erie  City  Iron  Wks,,  916 
Equitable  Bldg.,  Baltimore,  Md.,  $2854. 


AOa.,  Camp  Benning — Boilers — Constr. 
Dlv.,  War  Dept.,  let  contract  installing 
bollers,^  here,  to  Erie  City  Iron  Wks,.  915 
Equitable  Bldg.,  Baltimore,  Md.,  $8562. 


AFIa.i  Pensaeola — Conduit  System— Bu¬ 
reau  Yards  A  Docks.  Navy  Dept,  Wash., 
D.  C.,  let  contract  building  underground 
conduit  system  and  transformer  house,  at 
Naval  Air  Sta..  here,  to  O.  E.  Eng.  Co.. 
Leight  and  Varick  St.  New  York  City,  $$$.- 
468  (150  days).  Noted  May  15. 
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Federal  Government  Work  (Continued) 

aMInn..  I>aloth — Dredging — U.  S.  Kngr. 
OlTkce,  Duluth,  let  contract  dret^ng  Duluth- 
Superior  Harbor,  Minn.,  and  Wis.,  Involv¬ 
ing,  2,083,333  cu.yd.,  to  Duluth-Superior 
Dre<1ging  Co.,  Duluth,  $.144  cu.yd.  dipper 
work  and  $.155  cu.yd.  hydraulic.  Noted 
Apr.  24. 

aMlaa,,  Polath — Rip  Rap— U.  S.  Engr. 
Office,  Duluth,  let  contract  removing  old 
timber  from  breakwater  and  furnishing  and 
placing  atone  rip  rap  along  lake  face  and 
over  top  of  west  breakwater,  upper  en¬ 
trance,  Keweenaw  Waterway.  Mich.,  to  T. 
L,.  Durocher,  Detour,  $9.50  lln.yd.  timber 
and  $5.06  ton  for  atone  rip  rap.  Noted 
May  1. 

Mont.,  Kaliapell — Road  Work — Bureau 
Pub.  Rda.,  Miaaoula,  received  bids  May  16, 
building  29.5  mi.  North  Fork  of  Flathead 
Natl.  Forest  Rd.,  10  ft.  wide,  from  Carlaon 
Norman  &  Co.,  S|>okane.  Wash.,  $124,003; 
Rich  &  Markhus,  Proaaer,  Wash.,  $139,437. 
Noted  May  8. 

★Tex.,  Ft.  8am  Honaton — Boilers — Con- 
atr.  Div.,  War  Dept.,  let  contract  inatalling 
boilers,  here,  to  Erie  City  Iron  Wks.,  916 
l->iuitable  Bldg.,  Baltimore,  Md.,  $33,528. 

Tex.,  Honey  Grove— Post  Office — J.  A. 
Wetmore,  superv.  archt.,  treas.  dept.. 
Wash.  D.  C.,  received  bids  May  20.  building 
poat  office,  here,  from  Cooper  &  Lund,  Inc., 
Newark,  N.  J.,  $42,230 ;  Henry  &  Hatfleid 
Constr.  Co.,  120  South  Merldan  St,  Indian¬ 
apolis,  Ind.,  $44,965.  Noted  May  15. 

Tex.,  North  Ft-  Worth — Helium  Produc¬ 
tion  Plant — Bureau  Yards  and  Docks,  Navy 
Dept.,  Wash.,  D.  C..  received  bids  May  21, 
building,  here  (former  contract  cancelled), 
<  1  >  work  complete,  from  Central  Contg.  Co., 
585  Beatty  Bldg.,  Houston  Tex.,  (1)  $448,- 
000.  (220  days);  (2)  $20,000;  (3)  $5000; 
(5)  $3000;  (6)  $27,000;  (7)  $4500;  (8) 
$8000;  (16)  add  $600;  (17)  $1;  (18)  $4. 

Federal  Constr.  Co..  Wash.,  D.  C.,  (1) 

$467,500;  (2)  $25,000;  (3)  $5000;  (5) 

$5000;  (6)  $33,000;  (7)  $6500;  (8)  $11.- 
000;  (16)  add  $1000;  (17)  $3.50;  (18)  $5. 

A.  C.  Moses  Constr.  Co.,  915  New  York 
Ave.,  N.  W.,  Wash.  D.  C.,  (1)  $485,000, 
(210  davs) ;  (2)  deduct  $28,500;  (3)  de¬ 
duct  $8000;  (5)  deduct  $5500;  (6)  deduct 
$31,000;  (7)  deduct  $3438  ;  (8)  deduct  $10,- 
382  ;  (16)  deduct  $10,382;  (17)  $2.67;  (18) 
$1.58. 

(4)  is  eliminated  under  addendum  No.  1. 
(11)  is  also  eliminated.  Noted  Apr.  24. 

Miscellaneous 

PROPOSED  WORK 

Coal  Poeket— Chiropee  Falls.  Mass. — A. 

L..  DeOray,  7  Church  St.,  plans  to  build 
new  concrete  coal  pocket.  About  $11,000. 

Coal  Poeket — Chicopee  Falls,  Mass. — F. 
H.  Howard.  62  Market  St.,  soon  receives 
bids  building  new  concrete  coal  pocket. 
About  $10,000. 

Coal  Yard — Syracuse,  N.  Y. — Gere  Coal 
Co.,  305  South  Waren  St.,  purchased  site 
on  900  Block  Canal  St.,  and  plans  to  build 
coal  handling  yard,  to  include  500-600  ft. 
railroad  trackage,  concrete  trestle,  coal  and 
coke  bins.  Cost  between  $50,000  and  $60,- 
000. 

Retaining  Wall — Frankford  (Philadel- 
phila  P.  O.)  Pa. — Chevra  Bikur  Cholem 
Assn.,  Bridge  St.,  plans  to  build  rein. -con. 
retaining  wall,  600  ft.  long,  10  ft.  high. 
About  $10,000.  F.  N.  Orelsler,  Lafayette 
Bldg.  cngr. 

Platform — Detroit,  Mleh. — See  "Industrial 
Works.” 

Memorial  Park,  etc. — Drayton,  N,  D.— 
City  purchased  S6-acre  tract  for  memorial 
park,  to  Include  baseball  grounds,  swim¬ 
ming  pool,  etc.  About  $7000  now  avail- 
able.  „ 

Telephone  Line— Orenora,  N.  D. — Wil¬ 
liams  Mutual  Telephone  Co.  plans  to  build 
22  mi.  extension  between  Orenora  and 
Zahl.  O.  E.  Johnson,  genl.  mgr. 

BIDS  DESIRED 

Pier,  etc. — rhaumont,  N.  Y, — Until  June 
18.  by  W.  S.  Carpenter,  secy  to  Conserva¬ 
tion  Comn.,  building  wood  cribbing  and 
concrete  handing  and  recreation  pier  at 
Sony  Point.  Noted  Mar.  6. 

Paving  Materials — New  Y'ork,  N.  Y.— 
Until  June  6,  by  F.  1^.  Dowling,  pres.  Man¬ 
hattan  Boro.,  furnishing  and  delivering  20,- 
000  bags  Portland  cement ;  2000  cu.yd. 

mixed  aggregate ;  5800  cu.yd.  binder  stone; 
100. 000  sewer  brick;  3800  tons  limestone 
dust ;  200,000  wood  paving  blocks ;  600,- 
000  gal.  refined  asphalt. 

Flrepronflng — Trentan,  N.  J. — ^Until  June 
2.  by  Dept.  Architecture.  142  West  State 
SL.  fireproofing  dumbwaiter  shafts  and 
stairways,  at  State  Hospbal.  here;  adver. 
tlsed  In  this  Issue. 


Road  Material— Swarthmore.  Pa.— Until 
June  5,  by  Boro.,  for  3270  sq.yd.  tarvia- 
bound  macadam.  2800  lin.ft.  curbs  and  brick 
gutters,  2100  sq.yd.  waterbound  macadam, 
and  }800  lin.ft,  stone  curbs  and  brack  gut- 
tera-  F.  M.  .Varrell,  ascy. ;  ^advertised  in 
this  issue. 

Retalaing  Wall  —  Wllkeo-Barre,  Pa. — 

Until  June  2,  by  city,  building  concrete 
retaining  wall,  steps  and  coal  houses  on 
Coal  St  F.  H.  Gates,  city  elk. 

Pipe,  etc. — Detroit,  Mich. — Until  June  2, 
by  J.  A.  Martin,  comr.  purchases  and  sup¬ 
plies.  Municipal  Courts  Bldg.,  furnishing 
c.i.  pipe  and  Bi>ecial8.  cast  steel  fittings, 
machining  and  testing  steel  fittings,  gate 
valves,  manhole  castings,  hydrants  and 
telephone  conduits.  Smith,  Hinchman  & 
Qrylls,  Washington  Arcade,  consult,  engrs. 

Road  Roller — Saginaw,  Mich.— Until  June 
10,  by  O.  Holcomb,  comr.  pub.  wka,  fur¬ 
nishing  10-ton  road  roller;  advertised  in 
this  issue. 

Road  Machinery- Two  Harbors,  Minn.— 
Until  June  5,  by  I.  W.  Foote,  co.  aud.,  fur¬ 
nishing  one  2-ton  motor  truck  with  11 
cu.yd.  dump  body  and  power  hoist ;  1  port¬ 
able  gravel  screening  plant ;  4  dump 

wagons,  with  1|  and  2  cu.yd.  capacity,  hop¬ 
per  top ;  one  tractor,  caterpillar  type,  from 
12-20  horsepower  on  draw  bar. 

Valves,  etc. — Los  Angeles,  ral.—— Until 
June  10.  J.  P.  Vroman.  secy.  Bd.  Pub.  Serv. 
Comn.,  furnishing  valves  and  fittings  for 
spechal  penstock  for  power  plant  No.  2  in 
San  Francisquito  Canyon.  W.  Mulholland, 
645  South  Olive  St.,  engr. 

Wharf — Berthier,  Qne.— Until  June  2,  by 
Dept.  Pub.  Wks..  Ottawa,  Ont,  improving 
wharf  here.  About  $18,600. 

Breakwater — Ft.  William,  Ont. — Until 
June  5.  by  R.  C.  Desrochers,  secy.  dept, 
pub.  wks..  Ottawa,  building  breakwater,  as 
extension  to  revetment  wall  and  wharves 
at  entrance  to  Mission  Channel. 

Cast  Iron  Pipe— Waterford,  Ireland- 

City  receiving  bids  from  American  manu¬ 
facturers.  supplying  13.000  lin.yd.  16-ln.  c.1. 
water  pipes,  to  stand  vertical  pressure  of 
column  of  water  300  ft.  T.  F.  Higgins.  The 
Mall.  Waterford,  town  elk. ;  advertised  in 
this  issue. 

PRICES  AND  CONTRACTS  AWARDED 
(★Indicates  award  of  contract) 

Paving  Blorks — Worrester,  Mass. — City 
received  only  bid  furnishing  600.000  granite 
paving  blocks,  from  Hildredth  Granite  Co., 
31  State  St,  Boston. 

Sand — Long  Island  City,  N.  Y.-— M.  E. 
Connolly,  pres.  Queens  Boro.,  received  bids 
furnishing  and  delivering  6500  cu.yd.  sand, 
from  C.  A.  Myers,  foot  Stagg  St.,  $12,545  ; 
E.  W.  Fitzpatrick.  128  3rd  Ave.,  $12,610; 
T.  F.  Tuohy,  98  Main  St.,  $13,455.  Noted 
May  1. 

Stone — Long  Island  City,  N.  T. — M.  E. 
Connolly,  pres..  Queens  Boro.,  received  bids 
furnishing  and  delivering  10,000  cu.yd. 
broken  stone,  from  T.  F.  Tuohy,  98  Main 
St.,  $30,700  !  N.  H.  Trap  Rock  Co.,  $31,800  ; 
Peace  Bros.,  $33,000. 

Boiler  Breeehing — Ogdensbnrg,  N.  T.— 

State  Hospital  Comn.,  Albany,  received 
lowet-t  3  bids.  May  20,  for  boiler  breeching 
at  St.  Lawrence  Hospital,  here,  from  Mans¬ 
field  ft  Savage.  135  Williams  St..  New  York 
City.  $6999  ;  Murtagh  ft  Keddington  Co..  26 
Pleasant  St.,  Rochester.  $9100;  Shevlin 
Eng.  Co.,  New  York  City,  $9745.  Noted 
May  15. 

Piles,  etc, — St.  George,  S.  L,  N.  Y. — J.  H. 
Delaney,  comr.  plant  and  structures.  Mu¬ 
nicipal  Bldg.,  New  York  City,  received  low¬ 
est  3  bids  May  21,  furnishing  and  deliver¬ 
ing  piles  to  St  George  Terminal  of  Staten 
Island  Perry,  from  E.  R.  Mill  ft  Lumber 
Co.,  $32,194  ;  Central  Timber  Co.,  115  Bway. 
New  York  City,  $38,561  ;  J.  A.  Maloney,  16 
^aver  St,  New  York  City.  $64,654  ;  hard¬ 
ware,  from  L.  C.  Hardy  ft  Co.,  114  Liberty 
St..  New  York  City,  $3023  ;  Hanson  ft  York, 
$3038  ;  H.  T.  Dakin,  $3463.  Noted  May  15. 

Laundry  Machinery — Wards  Island,  N.  T. 

— State  Hospital  Comn.,  Capitol,  Albany,  re¬ 
ceived  bids  May  20,  for  laundry,  ma¬ 
chinery  and  motors,  at  Manhattan  State 
Hospital  here,  from  J.  Livingston,  Inc.,  70 
East  45th  St.  New  York  City,  $11,950;  <3. 
H.  Darmstadt.  352  West  43rd  St..  New 
York  City,  $12,947  ;  Jandous  Electric  Equip¬ 
ment  Co.,  109  West  8l8t  St,  $14,850.  Noted 
May  15. 

★Paving  Material— Camden,  N.  t. — Com. 
S' recta  ft  Highways,  let  contracts  furnish- 

-  Mlowlng  materials  for  1519;  asphalt. 


VoL  82,  Xo,  22 


to  Atlantic  Refining  Co.,  245  Nor'h  loth 
St,  Phlla  $12  per  ton; ’crushed 
SSm  Crushed  Stone  Co.,  North  Auk  ; 

Phlla.,  $2  per  ton;  pebbles,  to  Ju.sti  .  CmI 
ft  Iron  Co..  812  Market  St,  $1.9n  ,  r  to^! 
stone  dust  to  Camden  Lime  Co.  3i  . 
eral  St,  $5.75  per  ton;  cement,  to  .iustice 
Coal  ft  Iron  Co.  and  Camden  Lime  Co 
$2.84  per  bbl ;  fuel  oil,  to  Standard  Oil  Co" 
26  Bway.,  New  York  City,  $0.0539  li-r  Ea*l’ 
slag,  to  Duquense  Slag  Co..  Coni’nerciai 
Trade  Bldg.,  Phlla.,  $1.95  per  to,,  bim! 
minous  coal,  to  Swain  ft  Co..  Penr..sv!v-,no. 
Bldg.,  Phlla.,  $2.60  per  ton;  asphalt  s'aJld 
to  Norcross  ft  EMmunds  Co.,  IVnn  O/,' 
Bldg.,  Phlla.  $0.70  per  ton.  Noted  May  l1; 

★  OoaU  Banker — Newark,  N,  J. — Pub  s«r\i 
Ry.  Co.,  80  Park  PI.,  let  contract  building 
extension  to  coal  bunker,  to  Linde  &  Orimth 
Co.,  foot  of  4th  Ave.  About  $30,000  Work 
involves  pile  driving,  concrete  and  excay 

★Curb  Stop  and  Roadway  Valve  Rnvrv— . 
Baltimore,  Md. — City  let  contract  furnish- 
Ing  and  delivering  (a)  10,000  curb  ston 
^xes,  (b)  1000  roadway  valve  boxes  to 
Central  Fdry.  Co.,  Dundalk  (Baltimore  P 

S)8t  ^14  850  each  xittii 

Cement — PorUand,  Ore. — State  Highway 
Comn.  received  bids  May  6,  furnishing 
26.000  bbls.  Portland  cement  f.o.b.  Oswego 
for  Hillsboro-Beaverton  Project,  from  Ore¬ 
gon  Portland  Cement  Co..  Wilcox  Bldg.,  at 
$2.35  per  bbl.  and  H.  Cowell  Lime  &  Ce¬ 
ment  Co.,  Ry.  Exch.  Bldg.,  $3.22  and  $3.25 
Bids  referred  to  H.  Nunn,  Salem,  state 
highway  engr. 

★Cement — Portland,  Ore. — State  High¬ 
way  Comn.  let  contracts  furnishing  in.fiflo 
bbla  Portland  cement,  f.o.b.  Marshfield,  for 
Marshfield-Coquille  Project,  to  H.  Cowell 
Lime  ft  Cement  Co.,  Ry.  Exch.  Bldg..  $3.65 
per  bbl.  ;  600  bbls.  f.o.b.  Arlington.  Arling¬ 
ton  Project,  to  Lehigh  Portland  Cement  Co., 
$3.54;  1600  bbls.  f.o.b.  Miller  Sta,  Miller- 
Sherman  Co.  Project,  to  Oregon  Portland 
Cement  Co.,  Wilcox  Bldg.,  $3.43.  Price  of 
sacks  included  in  all  bids  at  $.15  each,  ex¬ 
cepting  bids  of  Oregon!  Portland  Cement 
Co.  and  Lehigh  Portland  Cement  Co.  fig¬ 
ured  at  $.25  each.  All  bids  offered  5% 
discount  for  payment  within  10  days. 

Road  on — Fresno,  Cal. — Bd  Supervs. 
Fresno  Co,  received  bids  furnishing  100,- 
000  bbls.  road  oil,  from  A.  F.  Gilmore  Co.. 
Van  Nuys  Bldg.,  $1.61  per  bbl.  f.o.b.  Taft; 
Union  Oil  Co.,  Union  Oil  Bldg.,  $1.60  f  ob. 
Malta ;  Standard  Oil  Co.,  1727  North 
Spring  St.,  $12.76  per  ton  for  E  grade  as- 
phaltum  f.o.b.  Seguro,  bidders  all  of  Los 
Angeles.  Noted  Apr.  10. 

★Pipe— Los  Angeles,  Cal. — Bd.  Pub.  Serv. 
Comn.  let  contracts,  to  U.  S.  Steel  Prod¬ 
ucts  Co.,  166  Central  St.,  furnishing  20.000 
ft.  6  in.  Matheson  joint  welded  steel  pipe, 
f.o.b.  Pittsburgh.  Pa.,  $0.4816  per  ft..  Crane 
Co..  321  East  3rd  St.,  furnishing  6000  ft.  2 
in.  dipped  w.  1.  black  pipe  with  threads  and 
couplings,  f.o.b.  Los  Angeles,  $20.46  per 
100  ft. 

Rond  Oil — Los  Angeles,  Cal. — City  re¬ 
ceived  bids  furnishing  81*^  road  oil  for 
year  beginning  June  30,  l9l9,  from  A  F. 
Gilmore  Co.,  Van  Nuys  Bldg.,  $2.19  per 
bbl.  ;  C.  C.  Harris  Oil  Co.,  701  College  St.. 
$12.65  per  ton  of  2000  Iba 

Shed  —  Oakland,  Cal.  —  Parr-MoCormifk 
Terminal  Co.,  foot  of  7th  St.,  received  bids 
building  1 -story,  120  x  500  ft.,  timber  tran¬ 
sit  shed,  from  A.  Olson,  Oakland,  $65,642  ; 
Clinton  Constr.  Co..  357  Pine  St..  San  Fran¬ 
cisco,  $58,367  (without  paving)  ;  Hayes- 
Oser  Co.,  Call  Bldg.,  San  Francisco,  $65.- 
837. 

★Dry  Dock- San  Pedro.  Cal.— South¬ 
western  Dry  Dock  Co.,  recently  Incorpor¬ 
ated  with  $1,000,000  capital  stock,  will  build 
dry  dock  near  plant  Southwestern  Ship¬ 
building  Co.,  here.  Work  will  be  done  by 
day  labor.  I.  H.  and  M,  H.  Heilman,  c  o 
Heilman  Clommerclal  Ttust  ft  Savings  Bank. 
I>os  Angeles,  Interested. 

★Fonndatioa.  ete.  —  Montreal,  Qse. — 

Dept.  Pub.  Wks..  Ottawa,  Ont.,  let  con¬ 
tract  for  foundation  and  excavation,  for  ex¬ 
tension  to  custom  house  here,  to  P.  uyui 
A  Sms,  Transportation  Bldg.  About  $100,- 
000.  Noted  Mar.  27  under  “Buildings. 

★Sewer  Pipe— Sherbrooke,  Qne. — 
contracts  furnishing  sewer  pIpe.  to 
Sons  ft  Co.,  and  J.  S.  Mitchell  ft  Co.,  wel- 
Iln^on  St  About  $35,000. 

★Wharf— Terrheres,  One.— TVpt 
WkB.,  Ottawa,  let  contract  reb«>l^*r.VoV 
here,  to  D  and  J.  Tnidel  and  N.  Trudel,  St 
Irenee.  About  $10,000. 


CONSTRUCTION  NEWS 


OF  SPECIAL  INTEREST  TO  ENGINEERS.  CONTRACTORS. BUILDERS 
XND  MANUFACTURERS  OF  ENGINEERING  AND  BUILDING  SUPPLIES 


1 — Tho  follnw  ine  prices  are  per  1000  lin  ft  ; 

- New  York - 

One  San 

Current  YrarAco  St.  l/ouis  Chicago  Francisco  Dallas 

$3500  *35.00  *22.50  *3000  .  *3344 

51.00  51.00  27.00  4000  *4500  50  16 

65.00  65.00  45.00  5000  6500  62  70 

90  00  90  00  55  00  60  00  90  00  83  60 

130  00  130  00  100  00  80  80  150  00  143  76 


PIG  IRON— 

CINCINNATI 

No.  2  .Southern . 

Northern  Basic. . . . . . 

Southern  Ohio  No.  2 . 

NEW  VOnlC,  tidewater  delivery 

2X  VirRinia  (silicon  2.25  to  2  753. . . 

South!  rn  No.  2  tsilicon  2.25  to  2.75) . 

BIRMINGHAM 

No.  2  Foundry . 

PHIL.vnri.PIIIA 

Easti-rn  Fa. . . 

Virrinia  No.  2 . 

Basic . 

Grey  Forgp . 

CHICAGO 

No.  2  Foundry  T.ocal . 

No.  2  Foundry  Southern . 

PITT‘5RrRGH,  including  freight  charge  from  the 
Valley 

No.  2  Foundry  Valley . 

Basic . 

. . 

•  F.  o.  1).  furnace.  t  Delivered. 


SEWER  PIPE — The  follow  ing  prices  are  in  cents  per  foot  for  earload  lota: 


- New  York - - 

One  San 

Current  Year  Ago  St.  Ix>uia  Chicago  Franciaco  Dallas 

$'>.OSl  *0.111  .  *0.(19  *0  09  *0.132 

.09/  .  .09  .15  .132 

./?/.5  .  1665  .  ./.«  .1875  .207 

./;'/5  .  *0.16  ./.«  225  .207 

.1S9  .259  .21  .#/  .  .5475  .2875 

.ms  .3885  .29  ..t/.5  45  .4025 

..sr,s  .4995  .37  .*0.5  60  .5175 

.*90  .666  .56  .5*  9375  .7475 

.675  .925  .91  .975  I  275  .9775 

.9/  III  1.14  7.0.5  1.71  1.15 

7.09  I  48  1.46  7.*0  .  1.495 

7.275  1.665  1.56  1.80  2.125  1.725 

2.075  2.47  1.90  2.75  .  2.5875 

2.2.52  2.736  2.57  3.45  .  3.1625 

2.79  3  42  3.09  4.00  .  4  025 

(  79  3  895  3.37  4.35  .  4  60 


*0093  SO  1395  *0.217  *0.4185  *1.395  *4.6125 
12  .18  .28  .45  200  4.75 

105  .16  .25  .425  1.575  . 

15  . 3375  .64  2  00  . 

12  .18  .25  .50  I  80  4.60 

082.5  .1375  .2475  44  I  50 

.•50  per  cent,  off  list 

078  .117  .182  .351  I  35  4  10 

5'i  per  cent,  off  list 

.30t  .45t  .70  I  35  4.50  7  20t 

c  ts'ctively. _ 


Boston . 

Kt.  Paul . 

Denver . 

Seattle . 

Kansas  City . . 
T.os  Angeles. . . 
New  Orleans. . 

Detroit . 

.'\tlanta . 

Montreal .... 
t4-in..  6^in. 


RAILWAY  SUPPLIES 


STEEh  R  MLS —The  following  quotations  are  per  ton  f.  o.  b.  Pittsburgh 
and  (  bieagu  for  carload  or  larger  lots.  For  leas  than  carload  lots  5c.  per  100  lb.  is 
charged  extra: 

- - Pittsburgh - -  - - Chicago - ■ 

One  One 

Current  Year  Ago  Current  Year  Ago 

Standard  besaemer  rails .  *45  0(3  *63  00  *45.00  *65  PO 

Standard  openhearth  rails .  47.00  65.00  47.00  67.00 

bight  rails.  8  to  10  lb .  2.58J*  3.13  *  2  83)*  3.13  * 

Urht  rails.  12  to  1411) .  2.54*  3.09*  2  79*  3.09* 

Light  rails.  25  to  45  Ib .  2.45*  3.00*  2.70*  3.00* 

•Per  100  lb. 


ROAD  And  paving  materials 


ROAD  OILS — Following  are  prices  per  g.':lh»n  in  tank  ears  8000  gal 


_  . _  niininiiim 

t’nrrent  OneMonthAgo 

rO  05  *006) 


f.o.b.  place  named'. 

New  York.  45-65%  asphalt . 

New  York,  liquid  asphalt . 

New  York,  binder . 

New  York,  fliix . 

St.  Louis,  40%  asphalt . 

Chicago,  15-20%.  asphalt . 

Chicago,  100%  dust  layer . 

Dallas,  40-50^0  asphalt . 

Dallas,  60-70%  asphalt . 

.“tan  Franeisgo,  75-95%  asphalt,  per  hhl 

ASPTlALftJM- 

New  York.... 

Chirago . 

San  Francisco 

Dallas.  . . 

Seattle . 

Denver . 

Denver . 

St.  Paul . 

Kansas  CHy.  . 

St.  Louis  .... 

1.08  Angeh  8. 

1 )etroit . 

Detroit . 


TRACK  Sl'PPLIES — The  following  prires  are  base  per  100  Ib.  f.o.b.  Pitts¬ 
burgh  for  carload  lotSi  together  with  the  warehouse  prices  at  the  places  named: 

- - Pittsburgh— —  San 

One  Year  Fran- 

Current  Ago  Chicago  St.  Louis  cisco 
Standard  spikes,  A-in.  and  larger  S3 . 35  *3.90  *4  .27  (*  .**  8.5  6,5 

Track  bolts .  4.35  4.90  5.17  Premium  6.6,5 

Standard  section  angle  bars .  3.00  3.25  4.22  Premium  4.60 


Brand 

Texaco 

Mexican 

California 

Texaco  and  Mexican 
D  grade 
Trinidad 
California 
Mexican 
Mexican 
Stanolind 
K  grade 
Trinidad 
Petroleum 


RAILWAY  TIES— For  fair-sized  orders,  the  following  prices  per  tie  hold: 

7  In.  X  9  In.  6  In.  x  8 
by  8  Ft.  6  In.  by  8  Ft. 

Chicago .  Plain  *1  48  *1.33 

Ssn  Francisco .  Douglas  Fir — Green  I  35  .96 

San  franciaco .  Douglas  Fir — Creosoted  2.72  1.92 

Prices  per  tie  at  Missouri  mills;  St.  Louis  prices  al>out  25c.  higher; 
Untreated  A  Grade  White  Oak  Untreated  A  Grade  Red  Oak 

6x8x8  6x8x8 

No.  I .  *0.70  No.  I .  *0 

No.  2 . 80  No.  2 . 

No.  3 . 90  No.  3 . 

No.  4 . 98 

7x9x8  white  oak .  I 

7x9x8  red  oak  (No.  4) .  *0.80  No.  5 . 

Note. — Add  36c.  each  for  treatment. 


About  4x8x4  dressed. . 
About  4x8x4  common 

Basalt  block  4x7x8 _ 

Limestone . 

5-in.  granite . 

Sandstone . 

No.  I  granite . 


Chicago . 

.San  Francisco, 
Kansas  City. . 

Boston . 

St.  Paul . 

.Atlanta . 

Detroit . 


Small  granite. 


STEEL  From  warehouses  at  the  places  named  the  following  diseounts  hold 
for  steel  pipe; 

, - Black - 

New  York  Chicago  .St.  Louis 

I  to  3  in  hutt  welded .  47%  57.  5%  45%, 

2)  to  6  in.  lap  welded .  42%  63.6%  4 1  J% 

■ - Galvanized - - 

New  York  Chicago  St.  Louis 

!  to  3  in.  butt  welded .  31%  **%  30)% 

'I  V"  *5 .  27j% 

Msllcable  fittings.  Class  B  and  C,  from  New  York  stock  sell  at  ■)-l5%  list 
(■•ecs  C ast  iron,  standard  aiaea.  1 0%  off. 


FLAGGING- 


Bronx. 


Manhattan . 

Queens,  5  ft.  squarr 
5x20-in.  cross-walk. 
18  in.  wide . 


Chicago 


WOOD  BLOCK  rAVl 


Sise  of  Block 


New  York . 

New  York . 

Chicago . 

Chicago . 

CTiicsgo . .- . 

St.  Louis . 

St.  I/ouia . 

St.  Louis,  Minneapolis  spec. 
St.  Louis,  Minneapolis  spec. 

Seattle . T . . 

Kansas  City . 

St.  Paul . 

Dallas . 

Dallas . . . 

Nsar  Orleaas. .  . 

Naw  Orleans. . . 


3)  16 

4  16 

4  16 

3|  16 

City  specifications 
3*  16 

4  16 


CAST-IRON  PIPE — The  following  are  prices  per  net  ton  for  carload  lots: 

- - New  York - - 

One  Month  One  St.  San  Fran- 

, .  (Current  Ago  Year  Ago  Chicago  Louis  eisco  Dallas 

. #55.70  *60.70  *64.35  #5*. 90  #*9.00  #7«.50  $59.00 

tinandovsr .  6t.70  .  57.70  61.35  61.80  $6.00  69.66  56.00, 

Gss  pipe  and  IMt,  loigtha  are  II  per  ton  estra. 


r 


CONSTRUCTION  MATERIALS 


PAVING 

0I6P  0036  $0.71  $0.92  $0.76  I 

0S3P  0053  1.00  1.28  1.06 

072P  0072  1.26  I  66  1.34 

097P  0097  1.62  212  1.73 

04911  0  049  1.00  1.28  1.06 

067K  0  067  1.26  1.65  1.34 

089H  0  089  I  62  3.11  1.73 

.\Ia<lp  in  1 6-,  20-,  24-,  28-,  32-.  36-,  40-.  44-,  48-,  5: 
1 50-.  200-  and  300-ft.  tonicths 
Galvaniied  is  about  I0<’r  hiahcr. 

NOTE— -Npw  York  Warehouse  prire  is  about  15' 
owinn  to  mill  dprreaae. 


SAND  AND  GRAVEL — Prire  for  rarico  or  carload  lots  is  as  follows,  prrru.yd. 

-  Gravel - . 

■ - 1|  In. - - - 1  In.- — -  - - Sand - - 

.  One  Yr.  One  Yr.  One  Yr. 

Current  .Vgo  Current  Ago  Current  Aro 

New  York .  $2  00  $2  00  $2  00  $2  00  $1.25  $1.25 

Denver  .  l.bO  I  50  1.60  1.50  1.25  I  05 

Chiraao  .  t  r,li  1.40  I  85  1.40  I  .35  1.30 

Kansas  City .  2  50  2.15  3  00  2.60  I.OOf  .80 

8t.  Ljwis* .  1  76  .  90  1.82  .  90  1  68  .  80 

Seattle  .  1.25  1.00  1.25  1.00  1.25  1.00 

Dalas .  2  00  _  2  00  _  1.40 

St  Paul .  1.25  I  00  I  35  1.40  .60  .50 

isaPraneisd) .  I  15  1.00  1.15  I  00  I  15  I  00 

B<*t(.n  .  1.65  1.70  1  65  1.95  J  .70*  1.70 

New  Orh  aiis .  2.75  .  2.75  .  1.50 

LtwAnaelrs  .  1.02  .85  1.02  .85  .70  .65 

AtlHiiia  .  S.JOt  2.00  e.SOt  2.35  root  .75 

Montreal .  1.20$  .  I  40f  _ 

Detroit  . .  1. 90  _  1.90  ...  I  80 

•Hue  white  sand,  Paeifie.  and  Ottawa  p<T  ton,  $6.  fKaw  Hiver  sand  is  $1.50 


EXPANDED  METAL  LATH — Prices  in  carload  lots  per  100  yd  f. 
are  as  follows; 

■  ■■  New  York  — — 

Cur-  One  St.  .San 

Gage  Weight  rent  Year  Ago  Chicago  Louis  Frun<  it<  ( 
27  233  $2910  $30. 9f  $31.00  $29.00  #3400 

26  250  .10.  r*  32.03  32.00  30.  OO  35  00 

25  300  31.90  33.19  33.25  .  37  00 

24  340  .13. .W  34.30  34  50  .13.00  40  25 

22  450  36.60  3680  . 


About  lO*^.  additional  for  smalltT  quantities. 


CRt'SIIED  STONE 


Price  for  cage  or  carload  lots  is  as  follows,  twr  cu.yd. 

- IJIn  -  Jin - 

Curn  nt  One  Year  .Xgo  CurT<'nt  One  Ye 
.$1  65-1  75  $1  60  $1  75-1  85  $1 


BARS,  CONCRETE  REINFORCING— Following  quotations  arc 
ROLLED  FROM  BILLETS 

■ - - — -  Warehouse - - — — 

——New  York - - 

Mill  Cur-  One  Year  St. 

. .  Ago  Chicago  Louis  Dalliis 

■  "1»  $3  .17  Si  69  $/,..-,(/ 

Ij  3.i2  3  74  i..V5 

•j  J.47  3.79  i.OO 

IJ  3.62  4  04  i.7.7 

•I  4  67  4  19  4.9.5 

of  27Jc.  per  100  lb.  Extra  u 


New  York . 

Chicago  . 

6t.  Louis  . 

Dallas  . 

San  Francisco . 

Bi«tou  . . 

St.  Paul  (lime) . 

St.  Paul  (trap) . 

Ih'nver  . 

Kansas  City . 

Seattle  . 

Atlanta  .: . 

Los  .Angeles . . 

New  Orleans . 

Mont.eal . 

Di'troit . 

•Per  ton  at  cnisher 
and  J-in.,  respect  fully. 


J  and  larger. 

I  .  2  40  3  42  4  14! 

j .  2.45  3  47  4.19 

1 .  2.60  3.62  4  34 

1 .  2  85  3  87  4  59| 

Tw  isted  liars  cut  to  length  take  extra  < 
bars,  uncut,  7ic. 

ROLLED  FROM  RAILS 
St. 

Chicago  Louis  Dallas  Ch 

i  in.  and  larger  $2.  45  $2  45  $).t5  i .  $i 

.  2.50  2.50  4.W  J .  2 

.  2.55  2.55  4.40 _ 

BRICK — To  contractors  pric<‘  jaT  1000  in  cargo  01 

- - - Common — 

<  )ne  ( )ne  3 
Current  Month  Ago  Ag 

New  York .  $15  00  $15  00  $10 

Chicago .  12.00  12.00  8 

St.  Loiiia,  selected. .. .  16.00*  16.00  14 

St.  Louis,  salmon .  10.00  10.00  9. 

Denver .  I2.00t  12  OOf  10. 

I>allas .  16  07  10 

San  Francisco .  12.50  12  50  10 

Boston . (on  job)  18.00  18.00  14. 

New  Orleans .  16. t5  18.00  ... 

St.  Paul .  10  25  10  25  8. 

Kansas  City .  15.00  14.00  II. 

Seattle .  15.00  15  00  12. 

Atlanta .  15.00  .  14. 

Los  Angeles .  12.50  12.50  7. 

Montreal  (plastic),..  14.50  .  . 

Detroit..... .  13  50  . 

•  Hard  brick,  $14.  t  Salmon  is  SlO  in  lienvcr. 

HOLLOW  TILE— lYice  |M-r  block  in  carload  lots  for  hollow  building  tile: 

-  ■ - New  York - .  F'a-tery 

One  San  I’l  rlti 

Year  Chi-  St.  F'ran-  Aiuliey, 

Current  Ago  cago  Louis  cisco  Dalhis  \  .1 

4x12x12 .  #0.7/475*  $0  09  Oo  f'S  $0  08  $0  1 125  $0.  1072 

6x12x12 . /.5.1*  .12  .  112  .  105  .  15  .1474  40  1512 

8x12x12 . 1>04*  .16  .144  .15  . 2010  1944 

10x12x12 .  168  .  173  . 2546  226f 

12x12x12 . 208  .208  . 3082  .29l( 

*Delivered  lielow  72nd  St. 

4x12x12  8x12x12  Dxl2>li 

$0  10  $0.20  $0  50 

.056  .11  .162 

.0786  .15  .205 

.125  .18  .25 

.09  .175  .30 


I  50  I  60  I  50 

1  90  .  I  60  2  00  1.70 

1.50  I  10  I  50  I  10 

2  35*  2  00  60*  2  35 

I  12  I  05  112  1.15 

5  00  _  5  75  _ 

I  75  .  2  00 

I  20  I  20 

tl  imestiinc;  trapruck,  $1  60  and  $1  80  jicr  ton  for  1} 


LIME — AVareh'iuse  prices; 

Hydrated  p<-r  Ton 
F'iiiislu'd  Common 

New  York .  $17  50  $14  50 

Kansas  City .  21  dO 

Chicago .  18  00  17  50 

8t.  Louis .  22  00  18  00 

Boston .  22  7.S  18  2.8 

Dallas  .  2  25*  I  25* 

San  F'rancisco .  19  00 

8t.  Paul .  23  00  18.00 

New  Orleans . 

Atlanta .  18  SO 

Montreal .  20  00  20  00 

DenviT .  . 

Seattle  .  25  00  . 

Los  .Angeles  .  . 

*  200-lb.  barnds.  t  Per  180-lb  barrel,  j  P 
N(3TF^— Hefiinil  of  Kk'.  iwr  liarrr-l 


• -  raving 

Brick  HIm 
.N'o  (juotatieiiK 


Lump  iwr  30O-Lb  Barrel 
FYnishdl  Common 

$290  $265 

230*  220* 

I  80*  I  10* 

I  75* 

3.65  3  30 


NATl’RAL  CEMENT—  Prii-e  to  dealers  for  500  libl.  or  over,  f.o.b.,  exclusive 
of  bags 

St.  Paul  (.Austin) .  $/.  4-5 

Kansas  City  (F't.  Scott) .  1.40 

New  Orleans  .  .  . . .  2  52 


POR  IT.AND  f^EMENT  — Current  prices  are  for  barrels  in  carload  lots,  without 
bags,  to  cuntractois: 

Current  One  Month  Ago  One  Year  Ago 
Without  Bags  With  Bags 

New  York .  $2  30  $2  30  $2.59 

Jersey  City .  2.27  2.27  2.50 

B<«ton .  e.i2  2.57  2.81 

Chicago .  2.00  2.00  2  36 

inttsburgh  .  2  05  2.05  2  46 

Cleveland  .  2  32  2  32  2.59 

D«‘troit .  2  08  2.08  2  55 

IniUananolis  .  2  27  2.27  2.59 

Told!..  .  2  12  2.12  2  59 

Milwauki-e .  2.11  2  II  2  48 

Duluth .  2  10  2.10  2.51 

Peoria .  2  12  2.12  2  48 

. .  2.18  2.18  2  60 

Davenport  .  2.14  2.14  2.55 

St.  Dmia .  2. to  2.40  2.60 

San  FVancisco  .  2 .  40  2 . 40  2.80 

New  Orleans  .  #.  !4  2.70  .... 

St  Paul .  2.20  2.20  2.68 

Denver  .  .  2.67  2.67  3.39 

Kansas  City  .  2.26  2.26  2.54 

Seattle  .  2.53  2.53  2.75 

Dallas  .  2.03  2.03  2.60 

Atlanta  .  2.60  2.60  3,60 

law  Angeles  .  ^  2.68  2.30 

Montreal 
Detroit 
NOTi: 


Boston . 

St.  Paul . 

Kansas  City. 

Denver . 

S«‘attle . 

Atlanta . 

law  Angeles. 
New  Orleans, 


STRlIt 


together  with  quotations  per  100  lb.  from  warehouses  at  placr-s  named: 

Mill  New  York  San 

Pitts-  Cur-  I  Yr.  St.  Chi-  Fr.m- 

burgh  rent  Ago  laiuis  cago  cisco  1 

Beams,  3to  I5in .  $2.25  $3.47  $4,195  $3.54  $5.47  $4  70 

Channels,  3  to  1 5  in .  2.45  3.47  4.195  3  54  3.47  4  70 

Angles.  3  to  6  in.,  Jin.  thick...  2.45  3. *7  4.195  3  .54  3.47  4  70 

Tees,  3  in.  and  larger .  2.45  3.52  4.195  3.54  3.47  4  70 

Plates .  2  66  3.67  4.445  3. .54  3.67  4  90 


a9$ll$  V’UXrETUV  V/Ut?  V-Uf  ^  a  iras. 

Pittsburgh  Yr.  Ago  cago  Ix^uis  cisco  Dalirt 

1  in.  and  larger .  $4  20  $5.05  $6,095  #1.7#  14.79  #6  05  $6  O' 

CONE  HEAD  BOILER 

!  in.  and  larger .  4.30  5.15  6.195  $.«#  $.89  6  15  6  00 

andH .  4  45  5.30  6.345  $.97  S.Ol  6.30  6.10 

and* .  4.70  5.55  6.695  5.32  6.g9  6,65  6  50 

Lengths  shorter  than  I  in.  take  an  extra  of  50c.  Iwngths  between  I  in.  and  2  in. 

take  an  extra  of  25c.  _ 

PREPARED  ROOPlNGf^— Standard  grade  rubbered  surface,  cimplcte 
with  nails  and  cement,  coats  per  square  as  follows  in  New  Y ork,  St.  Louis,  (.mcago 

and  San  Francisco:  —  1-Ply - -  - - ^Ply - -  - - 

c.l.  l.cL  c.l.  l.cl.  c.l.  Dl- 

No.  I  grade .  $1.35  $1.60  $1.70  $1.95  $2  05  $2  » 

No.2grad6 .  1.20  1.45  1.50  1  75  I  80  2  05 

Asbestos  asphalt-saturat^  Felt  ( 14  lb.  per  square)  costs  $5.00  per  100  lb. 
Slate-surfacM  roofing  'red  and  green)  in  rolls  d  108  sq.ft,  easts  $1210  per  roll 
in  carload  lots  and  $2.05  I  vr  smaller  quantities.  , . 

Shinglea,  red  and  8^n  date  finish,  cost  $t.00  pm  aquars  in'carloads;  $5.25  in 
smaller  quanUties.  in  Phils  h  Ipbia. 


-Bag  charge  is  generally  I5r.  each. 


TRIANGLE  MESH  — Price  per  100  sq.ft,  in  carload  lots: 

PlJAIN  4-lNCH  X  4-INCH  MESH 
Sectional  Area 

Style  Square  Inches  l*itt^  8t. 

Number  per  F't.  Width  burgh  New  York  Chicago  Diuis 
032  0.032  $0.92  $1.16  $0.98  $099 

049  0  049  1.18  1.48  1.26  I  26 

068  0068  1.44  1.86  1.53  1.56 

093  0093  I  85  2  34  1.97  2.00 

126  0.126  228  3.02  2.43  2.47 

153  0.153  2.72  3.59  2.90  2.95 

180  0  180  3.12  4.13  3.33  3.39 

245  0.245  4.12  ,  5.44  4.40  447 

287  0.287  4.76  '  6.29  5.08  5.16 

336  0  336  552  7.30  5.89  5.99 

395  0.395  6.40  8.45  6.83  694 


Dallas 
$1  13 
I  43 

1  79 

2  41 
2  92 
3.48 
3.99 
5.27 
6  10 
7.06 
8.19 


8 

60 

1  1 

00 

12 

00 

14 

00 

7 

00 

327 
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3.55 

3.60 

3.65 


St. 

Louis 

4.64 

4.69 

4.74 

.4.24 
.4  29 
5  .34 
.4.44 

4  79 
.4.«9 

5  89 
6.19 
6.34 
6.49 

6  79 


Chir^o 

4  62 

4  67 

5.17 

5.22 

5.27 

5.37 

5.72 

5  82 
5.82 
6.  12 
6.25 
6.42 

6.72 


. — New  York — . 
One 

Currrnt  Yr  A( 

4  57 
4.62 


nnOKlNti  MATERIALS — I’riccs  p«T  ton  f.o.b.  -New  York  and  Chirago:  . 

I.t'MsYhan 

Carload  I/ots  Carload  Lots 
N.  Y.  Chirago 

T«r  (.It  (14  lb.  por  square  of  100  sq.ft.).. .  $50.00  $50.00 

T«m<hr(in4(fo-lb%bl) .  19.00  16  00 

piti-h  (in  barrrk) .  30  ^  30  00 

I'rlt. .  65  00- _ 65  00 

SlIEL  I '' _ Quotations  are  in  rents  p<'r  pound  in  various  ritirs  from  warehouse 

•bo  (hr  base  quotations  from  mill: 

Large 
Mill  Lots 
Blur  .Annealed  I’ittabMgh 

No.  10 . 

.No.  12 . 

No.  14 . 

18  and  20 .  4.15 

»\.e  22and24 .  4.20 

•No  2h . 

«No  28 .  <-35 

.  4.70 

No  12 .  4.80 

No  14 .  4.80 

N,a  18  and  20 .  5.20 

N.e.  22and24 .  5.25 

*No.  26 .  5.40 

•No  28 .  5.70 

•i-Vir  painted  corrugated  sheets  add  30e.  per  1000  lb.  for  25  to  28  gage;  25r.  for 
19  to  24  gages;  for  galvanised  corrugated  sneets  add  I5r  .  all  gages. _ 

LINSEED  OIL — These  prices  are  per  gallon; 

.  New  York  - .  •  Cleveland  - •  ■  Chirago  - - 

One  ( tne  ( )ne 

Cuns'nt  Year  Ago  Current  Year  Ago  fNirrent  Y'ear  Ago 

Rawinbarrel .  $1.76  $1.55  $1.74  $1.65  $1  78  $1.65 

5.g;d.  cans .  1  89  1.65 _ I  90 _  JL  1.75 

WHITE  AND  RED  LEAD  in  500-Ib.  lots  sell  as  follows  in  rents  |>er  pound: 


San 

I'ran- 

risro 

5.80 

5.75 
5.90 

6.75 

6.80 
6  95 
7.05 


7.30 

7.30 

7.60 

7.75 

7.90 

8.20 


4.67 

r, .17 
5. St 

5. J7 
6..t7 

B.',0 

s. sr, 
6.60 
6.90 
6.0.'; 

6.  to 

6.60 


54T 

5.50 

5.55 

6.25 
6.30 

6.40 
6.45 

6  70 
6.80 
6  80 

7  10 

7.25 

7.40 
7.70 


Current 


■  Red 


I  Year  Ago 


White 
Current  I  Yr.  Ago 


keg. . . 
50db.  1 


Dry 

.13.00 

In  Oil 

Dry 

In  Oil 

Dry 

and 

In  ( )il 

I>Ty 

and 

In  oil 

14.50 

II  25 

II  00 

13.00 

10  50 

.13.25 

14.75 

11.50 

11.25 

13  25 

10  75 

.13.50 

15.00 

11.75 

II  50 

13.50 

11.00 

.15.00 

16.50 

13.25 

13.00 

15.00 

13.00 

.  16.00 

17.50 

13  25 

13.00 

16.00 

13.00 

25  and  ! 

I2|-ll> 

5-Ih  n 

l-il>  r; . . 

500  ll>.  lots  less  lO^o  discount;  2000  Ib.  lots  less  IO-2)%  discount. 


LUMBER 


San  Francisco — Prices  of  rough  Douglas  fir  No.  I  common,  in  more  than 
carload  lots; 

Lumber  Prices  in  Yards  at  San  Francisco 


3(6  and  8 

8 .  31 

12 .  31 

.  31 

12 .  31 

.  32. 

24  Ft.  and  Under 

6(10 .  $.30. 80 

6(14 .  32.00 

8(10 .  .30.80 

8(14  .  32  00 


6-8-12  and 

10-1^18  and 

14  Ft. 

20  Ft. 

25  to  32  Ft 

...829  .80 

$.30  00 

$3.3  00 

...  .30.80 

31.00 

34  00 

...  31.00 

32  00 

38  00 

. ..  31.00 

32  00 

38.00 

. ..  31. .80 

32  .80 

38  80 

...  31.00 

32  00 

.38  00 

. ..  32.00 

.33  00 

3«  00 

25  to  32  Ft. 
$32. 80 
34  00 
32  .80 
34.00 


33  to  40  Ft. 
$23  80 
38  00 
33  80 
35.00 


-Southern  Pine- 


St.  Loult  ~ 

New  York* 

— ■  Chicago - - 

. - St.  Louis — -- 

20-24 

20  Ft 

22- 

20  FT 

22- 

FH. 

and  Under 

24  Ft. 

and  Under  24  Ft. 

3(  4  to  8x  8 . 

.  $40  00 

$38.50 

$39. 50 

$35  00 

$37.00 

3(10  to  10x10 . 

.  43.00 

40.50 

41.50 

38.50 

40.00 

3sl2to  12x12 . 

46  00 

43.50 

44.50 

40.00 

41.50 

3x14  to  I4xf4 . 

49.00 

47.50 

48.50 

45.00 

47.00 

3x16  to  16x16 . 

88  00 

51.00 

52.00 

48  00 

50.00 

3x1* to  18(18 . 

68.00 

55.00 

56.00 

52.00 

53.00 

4(20  to  20x20 . 

61.00 

61.00 

62.00 

•from  Lumliermen's  Bureau. 

Over  24  ft. — Add  $1  for  eaoh  additional  2  ft.  in  length  u 

p  to  40  ft. 

for  sites 

12  (  1 2  and  under;  for  siies  over  12x12  add  $2.  For  meorhaniable  add  $2  to  sist  s 
10  (  10  and  under.  Fur  prime  add  $2  to  the  price  of  merehantablc  for  all  sixes 

Other  Cities 


-8  X  8-In.  X  20-Ft.  and  Under- 


12  X  12-In. 

20  Ft.  and  Under 


Seattle . 

New  ( trleans.. 
St  Paul . 


Montreal.. 


P. 

F'ir 

Hemlock 

Spruce 

P. 

F'ir 

$46. 50 

$45.00 

$45.00 

$46  00 

$52  00 

$46  00 

40.50 

42  28 

13.  S6 

45  50 

i9  5 

20  80 

20.50 

M.50 

20.50 

20  80 

20  50 

38.00  (No.  1) 

40  00  (No.  I) 

50. 00 

53.00 

46.00 

46.00 

57  00 

58  00 

44.00 

36.50 

36.50 

49  00 

39.00 

37.50 

48.00 

65.00 

'38.66 

38.00 

40.00 

44.50 

l-In.  Rough,  10  In. 

X  16  Ft. 

Mn.  T. 

and  Gr. 

S<-att!e...,  .  . , 
New  ( trieans. 

St.  Paul . 

Denver . . 


la*  .Angeles. 


and  Under 

10  In.  X 

16  Ft. 

P. 

Fir 

Hendock 

P. 

F’ir 

$50.00 

$45  00 

$40  00 

$45  00 

$48.50 

52.75 

59.75 

59  75 

5.8  00 

66.00 

20  so 

30.50 

20.50 

20  50 

20.50 

40  00 

38  00 

51.00 

47.00 

40.00 

51  00 

46.00 

45.00 

35.50 

35.50 

38  00 

32.00 

33.00 

33.00 

36.00 

35.00 

60.00 

45.00 

60.00 

Dallas — YeUow  pine; 

2(4(0  2(12—12,  14  and  16 .  $38.80 

2(4  to  2(12—10,  18  and  20 .  40.90 

2(4  to  2x12—22  and  24 .  43.20 

4*4.  4(6,  6x6,  8x8  and  3x8 .  46.25, 

»(I0,  10(10  and  3x10 . 52.00 

12(12  and  3(12 .  $4.25 


NAIL.S — The  fijlowiim  <{uotHtions  are  p<'r  keg  front  warehouse: 

Mill  San 

l*itti<burgh  St.  I,ouis  Chicago  F'ranciaco  I)alla.4 

Wire .  J1  25  $3.90  tS.90  $5  90  $4  75 

Cut .  4  28  6.00  6.50  6.00  . 


MISCELLANEOUS 


FRKKUIT  RATES— <)n  fmUhed  prtxlurtit  in  the  PitUiliurRh 

inolufling  plaU'S.  stnirtuTHl  nirrchant  barst  pipe  (ittifitfh,  piain  nn<i 

Kalvani£4*d  wire  nailN,  riveU,  hpiki>e,  bolta,  flat  (('xr<*pt  planwhc^,  chairui, 

('tr  ,  the  folIowinR  frt'ixht  rates  arr  effective  in  renta  (mt  100  Ib.i 

Roetoii  .  $0.30  New  OrlcaiuM . $0,381 

Buffalo . 17  wNVw  York  . 27 

('hir^o  . . 27  Pacific  (all  rail) .  1.25* 

('inrinnati . 23  Philailelphia . 241 

(Moveland . 17  St.  Louis . 24 

Denver . 99  sSt.  Paul . 49} 

Kansas  (Yty . 59 

Note — Add  3^  transportation  tax.  *  Minimuni  earload,  80,000  lb. 

WATER  ITIEATMENT  CHEMICALS — Prices  pc-r  pouiitl  ar$‘  as  follows: 

New  York  ChicaRo 

Sulphate  of  alumina  (irf»n  fre«),  in  400-lh.  bbl  .  $i>. 0^1*03  $0.45 

Hypochlorite  of  lime  (blearhinR  powder),  in  700>lb.  drums  .  02  . 0.i 

Sf^a  ash,  in  400-11),  bbl.  (denHi*)  . 02  .03 

Li()uid  rblorim'  in  lOO-lb.  rylind<‘rs.  Line  is  <iuot«'<l 

separatily . lo  .13 


Contractors'  Miscellaneous  Supplies 


STEEL  SHEET  PILING — The  folluuing  priee  is  base  per  100  Ib.  f.  o.  1>. 
Pittsburgh,  with  a  eomparison  of  a  month  and  a  year  ago: 

f'urivnt  One  .Month  Ago  One  Year  Ago 
$2  55  $2  55  $4  to  $5 


WIRE  ROPE— Discounts  from  list  pricu  on  regular  grmles  of  bright  and 
galvanised  are  as  follows: 

New  York  and  St.  I..uuis 

Calvanired  iron  rigging . 

Galvanised  east  steel  rigging .  7)% 

Kright  plow  steel .  35'  i 

Bright  cast  steel .  221% 

Bright  iron  and  iron  tiller . .  S 

Sun  Francisco:  Galvunixed,  less  3%,  bright,  less  36%  oil. 

M.ANIL.A  ROPE  E'or  roiw  smaller  than  |-in.  the  price  is  J  to  2c.  i  xtra;  while 
for  quantities  amounting  to  less  than  600  ft.  there  is  an  extra  charge  of  le.  The 
number  of  fe<'t  i>er  pohml  for  the  various  sizes  is  as  follows:  l-in.,  6  ft.,  ]-in.,  6; 
]-in.,  44;  l-in.,  3):  If-in  ,  2  ft.  10  in.:  I  J-iii  ,  2  ft.  4  in.  Following  is  price  per 
pound  fur  {-in.  and  larger,  in  1200-ft.  coils: 


.  $().-'.5 

.  $0  29 

New  Y'ork . 

. 37 

KanisaM  C'ity . 

. 28) 

Chicago . 

. 26 1 

Now  Orleans . 

. 27) 

St.  Paul . 

. 28 

AnRol<‘» . 

. 

San  F'ranrwoo . 

. 26 

S«*attlo . 

. 37 

.Atlanta . 

. 30 

St.  Louis . 

. 26) 

Detroit . 

. 28 

sM  ontr<*ul . 

EXPLOSIVES— Priee  per  pound  of  dynamite  in  small  lots  and  price  per  25  Ib 
keg  for  black  powder 

, - Gelatin 

40% 

$0  271 
.24 
.23 
23 
.18^ 

.21 
.23 
.23 
.22 
.22 


Ig>w  EYcezing 
20% 

New  York . .  . 

Boston .  $0,222 

Kansas  (ity.. 

New  Orleans. . 

Seattle . 

Chicago . 

St.  Paul . 

St.  Louis . 

Denver . 

Dallas . 

Lue  Angcli  s . 196 


.19 

lil 

:!5^ 

.19 

.189 


.t.17 


$.31 

.30 

.:3 

■■■36 

28! 

.342 


Black 

Powder 

$2.40 

2.40 

2.45 

2.35 
2  75 


POLES — Price  of  Western  red  cedar  poles  is  as  follows: 

- - New  York - . 


One 

Chi- 

St. 

Current 

Year  Ago 

cago 

Louis 

Denver 

^in.  X 

30.ff . 

.  $5.82 

$5  66 

$5  17 

$4  55 

$5  17 

7-in.  X 

30-ft . 

.  7.65 

7  45 

6  85 

6  10 

6  85 

7-in.  X 

35-(t . 

.  II  10 

10  80 

10  00 

8  95 

10  00 

8-in.  X 

30-ft . 

.  12  65 

12  30 

II  35 

10  10 

II  35 

7-in.  X 

40-ft . 

.  12  85 

12  50 

II  50 

10  20 

II  50 

8-in.  X 

45-(t . 

.  18  90 

18  40 

16.90 

15  00 

16  90 

8-in.  X 

50-ft . 

.  22  65 

22  05 

20  30 

18  00 

20.30 

lOc.  higher  freight  rates  on  account  of  double  loads. 

For  plain  pine  poles,  delivered  New  York,  the  price  is  as  follows: 

lO-in.  butts,  5-in.  tops,  length  20-30  ft .  $9.00 

12-in.  butts,  6-in.  tops,  length  30-40  ft .  11.50 

12-in.  butts.  6-in.  tops,  length  41-50  ft .  12.  50 

14-in.  butts,  6-in.  tops,  length  51-60  ft .  21  00 

14-in.  butts,  6-in.  tope,  length  61-71  ft .  23  50 


6-in.  X  20-ft 
6-in.  X  30-ft 
8-in.  X  30-ft 
8-in.  X  35-ft 


Dallas 
$3.00 
5  00 
7  50 
7  50 


OLD  MATERIAL — The  prices  following  are  pt-r  gross  tun  paid  to  < 
producers  in  New  York.  In  Chirago  and  8t.  Louis  the  quotations  : 


drslrrs  and 
are  per  net 

ton  and  cover  delivery  at  the  buyer's  works,  inriuding  freight  transfer  charges 

New  Y ork  Chirago  St.  Louis 

No.  I  railroad  wTuught .  $19  00  $16.00  $15.75 

Stove  piste .  H.60  16. ,10  |5.50 

No.  I  machinery  cast . .  tt.OO  19.00 

Machine  shop  turnings .  7  .50  6.60  6.00 

Cast  borings .  6  <H)  .9 .  .50  $.00 

Railroad  msllesbie  cast .  H.0(* _ /6  OO _ 14,00 

SHIP  SPI RES— Current  prices  per  100  lb 
In. 


Pittsburgh  base,  $3.8.5  per  100  Ib. 


San  Francisco 
Galv.  Black 

$10  50  $850 

9.85  7.85 

970  7.70 


Seattle 

Black 

$8.55 

8.25 

$.30 


828 
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WATERWORKS 

Blda  Bee  Knc. 

Close  Vaws-Uccord 

i5une  11  Baltimore,  Md.  . May  22 

Aiiv.  May  22. 

June  11  Kaiisaa  City,  Mo . June  5 

June  15  Itulutli,  Minn . May  29 

June  18  B<'KK!<.  Okla . June  5 

Adv.  May  29  and  Juno  5. 

June  19  (JiliKia,  N.  Y . June  5 

June  24  Toledo,  O . June  5 


SEWERS 


June 

9 

I’ontiac,  Mich . 

22 

Adv  May  22. 

June 

9 

Stratford.  Conn . 

16 

Adv.  May  16. 

June 

9 

Osgood.  Ont . 

22 

Jnue 

9 

Duncan,  Okla . 

B 

June 

10 

Saginaw,  Mich . 

29 

Adv’.  May  29  and 

June  5 

June 

12 

Westerly.  R.  I . 

29 

Adv.  May  29. 

June 

14 

Brookhaven,  N.  Y.  . . 

29 

June 

14 

Port  JefTersoii,  N.  Y. . 

't 

Adv.  May  29  and 

June  B. 

June 

17 

Portland.  Me . 

6 

Adv.  June  5. 

June 

24 

Toledo,  O . 

B 

June  26 

Lima,  O . 

6 

June  • 
June  9 
June  9 
June  9 
June  9 
June  9 
June  9 
June  9 
June  9 
June  9 
June  10 
June  10 
June  10 
June  10 
June  10 
June  1 0 
June  10 
June  10 
June  10 
June  10 
June  10 
June  10 
June  10 

June  10 
June  10 
June  10 
June  10 
June  10 
June  10 
June  10 
June  10 
June  11 
June  11 

June  11 
June  11 
June  11 
June  11 
June  12 
June  12 


Bids 

Closo 


See  Kn*. 
News-Uecord 


Bids 

Close 


June 

12 

Elm  tlrove,  W.  V’a.  . 

. June 

5 

June 

12 

June 

12 

Washington,  Pa.  . . . 

5 

June 

14 

June 

12 

Brainerd.  Minn . 

22 

June 

14 

June 

12 

Metter,  Pa . 

29 

June 

15 

June 

12 

Pittsburgh,  Pa.  . 

22 

June 

16 

June 

12 

Olean,  N.  Y . 

. May 

29 

June 

15 

Adv.  May  29  and 

June  5. 

June 

16 

June 

12 

Gtarner,  la . 

B 

June 

16 

June 

13 

Ebensburg.  I*a.  .... 

B 

June 

17 

June 

13 

Hinton.  W.  Va . 

22 

June 

17 

June 

13 

Bemedji,  Minn . 

22 

June 

14 

Grand  Rapids,  Mich. 

22 

June 

17 

June 

14 

Indianapoli.s,  Ind.  ... 

29 

July 

1 

June 

14 

Lincoln,  Neb . 

6 

July 

2 

June 

14 

Guelph,  Ont . 

B 

June 

14 

Willoughby,  O . 

5 

Aug. 

1 

BRIDGES 

June  9  Klnit  City,  Cal . June  6 

June  10  Peninsula,  O . May  29 

June  10  Akron,  O . May  29 

June  10  Portland.  Ore . June  5 

June  II  Swainsboro.  Oa . June  5 

June  12  WashinKton,  I’a.  . June  5 

June  14  Bury,  (jue . June  6 

June  Iti  Minneapolis.  Minn . June  5 

June  16  Manitowoc,  Wls . May  29 

June  16  Valdosta,  Ga . May  22 

Adv.  May  22.  29  and  June  5. 

June  17  PIneville,  W.  Va.  . June  6 

Adv.  June  5. 

June  18  Red  Oak,  la . June  5 

June  19  HarrisburK.  Pa . May  29 

Adv.  May  29. 

June  21  Osceola,  Mo . May  29 


STREETS  AND  ROADS 


Austin,  Minn . May  21 

Hastinn,  Minn . May  22 

Bunnell,  Fla . May  29 

Millersbura,  Mo . May  29 

Daytona  Beach,  Fla.  ....  May  29 

Yale,  Okla  . June  5 

Salt  Lake  City,  Utah . June  S 

Kbensburg,  Pa . June  5 

Salt  Lake  City,  Utah . June  5 

Iowa  City,  la . June  5 

Toledo.  O . June  5 

Hayes.  Kan . June  5 

Canton,  Tex . June  5 

Spencer,  la . June 

Salt  Lake  City,  Utah . June 

Duluth,  Minn . June 

Waterloo.  la  . June 

W'ilminfrton,  Del . May 

Montevideo,  Minn . May 

Marlington,  W.  Va . May 

Clarkavilla  Pa . Apr 

Oregon  . May 

Gilboa  N.  Y . May 

Adv.  May  22,  29  and  June  5. 

Toledo.  O . June  6 

rielaware . June  6 

Massachusetts  . June  B 

St.  George,  S.  L,  N.  Y . June  6 

W'isconsin  . June  B 

GYeensburg,  Pa  . Juno  B 

Salt  lake  City,  Utah . June  B 

Upper  Marlboro,  Md . June  B 

Morris,  Minn . i _ May  22 

Ann  Arbor,  Mich . May  29 

Adv.  Mf^  29  and  June  B. 

Ganzales,  Tex . June  B 

Iowa  . June  6 

New  York,  N.  Y . June  B 

Brooklyn.  N.  Y . June  B 

Minneapolis,  Minn . June  B 

Excelsior  Springs,  Mo.  ...June  5 


Adv.  June  6. 

June  14  Racine,  W'ls . June  B 

June  16  Beaver  Crossing.  Neb..... May  29 

June  16  Elk  River.  Minn . May  22 

June  16  Fayetteville,  Ark . May  29 

Adv.  May  29  and  June  B. 

June  16  Fayetteville.  Ark . June  5 

Adv.  June  B. 

June  16  Ebensburg,  Pa  . June  6 

June  16  Dublin,  Ga.  . . June  6 

June  16  California  . June  B 

June  17  Hender.“on.  N.  C . June  6 

Adv.  May  29  and  June  B. 

Juno  17  New  York  . May  29 

Adv.  May  29  and  June  B. 

June  17  Pennsylvania  . May  29 

June  17  Elbow  Lake,  Minn . May  22 

Adv.  May  29  and  June  B. 

June  17  lAlzerne.  Minn . May  22 

June  17  Plymouth.  Wis . May  29 

June  18  Moorehead,  Minn . May  22 

June  18  New  Mexico  . May  29 

June  18  Massachusetts  . June  B 

June  18  Illinois  . June  5 

June  18  Little  Falls,  Mina  . June  B 

June  18  Red  Oak,  la . June  6 

June  19  Little  Falls,  Minn . May  22 

June  19  Junction  City,  Kan . May  22 

June  19  Brainerd,  Minn . May  29 

June  19  Pittsburgh.  Pa . June  B 

June  19  St.  Edward.  Neb . June  B 

June  19  Winfield,  W.  Va . June  5 

June  19  Pittsburgh,  Pa  . June  5 

June  19  Junction  City,  Kan . June  S 

June  20  Harrisonviile,  W.  Va . May  22 

June  20  Indianapolis,  Ind . May  29 

June  20  Sydney.  la . June  S 

June  21  Indianapolis,  Ind . May  29 

June  21  Indianapolis,  Ind . June  S 

June  23  Wichita,  Kan . June  B 

June  23  .Tack^on,  Tenn . June  B 

June  23  Toledo.  O . June  B 

June  24  New  Mexico  . May  29 

June  24  Massachusetts  . June  S 

June  27  Hiawassie.  Ga . June  5 

June  27  Indianapolis.  Ind . June  6 

June  27  Aberdeen,  Wash . June  S 

June  30  Brunswick.  Ga . June  B 

Adv.  June  6. 

June  31  Salt  Lake  City,  Utah . June  B 

July  1  Marshall,  Ark . May  22 

July  7  Indianapolis,  Ind . June  6 


EXCAVATION  AND  DREDGING 

June  6  St.  George.  S.  I.,  N.  Y....May  29 

June  10  Wapello,  la . May  22 

Adv.  May  22  and  29. 

June  10  Woodland,  Wash . June  B 

June  17  Burlington,  la . June  6 

Adv.  May  29  and  June  6. 

July  1  Edwardsvillc,  Ill . May  IS 


INDUSTRIAL  WORKS 


Detroit.  Mich .  . 

Ilubbard,  o . 

London.  Ont . .' .  •- 

Anoka,  Min.i . '  ’  "  ^ 

Rosebud.  Tex . . i,,'?’'  " 

RatiBer,  Tex . ^  "  un!.'  r 

Camden.  N.  .1 .  ‘i„,  f 

Ixjs  Anpeles.  Cal.  ? 

Ossining.  N.  Y.  . ., . 

29  and  Jun. 

Union  Hill,  N.  J . 

Austin.  Minn . 

Huntington.  W.  Va . 

Adv.  .May  29  and  Juiu- 
Kenosha,  Wis .  jj 


FEDERAL  GOVERNMENT  WORK 


June 

June 

June 

June 


Washington, 

.  ..Tune 


B 

June 

6 

New  York.  N.  Y.  . 

.June 

6 

B 

June 

6 

Waterbury,  Conn . 

.June 

5 

June  18 

B 

June 

9 

Sarasota.  Fla.  . 

.May 

22 

6 

June 

16 

Manitowoc,  Wia . 

.May 

29 

June  18 

29 

June 

IB 

Sheboygan,  Wla . 

.May 

29 

22 

June 

16 

Milwaukee,  Wis . 

.June 

5 

22 

June 

16 

Marquette.  Mich . 

.June 

B 

1 

29 

June 

16 

Adv.  May  29  and  June 
New  Orleans.  La.  . 

6. 

.May 

22 

June  18 

22 

Aug. 

1 

Hastinga  Minn. . 

.May 

IB 

June  18 

June  6 
June  7 
June  8 
.Tune  9 
Jane  9 
June  9 
June  9 
June  10 
June  10 
June  11 
June  11 
June  12 
Ju-«  12 


BUILDINGS 

Brooklyn,  N.  Y . June  6 

New  York,  N.  Y . June  B 

Barrington,  R  L  . June  5 

I.,ewi8ton,  Idaho  . June  5 

Wichita.  Kan . May  29 

St.  Catherine,  Ont  . June  B 

Green  Bush,  Minn . June  B 

Bessemer,  Ala.  . May  IS 

Ashland,  Ky . May  19 

Ix>s  Angeles,  Cal . May  19 

New  York,  N.  Y . June  6 

Duluth.  Mina . . . June  5 

Staunton,  O . .  . Mar  tt 


June  9  I.aboratory 

D.  C .  . . 

9  Boilers — Denver.  Colo...  M.iv  sS 
9  Dredging — Baltimore.  .Md  .June  5 
9  Boiler — Monmouth.  Ill.  .  Mav  jn 
9  Water  Main  and  Sewer  ^ 
System  —  Washington. 

D,  C . Mav  "4 

Adv.  May  29.  ' 

June  10  Dike — Philadelphia.  Pa  June  5 
June  11  Heating  Plant  and  Distrilml 
tlon  System — Spec.  3891 — 

Brooklyn,  N.  Y . June  5 

June  11  Tanks  —  Spec.  3906  _ 

Quantlco,  Va.  . June  5 

June  11  Dredging  —  Spec.  3548  — 

Hingham,  Mass . May  12 

June  11  Fire  Protection  Sy.^tem  _ 

Spec.  3808  —  Hingham. 

. KIrv  22 

June  11  Power  House — Spec.  3889 — 

Montauk,  N.  Y .  May  22 

June  11  Laundry  —  Spec.  3887  — 

Portsmouth,  N!  H . May  2’ 

June  11  T.  N.  T.  Plant — Spec.  3866 

— Ft.  Mifflin,  Pa . May  29 

June  11  Boiler  and  Superheaters  — 

Spec.  3707  —  Charleston. 

W.  Va . May  29 

June  11  Earth  Fill — Spec  3897 — 

Anacosta,  D.  C.  . May  29 

June  11  Electric  Distributing  Sy.s- 
tem — Spec.  3901 — Hampton 

Roads.  Va . May  29 

June  11  Building,  etc. — Spec.  3892 

— Brooklyn.  N.  Y . June  5 

June  11  Fence  —  Spec.  3888  — 

New  York.  N.  Y . June  5 

June  11  Chimney  —  Spec.  3606  — 

New  York,  N.  Y . June  5 

June  11  Boat  Storage  Building  — 

Spec.  3889 — South  Brook¬ 
lyn.  N.  Y . June  5 

Juno  11  Earth  Fill — Spec.  2897— 

Anacosta,  D.  C . June  5 

June  12  Rip  Rap — Baltimore.  Md  .  May  29 
June  13  Furnaces  —  Washington. 

D.  C . June  5 

June  16  Dredging  —  New  York. 

N.  Y . May  22 

Adv.  May  22.  29  and  June  5 

June  16  Boiler — Cairo.  Ill . May  29 

June  16  Boiler— Cincinnati,  O . May  29 

June  18  Jetty  Impairs — Galveston, 

Tex . May  29 

June  18  Dredging  —  Spec.  3898  — 

Paris  Island.  S.  C . June  5 

June  18  Radio  Building — Spec  3902 

— Cayey.  P.  R . May  29 

June  18  Post  Office — Clinton.  S.  C..May  29 
Adv.  May  29  and  June  6. 
June  18  Buildings  —  Spec.  3908  — 

Charleston.  S,  C . June  5 

June  18  Crane  Runaways  —  Spec 

8678— New  York.  N  Y . June  5 

Additions  to  Ship  Fitters — 

Spec.  3920 — Boston,  Mass.  .June  5 
Building.  Railroad.  Sewer. 

Shop  and  Wafer  Works 
Systeoa  —  Spec.  3909  — 

Hampton  Roads,  Va . June  6 

Roads  and  Walks — Si»>c. 
3881— Cape  May.  N.  J  June  5 

Pa-vement  —  Spec.  3913  — 

Washington.  D.  C . June  5 

June  18  Pier — Spec.  3918 — Hampton 

Roads,  Va . June  5 

June  18  Bridge  —  Spec.  3907  — 

Hampton  Roads,  Va  ...June  5 

June  18  Wharf  —  Spec.  3910  — 

Quantlco.  Va . June  5 

June  18  Dredge — Spec.  1898 — Port 

Royal.  &  C . June  5 

June  19  Levee  '  tVork— W.  Louis. 

Mo . .  v 

Adv.  May  22.  29  and  June  S. 
June  19  Wall — Waehlnrton.  D.  C  .June  5 
June  19  Lock  and  Anutment  — 

Loulsvll'e.  Ky . June  5 

Adv.  May  29  and  June  5. 

June  20  Bollere — Memphis.  Tenn.  .  .  May  i- 
Ailv.  May  22.  29  and  June  5. 


Pine  lllulTii — City  voted  J40.000 
l>ondH  to  extend  water  malna  and  eewera 
and  enlarKe  light  plant. 

Okla.,  Iloldenville— City  voted  *12.000 
l)onda  to  linprovo  water-works  system. 

Colo.,  fJrover--t'lty  voted  131.000  lionds 
to  liuild  waterworks  system  and  electric 
light  plant. 

Ore.,  Yamhill — t'lt.v  sold  *10.000  bonds  to 
build  waterworks  system.  Work  Involves 
7i  ml.  of  water  mains. 


See  Kng. 
News-ltecord 


0000  cu.yil.  rubble  and  aoncrete  masonry. 
70.000  ru.yd,  <'arthwork.  etc.,  to  l.lst  At 
tJIfTord  ('ontg.  Co..  Il.'i  Uy.  Kxch.  Illdg.. 
Kansas  Clt.v.  Mo..  *100.000. 

1^\Ya«h..  Seattle — City  let  contract  lay¬ 
ing  3710  ft.  K-ln.  c.l.  water  mains  In  60th 
Ave..  S.  W..  et  al..  lo  Hiotizo  &  Co.,  Hcattle, 
*13,970. 


bids 

Close 


■>0  Itotker— New  Port  /-Ne^-tc 

■  June  5 

n  -^leel  Korglngs.  Castings, 

“  ;,^_lWhee?ing.  W.  Va . May  29 

,\dv.  May  29  and  June  5. 

3  Dredging — New  York.  N.  Y  May  29 
.\dv.  .May  29  and  June  5. 

3  .'t,  wage  Disposal  System  — 

Washington.  D.  C . June  5 

.\dv.  June  5. 

1  Drtdging — Portland,  Me.  ..May  29 
.\dv.  May  29  ainb  June  5. 

5  I•ile8  and  Dumber — New  Or¬ 
leans.  Da . May  «.) 

.\dv.  May  29  and  June  5. 

5  C-ancS— Spec  3933 — New 

York.  N.  Y . June  5 

5  Mlivators  —  Spec.  3931  — 

.New  York,  N.  Y . June  5 

5  Pattern  Shop — Spec.  3178 — 

I’liihidi'lphla.  Pa . June  5 

'i  xdniinistration  Rullding. 

1  toads  and  Walks — Sp.  c. 

3;,33_San  Diego,  Cal . June  C 

Itcbuildlng  Shipbuilding 
Ways — Spec.  3590  —  New 

York.  N.  Y . June  6 

5  Dls'ribiiting  System — Spec. 

.31)21 — San  Diego,  Cal . lune  .I 

5  Hnikhead  —  New  Orleans, 

I, a . May  29 

Adv.  May  29  and  June  6. 

7  Air  Compressors — Florence. 

. . May  29 

7  Dredging — Newport.  R.  l..June  5 
Adv.  June  5. 

7  Post  Office  —  Houghton. 

Mich . May  29 

7  poal — New  Orleans,  Da.  ..May  29 

1  Post  Cfllce.  Towah.  Wls...June  5 

2  Dredging.  New  York,  N.  Y.June  6 

.Adv.  June  6, 

7  Steel — Philadelphia,  Pa... June  6 
Adv.  June  6. 


Musk.,  Sprliigflrld — City  appropriated 
t.io.iion  to  biiilil  new  sewer  in  C.'irllsle 
Itrook  Sect.  C.  M.  Slocum,  city  engr. 

N.  V.,  Illiigliamlnii — Common  Council 
soon  rettelvcs  bids  building  Sex-t.  2  inter¬ 
cepting  seWer.  About  *6l>,hO0.  J.  A.  Oile.s, 
eomr.  pub.  u  k.'i. 

N.  4,  Camden — Com.  Streets  and  High¬ 
ways  rejected  bids  building  sewers  In  sec¬ 
tions  of  Diberty.  8th.  32nd  and  36th  Sts.. 
Harrison,  Dois,  Hayes,  I{iv»-r.  Westfield  and 
Trinity  Aves.  Work  will  1»«  readvertised 
Noted  May  1.9. 

Allrh.,  Ilamtramek — City  plans  to  build 
)  ml.  vitr.  croek  sewer  In  Chrlstoplier  Av.- 
from  center  line  Conant  ,\ve.  to  ea.sterly 
village  limits.  .\l«)Ut  *12.000.  O,  Jerome. 
1331  Majestic  Bldg.,  Detroit,  engr. 

Win.,  Clillten — City  soon  lets  eontnict 
furnishing  material  and  laying  sewers  in 
Division  and  Main  Sts..  Involving  2500  ft. 
12-21  In.  vltr.  pipe.  AI>out  *15,000.  J. 
Donohue,  York  Bldg.,  Sheboygan,  engr. 

Wlx..  Da  Cronxp — Rd.  Pub.  Wks.  soon 
lets  contriict  furnishing  and  laying  12.149 
lin.ft.  10-21  In.  vltr.  sewer  pipe,  1459  lln.fl. 
33-36  in.  rein. -con.  pipe,  30  manholes,  etc. 

WU.,  Milwaukee  —  Sewerage  RuUdlng 
Comn.  soon  lets  eontnict  Iniilding  20  Inter¬ 
cepting  sewers  and  regulating  structures  In 
various  streets.  Atiout  *70,000.  T.  C.  Hat¬ 
ton,  City  Hall,  engr. 

Wlx..  ri.vmouth — City  soon  lets  contract 
building  and  installing  sanitary  and  storm 
sewers  In  Western  Ave.  from  Reed  to  Selma 
Sts.,  Involving  3500  ft.  8|-ln.  vltr.  pl|>e. 
About  *15.500.  J.  Donohue,  York  Bldg., 
Sheboygiui,  engr. 

Kan.,  Arkansan  City — City  linving  pl.ans 
prepareil  by  C.  E.  McCrae,  engr.,  311  Re¬ 
public  Bldg.,  Kansas  City,  Mo.,  extending 
sewers  and  sewage  dispoBut  plant.  Involving 
3  ml.  8-15-ln.  vitr.  pipi*. 

8.  !>..  Artesian — City  voted  $35,000  bonds 
to  build  sewerage  system  here. 

Wyo.,  Pine  IHniTB — See  "Waterworks." 

Ore.,  Portland — City  soon  lets  contract 
building  sewers  In  Boise  St.  from  point  123 
ft  West  of  west  line  of  12nd  St  S.  E.  ; 
East  5l8t  St.  from  point  120  ft  south  of 
south  line  of  Division  St.  to  sewer  in  27th 
Ave.  S.  E.  ;  also  on  line  33  ft.  east  of  and 
parallel  with  railway  near  Txiwell  Ave., 
vltr.  or  concrete  pipe.  O.  Laurgaard,  ch. 
engr. 

Cal..  Holtrllle — City  soon  receives  bids 
building  7000  ft  12  In.  vitr.  outfall  sewer 
H.  Burk,  Holtville,  engr.  Noted  May  22. 


N.  Y.,  lilllina — I'ntil  June  19.  by  B<1. 
Water  Supply,  .Municipal  Bldg.,  New  York 
City,  building  dam  here,  same  Indng  pari 
of  Schoh.arie  Watershed  development  for 
New  York  City  water  supidy.  Al>out  *7.- 
non.noo.  Former  bids  rejected.  Noted 
May  22. 

O. ,  Toledo — ITntil  June  21.  by  Comrs. 
I.ue.'ts  t'o..  laying  water  line  No,  7  In  .Nor¬ 
wood  Dist,  Involving  960  ft.  8  in.  and  25,- 
620  ft.  6  In.  c.  I.  pipe,  twenty  two  6  and  8 
In.  valves,  26  hydrants  and  1|  tons  special 
castings;  esfm.ated  cost,  *51,800  ;  water 
line  No.  8,  in  North  Colllngwood  Park,  in¬ 
volving  23,405  ft.  6  In.  and  1708  ft.  s  In. 
c.  1.  pipe,  21  valves.  22  hydrants  and  6  tons 
specl.al  castings.  *58,000  ;  water  line  No.  10' 
In  Forest,  Hickory  and  Upton  Aves.,  In¬ 
volving  7700  ft.  6  In.  c.  1.  pipe,  ten  6  In. 
valves,  10  hydr.ants  and  2  tons  special  cast¬ 
ings.  *15,700.  D.  A.  Boulay,  co.  engr. 

Mo.,  Kannan  City — Unfil  June  11,  by  J. 
R.  Samuel,  purch.  agt.,  building  reln.-con. 
standpipe,  1,000,000  gal.  capacity,  on  75th 
and  Holmes  Sts.  Work  Involvi’S  1500  cu  yd. 
reln.-con..  180  tons  reinforcing  steel  and 
120  cu.yd.  earth  excav.  W.  O,  Ooodwin, 
ch.  engr.  ;  advertised  In  this  issue. 

Okla.,  Beggs— Until  June  18.  by  Bd. 
Trustees,  building  mechanical  filter  plant, 
capacity  500.000  gal.  per  24  hours;  also  for 
one  7x8  truplex  pump  and  25  hp.  electric 
motor.  W.  K.  Enoch,  town  elk. 


June 

July 

July 


MISCELLANEOUS 


June  6  Paving  Material — New  York. 

X.  Y . May  29 

June  9  Flusher  and  Sprinkler  — 

T.ewiston.  Mont . May  22 

June  9  A.nphalt — St.  Paul.  Minn... June  5 
June  9  Hoad  Material — Ebenshurg, 

Pa . June  5 

June  10  Road  Roller  —  Saginaw, 

Mich . May  29 

Adv.  May  29. 

June  10  Valves,  etc. — Dos  Angeles, 

ral . May  29 

June  It  Castings,  etc. — New  York, 

NY . June  6 

June  12  Breakwater  —  I>oul8,  P. 

E  I . May  22 

June  15  Drain  Tanks  —  Carthage, 

Mo . June  5 

June  18  Pier,  etc. — Chaumont,  N.  T.May  29 


PRICES  AND  CONTRACTS  AWARDED 
('l^Indicates  award  of  contract) 

N.  Y.,  Mt.  Pleanant — Bd.  Water  Supply 
Municipal  Bldg.,  New  York  City,  received 
lowest  3  bids  May  20  furnishing  and  laying 
water  pipes,  building  concrete  steps  and 
walks,  etc.,  at  Kensico  Dam,  from  Master- 
son  Constr.  Corp.,  15  East  10th  St..  New 
York  City,  *32,955  ;  T.  Crimmlns  Contg.  Co.. 
621  M.'tdlson  Ave.,  New  York  City,  *35,109  ; 
Hughes  &  Gardner,  North  Tarrytown,  *36,- 
831. 

N.  4.,  4erney  City — City  received  lowest  S 
bids  laying  72-ln.  steel  water  pipe  between 
Roonton  Reservoir  and  here,  (a)  Sect.  1 
duplicating  existing  syphons  between  Boon- 
ton  Reservoir  and  Passaic  River  at  liynd- 
hurst,  (b)  Sect.  2.  duplicating  existing  sy¬ 
phons  between  Passaic  River  at  Dyndhurst 
and  Summit  Ave.  Reservoir  here,  from  J. 
T.  Brady  &  Co.,  103  Park  Ave.,  New  York 
City,  (a)  *2,101.067,  (b)  *1,858,208  ;  J.  L. 
Slgretto  Co.,  South  Curtis  Ave.,  Wood- 
haven,  N.  Y..  (a)  *2,101.922,  (b)  *1,993,- 
135;  H.  F.  Curtis,  1270  Bway.,  New  York 
City,  (a)  *2,256,075 ;  P.  McGovern,  50  fiast 
12nd  St..  New  York  City,  (b)  *2,036,619. 
Noted  May  15. 

III.,  Morton  Orove— Sanitary  Dlst.  of  Chi¬ 
cago  received  lowest  3  bids  May  15,  build¬ 
ing  sprinkling  filter  plant  here,  from  Hoef- 
fer  &  Co.,  133  West  Washington  St.,  Chi¬ 
cago,  $39,132  ;  S.  N.  Nielsen.  3059  Augusta 
St,  Chicago.  110,132,  Schllllnger  Constr. 

_ _  .  ,  Co.,  2322  North  Seeley  Ave.,  Chloago, 

mps  at  spring  on  <40 116 
bout  $25,000.  Black 

Bldg.,  Kansas  City,,  •l^Tex..  atsmford — City  let  contract  build¬ 
ing  reservoir  here,  12  ml.  concrete  pipe 
line  from  river  to  pumping  station  and  2 
'  having  plans  pre-  mi.  c.L  pipe  line  from  pumping  station,  tr 
Itevens,  engra.  New  Amer.  Cast  Iron  Pips  .Co.,  Blrmlnghan 
B  City.  Mo.,  ImproT-  Ala.,  dost  $200,000;  building'' dam  across 
I.  Clear  Fork  of  Brasos  River,  involving 


Where  name  of  offlelal  Is  not  given. 
Inquiries  should  be  addressed  to  City 
Clerk,  County  Clerk  or  eorrespondlng 
offlelal. 


BID8  DESIRED 

Me.,  Portland — Until  June  17.  by  E.  M. 
Hunt.  comr.  pub.  wks.,  building  Sect.  3 
Fall  Brook  Branch  Sewer  and  Milliken 
Branch  Sewer,  Involving  3260  lin.ft.  15-21- 
In.  pipe,  1900  cu.yd.  earth  and  770  cu.yd. 
ledge  excav.,  310  cu.yd.  concrete  masonry 
in  trench,  eta  ;  advertised  in  this  issue. 

N,  Y.,  Port  Jefferson — Until  June  11,  by 
Sewer  Comrs..  at  office  of  T.  O'Donnell. 
I’ost  Office  Bldg.,  furnishing  labor  and  ma¬ 
terial  for  building  sewers,  sewage  sedimen¬ 
tation  tank  and  screen  chamber.  A.  J. 
Provost,  Jr.,  89  West  38th  St.,  New  York 
City,  consult,  engr.  ;  advertised  in  this 
issue. 

O. ,  Cleveland — City  receiving  bids  build¬ 
ing  815  ft.  Noa  2  and  3  C  brick  sewers. 
In  St,  Clair  Ave.  from  Woodworth  Ave.  to 
East  138th  St.,  involving  865  ft.  12-21  in. 
vltr.  pipe,  8  manholes  and  2  catch  basina 
R.  Hoffman,  city  engr. 

O.,  Elms — lentil  June  25,  at  office  of  A.  D. 
Metheany.  dir.  pub.  serv..  building  Collett 
St  Relief  Sewer,  Contr.  No.  1.  Work  In¬ 
volves  16,430  ft  42-81-ln.  circular  and  78 
X  127|-in.  seml-ctrcQlar.  monolithic  con¬ 
crete,  segment  block  or  rein. -con.  pipe ;  also 
outlet  abutment  at  Ottawa  River,  overflow 
chamber,  eta  V,  C.  Miller,  city  engr. ;  ad- 
vertiaed  in  tbia  issue. 


Waterworks 

PROPOSED  WORK 


I’a.,  Shenandoah — City  having  plans  pre¬ 
pared  by  Gannett,  Seelye  &  Fleming,  engrs., 
204  Docust  St.,  Harrisburg,  improving 
waterworks  system,  to  Include  pumping 
atation.  pumps,  motors,  eta  D.  T.  Glover, 
city  engr. 


III..  Chlrsgo— See  "Streets  and  Roads. 


Kan..  Onborne— City 
pared  by  Archer  ft  St 
Rnp'and  Bldg.,  Kansas 
inc  '■■'•erworks  system. 


Sewers  (Continued) 

O.,  Toledo— Until  June  24,  by  Comra. 
Lucas  Co.,  buildlnr  30,300  ft.  sower  in 
North  Colllnsrwood  I'lirk,  involving  2».3ii7  ft. 
6-12  in.  vltr.  pipe,  1100  branches,  74  man¬ 
holes,  lOUO  ft.  6  in.  c.  L  force  main,  200  ical. 
centrlfuiral  pump  and  concrete  sewaife  lift, 
cost  369,700;  IKOO  ft.  sewer  in  Harris  St.. 
involviiiK  1737  ft.  6-16  in.  vltr.  plp«-  and  6 
manholes,  3<60U.  I,.  A.  Boulay,  co.  eiiKr. 

Mirli.,  Oskwoud  (Oxford  P.  O. )  —  II.  L. 
Uusst'll.  etiKT.,  bO.'i  Moffat  BIdK.,  iK-troit, 
receivimt  lilds  furnishing  maU'rial  and 
lalH>r  for  ImildlnK  3000  ft.  12-15  in.  vitr. 
crock  s«-wer  in  llix,  J5<in(rer  and  Kouko 
Aves.,  involvin>t  18  standard  36  in.  man¬ 
holes.  Noted  Mar.  27. 

PRICES  AND  CONTRACTS  AIVAKDEU 
(A'lndicatcB  award  of  contract) 

AMuhm..  ItuHton — City  let  contr.oct  bulld- 
Ine  rein.-con.  sewers  in  Kneeland  St.,  in- 
volviiiK  120(i  ft.  rein.-con.  pipe,  700  cu.yd. 
earth  and  50  cu.yd.  rock  trenchlnp.  72  ton 
steel.  500  lln.ft.  C-in.  tile  and  120  cu.ird, 
concrete,  to  J.  J.  Coukhlin  Co.,  Boston,  338,- 
237  ;  In  Clarendon  St.,  3200  ft.  concrete 
jilpe,  4500  cu.yd.  earth  trenching,  28  tons 
steel,  and  900  cu.yd.  concrete,  to  J.  A.  Cos¬ 
tello  Co.,  South  Boston,  $35,480. 

★  N.  Y.,  Rrouklyn — K.  Riegelmann,  boro, 
pres.,  let  contract  fumishinK  all  labor  and 
material  fj>r  biiilding  sewer  In  Ave.  to 
C.  W.  Macl>nnal(l  1910  Webster  Ave.,  New 
York  City,  $195,801.  Noted  May  29. 

N.  J.,  Newark — Passaic  Valley  S«*wera(re 
C'omn.,  820  bJswx  Bldg.,  received  bids 
building  (a)  piirt  Sect.  19,  I»dl  SL  Tllver 
t'rossing,  (b)  part  Sect.  19.  Wallington 
Itiver  Crossing,  from  H.  K.  Fox  Const r.  Co., 
81  Fast  125th  St,  New  York  City,  (a) 
398,150,  (b)  367.945  ;  Franco  Amer.  Constr. 
Co.,  In(\,  150  N.'issau  St..  New  York  City, 
(a)  3113,750,  (b>  381.700;  Ctxiedella  &  Co., 
1'as.Haiu.  (a)  3168,150,  (b)  $111,200. 

I'a-.  Erie — City  Council  received  lowest 
3  bids  for  completion  of  Sect.  3  Mill  (Yeek 
Flood  Control  Project  from  Scott  Bros., 
Arlington  Blk..  Home,  N.  Y.,  $589,o.'>8.  Peck- 
ham  Constr.  Co..  Niagara  Life  Bldg.,  Buf- 
f:iIo,  $640,100.  Foundation  Co..  233  Bway., 
.New  York  City.  $653,697;  Sect.  4,  from 
Scott  Bros.,  Arlln^on  Blk.,  Home.  N.  Y., 
3451,459.  I’eckham  t'onstr.  Co.,  Niiigara 
Life  Bldg.,  Buffalo,  N.  Y.,  $478,649,  A.  L. 
Anderson  &  Bros..  McCance  Bldg.,  I’itts- 
burgh,  $519,313;  Sect.  6,  from  Krle  Con¬ 
crete  &  Steel  Co.,  13th  and  Cranberry  Sts., 
Krle,  $46,091,  Schaaf  Co.,  Mutual  Life 
Bldg.,  Buffalo,  N.  Y..  $47,189.  Lupfer  & 
Itemlck,  Kllicott  Sq.,  BuffiUo,  N.  Y.,  $48,- 
844.  Noted  Apr.  24. 

O. ,  rierelHiid — City  received  bids  build¬ 
ing  sewers  In  Bussell  Bd.  from  Superior 
Ave.,  south,  from  Manson  Co.,  34  5  The 
Arcnde,  cost  $17,250  ;  Gallagher-Burke  Co,, 
1339  Irene  Ave.,  $18,177;  tlawne  Constr. 
Co..  10510  Kuclid  Ave.,  $19,24$.  Noted 
May  29. 

★O.,  Cleveland — City  let  contract  build¬ 
ing  8«>wer  In  Kuclid  Ave.  from  Ixtndon  Bd. 
to  Wayside  Ave.,  to  Gould  &  Maybach.  823 
Kast  150th  St.,  $11,759.  Noted  May  29. 

★  O..  Cleveland — City  let  contract  build¬ 
ing  sewer  in  Kast  19th  St.  from  Prospect 
to  C<*ntral  Aves.,  to  Amata  Constr.  Co., 
343  The  Arcade,  cost  $11,120;  Kuclid  Avo. 
from  London  Bd.  to  Wayside  Ave.,  to  Oould 
&  Maybiich,  823  East  150th  St..  $11,959. 
Noted  May  29. 

★  WTs.,  Milwaukee— City  let  contract 
building  37  Intercepting  sewers  in  various 
streets,  to  H.  Greiling,  80  Davidson  St., 
$137,277.  Noted  May  8. 

Win..  Milwaukee— ^werage  Comn.,  City 
Hall,  received  bids  building  extension  to 
Intercepting  sewers  Involving  hauling  and 
laying  2370  lln.ft.  72-in.  pre-moulded  rein.- 
con.  pipe,  etc,,  from  A.  H.  Prange,  Grand 
Kapids.  Sflch.,  $143,461  ;  H.  Hohensee, 
W.auwafosa,  $156,468  ;  P.  H.  Nakiel.ski,  Ma¬ 
jestic  Bldg.,  $160,076.  Noted  May  8. 

-dWis.,  Milwaukee — Sewerage  Comn.  let 
contract  building  1800  ft.  rein.-con.  sewers 
In  various  streets,  to  Mid  Western  Co..  140 
South  IVarborn  St.,  Chicago,  $86,100.  Noted 
May  22. 

AWash.,  Seattle— City  let  contract  build¬ 
ing  trunk  sewer  in  Bainier  Ave..  et  al,  in¬ 
volving  3070  ft.  8  In.  concrete  pipe,  to  I'uget 
Sound  Bridge  &  Dredging  Co.,  Central  Bldg., 
$267,690. 

4^ral.,  Presno — City  let  contract  building 
sewer  In  North  Fresno  Dlst.,  to  H.  Gould, 
1022  27th  St.,  Sacramento.  Ssct.  1.  $100.- 
736,  Sect.  2,  $6279.  Sect.  1  Involves  16,016 
ft,  8-27  In.  vltr.  pipe,  etc. ;  Sect.  2.  666  ft 
8  in  and  3918  ft  6  in.  vitr.  pipe,  etc. 
Noted  May  8, 


Cal.,  Oakland — Mee  “Streets  and  Boads.” 

Cal.,  Riverside— Bd.  Supervs.  Bivcrstde 
Co.  received  only  bid  building  sewer  drain¬ 
age  system  in  Drainage  Impvt  Dist.  No.  3, 
from  Wattson  &  Wattson,  4907  Melrose 
Ave.,  Loa  Angeles,  $34,872.  Noted  Mar.  13 
under  “Kxcavatlon  &  Dredging." 

Cal.,  Han  FruncUctj— Bd.  Pub.  Wks.  re¬ 
ceived  bids  building  7U0  ft.  2  x  3  ft.  con- 
erete  si‘Wer  in  Kuclid  Ave.  :uid  Arguello 
Blvd.  and  353  ft>.  2  ft.  6  in.  x  3  ft.  9  in.  in 
Pornwiill  St.  from  I’alm  to  2nd  Aves.,  from 
Htckev  &  Harmon.  1539  Greene  St.,  $10,- 
(183;  P.  .McHugh.  390,8  Clay  St.,  $11,458  ;  T. 
D.  Harney,  I'acittc  Bldg.,  $11,793. 

#Ont..  Handwirh — Town  Council  let  con¬ 
tract  building  vitr.  B«*wer,  to  Pettyplece  Co., 
Seymore  St,  Amherstburg.  About  $10,000. 


Bridges 

PR01>O.SKI>  WORK 

Mass.,  Ilolynke — Boston  &  Maine  R.B., 
North  Shore  SUt.,  Boston,  pliuis  to  build 
1500  ft  steel  and  concrete  bridge  over  Con¬ 
necticut  Ulver  from  hero  to  Wlllirnansett 
to  replace  present  one.  A.  B.  Corthell,  Bos¬ 
ton,  ch.  engr. 

Mans.,  Holyoke — City  plans  to  build  con¬ 
crete  culvert  In  KImwood  Park.  About 
$15,000.  T.  J.  McCarthy,  city  engr. 

N.  J.,  llarkensark — Bd.  Supervs.  Bergen 
and  Hudson  Counties,  plan  to  repair  Pater¬ 
son  l*lank  Bd.  Bridgu  over  Hackensack 
Biver.  About  $10,000.  Pl.-ins  include  re¬ 
placing  buckle  plates  on  draw  span,  paint¬ 
ing  entire  bridge,  placing  pipe  railing  on 
hand-rail,  etc. 

Pa.,  Phila. — See  “Streets  and  Uoada" 

Del.,  Wilmington — New  Castle  Co.  soon 
lets  contract  strengthening  300  ft.  steel 
bridge,  30  ft.  wide,  over  Brandywine  Creek 
at  Market  St.  .\bout  311.000.  C.  E. 
Grubb,  co.  engr. 

<la..  Sales  C'Hy — Mitchell  Co..  (Camilla), 
election  July  3,  to  vote  on  $55,000  bonds  to 
build  bridge  over  Flint  River  at  Newton, 
near  here. 

III.,  Carlin ville — Highway  Comn.  of  Polk 
Twp.,  Macoupin  Co.,  plans  election  to  vote 
on  $13,735  bonds  to  build  several  bridges. 

la.,  Deeorah — Bd.  Supervs.  Winneshiek 
Co.  soon  n'ceives  bids  building  one  16  ft. 
X  25  ft.,  one  16  x  32  ft.  and  one  16  x  36 
ft  I  beam  bridges,  cojicrete  floor  and  abut¬ 
ments.  About  310,600.  F.  W.  Ameson,  co. 
engr. 

la.,  Indianola — Bd.  Super\’8.  Warren  Co. 
soon  receives  bids  building  120  ft.  high  steel 
truss  bridge.  16  ft.  wide,  concrete  floor  and 
abutments,  two  20  ft.  approach  spans  on 
steel  tubes.  About  312,600.  H.  E.  Boyle, 
«o.  engr. 

la..  Red  Oak — Bd.  Supervs.  Montgomery 
Co.  receives  bids  In  June  building  46  con¬ 
crete  bridges  and  culverts.  About  325,000. 

B.  Conlon,  co.  engr. 

Minn..  St.  Peter — Comra.  Nicollet  Co.  re¬ 
lated  only  bid  received  building  4  rein.-con. 
bridges,  culverts  and  retainng  wall  on  State 
Uds.  Nos.  4  and  6,  Work  will  be  readver¬ 
tised.  H.  W.  Daniels,  St.  Peter,  emgr.  Noted 
May  29  under  ‘Streets  &  Boada” 

Neb.,  Central  Clt.v— Merrick  Co.  (Central 
City)  and  Hamilton  Co.  (Aurora)  receive 
bills  about  July  15,  building  800  ft.  bridge, 
16  ft  wide,  near  here,  to  have  sixteen  60-ft. 
rein.-con.  arch  sp.'ins  and  3000  lln.ft.  ap¬ 
proach  fill.  About  355,000.  O.  E.  Johnson, 
c/o  State  Highway  Dept.,  Lincoln,  engr. 

Neb..  Grand  Island — Hall  Co.  receives 
bids  about  July  15,  building  800  ft.  bridge, 
16  ft.  wide,  near  here,  to  have  sixteen  60-ft 
rein. con.  arch  spans  and  3000  lln.ft.  ap¬ 
proach  All.  About  $56,000.  State  will  ap¬ 
propriate  $27,600  toward  cost  G.  E.  John¬ 
son.  c/o  State  Highway  Dept,  Lincoln 
engr. 

Ore.,  Oregon  City — State  Highway  Comn., 
SalenrK  plans  to  build  385  ft  bridge  over 
Willamette  River,  structural  steel  encased 
in  concrete,  6%  grade.  About  $268,000. 

C.  B.  McChillough,  Capitol  Bldg.,  Salem, 
state  bridge  engr. 

Ont,,  Grand  Valtey— Wheelodc  &  Christie, 
engrs.,  Orangeville,  eoon  let  contract  build¬ 
ing  rHn.-con.  bridge  with  two  80  ft.  arch 
spans,  over  Grand  River,  for  town. 


Ont.,  London — Town  soon  1, 
building  2  rein.-con.  bridges  .  ft  i 
Alwut  $10,000.  M.  Grant,  llo  I’umlM 

Alta.,  Calgary — Work-s  Comn,  nl.ms  ,» 
e*I^^ndg^207.000  to  build  Loui.se 

BIDS  DEHIREII 

Pa.,  Washington — I’ntll  June  12  bv  T 
J.  Underwood,  controller,  Wiusliiiimnn^r',.’ 
building  rein.-con.  bridge  ovi  r  (’Inrti.^ 
Creek,  near  Thompsonville,  50  ft.  sirui  i. 
ft.  roadway.  '  ** 

W,  Va„  Plnevllle— Until  June  17  bv  W 
P.  Cook,  elk.,  Wyoming  Co.,  liul'ldinir  •> 
bridges  on  KImore-Herndon  Ibl.  \\Vst  W" 
ginia  Project  No.  1054  ;  advertised  in  this 
Issue. 

Ga.,  Hwainsboro — Until  June  11  (chines 
of  date),  by  Comrs.  Kmanuel  Co..  Imiioine 
7  roin.-con.  bridges  on  l)ixl<M)verl.itiii  iiieh 
way.  Aliout  $61,000.  J.  B.  .M. « ‘i  orv  iv,' 
3rd  Natl.  Bank  Bldg.,  Allaniii,  eiiers' 
Noted  May  15. 

la..  Red  Oak — Until  June  18,  bv  Bd 
Supervs.  Montgomery  Co.,  building  3I1  cr,-' 
Crete  l>ox  culverts.  1  concrete  deek  ginl.r 
bridge,  3  I-beam  siians,  I'oncrete  lloor  and 
abutments,  one  20  x  120  ft.  Iilgli  sle.  1  truss 
bridge  on  piling,  2  pony  lru.H.s  bridg.'s,  cn. 
Crete  floor  and  abutments  and  8  circular 
culverts.  B.  Conlon,  co.  engr. 

Minn.,  Minneapolis — Ttntll  June  16.  liy  A 

P.  Krickson.  aud.  Hennepin  Co.,  remoVihe 
bridge  63  over  Kim  Creek  and  Iniilding  new 
35  ft,  rein.-con.  arch  bridge,  20  ft.  roadway, 
on  State  ltd.  No.  8,  Champlin  'I’wii.  Ai.oui 
$10,000.  E.  E.  Terrell,  Court  House,  etiw. 

Okla.,  Vale — See  "Stre*‘t8  and  Uoad.s  ” 

Ore.,  Portland — Until  June  10.  liv  State 
Highway  Comn.,  Court  Hou.se,  Portland 
building  8  r«dn.-con.  bridge.s  between  .\Ic- 
Mlnnvlllo  and  Bellevue,  on  Yamhill-Nis. 
tuoca  Highway.  Yamhill  Co.,  involving  r.tt,. 
000  Ihs.  reinforcing  steel.  604  cu  yd.  Cla.-'s 
A  concrete,  400  lln.ft.  hand  rail;  Uo.irue 
River  Bridge  at  Bock  Point  near  Cold  11111, 
Jackson  Co..  490  ft.  long,  to  have  seventein 
25  ft.  rein.-con.  spans  and  one  11.5  ft  arch, 
150,000  lbs.  reinforcing  steel,  1050  cu  yd 
Class  A  concrete  and  1125  lin.ft.  hand  rail 
H.  Nunn,  state  highway  engr. 

Cal.,  King  City — Until  June  9.  by  Cali¬ 
fornia  Highway  Comn.,  515  Forum  Hldi: 
Sacramento,  building  bridge  over  Salinas 
River,  to  have  14  steel  spans,  100  ft.  each 
and  1230  lln.ft.  rein.-con.  trestle,  involving 
66  cast  Iron  drains,  3412  cu.yd.  Class  “A" 
Portland  cement.  6560  lin.ft.  rein.-con.  piles. 
3376  lln.ft.  wooden  piles,  2200  lin  ft  doul>W’ 
pile  contInouuB  dikes,  760  lln.ft.  cross  dike? 
and  6200  aq.yd.  asphalt  surface. 


PBICKH  AND  CONTRACTS  AWARDED 
(^'Indicates  award  of  contract) 

★  N,  Y.,  Rome— Supt  Pub.  Wks.,  Capitol, 
Albany,  let  contract  building  8  ft.  pipe 
ealvert  over  Barge  Canal  here,  to  Scott 
Bros.,  Arlington  Blk.,  $46,731.  Noted  May 

8. 

4tGa..  Chatnworth — Bd.  Supervs.  Murray 
Co.  let  contract  building  5  rein.-con. 
bridges,  to  Luten  Bridge  Co.,  59  Stokes 
Ave.,  Atlanta,  $12,795. 

'AGa.,  Mt.  Vernon — Comrs.  Montgomery 
and  Mmeeler  Counties  let  contracts  build¬ 
ing  steel  span  for  rein.-con.  bridge  over 
Oconee  River,  2  ml.  from  here,  to  South¬ 
ern  Bridge  Co.,  39th  Rt.,  Birmingham,  .\la, 
cost,  $81,795  ;  concrete  work,  to  C.  T.  I>aw- 
kin  Constr.  l!!o.,  Jacksonville,  Fla.,  $91,746. 
Noted  Mar.  13. 

★Ga..  Thomasville — Comrs.  Thomas  Co. 
let  contract  building  rein.-con.  Iiridgc,  4| 
ml.  from  here,  to  Nichols  Contg.  Co.,  Tnu"! 
Co.  of  Georgia  Bldg.,  Atiant.%  358,000.  Con¬ 
tract  let  tentatively  depending  on  Federal 
aid.  Noted  Apr.  24. 

★III.,  Watseka^lroquols  Co.  let  contrafts 
building  one  60  ft  rein.-(g)n.  span  bridge. 
20  ft.  roadway.  Sect  J-15d,  to  Joliet  bridge 
ft  Constr.  Co..  Joliet  37498;  100  ft.  sim 
Sect.  I-16d,  20  ft.  roadway,  to  Continental 
Bridge  Co.,  63  West  Jackson  St.,  Chicago, 
311,346.  Noted  May  8. 

★la.,  Clarion— Bd.  Supervs.  Wright  Ca 
let  contract  building  two  18  x  75  ft  and 
one  16  X  60  ft  pony  truss  bridges  with  t^* 
Crete  floors  and  abutments,  40  concrete  iwa 
culverts  snd  6  concrete  circular  culverts,  w 
Iowa  Bridge  Co.,  Hubbell  Bldg.  $37,575. 
Work  involves  1326  cu.yd.  rein.-con ,  b 
tons  structural  and  44  tons  reinforcing  strei 
and  2560  lln.ft.  wooden  piling. 
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Bridiros  ^^ontlnued) 

^1.  I  il.worih— Md.  Supervs.  Hiunllton 
.  *  tMty)  let  contnu^t  ImlldtnK 

I.I?  *  1""  ft  hiKh  Blwl  truss  t>rldK.«  with 

■  tliKtr  and  ahutmimts.  to  A.  Swan- 

Webster  City.  Work 

■  .'ITn  eu.yd.  rein. -con.,  4ti  tons  strvic- 
nril  ariil  l-t  tons  relnforcinR  steel  and  1728 
lin'ft’  wtHiilm  pllliiK- 

*1.  Marlon— Hd.  Supervs.  I.lnn  Co.  let 
.Vm.'-i  liiilUllnR  13  concrete  Ihix  culverts 

ir  IbM'ids.  JH.400.  Work  Involves  fiO:; 
.TI'a  r.  iii -con.,  18  tons  relnforcliiR  steel 
and  1240  lin.ft.  wooden  plIlnR. 

Ala  Ml  .Xyr — Hd.  Supervs.  UliiRold  Co. 
‘nln'ets.  to  Koss  Consir.  t'o..  2H1S 
■L.h  St  I'es  Moines.  hulUllnR  fi  1m>x  cul- 
v-rls'’  i'll  eireular  culverts,  one  20  x  20  ft. 
I  l»  im  hridRe  wncrete  floor  and  ahutnients 
•’ll  X  .'■>0  ft.  pony  truss  hridife, 
floor  and  ahutments,  cost.  »18.!I!>!»; 
?  l>ln-li>s  &  Son.  Knoxville,  13  hox  culverts 
i;i  circular  culverts,  $14.08-2  ;  ll,  R 
f  inhert  Co.  405  I’tlea  St.,  Des  Moines.  3 
Iwx  culverts.’ and  »  circular  culverts,  $8.5.51. 

^kuii  ,  l,.vnilon— fls.'LRe  Co.  let  contract 
Biiildltur  '.III  ft.  rainbow  arch  brlilRc,  18  ft. 
ttodc  to  McTernan-Halpln  Constr.  t  o,,  jr.iio 
r.ranil  Avc.,  Kansas  City,  Mo..  jl3,i'.iii. 
.Voted  Kcl).  6. 

AKuii..  I..VOI1S — nice  Co.  let  contract  bulhl- 
iiie  one  ill!  ft.  steel  truss  brldRe,  20  ft.  road- 
wiv  one  30  ft.  and  one  35  ft.  reln.-<a)n. 
hriilifes  20  ft.  roadway,  to  Mls.sourl  Valley 
IridE.  'Co  4lh  and  Walnut  Sts.,  Heaven- 
worth.  $17,400.  Noted  May  1. 

★  tVadi.,  Marysville— State  HlRhway  Hd  , 
Olvmnia  let  contract  hulldInR  one  50  ft  . 
one  411  ft.  and  two  20  ft.,  reln.-con.  arch 
l.ridE.s  on  I’aclflc  HlRhway  between  here 
and  Rilvana.  Snohomish  Co.,  to  Helness  & 
I.ahl  1305  Hast  4tst  St..  Seattle,  $23,710 
Noleil  May  * 

One  l.’Assomptioii — Municipal  Council 
received  bids  hulldlnR  concrete  anil  sted 
hrldEc  over  H' Assumption  Ulver,  from  ,1. 
\  Brouillel.  T/Assomptlon.  $38,000;  H. 
Mareil  and  S.  Illvest.  St.  Haul  de  Jollette, 
139.877;  .1.  F.  U.  Tadiic.’  St.  TImothe,  $49.- 
859’  N’otisl  May  15. 

♦tint.,  IVIrrhoro — City  rescinded  con¬ 
tract  aw.’irded  to  Ilussell  Townsend  Co., 
Harbor  llldR.,  bulldlnR  reln.-con.  lirldRc 
over  Olonbee  Ulver,  iind  relct  same  to 
Canadian  Knp.  &  Constr.  Co.,  Oepew  St.. 
Hamilton.  Cost  plus  biutls,  not  to  exceed 
1276,850.  Noted  May  15. 


Reinforced  Concrete 

PROrONKII  WORK 

(ia.,  Iluwkinavllle— See  “Streets  &  Uoads.” 
Qur,,  Sherbrook  e— See  “Industrial  Works.” 
Ont.,  (irHiiil  Valley — See  “Hrldffes.” 

Ont  ,  lamilon — .See  “HrldRes.” 

BUIS  IIKSIKKII 
Pa.,  Warddnictnii — See  “HrldRes." 
lia.,  SHuiiiibnrn — See  “Hrldnes.” 
la..  Red  (Ink — See  “HrldRes.” 

Ml).,  KansaH  City — See  “W’ .at er works.” 

PKK  KH  .\MI  CONTRACTS  ,\WARI>KI> 
(♦Indicates  award  of  contract) 

♦(■a.,  ThomaNvIlle — See  “HrldRes.” 

♦III..  CbIraRo — See  “Industrial  Works." 
♦Ont.,  PeterborouRb — See  “Bridges." 


Streets  and  Roads 

PROPOSKO  WORK 


Ma«.».,  noNtnn — City  appropriated  $35,000 
to  buihi  (iranollthlc  sidewalks,  6-12  ft  wide. 
J.  \V.  Holmes,  Everett,  city  engr. 


MaKH.,  Chelae* — City  had  plans  prepared 
pavinir  SjM  ncer  St,  Spruce  St.  from  Everett 
.  t.  to  triicks  Boston  (t  Main  U.K.,  Central 
St  from  Lynn  to  Highland  Sts..  3rd  St 
from  Siiruce  to  Maple  Sts.,  Arlington  St. 

3rd  St.  to  Everett  Ave.  About  $100,- 
OOn.  .1  A.  O’Brien,  city  engr. 


Man*..  Oainejr  (Boston  P.  O.) — City  had 
plans  |ire|>ared  paving  Whltwell,  Granite, 
rrankhn.  Brooks,  Intervale,  Beach,  Beal, 
Athintlc,  Uolierts,  Butler  and  Revere  Sta 
Aloul  $60,000.  M.  ii.  Brown,  city  engr. 


, ?few  Hartford— -City  appropriat 
iziMinn  iionds  to  Improve  main  hlghwt 
tnRlnf  er  not  selected. 


N.  J.,  Weal  New  Vork— Town  plans  to 
Improve  liitli  and  2iith  Sis.,  Kranite.  About 
$25,000. 

N,  J.,  West  Oritnge — Town  soon  lets  con¬ 
tract  Improving  lUdgcvIcw  Ave.  from  Val¬ 
ley  ltd.  to  (iverlook  Ave.,  involving  2496 
lln.fl.  standard  concrete  curb,  10'j6  si|  yd. 
standard  concrete  gutter,  3012  si|.yd.  liltu- 
mliious  pavement.  O.  W.  Foster,  elk. 
Noted  Fob.  27. 

PeniiNylrunlw  —  State  Highway  I'ept., 
Harrisburg.  reJei-tiMl  bids  building  10,- 
554  ft.  n)iul  In  Somerset  Fo.  and  7783  ft. 
in  Waj-ren  Co.  L.  S.  Sadler,  state  blgii- 
way  comr.  Noted  May  8. 

I’a.,  Plillii. — Ilept  Pub,  Wks.  soon  lets 
contraiit  grailliig,  paving,  re|iavlng  and  hn- 
l)rovlng  various  streets  with  usplialt  or 
wodl  l>lock,  hullding.  repairing  and  paint¬ 
ing  various  hridges,  furnishing  and  apply¬ 
ing  dust  layer,  and  fiirnl.shlng  and  deltv<'r- 
ing  fuel  oil.  About  $350,000.  G.  E.  Dates- 
iiuin,  dir. 

I’«„  Hhlla. — Holy  Cross  Cemetery  plans  to 
hulld  1  ml.  road  with  gtitters  and  n)>cessary 
ilrainage.  Bids  will  not  he  askisl  for  sunu'. 
J  t».  I'larke,  133  South  12lh  St.,  engr. 

Aid.,  Tnwson — Fomrs.  Biiltlmore  Fo.  soon 
let  contraet  resurfacing  1.76  mi.  Sparrows 
Point  ltd.,  she»‘t  asphalt  over  old  macadam, 
14  ft.  wide  with  6  ft.  slag  shoulders,  (tost 
hetw«'en  $35,000  and  $38,000.  AV.  O.  Sucro, 
CO.  engr. 

51'.  Vtt.,  ChiirleHton — Cahin  Creek  Hist.. 
Kansiwhii  Co.,  plans  election  soon  to  vote 
on  $900,000  hoiids  to  imiirovo  routls.  F.  C. 
Burdette,  Fharleslon,  «'ngr. 

W.  A’u„  IliirrlNvIlle— Fomrs.  Harrison 
Fo.  plan  election  H(K)n  to  vote  on  $4,000,000 
bonds  to  Improve  Flass  A  roads.  J.  U. 
Wilson,  Clark.shurg,  engr. 

W.  A'».,  Miildleliiiurne — Fomrs.  Tyler  Fo. 
plan  election  soon  to  vole  on  $800,000  lionds 
to  lmi)rove  Flass  A  roads,  16  ft,  wide,  P. 
P.  Berkley,  MUlillehoume,  engr. 

W.  A’a.,  New  Cumberland — Hancock  Co. 
voted  $100,000  lM)nds  to  pitve  and  grade 
roads  In  Hutler  l>lst.  with  vltr.  brick.  C.  E. 
Grafton,  New  Cumberland,  engr. 

W.  A'a,.  New  MartliiHvllle — Comrs.  Wet¬ 
zel  Fo.  soon  receive  bids  paving  and  griid- 
ing  5  ml.  W’lleyvIHe-New  Martinsville  ltd., 
with  vilr.  hrlek.  AI)out  $83,000.  S.  Pal¬ 
mer,  Clarksburg,  engr. 

IV.  A'a.,  Pliievllle — Wyoming  Co..  Sl.ab 
Fork  and  Barker  I  lists,  pliin  election  soon 
to  vote  on  $140,000  bonds  to  Improve  roads. 
A.  H.  Shannon,  Pineville,  engr. 

XV.  X'a.,  Wheeling — Fomrs.  (ihio  Co.  plan 
to  build  1  mi.  National  Pike,  gnuling  32  ft. 
and  surfacing  20  ft.  wide,  Involving  26.000 
eu.yd.  excav.,  11,730  s(|.yd.  concrete  pave¬ 
ment  ami  mlscelleanous  items.  About  $38,- 
000.  AV'.  O.  Mc(.7lu8key,  Wheeling,  engr. 

<la..  Alban.)) — Dougherty  Co.  voted  $400.- 
000  bonils  to  pave  various  roads  and  build 
concrete  bridge  over  Flint  Ulver.  State 
Highway  Fomn.  will  appropriate  like 
amount.  Noted  Mar.  27. 

Ga..  Camilla — Mitchell  Co.  election  July 
3.  to  vote  on  $4011,000  l>ond8  to  build  con¬ 
crete  roads. 

<ia..  Kuwson — Terrell  Co.  election  June 

17  to  vote  on  $150,000  bonds  to  build  roads. 
Federal  Government  will  appropriate  like 
amount  if  election  carries. 

(>a.,  llawkinavillr — Pulaski  Co,  voted 
$200,000  bonds  to  build  roads.  Federal 
Government  will  appropriate  like  amount. 

Ga.,  Ilawkinavllle— Town  soon  lets  con¬ 
tract  building  concrete  road  on  Jackson  and 
Commerce  Sts.  About  $30,000.  G.  W.  Jor¬ 
dan.  n»;iyor.  S.  U.  Shi,  Macon,  engr. 

Ga.,  Madison — Morgan  Co.  voted  $325,- 
1)00  bonds  to  build  roads. 

G*.,  Nashville— Berrien  Co.  voted  $500,- 
000  bonds  to  pave  75  ml.  roads  9  ft.  wide, 
with  brick,  asphalt  or  concrete.  Federal 
Government  will  appropriate  like  amount. 
Noted  May  1. 

Ga.,  Qnitman — Brooks  Co.  election  June 

18  to  vote  on  $500,000  bonds  to  build  100 
ml.  roads.  Federal  Government  will  ap¬ 
propriate  like  amount  If  election  carries. 

Oa..  TIfton — Tift  Co.  voted  $300,000 
bonds  to  build  roads.  Noted  May  1. 

Fla.,  Sanford — Seminole  Ca  voted  on 
$300,000  bonds  to  build  brick  and  asphalt 
roads,  P.  T.  Williams.  Lockwood,  <x>.  engr, 


K>.,  U  Inrbrstrr— Fity  soon  lets  contract 
p.aving  31  ml.  Viirlous  streels,  36  ft.  wlin . 
eonerctc.  brick,  as|)hiiltic  concreti*,  nnil 
bltulitblc  with  conen-t)-  curltliig  anil  gtit- 
lerlng  About  $2i)ti,0tit).  S.  IL  Uuticilge, 
city  engr. 

().,  Fast  l.l\en>o<>l — City  soon  riii-lxis 
bids  paving  Kiist  .Slh,  Bway,  SI.  (’lair. 
Market.  Dresden.  LislN)n  .and  West  8th  Sts. 
vltr  brick.  .\U)tit  $176, Otm.  J,  .N.  Geurgts 
East  Liveritool,  engr. 

<»..  Tolrilo— Lucas  Co.  Ii.aving  surveys 
made  iind  pl.ans  preptired  ptivlng  I32ti  ft. 
Floretice  and  January  .Aves ,  16  ft.  wide, 
concrete;  J  ml.  Ulehards  Ud.,  from  Biin- 
croft  to  Dorr  Sts.,  16  ft.  wide,  walerbomid 
miu-aditni  ;  g  nil.  .Nevadti.  iind  Boos  .Aves  , 
24  ft.  wide,  concrete  ;  2,5  ml.  .South  Si., 
from  Ueynolds  Ud.  lo  Hill  .Ave.,  16  ft.  wide, 
eoncreti-.  (’.  L.  Rood,  c»).  engr. 

Iiid.,  InilluiiiipoIlN — Bd.  Hul).  AA'ks.  hav¬ 
ing  plans  prepiired  grading,  graveling, 
curbing  and  building  sidewalks  on  Julian 
Ave.  from  Emerson  to  Bancroft  Aves.  and 
<?iinbi-r  St.  from  SheH)y  ,St,  to  end  of  (lim¬ 
ber  St.,  grading  iiml  graveling  26th  Si. 
from  Fherry  to  Deiirltorn  Sts.  F.  ('.  Lin- 
glnfelter,  city  engr. 

Ind.,  Iiidiana|M)li)i — City  adopted  ri'solii- 
tlon  to  resurface  Pennsylvania  .St.  from 
26th  to  Fall  Freek  Blvtl.,  and  Meridian  St 
from  M)-rrllI  to  McCarty  Sts.  F.  F.  Lln- 
glnfeltcr,  city  engr. 

Ind.,  Iiidlunapollii — Fomrs.  Marlon  Fo. 
soon  let  contract  grading,  draining  ami 
paving  2700  fl,  21st  St.  from  Massachu¬ 
setts  Ave.  to  BHk<r  Ud..  40  ft.  wide.  vltr. 
brick  on  6  in.  ttoncrele  base.  About  $24,- 
138.  L.  Grlftlth,  co.  engr. 

.MIrhiKan — State  Highway  (’’omn  .  Lan¬ 
sing,  H(M)n  lets  contract  gnuling,  shaping, 
surfacing  and  providing  drainage  struc¬ 
tures  on  following  roads:  3.752  ml.  In  As¬ 
sessment  Dlst.  No.  31,  9  ft.  wide,  Flass  “B.’‘ 
gravtd,  Wright  Twp.,  Hillsdale  Co.  ;  7.9H7 
ml.  in  Assessmt  nt  Dlst  No.  69,  9  ft. 

wide  Flass  “11"  gravel  with  3  ft.  graV)-l 
shoulder  on  either  side,  from  limits  of  I’ln- 
connlng  In  Ray  ('o.  to  south  limits  of  city 
of  Standish.  Ari'nac'  (7o.  ;  3  4  62  ml.  In 

Assessment  Dlst.  No.  183,  12  ft.  wide,  Fliiss 
"E",  waterhoiiml  macadiun,  AV'lndsor,  Fiilr- 
haven  and  McKinley  Twps.,  Huron  Co.  ; 
1.993  ml.  In  Assi'ssment  Dlst.  No.  208.  12 
ft.  wide,  Fliiss  “E"  waterl)ound  miicailam, 
AA'Indsor  Twp.,  Huron  Co.;  3.915  ml.  In 
Assessment  Dlst.  No.  18,  12  ft.  wide.  Class 
“E”,  waterl)Ound  maeadiim  from  Ohlo- 
Mlchlgan  line  northerly  In  Falrfl)  hl  Twp.. 
Ismawee  Co.  ;  4.493  ml.  In  Assessment  Dlst. 
No.  Ill,  12  ft.  wide,  ('lass  “E",  waterbouml 
macadam  In  vicinity  of  Pigeon  Ulver,  Mc¬ 
Kinley  Twp.,  Huron  Co.  ;  4.531  ml.  In  As¬ 
sessment  Dlst.  No.  155,  12  ft.  wide.  Class 
“C”,  stone  liottom  and  gravel  road  toj). 
Seneca,  Fairfield  and  Madison  Twiis.. 
Lenawee  Co.  ;  4.052  ml.  In  Assessment  Dlst. 
No.  120,  12  ft.  wide,  ('lass  “E’ ,  waterbound 
macadam,  McKinley  Twp.,  Huron  ('o.  ;  2.981 
ml.  In  Assessment  Dlst.  No.  45,  12  ft. 
wide.  Class  “C",  stone  or  slag  bottom 
gravel  top  or  Class  "E",  waterl>ound  mac- 
ad.am,  I.a>nawee  Co,  ;  3.985  ml.  In  Assess¬ 
ment  Dlst.  No.  102.  12  ft.  wide.  Class  “E”, 
waterl)oiind  maeadiim.  McKinley  Twp., 
Huron  Co.  ;  3.026  mi.  In  Assessment  Dlst. 
No.  17,  12  ft.  wide,  Chise  “C”,  stone  or 
slag  l)ottom  with  gr-avel  top,  or  Class  “E", 
wiiterl)ound  maciidam,  I^mawee  Co.  F.  F. 
Rogers,  state  highway  comr. 

Mirh.,  Detroit — Dept.  Pub.  Wks.  soon  lets 
contraet  paving  with  1  course  concrete 
Alley  No.  1003,  20  ft.  wide;  No.  100<,  11- 
20  ft.  wide;  No.  1005,  18-20  ft.  wide;  No. 
1006.  20  ft.  wide;  No.  1007,  17-20  ft  wide; 
No.  1008,  20  ft  wide;  No.  1009,  18  ft. 
wide;  No.  1010,  18  ft  wide;  No.  1011,,  20 
ft.  wide;  No.  1012,  19  ft.  wide:  No.  1013, 
18  ft.  wide;  with  brick.  No.  1014,  16  ft. 
wide.  Work  involves  6519  eu.yd.  excav.. 
17,678  sq.yd.  paving.  51  lin.ft.  curbstone,  8 
(ni.yd.  concrete  In  curb  setting,  eUk  C.  W. 
Hubl>ell,  city  engr. 

Mleh.,  Detroit — Dept.  Pub.  Wks.  plans  to 
repave  and  Improve  portions  of  following 
streets  with  asphalt;  Alexdiine,  Beaufalt, 
Bellevue,  Belvldere,  Bethune,  Brewster, 
Cadillac.  Case,  Clay,  Dearborn.  Dlx,  Dra¬ 
goon,  Garland,  Grand  River,  Gratiot,  Ham¬ 
ilton,  Colllngwood,  Harper,  Hart,  Helen, 
Holbrook,  Hurlbut,  Joseph  Campau,  Juno 
tion,  Kirby,  Lawton,  Library,  McDougaJI, 
Marantette,  Marston,  Merrick,  Milwaukee, 
Montclair,  Oakland.  Sheridan,  St.  Antoine. 
Superior.  Sylvester,  Townsend,  Warren. 
Willis,  Woodward.  Wreford,  Parker  and 
Trombly  Avea  :  Bsigg,  Baker,  Chene,  Farm¬ 
er,  Duffleld, .  Henry,  Illinois.  Levett,  lio- 
Mlllan,  Randolph,  Russell,  2nd,  23r^  29th. 
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Streets  and  Roads  (Continued) 

Vermont,  Hastinaa.  John  R  Hancock  and 
Hendrle  Sta,.  Opera  Hotiw*  Croaslnsr ;  with 
creosote  block.  Shelby  Ava ;  with  brick  or 
asphalt,  Livernoia  and  Oak  Aves.,  and  Kio- 
pelle  St  ;  with  stone,  Beaufait,  Cass,  Clark, 
Kirby,  Lafferty,  St  Aubin,  Vermont  and 
Wayne  Aves. ;  Orleans,  Kusaell,  2nd  and 
tld  Sta  £.  F.  Hubbell,  city  engr. 

Mirh.,  Middlevllle — City  retained  L.  A. 
Poulay  Co.,  enRrs.,  1250  Nicholas  Bldg., 
Toledo,  O.,  to  prepare  plans  (or  1}  ml.  con¬ 
crete  or  brick  road,  20-48  ft  wide.  About 
$50,000. 

Illinois — State  Highway  Comn.,  Spring- 
fleld,  received  no  bids  Improving  roads  in 
Menard,  Ogle,  Mason,  I-ake,  Bureau.  Ful¬ 
ton,  McHenry,  Bond,  Adams  and  Kdward 
Counties.  Will  readvertlse.  Noted  May  15. 

III.,  Chirngo — Bd.  I»cal  Impvts.  soon  lets 
contract  building  6  ft  sidewalks.  (56  dif¬ 
ferent  jobs)  ;  fiumishing  and  Installing 
water  service  pipes,  (11  jobs),  water  sup¬ 
ply  pipes  (8  Jobs) ;  Also  furnishing  and  In¬ 
stalling  6  In.  tile  drains,  (10  Jobs).  J. 
Frlcson,  city  engr. 

III.,  rhieago — Bd.  Local  Impvts.,  City 
Hall,  soon  lets  contract  p.aving  Cornelia, 
Karlov,  Kedvale,  Keeler  and  Lowell  Aves., 
Roscoe,  Henderson,  School  and  Melrose 
Sta,  Involving  6450  cu.yd.  grading,  21,500 
ft  concrete  curbing,  29,800  sq.yd.  asphalt 
on  6  in.  concrete  base,  cost  $94,500  ; 

South  Park  Ave.,  14.000  cu.yd.  grading, 
12,100  ft.  concrete  curbing.  25,900  sq.yd. 
paving  with  8  in.  crushed  slag  or  limestone 
:ind  2i  in.  crushed  granite  or  trap  rock, 
$87,000  : 

North  Claremont.  Oakley  and  Irving  Sts., 
and  Uosemont.  Highland  and  Thome  Aves., 
8200  cu.yd.  grading.  11.500  ft.  concrete 
curbing,  18.200  sq.yd.  paving  with  8  In. 
crushed  slag  or  limestone  and  2)  in.  crushed 
granite  or  traprock,  $64,000  ; 

Lawrence  Ave.,  13,600  sq.yd.  paving,  creo- 
poted  wood  block  on  6  in.  concrete  base, 
6400  cu.yd.  grading.  $71,500; 

Lafayette  Ave.,  West  66th  and  West  68th 
Sta,  9700  ft.  concrete  curbing,  14.800  sq.yd. 
asphalt  paving  on  6  In.  concrete  base,  $49,- 
500; 

South  Chicago  Ave.,  4000  cu.yd.  filling, 
4.790  ft.  sandstone  curbing,  10,780  sq.yd. 
vitr.  brick  on  6  In.  concrete  base.  $39,000; 

Archer  Ave.,  5200  cu.yd.  grading,  6700 
ft.  concrete  curbing.  1028  sq.yd.  granite 
block  on  6  in.  concrete  base.  11,220  sq.yd. 
vltr.  brick  on  6  in.  concrete  base,  $44. .500; 

Harrison  St..  4600  cu.yd.  grading,  5330 
ft.  TOncrete  curbing.  8000  stryd.  vitr.  brick, 
on  6  in  concrete  base,  $36,600 ; 

Karlov  Ave.,  3000  cu.yd.  grading.  6370 
ft.  concrete  curbing,  8750  sq.yd.  asphalt  on 
6  In.  concrete  base,  $40,000; 

Hayne  Ave.,  255  cu.yd.  grading,  6165  ft. 
concrete  curbing.  8570  sq.yd.  asphalt  on  • 
in.  concrete  base.  $26.000 ; 

Keating  St..  2400  cu.yd.  grading,  6430  ft. 
concrete,  curbing,  7520  sq.yd.  asphalt  on  6 
In.  concrete  base,  $26,600; 

Longwood  Dr.,  6400  cu.yd.  grading,  5630 
ft.  concrete  curbing,  9020  sq.yd.  asphalt  on 
6  in.  concrete,  $35,600. 

Devon  Ave.,  1200  cu.yd.  grading,  2100  ft 
concrete  curbing,  280  sq.yd.  granite  block 
on  6  in.  concrete  base,  3080  sii.yd.  vitr. 
brick  on  6  In.  concrete  base,  $17,600; 

Koiin  St.  1090  cu.yd.  grading,  1810  ft 
concrete  curbing,  2810  sq.yd.  asphalt  on 
6  in.  concrete  base,  6  brick  catch  basins, 
$13,000  ; 

Otto  St,  1300  cu.yd.  grading,  2280  ft 
concrete  curbing,  3800  sq.yd.  asphalt  on 
6  in.  concrete,  $15,500; 

Morgan  St.,  300  cu.yd.  grading,  1400  ft 
concrete  curbing,  2360  sq.yd.  asphalt  on 
6  In.  concrete  base,  $9500 ; 

Leavitt  St.,  800  cu.yd.  grading.  740  ft. 
concrete  curbing,  1100  sq.yd.  paving  with 
8  In.  crushed  slag  or  limestone  and  2i  in. 
crushed  granite  or  traprock.  $4500  ; 

West  85th  Pi..  1200  cu  yd.  grading,  2360 
ft  concrete  curbing.  3680  sq.yd.  asphalt  on 
6  In.  concrete  base,  $13,000; 

South  Wabash  Ave..  800  cu.yd.  grading, 
860  ft.  concrete  curbing,  1240  sq.yd.  pav¬ 
ing  with  8  in.  crushed  slag  or  limestone  on 
2i  in.  crushed  granite  or  traprock.  $5000 ; 

Windsor  Ave..  1200  cu.yd.  grading,  2270 
ft.  concrete  curbing,  3070  sq.yd.  asphalt  on 
6  in.  <x>ncrete  base.  $13,000; 

West  18th  St.,  1100  cu.yd.  grading.  8630 
ft  concrete  curb.  8100  sq.yd.  vitr.  brick  on 
6  In.  concrete  base,  $12,500; 

Alleys  between  Harrison  and  Flournoy 
Sts.  and  Spaulding  and  Homan  Aves.,  501 
cu.yd.  grading,  1198  ft.  concrete  curbing, 
940  sq.yd.  vitr.  brick  on  6  In.  concrete  base, 
$3777; 

Van  Buren  and  Congress  St  and  Wash¬ 
tenaw  and  (^ifornla  Aves.,  600  su^rd.  grad¬ 
ing,  2028  ft.  concrete  curbing.  1786  sq.yd. 
vitr.  brick  on  6  in.  concrete  base.  $6100; 


Alley  between  Wabausla  and  North  Avea 
and  Kedsie  and  Sawyer  Aves.,  470  cu.yd. 
grading,  1690  cu.yd.  concrete  curbing,  1440 
no  yd.  vitr.  brick  on  6  in.  concrete  base, 
$4900. 

Alley  between  Montrose  and  Cullom 
Aves.,  Ashland  Ave.  and  Paulina  St,  580 
cu.yd.  grading,  1180  ft  concrete  curbing, 
1180  sq.yd.  vitr.  brick  on  6  in.  concrete  base, 
$5000; 

Alley  between  Blackhawk  and  Division 
Sta  and  Holt  and  Dickson  Aves.,  1300  cu. 
yd.  grading.  2690  ft.  concrete  curbing,  2330 
sq.yd.  vitr.  brick  on  6  In.  concrete  base, 
$10,457.  C.  D.  Hill,  ch.  engr.  Noted  Apr.  17. 

III.,  nanville— City  soon  lets  contract  for 
17,000  sq.yd.  asphaltic  macadam  paving. 
H.  H.  Edwards,  city  engr. 

III.,  KdwardMvilie— Madison  Co.  soon  lets 
contract  paving  road  from  Wood  River  to 
Grant  City  Rd.,  Sect  H-15d,  18  ft  wide, 
involving  28.076  sq.yd.  vitr.  brick  (4-in. 
monolithic  type)  on  4|-in.  concrete  base, 
5068  cu.yd.  earth  excav.,  67  cu.yd.  con¬ 
crete  in  culverts,  etc.  ;  Sect.  I-15d,  25,230 
sq.yd.  vitr.  brick  (monolithic  type),  on  4i- 
In.  concrete  base,  8836  cu.yd.  earth  excav., 
89  cu.yd.  concrete  in  culverts,  etc.  Esti¬ 
mate  cost  excluding  cement,  $88,610  and 
$82,938  respectively.  W.  E.  Howden,  Ed- 
wardsville,  engr. 

Wl«.,  rhilton — City  soon  lets  contr.act 
grading  and  pacing  2.5  mi.  Division  and 
Main  Sts.,  18  ft  wide.  Work  Involves  20.- 
000  sq.yd.  vitr.  brick,  Eisphalt  or  concrete, 
9000  lin.ft.  concrete  curb  and  gutter  and 
4200  cu.yd.  grading.  About  $25,000.  J. 
Donohue,  York  Bldg.,  Sheboygan,  engr. 
Noted  May  8. 

Wis,,  Jefferson— —Bd.  Pub.  Wks.  soon  lets 
contract  paving  portion  of  6  streets,  ver¬ 
tical  fibre  brick,  rein. -con.  or  creosoted 
wood  block.  Work  involves  2884  cu.yd.  ex¬ 
cav.,  9328  sq.yd.  pavement,  170  lin.ft.  curb 
and  770  lin.ft.  10-15  in.  storm  sewers,  etc. 

Wlo„  Oshkosh — Comrs.  Winnebago  Co. 
soon  let  contract  grading,  draining  and  con¬ 
crete  surfacing  2  ml.  Menasha-Appleion 
Rd.,  16  ft.  wide,  involving  3200  cu.yd.  grad¬ 
ing,  16.000  sq.yd.  8-ln.  concrete,  cost  $50,- 
000  ;  1)  ml.  Oshkosh-Fond  du  Lac  Rd.,  16 
ft.  wide,  involving  2800  cu.yd.  grading,  18.- 
000  sq.yd.  8-ln.  concrete.  $2.5.000  ;  5  mi. 
Oshkosh- Winneconne  Rd.,  16  ft.  wide,  in¬ 
volving  14,000  cu.yd.  grading.  48.000  sq.yd. 
8-ln.  concrete,  $113,000.  Noted  Mar.  2u. 

Wis.,  Racine — Racine  Co.  soon  lets  con¬ 
tract  concrete  surfacing  and  grading  Asy¬ 
lum  Rd.,  16  ft.  wide,  involving  2200  cu.yd. 
excav..  and  14.222  sq.yd.  surfacing,  etc., 
and  Mygatt’s  Rd..  16  ft.  wide,  inwlving 
3400  cu.yd.  excav..  and  14.430  sq.yd.  sur¬ 
facing,  etc.  About  $56,000.  A.  R.  Hirst, 
c/o  State  Highway  Dept„  engr. 

la..  Spencer — Clay  Co.  election  June  10, 
to  vote  on  proposition  to  pave  entire  pri¬ 
mary  road  system  and  to  form  assessment 
districts  along  system,  entire  length  54.28 
ml  V.  McCown,  co.  engr. 

Minn.,  Aitkin— Comrs.  Aitkin  Co.  voted 
$125,000  Itonds  to  build  roads.  H.  O.  Beech¬ 
er,  CO.  aud. 

Minn.,  RemIdJI — Comrs.  Beltrami  Co.  au¬ 
thorized  issuance  of  $250,000  bonds  and 
soon  receive  bids  building  roads.  A.  D. 
Johnson,  co.  aud. 

Minn.,  Fairmont — Comrs.  Martin  Co.  voted 
$195,000  bonds  to  build  trunk  lines  of  Fed¬ 
eral  paved  roads.  A.  Q.  Palmqulst,  co.  aud. 

Minn.,  Minneapolis — Hennepin  Co.  voted 
$256,000  bonds  to  build  roada  A.  P.  Erick¬ 
son,  aud. 

Minn.,  Pine  City — Comrs.  Pine  Co.  voted 
$100,000  bonds  to  build  roada  A.  P.  Edlin, 
CO.  aud. 

Kan.,  Emporia— Lyon  Co.  plana  to  hard 
surface  Sant.a  Fe  Trail  from  east  to  west 
of  county  through  Emporia  W.  S.  Rug- 
gles,  Emporia,  engr. 

Knn.,  Hatchinnon — Reno  Co.  rejected  bids 
building  Sect.  *‘A”  of  Santa  Fe  Trail. 

Kan.,  Independence— City  soon  lets  con¬ 
tract  curbing,  paving  and  guttering  1st, 
2nd,  4th,  19th  and  Sycamore  Sts.  and  Tono- 
pah  Dr.  Work  InvoWes  16.260  sq.yd.  yitr. 
nrick  on  concrete  base.  890  lin.ft.  curbing. 
8836  lin.ft.  guttering  and  9800  cu.yd.  earth 
excav.  W.  S.  Qreenleaf,  Independences 
engr. 

Kan.,  lola — Allen  Co.  plans  to  hard  sur¬ 
face  21  ml.  lola-WIchita  Highway,  and 
roads  In  Salem  and  Marmaton  Twpa  C.  B. 
Stebblns.  lola.  engr. 

Kan.,  Kansas  City — Wyandotte  Ca  soon 
lets  contract  building  (a)  13.188  ft  road. 
18  ft  wide.  2  course  Portland  cement  con¬ 
crete.  (b)  6728  ft.  road  18  ft  wide,  1  or  2 
course  Portland  cement  concrete ;  Federal 
Aid  Pfoj^  Nlo.  T5,  M.  W.  Watson,  c/o 
State  Hlf^way  Comn..  Topeka,  acting  engr. 


Kan.,  Kansas  City— Wyandotte  C. 
lets  contract  paving  21  mL  Parali,  1  in 
Portland  cement.  W.  Beggs,  co.  elk  ' 

pafe*d"for*’20.JoJ"s*a^‘‘Licrl,Tv^ 

concrete  bridges.  R  b"^  crk^,s.  cS  engr"’"" 

Neb.,  Beaver  Crossing — City  r.  < .  iv... 
bids  about  June  16,  paving  and  i.vin 
storm  sewers  in  5000  ft  M^n  St.  ^Vi  'ff 
Wide.  About  $60,000.  Gnmt  &  Futon 
Lincoln,  engrs.  ruuon. 

Neb.,  Lincoln — City  soon  lets 
paving  and  grading  2500  ft.  22nd  .3h'}h* 
Starr  and  Franklin  Sts.,  25  ft.  wide  ’invo  e 
ing  6390  sq.yd.  asphaltic  concrete  on  .^.in 
concrete  base,  126  sq.yd.  concrete,  loo  lin  ft 
concrete  curbing,  4900  lin.ft  gutter  u.i 
curb  125  lln.ft  sidewalk,  and  840  cu  “ 
earth  excav.  About  $20,250.  G.  W  natM 
city  engr.  oaits. 

Mont.,  Boseman  City— City  plans  m 
pade  and  pave  7th  Ave.  from  Main  to 
-  -^y®-  Ma-in  to  Lamm” 

Sts.,  ^mme  St  from  5th  to  7th  Av..« 

paving  on  Olive 
St  from  Bozeman  Ave.  to  Lindlev  Pt  ma 

Koch  gts"^'  $?5 

en^  C.  Wldener,  607  South  Central  .St’. 

**?"*k’o  ***'‘*ll" — BIk  Horn  Co.  plans  to 
grade  28  ml.  Rosebud  River  Rd  Aimiu 

®/o  state  HighCv 

Dept.,  Helena,  engr. 

W“rdln — Big  Horn  Co.  plans  to 
fo^on  My®ham-Sarpy  Rd  Al.ou” 

J  St,ate  Highway 

Dept.,  Helena,  engr. 

‘''f  - 

Mo.,  Clayton — St.  Louis  Co.  plans  elec¬ 
tion  soon  to  vote  on  $1,000,000  bonds  to  im¬ 
prove  roads.  W^,  Elbrlng,  co.  engr. 

*^"Kon— Callaway  Co.  soon  receives 
surfacing  25  ml.  road.  Bonds  for 
$120,000  sold  for  project.  W.  P.  Divers. 
CO.  engr. 

Mo..  Liberty — Clay  Co.  plans  to  build  24 
mL  state  aid  road,  18  ft.  wide,  asphtiltic 
macadam.  About  $20,000  per  mile  K 
Denny,  co.  engr. 

Mo..  Mt.  Vernon — Lawrence  Co.,  Mt.  Ver¬ 
non  Special  Rd.  Dist.,  voted  $36,000  bonds 
to  build  roads.  R.  Ford,  Mt.  Vernon,  street 
comr. 

Tex.,  Belton — City  election  June  17  to 
vote  on  $75,000  bonds  to  improve  streets. 

Tex.,  Carthage — Panola  Co.,  Beckville 
Precinct  voted  $135,000  bonds  to  build 
roads. 

Tex.,  Corsirana — Navarro  Co.  plans  to 
grade,  drain  and  gravel  surface  2.121  mi. 
road  between  Barry  and  Blooming  Grove, 
24  ft.  wide.  About  $11,975.  Cl.  Chiippell. 
Corsicana,  engr. 

Tex.,  Denton — Denton  Co.,  Rd.  Dist.  No 
4,  voted  $125,000  bonds  to  build  roads. 

Tex.,  HilNboro — Hill  Co.,  Dist.  No.  11. 
plans  election  to  vote  on  $216,000  bonds  to 
build  roads. 

Tex.,  Son  Antonio— City  plans  election  to 
vote  on  $17,500  bonds  to  macadamize  prin¬ 
cipal  streets  in  Dist.  No.  14. 

Tex.,  Pan  Augustine — San  Augstine  G). 
Precinct  No.  4  voted  $100,000  bonds  tc 
build  roads.  Precinct  No.  1.  $100,000,  Pre¬ 
cinct  No.  2,  $50,000. 

Tex.,  San  Moreos — Hays  Co.  plans  to  im¬ 
prove  and  build  highways.  About  $415,000 
J.  W.  Puckett,  Buda,  engr. 

Tex.,  Sherman — Grayson  Co.  Gunter  Dist 
voted  $90,000  bonds  to  build  roads,  Soutn- 
mayde  Rd.  DlsL  No.  9,  $90,000. 

OkIa„  Oklahoma— City  plans  to  pave 
Hudson  St.,  26  ft.  wide.  Involving  75«0 
sq.yd.  asphalt.  5000  lin.ft.  concrete  CTrb 
and  gutter,  and  5000  cu.yd.  earth  excav. 

Idaho.  Bohl — City  soon  lets 
Ing  37.660  sq.yd.  streets  In  Dist  No.  I. 
concrete  and  asphaltic  concrete.  Q- 
Brazeau,  elk. 

Idaho,  Caaeado— Comrs.  Vi^ley  P>“ 
election  to  vote  on  $75,000  bonds  to  build 
roads. 
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;  and  Hoads  (Continued) 

,  _ state  Highway  Comn..  Salt  I>ake 

Pi  tv  soon  lets  contract  pavl^  8.23  ml.  state 

ulHo  n  rieasant  Grove  to  north  city 
8  of  %ovo.  18  ft  wide.  11.12  mi.  state 
^li  front  Midvale  to  city  limits  of  Lehl. 
IV  ft  wide.  Utah  Co.  :  8.98  ml.  state  road 
frnm  Hot  SprinKS  to  south  city  limits  ot 
Th  m  City.  18  ft  wide.  6-8  in.  plain  con- 
iVnx  lilder  Co.  L  R.  Browning.  Salt 
Lake  City.  engr. 

11 ,1,  ‘  alt  Lake  City — Salt  Lake  Co.  soon 
I,. t‘  contract  grading  and  building  42.000 
ft  road  from  Lark  Twp.  to  Bear  Gulch  near 
•oDperfi.  ld,  18  ft  wide,  waterbound  mae- 
ad.im.  G  Hywater,  co.  engr. 

I fiti  “alt  Lake  City — Salt  I.rf»ke  Co.  soon 
I,  ts  oiiiitnict  paving  8.2  mi.  Highland  Dr. 
from  jiresent  pavement  near  33rd  St  S  to 
MurnhV.s  Lane.  18  ft.  wide.  Bids  will  be 
‘r.oivid  on  (1)  plain  cement  concrete.  (2) 
Mtuminons  concrete  on  cement  base,  (3) 
liituminous  concrete  on  crushed  stone  base 
(4)  tarvia  macadam  on  cement  base,  (6) 

1 11  via  macadam  on  crushed  stone  base. 
G  Uywatcr,  co.  engr. 

Wmli.,  Anarartes — Skagit  Co.  soon  lets 
contract  grading  and  paving  roads  in 
lyoiol  I.  D.  So.  6,  Local  I.  D.  No.  8  and 
l/)cal  I.  D.  No.  5,  bithullthlc  or  1  course 
concrete.  E.  Swanberg,  elk. 

IVuNh..  IVashougal — City  soon  lets  con¬ 
tract  paving  2nd  St  from  Richard  Ave.  to 
imrgan  St,,  center  30  ft.,  curb  at  edge, 
leaving  park  strip  9  ft.  wide  between  side¬ 
walk  and  curb ;  from  Durgan  to  Webber 
.'.'ts ,  from  Webber  to  Russell  Sts.  ;  Russell 
St  from  2nd  to  intersection  County  Rd.  ; 
County  Hd.  from  Russell  St.  to  town  limits, 
D  ft  wide  in  center,  two  2  ft.  crushed  rock 
shoulders ;  Local  Impvt  Dist.  No.  2.  H.  C. 
Carpenter,  elk.  T.  A.  Garrow,  421  Nortli- 
we.s.t  rn  Bank  Bldg.,  Portland,  Ore.,  engr. 

Wash,,  Wenatchee — Comrs.  Chelan  Co. 
soon  let  contract  hard  surfacing  1.2  ml 
Permanent  Highway  No.  11. 

Wash.,  Yakima — City  soon  lets  contract 
pi  ving  Walnut  St,  concrete.  About  3216,- 
000. 

Ore.,  Hillsboro— City  soon  lets  contract 
for  fiOOO  ft.  concrete  curbs.  25,000  sq.yd. 
concrete  pavement,  6000  cu.yd.  excav.  R. 
W.  Junes,  city  engr. 

Ore.,  North  Bend — City  having  plans  pre¬ 
pared  and  estimates  made  for  improving 
and  hardsurfacing  California  Ave.  from 
Sherman  to  Sutherlin  Sts.  R.  L.  Cavanaugh, 
city  engr. 

Ore.,  rortland— City  soon  lets  contract 
[laving  with  concrete  No.  1  on  cru.shed  rock 
iKuse,  asph.altic  concrete  on  crushed  rock  or 
concrete  Nos.  1  and  2,  East  61st  St.  from 
Fremont  St.  to  Sandy  Blvd.  ;  East  Sherman 
SL  from  Stratford  Sydney  addition  to  34th 
St.  :  Kasf  .riSrd  St  from  East  Hoyt  to  East 
Glisan  Sts.;  East  11th  St.  from  East 
Iiavis  to  East  Flanders  Sts.  :  with  mac¬ 
adam.  l!oi.se  St.  from  E.ast  39th  to  42nd 
Sts. ;  with  crushed  rock  or  gravel.  45th  St.  ; 
also  improving  Leland  and  Bellevus  Sts. 
and  Dekum  Ave.  G.  U.  FMnk,  city  aud. 

Ore.,  Portland — City  soon  lets  contract 
paving  with  asphaltic  concrete  Nos.  1  and 
2  on  crushed  rock  or  bituminous  basii,  on 
concrete  Nos.  1  or  2,  East  .'>2nd  St  from 
south  line  of  lots  44  and  54,  Melrose,  to 
south  line  of  East  Burnside  St.  O.  Luur- 
gaard,  city  engr. 

t'al.,  Iloitville — City  soon  receives  bids 
grading  and  paving  with  concrete,  bitulltbic 
•surface,  etc..  252.220  sq.ft  In  5th,  6th,  Palm, 
Pine  and  Holt  Sts.,  Rd.  Dist  No.  1  ;  244.800 
s(|,ft.  6lh,  7th,  Olive,  Pine,  Palm  and  Holt 
Sts.,  in  Dist  No.  2.  Contract  will  be  let 
in  2  .sectiona  IL  J.  Burk,  Hoitville,  engr. 
•Noted  Mar.  6, 

f'p'..  Pornono— City  receives  bids  In  July 
paving  with  4  In.  concrete,  with  I  In. 
sire.nings  and  oil  surface  1.22  ml.  Phila¬ 
delphia  St  C.  E.  Bayley,  dty  engr. 

Cal.,  Santa  Crat — Santa  Cruz  Co.  elec¬ 
tion  June  10  to  vote  on  $924,000  bonds'  to 
pave  highways. 

N.  B.,  Khedlae — Town  having  plans  pre¬ 
pared  [laving  1  mt  Main  St.  and  several 
miles  various  streets,  waterbound  mac¬ 
adam.  J.  A.  McQueen,  cllt 

*bie.,  8t.  Alexia — E.  Beaudoin,  secy.- 
treas.  soon  lets  contract  building  6  ml. 
gravel  road.  O.  Henry,  Parliament  Bldg., 

tuel . ,  Ptlgr. 


Que.,  Vlrtorlsville— Town  voted  $25,000 
bonds  to  pave  streets.  L.  J.  Boyer,  elk. 

Ont.,  Belleville — City  plans  to  pave  with 
:usphaltic  concrete  Campbell  St.  from  Front 
to  Pinnacle  Sts.,  and  with  asphalt  Bum- 
ham,  Ann  and  William  Sts.,  from  Bridge  to 
Dundas  Sts.,  and  Coleman  St.  from  Moira 
to  Bridge  St.,  E.  About  $80,000. 

Ont.,  Exeter — Town  plans  to  spend  $37,- 
'00  to  pave  concrete  roads  during  1919. 

Ont.,  Kingston — Frontenac  Co.  soon  re¬ 
ceives  bids  building  roads.  About  $68,000 
available  for  project. 

Ont.,  Ht.  Thomas— City  soon  lets  con¬ 
tract  paving  streets  Involving  20,000  sq.yd. 
asphalt  on  6-ln.  concrete  base,  10,000  lin.ft. 
concrete  curli  and  gutter,  and  1900  sq.yd. 
creosoted  block  on  concrete  base.  About 
$80,000.  M.  Ferguson,  city  engr. 

Ont.,  Swastika — Dept,  highways,  Toron'o, 
plans  to  build  6  mi.  macadam  road  from 
here  to  Kirkland  Lake.  About  $60,000. 

B.  C„  Vancouver  Island — I>ept.  Pub. 
Wks.,  Victoria,  soon  lets  contract  grad¬ 
ing  and  paving  aliout  1  mi.  Island  High¬ 
way  from  Cr.ilgTiower  Bridge  to  Parsons 
Bridge.  16  ft.  wide.  Alternate  bids  will  l>e 
considered  on  one  course  concrete  and  as¬ 
ph.altic  concrete  on  macadam  or  concrete 
base.  A.  E.  Forman,  c/o  Dept.  Pub.  Wks., 
Victoria,  engr. 


BIDS  DESIRED 

Massarhusetts — Until  June  10,  by  State 
Highway  Comn.,  Boston,  building  11,200  ft. 
bituminous  macadam  road,  18  ft.  wide. 
Taunton  Twp.,  A.  W.  Dean,  state  highway 
engr, 

Massachusetts — Until  June  24.  by  State 
Highway  Comn.,  Boston,  building  11,200  ft. 
bituminous  macadam  highway.  18  ft.  wide. 
Great  Barrington  Twp.  A.  W.  Dean,  state 
highway  engr. 

Massachusetts — ^Untll  June  18,  by  State 
Highway  Comn.,  Boston,  building  23,500  ft. 
bituminous  macadam  road  in  Hancock  and 
Pittsfield  Twps.,  and  12,800  ft.  in  Brain¬ 
tree  Twp.,  18  ft  wide.  A.  W.  Dean,  state 
highway  engr. 

N.  Y.,  Brooklyn — Until  June  11.  by  E. 
Rlegelmann,  boro,  pres.,  regulating,  grad¬ 
ing.  curbing  and  laying  sidewalks  on  East 
38th  St.  from  Church  to  Synder  Aves.  ;  51st 
St.  from  16th  to  17th  Aves.;  regulating  and 
repaving  with  permanent  asphalt  on  6  In. 
concrete  foundation  a  strip  18  ft.  wide  In 
center  of  roadway  of  47th  St.  from  New 
ITlrwbt  to  18th  Aves.;  Slst  St.  from  16th 
to  17th  Avea 

N.  Y.,  New  York — Until  June  11,  by  F. 
D  Dowling,  pres.  Manhattan  Boro.,  regu¬ 
lating  and  renaving  with  granite  block  on 
concrx'te  foundation,  roadway  of  James  Slip 
from  South  to  Cherry  Sts.  ;  Leroy  St.  from 
Hudson  to  West  Sts. ;  with  sheet  astphalt 
on  concrete  foundation.  Broad  St.  from 
South  to  Water  Sts. ;  Wall  St.  from  Pearl 
St  to  Bway.  ;  I.,exlngton  Ave.  from  curb 
to  rail  at  intersection  of  60th  St.;  79th  St. 
from  2nd  to  Madison  Aves. ;  Bway.  from 
181st  St.  to  Nagle  Ave. 

N.  Y.,  8.  I.,  8t.  George — Until  June  10. 
by  C.  14.  Van  Name,  pres.  Richmond  Boro., 
repairing  with'wood  block  pavement  ro.ad- 
ways  of  Richmond  Ave.  from  Richmond 
Terrace  to  south  property  line  of  Poet  Ave. ; 
Castleton  Ave.  from  Columbia  St.  to  east 
property  line  of  Caroline  St.  and  from 
west  property  line  of  State  St.  to  east  prop¬ 
erty  line  of  Bway. ;  Columbi.a  St.  from  Rich¬ 
mond  Terrace  to  south  property  line  of 
Cary  Ave. ;  Bay  St.  from  south  property 
line  of  Thompson  St.  to  Clifton  R.R.  cross¬ 
ing  and  New  York  Ave.  (Bay  St.)  from 
Clifton  R.R.  crossing  to  south  property 
line  of  Bayview  Ave, 

Ps,,  Eben»barg— Until  June  13,  by  Con¬ 
troller  Cambria  Co.,  building,  excavating 
and  furnishing  material  for  2  ml.  road  in 
West  Carroll  Twp..  18  ft.  wide,  brick  block 
on  6  in.  concrete  base.  F.  Akllne,  Carroll- 
town,  engr.  Noted  May  22. 

Pa.,  Bbensbarg— Until  June  16,  by  Su- 
perva  Clearfield  Twp.,  c/o  Controller,  Cam¬ 
bria  Co.,  building  2  mi.  road  from  Clear¬ 
field  Creek  at  Dysart  to  Patton,  also  in¬ 
tersection  Pennsylvania  Rd.  Route  221,  I 


mi.  east  of  Patton  to  Dysart,  vitr.  fire  clay 
or  shale  block  o.i  combination  or  6  in.  con¬ 
crete  base.  Owen  A  Plummer.  Otto  Bldg., 
Johnstown,  engrs. 

tircensburs— Until  June  10,  by 
Westmoreland  Co.,  building  7th  St.  ex¬ 
tension  in  New  Kensington  Boro..  1.5  mi. 
long,  and  Scottdale-Greensburg  Rd.,  Sect. 
3,  3.31  long. 

Pa.,  Pittsburgh — TTntil  June  19,  by  Con¬ 
troller  Allegheny  Co.,  improving  17,000  ft. 
Butler  Pike,  Shaler  and  Hampton  Town¬ 
ships,  20  ft.  wide,  asphaltic  concrete  and 
brick  Idock  ;  8000  ft.  Hakerstown  and  War- 
rendale  Rd..  Pine  Township,  18  ft.  wide, 
concrete.  R.  V.  Warren,  co.  engr. 

Pa.,  Washington — -Until  June  12.  by  T.  J. 
Underwood,  cjnt  roller,  Washini^on  Do. 
building  1.1  mi.  Beallsville-Zollarsville  Rd , 
1.25  ml.  Avella-Cross  Creek  Rd.,  1.70  ml. 
Burgottstown-Bulgcr  Rd,,  1.8  ml.  Midway- 
I’rimrose  R<1.  and  0,27  mi.  West  Alexander- 
Mechan.'c  Street  Rd.,  all  concrete.  Chaney 
Eng.  Co.,  co.  engrs. 

Delaware — Until  June  10,  by  State  High¬ 
way  Dept.,  Dover,  building  4.07  ml.  road 
from  G«K)rgetown  toward  I.aurel,  3.55  mi. 
road  from  Mlllshoro  toward  Oak  Orchard. 
4.41  ml.  Dupont  Rd.,  14  ft.  wide,  2  In. 
bituminous  surface  on  concrete,  aspihalt  or 
slag  b.ase,  Sussex  Co.  About  $135,000.  C. 
M.  Upham,  ch.  engr. 

Md.,  Upper  Marlboro — Until  June  10,  by 
Comrs.  Prince  Georges  Co.,  resurfacing  6000 
lin.ft.  Upper  Marlboro-Bowie  Rd.  with  4  in. 
limestone  and  grading  shoulders  to  width 
of  4  ft.  on  either  side  of  mactidam.  J.  N. 
Mackall,  601  Garrett  Bldg.,  Baltlmorek  engr. 

IV.  Va..  Elm  Grove — lentil  June  12.  by 
Town  CouncM  excavating  and  paving  1  mi. 
Wheeling,  Woddle,  Marshall,  Lilterty,  and 
Springdale  Sts.,  14  ft.  wide,  vltr.  brick  or 
concrete  on  gravel  base.  Above  $25,000. 
H  L.  Maddocks,  Newark,  O.,  engr. 

W.  Va.,  WInfleld — Until  June  19,  ^  Put¬ 
nam  Co.,  building  4  ml.  CuIlo<len-St.  Al¬ 
bans  Rd..  grading  26  ft.  wide,  surfacing  16 
ft  wide.  Work  Involves  40,000  cu.yd.  exctiv. 
and  37,000  sti.yd.  of  concrete,  brick  or  as- 
I  haitic  concrete.  About  $140,000.  G.  H. 

1  avis,  4  Dyer  Apartments,  Charleston,  engr. 
Jsoted  May  29. 

Ga.,  Brunswick — Until  June  30,  by  Comrs. 
Glynn  Co.,  paving  4.4  mi.  (46,400  sq.yd.) 
road  extending  from  here  to  picric  acid 
plant  Federal  Government  will  appropri¬ 
ate  tow.ard  cost  C.  Miller,  chn.  ;  E.  It 
Conant,  Brunswick,  consult  engr. ;  tulver- 
tised  in  this  issue. 

Ga.,  Brunswick — Until  June  30,  by  Mayor 
and  Bd.  Aldermen,  paving  about  llO.ittiO 
sq.yd.  streets.  E.  R.  Conant.  Brunswick, 
consult  engr.  ;  advertised  in  this  issue. 

Ga..  Dublin — Until  June  16.  by  city,  pav¬ 
ing.  draining  and  curbing  40.000  cu.yd. 
streets.  Bids  will  be  received  on  all  classes 
of  pavements.  M.  J.  Guyton,  city  engr. 

Ga.,  Illawassee — Until  June  27,  Ity 
Comrs.  Towns  Co.,  grading  and  draining  1 2 
ml.  roads.  About  $70,000.  J.  B.  McCrary 
Co,.  3rd  Natl.  Bank  Bldg.,  Atlanta,  engrs. 

Tenn.,  Jackson — Until  June  23,  by  City 
Comrs.,  paving  8  streets,  involving  62,000 
sq.yd.  sheet  asphalt  on  concrete  base.  1 
street,  3350  sq.yd.  sheet  asphalt  on  mac¬ 
adam  base,  5300  sq.yd.  concrete  alleya,  12.- 
000  lln.  ft  curbs,  3250  sq.yd.  vltr.  brick 
gutters  and  6000  lin.ft.  12-24  in.  vltr.  storm 
drains.  J.  T.  McChitchen,  comr.  pub.  utll- 
itiea 

O.,  Cleveland — City  receiving  bids  paving 
East  137th  St.  from  Livingston  St  to  Abell 
Ave.,  involving  23.500  sq.ft,  paving,  1660 
ft  curbing  and  7900  s<t.ft.  3  In.  stone  side¬ 
walks  ;  South  Moreland  Blvd.  from  Shaker 
Blvd.  to  Buckeye  Rd..  32,000  sq.ft,  paving. 
3300  ft.  curbing  and  8000  s(].ft.  3  In.  stone 
sidewalks :  South  Moreland  Blvd.  from 
Shaker  Blvd.  to  Drexmore  Ave.,  2"'.- 
000  sq.ft  paving,  2300  ft.  curbing  and  7000 
sq.ft.  3  In.  stone  sidewalks ;  Southington  Rd. 
from  Livingston  Rd.  to  city  limits,  21,000 
sq.ft,  paving  and  1950  ft.  curbing;  Ripley 
Ave.  from  Hampton  Rd.  to  Ashwood  Ave., 
22,250  sq.ft,  paving  and  2200  ft.  curbing; 
North  Moreland  Blvd.  from  Shaker  Blvd.  to 
Woodland  Ave.,  36,000  sq.ft  paving  and 
3800  ft.  curbing ;  Ludlow  Ava  from  East 
132nd  St.  to  city  limits,  53,000  sq.ft,  pav¬ 
ing  and  4310  ft.  curbing;  Livingston  Rd. 
from  But  llSnd  'Bt.  to  Abell  Ava,  57,500 
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h<l  ft.  pavinK.  4100  ft.  curbinp  and  20,000 
fi|  ft.  3  in.  stone  sidewalks;  Keswick  Ud. 
from  Hampton  Ave.  to  city  limits,  19,500 
sq.ft.  paviiiK  and  1720  ft.  curbinK  ;  Hampton 
Hd.  from  Ilast  132nd  St.  to  Albion  Ud.. 
57.000  sq.ft.  pavinK  and  5100  ft.  curbing; 
Itrexmore  Ud.  from  South  Moroland  Blvd. 
t«i  cit.v  limits,  25.750  sq.ft,  isivin?  and  1930 
ft.  I'tirbinK:  Corby  Ave.  from  Hampton  to 
Uinllow  Uds..  14.000  sq.ft.  pavinK,  1250  ft. 
curbiiiK  and  6250  sq.ft.  3  in.  stone  side¬ 
walks;  Cbadbourne  U<l.  from  Mrexmore  ltd. 
to  city  limits.  19.200  ft.  pavinK.  1000  ft. 
curbiriK  an<i  4500  8(i.ft.  3  in.  stone  tlaKKlnK: 
U^M-bet  Ud.  from  Ham)>ton  Ud.  to  city 
limits.  47.000  s<|.ft.  isivitiK  and  4000  ft. 
curbiriK;  Asbiand  Ave.  fnun  Kast  132nd  St. 
to  city  limits.  OS.OOO  sq.ft.  iiaviiiK  and  4300 
ft.  curbitiK;  Albion  Ave.  from  Iliimpton 
Ave.  to  cit.v  iimits,  30.200  s(|.ft.  pavinK 
and  1250  ft.  curbitiK :  Kast  132nd  St.  from 
Shaker  Hlvd.  to  (JritftnK  Ave,,  127,000  sq.ft. 
pavitiK  and  11,200  ft.  curbinK:  all  4  In. 
brick  itaviiiK  on  6  in.  concrete  base  and  5 
In.  stone  curbitiK.  U.  Hoffman,  city  enKr. 

O..  Toledo — I’ntil  .Tune  10,  by  1>.  II.  Good- 
willie,  serv.  dir.,  Krtulinp.  drainiiiK,  curb- 
inp  and  p.avinp  1259  ft.  Booth  Ave.,  from 
Stickne.v  Ave.  to  Bripham  St.,  24  ft.  wide, 
involvinp  3554  st|.y<l.  p.avinp,  2600  lin.ft. 
curbinp  and  1)<74  cu.yd.  eiirth  excav.,  esti- 
niiited  cost  $16,591;  1259  ft.  Itricker  Ave. 
from  Stickney  Ave.  to  Bripham  St.,  24  ft. 
wide.  3554  sq.yd.  pavinp.  2600  lin.ft.  curb- 
inp  !tnd  2175  cu.yd.  earth  excav.,  $14,966; 
124S  ft.  Martha  St.  from  Berdtin  to  Phil¬ 
lips  Aves.,  24  ft.  wide.  3362  stpyd.  pavinp, 
2550  liii.ft.  curbinp  and  1749  cu.yd.  earth 
«'xcav..  $16,131;  4190  ft.  Hudson  St.  from 
Bapranpe  St.  to  Stickney  Ave..  24  ft.  wide, 
11.927  .sq.yd.  pavinp,  S400  lin.ft.  curbinp 
and  7172  cu.yd.  earth  excav.,  $49,429;  2581 
ft.  Oakdale  Ave.  from  Oak  St.  to  Kast 
Bway,  26  ft.  wide,  7X52  stj.yd.  pavinp.  5200 
lin.ft.  curbi.  p  and  5012  cu.yd.  eartb  excav.. 
$35,721.  Bitls  w*ll  be  received  on  all  Ijiics 
of  pavement.  H.  C.  McClure,  city  enpr. 


O..  Toledo — I'ntil  June  23,  by  Comrs. 
Lucas  Co.,  pradinp,  draininp.  curbinp  and 
pavinp  1}  mi.  I’arkside  roads  and  streets, 
24  ft.  wide,  involvinp  21,530  sq.ytl.  pavinp, 
14,760  lin.ft,  stone  curbinp,  12,155  cu  yd. 
e.arth  excav.,  etc.;  bids  will  bo  receive<i  on 
all  types  of  pavement,  cost  $110,326;  9892 
ft.  Key  St.,  16  ft.  wide.  17.500  sq.yd.  con¬ 
crete  and  5403  cu.yd.  earth  excav.  ;  6905  ft. 
l<yon  Kd.,  16  ft.  wide,  12.500  sq.yd.  water- 
bound  macadam  and  3764  cu.yd.  earth 
excav.  :  $25,566  ;  7966  ft.  Yondota  Rd.,  16 
ft.  wide.  14.300  ft.  waterbound  macadam 
and  2011  cu.yd.  earth  excav..  $28,655;  4.39 
mi.  Sylvania-Alexls  Rd.,  16  ft.  wide.  41,700 
sq.yd.  6-8  in.  concrete.  23.500  cu.yd.  earth 
excav.  and  13,600  ft.  6-10  in.  drain  tile, 
$119,125.  C.  L.  Rood,  CO.  engr. 


<)..  Toledo — I’ntil  June  10,  by  D.  H. 
Ooodwillie.  serv.  dir.,  pradinp,  draininp, 
curbinp  and  pavinp  1176  ft.  bYemont  St., 
24  ft.  wide,  involvinp  3244  sq.yd.  pavinp  on 
6  in.  concrete  base,  2390  lin.ft.  curbinp  and 
2404  cu.yd.  earth  excav.  About  $18,699. 
Bids  will  be  received  on  all  types  of  ixive- 
nient  Noted  May  22. 

<)..  IVillouphby — Until  June  14,  by  C.  C. 
Jenkins,  villape  elk.,  buildinp  47,000  s*i.yd. 
brick  pavement  on  6-iiu  concrete  founda¬ 
tion.  cement  prout  filler,  33,000  lin.ft.  con¬ 
crete  curb  and  putter,  and  12,000  lin.ft. 
6-1 8  In.  storm  sewers ;  advertised  In  this 
Issue. 

Indiiina — By  Bd.  Co.  Comrs.  buildinp 
roads  in  followinp  counties: 

June  21,  Hendricks  Co.,  Hanville,  21,102 
ft.  pravel  and  macadamized  road,  on  line 
Monroe  Twp.,  Morgan  Co.  and  Liln-rty  Twp., 
Hendricks  Co.  C.  M.  Havens,  and. 

June  27.  Jenninps  Co.,  Vernon,  crushetl 
stone  road  on  county  line  Jackson  Twp., 
l>ecatur  Co.,  and  Geneva  Twp.,  Jenninps 
Co.  K.  Bimish.  aud. 

July  7,  Dubois  Co.,  Jasp*T,  2  mi.  and  13 
rods  crushed  limestone  ro:ul  in  Patoka  Twp. 
J.  11.  Senp,  aud. 

Illinoia — Until  June  18.  by  State  High¬ 
way  Comn..  Springfield,  improving  roads  in 
followinp  counties;  Klfingham  Co..  22,445 
ft.  Swt.  1.  Natl.  Highway,  16  ft.  wide,  in- 
volvinp  39.832  si^vd.  pavement,  22,370  cu.yd. 
excav.,  166.3  cu.yd,  concrete  iix  culverts  and 
bridges;  7724  ft.  .Sect.  J.  18ft.  wide.  15,230 
sq.yd.  pavement.  13.914  cu.yd.  excav..  511.2 
cu  yd.  concrete ;  10.425  ft.  Sect.  K.  18  ft. 
wide.  20.854  sq.yd.  pavement.  13,743  cu.yd. 
excav..  104.9  cu.yd.  concrete;  22,459  ft. 
Sect.  L.  80  ft.  wide,  95,239  cu.yd.  excav.. 
700  cu.vd.  concrete ;  17,9*4  ft.  Sect.  M.  18 


ft.  wide,  31,831  sq.yd.  i>avement,  22.431 

cu.yd.  excav..  300  cu.yd.  concrete ;  27.887 
ft.  Sect.  X,  16  and  18  ft.  wide.  52,693  sq.yd. 
pavement,  16,313  cu.yd.  excav..  478.6  cu.yd. 
concrete;  21,000  ft.  Sect.  0-15d.  16  and  18 
ft.  wide.  39,956  sq.yd.  pavement,  10,638 

cu.yd.  excav..  146  cu.yd.  concrete;  30,635 
ft.  Sect.  B,  Chicago- Joliet  Highway,  18  and 
20  ft.  wide,  61,972  sq.yd.  pavement.  9997 
cu.yd.  excav..  33.6  cu.yd.  concrete;  35.847 
ft.  Sect.  C.  18  ft.  wide,  72,120  sq.yd.  pave¬ 
ment,  24  045  cu.yd.  excav.,  270.4  cu.yd.  con¬ 
crete  ;  Will  Co..  27.450  ft.  Sect.  I).  Chicapo- 
.Tollet  Highway,  18  and  20  ft.  wide,  55.520 
sq.yd.  pavement,  20,124  cu.yd.  excav..  276.4 
cu.yd.  concrete;  Irofpiois  Co..  Sect.  3.  Dixie 
Highway.  C.  Older,  ch.  highw-ay  enpr. 

Illinois — Until  June  18,  by  State  High¬ 
way  Comn.,  Springfield,  p.avinp  4768  ft. 
TVoria-Sprinpfield  lliphway,  16  ft.  wide. 
Sect.  M.  M.ason  Co.,  involvinp  8316  sq.yd. 
pavement  and  504  7  cu.yd.  excav.  .\lternate 
bids  will  1k'  received  on  Portland  cement 
<-oncrete,  3  and  4 -in.  monolitbic  brick,  bitu¬ 
minous  concrete  with  or  without  binder 
course.  (Spec.  Cl,  C2,  C3  or  CT).  C.  Older, 
ch.  highway  enpr. 

Illinois — Until  June  18,  by  State  High¬ 
way  Comn.,  Springfield,  improving  roads  in 
followinp  counties: 

Bond  Co.,  1783  ft.  Sect  E.  Route  6.  10 
ft.  wide,  involvinp  2120  sq.yd.  brick  pave¬ 
ment,  3000  cu.yd.  excav.,  92  cu.yd.  concrete 
in  bridpes  and  culverts,  cost  $9266  ; 

Ford  Co.,  3100  ft.  Sect.  D,  Itoute  1.  10 
ft.  wide,  3440  sq.yd.  brick,  1161  cu.yd. 
excav.,  $14,971  ; 

Bureau  Co..  3456  ft.  Sect.  F,  Route  4, 
15  ft.  wide,  5760  sq.yd.  concrete  pavement, 
1850  cu.yd.  excav.,  62  cu.yd.  concrete,  $10,- 
990;  4000  ft.  Sect.  G,  Route  1,  15  ft.  wide, 
6667  sq.yd.  concrete,  2466  cu.yd.  excav., 
48  cu.yd.  concrete,  $11,486  ; 

Ftilton  Co.,  4200  ft.  Sect.  S,  Route  4,  16 
ft.  wide.  7466  sq.yd.  concrete.  3592  cu.yd. 
excav.,  65  cu.vd.  concrete,  $15,800; 

l,ake  Co..  6060  ft.  Sect.  J,  Route  6,  18 
ft.  wide.  12,120  sq.yd.  concrete,  4462  cu.yd. 
excav.,  47  cu.yd.  concrete.  $21,400  ; 

La  S.alle  Co.,  5940  ft.  Sect.  K.  Route  15. 

15  ft.  wide.  9900  sq.yd.  concrete.  2566 
cu.yd.  exc.av.,  34  cu.ytl.  concrete,  $15,930  ; 

I.iivinpaton  Co.,  20,547  ft.  Sect.  G,  Rout© 
3,  10  and  18  ft.  wide,  25,250  sq.yd.  con¬ 
crete,  14,650  cu.yd.  excav.,  282  cu.yd.  con¬ 
crete,  $56,538  ; 

McHenry  Co..  2121  ft.  Sect.  K.  Route  15, 

16  ft.  wide,  3771  sq.yd.  concrete,  1057  cu.yd. 
exc.av.,  7  cu.yd.  concrete,  $8262  ;  2336  ft. 
Sect.  L,  Route  17,  16  ft.  wide.  4152  sq.yd. 
concrete,  1294  cu.yd.  excav.,  39  cu.yd.  con¬ 
crete.  $7828  ; 

Macoupin  Co..  3274  ft.'  Sect.  H,  Route  7. 
10  ft  wide,  3638  sq.yd.  concrete,  4000 
cu.yd.  excav.,  44  cu.yd.  concrete,  $7433  ; 

M.a.son  Co..  4000  ft  Sect.  B,  Route  1,  16 
ft.  wide.  7111  sq.yd.  concrete^  1022  cu.yd. 
excav.,  $11,804  ; 

Menard  Co..  2000  ft.  Sect  E.  Route  4. 
16  ft.  wide.  3556  sq.yd.  concrete,  2709  cu.yd. 
excav.,  6  cu.yd.  concrete,  $6380  ; 

Morgan  Co.,  3259  ft.  Sect.  D,  Route  1, 
16  and  18  ft  wide,  5972  sq.yd.  concrete. 
1493  cu.yd.  excav.,  9  cu.yd.  concrete, 
$12,878  ; 

Ogle  Co.,  7254  ft  Sect.  F.  Route  10  and 
11.  10  and  16  ft  wide.  11,798  sq.yd.  con¬ 
crete.  4476  cu.yd.  excav.,  13  cu.yd.  concrete, 
$19,428  ; 

Sbelby  Co.,  3750  ft.  Sect.  I.  Route  5,  16 
ft.  wide,  6667  sq.yd.  concrete.  2773  cu.yd. 
excav.,  11  cu.yd.  concrete,  $12,007  ; 

Edwards  Co..  1550  ft  Sect  D.  Route  2, 
10  ft.  wide.  1722  sq.yd.  gravel.  1500  cu.yd. 
excav..  22  cu.yd.  concrete.  $3430  ; 

Macoupin  Co..  5200  ft.  Sect  I,  Route  12, 
24  ft.  wide,  earth  pavinp.  2530  cu.y«L  excav., 
52  cu.vd.  concrete,  $2200  ; 

Woodford  Co.,  12,750  ft  Sect  G.  Route 
1,  24  ft.  wide.  8305  cu.yd.  excav.,  72  cu.yd. 
concrete.  $5938  ;  12,000  ft  Sect  J,  Route  11, 
24  ft.  wide,  both  earth  pavinp,  9578  cu.yd. 
excav.,  86  cu.yd.  concrete  in  culverts.  C. 
Older,  ch.  highway  engr. 

WisronHln — Until  June  10,  by  State  High¬ 
way  Comn.,  Green  Bay,  pradinp  and  pravel 
surfacing  7.7  mi.  Shawano  Wittenberg  Rd., 
15  ft  wide,  Shawano  Co.;  pradinp.  drain¬ 
ing  and  concrete  surfacing  3.78  mi.  Apple- 
ton  Dale  Medina  Rd.,  16  ft  wide,  involv¬ 
ing  8717  cu.yd.  prjidinp  and  35,555  sq.yd. 
8  in.  concrete,  cost  $90,000  ;  Outagamie  Co., 
pr.adinp  and  pravel  surfacing  4  mi.  Stiles 
Jet.,  Oconto  Falls  Rd.,  15  ft.  wide,  involv¬ 
ing  9884  cu.yd.  grading,  $25,000  ;  Oconto 
Co.,  grading  and  concrete  surfacing  54  ml. 
Green  Bay  Appleton  Rd.,  16  ft  wide,  in¬ 
volving  10,400  cu.yd.  pradinp  and  48,812 
sq.yd.  8  in.  concrete.  Brown  Co.,  $115,000. 
Noted  Nov.  28. 


WIm.,  Karine — Until  June  14,  liv  i>„i 

Wks.  paving  portions  Lake  .\ve  '  '  ' 

4590  sq.yd.  brick  and  2766  lin  f’  j,’ "f 
wncrete  combined  curb  and  pun  r  v.',, 
St,  13.895  sq.yd.  brick.  7232  li,'  • 
bined  concrete  curb  and  putter- 
St.,  3850  sq.yd.  brick.  2762  lin  ft  .  r,  ,'nt 

concrete  combinetl  curb  and  pun.  ■  m 
waukee  Ave.,  17,700  sq.yd.  brick.  TU.  riin 
ft.  combined  concrete  curb  and  pur  ■ 

St,  4460  sq.yd.  brick.  2400  lin.ft.  . 
concrete  putter;  Hilker  PI.,  nt'  v,. 
asphtiltic  concrete,  966  lin.ft.  c.  iu"  ■  ‘•o-, 
Crete  combined  curb  .and  gutter-  li.wi,,',i 
Ave..  2763  sq.yd.  asph.alt  macadau  ' 
lin.ft.  cement  concrete  combined 
putter.  2379  cu.yd.  excetts  pradn 
sti.ft.  cement  walk;  10th  St..  26:;  i 
asphaltic  concrete,  2436  lin.ft.  cenn-  - 
Crete  curb  and  putter;  Davis  I'l.  Sir, 
asphaltic  concrete,  966  lin.ft.  oeiii.  ut 
Crete  combined  ettrb  and  putter  lilake 
Ave..  8400  sti.yd.  sheet  asphalt.  4  pin  lin  ft 
combined  concrete  curb  and  putter  liuwt- 
St.,  10,050  sq.yd.  sheet  asphalt,  im  n 

cement  concrete  combined  curb  ;ind  uuitei- 
Main  St.,  1100  sq.yd.  sheet  a.spli.il-  4'e; 
lin.ft.  cement  concrete  putter ;  Ituildiiip 
Portland  cement  concrtde  curb  ami  putter 
on  portions  Buchanan  St..  2678  lin.ft  cciii- 
bined  curb  and  putter,  498  lin.ft  cemen, 
gutter.  Noted  Feb.  20. 


1--U 

ai,.| 


q  yd. 

edli- 

d  yd. 


Iowa — I’ntil  June  11.  by  F.  R.  \ 'bit*- 
sup«‘rv.  st.ate  roads,  Ames,  ittiprovinp 
lin.ft.  of  Sects.  D,  E  and  F  of  west  m.  il 
passing  through  grounds  of  Iowa  Sidiooi  for 
Deaf  at  Council  Bluffs.  18  ft.  wide,  mvolv- 
inp  7724  sq.yd.  vitr.  brick.  7724  s<|  yd.  (-oti- 
crete.  and  780  cu.yd.  excav.  .M>out  SL’l.'iim 
Noted  May  1  under  “Council  Bluffs.” 


la..  Garner — Until  June  12.  by  ltd 
Supervs.  Hancock  Co.,  improving  5',  mi. 
read.  Sects.  A.  B,  C.  D  and  E,  from  her.-  to 
Miller  Rd.,  10-24  ft  wide,  .\bout  lU’.oiut. 
Work  involves  pnulinp,  loading,  htmliiip. 
spreading  and  rolling  pravel  surface.  4614 
cu.yd.  pravel  and  16,757  cu.yd.  exctiv.  C. 
F.  Merton,  co.  engr. 


la.,  Iowa  City — Until  June  9.  by  Hd 
•Supervs.  Johnston  Co.,  pr.atlinp  lti..s‘.t  mi.  and 
paving  1.09  mi.  with  rein.-con..  montilithic 
or  bituminous  filled  brick.  Federal  .\id  Pro¬ 
ject  No.  9.  18  and  24  ft.  wide,  involvinp 
13,371  sq.yd.  vitr.  brick  or  conen-te.  2153 
lin.ft.  curbing  and  puttering  and  7S.964  (  U 
yd.  excav.  About  $72,800.  A.  F.  Fischer, 
CO.  engr. 


la,.  Ked  Oak — Until  June  18,  by  Hd. 
.Supervs.  Montpomery  Co.,  pradinp  Ui.'.iH  mi. 
Federal  Aid  Project  No.  l6.  24  ft.  wide,  in¬ 
volving  209,976  cu.yd.  excav.  About  fmo.- 
300.  B.  Conlon,  co.  engr.  Noted  Dec.  12 


la.,  Sidney — Until  June  20,  by  City  Coun¬ 
cil,  paving  Main  and  adjoining  streets,  in¬ 
volvinp  40,000  sq.yd.  brick,  asphaltic  con¬ 
crete  or  concrete.  Archer  &  Stevens.  New 
England  Bldg.,  Kansiis  City,  Mo.,  eiiprs 


la.,  Waterloo — Until  June  10,  by  Hd. 
Supt'rvs.  Blackhawk  Co.,  pradinp  and  p:iv- 
inp  with  rein.-con.,  monolithic  or  bitumen 
filled  brick  4.05  mi.  Federal  Aid  ITojict  No. 
25,  18  ft.  wide,  involvinp  47,499  sq.yd  yitr 
brick  or  concrete.  8276  lin.ft.  6  in.  ami  3160 
lin.ft.  10  in.  vitr.  tile  and  16,681  cu  yd. 
excav.  About  $130,500.  C.  M.  Fisher,  to. 
engr. 


Minn.,  Dnlnth — ^Untll  June  10.  by  J  .\ 
I'arrell,  city  comr.,  grading  and  lui'inp 
250  ft.  69th  Ave.,  W.,  from  Main  to  Kliner 
its.  18-32  ft.  wide,  involving  39.66i.  si.><i 
oncrete  and  14,000  lin.ft.  concrete  curbiiip 
tbout  $76,000.  E.  K.  Coe,  Lngmevr’t 

VToll  Ancrr 


Minn..  Little  Falls — lentil  June  ’S.  by 
?omra.  Morrison  Co.,  building  113  o”  , 
»ra!  Aid  Project  No.  24,  State  Rd.  No.  3. 
nvolving  47,900  cu.yd.  excav.,  IS.ooo  yu 
rravel  surfacing,  etc.  About  $60,000.  A.  J. 
Fenn,  Littlo  Falls,  engr. 


Minn.,  Minneapolis — Until  June  16.  by 
Comrs.  Hennepin  Co.,  grading  4  mi.  Co-,  IW. 
No.  9.  Medina  Twp.  About  $20,000.  L.  b. 
Terrrfl,  co.  surv. 

Kan..  Harper — Until  June  10.  by  A.  b 
Crocker,  clk.,  for  6265  sq.yd.  brick  or  as¬ 
phaltic  concrete  paving  and  14,185  ft.  com¬ 
bined  curb  and  gutter.  G.  W.  Ellis.  Pratt, 
enpr. 
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streets  and  Roads  (Continued) 

K«n  Junotlon  City — Until  June  19.  by 
r^ArvCo.,  buildlnff  (a)  39,445  ft  Golden 
ii!it  Rd  IS  tt.  wide,  2  course  Portland 
.‘wnent  concrete,  (b)  brldpes  and  culverts 
nn^wme;  Federal  Aid  Project  No.  10.  M. 
\V  Watson,  c/0  State  Highway  Comn., 
Topek.%  acting  engr. 

Kan  Wichita — Until  June  23,  by  Sedg- 
«i.-k  Co  building  2  sections  Federal  Aid 
?ioject  Xo.  24.  (a)  31.455  ft,  (b)  31  495 
ft  ^both  1''  ft.  wide,  brick.  M.  \V.  Wat¬ 
son,  C  O  State  Highway  Comn.,  Topeka,  act¬ 
ing’ enur. 

\,b  l.iiiooln — ^Untll  June  14,  by  T.  H. 
Rc'rc  citv  elk.,  paving  and  building  storm 
J;ttei-s  lii  2.')th,  29th  and  Clinton  Sts.,  in- 
vrilvin’g  6'‘35  sq.yd.  asphaltic  concrete  on 
i  in  wncrete  base.  23  sq.yd.  concrete,  4820 
lit!  ft  concrete  curb  .and  gutter,  100  lin.ft 
sidewalk.  327  cu.yd.  earth  excav.,  70  lin.ft. 
is-in  and  350  lin.ft  24-in.  sewer.  O.  W. 
Itatcs.  eiigr. 


Xeii..  St.  Kdward* — Until  June  19,  by  E. 
r,  Criss.  citv  clk.,  p.aving  12  blocks  Beaver 
St  involving  19,182  sq.yd.  vertical  hbre. 
a.iphalt  or  concrete  on  5-ln.  concrete  base, 
liitii  lit!  ft.  curb  find  gutter.  Grant  Fulton 
<£  betton,  Lincoln,  engrs. 


Mo..  Kxcelidor  Springs — Until  June  12. 
bv  Citv  Council,  resurfacing  680  ft.  Elms 
Blvd  '3fi  ft  wide,  involving  3407  sq.yd. 
bituniinous  macadam,  penetration  method, 
cost  $4360;  1200  ft.  Kansas  City  Ave.,  30 
ft  wide.  4710  sq.yd.  vitr.  brick  on  old  base, 
asphalt  filler.  $13,000.  C.  A.  Shockley,  740 
Re.<erve  Bank  Bldg.,  Kansas  City,  engr. 
.Noted  May  22. 


.trk,.  Ka.vettevllle — Until  June  16,  by  Bd. 
Comr.s.  Wiishington  Co.  Rd.  Dist.  No.  2, 
building  52  mi.  limestone  macadam  and  2 
ini.  bituminous  macadam  road  through 
Winslow,  Fayetteville  and  Goshen  Twps. 
Separate  bids  will  be  received  on  steel 
bridges  and  culvert  tile.  Hamilton  & 
Shreve.  Fayetteville,  engrs ;  advertised  in 
this  issue. 


Tex.,  Canton — Until  June  10,  by  Comrs. 
Van  Zandt  Co.,  surfacing  and  laying  19,388 
cu.yd.  iron  ore  gravel,  and  building  neces- 
s:u-y  structures,  etc.,  on  9.89  mi.  Highway 
N'o.  15,  known  as  Dixie  Highway,  15  ft. 
wide.  Work  Involves  62,330  cu.yd.  un- 
clc-ussified  earth  excav.,  704  cu.yd.  concrete, 
72,373  11).  reinforcing  steel  and  268  ft.  24- 
36  in.  c.l  pipe.  About  $108,993.  Hess  A 
Skinner,  South  Western  Life  Bldg.,  Dal¬ 
las,  engrs.  Noted  Oct.  3. 


Tex.,  Oonzaleo— Until  June  11,  by  Comrs. 
Gonzales  Co.,  clearing,  stubbing,  grading, 
graveling,  etc.,  17.18  mil.  State  Highway 
No.  3. 


Oklii.,  Yale — Until  June  9,  by  C.  F.  Ford, 
city  clk.,  building  20,000  sq.yd.  asphalt  pav¬ 
ing  and  one  30  ft.  concrete  arch  bridge. 
.\bout  $100,000.  C.  A.  Wood.  Stillwater, 

engr. 


Utah — Until  June  10,  by  State  Highway 
(3omn.,  Salt  Lake  City,  building  6.3  ml. 
road  from  north  dty  limits  of  Logan  to 
Smithfield,  18  ft.  wide,  8.13  mi.  from  south 
limits  of  Logan  to  Wellsville,  18  ft. 
wide.  Cache  Co.,  4.81  mi.  from  Provo  to 
north  city  limits  of  Spanish  Fork,  18  ft. 
wide,  Utah  Co.  Alternate  bids  on  6-8  In. 
plain  cement  concrete  and  bituminous  con¬ 
crete  on  4-6  in.  cement  base.  I.  R  Brown¬ 
ing,  1516  Harvard  Ave.,  Salt  Lake  City, 
engr. 


Utah — Until  June  31,  by  State  Highway 
Comn.,  .S,alt  Lake  City,  paving  4.85  mi.  33rd 
SL  S.  from  56th  St  to  Magna  St,  18  ft. 
wide.  6-8  in.  reln.-con..  Salt  Lake  Co.  I.  R. 
Browning.  1616  Harvard  Ave.,  Salt  Lake 
City,  engr. 


Itah — Until  June  10,  by  State  Rd.  Comn., 
Salt  Lake  City,  paving  and  grading  14.43 
ml.  road,  6-8  in.  cement  concrete  or  2  In. 
bituminous  top  on  4-6  in.  concrete  base. 
I.  R.  Browning,  1516  Harvard  Ave.,  Salt 
Lake.  City,  engr. 


o  City— Until  Juno  9,  by 

Salt  I.;ake  Co.,  hard  surfacing  6.88  ml.  road 
1?*]?  ^'hRbam  Highway  to  Redwood  M., 
18  ft  Wide.  Bids  will  be  received  on  (1)  ce¬ 
ment-concrete,  (2)  bituminous  concrete  on 
wncrete  base,  (3)  bituminous  concrete  on 
^ehed  rock  base,  (4)  tarvia  macadam  on 
wnrn>te  base  (5)  tarvia  macadam  on 
irushfd  rock  base.  G.  Bywater,  oo.  engr. 


Aberdeen— Until  June  27,  by  City 
•«'•“**•**'**  concrete  sidewalk  on 
I-  K,  L,  Ist,  2nd,  4th,  6th 
*'h  Sts  6  ft  wide,  46  blocks  in  all,  In- 
ohnng  18,000  sq.yd.  4-ln.  concrete.  A.  H. 
Blopd,  city  engr. 


ralifornia — Until  June  9.  by  State  High¬ 
way  Comn.,  515  Forum  Bldg..  Sacramento, 
building  14.9  mi.  road  Inqween  Merc»'d  and 
easterly  boundary  Merced  Co.,  involving 

48.400  cu.yd.  excav.,  15,381  cu.yd.  Class  ‘’A” 

Portland  cement  concrete  pavement,  etc.  ; 
.8.2  ml.  road  between  Coalinga  and  Oil  King 
School,  Fresno  Co.,  26,000  cu.yd.  excav.. 
14.5!i9  cu.yd.  Class  Portland  cement 

concrete,  etc.  A.  B.  Fletcher,  state  highway 
engr. 

ralifornia — Until  June  16,  by  Highway 
Comn..  Sitcramento,  grading  and  improving 
2.8  mi.  road  betw>-en  Freshwater  Lagoon 
and  Orick.  24  ft.  wide,  involving  2016  lin.ft. 
12-24  in.  concrete  pipe.  65  cu.yd.  Class  *‘C” 
concrete,  114  monuments,  and  38.610  cu.yd. 
excav. :  7.9  mi.  road  between  L.ast  Chance 
Slide  and  Cushion  Creek,  24  ft.  wide,  5138 
lin.ft.  12-36  in.  concrete  pipe,  453  monu¬ 
ments,  380  cu.yd.  Class  ‘*C’’  concrete  and 

236.400  cu.yd.  excav.  F.  O.  Sommer, 
Willett,  engr. 

Ont.,  Guelph — Until  June  14,  by  T.  J. 
Moore,  city  clk,  for  22,000  sq.yd.  pav¬ 
ing.  About  $75,000.  F.  McArthur,  city 
engr. 


PRICES  .\Nn  rONTR.VCTS  .VW.VROF.D 

(4tlndicates  award  of  contr.act) 

'gMaHH.,  Boston — ('ity  let  contract  to  Mc¬ 
Guire  &  McOoutry,  Boston,  p.aving  Selwyn 
St.  et  al..  involving  5900  sq.yd.  asphalt  on 
7-ln.  concrete  base.  3520  lin.ft  atone  curb¬ 
ing,  23,315  sq.ft  concrete  sidewalks,  2927 
cu.yd.  earth  excav.,  cost  $26,067  ;  Cameron 
St.,  7325  sq.yd.  asphalt  on  7-in.  concrete 
base.  2240  lin.ft.  stone  curbing,  3767  cu.yd. 
earth,  and  10  cu.yd.  rock  excav.,  $28,462. 

'I^Mans.,  Boston — City  let  contract  pav¬ 
ing  Main  St.,  Charleston  Dist.,  to  W.  J. 
Barry  Co..  30  Fenwood  Rd..  $125,099.  Work 
involves  28,000  sq.yd.  granite  block,  364  lin. 
ft.  new  stone  curbing,  and  92,720  sq.ft, 
concrete  sidewalk,  etc. 

AMass.,  Chleopee— Bd.  Pub.  Wks.  let 
contract,  to  A.  S.  Rouillard,  14  Parshley 
St.,  improving  various  streets  by  building 

(a)  concrete  walks  at  $1.20  per  sq.yd.  ; 

(b)  concrete  crosswalk-s,  $1.26  ;  (c)  tar 

recoat,  $.90;  (d)  cement  concrete.  $1.60; 
(e)  excavating,  $.35  pe‘r  cu.yd.  and  (f)  sand 
filling,  $.35.  Noted  May  29. 

★New  York — State  Highway  Comn.,  Al¬ 
bany,  let  contracts  completing  roads  In  fol¬ 
lowing  counties:  Nassau  Co.,  4.98  mL  No. 
1342,  Roslyn-Port  Washington,  to  J.  W. 
Mitchell,  Port  Washington,  $121,200  ;  3.09 
mi.  No.  1343,  Westbury-Hick^Ile,  to  Mal¬ 
lory  &  Walsh.  Brooklyn,  $80,003:  3,38  mi. 
No.  1344,  Green  Corner-Francis  Pond,  to 
T.  F.  Toohey,  Inc.,  Flushing.  $73.296 ; 
Wayne  Co.,  3.97  ml.  No.  1407.  Newark- 
Sodus,  Part  1,  to  W.  J.  Semper,  Watertown, 
$42,586;  also  repairing  following:  Mont¬ 
gomery  Co..  Repair  No.  1171,  Rd.  864.  to 
H.  Z.  and  L.  Wemple.  Fultonville,  $4001  • 
Westchester  Co.,  Repair  No.  1218,  Rd.  503. 
to  L.  Petrlllo,  Mt  Vernon.  $39,341  ;  Repair 
No.  1220,  Rds.  52  and  53,  to  J.  Dimendo, 
382  Mamaroneck  Ave.,  Mamaroneck,  $9016. 
Noted  May  22. 

N.  Y„  Brooklyn— E.  Riegelmann,  boro, 
pres.,  received  bids  May  28.  regulating, 
grading,  curbing  and  laying  sidew.alks  on 
(a)  Dumont  Ave.  ;  (b)  East  4th  St  from 
Ave.  I  to  J  and  excavating  to  sub-grade 
of  9  in.  Ave.  1  from  East  3rd  to  East  4th 
Sts.  ;  regulating  and  paving  with  perma¬ 
nent  asphalt  on  6-in.  concrete  foundation, 

(c)  East  4th  St  from  Ave.  I  to  J  and  Ave. 
I  from  East  3rd  to  East  4th  Sts.  ;  (d) 
East  17th  St.;  (e)  67th  St.,  from  .Sicilian 
Asphalt  Paving  Co..  41  Park  Row.  New 
York  City,  (a)  $3819;  (c)  $15,404;  (d) 
$13,785  :  (e)  $9844  ;  Cranford  Co..  52  9th 
St.  (a)  $3922  ;  (c)  $15,566  ;  (d)  $15,181; 
(e)  $9939  ;  Uvalde  Asphalt  Paving  Co..  » 
Bway.,  New  York  City,  (a)  $3935;  -(c) 
$15,919;  (d)  $14,177;  (e)  $10,082;  Grimm 
Constr.  Co.,  460  Herold  Ave.,  Richmond 
Hill,  (b)  $4488  ;  C.  A.  Myers,  foot  of  Sta« 
St,  (b)  $4753  ;  L.  Mangerl.  (b)  $48« ; 
Brooklyn  Alcatraz  Asphalt  Co.,  407  Ham¬ 
burg  Ava.  (c)  $15,787  ;  (d)  $15,631;  (e) 
$9785.  Noted  May  22. 

★N.  Y.,  Brooklyn — E.  Riegelman,  boro, 
pres.,  let  contracts  regulating  and  repaving 
with  permanent  asphalt  on  6  In.  concrete 
foundation.  Bay  22nd  St,  to  Ux'alde  Asphalt 
Paving  Co.,  1  Bway.,  New  York  City,  $16,- 
141 ;  River  St.,  to  Brooklyn  Alcatraz  As¬ 
phalt  Co.,  407  Hamburg  Ave.,  $47,  710; 
Warren  St.,  to  Cranford  Co.,  52  9th  St, 
$100,736 ;  65th  St,  to  Scott  ft  Kurth,  West 
New  Brighton,  S.  L.  $$221.  Noted  May 
29th. 


N.  Y..  New  York — H.  Bruckner,  pres. 
Bronx  Boro.,  n'ceived  bids  May  27.  repav¬ 
ing  with  granite  bloek.s  on  concrete  founda¬ 
tion.  (a)  Southern  Blvd.;  (b)  Etist  l.'dtrd 
St.  ;  (c)  East  l.".4th  St.  ;  (<l)  Burnsiile  Av«-.  ; 
(e)  Kinsella  St.  ;  (ft  Wilkens  Ave.  ;  (g) 
Cypre-ss  .\ve.  ;  from  O'Rourke  Constr.  <'o., 
150  Na.ssau  St.  (a)  $184.. ’.86;  (b)  $27,533  ; 

(c)  $10,741;  (f)  $47,381  ;  (g)  $60,806  ; 

Asph.alt  Coti.str.  Co..  2197  Mttdison  .\ve., 

(a)  $193,373;  (d>  $20,980  ;  (f)  $48,864  ;  (g> 

$67,173;  T  Callahan,  (at  $198,878;  (c) 

$10,923;  (ft  $48,652  ;  S  S.  Davl.s,  <b)  $27.- 
588;  (d)  $23,731;  (ft  $10,158;  (\  llel- 
brok.  (b)  $28,165;  (o)  $11,171;  (d)  $21.- 
629;  (g)  $60,824;  P.  J.  Kerns,  (c)  $11,118; 

(d)  $22,430  ;  (f)  $47,472  ;  (g)  $66,968  ; 

Burnside  Contg.  Co.,  270  Burnside  Av«-., 

(b)  $28,287;  (c)  $11,046;  (d)  $19,298; 

F.  Del  Balso.  1481  Hoe  Ave.,  (e)  $6038  ; 
C.  Del  Balsio,  (e)  $6194;  .\nit.a  Constr. 
Co.,  (e)  $6293  ;  T-valde  Asphalt  Paving  Co.. 

1  Bway.,  (g)  $65,724.  Noted  May  22. 

★  N.  Y’.,  New  York — F.  L.  Dowling,  pres. 
Manhatt.an  Boro.,  let  contract  regulatitig 
and  repaving  with  sheet  asphalt  on  con¬ 
crete  foundation.  William  and  7th  Sts.,  to 
Sicili.an  A.sphalt  Paving  Co..  41  Park  Bow. 
$31,534  and  $6996  respectivel.v ;  59th  St., 
to  (Cleveland  Trinidad  Paving  Co.,  Flushing. 
$41,874  ;  Amsterilam  Ave.,  to  ITvalde  .\s- 
pha't  Paving  Co.,  1  Bway.,  $78,978  ;  Ila.'it 
120th  St.,  to  .Asphalt  Constr.  Co..  2197 
Madison  Ave.,  $20,317.  Noted  May  22. 

New  Jersey — State  Highway  Comn.. 
Bmad  St.  Bank  Bldg..  Trenton,  recelvwl 
bids  building  36.413  sq.yd.  State  Highway 
Route  No.  1,  from  Windsor  to  Hightstown, 
IS  ft.  wide,  from  Hevman  &  Goodman.  5 
Exch.  PI.,  Jersey  City.  $154,453  ;  C.  H. 
Winans  Co.,  207  Broad  St..  Kliz.aheth.  $165.- 
268  ;  C.  H.  &  R.  C.  Biekworth.  New  York 
City.  $166,723;  30.869  sq  yd.  Slate  High- 
wa.v  Route  No.  4,  Sect.  2.  from  Middletown 
to  Betsy  Roes.  IS  ft.  wide  from  Hugh 
Nawn  Constr.  Co.,  1211  Cb  etnut  St.. 
Phila  .  $188,079;  D  O.  .\ronberg.  Norfolk. 
Va..  $192,165;  Langthom  Co..  Inc..  2  West 
45th  St.,  New  York  City.  $199,411. 

★  N.  4..  Plainfield — City  let  contract  for 
paving  various  streets  with  brick,  to  Nexv- 
ark  Paving  Co..  133  1st  St.,  Nexv'ark.  $70.- 
603  ;  with  concrete,  to  J.  F.  Burke  Co.,  309 
Park  Ave.,  $39,343. 

★Pennsylvania — State  Highway  Dept., 
Harrisburg,  let  contracts  building  roads  in 
counties  as  follows: 

Blair  Co.,  13.623  ft  reln.-con.  or  bitu¬ 
minous.  Antis  Twp.,  to  J.  M.  Hutchinson. 
Altoona,  $102,520. 

Butler  Co.,  33.229  ft.  bituminous  or  reln.- 
con.,  Butler  and  Penn  Twps.,  to  Booth  & 
Flynn.  Ltd.,  1942  Forbes  St.,  Pittsburgh, 
1230,970. 

Clinton  Co.,  4984  ft.  reln.-con..  Avis 
Twp.,  to  Busch  &  Stewart,  Trust  Bldg., 
Williamsport,  $37,342. 

Crawford  Co..  16.552  ft  bituminous  or 
reln.-con.,  Cambridge  Twp.,  to  R.  Swan,  Jr.. 
Co.,  1  Jenkins  Arcade,  Pittsburgh,  $118,347. 

Dauphin  Co.,  33.917  ft.  reinforced  ce¬ 
ment  concrete.  Dauphin  Boro.  Middle  Pax¬ 
ton  and  Read  Twps.,  to  H.  Nawn  Contg. 
Co.,  1211  Chestnut  St,  Phila.,  $294,077. 

McKean  Co..  $53,372  ft.  reln.-con.,  Otto. 
Keating  and  Foster  Twps.,  to  Warren- 
Moore  Co.,  13th  and  Market  Sta,  Phila., 
$443,913. 

Venango  Co..  9550  ft  rein.-con..  Sugar 
Creek  Twp..  to  Harris  Contg.  Co.,  Mead- 
vllle,  $60,002. 

Westmoreland  Co.,  2085  ft  reln.-con.. 
Adamsburg  Boro.,  to  O.  S.  White  Co.,  Pitts¬ 
burgh,  $17,087.  Noted  May  8. 

Pa..  Barnrsborn — Boro  Council,  c/o 
Cambria  Co.  Controller,  Ebenshurg,  let 
contract  building  3300  ft.  brick  road  18  ft. 
wide  with  concrete  base  and  curb,  extend¬ 
ing  northward  toward  Hastings,  to  Lord  ft 
Clark,  Hastings,  $35,108.  Noted  May  8th. 

Pa..  Plttsbargh — Comrs.  Allegheny  Co. 
received  bids  grading,  paving  and  curbing 
2060  ft.  Main  St.,  Baldwin  Twp.,  from 
Library  Rd.  to  Cairick  Boro,  line,  24  ft 
wide,  from  M.  Ott  Co..  414  Warrington 
Ave..  $34,135  ;  J.  H.  McQuade.  Bakewell 
Bldg.,  $36,925  ;  R.  Swan,  Jr.,  Jenkins  Ar¬ 
cade.  $39,554.  Noted  May  8. 

★W.  Y'a.,  Berkley — Comrs.  Raleigh  Co. 
let  contracts  building  4  mi.  Besoco-Odd 
Rd.,  20  ft  wide,  to  G.  T.  Franklin.  Beckley, 
$39,014  ;  Surveyor — Marshes,  Harper  and 
Guyandotte  Rda,  to  Henning  ft  Hage- 
dom.  Charleston,  $100,000.  Noted  May  16. 
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and  Uouda  (Conlinund) 

★  W.  V».,  l‘Brkpri>bur« — Coiiira.  Wood  Co. 
plan  to  build  5  mi.  riirkt-rnburK-Klliabi^th 
and  Northweatprn  Turnpikes,  It  ft.  widcs 
invoivinit  86,000  ou.yd.  irrudliiK  and  47,000 
si|.yd.  oi‘mt'nt  «»ncret»i  surface.  Work  will 
bo  done  by  day  labor.  Noted  May  22. 

★W.  Va.,  Hpsnesr— Comrs.  Roane  Co.  let 
contract  building;  5  ml.  road  In  Walton  Dlst. 
to  linard  A  DutTleld,  1012.14  VIrtrinia  St., 
Charit'ston.  About  $60,000.  Noted  May  16. 

'Al.s..  New  Iberia — City  let  contract  pnv- 
InK  Main  St.  and  Hatlroad  Ave.,  to  Southern 
RitulHblc  Co.,  Weis  UIdg.,  New  Orleans, 
$110,108.  Noted  Apr.  8. 

Oliln — State  Highway  Comn.,  Columbus, 
received  bids  May  26,  building  roiuls  in 
cjuntles  as  follows: 

Ashtabula  Co..  Secta  ‘‘N.  O  and  P.’’ 
Cleveland-llurralo  ltd..  11,02  ml.,  grading 
and  camstructing  gutter,  from  T.  I’.  Kitx- 
gerald,  Ashtabula,  $03,000. 

Auglaize  Co.,  Stad.  ‘‘A-S”  Wapakoneta* 
St.  Marys  ltd.,  2.19  ml.  gr.'ullng.  construct* 
lug  bridges  and  culverts  anil  paving  with 
lirlek.  Hall  &  Cook.  I>ayton.  $82,622  ;  Ix>Wi8 
ft  Copeland.  Idma,  $84,812;  Scully  Hros., 
Cincinnati,  $9fi.277  ;  paving  with  bitumin¬ 
ous  concrete  on  concrete  foundation,  Wll- 
lliims  ft  l.lttle,  Franklin,  $78,275  ;  Hall  ft 
Cook.  $78  fi.'.O  ;  H  P.  Strelcher  Co..  319  Ter¬ 
minal  HIdg.,  Toleilo,  $80,818;  paving  with 
plain  concrete,  H.all  ft  t?ook.  $.'>9,160;  York 
ft  Studeliaker.  Oreenville,  $60,083  ;  l.s-wls  & 
t'olieland,  $61,481. 

Sect,  "n-l”  Wapakonela-St,  M.arys  Rd., 
2.29  miles,  grading,  constructing  bridges 
and  culverts  and  paving  with  brli-k  on  con¬ 
crete  foundation.  Hall  ft  CiK)k.  $S2.967  ;  W. 
N.  Crht.ain,  Rockford,  $85,378;  Ttenick  ft 
Smith.  Flndla.v,  $8.''i,378  ;  p.aving  with 
bituminous  concrete  on  concrete  foundation. 
Williams  ft  Mttle.  $78,663  :  Hall  ft  Cook. 
$79,032  ;  II.  P.  Strelcher  Co.  $81,303  ;  pav¬ 
ing  with  plain  concrete.  Ihill  ft  Cook,  $59.- 
199:  A.  IIiilH-r.  Tli>i><'canoe  City,  $61,276; 
S’ork  ft  Studebaker,  $61,502. 

Sect.  *‘13-2"  Wa|)akoneln-St.  Mary's  Rd.. 
2  05  ml.,  grading,  constrtictlng  bridges  and 
culverts  and  paving  with  brick  on  conen'ie 
foundation,  H.all  ft  t'ook.  $73,525  ;  l.ewis  ft 
Cop<dand,  $7.5.688  ;  Sc-ully  Hros.,  $86,458  ; 
paving  with  bitundnotis  concrete  on  con- 
cr«‘to  foundjitlon.  Williams  ft  l.ittle,  $69.- 
548  ;  Hall  ft  CiM>k.  $69,886;  II  P.  Stia'icher 
Co,.  $71,952  ;  paving  with  plain  concrete. 
Hall  ft  Cook,  $51,930;  I,ewis  ft  Cop«'l;ind, 
$54,233  ;  York  ft  Stinlehakcr,  $54,647. 

Columblan.a  Co..  Si>ct.  "F-1"  I,lshon-Can- 
ton  Rd..  constructing  131  ft.  bridge,  20  ft. 
wide.  O.  A.  Stine,  Niles.  $13,056;  N.  R. 
Porterlield,  Youngstown,  $13,331. 

.TefCerson  Co,,  Sect.  ‘Tl"  StettlvnYllle- 
Hammondsvllle  Rd.,  3.14  ml.  grading,  con- 
slniclitig  hridg<8  ntid  culverts,  W.  F. 
Payne,  810  North  I.lmeslone  St..  Springfield, 
$3.''>,439  :  Sitmmlt  Consir.  Co..  Akron,  $35.- 
669  :  Frjizler  ft  llaugherty,  Hloomlngdale, 
$35  909. 

Mtslina  Co.,  Si'cls.  "P  .and  Q"  Cleveland- 
Wooslcr  Rd.,  4.73  mi.  gr.ullng.  construct¬ 
ing  bridges  anil  culverts  ami  i)avitig  with 
bittimious  mae.adam.  O.  S.  Mellert  ft  Co., 
Mediti.a,  $129,209;  Highway  Constr.  Co., 
KIvria,  $140,514  :  Hart  ft  Kemp,  Klyria, 
$143,083. 

Monro<‘  Co.,  Sept  “K"  Rarnesvllle- 
Woodsflehl  Ril..  3.148  ml.  grading  and  pav¬ 
ing  with  waterbound  macadam,  W.  W.  P.at- 
ton,  Woodstield.  $55,288. 

Sect.  “F”  Rarnesvllle-Woodsfleld  Rd., 
4  074  ml.  grading  and  jt.aving  with  water- 
bound  m.acadam,  W.  W.  Patton,  $57,921. 

Morrow  Co..  Secf.s.  "B  and  F"  Matisfleld- 
Mt.  Olletid  Rd.,  4.10  ml.  grading,  construct¬ 
ing  bridges  and  culverts  and  paving  with 
pl.ain  ooi.crete,  Hrewer  ft  Brewer  Sons, 
Chilllcothe,  $112..';02. 

Preble  Co.,  See*.  "F”  Payton-Tndlanapolis 
Rd.,  huikling  120-ft.  bridge,  18  ft.  wide, 
Hrookville  Bridge  Co..  Brookville,  $6,605  ; 
Capitol  Constr.  Co.,  Buggery  RIdg..  Colum- 
Inis,  $7,503  :  Oregonia  Bridge  Co.,  Lebanon, 
$7,625. 

Richland  Co.,  Sect.  “P"  Mansfleld-Ash- 
Innd  Rd..  3.38  ml.  grading,  constructing 
bridges  and  culverts  and  paving  with  plain 
concrete,  J.  F.  Hipskind,  Richmond.  Ind., 
$90,792  ;  It  S.  Scott.  Ashland,  $90,935  :  pav¬ 
ing  with  bituminous  macadam,  Q^ion 
Constr.  Co.,  Gallon,  $113,979. 

Sect  “A”  Shelby-Ashinnd  Rd..  1.98  ml., 
frrading,  constructing  bridges  and  culverts 
and  paving  wdth  bituminous  macadam, 
Scott  Pike  A  McNabb  Ca,  Ashland.  $.54.- 
080  ;  paving  with  plain  concrete,  Scott,  Flke 
A  MfNabb  Co..  $44,326. 


Sect.  "B”  IkdlevUle-LezIngton  Rd.,  1.92 
ml.,  grading,  constructing  bndges  and  cul¬ 
verts  and  paving  with  bituminous  mac¬ 
adam,  Gallon  Constr.  Co.,  $47,496. 

Stark  Co.,  Sects.  "A  and  B”  Lincoln 
Highway,  8.04  ml.,  grading,  constructing 
bridges  and  culverts  and  paving  with  brick. 
Holmes  t'unstr.  Co.,  Mlllersburg,  Sect  "A, 
$234,628  ;  Sect  “U.”  $155,768. 

V'an  Wert  Co.,  Sect.  "F,"  Van  Wert- 
Delphus  Rd.,  4.75  ml.,  gnullng,  construct¬ 
ing  bridges  and  culverts  and  paving  with 
waterbound  maciuliun,  P.  Shlndledecker, 
Van  Wert,  $103,610;  O.  B.  Rector,  Muncle, 
Ind.,  $103,880  ;  McArthur  ft  Fox,  Kenton, 
U.,  $110,212. 

Sect  “Q"  Van  Wert-Delphos  Rd.,  8.41  ml. 
gratling,  ennstructing  bridges  and  culverts 
and  paving  with  bituminous  macadam,  S. 
Pu'niim,  V-m  Wert,  $72,628  ;  C.  B.  Rector, 
$74,242  ;  McArthur  ft  Fox,  $78,323. 

Sect.  "H"  Van  Wert-l >elphos  Rd.,  2.59  ml. 
gr.'iding,  const  met  lag  bridges  and  culverts 
and  paving  with  hiiumlnous  mjicadam.  N. 
B.  Putnam.  Van  Wirt,  $59,843;  McArthur 
ft  Fox,  $60,909  ;  C.  U  Hector,  $60,965. 

Williams  Co..  Sect  “C”  Bryan -Wtiuseon 
Bd.,  2.05  ml.  grading,  constructing  bridges 
and  culverts  and  p.iving  with  rein. -con.,  C. 
L  Straw,  Paulding,  $58,068  ;  paving  with 
bituminous  concrete,  MunlcIptU  Constr.  Co., 
Gary.  Ind.,  $67,261  ;  .lohnson.  Van  Wag¬ 
ner  ft  Johnson,  Tontogany,  O.,  $67,827, 

Mi*illnn  Co.,  Sect.  •‘.V’  Cleveland-Wooster 
Rd.,  1  ml.,  gr.'ulIng  and  paving  with  bitu¬ 
minous  macadam,  Ohio  Constr.  Co.,  Blyrla, 
$14,419;  Doyle  &  llonahan,  Springfield, 
$14,740  ;  Highway  Constr.  Co.,  Klyria,  $14,- 
787.  Noted  May  16. 

4H>.,  rievrlHiid — City  let  contracts  pav¬ 
ing  t'hampion  Ave.  from  West  lOlst  St. 
to  Wist  Blvd.  and  Ignatius  Ave.  from 
West  Blvd.  to  West  1051  h  St.,  to  Cleveland 
Trinid.'id  Paving  Co.,  The  Arctule,  $12,259 
and  $16,863  respectively.  Noted  May  22. 

★  0„  Cleveland — City  let  eontraet  paving 
West  24ih  St.  from  Moore  Ave.  to  Wllley- 
vllle  Allt.,  to  Roehl  Bros.,  Wi'St  25th  St.  and 
Clark  Ave.,  $16,667  ;  Aetna  Rcl.  from 
lOrle  R  It.  west,  to  i;nten>rlse  Paving  Co., 
8436  Bway  Ave.,  $10,300.  NoIkI  May  22. 

O.,  rirvehind— City  received  bids  paving 
(a)  Hodgeson  Ave.  from  Fulton  Rd.  to 
West  44th  St.,  (h)  Independeni’e  Rd.  from 
Fleet  Ave.  to  citv  limits,  from  Roelil  Bros., 
West  2f>th  .St.  and  Clark  Ave,  (a)  $11,270; 
Baldwin  B-os.,  4500  Kiielld  Ave.,  (a)  $11,- 
746,  (h)  $16,555;  Freshwater  Paving  Co., 
11712  Defoll  Ave.,  (a)  $11,924;  Rleley 

Bros,  357  The  Arcade,  (h)  $16,390:  A.  M. 
IVJsa,  2359  i:a8t  93rd  St,  (h)  $16,605. 

Noted  May  22. 

*»>..  Columhim — City  let  contracts,  to 
Pr.anklln  Asphalt  Paving  Co..  Columbus, 
grading,  c-rhlng,  paving  and  laying  water 
mains  In  783  ft.  Stanley  Ave.  from  Parson.s 
Ave.  to  easlern  tt'rmlnus,  $7I20;  913 

ft.  IJnwood  .\ve.  from  Bryden  Rd.  to  Main 
St.,  $8844  :  102.3  ft.  Noble  St.  from  Wash¬ 
ington  to  P.arsons  Ave,,  $10,887:  1269  ft. 
21s*.  St.  from  Rro.ad  St.  to  Franklin  Ave., 
$9044  ;  all  asphalt.  Noted  May  29. 

'♦O.,  Ilanitltoii — City  let  contract  build¬ 
ing  cement  sidewalks  In  all  pans  of  city, 
to  W.  J.  Pahst,  Hamilton.  About  $12,000. 

★  O.,  St.  Marys — City  let  contract  pav¬ 
ing  1300  ft.  Hast  Spring  St.,  to  W.  Howell, 
Wapakoneta,  $18,161. 

O.,  Toledo— City  received  bids  paving  (a) 
1494  ft.  Burnham  Ave.  from  Sylvanla  to 
Maple  Aves.,  (b)  1309  ft.  Upton  Ave.  from 
Dorr  St  to  Avondale  Ave.,  (c)  Kingston 
Ave.  from  Navarre  Ave.  to  Earl  St.,  (d) 
Vermaas  Ave,  from  Phillips  to  Cornelia 
.\ves.,  (e)  1262  ft.  Berkley  Dr.  from  Syl- 
vani:v  to  B<Tdan  Aves.,  (1)  rein. -con.,  (2) 
hrl-'k,  (31  sheet  asphalt.  (4>  wood  block, 
from  .T.  McMahon.  4  44  Melrose  Ave.,  (a1) 
$18  992,  (a2)  $24,104,  (dl)  $23,520,  (d2) 
$29,169.  (d4)  $31,859,  (e2>  $17,820;  H.  P. 
Strelcher,  319  Terminal  Bldg.,  (n3)  $25.- 
618:  P.  Watters,  323  Nashy  Bldg.,  (bl) 
$16,877,  (b2)  $22,046  ;  Russel  ft  Jennlson, 
2463  Bway.,  (h4)  $23,747,  (cl)  $16,149; 
(c4)  $22,736,  (e4)  $19,965  ;  J.  Hor.m.  Val¬ 
entine  Bldg..  (o3)  $21,108;  Peters  Bros., 

237  Marlon  St.,  (el)  $14,264.  Noted  May  15. 

4^Mlrh.,  Orosse  Pninte— Village  let  con¬ 
tract  paving  one  side  Orosse  Point  e  Blvd. 
from  Fisher  Rd.  to  Provencal  Blvd..  to 
Moran  Constr.  Co.,  Orosse  Polnte.  Anout 
$75,000.  Work  Involves  17.600  sq.yd.  9  In. 
ocncrete  pavement,  concrete  curb,  eta 

4tniinnis — state  Highway  Comn.  Spring- 
field,  let  contracts  improving  following 


roads:  3240  ft.  Sect.  O..  Rout.  ;  v 
Co.,  to  H.  H.  Hall  Constr. 

$7682;  8660  ft.  Sect.  I.,,’  •' 

Coles  Co.,  to  A.  C.  Loomis  (’o, 

$18,726  ;  h70  ft.  Sect.  H  .  Rout  •  ll»' 
Co.  to  K.  Conners,  Jerseyvill...  $'4om7  i 
bridges  on  Sect  D.,  Randoljih  C..  t n 
Loesuhe,  Red  Bud.  $6354.  Noted  .May  u 

★  Illliiolii — State  Highway  r.,tnti  .  .‘!i,rin.. 
field,  let  contriict  Improving  7  21  mi  J 
9,  10  and  H-lBd,  Dixie  llighw.,v. 

to  Chicago  Heights  Coal  C,  ’ 

Heights.  $262,800.  Noted  May  iV,. 

★  Illinois— StJite  Highway  Coma,  Sprine. 
field,  let  eoniraets,  to  11.  .Nil.-h  'ci  i..^, 
Jack.son  St.,  Springfield,  Iniprovint' ■spri'.u. 
field-IVorla  Highway,  Se.  t.  A  liir.ti  .  a  v 
$143,050  :  to  Hates  ft  Rogers,  4  7  Van  r.  „ 
St.  Chicago.  Se.ets.  H.  C  and  I  >  }  4 ' 

K.  F.  F-l.ad,  O.  G.  H.  C-15,1,  ami 
ono;  J  $137,474  ;  to  O.  Wel.  h,  l!,  |,„i  \  , 
Sect.  I,  $127,738;  to  Jensen  .S.iii,..,, 
Pekin,  .Sect  L-I5d  and  O.  $i:i:\fi' 
Federal  I’avlng  Co,.  133  West  W  I'siinmi.,., 
St.,  Chicago.  Improving  I*,...ria  ll.  iirv  11.-1, 
way.  Sect  B.  $71,294  ;  S.-el.  C.  a,  ; 

.Sect,  M.  $80,4  41  ;  to  C.iineroii  i" 

Keokuk,  la..  Sect.  0-15.1,  D  ami  i;  ii.iy; 
000.  Noted  May  8. 

★  WIs.,  Appleton — Outagamie  Co  let  ro-i- 
tr.-ict  grading,  ilralning  an.l  ei.m  r.  t..  „aV- 
faclng  1.6  ml.  Kiiuk.-iuna-l>.>  l•,•r.•  it.i  u 
ft  wide.  Involving  1 5,000  s.i  y.i.  s-j,, 
Crete,  to  C.  Oruenke,  Appli  ton,  ah, an  c  , 
000  ;  f  ml.  Kaukauna-HIttle  Chut.-  Ihi  k 
ft  wide.  Involving  7500  s<i  y,l  s-jt, 

Crete,  to  J.  McCarthy,  Kaukanna, 

WIs.,  3*lln'niike< — >*llw!ink,',.  C.>  r.  i-.  iv  O 
lowest  3  hids  for  eoiurete  paving  ai,,|  eri,!. 
Ing  Howell  Ril.  No.  4.  16  ft.  w  j  !,•  rmm 
Mllwtiukeo  O.-nl.  Cf>nstr.  Co.,  872  2iji! 
$53,308;  G.  K.  Czerwinskl.  .30;»  .Miii  ||,.|i  ' 

$54,920;  Blodirett-Claylon  c.iisir.  c.,' 
Rf.  ft  M.  Bank  Bldg.,  $55,o(io.  \ot,,i 

May  22.  ‘ 

★  WN.,  Rlilwitiikre— Mllw.'iukee  Co  1,  | 
contract  asphalt  r.  :  iirf  icln-g  11  ml  Ka. 
honrn  H-l.  No.  1.  IS  ft.  wii’.-,  to  Wlm,- 
Constr.  Co.,  97  Wisconsin  St.,  $21,Mo. 

★  3VU.,  Sliehnvgiin— Cit  V  let  cotilr,i!l 

gradltig  and  paving  whli  4  In.  vllr.  hn.k, 
tilso  constructing  sld.-wtilks  with  . ,,1111,11,,  1 
curb  iind  gutter  on  I.l  ml.  North  '.ill,  .81. 
and  Wisconsin  Ave.,  18  ft.  wl  I,-,  to  |^■.sI•,r 
ft  Naiimer,  11.30  Ontario  .\ve.,  $I2,:i'.2. 

Work  Involves  5350  s<i.yd.  vitr.  hruk  aini 
2", 00  lln.ft.  concr»-te  curb  and  giilt.r. 
Noted  May  22. 

★  WIs,,  Hbebo.vgiin — Clfv  lit  eoiifrart 
gradlmr.  paving,  enrbing  and  gutl.-rlri;  1.5 
ml.  Ligbihouse  Court  and  2:iil  Hi.  is  ft, 
wide,  to  .1.  Hrown  Constr.  Co.,  I’liiiisyl- 
vanla  Ave.,  $10,550.  Work  involvea  .  ,1 
sq.yd.  2  course  eonere'e  and  ;io7.,  lin.fi. 
conoreto  curb  atid  gutter.  Noted  .May  22. 

★  la.,  Kstliervllle — Comr.s.  Ftmimlt  Co,  I,  t 
contract  grading  13?  itii.  ro.'iiN,  2  I  ft  wi'l,-, 
to  O’'lnn'ori  ft  Reilly,  306  Houth  2  lilt  .st., 
Omoba,  Neb.  About  $26,711.  Wotl;  in¬ 
volves  66,200  cu.yd.  earth  exc.iv, 

•flii.,  CstlirrviMe — Cotnrs.  Ktnna  't  Co.  1,  t 
contracts  liullding  WalllnKforl-Iioiirlir, 
Hoprl"’-RlngHteiid  and  3tliigsii:id-l2,Ti- 
croft  R 's  as  follows;  6i  ml.  to  II.  Ihn- 
worfh,  $0  40  p«T  yd.,  5|  ml.,  to  IJ.  Olson. 
fO.iO  to  $0.44  i)er  yd.  and  4  ml.,  to  C. 
Torroive,  $0.40  P'-r  yd.  Contractors  all  of 
j:.'thcrcll!e.  Noted  May  1. 


la..  Mason  City — Comrs.  Cerro  Gordo  Co. 
received  lilda  grading,  sub-grading  and  pav¬ 
ing  with  concrete  8870  ft  road  from  n,Te 
to  Manly  and  Plymouth,  16-18  ft.  wide, 
from  Wright  Constr.  Co.,  Des  Moim  s.  $  I.- 
4  81  ;  Umpire  Consir.  Co.,  203  Flyim  litk., 
Des  Moines,  $56,616.  Work  Involvi  s  IS.iT? 
sq.yd.  7-ln.  concrete,  3600  oti.vd.  e.irih  aii«l 
670  cu.yd.  rock  excav.  Noltsl  May 

★Minn.,  Minneapolis — Comrs.  Ileniiepin 
Co.  let  contract  paving  5}  ml.  Hymiale  .W,-. 
from  city  limits  to  Ft.  Snelllng-Sliakope- 
Rd.,  18  ft.  wide,  to  Oenl.  ConIg  Co  .  f2''t 
Plymouth  Bldg.,  $192,848.  Noted  May  D. 

★  Kan.,  .\ntlinn.v — City  let  eontraet  pav¬ 
ing  8000  sq.yd.  South  Anthony  Ave  from 
Main  to  Hayea  Sts.,  reln.-con.,  lo  It  I- 
Cook,  Ottawa,  at  $2.90  per  sipjal.  Total 
cost,  $23,200. 

★Kan.,  Hatehlnaon — Reno  Co.  hf  con¬ 
tract  building  Sects.  "B”  and  "C  o' 
Santa  Fe  Trail,  18  ft.  wide,  to  Stanley- 
Mackey  Constr.  Co.,  Hutchinson,  (R)  Uit*-- 
823  ;  Wheeler-T.,ebener  Constr.  Co.,  Hutchin¬ 
son,  (C)  $89,441. 

★Neb..  Mnroln — Cltv  let  contract  pavlnc 
Ryon  Ave.,  19th  and  T  Sta.,  25  ft. 

Abel  Constr.  Co.,  318-19  TermimU  l-Mk- 
$22,285.  Work  Involves  2735  sq  yd  a.«- 
phaJtlc  concrete,  4300  sy.qd.  sheet  asphalt, 
60  sq.yd.  concrete,  708S  ft.  5-In.  conmw 
baaa  60  lln.ft  concrete  curb.  5  410  lin  f  ■ 
concrete  gutter  and  curb,  and  927  cuyn. 
earth  excav. 


<>»klaiiil — W.  II.  I.fliu'rt  t'K,. 
latul,  li't  <*<iiiirtu't  KnuUiiK,  piiviiiK.  Kui- 
t«rlnK  hikI  itulldlnx  Hewant  in  2200  ft.  Loiik 
rl(lK'«  ltd.,  IltOd  ft.  Itnm'inounl  ltd.,  2<io  it. 
Vt'rrnda  it<l.,  1300  ft.  AlniMt  Ave.  amt  Too 
ft.  Chathaiii  ltd.,  21-32  ft.  wld«,  to  Iluica 
A  Itorland,  12th  HI.  and  ilway.  AIm>uI  $io,. 
000.  Work  invoIvcN  t'.lioo  tin. ft.  t'aoh  of 
comToto  i-iirlm,  KOttfra  and  aUlrwalk,.. 

ACal.,  NuiiIh  lliirhara — t'lty  let  contract 
ImprovltiK  Montccllo  SL,  to  Kaircliild-ttd- 
-Colorado  Co.  let  con-  niori>-\Vlilon  Co.,  i'acifle  Kicciric  lUdt:.  Ia).a 

17.12  ml.  lIlKhVMty  No.  4  Anticlca,  $4<.l,li30.  Work  IiivoIvch  ll>2.ooa 

throuKh  ColumlaiH  to  lOatilc  Hii.fl.  4  In.  concrete  pavement  with  IJ  In 
'  to  lltulen  He.  AilMlin,  727  \varrcnlle  Hiirface,  KOOO  h<|  ft.  concrete  ant 
Houston,  211  1,702.  .Noted  Icrs,  Kitoo  tin  ft.  comhincil  concretu  <'url> 

amt  Kutters,  culverts,  etc. 

It— Comrs.  Ilaske . .  con-  One..  HI.  Jo.eph  d•.\lml^--Mllnlclpal  Coun- 

10  707  ml  lllirhw'iv  No  30  *'11  let  contract  lailldlim;  macailam  road,  to 

C.  ’Whllciicr,  H|(ur,  |2ti,10(>!  •*  ttirard,  St.  Joseph  d'Almiu  Ahout  220,000. 

Out,,  f'n.viiKU — Itallmaiid  Co.  tel  con- 

.g _ State  Illifliwny  4'otnn  ,  tract  InilldliiK  13  ml.  macailam  road,  to 

imtract  KradliiK  and  siirf.ic-  McConnell  Ht  lllcklln.  0  WashliiKlon  Avo., 

deral  Aid  froject  No  12.  loronlo.  Ahout  2'.">.ooo. 


ritlt  K.N  \M»  l-IINTItAtTH  \\\  \ICI>KII 

tAlndlcates  award  of  contructj 

M.  V.,  New  York — t>r«'dKlnK  .M  Hurl 
hurl.  comr.  diH'ks,  I'ler  "A."  Ilallery  1*1.. 
receiv(<<l  hills  .May  2H  furnlshlnic  all  lahor 
unit  material  for  dredalliK  In  West  4fith  Hi., 
North  Itlver,  Conir.  I«I4.  from  K.  A. 
Hchomta'rK.  206HO  ;  Aiitcn  Knif.  A  Consir. 
Co,.  20  Ilway.,  2lt.000;  K.  K.  Jones,  17 
Ilallery  fl,  211.4-40.  Noted  May  22. 

la.,  K.HilirrxIlle-  See  ••HIrccIa  &  1  toads  " 

Mu.,  Ilriiioiw  Irk  —  I  iriilnatie  -  -  Oardeii  of 
Kden  I  >,  I  c.  o  .N  C.  Klelii,  |>res.,  let  I'oii 
tract  hiilldlni;  dllihcH  lo  drain  l2,ooo  acres. 
In  Churllon  Co.,  to  .McWilliams  l>redKinK 
Co.,  Clilcaao.  AlHiiit  |2N0,0U0. 


Slnet.i  .iml  Koaiis  ti  onimucui 

*\,.rili  Hakota— State  tllKhway  Comra. 
Hisiiiarik,  let  liulldlnK  Federal  Aid  frojwt 
.Vo  31.  to  Jnottoon,  Jamsaluwrn,  226.- 

481. 

Mont  IMllon — City  let  contract  p.-ivliiK 
•  1:418  so  vd.  Iin|»vt.  Hist.  No.  5,  lo  C.lfflon. 
Aiiiilecale  &  Toole,  2  North  Odar  HI..  An- 
ACiinihh  186,006.  Noted  Apr.  17. 

oTrt.,  t'olambai 

tract  hiiildintf 
from  Weimer 
hake.  16  fl.  Wide, 


Industrial  Works 

l‘HI>l'tlHI';i>  UtIHK 

.Maas.,  f'hlro|>re— TorrInKton  M  fa  Co 
plans  to  hiilld  hrick  ami  tliiihcr  addiiloii  lo 
lilanl.  Ahout  260,000.  Archliect  no 
selected. 

.Mans.,  ttrernllrld — M.  .1.  Telreaiill  Ollvi 
St  .  idaiiH  lo  liulld  I  Hlor.y  flreiiroof.  e.iles 
rtahle  and  Karaxe,  on  Olive  Si.  and  Cl.iy 
Hill.  Ahout  236,000.  Architect  not 
selected. 


*Vrw  Me»|( 

Santa  Ke,  let  c 
inif  17  ml.  K< 
t’havcs  Co.,  to 
ham,  I-avcriic. 
cecl  2100,000. 

Idiiho,  IlidHe-  -  . 

rolul  to  Warren  Hros.  Co..  Jourmil  Hldn' . 
Porliand,  Ore.,  218.600,  Work  Involves  1443 
cu  yd  ••xcav.,  7167  sij.yd.  hitullthic,  343  l.n. 
ft.  sidewalk,  end  1033  lili.fl.  curhliiK.  e;c. 

tt\Vii**ldiiiiton — Slate*  Hlrhw’ay  111. 
Olympia,  li  t  contract,  to  S.  <1.  Kinder  ami 
A  .Mowry,  llrldjceport.  clearlntr,  irradlii::. 
drainiiiK  and  surfaeinx  6.3  ml.  Siui.set  IHxh- 
way  mar  Italrd,  Houxlii.s  Co.,  cost  $4;i.l!tl  ; 
ta’ticid.  Constr.  Co.,  1324  ICIin  .SI.  S|k)- 
k.ine,  6  1  ml.  SunH«'t  lIlKhway  Irotii  Waler- 
ville  i>ast.  Hoiixlas  Co.,  26!»,6!»2,  7  1  ml, 
I’entral  HIxhway,  Spokane  mid  l.lncoln 
('iitinlii-s.  281.156,  6.8  ml.  TaelHo  Hlxhway 
fmm  Kelso  norlii  Cowllla  Co.,  2171.618; 
lo  W.  J.  Sinllh  &  Co..  Kltzvllle,  8  ml.  Hiinset 
Ihyliway  east  from  Watervllle,  Douxhis  Co., 
2111,403.  Noted  May  8. 

AWiish.,  Wnlla  Walla — City  let  contract 
for  2.'>.ooo  Hi|,yd.  xriivcl  blliillthlc  p  ivin 
rullerliii!  ami  ciirhltiK.  to  Warren  Consir. 
I'll .  Journal  MIdfr..  I’ortluml,  2I  'J8  pi  r 
Ml  yd.  Total  cost,  269,11112. 

AOrr.,  Astoria— City  let  contract  ii  ivirix 
.■1..1  nil.  Oliiey  ltd.  from  cemetery  dike  t  i 
ellv  limits,  16  ft.  wide,  11  In.  asiihaltic. 
eotierete  on  6  In.  concrete,  to  M.  O’lleilly 
I'o..  Astoria,  276,639. 


Railways 

rilOIMIHKI)  WORK 

Hoiilh  rnrolliia- -Allatillc  Coast  I  dm*  It. 
It ,  WllmliiKlon,  N.  C.,  plans  to  hnlld  road 
hed  and  track,  liiclmllnx  HH  and  trestlo 
luirois  Inalan  Field  Creek  Swamp,  from 
Harleyvllle  lo  St.  (54*orKe.  I’rojei-t  Includes 
depot  and  yard  trackaxe.  Ahout  $1  10,000. 
.1  i:.  Wlllonxhby.  8  South  7th  Ht.,  Wllmlnx- 
ton,  ch.  1  nxr. 

Missouri — City  of  Ht.  I.ouls  plans  to  l:iy 
12  ml.  track  on  helt  lino  from  McKinley 
SI.  In  Free  llrldrc  Aiiout  276,000.  J.  A. 
Hooke,  dir.  pull,  ulllltles. 


.Maas.,  I.awrretiee  - 1  lavls  Kdry.  Co.  f>i 
Island  St.,  soon  ris-elves  hlds  liulldlnx  I 
slor.v,  100  X  200  ft.  hrick  and  coiicrei..  ad 
ditlon  lo  foundry,  rein -1-011  floorlnx.  cun- 
cruto  foundation.  Ahout  260,000. 

Musa,,  Norlhamploii — H:iiiipton  Co.  Hisi- 
liamploii,  purehased  site  here  and  pl.iiM  1  1 
hiillil  tiew  pliinl.  F.  C.  Johnson,  pn  s 
Architect  not  selected. 

K.  I.,  I'rotldenre — I’axo  A  l*axe.  un  lils, 
87  Weyhossil  Ht..  Minn  receive  hlds  hiilld- 
liiX  I  story,  93  x  lOii  ft.  hrick  ami  mill  c.i  1- 
slriictliiii  xaraxc.  r'-l;i.-ciin  IhMirInx,  c  m- 
cri  te  fonndalloii,  on  I’lne  SI  ,  for  M.  Ihil’. 
c/o  architect.  Ahoiii  23o,Oiio. 

K.  I.,  |•rllvldellr•• — /  tw'ulsky,  I’n.iil 
and  l  ald.v  Hts.,  iilans  lo  liulld  I -story,  60  \ 
loo  fl  ,  hrick  addition  to  service  slatlon  ami 
rar:u:e,  rein. -con.  Iloorlnx,  concrete  foun- 
■hillon.  Ahout  226,000. 

It.  I.,  Wooiianckrt  Itrenner  Itros  ,  Island 
I’l.,  piirchascd  silo  and  plan  to  hnlld  xaraxe 
and  midllion  to  warehouse.  Ahout  130,000 
Archliect  not  selected. 

Conn.,  Ilart'iird  —  t':ivi*,  Ixickwofnl  A 
llralnard  Co.,  14  1  I’l-.irl  St.,  plans  ti  hiilOl 
hrh’k  and  concrete  printinx  plant  tin  .li  wd 
and  Ann  Hts.  Alsiut  260,000.  Archllis*t 
not  selected. 


I’llICKH  .\NI»  C«>NTIl.\CTH  A4V.\KI»Klt 

(AIndIcates  aw;ird  of  coniraci) 

ATexaa  Toy.-ih  Valley  Hiil|ililir  Co.  iil.-inti 
to  liulld  16  ml  rUlwiiy  from  Orla  In  lls 
liropcrtles,  M.  J.  Kppli-y,  800  Heiirieii  lllilx., 
N'civ  (ir'i'iiiiK,  I,a.,  pres,  and  X'-nl.  mxr. 
Work  will  ho  done  by  day  lalior. 


Excavation  and  I)rcd)(in)c 

l‘K<>rOHKI>  WttltK 

Mich.,  Three  Itlvers — I  ireduliiK — Fair¬ 
banks,  Slorse  A  Co.,  c/o  Shelllchi  Car  Hepl  , 
soon  r<  cc|V"4  bids  for  1 20.000  yd.  mm-k, 
sand  and  xravcl  dred-'-liii^  for  river  cutoff, 
1  ml.  loiix,  104  ft.  wide  at  bottom,  41  ft. 
]. vcr-ii'e  dcptli  of  cullimt.  Farno  Ihiy.  I'o., 
304  <'ommoiiwi*:illli  liidd,  Jackson,  ciinrs. 

N.  I).,  (irami  Korku — Hrain — Orntid  Forks 
Co.  Iiralmire  ltd.  idaim  to  build  6  ml.  1  >r:iln 
No.  10,  Anicrlcus  Twp.  About  226.000,  J. 
Inffram,  <-o.  entfr. 

Csl..  ra'indale — Irrlx-atlnn — I'altmlnle  Ir- 
rlwit  on  I  list,  plans  lo  build  Irrixallon  sys¬ 
tem  to  include  2  storaxe  reservoirs  In  1,'ltlo 
llo'-k  4'rci  k.  each  irnpotindiiix  ahout  7000 
acre-ft.  ;  will  ali'o  hulld  concrete  dlstrihut- 
inx  |tlpo  lines  if  Htnte  Irrixallon  Comn.  ap- 
prnvea  project.  Alsiut  2600,000.  H.  Cole, 
I’.'ilmdale,  <  nxr. 


rene — City  received  lilds  p-ivinx 
from  Clark  A  Henry.  FuKetie, 
l’yh%  Kuxene,  226,214. 


(Ire.,  North  llenil — t'lty  receive  I  hlds 
pavlnx  I’orler  Hill  and  Sherman  HI.,  from 
Moon  A  Co  ,  North  llend,  rock  as|ihalt,  262.- 
982  ;  Hcandia  Co.,  1  course  concrete,  2il.- 
'>•1 2  course  concrete,  218,227.  Noted 
fill.  27. 


Have  you  noted  the 
remarkable  increa!>e  in 
the  number  of  bids 
desired  ? 


Ore,  I'ortlsnd — Multnomah  Co.  Comn.  re¬ 
'll  ved  hlds  May  22,  Improvinx  9.500  lln  fl. 
Iii-rliy  HI  .  irivolvlnx  324,603  eu.yd.  excav., 
from  I’acifle  Krldxe  Co.,  fool  H.ilm'in  Hi  . 
1115.376  plus  2342  for  oonereto  pll>e  and 
1.335  for  excav.  ;  Baker  Hros.,  Hd.  Trade 
lllilX.,  $10(1,1190  minus  $532  for  eonerci.t 
pilic,  plus  2.31  for  excav,  ;  Hampshire  A 
Itii.'-s.  (Jranls  I’ass,  2118,855  for  « Ittior  kind 
of  pipe,  2-35  for  excav. 


Tile  flxures  tell  the  Story: 

Itids  ilisirril  lyiR 
May  Snil  t»«un  HI  linns 

May  9th  Issue  09  Items 

•May  loth  issue  HU  Items 

Itids  desired  1919 
May  1st  Issue  IZU  Items 

.May  Hth  Issue  100  items 

May  loth  Issue  I3Z  items 

These  nxures  roneern  the  num¬ 
ber  of  I’roposisl  Work  Items  which 
were  reimrted  In  the  Construction 
News  eolnmns  of  the  first  three  Is¬ 
sues  of  May  (1918  and  1919). 

The  fact  that  the  latter  flxures 
Ifreatly  outdistance  the  former.  Is 
an  Indication  of  the  X's**!  work  of 
the  staff  of  correaiKindents  In  all 
sections  of  the  country. 

After  readinx  these  figures  don’t 
you  think  you  ought  to 


1)1  l)H  IlF.HIItr.l) 

WIs.,  Milwaukee — Kxcavatlon  —  Chlc.igo, 
North  Shorn  A  Milwaukee  It.  H.,  221  Hrand 
Ave.,  receiving  hids  for  excavation  work  for 
proimswl  new  Interurhan  terminal  station, 
on  Clh  and  Sy((Jimore  Sts.  Total  cost  2100,- 
000,  A.  W.  Oerlier,  Kdlson  Hldg.,  Chicago, 
archt. 

la.,  Durllngton — Drainage — Until  June 
17.  by  .1.  F.  Weber,  aud.,  Des  Moines  i’o., 
building  drainage  channels.  Involving  125,- 
077  cu  yd.  excav.,  1240  lln.ft.  12-ln.  tile 
anil  1  bulkhead  ;  advertised  In  this  Issue. 

la.,  Ked  Oak — Excavation — See  "Streets 
and  Road.s.” 


AOre..  St.  Johns- -(Portland  P,  O  )  — 
f'omrs.  Multnomah  Co.  let  ooniraet  grading 
iiTid  ituving  New  St.  Johns  ltd.,  to  linker 
Hros,  Hd  Trade  Hidg..  Portland,  2105.577 
Work  Involves  324,903  eu.yd.  mixed  and 
oiiinmon  exeav.,  laying  943  lln.ft.  12-18  In. 
pipe  and  60  overhaul  stations. 


Afsl.,  f'hnia  Vista — City  let  contract 
liiiildlng  4  ml,  road,  to  Falrehlld-fSilrnore- 
Wilion  i'o..  Pacific  Klectrlc  Hldg.,  1,0.4  An- 
Xi-li-s,  2120,000.  Work  Involves  23,()Oo  sii.ft. 
eitni  nt  concrete  paving,  644,000  sq.ft,  bitu- 
nilnouH  concrete  paving,  6.500  sq.ft,  cement 
8lilewalks,  11,600  sq.fl.  concrete  gutters, 
t'loo  lln.ft.  cement  curbs,  etc. 


I’tah,  Horlngvllle— Drainage— Until  June 
7.  by  J.  W.  Alleman,  secy.,  tUah  Co.  D.  J>. 
No.  1,  trenching  and  laying  of  drainage  tile. 
Involving  159,260  ft.  8-24  In.  vltr.  drain 
tile  and  73,210  eu.yd.  earth  excav.  ITaldwell 
A  Richards,  Vermont  Bldg.,  Salt  Lake  City, 
engrs. 

Wash..  Woodland — Drainage— I Tn til  June 
10,  by  Diking  Impvt  Itlst.  No.  5.  Kelso 
State  Bank  Bldg.,  Kelso,  building  drainage 
system  in  Cowlitz  Co.,  Involving  160  acres 
clearing  and  213,235  eu.yd.  ditches,  canals 
and  dikes.  O.  J.  Poysky,  engr. 


Afsl.,  F.nreka — Comrs.  Humboldt  Co.  let 
eiiiitr:u:tH,  to  Klsemore  A  Jjicobs,  Kurek:i, 
rr.-i(ilrig  3.85  ml.  roa<l  Isdween  Fernbrldg** 
^ikI  Ferndale,  cost,  21L8&6;  J,  Lentell  A 
,»  M.  Moore,  705  4th  St.,  Eureka,  grading 
■  1  ml.  Lord  Ellis  Rd.  from  north  fork  of 
.M;i(I  HIver  to  I-nw  Oap,  222,986. 


**Read  Conttruction  Newt 

for  Profir 


Afal.,  Fresno — City  let  contract  grading 
Hti'l  paving  with  hitullthio  16  blocks  Platt, 
K*  rekheff  and  Batch  Aves.,  to  California 
Ke:ui  A  Street  Impvt.  Co.,  Holland  Bldg.. 
. «.  Noted  Apr.  24. 
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Inilusirial  Workn  (Continued) 

i'onn.,  Norwalk — Pioneer  Rraid  Co.,  251 
Went  90th  St.,  New  York  City,  noon  lets 
contract  liuihlinft  2  story,  56  x  202  ft.,  hrick 
and  ate«‘l  addition  to  factory,  concrete  foun¬ 
dation,  here.  About  J 60,000. 

N.  Y..  liInKhamtnn  —  Hires  Condensed 
Milk  Co..  Port  Dickinson,  having  plans  pre- 
l>ared  for  two  1  story,  50  x  15o  ft.,  concrete 
factories.  Cost  ls‘lwe«'n  >K0,0<»0  and  $100,- 
000.  Address  J.  G.  Hrownlon,  c/o  Cham- 
iK'r  of  Commerce,  ItlnKhamton. 

N.  V.,  ItiiiKhamton — I^arrabee-Deyo  Mo¬ 
tor  Truck  Co..  23  W’asntnKlon  St.,  havintr 
plans  prepared  for  extension  to  factory. 
AlK>ut  1200.000.  K  M.  Hanrahan,  inRr. 

N.  Y.,  Brooklyn — M.  Reilly  and  T.  I.ati- 
mer.  \~T)  Pacific  St.,  soon  lets  contract 
buildintr  1  story.  60  x  100  ft.  hrick  and 
steel  trarafte.  rein. -con.  floorinir.  brick 
foundation,  on  Pacific  SI.  near  Court  St. 
About  $35,000.  I.,.  A.  KhliiiR  and  H  Maftln- 

«on.  62  Vanderbilt  Ave.,  New  Y’ork  City, 
archfs. 

N.  Y.,  rarthace — Wilna  M.ichlne  Co..  Ill 
North  Mt'chanlc  St.,  plans  to  build  2-atory. 
60  X  80  ft.,  brick  and  concrete  factory, 
t^ost  b<'tween  $25,000  and  $30,000.  Address 
W.  O.  Richardson,  CarthaRe. 

N.  Y.,  Jamewtnwn — Seabury  Jlftr.  Co.  pre- 
ttarinR  pl.ans  for  3-8tory  45  x  75  ft.  mill 
construction  luldition  to  factor>',  concrete 
foundation,  on  Steele  St.  About  $25,000. 

N.  V.,  Johnson  ril.v — Cook.  Holland  & 
Ru.ssel  soon  let  contract  bulldintr  concrete 
factory  on  Grand  Ave.  About  $40,000. 

N.  Y.,  New  York — C.  H.  -Vilen.  138  Wil¬ 
liam  St.,  soon  lets  contract  building  7-atory, 
brick  and  steel  atorape  houa«‘,  rein. -con. 
floorlnir,  concrete  foundation,  at  119  Kulton 
St.  About  $75,000.  Montgomery  &  RiRRs, 
105  West  40th  St.,  archts.  Noted  May  1. 

N.  Y.,  New  York — H.  O.  Cnapman.  archt., 
334  6th  Ave..  receives  bids  almut  June  10. 
hnildintr  7  story,  130  x  200  ft.  brick  and 
8to<*l  factory,  rein. -con.  flooring,  concrete 
foundation,  at  543-545  West  43rd  St.,  for 
I’ark  &  Tllford,  629  West  42nd  St.  Noted 
May  16. 

N.  Y.,  New  York — J.  Klchler  Brewlnp  Co., 
3682  3rd  Ave.,  had  plans  prepared  by  A. 
G  KoeniR.  archt.  and  entrr.,  405  I>exinRton 
Ave.,  alterinR  3  story,  62  x  84  ft.  brick, 
rein. -con.  and  steel  Ice  plant,  rein  -con. 
floorintr  on  169th  St.  and  3rd  Ave.  About 
$37,000. 

N.  Y„  New  York— Greenwich  Assn.,  Inc., 
c/o  Ames  &  Co.,  26  West  3l8t  St.,  having 
plans  prepared  by  O.  and  K.  Blum,  archts., 
505  5th  Ave.,  for  1 -story,  125  x  150  ft., 
brick  and  terra  cotta  garaRe.  brick  founda¬ 
tion,  on  Grand  and  Tompkins  Sts. 

N.  Y..  New  York — Hillman  Co.,  567  3rd 
Ave.,  having  plans  prepared  by  M.  J.  Harri¬ 
son,  archt..  World  Bldg.,  for  1 -story.  99  x 
125  ft.,  brick  and  steel  garage,  rein. -con. 
flooring,  brick  foundation,  at  237-245  Kast 
41  St  St.  About  $2.5,000. 

N.  Y..  New  York — J.  W.  O’Connor,  archt., 
3  We.st  29th  St.,  receives  bids  about  June 
17,  building  two  9  story  brick  and  steel 
warehouses,  rein. -con.  flooring,  concrete 
foundation,  at  29-31  South  William  St.,  for 
Terminal  Warehotise  Co..  17  South  William 
St.  About  $100,000.  J.  H.  Lynch,  pres. 

N,  Y.,  New  York — See  “Buildings.” 

N.  Y„  New'  York — Springfield  Tire  Co., 
200  West  67th  St.,  having  plans  prepared 
by  K.  Necarsulmer,  archt.,  607  5th  Ave., 
for  4-8tory,  100  x  115  ft.,  warehouse,  and 
1 -story,  60  x  HO  ft.  service  station,  hrick 
and  steel,  rein. -con.  flooring,  concrete  foun¬ 
dation.  on  10th  Ave.  and  54th  St.  About 
$100,000. 

N.  Y..  New  York — F.  K  Vltola,  archt  and 
engr..  66  West  46th  St.,  soon  lets  contract 
building  6  story,  100  x  129  ft.  brick  and 
steel  garage,  rein. -con.  flooring,  concrete 
foundation,  at  641-551  West  Bway,  for 
Cuneo  &  Posta,  73  Washington  Sq.  About 
$100,000.  Noted  Apr.  24. 

N.  Y..  PhiU. — P.  X.  Baumert  Co.,  Ant¬ 
werp,  having  plans  prepared  for  brick 
and  concrete  factory  here.  About  $30,000. 

N.  Y.,  Roehenter — Powers  Film  Products 
Inc.,  purchased  property  In  blocks  bounded 
by  riewey,  Ridgeway  and  Knickerbocker 
Aves.  and  Primrose  St,  and  plans  to  build 
additional  plants.  Cost  including  equip¬ 
ment.  $600,000.  P.  A.  Powers,  prea 

N.  J..  Newark — Patton  Paint  Co.,  Chester 
Ave.,  plans  to  build  2-8tory.  61.6  x  121.6  ft. 
rein. -con.  factory.  About  $66,000.  J.  H.  St 
W.  Kly,  Farmers  Bldg.,  archts.  and  engra 


N.  J.,  Newark — L.  E.  Waterman  Co..  191 
Bway.,  New  York  tTity.  having  plans  pre¬ 
pared  by  Helmie  &  Corbett,  archts.  and 
engrs.,  190  Montague  St.,  Brooklyn.  N.  Y.. 
for  6  story.  260  x  475  ft.  rein. -con.  and 
steel  factory,  rein. -con.  flooring,  concrete 
foundation,  on  Peddle  St.  near  Johnson 
Ave.,  here. 

I’a.,  Srruntnn — I.ockwood,  Greene  &  Co., 
archts.,  101  P.'irk  Ave.,  New  York  City, 
soon  let  contract  building  3-8tory,  72  x  140 
ft  rein.-<‘on.  and  steel  factory,  rein. -con. 
flooring,  concrete  foundation,  on  Glenn  and 
Meyler  Sts.,  for  Scr.'inton  Ltict*  Co.  About 
$80,tl00.  Noted  May  15. 

W.  Va„  Fairmont — West  Vlrgin.'i  Metal 
Product  Corp.,  Incorponited  with  $2,500,- 
000  capital  stock,  plans  to  builil  l.irge 
structural  stetd  mill. 

W.  Vo.,  Parkersburg — Donovan  Boiler 
Wks.,  plans  to  build  1  story,  120  x  130  ft. 
steel  boiler  works,  foundry  and  shop. 
About  $60,000. 

4ia.,  Atlanta — Adair  &  McCarty  Bros., 
Wiilton  Bldg.,  having  plans  prejtarvd  by 
Lockwood,  Greene  &  Co.,  engrs.,  Healey 
Bldg.,  for  improvements  to  fertilizer  plant, 
including  new  acidulating  unit.  .Vliout  $25,- 
000. 

O. ,  Cleveland — See  “Buildings.” 

O.,  Cleveland — Columbia  Steel  &  Shaft¬ 
ing  Co.,  Engineers’  Bldg.,  plans  to  build 
1 -story,  147  X  157  ft.,  rein. -con.,  steel  tind 
brick  warehouse,  rein. -con.  flooring,  on 
Eiist  55th  St.,  near  St.  Clair  .Vve.  About 
$150,000. 

O.,  ColunihuH — Reihel  &  Sons,  archts.. 
New  1st  Nall.  Bank  Bldg.,  soon  receive  bids 
building  3-story,  46  x  lio  ft.,  brick  bakery 
on  North  High  St.,  for  Clark  Baking  Co.. 
1435  North  High  St.  Alsjut  $85,000. 

O.,  Bnytnn — Air  City  Garage  &  Tire  Co.. 
16  South  Jtdferson  St.,  plans  to  build  2 
story,  80  x  132  ft.,  rein. -con.  and  brick 
garage,  rein. -con.  flooring,  concrete  founda¬ 
tion,  on  5th  and  Perry  Sts.  About  $100,- 
000.  Peters.  Herman  &  Brown.  1129 
Reibold  Bldg.,  archts. 

O.,  Payton — Union  Storage  Co..  East 
State  St.,  plans  to  build  5  story,  78  x  100 
ft.,  reln.-con.  warehouse,  rein. -con.  flooring, 
concrete  foundation,  on  East  State  St 
About  $150,000.  Frank  Hill-Smith,  Ine.. 
Kast  3rd  St.,  archts. 

Ind.,  Ft.  Wayne— Thieme  Bros.,  Park 
Ave.,  having  plans  prepared  building  90  x 
157  ft.  brick,  steel  and  reln.-con.  mill  on 
Runyan  .Vve.  About  $150,000. 

Mich.,  Petrnit — Liberty  Motor  Car  Co., 
foot  L.vca8te  St.,  plans  to  construct  plant 
on  Charleroi  Ave.,  to  include  l-story,  120 
x  600  ft.  main  assembly  building.  1  story, 
60  X  300  ft,  experimental  sind  stock  build¬ 
ing.  2-atory,  50  x  200  ft.  administration 
building,  and  40  x  60  ft.  heating  plant  all 
reln.-con.,  brick  and  steel,  with  exception 
of  .administration  building.  Austin  Co.,  1954 
Penobscot  Bldg.,  engrs. 

III.,  .Vnrnra — Aurora  Beacon  News  having 
plans  prepared  by  Zimmerman,  Saxe  ft 
Zimmerman,  archts.,  64  East  Van  Buren 
St.,  Chic.ago,  for  3  story,  60  x  90  ft.  reln.- 
con.  and  brick  plant,  reln.-con.  flooring, 
concrete  foundation,  on  Highland  Ave. 
About  $100,000. 

III.,  Chiragti — Gill  Mfg.  Co.,  361  West 
59th  St.,  plans  to  build  large  manufactur¬ 
ing  plant  on  South  Chicago  Ave.  and  83rd 
St  First  unit  to  cost  about  $100,000. 
Architect  not  selected. 

WU.,  Ft.  Atkinson — Creamery  Package 
Co.  soon  lets  contract  building  6  story,  90 
X  207  ft,  hrick  and  concrete  factory.  Cost 
between  $160,000  and  $200,000.  M.  Tull- 
gren  &  Sons.  Ist  Natl.  Bank  Bldg.,  Mil¬ 
waukee,  archts. 

WIs..  Milwaokee— Ambrosi.a  Chocolate 
Co..  331-35  5th  St.,  plans  to  build  2-8tory 
addition  to  factory.  About  $30,000.  C.  F. 
Ringer  ft  Son,  University  Bldg.,  archts. 

WIs,.  Milwaukee — Beals  ft  Torrey  Shoo 
Co..  85-9  Buffalo  St.  having  plans  pre¬ 
pared  by  H.  J.  Esser,  archt.,  401  Camp 
Bldg.,  for  4  story.  50  x  200  ft,  brick 
and  mill  construction  factory,  with  40  x  60 
ft.  wing.  About  $100,000. 

WIs.,  Milwankee — Layton  Park  Dairy, 
1076  26th  Ave.,  soon  lets  contract  build¬ 
ing  2  story,  40  X  60  ft.  reln.-con.  and  brick, 
d3ry  reln.-con.  flooring,  concrete  founda^ 
Uoo.  About  $25,000.  H.  Voelz,  86  Michi¬ 
gan  St.  archt. 


WIs.,  .Milwaukee — Lincoln  Moto 
820  3rd  St.,  soon  lets  conlrai-t  ' 
story,  60  x  108  ft.  garage  and  - 
tion,  on  3rd  and  Clark  Sts.  .\i„, 
H.  J.  Easer,  Camp  Bldg.,  arctit 
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WIs.,  Milwaukee — .1.  PritzIafT 
Co.,  33-57  West  Water  St.,  so.,, 
bids  building  4  story.  40  x  60  ft  • 
70  ft.  brick  and  mill  constructior. 
to  factory,  hrick  foundation  ,\i 
000.  Klug  &  Smith,  Mack  BIk  , 
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WIs..  Shehoygan — Milo  Produff  ('o  r  „ 
O.  I»ebel.  plans  to  build  2  story  ’■  I  ’v  wl, 
ft.  brick  and  reln.-con.  factory,  in  i,  :  foun 
dation,  on  Pennsylvania  Ave.  .\bont  $25,000 
WIs.,  Sheboygan — Northfltdd  c,. 

St.  and  Martin  Ave.,  plan.s  to  build  2  vtorv 
60  X  90  ft.  brick,  rein. -con.  and  sl...|  fnp 
tory,  brick  foundation  on  Martin  .'^.i  .Mkiu’i 

$70,000.  Address  E.  W.  Schultz,  IT:;.',  .\orth 
7»b  .  i  •  >  .\onn 


WIs,,  Sheboygan  Falls — Richanlson  P.ro? 
plan  to  build  2-story,  60  x  85  fi  ,  brick 
rein. -con.  and  steel  mill,  on  Main  .St.  Cost 
between  $50,000  and  $60,000. 

H.  !».,  Sioux  Fulls — Brooks  Tir.-  Jt  I’e. 
pair  Co.  soon  lets  contract  building  2-storv 
100  X  106  ft.  brick  and  reln.-con.  g:irag’e’ 
J.  Schwarz.  Paulto  Blk.,  archt. 

N.  !>.,  Sioux  Falls — H.  A.  lloni.an.  321 
North  Main  St.,  plans  to  build  2-.8tory,  no 
X  150  ft.  garage,  on  9th  St. 


N.  !».,  Maiidun — Western  Auto  Co,  hav¬ 
ing  plans  prepared  building  l-Mtor\'  brick 
garage.  About  $40,000.  L.  F.  Smith,  mgr. 

Wyo.,  Pine  Rluffs — See  “Waterworks.” 

Mont.,  IlilliiigH — Montana  Tractor  Co 
I.iewlatown.  plans  to  build  warehousi'  here' 
About  $65,000.  A.  Bright.  Billings,  i  igr. 

Mo.,  St.  Louis — Bd.  Pub,  Serv.  soon  re¬ 
ceives  bids  building  one  200  x  400  ft  and 
one  1 20  X  200  ft.,  concrete  warehouses  and 
11  concrete  freight  plivtforms  on  inuniidpal 
dock.  Project  Includes  installation  of 
crancHi  and  other  conveying  maehiner>' 
About  $300,000.  J.  A.  Hooke,  city  engr 

Mo.,  St.  Louis — Bd.  Estimate  and  .Vppor- 
(ionment  considering  plan  to  issue  $|iii).iiihi 
l>ond8  to  build  garage.  L.  R.  Bowen,  city 
engr. 


Mo..  St.  Louis — Universal  Motor  Truck 
ft  Tractor  Engine,  Co.,  .Svndicate  Trust 
Bldg.,  having  plans  prepared  by  D.  T.  Tim- 
berlake.  c/o  ow’ner,  for  group  of  1  story, 
reln.-con.  factory  buildings,  concrete  floor¬ 
ing,  at  Suburban  Gardeiv  Cost  to  exceed 
$50,000. 

Okla.,  Okmulgee — J.  H.  Rebold  and  assn- 
ciatee  soon  receive  bids  building  5-story. 
75  X  100  ft.  brick,  terra-cotta  and  stoiu-, 
printing  and  office  building,  reln.-con.  floor¬ 
ing.  concrete  foundation,  on  6th  and  Semi¬ 
nole  Sts.  About  $200,000.  H.  I>a  Pierre. 
Parkerson  Hotel,  archt. 


Colo.,  Grover — See  “Waterworks.” 

.Vriz.,  Phoenix — Arizona  Packing  Co. 
having  plans  prepared  for  plant  on  Temide 
Rd.,  5  ml.  east  of  here,  to  consist  of  4 
story.  200  x  250  ft.  reln.-con.  building  .ind 
number  of  smaller  buildings.  About  $500,- 
000.  F.  Tribolet,  secy. 


Ore.  Portlond — Hartman  ft  Stein  plan  to 
build  l-8tory.  78  x  100  ft.,  brick  gtinig.'.  on 
5th  and  Everett  Sts.  MacNaughton  ft  Ray¬ 
mond,  Corbett  Bldg.,  archts. 


Ore..  8t.  Johns — Portland  Dock  Comn. 
plans  to  build  oil  storage  facilities  at  St. 
Johns  Terminal.  Cost  between  $50,000  and 
$60,000.  J.  B.  Hegardt,  engr. 


Cal.,  Avalon — City  election  soon  to  vote 
on  $88,000  bonds  to  build  combined  elfctric 
light  and  waterworks  plant  and  $55  Oti" 
iMnds  for  gas  plant,  on  Catalina  Island 
here. 


Col..  ReniHa — Kullman.  Salz  &  Co.,  603 
Wells-Fargo  Bldg.,  San  Francisco.  havinR 
plans  prepared  by  J.  A.  Wilcox,  - 
owner,  for  3-8tory,  103  x  164  ft., 


Col.,  Fresno — San  Joaquin  Baking  CS).. 
San  Benito  and  P  Sts.,  having  P'ans  pt^ 
pared  by  Glass  ft  Butmer,  arehts^  Cori 
Bldg.,  for  1  and  2  story.  125  x  300  ft- 
rein. -con.  and  bride 
foundation  on  Los  Angeles  St  About  |6U.- 
000.  Noted  May  22. 

Cal.,  Hnntington  Beoeh-^ity 

plans  prepared  by  Olmsted  ft  ^ 
engra,  Hollingsworth  Bldg.,  I^s 
tor  reltuildlng  gas  plant  here.  Eledion  ^ 
be  held  soon  to  vote  on  $40,000  bonds  tar 
orolect 
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i-.i  iii«neri»l — J.  W.  Reed  having  plans 
bv  A.  F.  Rosenheim,  archt..  1118 
fr^NiIvs  Bldg..  VoB  Angeles,  for  1  story. 
100  X  1""  ft-  pai^Wng  house,  conoreio 

(otndation. 

r«l  I.iidl — Karl  Fruit  Co.  plans  to  build 
,  «tnrv  .^0  X  1S5  ft.  addition  to  packing 
houw'  Address  C.  C.  Sari,  29 M  McClure 

St.,  Oakland. 

i-ttl  I.OH  Angeles — C.  H.  Matson,  harbor 
niRT.,  recommended  that  City 
HartHir  Comn.  build  cotton  handling  plant 
tn  include  high  density  compress  at  l»s 
Harbor  (San  Pedro).  About  |80.- 

000. 

Cal..  Oakland — ^Parr  Terminal  Co.,  Oak¬ 
land  Mide,  having  plans  prepared  by  W. 
toll  eni,T!.  c/o  owner,  for  2-Btory.  KlO  x 
'ft  rein. -con.  and  timber  warehouse  on 
Key  Route  Basin.  About  |l«0,000. 

Cal..  I’aaadena — Model  Grocery  Co.,  hav- 
ine  Dl’iuis  prepared  by  J.  J.  Bllck.  archt.. 
414  Dodworth  Bldg.,  for  3-8tory.  T.l  x  208 
ft  reiii-con.  and  brick  grocery  and  loft 
hii'ildinc.  concrete  foundation,  on  Kast  Col¬ 
orado  St.  About  $60,000. 

tjue.,  Hlierbrooke— J.  Kays*‘r  &  Co., 
Frontenac  St.,  purchased  site  having  464  ft. 
frontage  on  Frontenac  St.,  and  plans  to 
build  rein. -con.  factory. 

Ont.,  Toronto — See  “Buildings.” 

Ont,,  Toronto — I.  M.  Prentiss,  8  Rideout 
Ave  soon  lets  contract  building  concrete, 
stone  and  steel  factory.  About  $60,000. 


Ont.,  Toronto — W.  Wrigley.  Jr.,  Carlaw 
Ave..  having  plans  prepared  by  B.  H. 
Prack.  archt.,  Bumsden  Bldg.,  for  brick  and 
8te«l  addition  to  factory.  About  $60,000. 


BII>8  DKHIKKI) 


Conn.,  Watrrbnry — Until  June  6,  by  F. 
A.  Welister,  archt.  and  engr..  193  Homer 
St.,  building  2  story,  100  x  120  ft,  brick 
fireproof  garage  and  service  station,  reln.- 
oon.  flooring,  concrete  foundation,  on  North 
Main  and  North  Willow  Sts.,  for  M.  A. 
Doolittle.  Watertown  Ave.  About  $60,000. 
Noted  May  8. 

N.  Y.,  New  York — Until  June  6,  by  Star- 
relt  &  Van  Vleck.  archts.  and  engrs.,  8 
West  40th  St,  building  4-8tory  rein. -con. 
and  steel  warehouse,  rein. -con.  flooring, 
concrete  foundation,  at  1996-2010  ParK 
Ave.,  for  K.  T.  Rane,  Jr.,  Chicago.  About 
$175,000.  Noted  May  15. 

O. ,  Cleveland — O.  S.  Rider  Co.,  archts., 
601  Century  Bldg.,  receiving  bids  building 
2-story.  130  x  160  ft.  rein. -con.,  steel  and 
brick  warehouse,  on  East  39th  St.  and  Su¬ 
perior  Ave.,  for  J.  M.  &  L,.  A.  Osborn  Co., 
Superior  Viaduct.  About  $300,000. 

Mich.,  Marquette— Until  June  16,  by  city, 
building  40  x  97  ft.  concrete  and  brick 
hydroelectric  power  house,  tail-race  excav. 
In  earth  and  rock;  rein. -con.  surge  tank, 
JO  ft.  diameter.  60  ft.  high  ;  concrete  foun¬ 
dation  with  timber  saddles  for  woodstave 
pipe  line.  90  In.  Inside  diameter,  1800  ft. 
long  and  78  in.  inside  diameter.  285  ft. 
long;  advertised  in  this  issue. 


III.,  Chicago — A.  B.  Coffin,  archt..  39  West 
Ad.rnis  St.,  receiving  bids  for  4-8tory,  90  x 
166  ft,  rein. -con.  factory,  rein. -con.  floor¬ 
ing.  concrete  foundation,  on  Van  Buren 
St.  and  ricero  Ave.,  for  Balden  Mfg.  Co., 
2300  .South  Western  Ave.  About  $150,000. 

IVls.,  Milwaukee— Until  June  15,  by  C. 
H.  Tharinger.  archt.  building  4 -story,  120 
X  130  ft.,  brick  and  mill  construction  fac¬ 
tory,  for  Tharinger  Bros.  Macaroni  Co., 
1466  Bolton  St.  About  $125,000. 

PRICES  AND  CONTRACTS  AWARDED 


((^Indicates  award  of  contract) 


*N.  H.,  Nashua — Nashua  Mfg.  Co.  let 
contract  building  7-8tory,  122  x  660  ft 
rein.-con.  factory,  rein.-con.  flooring,  con- 
.foundation,  to  Aberthaw  Constr.  Co., 
.<  School  St,  Boston.  About  $750,000. 


tit"* “Hr:  Attleboro— F.  Mossberg  Co.,  c/o 
w.  R.  Walker  ft  Son.  archts.,  17  Custom 
Houw-  St,  Providence,  R.  I.,  let  contract 
wilding  l-story,  60  x  140  ft.  brick  and  tim- 
oer  machine  shop,  rein.-con.  flooring,  oon- 
wte  foundation,  to  E.  O.  Dexter,  lifitin  St 
About  $30,000.  Noted  May  22. 

*Mass.,  liowell — Hamilton  Mfg  Co., 
Jackson  St.  let  contract  building  4  story, 
‘  .M  *  ***  ^  brick  and  steel  extension  to 
nj  1.  concrete  foundation,  to  J.  J.  Prlnde- 
nw  '  ®®’****  Framingham.  About  $260,- 


AMaHM.,  — Victory  Textile  Co.. 

4th  St.,  let  coiilrax't  buihling  3  story.  So  x 
280  ft.  brick  and  timls-r  factory,  Ist  floor 
reln.-<'on..  concrete  foundation,  on  West 
Ilousatonic  St.,  to  J.  It.  llampson  ft  Co.,  c,  o 
owner.  About  $80,000.  Note<l  Apr.  24. 

ftR.  I.,  Pawturkrt — McKenzie  ft  McKay 
Co.,  Prospect  St.,  let  contract  bulUllng  3- 
story,  60  x  160  ft.  brick  and  mill  construc¬ 
tion  mill,  concrete  foundation,  to  h'.  G. 
Rowley  (7o.,  Inc.,  200  Central  Avo.  Al>out 
$45,000. 

♦R.  I„  ProvIdenre^F.  .V.  Decker  Co.,  390 
Smith  St.,  let  contract  building  l-story,  t)2  x 
72  ft.  service  station  and  2-alory,  70  x  90 
ft.  garage,  brick  and  timU-r,  rein.-con. 
flooring,  concrete  foundation,  on  Smith  and 
Orm  Sts.,  to  B.  F.  Smith  Co.,  22  Mason 
St.,  Pawtucket.  AI*out  $40,000.  Noted 
Apr.  10. 

ftR.  I’rovidenre— Oenl.  Fire  Extin¬ 

guisher  Co.,  West  Exchange  St.,  let  con¬ 
tract  building  3-8tory.  70  x  120  ft.  pipe 
shop,  and  2-story,  60  x  70  ft.  atlditlon  to 
pipe  bending  plant,  steel  and  brick,  concrete 
foundation,  to  C.  I.  BIgney  <7onstr.  Co.,  898 
AV'estmlnster  St.  About  $100,000. 

★  K.  I..  I’rovldeiire— E.  A.  Smith  Co., 
Chapel  and  Snow  Sts.,  let  contract  building 
l-story,  90  x  9, a  ft.  brick  and  steel  garage, 
servitie  station  and  sales  room,  rein.-con. 
flooring,  concrete  foundation,  to  E.  H.  BIg¬ 
ney,  17  Custom  House  St.  Aliout  $27, .500. 

ftConn.,  Hridgeport — E.  M.  Jennings.  277 
Fairfield  Ave.,  let  contract  building  6  story, 
110  X  170  ft.  brick  and  terra  cotta  auto 
sales,  storeroom  and  garage,  rein.-con. 
flooring,  concrete  foundation,  on  Harrison 
St.,  to  T.  J.  Pardy  Constr.  Co.,  15  F'alr- 
fleld  Ave.  About  $175,000. 

ftConii.,  Waterbur.v — Amer.  Bras.s  Co., 
Grand  and  Meadow  Sts.,  let  contract  build¬ 
ing  1  story,  brick  and  concrete  addition  to 
power  house,  rein.-con.  flooring,  concrete 
foundation,  on  Washington  Ave..  to  H.  U. 
Kent  Co.,  141  Bway.,  New  York  City.  . 
About  $60,000. 

ftConn..  Walerbury — G.  B.  Wuestefeld 
Co..  192  York  St.,  New  Haven,  let  contract 
building  1  story,  70  x  142  ft.,  brick,  con¬ 
crete  and  steel  garage,  saJes  room  and  serv¬ 
ice  station,  rein.-con.  flooring,  concrete 
foundation,  on  South  Main  St.,  here,  to 
Sullivan  &  McKeown.  843  Dlxwell  Ave., 
New  Haven.  About  $40,000. 

AN.  Y.,  Brooklyn — Advance  Rubber  Co.. 
1717  8th  Ave.,  will  build  1  story,  20  x  130 
ft.  brick  and  steel  factory,  rein.-con.  floor¬ 
ing.  concrete  foundation,  on  Gardner  and 
Flushing  Aves.  About  $75,000.  Work  will 
be  done  by  day  labor. 

ftN.  Y.,  Brooklyn — F.  Feldman.  321  Wy- 
ona  St,  will  rebuild  l-story.  90  x  105  ft., 
brick  and  steel  garage,  rein.-con.  flooring, 
concrete  foundation,  on  Bergen  St.  and 
Eastern  Parkway.  About  $25,000.  Work 
will  be  done  by  day  labor. 

★  N.  Y.,  Brooklyn — H.  Kohnstan,  537  Co¬ 
lumbia  St.,  let  contract  building  l-story,  60 
x  100  ft.  rein.-con.  and  steel  factory,  rein.- 
con.  flooring,  concrete  foundation,  on  Co¬ 
lumbia  St,  to  Post  ft  McCord,  101  Park 
Ave.,  New  York  City.  About  $30,000. 

★  N.  Y.,  Brooklyn — M.  Stinner,  217  Have- 
meyer  St.,  will  build  l-story,  75  x  100  ft. 
brick  and  steel  garage,  rein.-con.  flooring, 
brick  foundation,  on  Wallabout  St.  and 
Marcy  Ave.  About  $25,000.  Work  will  be 
done  by  day  labor. 

ftN.  Y.,  Brooklyn — C.  Wisson,  100  Brad¬ 
ford  St.,  will  build  l-story,  73  x  100  ft 
brick  and  steel  garage,  rein.-con.  flooring, 
brick  foundation,  on  Sumpter  St.  and  Stone 
Ave.  About  $25,000.  Work  will  be  done 
by  day  labor. 

★N.  Y.,  Fnironrr — Jamestown  Mantel  Co.. 
Jamestown,  let  contract  building  S-story, 
70  X  240  ft.,  mill  construction  addition  to 
factory,  here,  concrete  foundation,  to 
Jamestown  Constr.  Co.,  60  River  St,  James¬ 
town.  About  $30,000. 

★  N.  Y.,  Jamestown — Jamestown  Tool  ft 
Die  Wks.  let  contract  building  l-story.  80 
X  186  ft.  mill  construction  machine  shop, 
concrete  foundation,  on  Biackstone  St.,  to 
Warren  Constr.  Co.,  Gokey  Bldg.  About 
$35,000. 

AN.  Y.,  Long  Island  City— L,.  Gold,  44 
Court  St,  Brooklyn,  will  build  2-etory,  100 
X  150  ft,  brick  and  steel  factory,  rein. -con. 
flooring,  concrete  foundation,  on  Washing¬ 
ton  and  6th  Aves.,  here.  Work  will  be  done 
by  day  labor. 


AN.  V.,  Long  Island  4  it> — ‘'Kuilii- 
ings.” 

*N.  Y..  I.ong  Island  City — J.  Simons  Co.. 
35(1  Bway,,  New  York  City,  let  conirai't 
building  rein.-con.  and  brick  hla<-kainith 
shop  and  garage,  rein.-con.  flooring,  i-on- 

1- rete  foundation,  on  Nelson  Ave..  to  W<sl- 
inghouse.  Church  ft  Kerr.  37  Wall  St..  .New 
York  City  Aliout  $100,000.  Cost  plus 
IH-rct-ntage  basis. 

ftN.  1.,  New  York — Kaelor.v  Con.str  Co. 
44  Court  St  .  Brooklyn,  will  buihl  3  story. 
!'5  X  175  ft,  brick  an<l  sltsd  garag«‘,  rein. -con. 
Iloorhig.  concrete  found.'ition.  at  323  West 
90th  St,  here.  About  $100,000.  Work  will 
bo  done  by  day  laltor. 

*N.  Y.,  New  Y’ork — Fifteenth  St  tl.irage 
Corp..  412  5th  Ave.,  1,-t  t-onlract  buildii^  2 
story,  100  X  100  ft.  l>rick  an<l  steel  garage, 
rein.-con.  flooring,  concrete  fountlation.  at 
534  West  39th  St,  to  G.  A  t'arpenter,  48 1 
West  14th  St.  AI>out  $75,000,  No'ed 
May  22. 

ftN.  V.,  New  Y'ork — W  Fox  Film  Corp, 
126  West  46th  St.  will  buibl  3  story,  100  * 
190  ft  brick.  ste*>l  and  rein -con  dim 
studio,  rein -»-on.  flooring,  concrete  founda¬ 
tion,  on  10th  Ave.  hetwt-en  55th  anil  56th 
Sts.  About  $1,000,000.  Work  will  be  done 
by  day  labor  under  supervision  of  A.  Allen, 
128  Bway. 

AN.  Y'.,  New  Y'nrk — Gre«-nwich  Assn  Inc. 
c/o  Ames  ft  Co.,  26  West  3l8t  St.,  will  build 
1  story,  125  x  150  ft.  brick  and  steel  gartige, 
on  tJrand  .and  Tompkins  Sts.  Work  will 
be  done  by  day  lalmr. 

★  N.  Y.,  Ney  York— F  W  .Schwlers  ft 
Sons.  62  Vanderbilt  Ave..  will  build  3  story, 
100  X  100  ft  brick  and  stiaH  warehouse, 
rein.-con.  flooring,  concrete  foundation,  on 
nth  Ave.  and  48th  St.  About  $100,000. 
Work  will  be  done  by  day  labor,  under 
suiiervision  of  R,  T.  Lyons,  Inc.,  archts.,  53 
Vanderbilt  Aviv 

AN.  Y.,  New  Y’ork — Stalwart  Realty  Co, 
26  West  3l8t  St.,  let  contract  building  3 
story,  100  X  171  ft.  brick,  rein.-con.  and 
steel  garage,  rein. -con.  flooring,  concrete 
foundation,  on  110th  St.  and  la-nox  Ave. 
to  Westlnghouse.  Church  ft  Kerr,  37  Wall 
St.  About  $200,000.  Coat  plus  percentage 
basis.  Noted  Apr  10, 

♦  N.  Y.,  Watertown — Beebe’s  Island 
Power  Corp.  will  build  7000  hp.  electric 
generating  plant,  here.  Cost  between  $30,- 
000  and  $50,000.  Work  will  be  done  by  day 
labor.  Excavation  under  way. 

ftN.  J.,  Hoboken — I,.  Newmann  &  Co.. 
YVillow  Ave.,  let  contract  building  6  story. 
50  X  65  X  140  ft.  hrlck  and  steel  factory, 
rein.-con.  flooring,  concrete  foundation,  on 
Ferry  St.  and  Willow  Ave..  to  Rheinslein 
ft  Haas.  21  East  40th  St..  .New  York  City. 
About  $200,000. 

ftMd..  Baltimore — M.  &  S.  Shoe  Co.,  506 
Elast  Ix>mbard  St.,  let  contract  building  3 
story,  76  x  180  ft.,  rein -con.  and  brick 
factory,  brick  and  concrete  foundation,  on 
Oliver  St.  near  Greenmount  Ave..  to  Con¬ 
solidated  Eng.  Co..  243  Calvert  Bldg.  About 
$75,000.  Noted  May  22. 

■ftN.  r..  OaNtonIa — Dixon  Mills,  Inc.,  let 
contract  building  1  story  timber  cotton 
mill,  hrlck  and  concrete  foundation,  to  J. 
D.  Groudy,  Charlotte.  About  $400,000. 

•ftO.,  Cleveland — Christian.  Schwarzen- 
berg  ft  Gaede,  engrs..  1900  Euclid  Ave,,  let 
contract  building  4-8tory.  90  x  100  ft.,  rein.- 
con.,  Steel  and  brick  addition  to  f.octory, 
for  Grabler  Mfg.  Co.,  6565  Bway  Ave..  to 
S.  W.  Emerson  Co  .  1900  Euclid  Ave.  Alx>ut 
$100,000.  Noted  May  1. 

ftO.,  Cleveland — Guide  Motor  I.,amp  Co., 
11400  Madison  Ave.,  let  contract  building 

2- 8tory,  60  x  180  ft.,  steel  and  brick  fac¬ 
tory  and  office,  at  1500  West  Madison  Ave., 
to  Minnick  &  Gibbons,  5309  Prospect  Ava 
About  $40,000.  Noted  May  29. 

•kO.j  Cleveland — Jordan  Motor  Co.,  107t 
East  152nd  St.,  let  contract  buildng  1  story, 
40  X  60  ft.,  concrete,  steel  and  brick  power 

K;.  to  Hunkin-Conkey  Co.,  601  Century 
.  About  $40,000 

ftO.,  Cleveland — Jordan  Motor  Co.,  1076 
East  152nd  St.,  let  contracts  constructing 
2  story,  30  x  90  ft.  testing  building  and  I 
story,  100  X  300  ft.  assembly  building,  con¬ 
crete,  steel  and  brick,  rein.-con.  flooring 
concrete  foundation,  to  Hunkin-Conkey  Co.. 
601  Century  Bldg.,  $60,000  and  $60,004 
respectively.  , 
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Industrial  Works  (Continued) 

itO.,  Cleveland — I^onard  Electric  Mfif- 
Co,.  (83  Champlain  Ave.,  let  contract  build¬ 
ing  2  story,  86  x  116  ft.,  concrete,  steel  and 
brick  factory,  at  3907  Perkins  Ave.,  to  H. 

O.  Slatmeyer  &  Son  Co.,  238  West  Lakeside 
Ave.  About  |50,000.  Noted  May  22. 

★O.,  Cleveland — T’eerless  Motor  Car  Co.. 
East  yard  St.  and  Quincy  Ave..  let  contract 
bulldintt  3  story,  (0  x  80  ft.,  reln.-con.,  steel 
and  brick  addition  to  fiictory.  to  Musters  & 
Mullen,  602  Electric  UIdg.  About  $60,000. 
Noted  May  15. 

(^O.,  Columbus— rtradford  Shoe  Co.,  236 
Nellston  St.,  let  contract  building  (-story, 
50  X  70  ft.,  mill  construction  factory,  on 
Nellston  SL.  to  K.  11.  Latham,  Grove  St. 
About  $50,000. 

★  O.,  Columbus — Henderson  Tire  & 
Rubber  Co.,  Bucyrus,  let  contract  building 
2-.><tory,  lo<»  X  .700  ft.,  reln.-con.  ruhlMT  fac¬ 
tory  on  Ot>od!>le  St.,  here,  to  Moor  Broa, 
1358  Franklin  Ave.  About  $100,000. 

★O..  Dayton — Dayton  Fan  &  Motor  Co., 
IjUdlow  St.,  let  contract  building  6  story, 
82  X  150  ft.,  reln.-con.  and  brick  factory, 
reln.-oon.  flooring,  concrete  foundation  on 
Monument  and  Meigs  Sts.,  to  Frank-Hill- 
Smith,  Inc.,  East  3rd  St.  About  $150,000. 

dliid..  EvaiiHvIlIe — Oraham  Bros.,  Citizens 
Bank  Bldg.,  will  build  1 -story.  92  x  242  ft. 
brick  mill.  Altout  $50,000.  Work  will  be 
done  by  day  labor. 

★  III.,  Chiragn — R.  H.  Comey  Co..  2(40 
Washburr.e  Ave.,  let  contract  building  2 
and  6  story,  125  x  200  ft.  reln.-con.  and 
brick  f.-iclory.  rein. -con.  flooring,  concrete 
foundation,  at  2455  West  12lh  St.,  to  J.  L. 
('arnegie  &  Sons,  189  West  Madison  St. 
About  $80,000. 

★  III.,  Chicago— A.  I.  .Jordan,  c/o  J.  A. 
.Vrnisirong,  areht.,  II  South  La  Salle  St., 
sill  build  7-slory.  167  x  287  ft.  mill  con¬ 
struction  warehouse,  concrete  foundation, 
on  Ogden  Ave.  and  Rockwell  St.  About 
$300,000.  Work  will  Ih»  done  by  day  labor. 
.Voted  May  8. 

★  III.,  Chiragn — Mundle  &  Jensen,  archts., 
.79  South  La  Salle  St.,  let  contnict  building 
3  Story,  67  x  194  ft..  2  stor.v,  194  x  414  ft. 
and  1  story  81  x  los  ft.  brick  and  timlvr 
piano  factory,  rein. -eon.  flooring,  concrete 
foundation  on  Kedzie  Ave.  and  4Slh  PI., 
to  R.  F.  Wilson  t'o..  l.'>4  West  Randolph 
St.,  for  Melvillo  ('I.-irk  Piano  ('o..  2.7  Etist 
Jackson  St.  About  $I00,000.  Noted  Apr.  3. 

★  III.,  Chiragn- -W.alker  &  Meyer,  1230 
North  Clark  St.,  let  contract  building  6 
story,  50  X  75  ft.  reln.-con.  warehouse,  rein.- 
con.  flooring,  concrete  foundation,  to  lataf- 
green  Const r.  Co..  21  East  Van  Buren  St. 
Altout  $50,000, 

★  Wis.,  Ashland — f'  Reiss  Coal  Co..  C''o 

P.  Reiss.  1225  Nortlj  7th  St.,  Sheboygan, 
let  contract  building  2  story.  60  x  250  ft 
brick,  rein. -con.  and  steel  waretiouse  and 
coal  shed,  reln.-con.  flooring,  brick  founda¬ 
tion.  on  Elm  St.,  to  I'eppard  *  Fulton.  Min¬ 
neapolis,  Minn.  About  $92,000. 

★  Wit*..  Milwaukee — B<'nfeldt  Ice  Cre.am 
Co.,  2302  Clyltourn  St.,  hd  contract  build¬ 
ing  2-story,  40  x  80  ft.,  reln.-con.  and  brick 
factory,  rein. -con.  flooring,  concrete  foun¬ 
dation.  to  Raulf  Co.,  428  Grand  Ave.  About 
$40,000. 

★  7Vis.,  Milwaukee  —  Il.ackendahl  & 
Schmidt.  16lh  St.  .and  St.  Paul  Ave.,  let 
contract  building  l-rlory,  80  x  100  ft.,  brick 
and  steel  plant,  concrete  foundation,  to 
Kroening  Constr.  Co.,  Maje.stlo  Bldg. 

★  WIm..  Milw  aukee— M:'  s  Carbonator  Co., 
260  West  Water  St.,  let  contract  building  2- 
story,  60  x  lOO  ft.  reln.-con.  and  brick  fac¬ 
tory,  on  22nd  and  Clyl)ourn  Sts.,  to  Foster 
Constr.  Co.,  Caswell  Blk. 

★  WIs.,  Mllwsukee — Mlhvauk'-e  Cornurat- 
Ing  Co..  86th  and  Burnham  Sts.,  let  con¬ 
tract  building  2  story.  125  x  2(0  ft.  brick 
and  steel  factory,  concrete  foundation,  to 
Klug  &  Smith,  Mack  Blk.  About  $150,000. 

★  WU..  Mllwrankee— Qu.'.llty  Biscuit  Co.. 
696  South  I’ierco  St.,  let  contract  building 
2-8tory,  56  X  130  ft.,  brick  and  mill  con¬ 
struction  addition  to  warehouse,  to  H. 
Schmitt  &  Son,  (22  East  North  Ave.  About 
$50,000. 

★  Win.,  Milwaukee— T^nltea  Storage  Ware¬ 
house.  239  East  Water  SU,  let  contract 
building  (-story,  60  x  150  ft.  rein.-con.  and 
brick  warehouse,  to  S.  M.  Seisel,  1st  NatL 
Bank  Bid*'  About  $100,000. 


★  Minn.,  Minneapolis — Gurley  Candy  Co., 
58  Western  Ave.,  let  contract  building  4 
story,  50  X  64  X  132  ft,  concrete  and  brick 
factory  at  900  North  3rd  St,  to  J.  Leek 
Co.,  316  South  7th  St.  About  $60,000. 


Mass,.  Woreester — Chap*'  1— Ih.'v  rr,.. 
College  College  Park,  plan.s  t,,  j,,, ,,, 
memorial  chapel  on  campus.  aIk)  '*  ii-l 
000.  J.  J.  Carlin,  pres.  An  liitoct 


selected. 


ii'it 


★  .\rk..  Ft.  Smith — W.  J.  Echols  Co.  let 
contract  building  (  story,  120  x  130  ft. 
mill  construction  warehouse,  to  T.  T.  Rid¬ 
dick.  Ft  Smith.  About  $64,000. 

★  Cal.,  Santa  Paula — T.lmonelra  Co.  will 
build  1  and  2  story,  bollow'  tile  and  concrete 
packing  house,  concrete  foundation.  About 
$150,000.  Work  will  bo  done  by  day  labor 
under  supervision  of  Allison  &  Allison,  1405 
Hibernian  Bldg.,  Los  Angeles,  architects. 
Nott-d  May  1. 


R.  I..  Penfral  Falls  fPawtucki  •  T*  n  \ 
Convent — Sisters  of  Notre  Damo,  Broad  sV 
soon  let  contract  building  3  story  15 
ft  brick,  concrete  foundation.  About  tr.,'* 
000.  W.  F.  Fontaine.  285  Main  St  .  ww' 
socket,  archt. 

B.  I..  Howard — ^Prison — State  Penal 
Charitable  Comn.,  State  House,  I’rovidcncf 
having  plans  prepared  by  J'  F  Hall  areht 
807  Union  Trust  Bldg.,  I'rovidenc^  fo- 
new  prison  here.  About  $370,000 


★  Out.,  IVelland^Tmpeirlal  Oil  Co.,  181 
Brock  St,  S.ornia.  let  contract  building  oil 
plant,  to  Schulz  Brtts.,  35  Albion  St,  Brant¬ 
ford.  About  $40,000.  Noted  May  22. 


Buildings 

PROPOSED  WORK 

Mass.,  Amherst — T.,lbrary — M.assachusetts 
Agricultural  College  plans  to  build  library 
on  campua  Alxtut  $100,000.  Architect  not 
selected. 

Mass,,  Chicopee— Church — Church  of  the 
Assumption  purchased  site  on  ('hapman 
and  Sprlngflehl  Sts.  and  plans  to  build 
brick  church.  About  $50,000. 


Conn.,  Bridgeport  —  Bank  —  W<>st  «5id,> 
Bank,  1418  State  St.,  having  plan.s  ipreD’irH.i 
by  L.  Asheim,  archt,  211  .Stai.‘  st  lor 
brick  and  Lteel,  concrete  founUatioii  nn 
State  St  About  $100,000.  W.  p  Kirk 
prea  Noted  Jan.  23. 


Conn.,  Bridgeport — Lodge,  etc. — .S0113  of 
St  George  Society,  176  Fairfli  lii  avc  r.- 
celves  bids  altout  June  20.  building  2  storv 
brick  and  steel  lodge  and  i-luh  house,  rein  I 
con.  flooring,  concrete  foiindjition,  on'.'ttnit- 
ford  Ave.  About  $60,000.  E.  O  Southey' 
983  Bro.'id  SI.,  archt  Noted  Dec.  26. 

Conn.,  Bristol — Business — M.  P.  Tirelln 
6  Meadow  St,  purchased  site  on  Park  and 
Divinity  Sts.,  and  plans  to  build  3-.stt)r\ 
About  $50,000.  D.  F.  Crowley,  192  .Main 
St,  engr. 


Muss.,  Chicopee— Church  and  School — St 
Joachim  Church  Society  plans  to  build 
church  and  school,  on  East  Main,  M:iple 
and  Belcher  Sta  About  $160,000,  Archi¬ 
tect  not  selected. 

Mass.,  Kusihampion — Bank — Hutchins  & 
French,  archts.,  6  Beacon  St,  Boston,  rooii 
receive  bids  for  extensive  alleratiors  In 
Interior  and  building  new  marble  extiT'or 
to  3  story,  for  E.asthampton  Saving.s  Bank, 
139  Main  St  About  $60,000. 

Mass,,  Kasthampton  —  Housing  —  West 
Boylston  Mfg.  Co.,  Hampton  Mills,  plans  to 
build  forty  2-story  timber  workmen’s 
houses.  About  $150,000.  G.  A.  Cook,  secy. 

MaHN.,  Bol.voke — Church — Perpetual  Help 
Church,  I’ro.spcc-t  St.,  pl.-ins  to  build  brick 
church  on  ('hestnut  and  Hampshire  Sis. 
About  $100,000.  Architect  not  selected. 

Munh,,  Bnl.voke — Parish — St.  Paul’s  Epis¬ 
copal  congregation,  Atipleton  Si.,  plans  to 
build  brick  parish  house.  About  $50,000. 
Architect  not  selected. 

Muss.,  Holyoke-- Theatre — C.  W.  Rack- 
liffe.  2.'i7  Appleton  St.,  and  G.  Hammond, 
plan  to  build  fireproof  playhouse  on  Chest¬ 
nut  and  Ai>pleton  Sts.  About  $200,000. 
Architect  not  selected. 

Mass.,  Holyoke — Y.  M.  C.  A.,  367  High 
St.,  plans  to  erect  building  on  Maple  and 
Es.sex  Sta  About  $125,000.  Architect  not 
selected. 

Mas*.,  Miller*  Falls — School — Montague 
Tw'p.  Ilians  to  build  2-8tory.  6-room  school 
here.  ,\bout  $60,000.  Architect  not  se¬ 
lected. 

Mas*.,  Northampton  —  Colleges  —  Smith 
College,  College  Hall,  plans  to  expend 
$700,000  to  erect  college  buildings  on 
campus.  W.  A.  Nellson,  prea  Architect  not 
selected. 

Ma*«.,  Northampton  —  Home — Dickinson 
Hospital,  North  Elm  St.,  plans  to  build 
nurses’  home.  About  $100,000.  Architect 
not  selected. 

Mas*..  Pltt*fleld — School — Bd.  Educ.  plans 
to  build  school  on  Waheonah  St..  In  Pontoo- 
suc  Dist  About  $50,000.  Architect  not 
selected. 

Ma**.,  Sprlngflrld — Hotel — Clinton  Hall 
Hotel  Co.,  108  Main  St.,  plans  to  build  large 
brick  and  steel  addition  to  boteL  About 
$75,000.  Architect  not  selected. 

Ma**..  Springfield — Theatre — D.  O.  Gil¬ 
more,  414  Main  SL.  plans  to  build  new  brick 
and  concrete  theatre,  reln.-con.  flooring, 
concrete  foundation,  to  replace  present  Gil¬ 
more  Theatre,  on  Main  and  Pynchon  Sta 
Aliout  $200,000.  Architect  not  selected. 

Mass.,  Tannton — Theatre — W,  R.  Walker 
A  Son.,  archts.,  17  Custom  House  St..  Provi¬ 
dence.  R.  I.,  soon  receive  bids  altering  Park 
Theatre  on  Court  St.,  for  Donovan  Amuse¬ 
ment  Co..  24  Court  St,  Plans  Include  new 
marble  front,  tile  entrance,  complete  In¬ 
terior,  etc.  About  $50,000. 

Mass..  Westfield — Hospital — Bd.  Trustees 
Noble  Hospital,  West  Silver  SL,  plan  to 
alter  and  build  addition  to  hoapltaL  About 
$50,000.  Architect  not  selected. 


Conn.,  Itrlktol — Church  —  SL  ra.<!!Jiin(r 
Church  Society,  West  SL,  plans  to  Imil.l 
new  lirlck  church.  About  $100,000.  Arcm- 
tect  not  selected. 

Conn.,  Glastenbnr.v- Bank — Glastonhurv 
Bank  &  Trust  Co.,  36  Main  St.,  imrchiiaea 
Fite  on  Main  and  Wells  Sis.  and  jil.-ins  to 
build  bank.  About  $50,000.  Architect  not 
selected. 

Conn.,  Groton — Inflrm.ary — Odd  Fellow? 
Home  of  Connecticut,  Groton,  plans  to  biiilii 
new  Infirmary  at  homo  here.  About  |75,00o. 
Architect  not  selected. 

Conn.,  Hartford  —  Consorv.atory — Hart¬ 
ford  School  of  Music,  91  Elm  St..  purckastMl 
site  on  Collins  and  May  Sts.  acd  pl.ins  to 
build  conservatory.  About  $6U,00(i.  R 
Cheney,  pres. 

Conn.,  Hartford — Dfflce — Hartford  Fir. 
Insurance  Co.,  125  Trumbull  St.,  purchas-ii 
site  on  Asvluin  St.  and  plans  to  build  olliie 
About  $1,000,000. 

Conn.,  Hartford — Hotel — New  Hotel.  In... 
226  Kenyon  St.,  purchas<‘d  site  on  ’Truin- 
bull  SL  and  plans  to  build  largo  liot.l, 
\hout  $1,000,000.  C.  E.  Whitney,  prc.? 
Architect  not  selected. 

Conn.,  New  Britain — Hotel — JToti'l  Ik- 
loin,  91  Church  St.,  plans  to  liuild  ext.n- 
alon  to  hotel,  to  provide  .ahout  30  ti.  .v 
rooms  and  large  han<iuet  frill.  About  $ 
000.  Address  F.  Beloin.  Architect  not  s<  ■ 
lected. 

Conn..  New  Haven — Hospital — New  H.v 
ven  Ho.spltal,  330  Cedar  St.,  plans  tocn.l 
children’s  building,  nurses’  building,  si-rv- 
Ice  building  and  priv.'ite  room  pavilion,  on 
Odar  St.  About  $1,000,000.  W.  H.  Car- 
malt,  261  SL  Ronan  SL,  chn.  Architect  not 
Bolected, 
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Construction  News 

worthy  of  the 
name 

The  cause  Is  not  alone  that  this 
is  the  construction  season ;  it  is  the 
energy  and  tlioroughne**  of  the 
staff  of  eorrewpondeiif *  maintaini-d 
by  Engineering  News-Record. 

Are  you  keeping  In  touch  with 
this  Construction  News  section? 

Are  you  noting  the  remarkahlc 
increase  In  the  number  of  Con¬ 
struction  Items? 

A  new  Indication  of  the  «ffnrf  of 
EJnginecring  News-Record  to  give  its 
r  -aders  a  complete  and  faultless 
Fcrvloe, 

If  you  are  not  doing  It  already 
this  Is  proof  that  you  ought  to. 

**Read  Construciion  News 
tor  Profit 

V  - ' 
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TK  Minirs  (Continued)  Trenton—rHoHpltal — Rd.  Freehold-  III.,  f'lilr«iro — OlTloe— Ohicagt»  Riiit»*r  Ht 

,  erg  Mercer  Co.  havinK  piuns  pn^janHl  by  KgK  Hd.,  136  \Ve.at  I^ikc  St  .  pianM  to  build 

r»nn..  South  Manchester— Store,  etc.  P  Harrln.  engr.,  759  Sluyvt*fiant  Av<\,  la-story.  55  x  HO  ft,,  (»n  South  Water  and 

p  j  Hall,  (-heney  Hlk.,  plajis  to  conatruct  tiilu-n^ular  hospital  here.  About  $200,-  Wells  Sts.  Alaiut  lioo.ooo.  Lewis  A 

pstory.  6'^  X  14^7  ft.  store  building,  on  l>oherty.  35  North  LearlMirn  St.,  aroius. 

rt  ar^and  2  story,  37  x  90  ft.  ad-  Fa.,  Itutler — School — Roro.  of  Wlndora,  ,-,**1'  ?  *\^*'“f** 
tn  building  on  Main  St.,  brick  and  near  here,  haviiiK  plans  prepjired  by  VV.  iv  Central  1  :jrk  Theatre, 

rein. -con.  flooring,  concrete  foun-  Hutchins,  archt.  and  engr.,  Connestoga  *i‘****\  *  ? -rr '  r#* 

??inn  I!  "  Sellew,  756  Main  St.,  archt.  Mlcljr.,  IMttshurKh,  for  2  story.  55  x  75  ft.,  <  story.  1-a  x  176  ft.  hru  k. 

^  VMthlnrton  — C'hurch— Methoaisl  Hr.  proof,  concrete  foundation  "•‘'V'  '’V'?;-  "''  -  ’‘•ji' f  ,1.  .  . 

(onii.  >«Mitiiingion V  iiii^rrii  *'**^‘*'71**"''  crele  foundation,  on  63rd  SU  and  (..ullage 

Ki)isi-<ip:'l  ('hurch  SoeJety.  20  \  «'rmonl_  ier-  |»|,iih. — Art  Museum — TI.  Truinbauer.  Grove  Ave.  Aliout  $t.l)iMi.(»00. 

„V.-.  pl.PS  to  milt  c|  .\bOut  J.P.OOO.  arch,  I,a„d  Title  ^  r».lr««o  Theatre.  Stores,  etc -It. 

Arrhit-.t  not  selected.  hull.  iiiK  425  x  .550  ft.  concrete  at  Fair-  ,,,.vine.  6957  South  llalsh-.l  St.,  reeeiv.  s 

''“‘•■••‘’“ry— Home— rity  appro-  inonl  Fark.  for  city.  3  a,„r,v.  175  x 

priati.l  ‘Arch'tect  W.  Va.,  Falrnn.nt— Hormltory— Stat..  Rd  I"-'’/*-  Hr.  proof  c.ii.stni.-tlon.  rein -eon 

horn.'  W  li.  fe.indlnnd.  m.iyor.  Arih.t.cl  charleston,  soon  re.'eiv.s  l.id.s  floorinp  concrete  foun.lation  on  llalHle.l 

not  siM'.’t.'d.  l.uildlnB  2  story.  t>rick  at  Normal  Seliool  ‘"'fl  J'’'h  Sts.  Alstut  ..<ni'».  .1.  I..  Kos- 

V  V  Hliixliamton— rhurch— St.  Johns  here.  About  $96,000.  U.  A.  Gillin,  Fair-  ter,  6957  South  Halsled  bt..  archu 

conKn-Balioti.  Vestal  Ave.  and  lAvinKSton  mont.  archt.  WIs.,  Clirtek — School — ltd.  F,.hic.  r.-ceives 

St  havinc  plans  prepared  l>y  C.  lai.'.'.v.  i,-i  .i  _  p  i  t  Hids  in  July,  huild'.nB  2-st(>ry,  .5  4  x  94  ft. 

arrht  ItiiiKhamton,  for  new  church,  t'o.sl  T' ^*^*'er  &  .T.  J.  rein.-<-on.  and  brick,  r.-in -.-..n.  flooring, 

lielwt'en  $75,000  and  $150,000.  •‘^’!}’  !"**  tHan  to  huil.l  priek  foiiniiat ion.  Attout  $52,000.  .\.  Itult- 

ri  oi»  1  V’«,«  ^  1*  xV‘ I '*1* '’"’ofta  cock.  elk.  \V’.  H  Alh.an,  347  lOn.llcott  Illdt;., 

v  y.  Hrooklyn — Hospital — New  Zion  .Mton  Reach.  Price  &  Mclatnalian,  908  u,  p.,,,!  vinn  nn-ht 

Hf  sitiial  2't'’  ('ropscy  .Vve.,  Bensonhnrst,  Rellcvuo  Court,  I’hlla.,  archta  i 

iV  i  ..i  .n,  nreoared  bv  Shampan  &  Sham-  $4  Is.,  f  Ilnfonvllle  —  r’Tnk — .  Pairvman  s 

ireiiii  50  Court  St.  for  4  story,  Fla.,  Miami — Tlieatre — C.  G  Fislier,  434  State  Rank  plans  to  build  2-atory,  60  x  170 

Vo”'  ft'  'liriek  and  stead  ’  concrete  ftiiiii-  North  Capitol  Ave..  Indianapolis,  Ind  .  plutis  ft.  brlek.  brick  foiind.atioti  i  Ma'n  St. 
rtation  on  46th  St.  and  17th  Ave.  Alwtut  2  story,  55  x  126  ft  r.lrr-om  at  About  $80,000.  Architect  not  selected. 

V;!50  oito  b,  K.  Greenfield,  pres.  »  Uali" 

■  Bellevue  Court,  Phlla.,  Pa.,  andils. 

\  V..  Hrooklyn  —  Theatre  —  Avondale 

Hl.le  Corp..  c/o  Shampan  &  Shampan.  ,,  o ‘'ramson. 

i,*n  rn  hsif)  nbiim  i)r4*i)jirtf‘d  2122“-“«.nd  Avt*.,  pltifiH  to  build  50  x  140  ft  , 

for  **"  X  120  ft.  brirk’and  steol,  brick  foun-  flreoruof.  iVboul  1100,000.  Architect  not 
riation.  (2r.00  seating  cripacity),  on  Kings  ■oitKJlta. 

Hiphway.  Coney  Island  Ave.  and  K>usl  12th  f'lnrinniitl — Office  and  Ttieatre — R.  F. 

St  About  $250,000.  Keith  Co..  519  Walnut  St.,  receives  bids  In 

N  V..  nuiidee—blbrary— Dundee  Fro-  ■'''•v  biiildinB  12-8tory.  120  x  200  ft.,  con- 
Lit.rarrha.l  plans  prepared  by  McCord  &  Crete  and  steel,  rein. -con  floorlnK  concrete 
archfs  Rochester  for  28  x  48  ft  found.allon.  on  5th  and  Walnut  Sts.  About 
iTirit  and  hollow  tile  Inlaid  with  conerete  North  State 

filllnp  Cost  between  $70,000  and  $80,000.  bhlcago,  archls. 

L.  B  Earnest,  chn.  O.,  Cleveland — Commercl,aI — J.  Glirk, 

N.  V..  Kn.li.oif— Business— H  K  .Saj'er  Fuclid  Ave..  plans  to  build  2  story, 

haxlnp  plans  prepared  for  6  story.  50  x  100  80  x  270  ft,  wncrete,  steel  and  brick  here, 

ft,  liriek.  on  Main  St.  and  WashinKton  Ave.  About  $150,000.  Architect  not  seltn-tetl. 

About  $60,000.  0^^  Clevelu.id — Mercantile,  etc. — E.  Zwidir, 

V.,  Herkimer- -Theatre— n  Earl.  C.  1384  West  6th  St.,  havinft  plans  prepared 
Mover  and  C  T.  Gloo  .soon  receive  bids  l»y  H.  A.  Cone,  archt..  1328  .SchoHe'd  RIdK  , 
huildinp  60  X  120  ft.,  brick  and  concrete,  on  lor  2  slor.v,  40  x  115  ft.,  co.icrete,  steel  and 
Main  and  Green  Sts.  About  $75,000.  brick  meretiTit lie  bulldUiB  and  KaraRe.  at 

620  Frankfort  Ave.  AI>out  $50,000. 

V..  Johnson  Clt.v — Sehool — City  elec¬ 
tion  June  17,  to  vote  on  $210,000  bonds  to  O..  Clevelnn.l — Commercial — W'.  Vretman, 
build  2  .story,  brick,  on  St.  Charles  and  413  EnRlneers  RldR.,  had  plaits  prepared  by 
Fliz.obeth  Sts.  Address  F.  M.  Smith,  supt.  Whitwortli  &  Johnson,  tirchls..  413  Enci- 
prhnols.  neers  BldR.,  for  2  story,  95  x  180  ft.  con- 

,  ..  .  ,  ,T.  V.  c  ».  ,  Crete,  steel  and  brick,  concrete  foundation, 

\.  4 ..  I.anraster  IIlKh  School  -Rd.  Kduc.  West  l]7lh  St.  and  borain  Avc.  About 

haviiiR  plans  prepared  by  .1,  C.  Rlahy  $12.-;,000.  Noted  May  15. 
ar "’it  .  for  3  story  brick  addition.  About 

$65,000.  O.,  Sorlnijtleld — Tlosplt.al — Ohio  Masonic 

„  TT  I.  ,  c.  .  TI  Home,  Natl,  inke  West,  filan.s  to  build  bos- 

A"  'l''lillefown—TTosnital— State  Hos-  ,,,,.^1  About  $150,000.  P.  H.  Dorn.  supt. 
pital  Comn.,  Albany,  h.ad  plans  prepared  by  ‘  ^ 

I..  F  l•i|l•^ll‘r,  stale  areht.,  Albany,  for  40  x  O.,  Nprlnxfleld — Office — SpriaKfii  Id  Me'.al- 
3211  ft.  chronic  bulhiltiB.  with  3  wlnRs.  lie  Casket  Co..  Center  Sf.,  jilans  to  hulld 

brick,  concrete  foundation,  for  Middletown  3  story,  52  x  150  ft.,  rein. -con  .and  brick, 

.ktatp  Hospital,  here.  About  $400,000.  rein. -con.  fioorlnR,  concrete  foundation,  on 

.  J...  ,  ..  »  Center  and  Columbia  Sts  About  $60,000 

o.  ,1-  n.  C.  Gotwald,  Springfield,  archt. 

Slr.at  Hospital,  100th  Sf.  and  Madison  Ave. 

soon  lets  contract  hulldinc;  2  story,  100  x  O.,  44'lllowhy — School — Rd.  Educ  ,  c/o  C. 

120  ft  .  brick  and  steel,  brick  foundation.  F.  Kendall,  Court  House,  P.alncsvlllo.  p'ans 

.\hout  $150,000,  A.  W.  Brunner,  101  P.ark  to  build  2  story,  80  x  140  fb..  rein. -con., 

Ave.,  archt.  and  enitr.  Noted  May  22.  steel  .and  hrlok,  h«‘re.  P.  C.  Warner.  768 

v  ..  ■  I-  Hipi>odromi>  Annex  BldR.,  Cleveland,  archt 

>.  4..  New  4ork — boft,  etc. — O,  Ker. 

Inc,  350  West  3Sth  St.,  had  plans  prep.ared  91leh.,  fedar  Rank  (Forsyth  P.  0.1 — 

by  (i  M.  Van  Aiiken,  archt..  1265  Bway.,  School — Stale  Bd  Control,  Capitol,  I,anslnB, 
for  .5  story,  brick  and  steel  loh  and  RtiraRe,  plana  to  build  State  TralnInK  School,  to 
rein -con.  floorinR,  concrete  foundation,  at  include  2  story,  38  x  120  ft.  administration 
354  West  37th  St  About  $70,000.  biilldinR,  3  dormitories,  each  2  story,  38  x 

V  »•  J  .  n  .  with  wiiiBS  38  X  74.  and  central 

en'.'  O me©  and  Loft — Sever-  heattiiR  plant,  reln.-con.,  brick  and  stone, 

w! U  rein. -con.  floorinR,  concrete  foundation, 

hu  b  ine  OS®  “"i  About  $500,000.  B.  Wickham,  secy.  K  A. 

DUlMing  „  8tory.  28  X  83  ft.,  brick  and  nnwd  1**7  St  W  T^nflinc  Amht 

Steel,  concrete  foundation,  at  37  Water  St,  All.  Kan  bt.,  w..  i^nsinK,  archt 

for  R.ik.  r,  Carver  &  Morrell,  39  Water  St.  MIeh.,  Ferndale — (Royal  Oak  P.  0  1 — 

•Noted  Mar.  6.  HlKh  School — VillaKC  havInK  plans  pro- 

•s-'i.'TfKnT'ir  ?,?"?■  ^5  7si:*:™?rTr'5k“a 

a  V  Abou.  <100.000  Not.d  .Sopt.  I!, 

Ave  ,  .ilterinK  6  story  brick  and  steel,  at  54  ni.,  nelleville — HIph  School— Bd.  Educ. 

htonr  St.  About  |75,000.  having  plan?  pr^^parod  for  high  gchool. 

V.,  New  York-Office-Larlmore  A  Bontls  for  $198,000  voted  for  project  Noted 
VO.  1  West  40th  St.,  havinp  plans  prepare.!  i“- 

Chleaso — Club— Illinois  Women’s 

v  '.  >  ^  Athletic  Club.  17  North  State  St,  havlnR 

r  hrlck  found.atlon,  at  plana  prepared  bv  Marshall  ft  Fox.  arch's., 

i-'-ii  West  46lh  St  About  $80,000.  721  North  MlchlKan  Blvd.,  for  12  story.  125 

N  (..  44'ater4Awn _ «5ch#wTl _ Rd  vdne  *  220  ft.  brick  and  Steel,  concrete  founda- 

^'•ioK  plans  prepared  for  24  room  brick  Pearson  Sts.  About 

^hool  on  Cooper  St.,  cost  $300.000 ;  8  room  11.000,000. 

$75nn4"’‘”^'®V%ayl‘^‘cfty  rhlcso-Mercanflle-ChlcaKO  Title 

May  29.  aayies.  city  engr.  Notea  ^  WashinKton  St.,  soon 

lets  contract  biiildinK  6  storv.  70  x  80  ft 
D  Newark — Bank— City  Trust  Co.,  brick  and  steel,  concrete  foundation,  on 

i/iT*!.'  Av©  nlans  to  build  nauk  on  BO  x  MIcJilKan  Ave.  and  lAke  St  About  |300,- 
I'.n  f'  site.  About  $B0,000.  Arolllteot  not  000.  J.  Hunt,  30  North  Michigan  Ave., 

'  archt  Noted  May  22 


44’ls.,  Janesville — Hosplt.al- Mercy  Hos¬ 
pital.  516  North  W.-ishliiKlon  St  ,  s.ion  lets 
.vmtract  bulhilriK  2-story.  50  x  90  ft.,  r.-in  - 
con.,  brick  and  steel  addition,  concr.  te 
f.>uiidalion.  Aiioul  $75,000.  Backe.  Ac 
Pf.atb  r,  M.  &  M.  Bank  BI.Ik.,  Milwaukee, 
ar.thts. 

44'ls.,  Manitowoc — Club — Aerie  Order  of 
Eacl.'s  plan  In  buil.l  3  story.  60  x  Oa  f*. 
brick  and  stucco,  on  lOih  St.  About  $50,000. 

44'ls.,  Merrill — Church,  eta — Merrill  Pr.-s- 
bvt.Tlan  convri'Ktitl.in  soon  receiv.'S  liids 
huildinK  1  anil  2  story  concrete  brick  ami 
Slone  eliurcli,  scliool  tiii.l  mans.-.  .\liout 
$50,000.  A  D  MiniT,  seev,  Letliert  ft 
Leiliert,  l.sl  Natl.  Bank,  Mllwauk.-c,  archts. 

44  Is.,  Ml’ wanker — Business — Kcsselman- 
f)'I  n-iscotl  Co.  258  NVesf  Water  S'  .  h.avinK 
plana  jireftari'd  by  W.  W.  .Milsc'ilacer, 
archt..  Ill  Wist  W.ashinK'on  St..  C*!  ca'.o, 
for  3  story,  r.-lii.-cun.  and  l>rick,  ridn  -con. 
floorlnK,  concrete  founil.af ion,  on  We  t  Wa¬ 
ter  an.l  Wells  Sts.  Alstut  $50,000. 

4VIm.,  Milwaukee — Nlarket — M.  Tiil'irrin 
ft  Sons,  arcti'u.,  1st  Natl.  Bank,  soo:,  lets 
.•oniract  biiii.linK  1  an.l  2  story.  125  x  300 
ft.  rein. -con.,  brick  and  steel,  reln.-con 
floorlnK,  concrete  foiin.l.af Ion.  on  3r.l  a  d 
Garfl.dd  Aves.  Aliout  $150,000.  Owner's 
name  wltheld. 

44-ls..  Milwaukee — Office — Vllter  MfK  Co  , 
872  Clinton  St..  havInK  plans  pr.-par.’.l  l>v 
WestInKhottsc,  Churrh.  Kerr  ft  (’o  ,  en-^rs.. 
37  IVall  Sf..  New  York  City,  bulldltrr  3- 
story.  70  x  120  ft.,  rein. -con.  and  brick. 
About  $50,000. 

44'ls..  Mllwiinkee — Store — Oimbel  B'oa  3- 
5  Grand  Ave.,  soon  lets  contract  buildliiK  6 
story,  75  x  130  ft.  brick,  steel  and  r  in - 
con  ,  rein  -con  floorlnK  concri-ii»  foundation. 
H.  J.  Esscr,  Camp  BldR.,  archt. 

44’ls.,  Monlfort — School — Bd.  Educ.  hav¬ 
InK  pl.'ins  prep.ari-d  by  J.  R.  and  E.  J.  Law. 
archts.,  620  Gav  Bl.iK.,  Madison,  for  2- 
story,  76  x  100  ft  Altout  $70,000. 

44’U..  Raeln«— Bank  and  Office — Racine 
CItv  Bark.  1345  WashinKton  Ave.  had 
plans  prepared  by  Van  Ryn  ft  DeCjelieke. 
archts.  C.aswell  BIk..  Milwaukee.  huil.lInK 
2  story,  40  x  85  ft.,  brick,  concrete  and 
steel,  rein -con  floorlnK.  conen-te  foiimla- 
tlon,  at  1345  WashinKton  Ave  About  $75  - 
000.  W.  fj.  GittInKS.  pres.  Noted  Feb.  20 

44’ls.,  Siiperinr — School — Bd.  Eiluc.  soon 
lets  contract  huildinK  3  story,  94  x  188  ft. 
About  $250,000.  L.  A.  Nichols.  s.'cy.  F  E 
Johnson,  Wisconsin  BldK,  archt. 

44’ls.,  44'suNan — Theatre — G  .Seboc’ow, 
c'o  Biiou  Theatre,  plans  to  buH.l  1  story. 
70  X  120  ft  .  brick,  concrete  and  steel,  reln.- 
con.  floorlnK,  concrete  foundation.  About 
$75,000  H.  G  I,«tter.  301  We  t  W,at<r  .St  . 
Milwaukee,  archt. 

I*.,  Clinton — Hich  S.-hool  —  Bd.  Educ. 
plans  to  build  2  story,  fireproof,  re'n.-.on. 
and  brick.  About  $300.0nn.  Miller.  Fullen- 
wlder  ft  DowllnK,  6  North  Michigan  Ave., 
CJhicago,  archts. 

Minn.,  Eveleth — Tempi© — Eveleth  Lodge. 
No.  239,  A.  F.  ft  A.  M.  soon  lets  contract 
building  2  story,  60  x  66  ft  reln.-con.  and 
brick.  About  $50,000.  E.  H.  Berg,  Eve¬ 
leth,  archt. 

Minn.,  Minneapolis — Office— Nonpartisan 
Leader,  312  Hackney  Bldg.,  8t.  Paul.  »  '  - 
to  build  •  story  on  Bth  Ave.,  8.  and  5”' 
About  $500,000 
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Buildings  (Continued) 

Minn.,  Mlnneapolin  —  Theatre  — J.  W. 
Cohen.  238  I’lymouth  Bldg..  Minneapolis, 
soon  receives  bids  huilding  2  story,  132  X 
1.S7  ft..  concreU',  brick  and  steel,  on  14th 
•St.  and  Nicollet  Ave.  Alsjut  $150,000.  Buch¬ 
ner  &  Orth,  St.  Paul,  archta 

Minn.,  Kt.  Ililuirr — School — C.  Swanson, 
elk.  1k1.  educ..  reo-lves  bids  about  June  8, 
building  2  story,  57  x  90  ft.  About  $50,- 
000.  Sund  &  Dunham,  512  Bssex  Bldg., 
Minneapolis,  archts.  Noted  May  8. 

Minn.,  St.  Paul — School — Bd.  Kduc.  soon 
receives  bids  building  3  story.  40  x  65  ft., 
concrete  and  brick,  brick  foundation,  on 
Van  D.vke,  Argyle  and  Chatsworth  Sts. 
About  $65,000.  Foley  Bealty  &  Security 
Co.,  209  Uilfillan  Bldg.,  archt.s.  and  engrs. 

Minn..  MuHeea — Hospital — City  plans  to 
build  hospital.  About  $50,000.  Architect 
not  selected. 

Ksn.,  Anthony — School — Bd.  Kduc.  soon 
lets  contract  building  2  story,  72  x  119  ft. 
rein.-con.  and  Itrick.  Al>out  $100,000.  W. 
Mampe,  559  Sheldley  Bldg.,  Kansas  City, 
Mo.,  archt. 

Kan.,  ArkanHSH  City  —  Church — Central 
Christian  congregation  soon  lets  contract 
Ituilding  2  story,  66  x  114  ft.  rein.-con.  and 
Itrick.  rein.-con.  flooring,  concrete  founda¬ 
tion.  AI)out  $75,000.  W.  L.  McAtee,  Ar¬ 
kansas  City,  archt 

Ksn.,  McPherson  —  Science  Hall  —  Mc¬ 
Pherson  College  having  plana  prepared  by 
W.  K.  Hulse  &  Co.,  archts.  Hutchinson,  for 
Science  Halt  About  $60,000. 


Ksn.,  Wichita — Mausoleum — Amer.  Cem¬ 
etery  Co.,  c/o  G.  A.  Saxton,  secy.,  310 
.North  "loosevelt  Ave..  having  plans  pre¬ 
pared  by  S.  I.ovelI,  archt,  30  North  Michi¬ 
gan  Ave.,  Chic.ago,  for  concrete  and  stone, 
on  2 let  and  Hillside  Ave.  About  $100,000. 

tt.  !>.,  Alexandria — School — Bd.  Fduc. 
having  plans  prepared  by  Or.aber  &  Helle- 
lierg,  archta,  Columbus,  Neb.,  building  2 
storv,  brick,  stone  and  rein.-con.  About 
$65,000. 

S.  !>.,  Krwin — School — Bd.  Kduc.  having 
plans  prepared  by  K.  T.  Snyder,  engr.,  933 
i’lymouth  Bldg.,  Minneapolis,  Minn.,  build¬ 
ing  2  story,  65  x  134  ft,  brick,  reln.-oon. 
and  steel,  rein.-con.  flooring.  About  $100,- 
000. 

N,  !>.,  Beach — School — City  purchased 
site  and  having  pl.ans  prepared  for  2  story, 
82  X  115  ft  About  $60,000.  Architect  not 
selected. 


Okla.,  Oklahoma — Schools— Bd.  Kduc. 
plans  to  build  Lincoln  School,  cost  $90,500  ; 
Jefferson  School,  $90,500  ;  Westwood  School, 
$25,200;  Lee  Junior  High  School,  $165,000; 
Junior  High  School  Northeast,  $165,000; 
Junior  High  School  Northwest,  $165,000 ; 
also  additions  to  I’utnam  Heights  School, 
$29,400;  Culbertson  School,  $33,000;  Low¬ 
ell  School,  $29,400  ;  Hawthorne  School,  $20,- 
600;  Whittier  S(4iool,  $29,409;  Willard 
School,  $24,100;  Wheeler  School,  $29,400; 
Walnut  Grove  School,  $13,000.  Layton  & 
Smith,  701  Southwestern  Reserve  Bank 
Bldg.,  archts. 

Okla.,  Vinita — Court  House — Craig  Co. 
h.aving  plans  prepared  by  Layton  &  Smith, 
archts.,  701  Southwest  Reserve  Bank  Bldg., 
Oklalioma  City,  for  3-8tory,  75  x  100  ft. 
brick,  stone  and  rein.-con.,  rein.-con.  floor¬ 
ing,  concrete  foundation.  About  $150,000. 

Idaho.  Nampa — Sanitarium — State  Dept. 
Pub.  Wks.,  Capitol,  Bois^  plans  to  add  2 
new  wings  to  State  Sanitarium,  here. 
About  $100,000.  Address  J.  K.  White, 
Boise,  comr. 

Idaho,  Payette— School — City  voted  $75,- 
000  bonds,  to  build  high  school  in  Disk  No. 
32.  Noted  Apr.  3. 

Arlz.,  Mesa — High  School — School  Trus¬ 
tees  having  plans  prepared  by  N.  F.  Marsh, 
archt.,  211  Bway.  Central  Bldg..  Ijos  An¬ 
geles,  for  addition  to  school  and  auditorium. 
About  $80,000.  Noted  May  8. 

IVash.,  Seattle — Store — B.  Farrar,  c/o 
Burke  &  Farr.ar,  New  York  Blk.,  plans  to 
build  2  story,  60  x  80  ft.,  mill  construction, 
concrete  foundation,  on  7th  and  Olive  Sts. 
About  $50,000.  G.  W.  Lawton,  Alaska 
Bldg.,  archt. 

Ore.,  Corvallis — Laboratory — Bd.  Regents 
State  Agricultural  College  soon  lets  con¬ 
tract  building  2  story,  56  x  220  ft.  brick 
and  mill  construction  laboratory,  on  college 
campus.  About  $130,000.  J.  V.  Bennes. 
1040  Chamber  Commerce  Bldg.,  Portland, 
archt.  Noted  Apr.  17. 

Ore.,  Heppner — Home — B.  P.  O.  F  of 
Heppner  plan  to  build  2-story,  60  x  126  ft, 
brick.  About  $50,000.  J.  V.  Bennes, 
CJhamber  Commerce  Bldg.,  Portland,  archt 

Ore..  Heppner — Hotel — Heppner  Hotel 
Co.  plans  to  build  3  story,  62  x  126  ft, 
brick.  About  $80,000.  J.  V.  Bennes,  Cham¬ 
ber  Commerce  Bldg.,  Portland,  archt 

Ore.,  Marshfield — Armory — State  T.,egisla- 
ture,  Portland,  soon  receives  bids  building 
2  story,  105  x  120  ft,  brick,  concrete  foun¬ 
dation,  here,  .\bout  $50,000.  Clausen  & 
Clatissen.  Macleay  Bldg.,  Portland,  archts. 
Noted  Mar.  13. 

Ore.,  North  Bend — Hotel — R.  Banks  and 
Simpson  Kstate  Co.,  both  of  North  Bend, 
are  hack  of  project  to  build  hotel.  About 
$100,000.  J.  A.  Smith,  secy.  chamber 
commerce,  interested. 


Cal.,  Pasadena — Se«'  ‘‘Indu^lrl.i!  Work  •• 
Cal.,  Ban  Franrisco — School—ljii 
Wks.  having  plans  prepared  I,,  i  V, 
ler,  archt.  Lick  Bldg.,  for  Jeff  r  a 
on  19th  Ave.  near  Judah  St  T  i> 
chn.  •’'■aniiin, 


VBI.,  nan  rranrlsrn — Hiph  .Sflinoi 
Puh.  Wk.s.  having  plans  i>rep  ,i , 

Reid,  Jr,  archt.  1st  Natl.  Bank  i 
high  school  on  North  Beach  iliph 
site.  About  $50,000. 

Cal..  Santa  Ana — Hotel — Santa  Vnn  ii„.  , 
Corp  Santa  Ana,  having  plans  iV  ' „  fr.li  u 
M.  Hunt,  archt,  Hibernian  Bid”  Ife  V  ' 
geles,  for  hotel  here.  About  $12:1,(100.  ' 

N.  S.,  Hallfax-^hurch— Kay  drove  ion 

gregation  had  plans  prepared  |,v  a  o 
Cobb.  Tramway  Bldg.,  for  6(i  x  o 
concrete,  brick  and  steel.  Almut  fs'ii.o’,,; 

•nr?*’*  Detention  Dept  Pub 

Wks.  Ottawa,  ^n  lets  contract  for 

About'‘$150.o"So:‘®'~"‘'‘’” 

Que.,  Cap  de  Madeleine — Ac.idcmy  anti 
School— Roman  Catholic  School  Conuf 
plans  to  build  stone,  brick  and  steel  acid 
emy  and  school.  Cost  $50,000  and  $8000^1 
spectively.  J.  Bourque,  secy. 

Que..  St.  Felix  de  Kingse.v — School  ltd 
plans  to  build  school.  About  $50,000. 

Ont.,  Alexandria— Hospital— A.  Chisolm 
having  plans  prepared  by  K.  G.  Rea  archt 
Beaver  Hall  Hill,  Montreal,  Que  for  hos 
pital.  About  $75,000. 

Ont.,  Kingston — School — Bd.  Kduc  plan'! 
to  build  steel  and  brick,  concrete  founda¬ 
tion,  on  Princess  St.  About  $100  One 
Power  &  Dreaver,  81  Brock  St.,  archt. 

Out.,  London — Store  and  Ofiice — T  F 
Kingsmill,  130  Dundas  St.,  having  plans 
prepared  by  W.  G.  Murray,  archt..  Do¬ 
minion  Savings  Bldg.,  for  3  story,  brick 
About  $100,000.  Noted  May  15. 

Ont.,  Orillia — Memorial  Hospital — Orillia 
Hospital  Bd.  having  plans  prepared  bv  F 
G.  Bird,  archt.,  6  King  St.  W..  Toronto!  for 
2  story,  fireproof.  About  $80,000. 

Ont..  Toronto — Office,  etc. — Western  Can¬ 
ada  Floor  Mills  Co..  74  King  St,  K..  soon 
lets  contract  building  office,  warehouse  and 
stables.  About  $50,000.  Sproat  &  Rolph, 
36  North  St.,  archts. 


Ont.,  Toronto — Theatre — Paramount  Film 
Co.,  21  Adelaide  St.,  W.,  having  plans  pre¬ 
pared  by  J.  M.  Jeffrey,  archt.,  Confcder.a- 
tlon  Life  Bldg.,  for  concrete,  brick  and 
steel  vaudeville  and  motion  picture  theatre 
on  Victoria  St.  About  $600,000. 


Ont..  West  Hill — High  School— Bd.  School 
Trustees  plans  to  build  3  story,  brick  and 
steel,  concrete  foundation.  About  $75,000. 
Address  D.  McLean. 


N.  B.,  Binmarrk — Memorial — State  Legis¬ 
lature  .appropriated  $200,000  to  build 
memorial  to  soldiers  and  sailors  on  capitol 
grounds.  Architect  not  selected. 

Mo.,  t’halfee— Hotel — Lindsay  Architec¬ 
tural  Co.,  archts.,  261-2  McCoy-Tanner 
Bldg..  Sikeston.  receives  bids  about  July  15, 
building  4  story,  86  x  120  ft.,  rein.-con., 
fireproof,  rein.-con.  flooring,  concrete  foun¬ 
dation,  here,  for  Union  Bldg.  Co.,  Chaffee. 
About  $i25,000. 

Mo.,  Folton— Kxchange — City  plans  elec¬ 
tion  to  vote  on  $50,000  bonds  to  build  mu¬ 
nicipal  telephone  exchange.  W.  R.  Pember¬ 
ton,  clk. 

Mo.,  St.  Igtnis — Schools — ^Bd.  Kduc.  plans 
to  build  nine  1,  2  and  3  story,  concrete  and 
brick  schools.  Work  to  extend  through 
IM'riod  of  5  years.  About  $5,429,900.  R.  M. 
Milligan,  Bd.  Kduc.  Bldg.,  archt. 

Tex.,  Bowie— High  School — Bldg.  School 
Trustees  plan  to  issue  $160,000  bonds  to 
build  schooL 

Tex..  Ft.  Worth— Church — Mount  Zion 
Baptist  congreration  plans  to  build  church 
on  Rosedale  St.  and  Kvans  Ave.  About 
$60,000. 

Tex.,  Ft.  Worth — Memorial— Tarrant  Co. 
Memoiw  Assn,  plans  to  construct  memorial 
building.  W.  A.  Hanger,  prea 

Tex..  HaBettavlUe — School — Independent 
School  Dist.  voted  $66,000  bonds  to  buUd 
and  equip  sobooL  F.  Lacy  secy. 

Tex.,  Hillsboro— Church — Central  Presby¬ 
terian  congregation  plans  to  build.  About 
$60,000. 


Ore.,  Pendleton — Hotel — W.  N.  Matlock 
Kstate  having  plans  prepared  by  R,  W. 
Hatch,  archt.,  Despaln  Bldg.,  for  5-story, 
50-room,  brick  addition  to  Hotel  Pendle¬ 
ton,  on  Main  and  Water  Sts. 

Ore.,  West  Linn — School — Bd.  Kduc.  soon 
lets  contract  building  2-8tory,  78  x  130  ft. 
brick  and  concrete,  concrete  foundation. 
About  $50,000.  Tourtellotte  &  Hummel, 
McKay  Bldg.,  Portland,  archta 

Cal,  Antioeh — Hall,  Fire  House  and  Jail 
— City  having  plans  prepared  by  B.  G. 
McDougall,  archt.,  Sheldon  Bldg.,  San 
Francisco,  for  2  story,  concrete  and  brick 
on  3rd  and  H  Sts.  About  $55,000.  Noted 
May  22. 

Cal.,  Fresno— Schools — City  election  .Tune 
12  to  vote  on  $1,200,000  bonds  to  build  high 
school,  intermediate  school  and  junior  col¬ 
lege;  also  $880,000  for  elementary  schools. 

Cal.,  Hemet — School — Hemet  Union  High 
School  Dist.  plans  to  build  schooL  About 
$76,000.  O.  B.  Waite,  principal. 

Cal,  Merced — Theatre — C.  H.  Douglas 
having  plans  prepared  by  A.  W.  Cornelius, 
archt..  Merchants  Natl.  Bank  Bldg.,  San 
Francisco,  for  l-story,  76  x  160  ft.,  con¬ 
crete  or  brick,  on  17th  and  N  Sts.  About 
$60,000. 

Cal.,  Modesto — Schools — School  Trustees 
having  preliminary  plans  prepared  by  J.  J. 
Donovan,  archt,  Oakland,  for  granunar 
school  and  addition  to  high  school.  About 
$150,000.  Bonds  will  be  voted  for  projeot 

Cal.,  Orland — School — School  trustees 
plan  to  purchase  site  and  build  addition  to 
school  to  Include  gymnasium,  auditorium 
and  manual  training  departmenta  About 
$70,000. 


BIDS  DKSIKKD 

K.  I..  Barrington — School — Until  June  8, 
by  town,  building  2  story,  brick  and  steel, 
concrete  foundation.  About  $50,000.  F  S. 
Peck.  chn.  comn.  W.  R.  Walker  &  Son,  K 
Custom  House  St.,  Providence,  archts. 
Noted  Apr.  10. 

N.  Y.,  Brooklyn — Theatre — Until  June  8 
by  Carlson  &  Wiseman,  archts.,  220  Henry 
St,  building  1  story,  brick  and  steel,  brick 
foundation,  at  285  Flatbush  Ave.  for  St. 
Marks  Amusement  Co.  About  $la0.000. 
Noted  Mar.  27. 

N.  Y.,  New  York — Kxchange— Until  June 
11,  by  McKenzie,  Voorhees  &  Gemelm. 
archts.  and  engra,  1123  Bway,  buildlnp  4 
storv.  103  X  115  ft  brick  and  steel  brick 
foundation,  on  167th  St.  and  Grand 
PL,  for  New  York  Telephone  Co.,  la  De> 
St  About  $391,000.  Noted  May  8. 

N.  Y.,  New  York — Office  and  LoU— Until 
June  7.  by  R.  H.  Almlroty,  archt,  220  ath 
Ave..  building  6  story.  27  x  100  ft.  brirt 
and  limestone,  brick  foundation,  at  31 
57th  St.,  for  Sohmer  &  Co.,  315  5th  Ave. 
About  $75,000.  Noted  May  22. 

N.  J.,  Camden — Bank — Until  June  16  by 
P.  Merz,  archt,  Pennsylvania  Bldg  ,  rbiia. 
building  1  and  3  story,  rein.-wn..  f(3r  ^ 
Trust  Co.,  1009  Bway.  About  $200,000. 
Noted  May  29. 

g.  C.,  Hartsville — ^Hlgh  SchMl-^nj^ 
June  12.  by  J.  W.  Goodwin,  chn.  sch^ 

oomrs.,  high  school  building.  2 
X  160  ft,  timber,  with  auditorium. 

X  401  ft  brick  addition  to  sramniw  ^01 
on  Coker  St  C.  C.  Wilson.  804  Palmetto 
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Buildings  (Continued) 

III  rhioiiit" — Hospital — T.  R.  Hishop. 
'k.  IS  South  Dearborn  SC,  receiving 
Vmildinfr  2-story.  40  x  120  x  125  ft. 
&^i  timlH’r,  L.  shaped,  concrete  foun- 
5"ir«  l^uella  Ave.,  for  South  Shore 
About  $65,000. 

Ill  I'liiriiiro  "Hospital  D,  S.  Ivlafter. 
JlhV  fit  West  Randolph  St.,  receiving  bids 
fiOldinK  6-story.  36  x  150  ft.,  rein.-con. 
Sion  rein  -con.  flooring,  concrete  foun¬ 
dation”  on  Hovne  and  Monroe  Sts.,  for 
Hospital,  2058  West  Monroe  St. 
.ttout  finrt.t'OO. 

Ill  Oak  I’ark — Bank — Puckey  &  Jen- 
lina ’nrchts..  6  North  Michigan  Ave.,  Chi- 
o  eo  receiving  bids  building  2-story.  60  x 
V^i  ft  fireproof  bank,  rein.-con.  flooring. 
;«ncrete  foundation,  on  Oak  Park  Ave.  and 
Cm  I51V.1..  for  Avenue  State  Bank.  126 
North  Oak  J’ark  Ave.  About  $80,000.  Noted 
bee  19. 

Minn.,  Duluth— Store — Until  .Tune  12  by 
Oliver  Iron  Mining  Co..  Wolvln  Bldg.,  build¬ 
er  •>  storv.  118  X  129  ft.,  rein.-con.  and 
brick”  About  $65,000.  S.  S.  Rumsey,  Wolvln 
ElUg..  archt. 

Minn  Fergu*  Falls — Employees — State 
Bd  Control.  St.  Paul,  receiving  bids  for  2 
Hon’  45  X  140  ft.,  rein.-con.  and  brick  em- 
ilovee.s’  building  at  State  Hospital.  About 
ISiiOOO.  C.  H.  Johnston,  715  Capital  Bank 
Bldg  St.  Paul,  archt.  C.  L.  Pillsbury  Co., 
105  N.  y.  Rife  Bldg.,  Minneapolis,  engr. 


Minn.,  Greenbunh — School — Until  June 
5  by  G.  A.  Brandt,  elk.  bd.  educ.,  building 
■’  story,  rein.-con.  and  brick,  brick  founda¬ 
tion.  About  $50,000.  Poss  &  Poss,  SL 
Cloud,  archts.  Noted  Mar.  27. 


Minn.,  Ilasiings — Dormitory — State  Bd. 
Control,  Capitol.  St.  Paul,  receiving  bids 
for  2-story,  50  x  120  it,  rein.-con.,  brick 
.^nd  stone.  About  $60,000.  C.  H.  Johnston. 
T15  Capitol  Bank  Bldg.,  St  Paul,  archt 
Noted  May  15. 


Minn.,  Montevideo— Church — J.  M.  Ma¬ 
son,  pastor  Norwegian  Butheran  congrega¬ 
tion,  Montevideo,  receiving  bids  for  2i- 
story,  ."ii  X  90  ft.,  brick  and  hollow  tile. 
.Ibout  $50,000.  P.  O.  Moe,  3425  Harriet 
Ave.,  Minneapolis,  archt. 

Tei..  Ranger — Church  and  Parsonage — 
I'ntil  June  15,  by  Methodist  congregation, 
building  80  x  100  ft.  concrete  and  brick. 
About  $50,000.  E.  M.  Wilson,  pastor.  R. 
H.  Hunt  Dallas,  archt. 

Te*.,  Rosebud — High  School — Until  June 

15.  by  Indejiendent  School  Dist,  rebuilding 
school  destroyed  by  fire.  About  $75,000. 
K  G.  Stillwell,  secy.  M.  W.  Scott  &  Co., 
412}  Franklin  St.,  Waco,  archts. 

Idaho,  Lewiston — Adminlstrdtioib — Until 
June  9.  by  E.  A.  Bryan,  state  comr.  edua, 
Moscow,  building  Administration  Bldg,  at 
.State  Normal  School,  here.  About  $150,- 
000.  C.  Richardson,  Moscow,  archt 

Ari»..  MnrenrI — High  School — Until  June 
17,  by  School  Dist.,  building  1-,  2-  and  3- 
story.  rein.-con.,  concrete  foundation.  About 
$150,000.  G.  L,  Wilson,  Monrovia.  Cal., 
archt.  Noted  Apr.  3. 

Cal..  I,o«  Angeleo — Hospital — Until  June 

16.  by  Bd.  Supervs.  Los  Angeles  Co.,  build¬ 
ing  1  story  psychopathic  ward  with  2  wings, 
30  X  269  ft  each,  rein.-con.  and  timber, 
rein.-con.  flooring,  concrete  foundation  at 
county  farm.  A.  M.  MePherrin,  elk. 

Ont.,  London — School — Until  June  14,  by 
H  G.  Murray,  archt..  Dominion  Savings 
Bldg.,  building  2  story,  brick,  ooncrete 
foundation,  for  Town  Council.  About  $95,- 


Out,  St.  Catharine* — Schools — Until 
June  9.  by  A.  E.  Nicholson,  archt.,  46  Queen 
M..  building  two  1 -story  scho  is  for  School 
Bd.  About  $60,000.  Noted  May  8. 


PRICES  AND  CONTRACTS  AWARDED 
(^Indicates  award  of  contract) 

Mask.,  Koxbury  (Boston  P.  O.) — School— 
K  1 bids  May  27  building  2-story, 
nricK,  concrete  foundation,  on  Dearborn  St, 
jrom  J.  Bowen  Co..  14  Chistom  House,  Bos- 
ton  $15ti,296;  McGahey  &  O'Connor,  561 
■  olumbla  Rd..  Boston,  $104,748 ;  C.  S.  Chin- 
Ji’iPham  &  Sons,  7  Water  St.,  Boston, 
1^6.  Xoted  M&y  22. 


HOAD  WORK — (  OKVMHI'S,  TK\. 

Bids  were  received  liy  Commissioners  of  Colorado  Co.  for  constructing  Highway  No.  4. 
from  (A)  Haden  &  Austin,  727  Kress  Bldg.,  Houston;  (B)  M.  M.  Craven;  (C)  W.  T. 
iMontgomery,  Alamo  Bank  Bldg.,  San  Antonio.  The  unit  bids  were  as  follows; 


4  acres  clearing  and  grubbing 

32,261 . 2  cu. yd.  uncl.tssified  excavation 

1,930  8  cu. yd.  ditching . 

23,236. 5  cu.yd.  borrow  embankment 

5,000  cu.yd.  stripping  gravel  pita 

598. 6  cu.yd.  team  oxea vat  ion  . 

196.4  cu.yd.  hand  excavation 

41,673  cu.yd  earth  overhaul  .  ,  . 

1 40  stations  scarifying  old  gravel  . 

700  (1,000  gal.)  sprinkling  .... 

1 14  hours  extra  rolling .  .... 

10, 1 12  0  eu.yd.  gravel  at  pits  .  . 

153.5  lin. ft.  24-in.  c.-i.  pipe .  . 

44.5  jin. ft.  18-in.  c.-i.  pipe .  . 

485  lin.ft.  relaying  pipe . 

8.81  mi.  road  maimine  work . 

99.58  eu.yd.  1:2:3  concrete  pas’ement . 

25.591.7  cu.yd.  gravel  laid  down  at  neari'st  delivery  point 

35.703.7  surfacing  Ist  }  mi.  hauling . 

35,703.  7  placing  surfacing . 

326,640.  f  gravel  overhaul  . 

302. 3  class  "A”  nunforeed  concrete . 

32.82  class  "B”  reinforced  concrete . 

25.704.7  lb.  reinforcement . 

6,760  lin.ft.  standard  guard  fence . 

Extended  totab . . 


A 

B 

C 

$150  00 

$125  00 

$75  00 

30 

33 

35 

30 

27 

30 

24 

25 

28 

25 

28 

.  30 

40 

40 

.40 

75 

85 

.75 

02 

02 

Ot 

3  00 

4  00 

6  00 

2  50 

5  00 

3  50 

2  50 

4  00 

3  00 

10 

1 1 

10 

4  50 

3  25 

3  50 

3  50 

2  55 

3  00 

1  00 

35 

25 

400  00 

240  00 

450  00 

20  00 

19  90 

22  00 

1  38 

1  58 

1  20 

55 

52) 

60 

.08 

05} 

15 

10 

II 

10 

20  00 

22  00 

25  00 

20  00 

20  00 

20  00 

07} 

06 

08 

50 

50 

75 

$111,702 

$114,884 

$118,480 

ROAD  WORK — KALISPELI,.  MONT. 

Bids  were  received  by  Bureau  Public  Roads,  U.  S.  Department  of  Agriculture  Mis¬ 
soula.  for  constructing  North  Pork  of  Flathead  National  Forest  Road  Project.  Flathead 
Co.,  from  (A)  Carlson  &  Norman  Co..  Spokane,  Wash.  ;  and  (B)  Rich  &  Markhus, 
Prosser,  Wash.  The  unit  bids  were  as  follows: 


101  acres  clearing . . 

2,860  cu.yd.  rook  excavation . 

2,860  cu.yd.  rock  excavation  (exp.  furn.)  . 

103,500  cu.yd.  common  excavation . 

1,000  eu.yd.  overhaul . 

29.5  mi.  finishing  earth  road . 

825  cu.yd.  class  "C"  eoncrete  bridge  abutments 
825  cu.yd.  cement  rubble  masonry  bridge  abutnu  nts 

8,365  sq.ft,  log  cribbing  bridm  abutments . 

1,400  sq.ft,  log  cribbing  whale  cr.  piers . 

120  cu.yd.  rock  fill  in  log  pier . 

330  cu.yd.  class  “C”  concrete  culvert  H.  W . 

730  cu.yd.  dry  nibble  masonry  culvert  H.  W . 

415  eu.yd.  cement  rubble  masonry  culverts  H.  W  . 

2, 1 30  lin.ft.  1 2-in.  conerete  pipe . 

1,000  lin.ft.  18-in.  conerete  pipe . 

100  lin.ft.  24-in.  concrete  pipe . 

260  lin.ft.  36-in.  concrete  pipe . 

18  lin.ft.  42-in.  eoncrete  pipe . 

18  lin.ft.  48-in.  concrete  pipe . 

2, 1 30  lin.ft.  12-in,  corrugated  pipe . 

1,000  lin.ft.  18-in.  corrugated  pipe . 

100  lin.ft.  24-in.  corrugated  pijie . 

260  lin.ft.  36-in.  corrugated  pipe . 

18  lin.ft.  42-in.  corrugated  pipe . 

18  lin.ft.  48-in.  corrugated  pipe . 

2,130  lin.ft.  I  ft.  X  2  ft.  log  culverts . 

1,000  lin.ft.  2  ft.  z  2  ft.  log  culverts  . 

100  lin.ft.  2  ft.  z  3  ft.  log  culverts . 

260  lin.ft.  3  ft  z  3  ft.  log  culverts . 

18  lin.ft.  3  ft.  X  4  ft.  log  culverts . 

18  lin.ft.  4  ft.  X  4  ft.  log  culverts . 

2  1 2-ft.  span  log  bridge . 

I  lO-ft.  span  log  bridge . 

I  70-ft,  span  log  bridge . f . 

1  60-ft.  span  log  bridge . 

4  30-ft.  span  log  bridge . 

2  24-ft.  span  log  bridge . 

2  20-ft.  span  log  bridge . 

7  16-ft.  span  log  bridge . 

51  acres  grubbing . 

91  acres  grubbing  (exp.  fur.) . 

Extended  totals . 


A 

B 

$110  00 

$150  00 

2  75 

2  00 

2  60 

1  80 

65 

73 

05 

05 

150  00 

200  00 

40  00 

30  00 

25  00 

20  00 

50 

80 

50 

1  50 

3  50 

2  00 

50  00 

30  00 

10  00 

10  00 

23  00 

20  00 

3  90 

2  50 

6  64 

.3  75 

9  82 

5  50 

19  56 

7  00 

30  00 

7  50 

30  00 

8  00 

X  80 

2  00 

4  19 

3  00 

6  45 

4  50 

8  75 

7  50 

9  89 

8  50 

II  43 

10  00 

2  00 

1  00 

2  50 

1  25 

3  50 

1  40 

3  75 

1  50 

4  50 

1  75 

5  50 

2  00 

60  00 

200  00 

50  00 

175  00 

1,400  00 

2,500  00 

1,200  00 

2.250  00 

500  00 

1,000  00 

120  00 

800  00 

100  00 

500  00 

80  00 

250  00 

240  00 

200  00 

220  00 

190  00 

$124,004 

$139,438 

■A-Mmsh.,  tVellesley  (Boston  P.  O. ) — Dor¬ 
mitory — Wellesley  College  let  contract 
building  4-8tory,  31  x  71  ft.  brick  and  con¬ 
crete.  concrete  foundation,  on  campus,  to 
C.  S.  Cunningham  &  Son,  7  Water  St.,  Bos¬ 
ton.  .About  $150,000.  Noted  May  22. 


4tConn.,  New  Haven — Bank — Pallottl- 
Androtta  Co.,  630  Chapel  St.,  let  contract 
building  3-story,  76  x  90  ft,,  brick,  steel 
and  ooncrete,  rein.-oon.  flooring,  concrete 
foundation,  on  Olive  and  Chapel  Sta,  to 
M.  J.  Oibbud  Co.,  109  Water  SL  About 
$100,000.  Noted  May  29. 


■A’Conn.,  New  Naven — Hospital  and 
Chapel— ^L  Raphael  Hos^tal.'  1442  Chapel 
SL.  let  contract  building  4  story,  40  x  140 


ft.  brick  and  steel  addition,  rein.-con.  floor¬ 
ing.  concrete  foundation,  on  Chapel  St.,  to 
Sullivan  &  McKeown.  843  Dixwell  Ave. 
About  $65,000.  Noted  May  22. 


■(kConn.,  Wallingford— Office — R.  WtGlace 
&  Sons  Mfg.  Co.,  Quinnipiac  SL,  let  con¬ 
tract  building  3-8tory,  79  x  133  ft.  brick 
and  concrete,  rein.-con.  flooring,  concrete 
foundation,  to  T.  J.  Pardy  Constr.  Co.,  15 
Fairfield  Ave.,  BridgeporL  About  $60,000. 
Noted  Peb.  6. 


■AN.  Y.,  Brooklyn — Synagogue  and  School 
— New  Hebrew  School,  605  Ashford  St.,  will 
build  3-8tory,  46  x  70  ft.,  brick  and  steel, 
brick  foundation,  on  Ashford  SL  and  Sut¬ 
ter  Ave.  About  $60,000.  Work  will  be  done 
by  day  labor  Noted  May  22. 


liuildin^B  (Continued) 


N.  Y.,  Cohoeii — High  School  — Bd,  Educ. 
received  bids  May  21,  building  hi^h  schooL 
t;enerai  contract  from  Hanrahan  Bros.,  336 
liwime  Ave.,  Schenectady.  3157,767  ;  heat¬ 
ing.  from  C.  Dwyer,  18  Chuctanunda  St. 
Amsterdam.  329,253.  Noted  May  1. 

★  N.  Y.,  Rndioott — School — Bd.  Educ.  let 
ireneral  contract  buildinft  3  story,  80  x  154 
ft.  addition  to  North  Side  School,  to  Kline 
A  <  Tiffin.  BinKhamton,  397,040;  heatinft,  to 
Sha|>e!«‘y  &  Wells,  118  Washinftton  St., 
Binfthamton,  311.771.  Work  to  be  done 
under  supervision  of  Comad  &  Tiffany, 
architects,  515  Phelps  Bldg.,  Binghamton. 

★  N.  Y.,  Ia>ng  Island  City — Loft,  etc.— 
L.  Gold.  44  Court  St.,  Brooklyn,  will  alter 
4  story.  100  x  350  ft.  brick  and  steel  loft 
and  factory  building  on  Pierce  and  8th  Sts. 
Work  will  be  done  by  day  labor. 

Y.,  New  York — Bath — I.  Kobre  will 
build  1 -story  rein. -con.  and  steel  addition 
to  turkish  baths,  on  111th  to  112th  Sts.  and 
I.enox  Ave.  About  35&-000.  Work  will  be 
done  by  day  labor. 

★  N.  Y..  New  York — Institute — I^'ague  of 
Political  Educ.,  15  West  4  4th  St.,  will  build 
5-story.  100  x  125  ft.  brick  ard  steel,  con¬ 
crete  foundation,  on  43rd  St.  and  Bway. 
Altout  3150,000.  Work  will  be  done  by  day 
lal>or,  under  supervision  of  R.  B.  Smith, 
engr.,  30  East  42nd  St.  Noted  May  8. 

N.  Y.,  New  York — Office — J.  Cullman, 
161  Front  St.,  let  contract  altering  exterior 
and  Interior  of  7 -story  brick  and  steel,  at 
135  Front  St.,  to  Stuart-Wllley  Co..  1123 
Bway.  About  360,000.  Noted  May  29. 

★  N.  Y.,  New  Y’ork — Office — D.  I,.  ElU- 
man  &  Co.,  1517  East  49th  St.,  let  contract 
building  10-story,  34  x  100  ft,  brick  and 
steel,  concrete  foundation,  on  49th  St.,  be¬ 
tween  Madison  and  5th  Aves.,  to  H.  Davis, 
30  East  42nd  St  About  3150.000.  Noted 
May  8. 

N.  Y..  New  York — Office — Lehn  &  Fink, 
120  William  St.,  let  contract  building  15  or 
20-8tory  brick  and  steel,  rein. -con.  flooring 
concrete  found.ntlon.  on  Greenwich  and 
Morton  Sts.,  to  G.  H.  Davis  &  Co.,  30  East 
4  2nd  St.  About  31,000.000.  Cost  plus  per¬ 
centage  basis.  Noted  Apr.  10. 

★  N.  Y.,  New  York  —  Office — Merchant 
Marine  House,  Inc..  56  Beaver  St.,  will  alter 
41  -story,  brick  and  steel,  at  56  Beaver  St. 
AlH)ut  3125,000.  Work  will  be  done  by  day 
labor  under  supervision  of  Zeisler  &  Kerri¬ 
gan.  archts.  and  engrs.  53  Beaver  St.  Noted 
May  15. 

★  N.  V..  New  York — Stores — I>»vel  Realty 
Co..  935  intervale  Ave..  will  build  group  of 
2-8tory.  60  X  115  ft.  brick  and  steel  stores, 
brick  foundation,  on  Fordham  Rd.  and 
Grand  Concourse.  About  355,000.  Work 
will  be  done  by  day  labor. 

★  N.  J.,  Klizabeth — Exchange — New  York 
Tel-'phone  Co.  16  Dey  St..  New  York  City 
let  contract  building  3-story,  100  x  100  ft., 
brick  and  steel,  concrete  foundation,  at 
1196  East  Grand  St.,  here,  to  L.  Homme- 
dieu,  1  M.adison  Ave.,  New  York  City. 
Noted  Apr.  24. 

★  Ps..  Phils. — Stations — Dept  City  Tran¬ 
sit.  1211  Chestnu'-  St.,  let  contract  building 
brick,  steel  and  rein. -con.  station  on  north¬ 
east  and  southwest  corners  of  Kensington 
and  Allegheny  Aves.,  including  removal  of 
existing  buildings  on  these  sites.  Contr.  No. 
565,  to  J.  Connor,  1317  Arch  St..  352.340; 
brick,  steel  and  rein.con.  station  on  south¬ 
west  and  southeast  corners  of  Kensington 
Ave.  and  Somerset  St,,  and  removal  of  ex¬ 
isting  buildings  on  these  sites.  Contr.  No. 
564,  to  Standard  Constr.  Co.,  1713  Sansom 
St.  357,676.  Noted  May  16. 

4tPs.,  Yorkhsven — Library — City  let  con¬ 
tract  building  2  story,  43  x  72  ft.  brick  and 
stone,  brick  foundation,  to  J.  W.  Hartley, 
York. 

★  W.  Vs..  Princeton — School — Bd.  Bklue 
Kanawha  Dlst  No.  1,  Montgomery,  let  con¬ 
tract  building  2-8tory,  88  x  128  fjU  here, 
to  Charleston  Concrete  Constr.  Co.,  Charles¬ 
ton.  About  390.000. 

★W.  V*..  Weirton  —  Church  —  Sacred 
Heart  of  Mary  congregation  let  contract 
building  2-8tory,  62  x  116  ft  brick,  con¬ 
crete  TOundation,  to  J.  A.  Romano,  Bur- 
ce*  -♦owr.  T’t.  Alwiit  376,000.  i 


♦O.,  Cleveland — Commercial — Avenue  Co.. 
4600  Euclid  Ave.,  let  contract  building  2 
story.  56  x  96  ft,  concrete,  steel  and  bri^, 
at  2024  East  46th  St.  to  A.  E.  Banks.  1523 
Oregon  Ave.  About  350,000.  Noted  May 
29. 


AO.,  Cleveland — Office — Jordan  Motor 
Co.,  1070  East  152nd  St,  let  contract  build¬ 
ing  2  story,  100  x  125  ft.,  rein. -con.,  steel 
and  brick,  on  Bast  152nd  St,  to  Hunkin- 
Conkey  Co.,  601  Century  Bldg.  About 
376,000. 


AWU.,  Wankesha  —  High  .'tchn^.i  r,, 
Educ.,  Y.  M.  c.  A.  Bldg  1. 
building  reln.-eon.,  brick  and  .sfaei 
con.  flooring,  concrete  foundatlui.  ...  ‘'V' 

Dwinnell,  424  College  Ave. ;  alK)ut 
Work  includes  remodeling  old  h  gh 
and  building  new  one.  f^hooi 

AMinn.,  Vleforla— School— n<l  tMhp  t  , 
pneral  contract  building  2-8torv  .'■4  , 
ft.,  concrete,  brick  and  steel,  to  ('  w  iV.  '  ' 
son.  Luck,  Wis.  About  352  tiOO  Vm 
Apr.  24.  ■  ^“’'•'1 


AO.,  Coinmbus — Bank  and  Office — Frank¬ 
lin  Loan  &  Savings  Co.,  347  South  High  St., 
let  contract  building  6  story,  25  x  9o  ft., 
rein. -con.,  st<“el  and  brick,  concrete  founda¬ 
tion,  on  High  and  Main  Sts.,  to  J.  W. 
Heckart,  Buggery  Bldg.  About  3116,000. 
Noted  May  1. 

AO.,  Da.vton — Theatre — Schwind  Realty 
Co.,  Schwind  Bldg.,  let  contract  building 
100  X  120  ft.,  rein. -con.,  rein. -con.  flooring, 
concrete  foundation,  on  1st  and  Main  Sts., 
to  Danls-Hunt  Constr.  Co..  Ist  and  Webb 
Sts.  .\bout  3150.000.  Noted  Feb.  27. 

AInd..  IndianapoliH  —  Asylum  —  Indiana 
Epileptic  Village  let  contract  building  1- 
story,  brick  addition,  to  Cornell  Eng.  Co., 
2611  Cornell  Ave.  About  365,000.  Noted 
Sept.  12. 

AInd.,  Lafayette— Art — State  Bd.  Agri¬ 
culture,  Capitol,  Indianapolis,  let  contract 
constructing  woman’s  art  building  at  State 
Fair  Grounds,  to  A.  W.  Stoolman,  U.  &  L 
Bldg.,  Champaign,  III.  About  3116,000. 

AIII.,  Chicago  —  Bank  —  Independence 
State  Bank.  1216  South  Kedzie  Ave.,  let 
contract  building  3-atory.  66  x  118  ft.,  fire¬ 
proof,  rein. -con.  flooring,  concrete  founda¬ 
tion  on  12th  St.  and  Kedzie  Ave.  to  R. 
Sollit  &  Sons  Constr.  Co..  5  South  Wabash 
Ava  About  3125,000.  Noted  Mar.  27. 


N,  D  ,  Grand  Korkn— Theatre  and  Store- 
A.  J.  Kavanaugh  received  only  lii.i  hniMtT 
3  story,  brick,  at  413-15  De  Mera  \ve  frn® 
Northern  Constr.  Co.,  9  North  8th 
3100.000.  Noted  Apr.  3. 

t?P“"7-<^‘'-'hedral— Scotti.sh  Ri,t. 
P.  &  A.  M..  let  contract  buUdintr 
125  X  concrete  foiindV 

tion,  on  5th  and  Byers  Aves..  to  C  S  lia t 
Frisco  Bldg.  About  325n.(i(Mi,  cost^n  J 
percentage  basis.  Noted  May  22.  '  ^ 

'★Mo.,  SI.  L#oui»9^^T{oteI^Are’onne 
Co.,  1407  North  Hway.,  let  contract  Imiliiinp 
5-8tory.  62  x  219  ft..’ rein.-conrs,;“ '' 
brick,  reln.-con.  flooring,  concrete  founda 
Bon,  at  3664  Washington  Ave.,  to  F  (' 
Cornet.  3703  Washington  Ave.  About  J't'o 
000.  Noted  Mar.  20.  *■" 

ATex..  Abilene— Science— School  fid 
Simmons  College,  let  contract  buildiiie 
science  school,  to  Harvev  Wooldride,.  Cn 
Ft.  Worth.  About  383,000.  Noted  .Xpr  In' 

ABkIa..  Oklahoma  —  Office  —  Magnolia 
Petroleum  Co.  let  contract  building  5  .^torv 
brick,  stone  and  reln.-con.,  rein. -eon  ttooK 
ing,  at  7th  St.  and  Bway.,  to  C  M  Bunnin. 
Constr.  Co.,  2023  North  Shartel  St  \ho,ii 


AIII..  Chicago  —  Church  —  Fourteenth 
Church  Christ  Scientist,  c/o  N.  M.  Dun¬ 
ning,  archt.,  310  South  Wabash  Ave.,  let 
contract  building  l-story,  105  x  140  ft. 
stone  and  terra  cotta,  reln.-con.  flooring, 
concrete  foundation  on  Paulina  and  Sunny- 
side  Aves.,  to  C.  B.  Johnson  &  Son,  111 
West  Washington  St.  About  31"5,000. 
Noted  May  1. 

AIII..  Chicago— School — Catholic  Bishop 
of  Chicago.  State  and  Superior  Sts.,  let  con¬ 
tract  building  2-8tory,  110  x  135  ft.  fire¬ 
proof.  rein. -con.  flooring,  concrete  founda¬ 
tion.  at  3825  South  Washtenaw  St.,  to  Bro- 
llne-Nolan  Co.,  8  South  Dearborn  St.  About 

375.000. 

AIII..  Chicago — Stores  and  Officee — M.  S. 
Plotke,  2519  North  Clark  St.,  let  contract 
building  2  story,  100  x  125  ft.  brick  and 
timber,  concrete  foundation,  on  Sheridan 
Rd.  and  Montrose  Blvd.,  to  Barrett  Constr. 
Co.,  77  East  Washington  St.  About 

3100,000. 


AArlz.,  Phoenix — School — School  Tnisteej 
let  contract  building  2-stor\-,  80  x  210  ft' 
concrete,  brick  and  hollow  tile,  conontf 
found.atlon,  to  Edward.s  &  Wildey  Co  MS 
Black  Bldg.,  Los  Angel»>e,  $159,000  N’ot.4 
Feb.  13. 


AWaHli.,  Heattle — Store — H.  F.  Ostrander 
Henry  Bldg.,  let  contract  building  2  storv 
108  X  113  ft.,  terra  cotta  and  Itrick,  at  22i) 
Bine  St.,  to  W.  T.  Butler.  Central  Blvd 
About  380,000. 


Cal.,  Loh  .'\ngelen — School — Bd.  Edur  re- 
ceived  bids  building  (a)  2  story,  brick  cla.‘!j 
room  and  auditorium  building  and  2  -story 
manual  training,  domestic  science  and  cafe, 
teria  building,  (b)  1  story  lirick  primary 
school,  rein.-con.  flooring,  concrete  founda¬ 
tion.  on  Nevin  Ave.,  front  K,  U.  T’.radlev, 
1925  East  16th  St.,  fa)  $12s.00ii,  (In  }:4, 
800;  J.  V.  McNeil.  736  H.  W.  Heilman  Bldg, 
fa)  3136.900,  (b)  327,500;  J.  P.  Daw.son.  fej 
Fay  Bldg.,  (a)  3139.416,  fb)  $26,218  .\oteJ 
May  8. 


AIII.,  South  Chtrago — (Chicago  P.  O. ) — 
Church — Worthman  &  Stelnbach,  archts., 
165  North  Clark  St..  Chicago,  let  contract 
for  l-story,  48  x  105  ft.,  btdek  and  stone 
with  steel  trusses,  concrete  foundation,  on 
East  103rd  St.  and  Ave.  H.  for  Bethlehem 
Lutheran  Church.  0/0  archts.,  to  W.  Feig- 
enb.aum.  2605  West  Division  St.,  Chicago. 
About  $75,000.  Noted  M.ay  1. 

Wls.,  Jefferson — Sanltorlum — Bd.  Supervs. 
Jefferson  Co.  n  ceived  lowest  bid  building 
1  and  2  8tor>'  rein.-con.  and  brick,  concrete 
foundation,  from  Appleton  Constr.  Co..  Odd 
Fellows  Bldg.,  Appleton,  $85,500  Noted 
Dec.  26. 

AWis.,  Madison — School — Bd.  Educ.  let 
contract  building  2  story,  61  x  110  ft., 
school,  on  7th  St,  to  J.  Findorff.  About 

390.000. 

AWIs.,  Milwaukee — Store — Shuster  Dept. 
Store.  3rd  and  Garfield  Aves..  let  contract 
building  2  story.  125  x  170  ft.  reln.-con. 
and  brick  addition,  to  P.  Rl«^en  A  Sons, 
1018  Humboldt  Ave.  About  $50,000. 


Aral.,  Ouinr.v — Courthouse  and  Jail — Bd, 
Supervs.  Plumas  Co,  let  contract  building 
3-story,  rein.-con..  to  K.  W.  Book.  2912 
St,  Sacramento.  3145,647.  Noted  May  22 

AQue.,  f'hiroutiml — Church — Cathedral 
Church  of  Chicoutimi  let  contract  building 
church,  to  A.  C.  Glvoux,  St  Casimir.  .\lioui 
3175,000.  Noted  Mar.  20. 

AGnt.,  Guelph — School — Bd  Educ  let 
contract  building  brick  school,  to  Schuti 
Bros.  &  Co..  36-69  Albion  St.,  Brantford 
About  350,000.  Noted  May  1. 

AOnt.,  Hearborongh — School — School  Bd 
let  general  contract  building  3  story,  fire¬ 
proof,  to  Teagle  &  Son,  310  Davenport  Rd. 
Toronto.  About  362,000.  Noted  Mar.  2'' 


Federal  Government  Work 


AWis.,  Milwaukee — Theatre — Rice  &  J 
J.  Schwartz.  2614  State  St.,  let  general  con¬ 
tract  building  1  story.  87  x  120  ft.  brick 
and  steel,  reln.-con.  flooring,  concrete 
foundation,  on  6th  Ave.  and  Idncoln  Sts., 
to  P.  Nagtegal,  11  32nd  SL  About  3126,000. 

AWis.,  Plain — Church,  etc. — St.  Luke's 
congregation  let  contract  building  church, 
school,  residence  and  rectory,  to  Wisconsin 
fMnstr.  Co.,  Physics  Bldg..  Madison.  About 
390.000.  Noted  Sept.  12. 


PROPOSEIl  WORK 

Mans..  Boston — Storehouse— Bureau  Yardii 
b  Docks.  Naa-y  Dept..  Wash  .  P 
o  build  here;  Spec  3941.  About  $350,000 

R.  I..  Coddlagton  Point— Tank  and  Tower 
—Bureau  Yards  & 

Vash  .,  D.  C.,  plans  to  erect 

rater  tank  and  tower,  here;  Spec  3  J 

Iboiit  312.000. 


June  5,  1919 _ EN 

Ko(l.'r;>I  Government  Work  (Continued) 

V  J  r»i»e  M«y — Cell  Houee  and  Fence— 
nnnau  Yards  &  Doclw,  Navy  Dept., 
u'.Hh  P  C..  plans  to  build  here;  Spec. 
j^r’-ViKjut  $:!8,000. 

P,  Ft.  Mifflin — Tank  and  Tower 

Kiireau  Yards  and  Docks,  Navy  Dept., 
Wash  P  C.,  plans  to  build  3000  ffal.  tank 
Tn  80'  ft  tower,  here ;  Si)«e.  3919.  Bids 
will  be  received  at  local  yard. 

p.  I’hila.  —  Assembly  Shop  —  Bureau 
Yards  &  Docks,  Navy  Dept,  Wiish., 
pi-ins  to  build  extension  to  assembly 
shop  at  Aircraft  Sta.,  here;  Spec.  3927. 
.About  $700,000. 

Pa  1‘liila. — Elev.ator  Shafts — Bureau 
Yards’  and  Docks,  Navy  Dept.,  Wash.,  D. 
(’  uiins  to  build  elevator  shafts  for  ways 
jjo,  2  and  3,  here;  Spec.  3915.  About 

icoflo. 

Pa  riills. — Fire  Escajje — Bureau  Yards 
*  Docks,  Navy  Dept..  Wash.,  D.  C.,  plans 
to  build  at  Navy  Yard,  here;  Spec.  3932. 
About  $2500. 

Pa.,  riilla. — Storage  BulldinRS  with 
Cranes— Bureau  Y’ards  &  Docks.  Navy 
Dent..  Wiish.,  D.  C..  plans  to  build  here ; 
Spec.  3042.  About  $350,000. 

Md.,  .\nnapollM — PalntinR  Towers  —  Bu¬ 
reau  Yards  &  Docks,  Navy  Dept,  Wash., 
D.  C.,  plans  to  paint  four  600  ft  radio 
towers,  here  ;  Spec.  3925,  About  $12,000, 

Mil.,  Baltimore — DredRiiiR — U.  S.  EnRr. 
Office  Custom  House  plans  to  dredge  Cur¬ 
tis  Bay  Channel,  Curtis  Bay,  invoIvinR 
deepening  present  30-ft.  channel  to  35  ft 
from  main  ship  channel  of  Patapsco  Hiver 
to  Baltimore  &  Ohio  H.U.  coal  piers.  About 
$250,000  appropriated  for  project. 

Mil..  Indlanhend — Power  Plant — Bureau 
Yard.s  &  Docks,  Navy  Dept.,  Wash.  D.  C.. 
plans  to  build  ;  Spea  3924.  About  $200,000. 

I).  .Viiarostia — Aviation  Field — Constr. 
Div.,  War  Dept.,  7th  and  B  Sts.,  S.  W., 
Wash.,  plans  to  build,  here. 

P.  C..  Wimli. — Partitions — Bureau  Yards 
and  Docks.  Navy  Dept,  Wash.,  D.  C.,  plans 
to  build  partitions  In  6  story  machine  shop, 
here;  Si>ea  3912.  About  $46,500. 

Vn..  Hampton  Roads — Surfacing — Bureau 
Yards  &  Docks,  Navy  Dept.,  Wash.,  D.  C., 
plans  to  surface  aviation  field,  here ;  SpiK:. 
3930.  About  $700,000. 

Va.,  Hampton  Roads — Tank  and  Tower — 
Bureau  Yards  &  Docks,  Navy  Dept.,  Wash.. 
D,  C.,  plans  to  erect  100,000  gal.  water 
tank  and  tower,  here ;  Spec.  3936.  About 
$12,000. 

Va.,  Qiiantiro  —  Storehouse  —  Bureau 
Yards  and  Docks,  Navy  Dept.,  Wash.,  D. 
('..  pl.ans  to  build  12  metal  storehouses, 
here;  Sjrec.  3916.  About  $30,000. 

W.  Va.,  South  CharleHton — Stei'l  Sash — 
Bureau  Yards  and  Docks,  Navy  Dept., 
Wash..  D.  C.,  plans  to  purchase  steel  sash 
for  Various  buildings;  Spec.  3914.  About 
$118,000. 

8.  r.  Charleston — Storage  Building — Bu¬ 
reau  Yards  &  Docks.  Navy  Dept.,  Wash., 
n.  C.,  plans  to  build  here;  Spec.  3940. 
About  $225,000. 

S.  C.,  Paris  Islanil — Tank  and  Tower- 
Bureau  Yards  &  Docks,  Navy  Dept.,  Wash,. 
D.  C.,  plans  to  erect  100,000  gal,  water 
tank  and  tower,  here;  Spec.  3936.  About 
$12,500. 

Ha..  Pensacola  —  Incinerator  —  Bureau 
l  ards  and  Docks,  Navy  Dept.,  Wash.,  D.  C., 
$5000  ^“i***.  here:  Spec.  3923.  About 

!».,  Bismarck — Dormitory — C.  Sells, 
comr  Indian  Affairs,  Wash.,  D.  C.,  re¬ 
jected  bids  received  Apr.  28,  building  dor¬ 
mitory.  here.  Noted  May  1. 

■dJ"  *  ?"’*"* — Road  Work  —  Bureau  Pub. 
f.'’‘'  k.**.enver,  Colo.,  soon  lets  contract  grad- 
!aS  J’’’*'  Ruffalo-Tensleep  Natl.  Forest 
^d.,  in  Washakie  and  Big  Horn  Counties, 
l'!'e]'''hg  89  acres  clearing  and  grubbing, 
u.,6mo  cu.yd.  earth  and  8100  cu.yd.  rock 
mlw'’:  bridges;  also  22.32  ml. 

Buffa  o  Tensleep  Natl.  Forest  Rd.  Project, 
^ffalo-Sour  Dough  Sect,  28  acres  clearing 
/rubbing,  89.600  cu.yd.  earth  and  8900 
■ju  yd.  rock  exeav.,  three  80  ft  and  two  20- 
t  timber  bridgea  J.  a  Bright  dist  engr. 
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Tex.,  Ft.  Worths — Wells — Bureau  Yards 
&  Docks,  Navy  Dept.,  Wash.,  D.  C.,  plans 
to  drill  and  case  2  well.a,  at  Helium  Pro¬ 
duction  plant ;  Spec.  3929.  About  $9000. 

Wash.,  Puget  Sound — Officers'  Quarters^ 
.Bureau  S’ards  &  Docks,  Navy  Dept.  Wash., 
D.  C.,  plans  to  build  2  officers'  quarters, 
here;  Spec.  3944.  About  $30,000. 

Wash.,  Walla  Walla — Road  Work — Dept. 
Interior,  Wash.,  D.  C.,  had  plans  prepared 
building  Dixie  Rd.,  from  Walla  Walla  to 
Dixie.  Walla  Walla  Co.,  18  ft  wide.  About 
$140,000. 

Ore.,  Jaeksonvllle — Road  Work — Bureau 
Pub.  Uds.,  U.  S.  Dept.  Agriculture,  628 
Post  Office  Bldg.,  Portland,  plans  to  Im- 
jtrove  2.4  mi.  Iliiys  Hill  Rd.,  Siskiyou  Nat. 
Forest  I’roject,  Jackson  Co.  About  $32,500. 
Li.  I.  Hewes,  dlst  engr. 

Cal.,  Sun  Diego — Pipi>  Dine — Bureau 
Yards  &  Docks,  Navy  Dept.,  Wash.,  D.  C., 
plans  to  build  gas  pipe  line  system,  here; 
Spec.  3939.  About  $89,000. 

II.  T.,  I'eiirl  Harbor — Hospital — Bureau 
Yards  &  Docks,  Navy  Dept.,  Wash.,  D.  C., 
plans  to  build  here;  Spec.  3931.  About 


plans  to 
$260,000. 


BIDS  ItKSlKKD 


MaMH.,  ItiiHtou — Addition  to  Shipfitlers' 
Shoi>— Until  June  18.  by  Bureau  Yards  & 
Dock.s.  Navy  Dept.,  \\'a.sh.,  D.  C.,  building, 
here;  Spec.  3920.  .Vliout  $315,000  ;  $10  de- 
l>osit  required  for  plans  and  spec. 

R.  I.,  Newimrt- Dredging — Until  June  27, 
by  I’.  S.  Engr.  Office,  Newport,  dredging 
In  Pawtucket  River;  advertised  In  this 
issue. 

N.  Y.,  llronkl.vn — Building,  etc. — Until 
June  11,  by  Bureau  Yards  &  Docks.  Navy 
Dept.,  Wash.,  D.  C.,  constructing  building 
"F’  and  altering  stairway  In  main  hos¬ 
pital  ;  Spec.  3892.  About  $828,000.  Noted 
May  15. 

N.  Y.,  Brooklyn — Heating  Plant  and  Dis¬ 
tributing  System — Until  June  11,  by  Bureau 
Yards  &  Docks,  Navy  Dept.,  Wash.,  D.  C.. 
extending  heating  plant  and  distributing 
system  at  Naval  Hospital,  here  ;  Spec.  3891. 
About  $830,000.  Noted  May  15. 

N.  Y.,  New  York — Chimney — Until  June 
11,  by  Bureau  Yards  &  Docks,  Navy  Dept.. 
Wiish..  D.  C.,  building  chimney  for  boiler 
plant.  Spec.  3606.  About  $15,000  ;  $10  de¬ 
posit  required  for  plans  and  spec.  Noted 
Feb.  20. 

N.  Y.,  New  York — Crane  Runways — 
Until  June  18.  by  Bureau  Yards  &  Docks, 
Navy  Dept,  Wash.,  D.  C.,  building  crane 
runways  for  shipbuilding  slip  No.  1  am* 
for  bulkhead  handling  and  storage  building. 
Spec.  3678. 

N.  New  Y'ork — Cranes — Until  June  26, 
by  Bureau  Yards  &  Docks,  Navy  Dept., 
Wash.,  1).  C.,  installing  electric  traveling 
cranes  at  Navy  Yard,  here;  Spec.  3933. 
About  $200,000;  $10  deposit  required  for 
plans  and  spec. 

N.  Y.,  New  York — Dredging — Until  July 
2,  by  U.  S.  Engr.  Office,  39  Whitehall  St, 
dredging  in  Shrewsbury  River  and  Shoal 
Harlmr  and  Compton  Creek,  N.  J.  Bids 
will  be  received  on  either  or  both  jobs ;  ad¬ 
vertised  In  this  issue. 

N.  Y.,  New  York — TClevators — Until  June 
25,  by  Bureau  Yards  A  Docks,  Navy  Dept., 
Wash.,  D.  C.,  building  at  shipbuilding  way 
No.  1;  Spec.  3934.  About  $15,000;  $10  de¬ 
posit  required  for  plans  and  spec. 

N.  Y.,  New  York — Fence — Until  June  11, 
by  Bureau  Yards  A  Docks,  Navy  Dept., 
Wash.,  I).  C.,  building  fence  at  Marginal 
Parkway,  here;  Spec.  3888.  About  $15,000; 
$10  deposit  required  for  plans  and  spec. 
Noted  May  8. 

N,  Y.,  New  York — Rebuilding  Shibpuild- 
Ing  Way — Until  June  26  by  Bureau  Yards 
A  Docks,  Navy  Dept.,  Wash.,  D.  C.,  re¬ 
building  shipbuilding  way  No.  1,  here; 
Spec.  3590.  About  $400,000 ;  $20  deposit 
required  on  plans  and  spec.  Noted  Oct  3U 

N.  T.,  South  Brooklyn — Boat  Storage 
Building — Until  June  11,  by  Bureau  Yards 
A  Docks,  Navy  Dept,  Wash.,  D.  C.,  build¬ 
ing  here;  Spec.  2889.  About  $85,000;  $10 
deposit  required  for  plans  and  spec.  Noted 
Mav  2i 


N.  J,,  Cope  May — Roads  and  Walks — 
T’ntil  June  18,  by  Bureau  Yards  A  IkM-ksi, 
Navy  Dept.,  Wash..  D.  C.,  building  at  S<-<’- 
tion  Base,  here;  Spec.  3881.  About  $80.0«0; 
$10  deposit  required  for  plans  and  si>ec. 
Noted  May  8. 

I’H,.  I’hila. — Dike — Until  June  10,  le.’ 

I^.  S.  Engr.  Ottiee,  Phila.,  building  earth 
dike  at  Old  Man  Point,  N.  J. 

Pa.,  Phila. — Pattern  Shop— Until  June  25. 
bv  Bureau  Yards  A  Docks.  Navy 
Wash.,  D.  C.,  building  here;  Spec.  347s. 
.■\t)ont  $:i00,0(i0 ;  $20  deposit  required  for 
plans  and  spec.  Noted  Sept.  26. 

Pa.,  Phila. — Steel — Until  July  7,  by 

I. ighthouse  Supt.,  Phila.,  furnishing  fabri¬ 
cated  steel  for  72-ft  steel  tower,  delivered 
to  Horseshoe  Range  West  Group  Light¬ 
house  ;  advertised  in  this  issue. 

Md.,  Baltimore — Dredging — Until  June  f>. 
by  U.  S.  Engr.  Office,  Custom  House,  dredg¬ 
ing  in  Southwest  Baltimore  HarlK>r  (SiMing 
Gardens),  involving  deepening  present  27- 
ft.  channel  to  35  ft.  from  main  ship  olian- 
nel  below  Ft.  McHenry  to  Ferry  Bar,  27-ft 
ihannel  to  be  provided  from  Kerry  Bar  to 
Western  Maryland  UR.  terminal  at  Port 
Covington ;  existing  anchorage  basin  to  Ih* 
cleared  out  and  wideniMl  from  1000  to  1600 
ft.  Work  Involves  1.000,000  cu.yd.  dredg¬ 
ing.  About  $200,000  appropriated  project. 

D.  r..  AnaroNtIa — Earth  Fill — Until  June 

II,  by  Bureau  Y'ards  A  Docks,  Navy  Dept., 

Wash.,  building  earth  fill,  here  ;  Spec.  3897. 
About  $10,000;  $10  de(K)8it  required  for 

plans  and  spec.  Noted  May  22. 

D.  C.,  Wash. — Furnaces — I'ntll  June  13. 
by  Dist.  Comrs.,  Dist.  Bldg.,  furnishing  and 
delivering  8  hot-air  furnaces. 

I>.  Wash. — Lalmrafory — ITntll  June  9, 

by  U.  S.  Constr.  Quartermaster,  War  Col¬ 
lege.  Wash..  Barracks,  building  2-8tory,  44  | 
X  121  ft.  photographic  lalroratory.  Noted  ’ 
Feb.  27. 

n.  r..  Wash. — Pavement — Until  June  18, 
by  Bureau  Y'ards  A  Docks,  Navy  Dept., 
paving  with  vitr.  brick  at  Marine  Barracks; 
Spec.  3913.  About  $3000;  $10  de|K>sit  re- 
(luired  for  plans  and  sih-c. 

I».  4’.,  Wash. — Sewage  Disposal  System — 
Until  June  23,  by  Dist.  Comrs.,  Dist.  Bldg., 
building  substructure  for  Rock  Creek 
Pumping  Sta.,  of  sewage  dispositl  system  ; 
advertised  in  this  issue.  Noted  Apr.  24. 

I).  Wash — Wall — T’ntll  June  19,  by 

Dist.  Comrs..  Dist.  Rldg..  reconstructing 
portion  of  wall  on  Canal  Rd.,  between 
Aquerluct  Bridge  and  Foundry  Branch. 

Va.,  Hampton  Roads — Bridgr- — Until  June 
18.  by  Bureau  Yards  A  Docks.  Navy  Dept., 
Wash.,  D.  C.,  building  transfer  bridge  at 
Naval  Operation  Base,  here ;  Spec.  3907. 
About  $125,000  ;  $30  deposit  required  for 
plans  and  spec. 

Va.,  Hampton  Roads — Buildings.  Kail- 
road,  Sewerage  and  Water  Systems — Until 
June  18.  by  Bureau  Yards  A  Docks,  Navy 
Dept.,  Wash.,  D.  C.,  building  at  Submarine 
Base,  here ;  Sj>ec.  3909.  About  $260.000 ; 
$30  deposit  required  for  plans  and  spec. 
Noted  May  29. 

Va..  Hampton  Roads — Pier — Until  June 
18.  by  Bureau  Yards  A  Docks.  Navy  Dept., 
Wash..  D.  C..  building  merchandise  pier, 
here;  Spec.  3918.  About  $850,000  ;  $30  de¬ 
posit  required  for  plans  and  spec.  ■ 

Va..  Newport  News — Boiler — Until  June 
20,  by  J.  A.  Wetmore,  superv.  archt,  treas. 
dept..  Wash..  D.  C.,  installing  in  poet  offtee 
and  custom  house,  here. 

Va.,  Qaantico— Tank — Until  June  11.  by 
Bureau  Yards  A  Docks,  Navy  Dept..  Wash., 

D.  C.,  building  elevated  steel  tank,  here ; 
Spec.  3906.  About  $5000.  Noted  May  22. 

Va.,  Qoantleo — Wharf — Until  June  18.  by 
Bureau  Yards  A  Docks,  Navy  Dept.,  Wash.. 
D.  C.,  building  here;  Spec.  3910.  AIkjuI 
$140,000  ;  $10  deposit  required  for  plans  and 
spec.  Noted  May  29. 

8.  r..  f'harlestan — Building — Until  June 
18,  by  Bureau  Yards  A  Docks,  Navy  Dept., 
Wash.,  D.  C.,  building  amusement  building, 
here;  Spec.  2908.  About  $37,000  ;  $10  de¬ 
posit  required  .for  plans  and  spec.  Noted 
Mav  29. 
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Kr<li>rul  Uiivt-rniiifiit  Wurk  (CoiiUnui-il) 


NKWKHN — IIAKHKKTO.N,  OHIO 


H.  I'NrU  IhImikI — OdkIkIiiK — t'lUll 

Jhik'  IK,  liy  Itiiri'uu  V'lirilH  &  DiH'kH,  Niivy 
WuhIi.,  I  >.  )lr<‘<li[liiK.  iK'rr  ;  Hik-c. 
SKSts.  AIhiiiI  } 7 1, 500,  yiu  ilupudlt  r«'(|uiml 
for  ItllUIH  Hint  H|H'C. 


HUIm  worn  riK-olvod  by  city,  Muy  11  (tow«nt  3),  for  coiuitruotlii|{  north  l,i,.  i 
rwrm.  fr€>tii  (A)  W.  J.  Irwin  ft  Son,  Cireciivllle ;  (D)  W.  It.  Hunt,  Akron;  (c) 
Nuwih,  Hurhorton  Tbo  unit  tildM  were  us  follows;  '"** 


H.  I'..  I*«rt  Koyut — Itrcddi*— Until  June 
IK.  by  liuri'iiu  Yiirds  H  liut-ks,  Niivy  l>o|il., 
Wasli.,  I>.  iV,  ItiHliillliiK  13-In.  Iiyilraullc 
dii-ilKf.  lion*.  .SiMHV  3N!IH  AImiuI  171,000; 
1 10  itoiHisIt  ri*i|Ulr<*«l  for  |>Iuiih  unit  h|mh-. 
Noli-il  Alay  33. 


Ky.,  I.oiilst  lllo — IsK'k  anil  Aliutinoiit— 
Until  Juno  I'.l,  by  U.  S.  I'Iiiki'.  Ilitti-o,  laiiils- 
villo,  bulblliiK  look  niul  abiitinoiit  for  I  oiiii 
No.  45,  Ohio  Klvor,  at  .Vibllaoii,  Ky.  ;  ailvor- 
tlHoil  In  tills  Issuo. 


HU..  ToiiimIi — Post  Ollln — Until  July  1, 
tiy  .1.  A.  W'oiinoro.  siiiiorv.  art'lil.,  irons, 
ilopl  ,  Wasli.,  I>  btillilliiti:  post  olllro, 

lion*.  About  H7.tt00. 


I'hI.,  Hhii  IMrsu  -Ailiiilnlstrallnn  llulUt* 
liiK,  llouils  anil  Walks — Until  Juno  35.  by 
lluroau  Yiirils  At  I  locks.  Navy  l>opt..  Wash., 
I>.  biiililliiK.  Iioro ;  Spoc.  3!I33.  Alsiiit 
)305,ooo  ;  $30  <lo|Mislt  rciiuli'isl  for  plans 
anil  s|MS'. 


t'al.,  Hhii  OIoko — I  >lslrlbul  Inif  flysloin — 
ITnIII  Juno  35.  b.v  lluroau  Yanis  tk  Iss'.ks, 
Navy  l»opt..  Wash.,  1».  i'..  bullilliiK  olis-lrlc 
dlsIrlbutiiiK  sysloin.  boro.  Spis*.  3!»3I 
About  $5K,00U  ;  $10  <lo|H>slt  nnpilrotl  for 

plans  unit  sp^c 


27.100  ou  yil.  miili  oxoavstloii,  0-5  ft  nit . 

5,120  ou  yil.  oartli  oxoavstloii,  6-12  ft.  out . 

4Ki  ou  yil  osrlli  oxoavstloii,  12-IK  ft  rut . 

50  oii.yil.  rarlli  oxonviilioii,  18-22  ft.  out . 

100  ou  yil.  ris'k  oxoavnlioii . 

100  liii  ft.  6-iii.  vil  pi|s*  aowor,  laiil  . 

12,RH0  liii.ft.  8-iii.  vit  pi|M' ai'Mor,  laid . 

780  liii  (I  lO-iii.  vit  pits*  aowor,  laid  . 

2,l50liiift.  12-ill.  vit  pi|M*  aowor,  laid . 

20  owt  waloriiTiHif  joiiitiiis  roiii|iouiid . 

127  Htaiidaril  iiiaiilioloa,0-8  ft  dn  p . 

25  ataiiilard  liialilioloa.  0-10  ft.  doop. . .  ,  . 

5  atalidard  liiaiitioloa,  10-12  ft.  ili'Op . 

7  alalidurd  liiaiiliolos,  12-14  ft  iloop . 

2  alaiidard  iiiaiilioloa,  14-15  ft  doop . 

I  ataiiilard  iiiaiilioli*,  18-20  ft.  di-op . .  ,  .  .  , 

I  ataiiilard  iiiaiilioli*.  20-22  ft.  iii*i*p . 

$  lainpliolia  . 

945  5-111.  Y'a  on  8-ui  |>i|si . 

10  5-iii.  Y'a  on  lO-iii  pi|Mi . 

40  5  ill  5  "a  on  12-iii  pijMi . 

20  8  ill  alulis  in  plan*  . 

8,200  liii  ft.  6-in,  vit  pits'  lioiiao  ootiiiiioliiiiis . 

950  5-ili.  vit.  pi|M'  a|M'oiala . 

60  ou  yd.  oonoroto  iiiaaiuiry,  olass  } . 

25  M  ft  b  ill.  aliootiiiK  loft  ill  |ilaoo . 

100  liii  ft.  Kill  uiidordrHiii . 

25  ou  yd.  amvol  rolill . 

200  hours  oiiiiiiiion  laUir. . 

250iu|.yd.  ri-atoriiis  briok  roadway . 

500  HO  ft.  n'HtoriiiK  brirk  whIIih . 

$9,000  HO  ft.  n-atoiiiiK  I'l'liii'iil  walkn . 

8.100  mj  ft.  li'storuiK  Htoiii'  walks . 

100  liii.ft.  raHtoriiiit  I'lirbiiis . 

50  I'u  yd  I'iiidi  r  liliiim . 

Kxti'iidi'il  toialH . . . 


A 

It 

$0  71 

$1  18 

2  10 

1  21 

1  no 

2  00 

4  no 

1  (Nl 

4  00 

5  OU 

10 

10 

40 

.19 

.41 

10 

11 

.40 

6  00 

lAO  00 

AO  00 

1(1  00 

71  00 

AO  no 

<)0  00 

80  (Ml 

100  00 

90  00 

no  00 

121  no 

110  on 

110  no 

110  (M) 

iin  (Ki 

11  no 

in  iM) 

1  00 

84 

1  21 

1  21 

1  10 

1  All 

1  00 

,84 

.21 

12 

.AO 

.10 

12  00 

to  181 

40  00 

20  (HI 

40 

19 

1  Ot) 

2  10 

AO 

10 

l.tM) 

4  im 

.10 

10 

.  11 

.20 

.  14 

20 

21 

.80 

3  00 

.60 

$71,010 

$71,781 

$1  oa 

1  Ml 

2  IM) 
2  >0 
i  iO 

.21 

a 

.bO 
.75 
6  00 
50  OtI 
55  011 
75  00 
KO  00 


0  00 
»5 
I  55 
I  75 
45 
57 
50 
9  00 
57  00 
25 

1  50 
50 

2  25 
20 
20 
15 

.50 

_ 

$75,797 


ritlt'UN  AM>  <  tINTItAt  TH  .VWAKDKII 

t vindicates  award  uf  contract) 

t  iiiiM.,  New  l.iiiidiiii  UrcilKlnit — IV  H. 
Kiiki'  tllllcc  iccclyi'd  bids  .May  3K,  drcilK- 
liiK  In  (fi'cctiwlcli  llarbiir,  fruni  ,1.  I'  Itaii- 
ilcrsiiii,  51  Stall*  St.,  .Mbany,  N.  5'.,  $33,33*1; 
(7.  W.  Stindcrlln.  K3  Kalrllcld  .Vvc.,  ItrlilK*'- 
piirt,  $4I.KKU;  4*.  I*'  lllckcl  t'o,  Inc.,  30 

fliurcli  St.,  New  York  fliy,  $46.'J30.  Noted 
May  K. 


VN.  J.,  l.nkr  llrninHrk — MiiKasino  Store- 
liiiuse — ItiirHitu  Yards  ti  I  sicks.  Navy  lupl.. 
Wash.,  I>.  (7.,  let  contarcl  ctinipletItiK  iiiaKa- 
Blne  sliirebiiuses  No.  3  and  4,  at  Naval  Ain- 
munition  Heisil,  ben*,  to  Sis>edwell  Oonstr. 
t'o..  33  University  I’l.,  New  York  City. 

About  $18,000  (45  days).  Noted  May  3!>. 


VI*H.,  I'lillu. — Steam  UistrlbulInK  System 
—  Iliireau  Yards  Al  I»<H*ks.  Navy  Hept  , 
Wasli.,  Ii.  ('.,  let  contract  InstallliiK  steam 
dlstribiitiiiK  system  at  Navy  Yard,  lien*,  to 
Almiral  &  Co..  1  Homlnick  St..  New  York 
City.  Alsiut  $313,318  (time  us  siiocifled). 
Noted  Ma.v  8. 


VI*H.,  riillH. — Tunnel — Durenu  Yards  & 
lyticks.  Navy  Oeid.,  Wasli.,  I >.  C.,  let  con¬ 
tract  bulldlnir  ttinnid  for  pipe,  here,  to 
K.  C.  Klsb,  704  Heal  Kstate  Trust  IIIdK- 
Aliout  $00,375  (130  da.vs).  Noted  May  8. 


I».  WhhIi.  —  llrldKt — Comr.  Indian  Af¬ 

fairs,  Iieiit.  Interior.  Wasli.,  rtH’t*lved  bids 
May  26  liiiildlnK  brIdKe  over  Santa  Clara 
JUver,  Sblvwlts  Indian  Keservatlon,  Utah, 
from  (5maba-  Structural  Steel  lirldRo  Co., 
430  Itee  ItldR..  Umaba.  Neb.,  $20.ooo  ;  St«*el 
Consta  Co.,  1055  Iteck  St..  Salt  l-uke 
Utah,  $34.K2K  ;  Monarch  Kiijr.  Co.,  West 
Colfax  Ave.  and  lairlmer  St.,  I)enver,  Colo., 
$7304,  exclusive  uf  abutments  and  grad- 
liiK.  Noted  May  8. 


★  I».  4’.,  Wash. — I’avinK — Plst.  Comrs. 

Hist.  lUdf;.,  let  c*ontract  paviliK  various 
8tn*«*t8  and  avenues,  with  slu'et  asphalt,  to 
Cranford  l’avln»r  Co.,  3620  E  St.,  N.  W., 
$45,000.  Noted  May  29. 


I».  r.,  Wawh.. — Paving  Material — Dlst. 

Comrs..  Hist.  Bldg.,  recelvexl  bids  May  21, 
furnlsblng  cement  during  flsc*Hl  year  lie- 
ginning  Jtily  I,  1910  and  ending  June  30. 
1020.  fnun  Natl.  Mortar  Co.,  101  M  St, 
N.  K..  $3.18  iK»r  bbl.  ;  Securit.v  Idme  & 
IV  ment  Co.,  Colorado  Bldg..  $3.84  per  bbl.  ; 
$15  i>er  sack,  alternate  tatper  packing. 
$3.40  |a>r  bbl.,  5%  discount  10  days; 
Uos*'lyTt  Steel  A  Cement  Co.,  Woodward 
P.'dw  uloth  sacks.  $3.84;  hags  $.16  $.05 

1ST  bill.,  dlscMiunt  In  1*1  days. 


Purnishing  a.'<pliult  iMtvIng  eemeiit,  front 
.Standanl  Oil  Co..  ITatt  &  Commeroi*  St., 
Baltliisire,  Md..  $18.61  per  ton,  mrloiul  lots; 
Burlier  Asphalt  Paving  t'o.,  l-and  Tltlo 
Bldg.,  Phlla.,  Pa.,  $40.00  per  ton  ;  U.  S. 
.Vsjdialt  Uellnlng  Co.,  00  West  St.,  New 
York  Clt.v,  $10  00  iwr  ton. 

Kurnisliing  sew<*r  brlek,  from  Thornton 
KIre  Brick  Co..  Clarksliiirg.  W.  Va.,  $33.60 
lM*r  M  :  la'lghton  KIro  Clay  Co.,  McKees- 
isirt.  Pa  .  $31  per  M. 

Kiirnisjilng  as|ilialt  istvhig  hloek,  (1) 
3  X  5  X  13  In.;  (3)  3  x  5  x  12  In.,  from 
I  fastings  Paving  Co.,  35  Broad  St.  New 
York  t'lty,  <1)  $05  iH*r  M.  ;  (3)  $139  is-r 
M.,  f.o.h.  Wash.  ;  Atlanlle  Asphalt  Bloi*k 
Co.,  Inc.,  100  Bway.,  New  York  tMty,  (1) 
$100  iHT  M.  ;  (3)  $134.50  (st  M.,  alternate 
fob.  Wash..  (5)  $97.35;  (6)  $130  50. 

Kurnisliing  terra  eotta  pipe,  (1)  6  in.; 
(3)  12  In.;  (3)  18  In.;  (4)  21  In.;  (5) 
8  X  C  Y  bends;  (*1)  13  x  6  Y  Bends;  (7) 
18  X  8  In. :  (8)  13  x  10  In.  ;  (0)  15  x  10  In.  ; 
tlO)  15  X  12  In.;  (U  10  x  6  In.  tees; 
(12)  12  X  6  in.;  (13)  13  x  10  in.  te<*s; 

(14)  6  in.  1  bends;  (15)  6  In.  1  bends; 

(16)  10  In.  1  bi*nds ;  (17)  10  in.  )  bends; 

(18)  12  in.  1  heiuls ;  (10)  12  In.  1  bends, 

from 

Anier.  Sewt*r  Plis*  t'o..  30  Church  St, 
New  York  City,  (1)  $0.18;  (2)  $0.60;  (3) 
$0,085;  (4)  $1.48;  (5)  $1.29;  (6)  $2.49;  (7) 
$4.62;  (8)  $3.49;  (9)  $3.33;  (10)  $2.33; 
(11)  $1.94;  (12)  $3.49;  (13)  $3.40;  (14) 
$0.63;  (16)  $0.63;  (16)  $1.47;  (17)  $1.47; 
(18)  11.89;  (19)  $1.89. 

Kast  Ohio  Sower  PIpi*  Co.,  (1)  $0.14;  (2) 
$0.60;  (3)  $1;  (4)  $2;  (6)  $1;  (6)  $2.90; 
(7)  $6.50;  (8)  $2.90;  (9)  $3.90;  (10)  $3.90; 
(11)  $2.30;  (12)  $2.90;  (13)  $2.90;  (14) 
$0.54;  (16)  $0.54;  (16)  $1.26;  (17)  $1.26; 
(IIO  $2.16;  (19)  $2.16. 

T,  Somerville  Co..  Washington.  U.  C., 

(1)  $8;  (6)  $0.76;  (14)  $0.30;  (15)  $0.34; 

(16)  $1.10;  (18)  $140. 

Kvnns  Clay  Alfg.  Co.,  (1)  $0,171  i>er  ft.; 

(2)  $0  60-75;  (3)  $1,176;  (4)  $2;  (6)  $1,064  ; 
(6)  $2.48;  (7)  $4.70;  (8)  $2.43;  (9)  $3,384  ; 
(10)  $3,384;  (11)  $1,596;  (12)  $2.43:  (13) 
$2.43  ;  (14)  $0,684  ;  (15)  $0,684  ;  (16)  $1  506  ; 

(17)  $1,596  ;  (18)  $2.43;  (19)  $.43.  Noted 
May  8. 

VVh.,  Hampton  Roads — Air  and  Water 
Systems — Bureau  Yards  &  Hocks,  Navy 
Deirt.,  Wash.,  D.  C.,  let  contract  Installing 
high  pressure  air  and  water  systems  at 
Submarine  Bas*.*,  here,  to  Almiral  &  Co., 
Inc.,  2  Homlnlck  St.,  New  York  City.  Alsiut 
$42,300  (120  days).  Noted  May  15. 

Va.,  Hampton  Hoads — Merltcal  Storage 
Building — Bureau  Yards  and  l>o<*kH,  Navy 
I>ept..  Wash.,  Pi.  C.,  received  bids  May  26, 
building  here,  (1)  (work  complete)  from 
H.  S.  ^Iierts.  1123  Bwa.v.,  New  York  City, 
(1)  $26,180.  (90  days)  ;  (2)  add  $4000.  (30) 
da.vsl;  (3)  add  $85«o  W  P  Thurston  Co.. 


1103  Mast  Main  SI.,  Uiehinond,  (1)  P.;k  . 
000.  (06  days):  (2)  $3800,  (20  days);  (3) 
$3300.  Not<*d  Muy  8. 


A'a.,  Hamptnn  lUiads — Motor  Oi'iieniti'r 
Sets  and  Swltchlsiard — Bureau  Yanis  ami 
I  locks.  Navy  Hepl.,  Wash.,  Ii.  C,  |■l•cl•lVl'll 
bids  May  26,  Installing  at  stibniarliir  l>asi*. 
here.  (I)  (work  eomplele)  from  (Jvavral 
l•:ll*ctrlc  Co.,  Ulver  Ud..  Si'heneelaily,  .N,  Y.. 
(1)  $48,750  (150  days);  Wi‘Stiiigli<iiis>* 

l•:leo(rle  &  Manufiuiluring  Co,  K0:i  llililm 
Bldg.,  Wash.,  11.  C..  (1)  $47,133  (lid 

days)  ;  (2)  $2350.  Noted  May  8. 


Va.,  Ilumpton  Roads — Stt*<*l  Wali-r  Tank 
and  Tower — Bur<*au  Yards  uinl  Hm'kH 
Nav.v  I>elit.,  Wash.,  Ii.  C..  rec.-lvid  lads 
Mu.v  26,  building  150,000  gal.  Htccl  wabr 
tank  and  tower  at  Naval  Op**rallng  llase. 
here,  (work  <*omiilele),  from  IMllsbiiiKh 
lies  Moines  Steel  Co.,  959  Miinsi'V  IIMk  . 
Wash.,  1).  $10,780  (120  da.vH),  alleniai.*. 

$11,580  (120  days);  (7hb*ugo  llriilgi-  Iron 
Co..  30  Church  St.,  New  York  City.  $13.4(0, 
(130  days).  Noted  May  15. 


W.  Va.,  Cliarleston  —  Koof  nocks  — 
Bureau  Yards  and  l)o«*ks,  Navy  lioiil.. 
Wash,,  n.  C..  recelvisl  bills  May  26,  bmld- 
ing  gypHiim  roof  decks  at  Naval  iirdnaini* 
I’huit,  here,  (work  complete)  from  Kcd- 
•  ral  Cement  Tile  Cn.,  110  South  licarlMin. 
St..  Chleago,  (I)  $198,000,  (26  to  30  (la>sl; 
(2)  $33,600,  (10  days):  (3)  $47.onO,  (I.*; 
davs).  H.  H.  Uohertson  Consir.  Co.,  .'>11 
W*Kid  St.  Pittsburgh,  Pa..  (I)  $239,:M1, 
(90  days);  (la)  $42,413,  (35  days);  (2) 
$185,856,  (87  days);  (2a)  $33,307  ;  131 

$63,366,  (64  days):  (3a)  $36,603;  (3c| 

$16,762  ;  (3d)  $26,859,  (8  days).  K.yslone 
(lypHum  KIreproiiflng  Corti.,  47  Wi-st  2(th 
St.  Now  York  City,  (2)  $168,500,  (»: 

days);  (2a)  $33,000,  (13  *lays).  It  W. 
Johns-Manville,  296  Madison  Avi'.,  .New 
York  City.  (3)  $66,191,  (6  to  (."i  t!ay»): 
(3a)  $12,960,  (18  days);  (3li)  $44,021. 

(64  days);  (3c)  $20,313,  (26  days);  (.1*1) 
$311,268,  (44  days).  Noted  May  15. 


★  S.  r..  Charleston— Storehouse-  Hureou 

Yards  &  Docks,  Navy  Dept.,  Wash.,  I*  *  . 
let  contract  building  Hxwl  lunmuiililoo 
storehouse,  here,  to  H.  H.  Bols'rls  &  n*. 
1123  Bway.,  New  York  City.  About  »46.* 
365  (140  days).  Noted  May  16. 


VFIa.,  Penaaeola — Crane— Bureau 
ind  Docks,  Navy  Dept.,  Wash.,  I>.  C' 
x>ntract  Installing  one  20-ton 
xavellng  bridge  crane.  In  wet  ba.sin  jsia* 
ihed,  here,  to  Chesapt^o  Iron  Wks.,  w**"' 
>ort  M^»  $9464.  Noted  May  22. 


E  N  G  I  N  K  K  U  I  N  (i  N  K  W  S  -  K  E  C  O  R  D 
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Kedcrnl  (Jovernment  Work  (Contlnuotl) 

1.  I  airport — liaboralory — Comr.  Kloh- 
ru-H”  I ).  i>t.  ('omnmrco.  Wash.,  1>.  (*.,  re* 
~lv.'il  I'I'lH  May  28  liullilliiK  laboratory  at 
iii/ilmric.il  Sla.,  h«*r«*,  from  Walnb  fonatr, 
<’«  Ilti  \VV»t  3ril  St..  Daviomort,  1X2. 
i.tid'-  I  W'  Hopp,  403  Oraiiby  Hblif..  t'filar 
Hai/ldx  fst.OOU;  Holer.  6lh  aiiil  (Vilar 
8U  i'ii'ei'Port,  isS.OOO.  Noltul  May  1. 


$47,ir>0  alteriiule;  ft7.40«l,  (3u)  120  per 

ilay,  WfHtlia'liouxe  lOlt-ftrii-  A  .Mfa  t’o,, 
Hoiitberii  llbla.,  WuHli.,  1>.  <*.,  (3>  $17, 

388. M),  (180  iliiya)  ;  (3u)  $2S  (x-r  (lay;  (t) 
$32,78H,  (180  ilityH)  (4a)  $28  (mt  'lay:  (8) 
$1878.  ('.  ('  8f<Mire  4<i  <'o.  autonlttiMl  blil 

at  Mare  IhIuikI,  Cal.  Amouiita  not  wlri-tl  to 
liun-au,  WaHli.,  1*.  C.  Noted  May  18. 

MiHCclIaneous 


Kua  ,  td«loroil«» — I’oBt  OtHotv— J.  A.  Wet- 
nw.re  Hiii>erv.  arelU.,  Ireaa.  ileia  ,  WaHh  . 
I)  c'  ri'celved  blilH  May  21).  biilldliiK  lawt 

niilce  ’  here.  (1)  lltnPHtoiie  ;  (2)  Haliilatoiie, 

from  Henry*  Hattlold  Conatr.  Co.,  120  a<aitu 
MerKhio  St.,  IndlaiialMillH,  Iml..  (1)  $8H,233, 
dt.ri.iilo  $87.03!);  (2)  $70,230.  alternate 

*169  i>3;i  AV.  O’Neil  &  Son.  Karlliault,  ,Mlnn., 
(n'l84’217,  alternate  $8K,388  ;  ('.  K.  (liaal- 
h.n  Clmdron.  Neb..  (1)  $711,000;  (2)  $73.. 
500.’  Former  bUla  rejected.  Noted  Apr.  10. 


ritOI’OHICIt  WOKK 

l*bi.VBroiiiMl  —  (liarlralan  II  (Hoaton,  P. 
().),  Maim. —  City  bavliiK  plana  pre|aired  bn* 
provinir  Wlntbrop  playKi'ound  .Maint  $18,* 
000  C.  10.  Putnam,  33  Iteacon  Ht.,  Hiatton, 
enar. 


Krtalalns  U'all — Provldriire,  It.  I. —  See 
"Iniluatrlal  W'orka." 


butbl  nea  rein  -i-on.  marine  railway  dock 
and  n-|ailr  laiaina  Alaiut  $40o,ouo  Work 
will  be  done  by  day  laliur.  W'.  U.  IJieeii, 
prea. 


ATaiik— New  llrllulii,  4  iinn.— laindera, 
Krary  A  Clark.  Commercial  St.,  let  con 
tract  bulldliiK  8  x  28  ft.  brick  and  leln.* 
cun.  lank  and  14  x  23  ft.  pump  bouae,  to 
J.  II.  droller  Co.,  721  Main  Ht.,  Hartford 
Alanil  $14,000. 


AMaalioIre,  etc. —  New  lurk,  N.  1. —  K 
l<  I'ow'lliiK,  prea  .Manhattan  lioro  ,  bd 
contract  furnlalilm;  and  deliNeiinit  loo  caal- 
liiK  alandard  uutnbole  beaila,  800  of  aliind. 
ard  maidiole  covera.  200  alandard  receiving 
baain  biaida  anil  plalea,  loo  alandard  re- 
^•elvllu^  biiain  ^•»lVerH,  loo  Hal  ^•orner  itrate 
bara,  78  Mat  atralKbt  Krati'  bara,  etc,  to  J. 
Fox  *  Co.,  263  Hway.,  $7374.  Noted  .May 
18. 


Miint.,  Ilnmllton — llond  Work — lliireau 
Pull  ltdV,  Mlaaoula,  recelv(>d  blda  May  22, 
Kradiiu;  8.1  ml.  Kaat  Fork  lllterrool  Nat. 
Foreat  ltd.,  Involvlmr  18  ucrea  cIcutIiik. 
•i.Mio  c.u.vd.  earth  and  1000  cu.yil.  rock 
exciiv.,  Ill)  loK  culveriH,  (b)  corriiKiiled 
iiiiHi  clilveriii,  from  K.  V.  Morriaon,  Darby, 
(a)  $14,943  ;  (b)  $16,227;  P.  d't’onnor,  Mla- 
Moula.  (a)  $16,076  ;  (b)  $18,028;  laird 

ConHir.  Co.,  Hamilton,  (a)  $14,821;  (b) 

$18,385.  Noted  Apr.  10  under  ’•Montana," 


*Tex.,  Honey  drove —  Poat  Olllco —  .1.  A. 
Welniore,  MUperv.  iircbl..  Ireaa.  dept., 
W’aah..  D.  C..  let  contract  building,  here,  to 
Coopir  *  l.iiixl,  142  Market  St.,  Newark, 
.N’.  J.,  $42,230.  Noted  May  21). 


1‘wvllluii — New  Haven,  4'onn.  -  Hee  "liulld- 
IliKH.’ 


l>r.vdoek — Oaweitu,  N.  V.  Illlickly  ToW- 
liiK  Co.  Iiavltut  plana  prepared  for  drydock, 
marine  ritllwaya  and  alilp  repair  yard  here. 
About  $100,000. 


Niibwny — Krie,  Pa. — (.!lly  plana  to  build 
DIvlalon  .SI.  Subway.  About  $27,000  .N'ew 
York  Central  It.  K.  will  build  abiitmenta. 
K.  (i.  I.yncb,  city  eiiKr. 


(•arbiiKe  WuKona — Danville,  III.--  City 
plana  to  purebaae  aeveral  liorae  drawn  or 
motor  driven  irarbiiKu  dump  wuKoiia.  II.  11. 
lOdwarda,  city  eiiitr. 


kTex.,  North  Ft.  Worth — Helium  Produc- 
lliiti  Plant  —  llureaii  Varda  *  Docka,  Navy 
Ih-Iil.,  W'aa)i..  I).  C..  let  contract  bulldlni? 
helium  production  plant,  here,  to  Central 
CoiilK  Co.,  820  Heatty  Hldtr.,  Houaloii, 
$448,000  (120  days)  ;  alao  Item  (17)  $1  per 
cu.ft.,  (16)  $4  pur  runnIiiK  ft.  Noted 
Miiy  29. 


*  Idaho— Knad  $Vnrk — TluriMiu  Pub.  Uda., 
MiHHoula,  Mont.,  let  contract  Kradlnic  10 
mi.  (iaieiia  Summit  Sect.  I.oiik  Valley  HIkIi* 
i.ay.  to  ('.  (loaal,  ('aldweli,  $46,ooo  ;  23  ml. 
liaoka'Smlth’H  Ferry  Sect.  I.oiik  Valley  ltd., 
to  Morriaon  Knudaon  Co.,  liroiulway,  liolHO, 
$140,000. 


Iilnliu,  OrunKevllle — lload  Work — Tiur. 
Pull.  Kda.,  Mlaaoula,  Mont.,  received  blda 
May  22,  KradliiR  (a)  8  ml.,  (b)  23  ml.  Koos- 
kla  Lowell  Nall.  Foreal  ltd.  Project,  from 
Carlaon-Norman  Co.,  Itealty  HidK..  Spo¬ 
kane,  WuBh.,  (a)  $83,019;  (b)  $183,347  ; 
Illeh  &  MarkhuH,  Primaer,  Waidi.,  (a)  $87,- 
482  ;  (b)  $157,819;  Ixjrd  Conatr,  Co.,  llam- 
lltoM.  Waah.,  (a)  $95,006  ;  (b)  $170,075. 

Noted  May  8. 


I*wvlliuii  —  (ireut  Fnlla,  Muni,  —  l.lve 
Stock  Aaan.  plana  to  build  pavilion  for 
allow  anil  aelliiiK  purpoaea.  About  $25,000^. 


OH  Tanks — .Miles  City,  .Muni. — Montana 
Oil  Co.  plana  to  build  one  12,000  Kal.  and 
two  16,000  Kul.  capacity  oil  tanka.  About 
$16,000. 


Telephone  l.lnes— .Miles  City,  .Mont.- -L. 
P.  Teairue  la  Interealed  In  company  bwliiK 
formed  to  build  leleplione  llnea  from  here 
to  .Iordan,  Itroudua  and  Aahland.  Alaiut 
$100,000. 


Natutiirlum — Portland,  Dre.  —  J.  W. 
OouKlIn  plana  to  build  100  x  100  ft.  con¬ 
crete  nalatorlum  to  Include  84  x  75  ft.  lank, 
on  Hway.  and  Madlaon  St.  Aliout  $80,000. 
W.  W.  I.ucluH,  la-wlH  IIIdK.,  enKr. 


Wharf — Newiiort  Heueh,  Cal. — .VewiMirl 
Ileach  ayndlcate  bavliiK  plana  prepareif  by 
P.  Kreaaley,  eiiKr.,  Newport  Ileacb,  for  60 
X  200  ft.  timber  wharf. 


HIDS  DF.SIKKD 


Idaho,  Sand  Point — Poat  OfUco — J.  A. 
Weimore,  HU|M>rv.  archt.,  tri>aa.  dept..  Wash., 
H  received  blda  May  22,  huildiriK.  here, 
(it)  llineatone,  (b)  aamlatone,  from  W.  I). 
Divell,  1415  South  Kaat  8th  St,,  Mlnnea- 
|8illa.  Minn.,  (a)  $86,000;  (b)  $88,400;  C. 
K  (!(Midhund,  Chaldron,  Nub.,  (a)  $89,150. 
Noted  Apr.  17, 


(1  Washington — Itoad  W'ork — Bur.  Pub. 
ltd.''.  Dept,  of  ARrlculturo,  628  Poat  Otfl(M 
HIiIk  .  Portland,  ore.,  let  contract  Improv- 
hiK  39  6  ml.  highway  on  weat  aide  of  fllacler 
Niii  Park,  12  ft.  wide,  to  Carlaon-Norman 
Co.,  Itealty  Hldg.,  Spokane,  with  concrete 
culveria  and  rock  alaitmenta,  $160,000; 
metal  oulverta,  $126,000. 


Castings,  elr, — .New  York,  N,  V. — Until 
June  11,  hy  N.  J.  Hayea,  (ximr.  water  aup- 
l>ly,  Kan  anil  electricity.  Municipal  HIiIk  , 
furnlahlnK  and  delivering,  unloaditiK.  alack- 
iiiK  and  HtorliiK,  c.i.  valvea,  valve  laix  caat- 
itiKB,  valvea,  double  nozzle  tire  hyilranta. 


Kond  .Material — Kltenahurg,  Pn.  -Until 
June  9,  by  H.  T,  Jonea,  controller  t'ambrla 
Co.,  furnlahlng  18,000  gal.  aurface  treat¬ 
ment  for  macadam  roada. 


Hakery  Ovens — lairaln,  O.— Kaalg  Itaking 
Co.  receiving  blda  building  2  reln.-con.,  ateel 
and  brick  ovena,  reln.-con.  flooring,  con¬ 
crete  foundation.  About  $30,000.  Noted 
May  16, 


I'ltl.,  Ft.  Hidwell — Sedtool — C.  Bella,  comr. 
hidiiiii  Affalra,  Dept.  Interior,  Waah.,  I).  C., 
rwfived  only  bid  May  27,  building  achool, 
l«r.,  from  W.  D.  l»vell,  1416  South  Kaat 
»th  SI..  MInneapoIla.  Minn..  $22,470  (160 
<1:1.48)  .Voted  May  8. 


1’.  I.,  Cavite— Power  Plant  Kqulpment— 
Burriiu  Yarda  and  Docka,  Navy  Dept., 
C.,  received  blda  May  26.  In- 
waiiiiiK  here,  (1)  (work  complete)  from 
ihilKock  A  Wilcox  Co.,  North  Amer. 
Hl'lir,  Phlla.,  Pa.,  (2)  $31,721;  (2a) 

,11  General  Blectric  Co., 

•bi'T  Ud,,  Schenectady,  N.  Y..)  (8) 


Asphalt — Ht.  Paul,  Minn. — Until  June  9, 
by  H.  W.  Auatin,  city  purcitaaing  agt..  City 
Hall,  furnlahlng  40  tona  Trinidad  aaphalt 


(•rain  Tanks— Carthage,  Mo.— Until  June 
16,  by  McDaniel  Milling  Co.,  building  ten 
30  X  120  ft.  and  four  30  x  100  ft  reln.-con. 
tanka.  About  $60,000.  Architect  net  ae- 
lected. 


PRICES  AND  CONTRACTS  AWARDED 
(^klndlcatea  award  of  contraid) 

ADoek,  etc.*— Chelaea  (Boaton,  P.  O.), 
Mass. — Wlnnlalmmet  Shipyard  Co.  will 


Al'aving  Material  New  York,  N.  V. —  II. 
I4riii'kiii-r.  prea  Itroiix  Horn.,  let  conlriict 
furiilabliiK  iiliil  <b<llvi'rliiK  200. (Mill  kuI.  ux- 
pliiilth!  niiiil  oil,  lo  Htiimbinl  (ill  <‘o.,  28 
liwuy.,  $U43U.  Noli-<l  .May  I 


APHes,  etr,  Ht,  tiinirae,  H.  I.,  .N.  Y. — .1  H. 
Delam-y,  romr  plant  iind  alrin-lunai,  .Miinl- 
clpiil  liblg..  New  Idrk  I'liy  let  eonti'a<-l 
furnlahlnK  and  dellverlnK  pllea  In  SI. 
ilenrKe  Terminal  of  Staten  laland  Ferry, 
K.  It.  Mill  *  Lumber  <'o.,  $32,IUt  ;  bard- 
wure,  to  I,.  4'  Hardy  &  <’o.,  114  Liberty  St., 
New  York  ('lly,  $3023.  .Voted  .May  29. 


Al’laifornis — Pliila.,  Pa. —  liepl.  Cily  Tran- 
alt,  12—  t'beanul  St.,  let  contnu-t  fonilHbliiK 
and  erecting  pliilfonnH  and  ennin-elInK  ala- 
tloiiHon  KenaitiKton  Ave.,  iit  .Mb-Klieny  Ave. 
and  at  SninerHel  SI..  Contr.  .Vo.  631,  lo  F. 
J.  Itoaa.  201  .Vorib  linatd  St.  ;  coat  $106,880. 
Noted  May  16. 


Water  Pipe  and  Hpeelals — Hpringfleld,  O. 

— City  received  blda  .'Hay  27  furninbliiK  l2o 
Iona  of  (ii)  6  In.  pipe,  (b)  16  In.  pipe,  (c) 
Hiieciala,  front  Amer.  Cast  iron  Pipe  & 
Fdry.  4'o.,  llIrmiiiKbiiiii,  Ala.,  <a)  $.i0.80 
per  ton,  (b)  $51.80  tier  Ion,  (c)  $108.8#  per 
Ion  ;  I.yiicbburK  Fury,  t’o.,  Peoitlea  .Vail. 
Hank  IthiK,  LynebburK,  Va.,  (a)  $50.80; 
U.  S.  Caal  Iron  Pipe  Co.,  Kaat  liurlliiKton, 
IfurniiKton,  N,  J.,  (a)  $51. 


(tinelneratur — Danville.  III. — City  let  con¬ 
tract  bulldliiK  Incinerator  plant  to  eonalat 
of  two  unlla  of  Superior  KarbiiKO  furnace, 
to  J.  W.  Stokea.  Aliout  $20,000. 


ADry  Dnrk— Oakland,  Cal. — Moiirc  Shlp- 
bulldinK  Co.,  foot  Adeline  St.,  Will  build 
dry  duck  and  2  murine  railwaya.  Alaiut 
$2,600,000.  Work  will  be  done  by  day 
labor. 


AWIiarf — Han  l*edrn,  Cal, — Union  OH  Co., 
8t>i  and  SpriiiK  Sta.,  Ixia  AriKelea,  will  build 
42  X  160  ft.,  creoBoted  pile  wharf.  "U" 
ahaiied,  with  lega  15  x  90  ft.  each,  lo  In¬ 
clude  tlmb(-r  deck  and  oil  pliai  llnea.  Alaiut 
$19,000.  J.  It.  Heed,  c/o  owner,  engr. 
Work  will  lie  done  by  day  lulior. 


Tom  I,,  (ireen.  Consulting  Engineer, 

Miami,  Okla.,  would  Ilka  to  receive  catalogt 
and  prices  from  manufacturera  of  fluah 
tank  alphona,  intermittent  disposal  plant 
siphons,  sludge  pumps,  manhole  <x>vera  and 
steps,  aewage  and  water  filtration  e(|uip- 
ment,  oil  and  Kaa  engines,  pumps,  motora 
and  compressors,  air  receivers  and  other 
air  lift  e()ulpment ;  also  Information  per¬ 
taining  to  motora,  atartera,  generatora, 
panel  hoards  and  other  electric  equipment 
necessary  to  the  Installation  of  electrio 
pumping  and  light  plants. 


Claiborne,  Johnston  A  Co.,  Inr.,  910  Gar¬ 
rett  Bldg.,  Baltimore,  Md.,  would  like  to  re- 
<%lve  catalogs  and  prIcHiS  from  manufac¬ 
turera  of  equipment  and  supplies  for  engi¬ 
neering  contractors. 


Captain  J.  Neale,  Civil  Knglneer-in- 
Chlers  Dept,  Boom  1004,  Admiralty,  Lon¬ 
don,  S.  W.  1,  England,  would  like  to  receive 
cataloifs  Md  prices  from  AmeriiMin  manu- 
faclurars  of  engineering  equipment  and  aup- 
P'les. 
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OFFICIAL  PROPOSALS 


OFFICIAL  PROPOSALS 


Price,  $3.fi0  an  inch — Copy  can  b« 
received  until  Wednesday,  10  a.m., 
for  issue  out  the  next  morning. 


OFFICIAL  PROPOSALS 


nids:  June  16. 


Hydro-Electric  Power  Plant 
Construction 

Marquette,  Micliipan. 

Sealed  proposals  will  l»e  received  by  the 
City  CommisHion  of  the  City  of  Marquette 
at  the  office  of  the  City  I'urcha.siiiK  AKem. 
until  12  o’clock  noon,  June  16,  iriin,  for 
furni-xhiiiR  all  equipment,  tools,  labor  and 
material  re<iu!red  for  construct inR  the  fo]. 
lowiiiK  specified  linprovem.nts,  such  jiro- 
posals  to  he  publicly  opened  and  r,  :id 

1.  hydroelectric  power  house,  tO  x  97 
of  concrete  and  hrick,  tncIudiiiK  tail-race 
(‘xcavation  in  earth  and  rock; 

2.  A  reinforced  concrete  surfte  tank  thirty 
(30)  feet  diameter  and  sixty  (60)  fe<'t  hiRh. 
includinK  foundation; 

3.  Concrete  foundations  with  timber  sad¬ 
dles  for  a  woodstave  pipe  line  90  in.  Inside 
diameter,  1800  ft.  lotiK,  and  78  In  inside 
diameter.  285  ft.  Iohk. 

Bids  are  to  be  submitted  In  two  (2) 
ways ; 

First,  on  the  work  complete,  contractor 
furntshlnfir  all  materials. 

Second,  on  labor  and  equipment,  the  City 
to  furnish  all  materials,  delivered  f.o.b. 
Marquette,  Miehiftan. 

Separate  proposals  will  be  received  for 
the  power  house  building,  embraclnR  the 
superstructure  above  the  main  floor  finished 
complete. 


Construction,  Heating,  etc. 


The  publication  of  an  ad¬ 
vertisement  on  this  page 
is  an  otiicial  notice  that 
bids  are  wanted  from 
other  than  local  bidders. 

It  is  also  a  guarantee  that 
maximum  competition  is  in¬ 
vited  because  Engineering 
News- Record  is  the  one  nation¬ 
ally  recognized  medium  for 
Proposal  advertising.  Its 
Searchlight  Section  is  read 
each  week  by  nearly  every 
worth-while  contractor  in  this 
country  who  bids  on  public 
work  outside  his  own  city. 


OsslninK.  N.  Y. 

CONSTRITCTION  WORK— .Me.ss  Hall  and 
KlUhen  Building  (No.  4);  Detention 
Building  (No.  .5);  Out.Mide  Cell  Build¬ 
ing  (.No.  7);  Clinic  Building  (No.  8); 
and  Bump  House  and  Riwrvolr ; 
HEATINtJ  WORK— -Mess  Hall  and  Kitchen 
liiiibling  (No.  4);  D^dentinn  Building 
(No.  5);  Outside  Cell  Building  (No. 
7(;  and  (^inic  Building  (.No.  8); 
.sanitary  work— Me.ss  Hall  and  Kit¬ 
chen  Building  (No.  4);  Indention 
Building  (No.  5)  :  Outside  Cell  Build¬ 
ing  (No.  7):  and  Clinic  Building 
(.No.  8)  ; 

EBECTRIC  WORK— Mess  Hall  and  Klt- 
<hcn  Building  (No.  4);  Detention 
Building  (No.  5)  ;  Outside  Cell  Build¬ 
ing  (No.  7);  and  Clinic  Building 
(No.  8)  ; 

NEW  BOIBERS — Two  new  400  Hp.  Water 
Tube  Boilers. 

at  Sing  Sing  Prison.  O.asining.  N.  Y..  will 
be  r<‘<'elved  by  Hon.  Chas.  F.  Rattigan, 
SutM'rintendent  of  State  Prisons,  Room  618, 
Hall  of  Records  Building,  Centre  and 
Chambers  Streets,  New  York  City,  until 
2:30  o’clock  P.M..  on  Tuesday,  June  17, 
1919,  when  they  will  be  publicly  opened 
and  read.  I’roposals  shall  be  enclosed  In 
an  envelope  furnished  by  the  State  Ar¬ 
chitect,  sealed  and  addressed,  and  shall 
be  accompanied  by  a  certified  che<'k  fn  the 
sum  of  five  per  cent.  (5e;)  of  the  amount 
of  the  proposal.  The  contractors  to  whom 
the  awards  are  made  will  be  required  to 
furnish  surety  company  bond  In  the  sum 
of  fifty  per  cent.  (50 *’7  )  of  the  amount  of 
contract  within  thirty  (30)  days  after 
official  notice  of  award  of  contract  and 

In  accordance  with  the  terms  of  Speciflea- 
tlons  Nos,  3229,  3230,  3231,  3232,  3233, 

3220,  3223,  3226,  8252,  3221,  8224,  3227, 

3222,  8225  and  3228.  The  right  Is  re¬ 
served  to  reject  any  or  all  bids.  Draw¬ 
ings  and  specifloations  may  be  consulted 
at  the  office  of  the  Warden  of  Sing  Sing 
Prison.  Ossining.  N.  T. ;  at  Room  618,  Hall 
of  Ro<-ord8.  New  York  <^ty,  and  at  the 

Department  of  Architecture.  Capitol.  Al¬ 
bany.  N.  Y.  Drawings  and  speclflcatlons 
and  blank  forms  of  proposal  may  be  ob¬ 
tained  at  the  Department  of  Architecture. 
Capitol.  Albany,  N.  Y..  upon  reasonable 
notice  to  and  In  the  discretion  of  the  State 
Architect,  L.  F.  Pilcher,  Capitol.  Albany, 
N.  Y. 

Dated:  May  14,  1919. 


OFFICIAL  PROPOSALS 


Bids:  June  10. 

Highway  Construction 

Schoharie  Co.,  N.  Y. 

Sealed  bids  will  be  received  by  the  Board 
of  Water  Supply,  at  Its  offices,  twenty- 
second  floor.  Municipal  Building.  Park 
Row,  Centre  and  Chambers  Streets,  New 
York  City,  until  11  A.M.,  on  Tuesday,  June 
10,  1919,  for  Contract  202,  for  the  con¬ 
struction  of  about  7J  miles  of  highways. 
Including  clearing,  grading,  draining,  build¬ 
ing  of  culverts  and  guard-rails,  around  the 
Schoharie  reservoir.  In  the  Towns  of  Gilboa 
and  Conesville,  Schoharie  county,  Pratts- 
vllle,  Greene  county,  and  Roxbury,  Dela¬ 
ware  county.  New  York. 

At  the  above  place  and  time  the  bids 
will  bo  publicly  opcnerl  and  read.  Pamph¬ 
lets  containing  Information  for  bidders  and 
contract  drawings  can  be  obtained  at  the 
above  address,  at  the  offle-e  of  the  secretary, 
by  depositing  the  sum  of  ten  dollars  (|10) 
In  cash  or  Its  equivalent  for  each  pamph¬ 
let.  For  further  particulars  apply  to  the 
offlee  of  the  Chief  Engineer,  at  the  above 
address. 

JOHN  F.  GALVIN,  President, 
CHARLES  N.  CTHADWICTC, 

L.  J.  O’REH.LY, 

Comlmssloners.  Board  of  Water  Supply. 
BENJ.  F.  EINBIGI.ER,  Secretary. 


Propo.sals  will  be  received  for  the  foun¬ 
dation  for  the  penstocks  and  separately 
for  fotindation  of  power  house  carried  up 
to  top  of  main  floor  ready  to  receive  the 
brick  superstructure  and  also  including  ex¬ 
cavation  for  the  tail-race. 

Plans  and  speclflcatlons  by  'Thoma.H  W. 
Orblnson.  Consulting  Engineer.  Appleton. 
Wlsconaln.  are  on  file  at  the  offlee  of 
Charles  Retallic.  Superintendent  of  the  De¬ 
partment  of  Light  and  Power,  Marquette. 
Michigan.  Upon  request,  either  or  both 
sets  will  be  mailed  to  prospective  bidders 
on  receipt  of  $26  for  each  set.  which  amount 
will  be  refunded  on  their  return  In  good 
order. 

Proposals  for  said  Improvement  must  he 
made  In  separate,  sealed  envelopes,  marked 
BO  as  to  Indicate  Improvement  referred 
to  and  must  be  accompanied  by  a  certified 
check  or  draft  In  the  sum  of  $500,  payable 
to  the  City  of  Marquette,  as  a  guarantee 
that  If  bid  Is  accepted,  contract  will  be 
entered  Into  and  Its  performance  properly 
secured. 

The  Commission  reserves  the  right  to 
accept  or  reject  any  or  all  bids. 

Separate  proposals  w'lll  be  received  from 
pipe  manufacturers  for  furnishing,  erecting 
and  connecting  up  the  woodstave  pipe. 

CITY  OP  marquettf:. 

J.  F.  ANDERSON. 

City  Purchasing  Agent 


Bids ;  June  10. 

Cast-Iron  Pipe 

THE  CORPORATION  OF  WATERFORD, 
IRELAND 

Tenders  are  hereby  invited  by  the  Cor¬ 
poration  of  the  City  of  Waterford.  Ire¬ 
land,  from  American  manufacturers  for  the 
supply  of  13,000  lin.yd.  of  15  In.  diameter 
cast  Iron  water  pipes,  to  stand  a  vertical 
pressure  of  a  column  of  w^tcr  of  300  fL 
The  pipes  to  be  delivered  at  the  Quays, 
Waterford.  Waterford  Is  a  free  port. 

Envelopes  containing  quotations  to  be 
endorsed  “Water  Pipes”  and  addressed  to 
Thomas  F.  J.  Higgins.  Esq..  Town  CTlerk, 
Town  Hall.  The  Mall,  Waterford,  Ireland. 

Dated  this. 2nd  day  of  May.  1919. 


TREASURY  DEPARTMENT.  Supervis¬ 
ing  Architect’s  Ofllf-.  Washington.  D.  C., 
May  21.  1919. — Se  tied  proposals  will  be 
opened  In  this  offii  e  at  3  p.m,.  June  J8. 
1919.  for  furnishing  the  labor  required  in 
the  construction  complete,  with  materials 
that  will  be  furnished  by  the  Government, 
of  the  United  States  Post  Office  Building 
at  Clinton.  S.  C.  Drawings  and  speclflca- 
tlona  may  be  obtained  from  the  custodian 
of  the  site  at  Clinton,  S.  C..  or  at  thte  office. 
In  the  discretion  of  the  Supervising  Archi¬ 
tect.  Jas.  A.  Wetmore,  Acting  Suporvislng 
Architect.  •-,( 


SEALED  PROPOSALS  wUl  be 
the  Supt.  of  Lighthouses  Baltimore. 

2  o’-lock  P.M..  June  12.  1919. 

Ing  and  plac'ng  rip  rap  stone  at 
IMand  Station.  Va.  Information  upor 

application  to  the  above  Supt. 
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CONSTRUCTION  NEWS 


OF  SPECIAL  INTEREST  TO  ENGINEERS.  CONTRACTORS. BUILDERS 
WD  MANUFACTURERS  OF  ENGINEERING  AND  BUILDING  SUPPUES 


Hids  6ee  Eng. 

Close  News-Record 

June  24  Indianapolis.  Ind . June  12 

June  24  Pennsylvania  . June  12 

Adv.  June  5  and  12. 

June  24  New  Mexico  . 

June  24  Massachusetts  . . . 

June  25  Washington  r . 

June  25  Athens,  Ala . 

June  25  Reading,  Pa. 

Adv.  June  12. 

June  25  Trenton.  N.  J.  .  . 

June  25  Aberdeen.  Wash. 

June  25  Madison.  Minn.  . 

June  26  Jersey  City,  N.  J. 

June  26  Arkansas  . 

Adv.  June  12. 

June  27  Hiawassie.  Oa.  .  . 

June  27  Indianapolis.  Ind. 

June  27  Aberdeen,  Wash.  . 

June  27  Utchfleld,  Minn.  . 

June  27  Ohio  . 

June  28  Utchfleld,  Minn.  . 

June  28  East  I-iverpool.  O. 

June  28  Fairmont.  W.  Va. 

June  30  Brunswick,  Ga.  . . 

Adv.  June  5. 

June  30  Kearney,  Neb . June  12 

June  31  Salt  t<ake  City,  Utah . June  5 

July  1  Marshall.  Ark . May  22 

July  1  Benkelman.  Neb . June  12 

July  1  New  York  . June  12 

.  Adv.  June  12. 

July  2  Grand  Rapids,  Minn . June  12 

July  2  Burlington.  N.  J . June  12 

Adv.  June  12. 

July  2  Hayes  Center,  Neb.  t . June  12 

July  3  Stockville.  Neb . June  12 

July  5  Omaha.  Neb . June  12 

July  5  Brunswick.  Ga . June  12 

Adv.  June  5  and  12. 

July  7  Indianapolis.  Ind . June  5 

July  8  Elkins.  Va . June  12 

Adv.  June  12. 


Bids 

Close 


See  Eng. 
News- Record 


PROPOSALS 


June  5 
June  5 
June  5 
.June  12 
.June  12 
June  12 
.June  12 
.June  12 
.June  12 
.June  12 
.June  12 
.June  12 
.June  12 
.June  12 
.June  12 
.June  12 
.June  12 
.June  12 
.June  12 
.Jupe  12 
.June  12 
.June  12 


June  16  Ebensburg,  Pa.  . 

June  16  Dublin,  Ga.  . . 

rropossis  Advertised  see  the  pages  June  16  California  . 

itely  following  the  Construction  June  16  Berlin.  Wis.  r . . 

icction.”  June  16  South  Orange,  N.  J.  ... 

June  16  Union.  N.  J . 

June  16  Ainsworth.  Neb . 

WATERWORKS  ■J'*"®  . 

June  16  Sheboygan,  Wis . 

Bee  Eng.  June  16  Irvington,  N.  J . 

News-Record  June  16  Arkansas  . 

June  16  Chicago,  111 . 

Duluth,  Minn . May  29  June  17  Cincinnati,  O . 

Freeport,  Pa,  .......... .June  12  June  17  Britt.  la . 

Adv.  June  5  and  12.  -  June  17  Murfreesboro,  Tenn.  ... 

.  17  Chester.  Pa . 

Begg.s.'  okUa.  . . June  5  June  17  Humboldt.  Neb . 

Adv.  May  29  and  June  5.  June  17  Oklahoma  City,  Okla.  .. 

Dearborn,  Mich . June  12  June  17  Jersey  City,  N.  J . 

Gilboa.  N.  Y . .......June  5  June  17  Virginia  . 

Adv  June  5  and  12.  June  17  Buffalo,  N.  T . 

ii .  June  17  Ft.  Collins.  Colo . 

Adv.  June  12. 

June  17  Plymouth,  Wis . 

June  17  Henderson,  N.  C . 

June  17  Sabetha.  Kan . 

June  17  Massachusetts  . . 

June  17  Enumclaw,  Wash.  . 

June  17  New  York  . 

Adv.  June  5  and  12. 

June  17  Pennsylvania  . 

June  17  Elbow  Lake.  Minn . 

Adv.  June  5  and  12. 

June  17  Lucerne.  Minn . 

June  17  Plymouth.  Wis . 

June  18  Helena.  Mont . 

June  18  Marion,  Kan . 

June  18  Baltimore,  Md . 

June  18  Pratt,  Kan . 

June  II  Moorehead,  Minn . 

June  18  New  Mexico  . 

June  18  Massachusetts  . 

June  18  Illinois  . 

June  18  Red  Oak,  la. . 

June  18  Little  Falls,  Minn . 

June  19  Port  Huron,  Mich. . 

June  19  Attleboro,  Mass . 

June  19  Hampton,  la,  . 

Adv.  June  12. 

June  19  Chicago,  Ill . 

June  19  Little  Falls,  Minn . 

June  19  Junction  City,  Kan.  . . . 

June  19  Brainerd,  Minn . 

June  19  Pittsburgh,  Pa . 

June  19  St.  Edward,  Neb . 

June  19  Winfield.  W.  Va. . 

nDincvQ  7*  Pittsburgh,  Pa.  . 

nKlUtriS!*  June  19  Junction  City,  Kan.  . . 

June  20  Harrisonville.  W.  Va. . . 

??  June  20  Newton.  la.  . . 

J®*®?  June  20  Indianapolis,  Ind . 

June  20  Sydney.  la.  . 

June  21  Indianapolis,  Ind . 

June  21  Indianapolis,  Ind . 

June  21  West  Allis,  Wis.  .  .r. . . . 

June  21  Montreal,  Que . 

June  23  Wichita,  Kan . 

June  23  Jackson.  Tenn . 

June  23  Toledo,  O . 

June  23  Coatesville,  Pa.  . 

Adv.  June  12. 

June  23  Geneva,  N.  Y . 

Adv.  June  12. 

June  23  North  Adams.  Mass.  . . 
Adv.  June  12. 

June  28  California  . 

June  23  Martinsburg,  W.  Va.  . 

June  23  Duluth,  Minn . 

June  24  McPherson,  Kan . 

June  24  Grand  Rapids,  Minn.  . . 

June  24  McCook,  Neb . 

June  24  Marshall,  Minn . . 

June  24  Washington  . . 

.June  12  June  24  Greensburg,  Pa.  . 


■  May  29 
June  5 
.June  12 
•June  12 
June  13 


June  12 
June  12 
June  12 
June  12 
•June  12 


Bids 

Close 


June  5 
June  5 
June  5 
■  June  1 2 
June  12 
■June  12 
June  12 
June  12 
June  5 


■June  12 
June  5 
.June  12 
June  12 
June  12 
.May  29 


SEWER? 


June  14  Brookhaven,  N.  Y . May  29 

June  14  Port  Jeffer.son.  N.  Y . June  ^ 

Adv.  May  29  and  June  5. 

June  15  Kenora.  Ont . June  12 

June  16  St.  George,  S.  1.,  N.  Y . June  12 

June  16  Ijjnsing,  Mich . June  12 

Adv.  June  12. 

June  17  Portland.  Me . June  5 

Adv.  June  5. 

June  17  Oklahoma  City,  Okla . June  12 

June  18  Long  Island  City,  N.  Y....June  12 

June  19  Empro.  Ont . June  12 

June  19  New  York,  N.  Y . June  12 

June  20  Roselle  Park,  N.  J . June  12 

Adv.  June  12. 

June  23  Lansing,  Mich . June  12 

Adv.  June  12. 

June  23  Dundas,  Ont . June  12 

June  24  Toledo,  O . June  5 

June  25  Lima,  O . June  6 

Adv.  June  5  and  12. 

June  25  .Tamesburg,  N.  J . June  12 

June  26  Greenwich.  Conn . June  12 

Adv.  June  12. 

June  27  Sherhurn.  Minn . June  12 

June  27  Deshler,  Neb . June  12 

July  1  Wakefield,  Neb . June  12 


.May  22 
.May  29 
.June  12 
June  12 
June  12 
June  12 
■  May  22 
.May  29 
June  5 
June  5 
June  5 
June  5 
•June  12 
.June  12 
•June  12 


EXCAVATION  AND  DREDGING 


June  16  Dover,  Del . June  12 

Adv.  June  12. 

June  17  Burlington,  la . June  5 

Adv.  May  29  and  June  5. 

June  17  Man.ahawktn.  N.  J . June  12 

June  18  Portland,  Ore . June  12 

June  18  Beaufort.  N.  C . June  12 

June  21  Thomwell.  I>a . June  12 

June  25  Jackson,  Tenn . June  12 

July  1  Edwardsville.  Ill . May  15 


June  12 
May  22 
.May  22 
.May  29 
June  5 
June  5 
June  5 
June  5 
.June  5 
.May  22 
-June  12 
.May  29 
.June  5 
.May  29 
.June  5 
•June  12 
.June  12 

June  5  BUILDINGS 

•June  5 

.June  5  June  14  Willard,  Minn . June  12 

June  12  June  15  Anoka,  Minn.  . . .  . May  8 

June  15  Rosebud,  Tex . June  5 

T<in»i9  June  15  Ranger,  Tex . June  5 

June  15  International  Falls,  Minn. .June  12 

T,._«  io  June  15  Wlllmar,  Minn . June  12 

•  June  12  June  16  Camden,  N.  J . June  5 

June  16  Los  Angeles,  Cal . June  5 

June  16  Wichita  Falls,  Tex.  . June  12 

June  16  Columbus,  O . June  12 

June  16  Welland,  Ont  . June  12 

June  16  Moose  Lake,  Minn.  June  12 

June  17  Newark.  N.  J . June  12 

June  17  Jersey  City,  N.  J . f... June  12 

June  17  Wilmar,  Minn . June  12 

June  17  Morenci,  Aria  . June  5 

June  17  Ossining,  N.  T.  .  .i . May  22 

Adv.  May  21,  It  and  June  5. 


INDUSTRIAL  WORKS 


June  15  Manitowoc.  Wis . May  29 

June  15  Sheboygan,  Wis . May  29 

June  15  Milwaukee,  Wis . June  5 

June  16  Marquette.  Mich . June  5 

Adv.  May  29  and  June  5. 

June  16  New  Orleans,  La.  . May  22 

June  16  Reading.  Pa . June  12 

June  30  Port  Arthur,  Ont . June  12 

July  1  Shawenegan  Falls,  Que.  ..J'jne  12 

Aug.  1  Haatings,  Minn . May  If 


.June  12 
June  12 
.May  29 


June  20  .Salem.  Ore. 
June  23  Osceola,  Mo. 


STREETS  AND  ROADS 

June  13  Ebensburg.  Pa.  . 


June  5 
.May  22 
.June  12 
.June  12 
.June  12 
.June  12 
.June  12 
.May  29 
•  June  12 
.May  22 
.May  29 


.June  12 
.June  12 
.June  12 
.June  12 
.June  12 
.June  12 
.June  12 

•  June  12 

•  June  12 


June -15  Heaver  Cross! ni 


June  16  Indianapolis,  '] 
June  16  ink  River.  Mil 
[June  16  '.•’ayettevHle,  j 
-  Adv.  June 

June  16  .o.sceola.  Neb. 


•Tune  16 
June  16 
June  18 


Bids  See  Eng. 

Close  News- Record 

June  17  Union  Hill.  N.  J . May  29 

June  20  New  York,  N.  Y . June  12 

June  20  Clinton.  S.  C . June  12 

June  21  Glen  I.Ake.  Minn . June  12 

June  23  Camden.  N.  J . June  12 

June  23  Newark.  N.  J . June  12 

June  23  lirighton.  Colo . June  12 

June  23  Englewood.  Colo . June  12 

June  21  Ossining.  N.  Y . June  12 

Adv.  June  12. 

.Tune  25  Two  Rivers.  Wis . June  12 

June  26  .San  Jose.  Cal . June  12 

June  27  Russell.  Minn . i.  .  .  .June  12 

.Inly  1  Austin,  Minn . May  "iQ 

Jul.v  1  Riniidji,  Minn . June  12 

July  1  Middletown  N.  Y . June  12 

July  1  Youngstown,  Alta . June  12 

July  1  Raymond,  Alta . June  12 

July  2  Huntington.  W.  Va . May  29 

Adv.  May  29,  June  5  and  12. 

Jul.v  2  Fargo.  N.  D . June  12 

.\dv.  June  5  and  12  . 

July  4  West  Bethlehem,  Fa. . June  12 

July  15  Fraserville.  Que . June  12 

Ai'g.  1  Keno.sha.  Wis . May  16 


FEDERAI,  GOVERNMENT  WORK 


Furnaces  —  Washington, 

D.  C . June  5 

Dredging  —  New  York, 

N.  Y . May  22 

Adv,  May  22.  29,  June  5  and  12 

Boiler — Cairo,  Ill . May  29 

Boiler — Cincinnati.  O . May  29 

Jetty  Repairs — Galveston, 

Tex . May  29 

Dredging  —  Spec.  3898  — 

Paris  Island.  S  C . June  6 

Radio  Building — Spec.  3902 

— Cayey,  P.  R . May  29 

Post  Office — Clinton,  S  C ..May  29 

Adv.  May  29  and  June  6. 
Buildings  —  Spec.  3908  — 

Charleston.  S.  C . June  6 

Crane  Runaways  —  Spec. 

3678— New  York.  N  Y . June  6 

.Additions  to  Ship  Fitters — 

Spec  3920 — Bo.ston,  Mass.  .June  6 
Building.  Railroad.  Sewer. 

Shop  .and  Water  Works 
System  —  Sp<C.  3909  — 

Hampton  Roads.  Va. . June  B 

Storehouses — Spec.  3916 — 

Quantico,  Va . June  12 

Ro.ads  and  Walks — S|>,>c. 

3881 — Cape  May,  N  .1  .  .  .  June  5 
Pavement  —  Spec.  3913  — 

Washii'gton.  D  C . June  5 

l*ier — .Spec,  3918 — Hampton 

Roads,  Va . ^  .  .  .June  5 

Bridge  —  Spec  3907  — 

Hampton  Roads.  Va.  .  .  .June  5 
Wharf  —  Spic  3910  — 

Quantico.  Va . June  5 

Dri'dge  -Spec  3898 — Port 

Royal.  S  C . June  5 

I>evee  Work — St.  I»ui8. 

Mo . Mav  22 

Adv.  May  22.  29  and  June  6. 
Wall — Washington.  I).  C..June  6 
Dock  and  Abutment  — 

I.ouisvil'c,  Ky . .Tune  5 

Adv.  May  22.  29.  June  5  and  12 
Foundation  —  Baltimore, 

Md . June  12 

Boilers — Memphis.  Tenn...Mav  22 
Adv  May  22,  29  and  June  6. 
Boiler — .New  Port  ACews. 

Va . June  5 

Steel.  Forgings.  Castings, 

etc. — Wheeling.  W.  Va . May  29 

Adv.  May  29.  June  5  and  12 
Dredging — New  York.  N.  Y  Mav  29 
Adv.  May  22.  29.  June  5  and  12. 
Road  Work  —  Holbrook. 

Ariz . June  12 

Sewage  Disposal  System  — 

Washington.  D.  C . June  5 

Adv.  June  5 

Dredging — Portland.  Me. .  .  May  29 
.4dv.  May  29.  June  5  and  12. 
Plies  and  Lumber— New  Or¬ 
leans.  La . May  29 

Adv.  May  29.  June  5  and  12. 
Cranes — Spec.  3933 — New 

York.  N.  Y . June  5 

Elevators  —  Spec.  3934  — 

New  York,  N.  Y . June  5 

Pattern  Shop — Spec,  3478 — 

Philadelphia.  Pa.  . June  5 

Administration  Building. 

Roads  and  Walks — Spec. 

3922 — San  Diego,  Cal . June  5 

Hospital  —  SpcK".  3931  — 

Pearl  Harbor.  H.  T . June  12 

Assi'mblv  Shop — Spec.  3927 

— Philadelphia.  Pa . June  12 

I’ipe  Line — Spec.  3939 — San 
Diego,  Cal . June  12 


June  19 
June  19 


July  1 
July  1 


See  Eng. 
News-Record 

Tank  and  Tower — Spec.  3935 
— Paris  Island,  S.  C.  ...(..June  12 
Tank  and  Tower — Spec. 

3937  —  Coddingrton  Point, 

R  I . June  12 

Tank  Tower — Spec.  3936 

— Hampton  Roads,  Va . June  12 

Rebuilding  Shipbuilding 
W'ays — Spec.  3590  —  New 

York.  N.  Y . June  5 

Distributing  System — Spec. 

3921 — San  Diego.  Cal . June  5 

Bulkhead  —  New  Orleans, 

La . May  29 

Adv.  May  29.  June  5  and  12. 
Air  Compressors — Florence, 

Ala . May  29 

Dredging — Newport.  R.  I  .  June  5 
Adv.  May  29.  June  5  and  12. 
Post  Office  —  Houghton, 

Mich . May  29 

Coal — New  Orleans,  La.  ..May  29 
Adv,  May  29,  June  5  and  12. 
Building  Wing  —  West 

Point,  N.  Y . June  12 

Adv.  June  5  and  12. 

Revetment  Repairs  —  Mil¬ 
waukee.  Wis . June  12 

P’ost  Office — Towah,  Wis. .June  5 
Fuel  Oil  —  Washington. 

D.  C . June  12 

Dredging — New  York,  N.  Y.June  6 
.\dv.  May  29,  June  5  and  12. 
Steel — Philadelphia.  Pa  .  .June  5 
Adv.  June  5  and  12. 

I.Ack8  and  Dam — Pitts¬ 
burgh,  Pa . June  12 

Adv.  June  12. 

Gat«' — Operating  Machinery 

— Cincinnati,  O.  . . June  12 

Adv.  June  12. 

Post  Office  —  Pittsburg. 

Tex . ( . June  12 

l.ighthouse  —  Philadelphia. 

Pa . f . June  12 

Po.st  Office  —  Montevideo. 

Minn . June  12 

Adv.  June  12. 


MISCELLANEOUS 

Grain  Tanks  —  Carthage. 

Mo . June  5 

Motors  and  Pumps — Gales¬ 
burg.  Ill . June  12 

Adv.  June  12. 

Electrifying — ^Lackawanna. 

N.  T.  .  . . June  12 

Adv.  June  12. 

Water  Meters — St,  Paul. 

Minn.  . . . June  12 

.Sew’er  Pipe— Chlpley,  Fla..Jtine  12 

Pier,  etc — Chaumont,  N.  T  May  29 

Pipes  and  Special  Castings 

— Akron.  O . .Tune  12 

Paving  Brick — Carrick.  Pa. June  12 

Power  Plant  Equipment  — 

I>08  Angeles,  Cal . June  12 

T  ever.  Bridge  —  Junction. 

Kan . June  12 

Flood  rVevention  Project 

— I.ebanon.  Pa . June  12 

Adv.  June  12. 

Water  Tube  Boilers  and 
Stokers  and  Radial  Brick 
Chimney — Lorain,  O . June  12 


Where  name  of  official  le  not  given. 
Inqniriee  should  be  addressed  to  Cltr 
Clerk,  County  Clerk  or  eorresponding 
Official. 


.Tune  17 
June  18 
June  20 

June  20 
June  27 


Waterworks 


PROPOSED  WORK 

N.  Y.,  Binghamton- Bd.  Pub.  Wks.  noon 
receives  bids  laying  new  water  mains  in 
.Snow,  Summer,  Cleveland  and  Saratoga 
Aves.  About  $22,000.  J.  A.  Giles,  comr. 

Pa.,  McKeesport— City  defeated  $550,000 
bonds  for  rehabilitation  of  waterworks  sys¬ 
tem.  Noted  Mar.  20. 

S.  C.,  Andrews — City  plans  election  to 
vote  on  $75,000  bonds  to  lay  water  mains 
in  principal  streets,  bore  deep  wells,  install 
veil  pumps  and  build  pumping  station. 
Tomlinson  Eng.  Cto..  Loan  &  Exch.  Bank 
Bldg.,  Columbia,  engrs. 

Fla.,  Pensacola — City  voted  $16,000 
bonds  to  extend  and  Improve  water  sys¬ 
tem.  J.  L.  Sweeney,  city  engr. 


Ky.,  Ix>olsvllle — LiOUisville  \V  ,  -  n- 
435  South  3rd  St.,  plans  to  imprf  water' 

works  system.  »axer- 

O.  Springfield— City  Manag  r.eom 

mended  that  city  commission  bui.  o' 

42  In.  c.  1.  or  steel  conduit  t<  >iorea<i 
water  supply.  About  $38,000. 

Mich.,  Orosse  Polntc — Village  ,,  te,. 

contract  furnishing  material  an;  lavir" 

2^120  ft.  6-in.  water  mains  in  i 
PI.,  Kercheval  Ave.  and  Cadieiix  l>,i  '  . 

L.  Brown  &  Son.  821  Chamber  oi  Com 
merce,  Detroit,  engp's. 

111.,  East  Mollne^ity  plans  el.  ,tion  to 
vote  on  bonds  to  build  new  putiini.  c  m-. 
tion  on  11th  St.  and  3rd  Ave.  to  inrft  ,ie 
2^pumps  for  pumping  sewage.  .\l,ou:  izC 

Wis.,  Racine — City  soon  lets  eontrtet 
laying  w’ater  mains  and  sewers  in  i>ros 
pect  St..  Blake  and  Lake  Aves..  Hilk.  r  an.i 
Davis  Places. 

Neb..  Indlannia — City  voted  OO'i 

bonds  to  extend  waterworks  svsieni 
Grant.  Fulton  &  I.etton.  505  Bankers  Life 
Bldg.,  Lincoln,  engrs, 

N.  n.,  Leeds — City  plans  to  build  f.no  ofto 
gal.  steel  tank  on  100  ft.  steel  tower.  l‘mi. 
000  g.al.  rein. -con.  re.servoir  ainl  settlim; 
basin,  brick  pump  house.  100  gal.  jut  min¬ 
ute  pump,  with  engine.  21  blocks  of  6  in. 
c.  I.  mains,  14  Are  hydrants,  etc. 

Wyo.,  Sheridan — City  plana  to  install 
over  2200  water  meters.  About  $6o,000.  H 

M.  Huntington,  Sheridan,  engr. 

Tal..  Haywood — City  had  estimate  madr 
by  Olmsted  &  Gillelen,  engrs,,  1112  Hol¬ 
lingsworth  Bldg.,  I.,os  Angeles,  for  water 
system,  to  include  wells  and  distriliutini: 
system  of  heavy  iron  pipe,  pumps,  stand¬ 
pipes,  etc.  About  $228,000.  Election  will 
be  held  to  vote  on  lionds  for  project. 

Ont.,  York — Township  .soon  lets  eontracf 
building  35,204  ft.  6  in.  c.i.  water  mains  in 
various  streets.  About  $125,000.  F.  Bar¬ 
ber,  40  Jarvi^  St.,  Toronto,  engr. 


RIDS  DESIRED 


N.  V.,  I.ackawanna — See  “MIscellaneouB." 

N.  J.,  Morris  Plains — Unlll  June  26,  by 
Dept,  of  Architecture,  142  West  State  St.. 
Trenton.  laying  6-10  in.  water  mains  at 
State  Hospital  here.  About  $10,000  F. 
H.  Bent,  engr. 

Pa.,  Freeport — Tintll  June  16,  hy  Free¬ 
port  Water  Works  Co.,  completing  concrete 
and  structural  work  in  connection  with 
proposed  water  plant.  J.  R.  Taylor,  mgr. 
L,  Hudson,  801  House  Bldg.,  Pittsburgh, 
engr. 

8.  C.,  Fountain  Inn — Until  June  25.  hy 
Bd.  Pub.  Wks..  building  steel  water  lower 
and  tank  for  waterworks  system  (’apac- 
ity  of  tank  to  be  50,000  gal.  and  height  of 
tower  110  ft.  from  top  of  foundation  piers 
to  floor  of  balcony.  D.  M.  Garrett,  chn. : 
advertised  in  this  issue. 

Mich.,  Dearborn — Until  June  18.  by  F  C- 
Roamer,  village  elk.,  building  water  mains 
involving  41.850  ft.  6-10  in.  c.i.  pipe  and 
necess.ary  valves,  fittings  and  hydrants; 
advertised  in  this  issue. 

la..  Decorah — Until  .Tuly  16.  by  rity 
Council,  laying  11,400  lin.ft.  4  in.  water 
mains,  with  necessary  connections,  valves, 
etc.,  also  connecting  with  old  mains  where 
they  intersect  (contractor  to  furnish  labor, 
lead  and  oakum).  Bids  will  also  l>e  re¬ 
ceived  for  relaying  600  ft.  10  In.  vilr.  sewvr 
pipe.  M.  n.  Wells,  city  elk. ;  advert  i.sed 
in  this  issue. 

W.VO..  Lusk- Until  June  23.  bv  Town 
Council,  furnishing  and  Installing  24.130  ft 
4-10  In.  c.l.  pipe.  Class  “B"  American 
Waterworks  Standard.  Hydr.ants  and 
valves  will  be  furnished  by  town,  separate 
bids  on  which  will  be  received  at  time 

as  foregoing;  45  Are  hydrants.  60  4-J4  m 
valves,  with  valve  boxes,  American  WateD 
works  Standards  will  be  required  H.  r 
Gray,  town  engr. ;  advertised  In  this  is.stie 
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fRICl-  and  contracts  awarded 
(♦Indicates  award  of  contract) 

Salem — City  received  bids  June  6, 
lavii.c  ’’2'")  ft.  36  In.  C.  1.  pipe  from  G.  T. 
n  n  K  Co.,  East  Boston,  629,281,  T.  A, 
5r,"t  (••  113  State  St.,  Boston,  $29^610, 

iTedBlng  Co.,  172  Condor  St.,  East 
<38,715  Noted  May  29. 

*(  „n.i  Hartford — Bd.  Contr.  and  Sup- 
„iv  \'unicipal  Bldg.,  let  contract  building 
,)f  Gully  Brook  Conduit  to  A.  W, 
Hryii.’,  Hartford.  |42,244.  Noted  May  29. 

V  V  Central  Isllp — State  Hospital 
Cnni’n  Capitol,  Albany,  received  lowest 
Vliiils  lune  4,  for  waterworks  system  to 
Lrvc  additional  buildings  to  be  constructed 
7i  (•.nlral  Isllp  State  Hospital,  here,  from 
liikir  I'unbar,  Allen  &  Co.,  Phila.  Stock 
Bldg.,  Phila.,  $52,000^,  H  E.  Fox 
Constr  <'o..  81  East  12i)th  St.,  New  ^  ork 
Citv  $.'.4  !*0C.  E.  E.  Kelly,  New  York  City, 
Noted  May  15  under  “Buildings.” 

\  Y  Newark — City  received  lowest  3 
hidV  June  2,  building  gravity  water  supply 
svsttni  Oiv.  1,  earthen  dam  and  dykes, 
fnmi  I.upfer  &  Remick,  Ellicott  Sq.,  Buf¬ 
falo  $66  918,  Brown,  Eow  &  Low  Bros., 
j'6«42r>.  Foundation  Co.,  233  Bway,  New 
York  City,  $69,067  ;  Div.  3,  laying  (a)  bell 
and  .spigot  pipe,  (b)  universal  pipe,  from 
j  F  la'arv  Constr.  Co.,  Cutler  Bldg., 
Kochester.  (a)  $31,125,  (b)  $31,125;  Foun¬ 
dation  Co.,  233  Bway.,  New  York  City  (a) 
ISv.asO.  (b)  $24,474  ;  B.  Pizzimento,  (a) 
$4,429.  (b)  $37,130;  Div.  4,  furnishing 

and  delivering  (a)  bell  and  spigot  c.i.  pipe 
and  specials,  (b)  universal  pipe,  from 
Fnited  States  Cast  Iron  Pipe  &  Fdry.  Co.. 
71  Bway.,  New  York  City,  (a)  $85,405, 

Warren  Fdry.  &  Machine  Co.,  11  Bway., 
New  York  City,  (a)  $88,873,  Camden  Iron 
Wks.,  Camden,  N.  J.,  (a)  $90,832,  Uni¬ 
versal  Fdry.  Co.,  (b)  $115,707.  Noted 

.May  15. 

*\.  Y.,  Newark — City  let  contract  build¬ 
ing  I'iv.  2  of  gravity  water  supply  sys¬ 
tem.  filtration  plant,  to  Norwood  Eng.  Co., 
$24,960.  Noted  May  15. 

★  N.  Y..  New  Hampton — City  let  contract 
furnishing  all  labor  and  material  for  driv¬ 
ing  well,  to  A.  J.  Conlon.  North  10th  St., 
Newark,  N.  J.  About  $6500. 

★  N.  Y..  New  York — J.  H.  Hayes,  comr. 
water  supply,  gas  and  electricity,  Municip.al 
lildg,  let  contract  furnishing,  delivering 
.ami  laying  1 2-in.  water  main  under  East 
Uiver  from  East  140th  St.  to  North  Brother 
Island,  to  Masterson  Constr.  Co.,  New 
York  City.  About  $6900.  Noted  Apr.  10. 

N.  Y.,  Poughkeepsie  —  St.ate  Hospital 
Cimin.,  Capitol.  Albany,  received  lowest  3 
bids  building  additions  and  altering  water 
supply  system,  to  include  additional  filter, 
ehanging  watermaln,  building  reservoir, 
etc.,  at  Hudson  River  State  Hospital,  here, 
from  Baker-Dunb.ar-AIIen  Co..  Phila.  Stock 
i:\eh.  Bldg.,  Phila.,  $.">2,000  ;  H.  E.  Fox 
Constr.  Co..  81  East  125th  St..  New  Y'ork 
f'ily.  $54,700;  T,.  E.  Kelly.  189  Montague 
.St.,  Brooklyn,  $56,000  Noted  May  22. 

★  N.  .1..  Jersey  City — City  let  contract 
laying  72  in.  steel  water  pipe  between  Boon- 
ton  Reservoir  and  here.  Sect.  1.  duplicating 
existing  syphons  between  Boonton  reservoir 
and  Passaic  River  at  Lyndhurst,  to  J.  T. 
Braily  Co.,  103  Park  Ave.,  New  York  City, 
.''eet.  2  not  awarded  yet.  Noted  June  5. 

★  Cal..  Avalon — Santa  Catalina  Island 
Co  .  Pacific  Electric  Bldg.,  Los  Angeles,  let 
eonfract  building  300,000  gal.  concrete  res¬ 
ervoir,  grading  8  streets  and  building  ce¬ 
ment  sidewalks  on  Metropole  Ave.,  to 
Tvron  &  Brain,  Merchants  Trust  Bldg.,  Los 
Angeles. 


Sewers 

PROPOSED  WORK 


Mhxs..  Revere  (Boston  P.  O.) — City  hav¬ 
ing  plans  prepared  for  building  sewer  ex¬ 
tensions  to  present  system.  AlMUt  $15,800. 
J  I.k)tkhart,  city  engr. 

Pawtucket — City  appropriated 
9',n  bonds  to  build  sewers  in  various 
strc  is.  I.  Gill,  comr.  pub.  wks. 

•  New  London — City  appropriated 

I.on.nni)  bonds  to  build  sewers  in  various 
streets.  G.  K.  Crandall,  city  engr. 

N.  Y.,  Lake  Placid — Village  plans  elec- 
Bon  S  ion  to  vote  on  $19,000  bonds  to  build 
3709  ft.  15  in.  sewer  in  Main  St  H.  T. 
Hull,  village  engr. 


N.  A'„  Hrlienertady — City  plans  to  Issue 
$60,000  bonds  to  build  surface  water  sew¬ 
ers  in  Palmer  and  Livingston  Avea.  East¬ 
ern  Parkway  and  Union  St.  ;  sanitary  sew¬ 
ers  in  I'nion  and  Wendell  Aves..  Nott  and 
Summer  Sts.  L.  Sebring,  city  engr. 

N.  J.,  Itelleville — City  plans  to  build 
Sect.  7  of  Sewerage  System.  About  $Hi.- 
000.  F.  T.  Shepard,  city  engr. 

N.  J.,  Lyndliurst — Bd.  Comrs.  plans  to 
build  2  storm  water  drains  In  northwest¬ 
erly  section  of  town.  About  $35,00(i.  T. 
F.  Bowe,  town  engr. 

Pa.,  Erie — City  having  plans  prepared 
for  2  ml.  Garrison  Run  Sewer.  1st  section 
to  consist  of  6  ft.  segmental  block  sewer 
About  $103,000.  F.  G.  Lynch,  city  engr. 

Pa.,  Wllklnsburg — Roro.  soon  lets  con¬ 
tract  building  sewers  in  sections  of  Penn 
Ave.,  Anderson  St.,  and  Wallace  and  North 
Aves.,  Involving  4831  ft.  8-24  in.  pii>e  ana 
13  manholes;  also  constructing  concrete 
culvert  to  enclose  Nine  Mile  Run  from 
southerly  end  of  present  culvert  on  Biddle 
Ave.,  southwardly  a  distance  390  ft.,  to 
connect  same  with  Lamar  Ave.  culvert 
(about  15  ft.  long),  involving  405  ft.  10  and 
1 2  ft,  concrete  culvert  pipe.  Frease  & 
Spurling,  510-511  Carl  Bldg.,  engrs. 

W.  Ya..  Parkersburg — City  plans  election 
to  vote  on  $100,000  bonds  to  build  sow'age 
disix).sal  plant. 

Fla.,  Pensarnla — City  voted  $50,000 
bonds  to  extend  and  improve  sewerage  and 
drainage  system.  J.  L.  Sweeney,  city  engr. 

O. ,  Da.vton — Montgomery  Co.  h.aving 
plans  prepared  building  sanitary  sewer.age 
system  in  Mt.  Aul)iirn  Sewer  Dist.  F  Cel- 
larius,  1001  Commercial  Bldg.,  engr. 

Mioh.,  Detroit — Dept.  Pub.  Wks.  soon 
lets  contract  furnishing  all  labor  and  ma¬ 
terial  (except  iron  manhole  rings  and  cov¬ 
ers!.  I>uilding  and  finishing  complete,  to¬ 
gether  with  b.ackfllling,  lateral  sewers  No. 
3076.  No.  313i.  No.  3134,  No.  3140,  No 
3141.  No.  3144.  No.  3152.  No.  3153.  No. 
3154.  No.  31.55.  No.  3156,  No.  3157.  involv¬ 
ing  30.S5S  ft.  12-24  in.  vitr.  crock  sewers. 
71  brick  manholes,  etc.  C.  W.  Hubbell,  city 
engr. 

MIrh.,  Feorse — City  having  plans  pre¬ 
pared  by  R  ,\.  Murdock,  engr.  Ecorse,  for 
complete  sewerage  system,  involving  sev¬ 
eral  miles  of  lateral  sewers  with  sewer 
outlet. 

Wl<*.,  4'llntonville — City  plans  to  ex- 
c.avate  and  lay  1.9  mi.  sewers  in  Main  and 
Elm  Sts.,  involving  1000  ft.  8-12  in.  vitr. 
pipe.  About  $25,000.  L.  P.  Pelishek.  Clin- 
tonville,  engr. 

Win.,  Oeonto— City  soon  lets  contract 
laying  2176  lin.ft.  lO-is  in.  sewers.  Includ¬ 
ing  manholes,  catch  basins,  etc.  H.  R. 
Albert,  Green  Bay,  engr. 

la..  Aurelia — Town  soon  lets  contract 
building  Sect.  1.  sewage  disposal  plant, 
consisting  of  tank,  dosing  ch.'imber.  sludge 
bed,  filter  beds,  connection  and  discharge 
lines.  Sect.  2.  laying  8-12  in.  sewer  pipe. 
L.  E.  Christensen,  elk. 

Minn.,  Farmington — E.  H.  Dosey,  vlibage 
clk.,  receives  hids  in  July  building  sewer 
and  water  extensions  and  paving  about  20 
blocks  of  streets.  Druar  &  Smith.  513 
Globe  Bldg.,  St.  Paul,  engrs. 

Minn.,  Walnut  (Jrove — D.  A.  Melloy,  city 
clk.,  receives  bids  in  July  building  sewers 
and  disposal  tank.  About  $50,000.  Dru.ar 
&  Smith,  513  Globe  Bldg.,  St.  Paul,  engrs. 

Neb..  Friend — City  receives  bids  about 
July  15,  building  sanitary  sewerage  sys¬ 
tem.  About  $30,000.  Grant.  Fulton  & 
Letton,  505  Bankers  Life,  Lincoln,  engrs. 

Mo.,  St.  Joseph — City  voted  $750,000 
bonds  to  extend  main  sewers.  Noted  Mar. 
27. 

Ore.,  North  Beod — City  soon  lets  con¬ 
tract  building  sewer  in  Sherman  Ave., 
cement  or  vitr.  pipe.  About  $35,000.  R, 
L.  Cavanaugh,  city  engr.  Noted  Apr.  3. 

Ore.,  Portland — City  Council  adopted 
resolution  to  build  sewers  In  2  sections  of 
64th  Ave.,  3  sections  of  59th  Ave.,  2  sec¬ 
tions  of  56th  Ave.,  3  sections  of  57th  Ave., 
2  sections  of  58th  Ave.,  2  sections  of  Wood- 
stock  Ave.,  1  section  of  61st.  62nd.  63rd  and 
55th  Aves.  ;  also  in  1  section  of  42nd.  43rd. 
55th,  56th  and  57th  Sts.,  and  2  sections  of 
44th  St.,  3  sections  of  51st  St.  and  3  sec¬ 
tions  of  52nd  St.,  vitr.  or  cement  pipe. 
About  $160,413.  O.  Laurgaa'-'i.  city  engr. 


Ore.,  Seaxide — City  soon  lets  contract  for 
complete  sewerage  and  drainage  systems  in 
Hermosa  I’ark.  G.  W.  Boschke,  city  engr. 

Due.,  Quebec — W.  D.  Halllarge.  engr.. 
City  Hall.  .«oon  receives  bids  building  drain¬ 
age  system  on  Heauport  and  Charlesliourg 
Rd.x.  .\l)out  $19,000. 

KIDS  OKSIRED 

Cunn..  (irrenwirh — Until  June  26,  by 
Joint  Sewerage  Comn.,  famishing  all  labor 
and  material  for  completing  new  2  4  in. 
outfall  sewer  from  junction  of  east  side 
and  west  side  trunk  .sewers  to  Joint  Sew¬ 
age  I'lisposal  Plant,  on  Grass  Island  for 
Greenwicli  Boro,  and  Sewer  Dist.  No.  6. 
A.  S.  Mead,  clk.  ;  advertised  in  this  Isaue. 

N.  Y..  I.«ng  Ixluiid  f'ily — Until  June  18. 
by  M.  E.  Connolly,  pres.  Queens  Boro., 
building  sewer  and  appurten.ances  in 
Monteverde  Ave,  from  Grand  St,  to  Hull 
Ave.,  2nd  Ward  ;  Id.tbo  St.  from  Queens 
to  I,aburnam  .\ve8.,  3rd  Ward  ;  Narcissus 
St.  from  Robinson  to  Bowne  Aves.,  3rd 
Ward. 

N.  J.,  Janirxhurg — T'ntil  June  25.  by 
Dei>t.  of  Architecture.  142  West  State  St  . 
Trenton,  building  sewerage  system  at  State 
Home  for  Boys,  involving  tliree  12  x  35  ft. 
tanks,  10  ft.  syiihon.  54  ft.  stone  filter  bed, 
32  ft.  sludge  tied  and  terra  cotta  pipe. 
F.  H.  Bent,  engr. 

N.  4.,  Koxrllr  Park  (Elizaladh  P.  0.1  — 
T’ntil  June  2o,  by  Boro,  t'ouneil.  luiilding 
sanitary  sewers  in  Colfax.  Roselle  ami  Lin¬ 
coln  Aves.,  Filln'rt  and  Elm  Sts.,  involving 
5442  lin.ft.  8  in.  sewi-r.  23  manboles  ami 
352  branches.  .1  W  Higgins,  boro.  engr.  ; 
advertised  in  this  issue. 

Fa..  Srraiitun — See  “Streets  &  Roads.” 

Mich.,  I-anxing — Until  .luno  16.  by  .1  A 
I’!ir.“on,  cit\'  clk.  building  s<  wer  in  West 
and  Memphis  Sts.,  invoUing  3000  ft.  51-72 
in.  trunk  s*-wer ;  advertised  in  thi.s  issue. 

Mich.,  Lanxinx — Until  .Tune  23.  b.v  .1 
Parson,  city  clk..  building  s 'wt  r  in  43rii 
Sewer  and  Drain  Dist  ,  involving  25,000 
ft.  8-42  in,  trunk  and  lateral  sewers;  ad¬ 
vert  is»>d^in_^is  issue. 

Minn.,  Shrrliurn — T’nfil  .June  27,  by  E. 
E.  Kisley,  vill:ige  reedr..  l>uilding  gi  n.-ral 
and  Joint  sewer  district  ttnd  lateral  s.  wers 
together  with  disimsal  idiint.  manholes  ;ind 
aiqiurtenanoes,  involving  30,3oo  ft.  8-18  in. 
sewer  pipe.  A  Fick,  Boone,  la.,  engr. 

Nch.,  Dexhier — Until  .Tune  27.  l>y  city, 
building  8-12  in.  vitr  sewi  r  pipe  in  various 
streids.  Almut  $30,000,  W.  E.  Standeven, 
414  Bee  Bldg  ,  Omaha,  engr. 

Nch.,  Wakefle'd  — Uni il  .July  1.  hy  city 
clk  .  I>uilding  17,240  ft.  of  8  in.,  4943  ft.  ol 
10  in..  3320  ft.  of  12  in,,  and  1405  ft  1.5 
in.  vitr.  atone  sewer  pipe  in  various  streets. 
About  $30,000.  W.  E.  St.andeven,  414  Bee 
Bldg.,  Omaha,  engr. 

Okla..  ftklahonm — Until  June  17,  hy  city, 
l.aying  lateral  sewers  in  liighl.and  IVirk 
addition.  Involving  4800  ft.  8  in.  vitr.  pi|M-. 
etc.  About  $20,000. 

Ont.,  Dnndax — -T''ntl1  .Tune  23.  liy  Sewer 
Com.,  Town  Hall,  for  sewage  disposal 
works,  sewage  pumping  station  and  force 
main,  outfall  sewer,  sewage  pumping  ma¬ 
chinery,  sprinkler  equipment,  valves  and 
piping,  sanitary  sewers,  sewer  piia-s  and 
specials.  About  $80  000.  A.  W.  Draeseke, 
chn.  C,  R.  Murdock,  engr. 

Ont..  Emhro — Until  June  19,  by  A.  Mur¬ 
ray,  engr  ,  laying  5801  lin  ft,  tile  sewer  with 
catch  basins,  and  concrete  wall  (ail  com¬ 
plete). 

Ont.,  Kennra — -t^nfil  .Tune  15.  by  ,1.  E 
Currie,  city  clk.,  building  sewers.  About 
$18,000. 

PRICES  AND  CONTRACTS  AWARDED 
(Vindicates  award  of  contract) 

Maxs,.  Ilastnn — Metropolitan  Water  & 
Sewer  Bd.  received  bids  June  G.  building 
3600  ft.  15-18  in.  sewer  extension,  vitr. 
Akron  pipe,  Woburn  and  Stoneham  Twps. 
from  Rendle  Stoddard  Co..  Chelsea,  $17,- 
694  ;  G.  M.  Bryne  Co..  166  Devonshire  St.. 
$19,200;  Coleman  Bros.,  Chelsea,  $20,100. 
Work  Involves  300  cu.yd.  concrete,  300 
cu.yd.  back  fill  of  gravel. 

VMasa.,  Lynn — CRy  let  contract  building 
24  in.  concrete  pipe  drain  with  structures  In 
I'nion  St,  to  A.  B.aruffaldi.  Somerville, 
$38,054.  Noted  May  15. 

■VN.  Y.,  New  York — H.  Bruckner,  pres. 
Bronx  Boro.,  let  contract  building  sewers 
and  appurtenances  in  East  180th  St.,  to 
J  E.  (jonnolly,  $3243  ;  building  combined 
sewers  in  Holland  Ave.,  to  Pcnlack  Constr. 
Co..  233  Bway„  $365,375  Noted  May  22. 
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Sewers  (Continued) 

APs..  Krie — City  Council  let  contracts 
for  completion  of  Sects.  3  and  4  of  Mill 
Creek  Kioo<i  Control  Project,  to  Scott  Bros.. 
Arlington  BIk.,  Borne,  N.  Y.,  $.'>39,068  and 
14&1,458  respt*ctively  ;  Sect.  5,  to  Krie 
Concn  te  &  Steel  Co.,  13th  and  ('ranberry 
Sts.,  Krie,  $46,091.  Noted  June  5. 

I’a.,  I'lttKliursh — City  received  bids 
layinK  sewers  in  Fall  Way  from  Miles 
Way  to  existing  8«-wer  on  Firth  St.,  Har¬ 
bor,  lietzel.  Asylum,  Bader,  Admiral  and 
Hillsdale  Sts.,  from  M.  CHerron,  South 
Ist  and  McKean  Sts.,  $10,671  ;  (?.  Dona- 
telli,  PittsburKh,  $11,144;  F.  Diulus,  40 
Boundary  St.,  $12,.')88.  Work  Involve.s 
2970  ft.  15  in.  pipe  and  9  manlioles.  Noted 
May  t». 

Chlpley — City  Will  build  sewerage 
system  by  day  lal>or.  About  $50,000, 

(^Ind.,  Oar.v — ('ity  let  contract  building 
s<'Wers  in  Sewer  Dist.  No.  39,  to  ,1.  C.  Sun- 
derman,  2360  Connecticut  St.  About  $13,- 
000. 

.Mirh.,  IlstroH — Dept.  Pub.  Wks.  received 
bld.s  building  sewers,  etc.,  in  Harper  Ave., 
(a)  Sect.  A,  (b)  Sect.  B,  (1)  brick,  (2) 
concrete,  from  (?.  H.  Bennett,  1008  Ford 
Bidg.,  (al)  $35,748,  (bl)  $16,758;  Oawn 
t'onstr,  Co.,  Cleveland,  O.,  (al)  $36,636. 
<1)1 )  $17,157;  Walker  &  Teetart,  Penobscot 
Bldg.,  (al)  $40,044,  (a2)  $38,340,  (bl)  $18.- 
753.  Wetherby  Ave.,  (a)  Sect.  1.  (b)  Sect. 
2,  c'jn<—et<‘  arch  i>ii>e.  from  Nash  Bros.,  10 
South  l,.a  Salle  .St,.  Chicago.,  (a)  and  (b) 
$990,479  :  J.  F.  Casey  Co.,  tinion  Arcade. 
Pittsburgh,  (a)  and  (b)  $994,000  ;  fl.  U. 
Cooke.  Penobscot  Bldg.,  (a)  $499,310; 

Dynch  Bd.  Sewer,  (a)  Sect.  3.  (b)  Sect.  4. 
(1)  br  ck.  (2)  concrete,  from  J.  Connelly 
Constr.  <*o,.  Dime  Bank  Bldg.,  (a2)  $249,- 
200.  (b2)  $189,600;  J.  A.  Mercler,  216  Ham¬ 
mond  Bldg,  (al)  $262,000.  (bl)  $215,820; 
J.  Porath.  34  McOraw  Bldg..  (a2)  $295,800. 
(b2)  $248  900;  Six  Mile  Rd  Sewer,  (a) 

Sect.  1.  (b)  Sect.  2.  (1)  brick.  (2)  concrete. 
(3)  concrete  segmental  block,  from  Hanna 
tk  Brandon.  1624  Dime  B.ank  Bldg.,  (b2) 
$424,700,  (b3)  $422,000;  Hoag  &  Dali,  Com¬ 
mercial  Bank  Bldg.  (a3)  $379  500.  (b3) 

$424,344  :  ('o’l'man  &  Harding.  702  Kresge 
Bldg.,  (b2)  $485,000.  Following  bids  sub¬ 
mitted  for  (a)  4109  ft.  of  Sect.  1.  and  (l>) 
4343  ft.  of  Sect.  2.  Javnes  &  Affeld.  P’OS 
Ford  Bldg,  brick  (a)  $303  848,  (b)  $314.- 
696.  (b)  same  prices  ;  J.  Por.ath.  34  McGr.aw 
Bldg  ,  concrete  (a)  $298,400.  (b)  $318,539; 
.1  A  M.rcier,  brick,  (a)  $335,000,  (b) 

$345,000  Noted  May  15  and  22. 

♦  Midi  .  Detroit — Pity  received  lowest 

bids  furnishing  all  la^r  and  materials 
(except  iron  manhole  rings  and  covers), 
building  and  finishing  complete  together 
wPh  b  ickfilling  lateral  sewer  (a)  No.  3048, 
(b>  No.  3nM.  (c)  No.  30'.2.  (d)  No.  3053. 

(e)  No  3129.  (f)  No  3130.  (g)  No,  3132. 

(h)  No.  3133.  (D  No.  3135,  (j)  No.  3136, 

(kl  No  3137,  (1)  No.  3138.  (m)  No,  3139, 

from  Western  Constr.  Co..  1208  Ford  Bldg., 
(a)  $5580.  (b)  $5507.  (c)  $1837,  (d)  $1252. 

(f)  $6161.  (g*  $1144.  (h)  $5697,  (k)  $5875, 

(D  $2845.  (m)  $11,881  ;  Detroit  Contg.  Co., 
Penobscot  Bldg.,  (a)  $5711.  (b)  $5685.  (c) 
$1  893.  (d)  $1289.  (f)  $6950,  (g)  $1205,  (h) 
$6000,  (k)  $6584.  (1)  $3500;  Walker  & 

T.eteart.  St  Clair  Ave.  (a)  $8300.  (b) 

$8300.  (e)  $1999.  (f)  $10,300.  (I)  $1065. 

(D  $362.  (m)  $11,000;  N.  Mancini.  Joseph 
(''•ooau  Ave.  (c>  $2583.  (d)  $1990,  (e) 

$1712  (g)  $1611.  (D  $822.  (j)  $338;  I.ih- 

erty  Constr.  Co.,  Penobscot  Bldg.,  (h) 
$7o'oo,  (i)  $1300;  B.  R.  Oakley.  486  Bur¬ 
lingame  Ave..  (k)  $7200.  (1)  $3650;  J.  A. 
M.'rci.T.  216  Hammond  Bldg.,  (m)  $11,480. 
Noted  May  22. 

♦  Wis.,  Plymouth — City  let  contract  exca¬ 
vating  atnl  laying  .sanitary  and  «itorm 
sewers  in  2  8  mi  Pleasant  and  Selma  Sts., 
involving  4000  ft.  10-12  In  vitr.  pipe,  to 
.\  Zurheide,  2507  North  15th  St.,  Sheboy¬ 
gan.  .\bout  $22,500. 

♦  Minn,,  Ituluth — See  "Streets  and 
Boads." 

♦  9Iinn..  I.ltehtleld — F.  O.  Holm,  village 
recilr .  let  contract  baying  9825  ft.  8-10  in. 
si'wer  iilpe.  to  K.  Renhardt.  Ritchfleld, 
$11,810  Noted  May  8. 

♦  Kiin  .  Jiinrtinn  City — City  let  contract 
extending  sanitary  sewerage  system,  in¬ 
volving  33,000  ft.  8-10  in.  vitr.  pine,  to 
Hamilton  Bros.,  Waco,  Tex.,  $37,589. 
Noted  May  22. 

»h..  Geneva — See  "Streets  and  Boads.” 

♦  W.vn.,  Thermopolls — City  let  contract 
building  storm  sewers,  to  Security  Bridge 
t'o..  502  North  32nd  St.,  Billings.  Mont. 
About  $29,737.  Noted  May  8  under  "Streets 
ond  Bo''ds  " 


♦  Ont.,  Stratford — City  let  contract  im¬ 
proving  440U  ft.  42  in.  and  2000  ft.  36  in. 
con<n-ete  circular  pipe,  to  W.  Davis.  Cale¬ 
donia  St  About  $33,000.  Noted  May  22. 


Bridges 


PROPOSED  WORK 

N.  Y.,  Black  River — See  "Industrial 
Works.” 

N.  V.,  Schenectady — Schenectady  By., 
512  .State  St.,  has  been  authorized  by  Gov. 
Smith  to  use  new  gateway  bridge  across 
Mohawk  River.  Company  plans  to  double 
track  new  bridge,  continue  tracks  down 
State  St.,  cutting  off  tracks  now  on  Wash¬ 
ington  Ave.  and  along  Scotia  dyke.  About 
$170,000.  J.  P.  Barnes,  genl.  mgr. 

N.  4.,  Newark — Bd.  Supervs.  Hudson  and 
Essex  Counties,  soon  receives  bids  paint¬ 
ing  and  cleaning  Passaic  River  bridge  and 
Hackensack  River  Bridge  over  Lincoln 
llighway.  About  $10,000. 

Pa.,  Johnstown— City  soon  receives  bids 
building  concrete  highway  bridge  over 
Conemaugh  River  on  Haynes  St..  225  ft. 
span.  City  approved  $50,000  bond  issue 
and  Camlirla  Co.  appropriated  $25,000  for 
project.  J.  R.  Crissey,  engr. 

Md.,  fit.  George  Island — State  Bds. 
Comn.,  601  Garrett  Bldg.,  Baltimore,  soon 
receives  bids  building  984  ft.  creosoted 
timiH-r  bridge,  14  ft.  wide  with  10  ft. 
clear  roadway,  over  Potomac  River,  from 
m.alnland  to  St.  Georges  Island.  About 
$10,000.  J.  N.  M.ackall,  state  engr. 

S.  r.,  Aiken — Comrs.  Aiken  Co.  (Aiken) 
and  Richmond  f’o.,  Oa.,  (Augusta)  plan 
to  build  150  ft.  steel  drawbridge  over 
Savannah  Riv'er,  16  ft.  wide.  About  $75,- 
000.  J.  R.  Pennell,  c/o  State  Highway  Dept,. 
Columbia,  engr. 

Fla.,  Stuart — See  "Streets  and  Roads.” 

WIs.,  Beloit — City  voted  $80,000  bonds  to 
build  bridge. 

WIs.,  Manitowoc — Manitowoc  Co.  plans 
to  build  174  ft.  steel  bridge  on  14th  St., 
30  ft.  wide,  with  earth  approaches  and 
concrete  abutments.  About  $35,000.  Work 
Involves  800  cu.yd.  rein. -con.  and  2000 
cu.yd.  concrete.  F.  L.  Alter,  City  Hall, 
engr. 

WIs..  Manitowoc — Manitowoc  Co.  plans 
to  build  steel  or  rein. -con.  bridge  over  21st 
St.,  750  ft.  long.  36  ft.  wide.  Involving  1000 
cu.yd.  rein. -con.  and  1500  to  2000  cu.yd. 
concrete,  etc.  About  $50,000.  F.  R.  Alter, 
City  Hall,  engr. 

WIs.,  Washburn — City  plans  to  build  300 
ft.  steel  bridge  over  Sioux  River,  50  ft. 
wide,  to  replace  present  wooden  one. 

Minn.,  Duluth — St.  Rouis  Co.  voted  $1.- 
.350.000  bonds  to  build  bridges  in  county; 
$840,000  will  be  sold  at  once  to  cover 
bridge  work  to  be  taken  up  during  present 
year.  R.  W.  Acton,  co.  engr. 

Minn.,  Minnciipolis— Comrs.  Hennei>!n 
Co.  plan  to  build  30  ft.  rein. -con.  bridge 
over  Minnehaha  Creek  on  Bloomington 
Ave.,  40  ft.  roadway.  About  $15,000.  F.  W. 
Cappelen,  co.  engr. 

ral.,  Miirysvlllc — Comrs.  Yuba  Co  having 
plan.s  i>repared  for  10  rein.-oon.  bridges.  20- 
135  ft.  long,  in  different  parts  of  county. 
AlMJUt  $40,000.  L.  B.  Crook,  co.  surv. 

Cal..  Nnpn — Comrs.  Napa  Co.  having 
plans  prepared  by  (>.  IR  Buckm.an,  engr., 
Napa,  building  2  rein. -con.  bridges.  1  across 
SV:i1nut  Creek  and  1  acro.ss  Nigger  Creek. 
In  Rd.  Dist.  No.  4.  Cost  between  $5,000 
and  $10,000  each. 


BID8  DESIRED 

Mirh.,  Port  Huron — See  “Streets  and 
Roads.  ' 

WIs.,  Manitowoc- — Fntll  .Tune  20,  by  King 
&  Smith,  engrs..  69  Wisconsin  St.,  Milwau¬ 
kee.  building  396.9  ft.  steel  bridge  on  10th 
St.,  100  ft.  draw,  rein. -con.  approaches,  24 
ft.  drive  and  8  ft.  walk.  About  $60,000. 
Noted  Mar.  6. 

Minn.,  Eltchflrld  —  See  "Streets  and 
Roads.” 

Ore.,  Salem — tTntil  June  20.  by  Marion 
Co.,  building  1  rein. -con.  culvert  and  3 
bridges,  on  Pacific  Highway  near  Jefferson, 
involving  24.000  lb.  reinforcing  steel  and 
350  cu.yd.  Class  "A”  concrete.  U.  Q. 
Boyer,  elk. 


PRICES  AND  CONTRACTS  \ 
((^Indicates  award  of  conn 


'ItDKp 


♦  N.  Y.,  Tonawanda — Bd.  Pub 
(Xmtract  building  culvert  over  1  s 
to  Savage  Constr.  Co.,  59  Walker 
falo.  About  $11,070. 

♦  Pa..  Greensburg — Westmorelai 

contract  building  4  rein.-con.  br 
J.  Herman.  Latrobe,  and  2  • 

bridges,  to  Groton  Bridge  Co., 
Groton,  N.  Y.  Total  cost  $20,79 1 

Pa..  Phll^-^Dept.  Pub.  W’loi 


let 
>  r.-ek, 
duf. 


I'o.  let 
-s.  til 
a  -con 


low^’t  bids"  building'  bridges  00*^11., 
Langford  Aves.,  from  C.  I*.  Uow.  •  Tulin 


Tulip 


and  Somerset  Sts.,  $196,903-  F  1  u,  ' 
201  North  Broad  St..  $214,337  J  •  . 

Co.,  Commercial  Trust  Bldg.,  $223  o'  . 
repairing  and  painting  bridges  on  (a.'p.i.V 
more  Ave.  over  Cobbs  Creek  (b)  c.t  "i,. 
over  Schuylkill  River,  (c)  Erie  Av.  o v  - 
Phlla.  &  Reading  R.  R.,  (d)  Penn.-.  K?rr^ 
Rd..  over  Elagle  Creek,  from  M  a-  1  w 
Hugh,  892  North  Market  St,  (a)  Jiisiv' 
(b)  $41,569,  (c)  $5410,  (d)  $5430  aV  ^7 
Mund.v,  228  South  Alder  SL.  (bj  $(]  ofn 
(C)  $5810,  (d)  $3465;  Robbins  Constr  ,  „ 
^fayette  Bldg.,  (b)  $41,770.  Not.sl  .May 


♦  W’.  Va.,  Charleston — Comrs.  Kai  uwaha 
and  Rfncoln  Counties  let  contract  bii  i.iiiur 
superstructure  of  steel  highway  bridge  over 
Coal  River,  below  mouth  of  Alum  I're.-k  to 
Virginia  Bridge  &  Iron  WTts..  Roanoke  Va 
About  $22,800  Noted  May  15. 


♦Ga..  Ea  Fayette — Bd.  Comrs.  Walker 
Co.  let  contract  building  rein, -con.  bridges, 
to  C.  L.  Smallwood,  Chattanooga,  Tenn 
About  $14,000.  Noted  May  8. 


Mieh.,  Detroit — City  received  bids  build¬ 
ing  (a)  40  ft.  clear  spitn  rein.-con.  areh- 
bridge,  40  ft.  wide,  34  ft.  roadway  with 
abutments  10  ft.  6  In.  high  with  5  ft  foot¬ 
ings  supported  on  60  wooden  piles,  (b)  ITii 
ft.  rein.-con.  retaining  wall.  7  ft.  high  with 
61  ft.  footing  and  gas  pipe  band  rail  from 
Corriok  Bros..  507  Owen  Bldg.,  (at  $11.- 
475,  (b)  $7675  ;  T.  E.  Currie,  20  MeGr.iw 
Bldg.,  (a)  $15,000,  (b)  $7300;  States  Eng 
Co.,  514  Free  Press  Bldg.,  (a)  $15,212,  (b) 
$8892. 


♦  Ml  nn..  Ada — Comrs.  Norman  To  let 
(jontract  building  31  concrete  and  steel 
bridges  over  Judicial  Ditch  No.  56,  Norman 
and  Clay  Counties,  to  Hussev  Constr  Co. 
About  $38,700.  Noted  May  29. 

♦  .Irk.,  Harrisburg — Comrs.  Oz.irk  Trail 
Rd.  Impvt.  Dist.,  Poinset  Co.,  Marki  d  Tne, 
let  contract  building  four  50  ft.  steel  idate 
girder  spans  or  steel  truss  spans,  is  ft 
wide;  two  50  ft.  steel  truss  spans,  16  ft 
wide:  400  lin.ft.  concrete  viaduct,  IS  ft. 
wide;  112  lin.ft.  I-beam  spans.  16  ft. 
wide,  and  95  cu.yd.  rein. -eon.  oulverts.  to 
Larimer  &  Burget  Bridge  Co..  Rami  Bldg, 
Memphis.  $43,547.  Noted  May  8. 

Ariz.,  Cnttnnwnnd  —  Stiite  Highway 
Comn.,  Phoenix,  received  bids  building 
bridge  over  Verde  River,  near  here,  (a) 
concrete,  (b)  steel,  from  H.  Clarke  Cn . 
1101  E.ast  5th  St,.  Ros  Angeles,  tai  J35 - 
977  ;  Topeka  Bridge  &  Iron  Co.,  c  o  R  V 
I.,ee8on.  Phoenix,  ta)  $37,100;  W  le-d- 
better  Co..  Pacific  Electric  Bldg,  I/'s 
Angeles,  th)  $38,880  ;  El  Paso  Bridge  A- 
Iron  Co.,  El  P.aso  &  South  Western  Bldg. 
El  Paso,  Tex.,  (h)  $45,843  ;  Ste»-I  Constr 
Co.,  .Salt  l.ake  City,  (b)  $46,300;  Omaha 
Structur.al  Steel  Co..  4Sth  and  Reavenwo-lh 
Sts.,  Omaha,  (b)  $61,600.  Noted  Apr  24 

♦Ore.,  Portland — State  Highway  Comn. 
let  contract  to  Cnion  Bridge  Co..  55  Ar- 
gyle  St.,  building  6  rein.-con.  bridges  on 
Columbia  River  Highway,  between  .Seap- 
poose  and  Deer  Island,  cost  $35,956.  ami 
1  rein.-con.  bridge  over  Tide  Creek,  C  ilum- 
bia  Co..  $8086  ;  to  RInn  Co.  Court.  ,\lliany. 
one  50  ft.  steel  I  beam  and  concrete  briilge 
and  850  lin.ft.  timber  trestle  lH’tw**en  Al. 
bany  and  .Tefferson,  I>inn  Co.,  $12, !*••.' 
Noted  May  29. 

♦  Qne.,  St.  Crolv — T.otblniere  Co  let  eon- 
tract  building  concrete  and  steel  bridge 
between  St.  Edouard  and  St  Kmelie,  to  II 
Paris.  Portiervllle.  About  $35,000  Noted 
May  22. 

♦Ont.,  Ottawa — Bd.  Control  let  eontrael 
building  rein.-con.  bridge  over  Uideau 
River,  on  St.  Patrick  St.,  to  .McDougall 
Bros.,  Sparks  St..  $172,108.  Noted  Apr  in 


Structural  Steel 

PROPOSED  WORK 
8.  C.,  Aiken — See  "Bridges.” 
WU.,  Manifowor — See  "Bridges." 
Win..  Washburn — See  "Bridges” 


l.oiilHiitns — StatP  HlRhway  IVpt..  Malson 
Blanche  Bldfr  ,  New  Orleans,  soon  lets  con¬ 
tract  surfaoinK  with  bituminous  concrete 
1.66  ml.  Alexandria-Base  Hospital  Hlgh- 
way,  In  linpldes  Parish.  1>.  Buie,  state 
hlKhway  engr. 

L.a.,  New  Orleans — City  havInR-  plans 
prepared  curbInK.  8ub-.surfaclngr,  drainlms 
and  pavInK  with  wood  block  or  small 
(rranlte  block,  various  streets  In  business 
section.  About  $1,449,999.  T.  It.  Willis, 
city  engr. 

Ohio — State  Hlfthway  Comn.,  Columbus, 
soon  receives  bids  build InK  roads  In  fol¬ 
lowing  counties: 

Clinton  Co.,  Sect.  "Q”  Cincinnati -Zanes¬ 
ville  Ud.,  9.16  ml.,  ftradintt,  constructlnn 
brldKcs  and  culverts  and  paving  with 
waterhound  macadam. 

Delaware  Co.,  Sect.  "A-2’'  Delaware- 
Marysvllle  Rd.,  2.85  ml.,  grading,  con¬ 
structing  bridges  and  culverts  and  pav¬ 
ing  with  waterhound  or  bituminous  mac¬ 
adam. 

Sect.  ‘‘B’’  Delaware-Marj’svUle  Rd..  5,02 
miles  grading,  constructing  bridges  and 
culverts  and  paving  with  waterhound  or 
bituminous  macadam. 

Union  Co.,  Sect.  "R"  C.an.al  Dover- 
Wooster  Rd.,  2.62  ml.,  grading,  construc- 
Ing  bridges  and  culverts  and  paving  with 
concrete  or  brick.  Former  bids  rejected. 
Noted  Apr.  17. 

Ohio — State  Highway  Comn.,  Columbus, 
soon  lets  contract  building  roads  In  fol¬ 
lowing  counties; 

Defiance  Co.,  Sect.  "E”  Hlcksvllle-Defl- 
ance  Rd.,  3.21  ml.  grading,  constructing 
bridges  and  culverts  and  paving  with  reln.- 
con.,  $84,489. 

Delaware  Co..  Sect.  ‘‘A-2”  Delawaro- 
Marysville  Rd.,  2.85  mi.  16  ft.  wide,  grad¬ 
ing,  constructing  bridges  and  culverts  and 
paving  with  waterhound  or  bituminous 
macadam,  $61,017. 

"  ■  'T"  Delaware-Marysville  Rd..  5.02 

-  -  -  ft.  wide,  grading,  constructing 

bridges  and  culverts  and  paving  with 
waterhound  or  bituminous  macadam,  $107,- 
679. 

Huron_  Co.,  Sect.  “O”  Oberlin-Norwalk 
" ......  ::  r;.  wide,  grading,  con¬ 
structing  bridges  and  culverts  and  paving 
with  monoliSiic  brick.  $48,677. 

I-ake  Co..  Sect.  “.T”  Chardon-Madl.son 
Rd.,  2,33  ml.  26  ft.  roadway,  10  ft.  p.ave- 
ment,  grading,  constructing  bridges  and 
culverts  and  paving  with  reln.-con.,  $58,- 

..  'D”  Dayton-Chll- 
26  ft.  roadway.  16  ft 

.  - .  r, . constructing  bridges 

and  culverts  and  paving  with  bituminous 
macadam  or  plain  concrete.  $66,560. 

Ottawa  Co..  Sects.  “J  ‘  and  ‘‘K-3‘‘  Toledo- 
Elmore  Rd..  7.15  mi.,  16  ft.  wide,  grading, 
constructing  bridges  and  culverts  and  pav¬ 
ing  with  concrete.  $236,840. 

Sect.  “F”  Oak  Harbor-Oenoa  Rd..  1.99 
mi.,  16  ft.  wide,  grading,  constructing 
8.  r.,  Wiilhalla  —  Comrs.  Oconee  Co.  bridges  and  culverts,  and  paving  with  con- 
plan  to  re-loc.ate,  grade,  drain  and  surface,  cr^e.  $61,639. 

probably  with  top  soil,  12  ml.  road  from  Sect.  "D”  Oak  Harbor-Oenoa  Rd..  grad- 
Clemson  College  to  here,  via  Seneca,  30  ft.  mg  and  resurfacing  with  bituminous  mac- 
wide.  About  $20,000.  J.  R.  Pennell,  c/o  adam.  $35,426 

State  Hlghw’ay  Dept.,  Columbia,  engr.  S.andiisky  Co..  Sect.  ‘‘.T”  Fremonf-Beile- 

„  ^  ^  .  'tio  nd..  5.76  ml..  20  ft.  wide,  grading,  con- 

S.  C.,  ^  nrk— T'omrs.  lorK  Co.  plan  to  rp-  f<tF*iicf!npr  bridpf’S  and  culvorta  and  pavlnp 
locate,  gr.ade,  drain  and  surface  7  ml.  road  with  brick,  bituminous  macadam  or  bltu- 
from  Rock  Hill  to  Lancaster,  coat  between  mlnoua  concrete.  $334,679:  $294  101  •  1281  - 
$28,000  and  $30,000.  T  W.  Boyd,  chn.  J.  255.  .  ♦  .  .  *^01, 

R.  Pennell,  c/o  State  Highway  Dept.,  Co-  Union  Co..  .Sect.  “B-l”  Marysville-Ken- 

lumbla,  engr.  ton  Rd.,  2.88  ml.,  16  ft.  wide,  gr.ading,  con- 

Ga..  Jefferson— Comrs.  Jackson  Co  soon  Pacing 

receive  l.ids  building  4i  ml.  Federal  aid  . 

road.  About  $20,000.  Mitcham  &  Wright.  n  Clevel.and-Kent 

712  Fl„,iro„  Bid,,  Atl.nl, 

Gn..  I.awreneevllle — Gwinnett  Co.  having  $10,730. 
plans  prepared  by  Mitcham  &  Wright,  Ixtrain  Co.,  Sects?.  ‘‘C-2’‘  and  "TT”  Ash- 
engrs..  Flatiron  Bldg.,  Atlanta,  for  12  mL  land-Oberlln  Rd.,  3.29  ml..  16  ft  wide. 
Federal  aid  road.  grading,  widening  pavement  and  reaurfac- 

je.  .J  .FA/.  bituminous  macatlam,  $41,869. 

000  hondl  io"hiilld 'roads  Fodora/ooveni:  to^W^len^*  Rd ‘‘‘wa??on”WaIvlllo“  lid* 

rsur"V-oYod";i'.'',M'’ 

amount,  .'voted  .\iay  t&.  2g  resurfacing,  $11,311. 

to’^ave®8t'?e"e1r^'‘’'  Plans  to  grade,  curb, 

to  pave  sireeis.  Ij,y  ^ater  mains  and  pave  854  ft  Reinhard 

Fla.,  Pensacola— City  voted  $25,000  Aye.,  from  Heyl  Ave.  to  21  st  St,  24  ft 
bonds  to  grade,  pave,  repair  and  Improve  wide,  brick.  Cost  $15,590.  H.  A.  Maetzel. 
streets.  J.  It.  Sweeney,  city  engr.  city  engr, 

Fla.,  Htaart — City  voted  $60,000  bonds  Dayton — Montgomery  Co.  plans  to 

to  improve  streets  and  build  bridges.  pave,  curb  and  gutter  1708  ft  West  3rd  St 

..  T  /.  Itaker  St.  to  corporation  line,  36  ft 

Ala..  Birmingham — Bd.  Revenue  Jeffer-  wide,  and  1480  ft.  Springfield  St  40  ft 

son  Co.  soon  receives  bids  grading  4|  ml.  wide,  involving  650.000  brick  block  on  14  - 
road  on  Birmingham  and  Leeds  Highway.  OOO  sq.yd.  6  in.  concrete  base  and  7300  ft 
between  I-ovick  and  Leeds,  involving  15.-  concrete  curbing  and  guttering.  About 
000  cu.yd.  rock  and  21,000  cu.yd.  earth  $160,000;  i  of  which  will  be  borne  by 

excav.  About  $30,000.  J.  W.  Owln.  pres,  county.  }  by  city  and  j  by  property 

S.  R.  Batson,  00.  engr.  owners.  S.  Sharts.  co.  engr. 


8.  t'.,  Abbeville — City  plans  to  pave  5 
mi.  various  streets,  30-40  ft.  wide.  vitr. 
brick,  lusphalt,  concrete  or  bituminous  con¬ 
crete.  Almut  $180,000.  W.  A.  Sanders, 

Anderson,  engr. 

8.  C’..  A  ndePHon— Anderson  Co.  voted 

$1,450,000  bonds  to  build  and  Improvo 
roads.  Noted  Mar.  20. 

8.  r.,  Chestep— Chester  Co.  plans  to  re¬ 
locate,  grade,  drain  and  surface  20  mi. 
road  from  here  to  Lockhart  along  Broad 
River,  30  ft.  wide,  estimated  cost  $50,000  ; 

7  ml.  road  from  here  to  Lowryvllle.  30  ft. 
wide.  $35,000 ;  24  ml.  road  from  here  to 
Lawn  along  Catawba  River,  30  ft. 

.  $70,000:  10  ml.  road  from  here  to 
Blackstock.  30  ft.  wide,  $100,000.  J.  R. 

Pennell,  c/o  State  Highway  Dept.,  Colum¬ 
bia,  engr. 

8.  r..  Manning — Comrs.  Clarendon  Co. 
plan  to  surface  with  cement  concrete  1  ml. 

Sumter-Manning  Rd,.  from  hero  acro.s8 
Pocotallgo  River  swamp,  16-20  ft.  wide. 

About  $30,000.  J.  E.  Kelly,  superv.  J.  R. 

Pennell,  c/o  State  Highway  Dept.,  Colum¬ 
bia,  engr. 

8.  C„  Orangebopg — Comrs.  Orangeburg 
Co.  plan  to  re-locate,  grade,  drain  and  sur¬ 
face  24.8  ml.  road  from  St.  Mathews  to 
Bamberg,  via  Orangeburg,  30  ft.  wide. 

About  $140,000.  J.  J.  Mackey,  chn.  J.  R. 

Pennell,  c/o  State  Highway  Dept.,  Colum¬ 
bia,  engr. 

8.  r.,  rirkenit — Comrs.  Pickens  Co.  plan 
to  re-locate,  grade,  drain  and  surface  10 
ml.  road  from  here  to  Easley.  30  ft.  wide. 

About  $30,000.  J.  R.  Pennell.  C/o  State 
Highway  Dept,  Columbia,  engr. 

8.  C.,  Rnrk  Hill — City  plans  to  pave  and 
surface  6  ml.  various  streets,  30-40  ft. 
wide,  vitr.  brick,  asphalt,  concrete  or  bitu¬ 
minous  concrete.  About  $200,000.  G.  C. 

White,  Durham,  N.  C.,  engra  _ 

8.  C.,  Snmtpp— Comrs.  Sumter  Co.  plan  " 

to  relocate,  grade,  drain  and  surface  9  mi. 
road  from  here  to  Clarendon  Co.  line,  30 
ft  wide,  cost  $18,000  :  10.2  mi.  road  from, 
here  to  I/ee  Co.  line,  30  ft.  wide,  $20,000  : 

8.1  mi.  road  from  here  to  Mayesvllle,  30  ft. 
wide.  $20,000:  18,4  ml.  road  from  here  to 
Kershaw  Co.  line,  30  ft  wide,  $30,000.  J.  R. 

Pennell,  c/o  State  Highway  Dept.,  Colum¬ 
bia,  engr. 

8.  C.,  Union — Union  Co.  plans  to  re¬ 
locate.  grade,  drain  and  surface  2  ml.  road  . . _  _  ^ . „ 

from  here  to  Spartanburg  Co.  line  via  742  27. 

Buffalo  and  West  Springs,  30  ft.  wide.  Montgomery  Co..  Sect. 
About  $40,000.  J.  R.  Pennell,  c/o  State  licothe  Rd.,  2.63  mi. 
Hlghw,ay  Dept,  Columbia,  engr.  pavement,  grading, 

8.  r.,  Walhalla — Comrs.  Oconee  Co.  plan 
to  dr.ain  and  surface  25  ml.  road  from 
Calhoun  to  Georgia  state  line  vi,a  West¬ 
minister.  30  ft.  wide:  (Ah.ondoned  mad 
bed  of  Sotithem  Ry. ).  About  $50,000.  J. 

R.  Pennell,  c^'o  State  Highway  Dept., 

Columbia,  engr. 


Reinforced  Concrete 

PROPOSED  WORK 

I.,  Kearney — See  “Buildings  ” 

Jiilinstowil— See  ‘‘Bridges.’ 
n,.  .Minneapolle— See  “Bridgea” 

Vallejo — See  “Buildings.” 

BIDS  DESIRED 
Freeport — See  “Waterworka” 

Lrlianon — See  “Miscellaneous." 

.:s  AND  CONTRACTS  AWARDED  pt. 
(♦Indicates  award  of  contract)  wide, 

CreeiiHburg — See  “Bridges." 
ill,  Modesto — See  “Industrial  Works, 
it.  Ottawa — See  “Bridges," 


Streets  and  Roads 

PROPOSED  WORK 

Mb--..  IloBlon— City  having  plans  pre- 
nareii  paving  Revere  St.,  et  al.  About  $12,- 
^0.  .1  1/Ockhart,  city  engr. 

\  V  New  Hartford — Village  plans  elec- 
flnn'to’vole  on  $40,000  bonds  to  pave  varl- 
reels.  Total  cost  $120,000.  Property 
owners  will  bear  balance  of  cost. 

\  Y  New  York — H.  Bruckner,  pres. 
Bronx  Boro.,  rejected  bids  received  May 
“i:  repaving  with  granite  blocks  on  con- 
OTPte  foundation  Cypress  Ave.  from  East 
132nd  to  East  138th  Sts.  Noted  June  5. 


RuDPel  St.,  $23,300’ :  Fairview  Ave.,  $32,- 
90n  all  asphalt:  also  White  St.,  $14,900  ; 
Karnes  St.,  $15,500.  C.  A.  Poole,  city  engr. 

N  J  Eliiabeth — City  plans  to  improve 
Summit'  Rd.  from  Colon ia  Rd.  to  Park  Ave. 
About  $45,353.  A.  Collins,  city  engr. 

\.  J..  Hoboken — City  plana  to  Improve 
Jackson  St.  from  Newark  to  Paterson  Aves., 
Jefferson  St.  from  4th  to  7th  Sts.,  Grand 
St  from  1st  to  3rd  Sts.,  Clinton  St.  ;  also 
I’.lo.  mfieid  St.  from  5th  to  14th  Sts.,  all 
asphalt.  J.  O.  Whittemore,  city  engr. 

\.  J.,  Jemey  City — City  plans  to  im¬ 
prove  mth  St,  l)etween  Grove  and  Eue  Sts., 
^anitp  block.  About  $10,000.  C.  A.  Van 
Keuren,  city  engr. 

N.  J..  North  Bergen — Town  Council  plans 
to  improve  with  bituminous  27th,  28th. 

29lh  and  30th  Sts.,  cost,  $10,000  each,  33rd 
St .  $20,000,  Hudson  and  Bway.  Aves., 
$20,000  each  ;  with  trap  rock  34th  and 
3.5th  Sts..  $S0.000;  granite  block  Bergen- 
line  Ave.,  $100,000.  Hamilton  Ave.,  $25,000 
and  South  St.,  $30,000. 

Pa.,  McKeesport — City  defeated  $366,000 
bond  issue  to  Improve  various  streets. 
.Noted  Mar.  20. 

Pa.,  Scranton  —  City  Council  plans  to 
grade,  pave  and  curb  with  sheet  asphalt 
on  concrete  base,  Madison  Ave.  from  Asii 
St.  to  Punmore  Boro.  line.  9th  Ward,  about 
$7469 ;  Birch  St,  from  west  fence  line  of 
Pedar  .Ave.  to  South  Washington  Ave..  11th 
Ward,  *17,482:  also  grade,  pave  and  curb 
with  sheet  asphalt  and  stone  blocks  on 
concrete  base  Richmond  St.  fronv  east  fence 
line  of  Boulevard  Ave.  to  Boro,  of  Dun- 
more  and  city  line,  $30,381.  W.  Schunk, 
city  engr. 

\\.  Va..  Morgantown — Monongalia  Co., 
Orant  Pist.,  plans  election  .July  2.  to  vote 
on  $325,000  bonds  to  build  11  ml.  Fairmont 
Pike.  3  mi.  River  Rd..  4  ml.  I/Owesvilie 
T!d ,  and  10  ml.  Dents  Run  Rd.  L.  Cox, 
Morgantown,  engr. 

W.  Va..  Point  PleaHant^ — Mason  Co. 
Voted  $70,000  bonds  to  improve  roads  in 
Wagoner  Dlst.  and  $65,000  bonds  for  roads 
in  Graham  Dist.  Plans  being  prepared  by 
G  K  Ghilds,  engr..  Point  Pleasant.  Noted 
May  15. 

W.  Va..  Ripley — Comrs.  Jackson  Co.  soon 
^'■ive  hlds  building  Class  "A"  road  through 
towi  of  Raven.swood.  About  $21,000.  J. 
b.  rtia.se,  Ripley,  engr. 

IV.  Vh.,  Spencer — Comrs.  Roane  Co.  soon 
i-eceive  l.ids  building  12$  ml.  road  In  Wal¬ 
ton  and  Spencer  Dlsts.,  2  sections,  surfac¬ 
ing  10  ft.  wide;  involving  grading,  furnish¬ 
ing  materials  and  laying  concrete  pave- 
jnent  About  $208,000.  Former  bids  re¬ 
acted.  II  R.  Muldoon.  Spencer,  engr. 
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Streets  and  Roads  (Continued) 

O.,  SprinsAeld — City  plans  to  build  ce¬ 
ment  sidewalks,  curbs  and  gutters  on  por¬ 
tions  of  Columbia,  Jefferson,  Main,  Pleas¬ 
ant,  Plum,  Shaffer,  Sigler,  Washlnrton, 
Yellow  Springs,  Fair,  Charles,  Kast,  Har¬ 
rison,  Isabella,  Ricse,  Race,  Summer, 
Water,  Winter,  High  and  Mulberry  Sts. 
and  l.Agonda,  Wittenberg,  Dlbert,  Doug¬ 
las,  Homeview,  Sheridan  and  Tibbetts 
Aves.  O.  E.  Carr,  city  engr. 

Ind.,  Indlanapolin — Comrs.  Marion  Co. 
soon  let  contract  grrading,  paving  and 
building  culverts  on  15,840  ft.  highway, 
18  ft.  wide,  involving  31,680  sq-yd.  con¬ 
crete.  About  1106,84  7.  J.  J.  Qrimth,  engr. 

Ind.,  Terre  Haute — City  receives  bids 
about  July  30,  resurfacing  i  mi.  Wabash 
Ave  from  13th  to  19th  Sts.  involving  16,000 
sq.yd.  wood  block.  16,000  sq.yd.  asphalt  and 
16,000  sq.yd.  bituminous,  etc.  About  $50,- 
000.  R.  A.  Koemer,  city  engr. 

Mleh.,  Charlevol*— Comrs.  Charlevoix 
Co.  plan  to  build  between  5  and  6  ml.  road 
involving  63. .500  sq.yd.  concrete  pavement. 
State  and  Federal  Governments  will  ap¬ 
propriate  toward  cost. 

Mleh..  Detroit — Bd.  Pub.  'W'ka.  soon  re¬ 
ceives  bids  paving  with  asphaltic  concrete, 
Amherst  or  Medina  curbstone,  Solvay  Ave. 
from  north  line  West  Jefferson  Ave.  to 
south  line  Fort  St.  26  ft.  wide,  cost  $40,- 
190;  Qritfln  Ave.  from  east  line  of  Elm¬ 
wood  to  easterly  terminus,  24  ft  wide,  $14.- 
470.  C.  W.  Hubbell,  city  engr. 

Mich.,  Detroit — Dept.  Pub.  Wks.  soon  re¬ 
ceives  bids  paving  following  alleys  with  1 
course  concrete  ;  alley  between  Walker, 
Adair,  Franklin  and  Woodbridge  Sts.  ;  be¬ 
tween  Lillibridge  St..  Ik-niteau  Blvd.,  Ker_ 
cheval  and  Waterloo  Aves.  ;  between  Rio- 
pelle,  Orleans,  .St.  Joseph  and  Illinois  Sts.  : 
between  K.ost  Grand  Blvd.,  Helen.  Sylves¬ 
ter  and  Canfield  Aves.  ;  N-tween  Seminole, 
Iroquois,  Sylvester  and  Canfield  Aves. ;  be¬ 
tween  Fischer.  Crane,  W'aterloo  and  Char- 
levols  Aves.  ;  between  Ferry  Park  and 
West  Grand  Blvd.  west  of  Bawton  Ave.  : 
between  I,a.Salle  Blvd.,  14th  St..  La  Mothe 
and  L.X  Salle  Ganlens ;  between  Tillman, 
Williams,  Stanley  and  MoGraw  Aves.  ;  be¬ 
tween  Frederick  and  Kirby  Aves.,  east  of 
Chene  St.  ;  betw’een  L.awton,  Gr.and  River 
and  Kirby  Aves.  ;  between  W.arren.  Sey- 
burn.  Baldwin  and  Gratiot  Aves.  ;  between 
Woodward,  Englewood  and  Woodl.and 
Aves.  and  John  R  St.  ;  between  Garfield 
and  Forest  Aves..  parallel  to  Chene  SL  ;  be¬ 
tween  Riopelle.  Orleans  and  Fort  Sts.  and 
I,.afayette  Blvd.  ;  la*tween  Hibbard,  Hol¬ 
comb.  St.  Paul  and  Kcrcheval  Aves.  ;  be¬ 
tween  Rivard  and  Ru8s<-ll  Sts.,  Frederick 
and  Kirby  Aves.  ;  between  Deming  St.  and 
Michigan  Central  R.  R..  parallel  to  Scotten 
.\ve.  ;  b«-twen  Beauhien  and  St  Antoine 
Sts.  anil  Kirby  and  Ferry  Aves.,  10-20  ft. 
w’ide,  cost,  $6i.900. 

Mich.,  Itetrolt — W.  T.  Dust.  comr.  parks 
and  blvds..  soon  lets  contr.act  grading  and 
jiaving  1100  ft.  driveways  in  Roosevelt 
Park  at  entrance  to  Michigan  Central  Ry. 
St.a..  40-50  ft.  wide,  involving  9103  sq.yd. 
asphalt  on  6  In.  concrete  bas<‘.  91  cu.yd. 
concrete.  3558  lln.ft.  Medin.a  curbing.  3931 
cu.yd.  excav.,  1512  sq.yd.  old  paving,  and 
1000  lin.ft.  old  curb  to  be  removed. 

Mich..  Ecorse— City  having  plans  pro- 

fiared  by  R.  A.  Murdock,  engr..  Ecorse, 
mproving  1  mi.  Co.sme  and  Bway  Aves., 
Levadle  and  Webster  Sts.,  24-26  ft.  wide, 
1  course  concrete  pavement,  concrete  curb 
with  side  drain. 

Mich.,  Northvlllc — City  election  June  16 
to  vote  on  $32,000  bonds  to  pave  with  con¬ 
crete  from  end  of  present  pavement  on 
Seven  Mile  Rd.  to  Detroit  <;Ity  Hospital 
grounds,  on  Main  St.  to  Oakland  Co.  line. 

Mich.,  Port  Huron — St.  Clair  Co.  Rd. 
Comn.  pl.ans  to  improve  6J  mi.  State  Rd. 
from  Lynn  Twp.  to  Capac,  7  mi.  Fargo  Rd. 
in  Or;int.  Greenwood  and  Kenockee  Twp., 
3 1  mi.  Riley  Center  Rd..  from  Riley  Center 
south  to  Riley  T\vi>.  and  Mill  Creek  Rd. 
from  Brockway  south  and  west  for  distance 
of  4  mi.  Plans  Include  grading,  surfacing 
with  gravel,  slag  base  with  gravel  top  or 
p«‘netration  type  and  building  drainage 
ditches,  culverts  and  bridgea  F.  E.  Beard, 
chn. 

m..  BrIlcTlIlr — Bd.  Tx)cal  Impvts.  soon 
receives  bids  paving  900  ft.  14th  Ct.,  28  ft 
wide.  About  $10,000;  Noted  May  22. 

III.,  Edwardaville— Comrs.  Madison  Co. 
soon  let  contract  paving  5  mL  Alton-St 
Louis  Rd..  monolithic  brick.  W.  E.  Holden. 
CO.  supt.  highways.  Noted  Dec.  26. 


Wisconsin — State  Highway  Comn.,  Madi¬ 
son,  soon  lets  contract  building  Prentice- 
Ladysmith  Rd.,  Sawyer  Co.,  Radlsson-Cou- 
deray  Rd.,  Washburn  Co.,  and  Spooner- 
Rice  Lake  Rd.  Noted  Apr.  3. 

Wis.,  Clintonville— City  plans  to  grade 
and  pave  7.5  mi.  Elm  and  Main  Sts.,  18  ft. 
wide,  involving  9800  sq.yd.  2  course  reln.- 
con.  and  250  lin.ft.  concrete  curb  and  gut¬ 
ter.  About  $40,000.  L.  P.  Pelishek,  Clin¬ 
tonville,  engr. 

Wis.,  Kenosha-— City  soon  lets  contract 
for  7500  sq.yd.  concrete  paving  on  Ridge  St. 

Wis.,  Milwaukee— Dept.  Pub.  Wks.  soon 
lets  contract  improving  several  streets  and 
avenues. 

la.,  Creseo— Bd.  Supervs.  Howard  Co. 
soon  receive  bids  grading  and  surfacing 
with  gravel  and  building  tile  drains,  in¬ 
takes  and  guard  rail  on  10.4  mi.  Federal 
Aid  Project  No.  31.  24  ft.  wide,  involving 
26,030  cu.yd.  gravel.  12,182  lin.ft.  drain 
tile,  43.765  cu.yd.  excav.,  etc.  About  $35.- 
200.  T.  R.  Perry,  co.  engr. 

la..  Independenee — Buchanan  Co.  elec¬ 
tion  June  23,  to  vote  on  proposition  to  pave 
entire  primary  road  system  and  to  form 
assessment  districts  along  system,  total 
lengrth  45.47  mL  Districts  will  pay  25% 
of  cost  of  construction.  H.  Tschirgi,  co. 
engr. 

la.,  Marion — Linn  Co.  election  June  16 
to  vote  on  proposition  to  pave  entire  pri¬ 
mary  road  system,  and  to  form  assessment 
districts  along  system,  total  length  97.58 
mi.  Districts  will  pay  25%  of  cost  of  con¬ 
struction.  R.  W.  Gearhart,  co.  engrr. 

Minn.,  Duluth — St.  I.,duis  Co.  election  July 
1  to  vote  on  $7,500,000  bonds  to  build  210 
mi.  h.ard-surfaced  roads  under  Babcock 
T>aw  ;  65  ml.  will  be  started  at  once.  18  ft. 
wide,  1  course  concrete.  About  $25,000 
per  mi. 

Minn.,  Farmington — See  "Sewers.” 

Minn.,  Pipestone  Comrs.  Pipestone  hav¬ 
ing  surveys  made  for  12  ml.  paving  and 
88  mi.  grading  and  graveling,  20  ft.  wide. 
About  $950,000.  Bonds  for  $200,000  voted 
toward  work.  E.  Keeler,  Pipestone,  engr. 

Minn.,  Rochester — City  soon  lets  contract 
p.aving  11th  Ave.,  Center  St.,  alley  in  Col¬ 
lins’  Sub-Div.  in  Block  30,  alley  in  Block 
37  in  Original  Plat,  alley  in  Block  18  in 
Original  Plat.  A.  F.  Wright,  elk. 

Neb.,  Friend — City  plans  to  pave  8 
blocks  Main  St.  About  $100,000.  Grant. 
Fulton  and  Letton,  505  Bankers’  Life,  Lin¬ 
coln,  engr^ 

Neb..  Milford— City  receives  bids  about 
July  15,  paving  6  blocks  Main  St.,  72  ft. 
wide.  About  $120,000.  A.  H.  Edgren,  Lin¬ 
coln.  engr. 

Montana — State  Highway  Comn..  Helena, 
rejected  bids  for  Federal  Aid  Projects  Nos. 
5.  6  and  7,  in  Big  Horn  and  Dawson 
Counties. 

Mont.,  Hnrdiii — Comrs.  Big  Horn  Co. 
plan  to  grade  31  mi.  Crow  Agency-Busby 
Rd.,  cost  $20,000;  22  ml.  Hardin-St.  Xavier 
Rd.,  $20,000.  P  D.  Pratt,  c/o  State  High¬ 
way  Dept.,  Helena,  engr. 

Mont.,  Miles  City — Custer  Co.  election 
Sept.  2  to  vote  on  $350,000  bonds  to  build 
roads.  J.  H.  Bohling,  Jr.,  co.  elk. 

Mont.,  White  Sulphur  Springs — Meagher 
Co.  voted  $150,000  bonds  to  improve  roads. 
E.  R.  Lausted.  White  Sulphur  Springs, 
engr. 

Mo.,  rhnrle*«ton — Mississippi  Co.  receives 
bids  about  July  building  15  ml.  road  from 
here  to  Bird’s  Point,  concrete.  About 
$330,000.  C.  E.  Swank,  Sikeston,  co.  engr. 

Mo.,  riayton — St.  Louis  Co.  plans  to  hard 
surface  sections  St.  Charles  Rock.  Man¬ 
chester.  Gravois  and  Lem.ay  Ferry  Rds., 
18-24  ft.  wide.  vltr.  brick,  concrete  or  bi¬ 
tuminous  ooncrete.  About  $3,000,000.  W. 
Elbring,  co.  engr. 

Tex.,  Dallas — Dallas  Co.  plans  to  build 
permanent  highways.  Bonds  for  $6,500,000 
voted  for  project.  J.  F.  Witt,  co.  engr. 

Tex.,  Ft.  Worth — City  soon  lets  contract 
Improving  Galveston  Ave.,  South  Main  St., 
and  north  and  south  approaches  of  Jen¬ 
nings  Ave.  viaduct.  F.  J.  Von  Zuben,  city 
engr. 

Tex.,  Henderson — Rusk  County  voted 
$800,000  bonds  to  build  roada 

Tex.,  Jasper — Jasper  Co.  soon  lets  con¬ 
tract  Improving,  grading  and  gravel  sur¬ 
facing  29.3  ml.  State  Highway  No.  7  from 
Bohler’s  Ferry  to  Jasper  and  Newton,  16  ft. 


wide;  cost  $176,283  ;  10  mL,  fro*-' 
Co.  line  to  point  10  mL  southe 
wide,  involving  30  acres  clearing  i 
bing,  600  cu.yd.  concrete  and  Sh 
earth  excav.,  $53,900.  C.  P  Hu. 
per,  engr. 


'rpeiina 
•  1«  ft 

‘  irub. 
,  '  '’u  >tl. 
r,  Jas- 


Tex.,  8an  Angelfk— Comrs  T  ' 
Co.  plan  to  build  roads.  About  $. 

Tex.,  Htamford — City  voted  $20  ■ 
to  improve  streets. 


Orecn 

O.'.'UO. 

bonds 


pave  and  Improve  2000  ft.  Lottie  ' 

13th  to  20th  Sts.,  20  ft.  wide,  luvolvn^ 
10,000  sq.yd.  asphalt,  4000  lin  ft  . .  i.rr  "i* 
curbing.  3500  cu.yd.  earth  exc.v.  LsT 
$30,000  ;  grade  and  Improve,  also  in«nii 
sewers  and  water  mains  in  15no  ft  ‘  t’;}, 
St.,  from  Western  to  McKinley  St"  in  "ft 
wide,  involving  6000  sq.yd.  bituminou.s  con. 
Crete,  4400  lin.ft.  concrete  eurl)i!i.; 
About  $25,000.  J.  W’.  Bennett,  city  (ntr 


Colo.,  Ft.  Collins — City  plans  to 
streets  in  College  Ave.  Paving  l>i"t 
$101,087.  W.  C.  Check,  city  engr 


paw 

■M'OUI 


Arlx.,  Clifton — Comrs.  Greenlee  Co  ',Wn 
to  improve  4.2  mi.  Clifton-fYanklin  H  eh 
way,  involving  60,000  cu.yd.  excav  li.'!'’ 
rock),  44,000  sq.yd.  surfacing.  I'tr.fi  imft 
concrete  pavement,  1000  cu.vd  rubble 
masonry,  16.000  lin.ft.  storm  ditch  etc 
About  $97,372. 


Ariz.,  Phoneix — Maricona  Co.  vot.  d  ti . 
000,000  bonds  to  build  272  mi  lianl-sur- 
faced  roads.  County  will  receive  j.'.nfi'i.Mn 
additional  bonds  as  its  share  of  !'•  ieral 
Aid  funds.  The  above  sums  will  b.  av  di. 
able  over  period  of  5  years.  R.  C.  1’.  rkins, 
co.  engr.  Noted  Apr.  24. 

Wash.,  Aberdeen — fYty  soon  lets  ('ontract 
grading,  clearing,  building  plank  sub  walks 
and  cement  culverts  on  Summit,  nnt  and 
Fairfield  Sts.,  and  alley  in  Block  11  P 
F.  Clark,  elk. 


Wash.,  Camas — City  soon  lets  rnntrart 
grading  and  pav’ing  Pearl  and  B.eson  .<ts, 
bltulithic  concrete  or  asphaltic  concrete 
estimated  cost.  $13,151  ;  also  building  vitr 
or  concrete  sewer  in  Pearl  St.,  $1574.  C 
E.  Farr,  city  elk. 

Wash,,  Hoquiam — City  plans  to  clear, 
grub  and  pave  Monroe  St.  and  Perry  .\ve., 
concrete.  W.  A.  Jackson,  city  engr. 

Wash.,  Seattle — Bd.  T’lib.  Wks.  soon  lets 
contract  p.aving  and  building  .sewer  in  King 
St.,  et  al.  Involving  2S.4i'u  sq.yii.  (ti)  lirick, 
(b)  9  In.  concrete  pavement  and  U’fi"  ft. 
12  in.  sewer  pii>e.  Estimtited  cost  la) 
$199,720,  (h)  $156,9.57.  A.  11.  Himock, 

city  engr. 


Wash.,  M'omlland — City  soon  lets  con¬ 
tract  grading  and  hard  surfacing  l.«t  St. 
3rd  and  Buckeye  Sts.,  and  Bozorth  .tve. 
L  Foff,  elk. 


Oregon — Stale  Highway  Comn.  Port¬ 
land.  soon  lets  contr.act  prading  and  pav¬ 
ing  roads  in  following  counties;  (’oos  <’>, 
Marshfield-Cedar  Point  ltd.,  involving 
10.000  cu.yd.  exc.av..  Cedar  Point -t’o'iuille 
Rd..  23.000  cu.yd.  excav.  ; 

Grant  and  Mlieeler  Counties.  FossibPay- 
ville  section  John  Day  Highway.  I'nil  No 
1.  13  mi.  long,  91,000  cu.yd.  excav..  I’nit 
No.  2,  12.5  mi.,  74,000  cu.yd,  excav.,  Pnit 
No.  3,  12  ml.,  91,000  cu.yd.  excav.,  I’nit 
No.  4.  11.5  mi.,  103,000  eii.yd,  .  xcav. ; 

Benton  Co.,  9  ml.  from  Monroe,  north, 
29,000  cu.yd.  excav. ; 

Baker  Co.,  Sag  Sect.  Baker-Cornucopia 
Highway.  16,500  cu.yd.  exc.av.,  97<ti'  ou  yd 
rock  surfacing ; 

Yamhill  Co.,  2  ml.  from  Grande  Honde 


to  Butler  Store,  macadam ; 

Multnomah  Co..  2.43  ml.  from  Ri-rtha 
to  Washington  Co.  line; 

Curry  Co.,  6.94  ml.  Hubb.ard  Creek-P>rti?h 
Creek  Rd.,  150,000  cu.yd.  excav  ; 

Umatilla  Co.,  8.15  mi.  C.abbage  TMl- 
Kamela  Rd.,  97,000  cu.yd.  excav  .  21  4  mi 
from  Pendleton  to  Echo.  221.000  cu  yd. 
excav.  ; 

Clackamas  Co.,  3.8  ml.  Aurora-Canny 
Rd..  36,000  cu.yd.  excav. ; 

Washington  Co.,  6.7  ml.  Forest  Grove- 
Gaston  Rd..  16,000  cu.yd.  excav  ; 

Douglas  Co.,  Yoncalla  Sect.,  7.7  mi.  mac¬ 
adam.  2.7  ml.  grading.  10.000  cu.yd  excav., 
16,000  cu.yd.  rock  surfacing.  4.5  ml.  l-osc" 
burg-Wilbur  Rd.,  8000  cu.yd.  rock  surfac¬ 
ing,  19.000  cu.yd.  excav.,  3.25  mi.  1/ona- 
Draln  Rd..  19,000  cu.yd.  excav.,  6soo  cu.yd. 
rock  surfacing.  ^ 

Jackson  Co.,  Pacific  Highway  from  Grwn 
Springs  to  Mt.  Summit.  10.9  mi.  Pn^dme. 
91,000  cu.yd.  excav..  Green  Springs  Mb  Hd 
to  Jenny  Creek,  8.16  ml.  grtidlng  3..  0 
cu.yd.  excav.  H.  Nunn,  Salem,  state  hipn- 
way  engr. 


June  1-1  19^^ 


ENGINEERING  NEWS-RECORD 


355 


streets  uifi  Roads  (Continued) 

nrc  rortUnd — City  soon  lets  contract 
KnViilini;  irtincial  stone  or  asphaltic  side- 
on  concrete  foundation,  not  less  than 
Tn  m  depth,  on  77th  St.  S.  K.  from 
Lrih  '.rc  55th  Ave.  S.  K..  plankInK  por- 
non<  of  streets  occupied  by  Portland  Ry.. 
?cht  I’ower  Co.  ;  B’way  St.  from  Kast 
S*  to  Sandy  Blvd.  ;  artificial  stone 
a^rihai'ic  concrete  sidewalks,  3  in.  con¬ 
crete  tenndation,  on  Roo.sevelt  St  from 
VoTa  to  ':trd  Sts.  ;  East  9th  St.  from  Alberta 
f'n  Welstcr  Sts.;  Webster  St.  from  East 
«?h  '.xttndinK  north  to  east  line  East 
i,h  >^t  from  north  line  Webster  St.  to 
imith  line  Summer  St.,  a.sphaltic  concrete 
Casement  Xos.  1  and  2  on  crushed  rock 
Use  concrete  pavement  Nos.  1  and  1 
n  R  Funk,  city  aud.  O.  Eaurgraard.  city 
engr 

lal  K.l  Tentro — Imperial  Co.  election 
MIv  i'  to  vote  on  $1,600,000  bonds  to  pave 
mi  hiirhways  with  concrete  O.  T\. 
IVade.  Brawley.  enjrr. 

Cal  Hanford — City  plans  to  pave  cross¬ 
town  streets.  About  $300,000. 

ral.,  Keedley — City  voted  to  pave  30 
blocks  of  G.  10th,  11th,  9th  and  12th  Sts. 
and  alleys. 

ral  Santa  .\na — Comrs.  Orantre  Co.  re¬ 
ceive  bids  in  July,  p.avingr  3.8  ml.  Santa  Ana 
ranyon  Rd.,  concrete.  E.  L.  McBride, 
Santa  Ana.  enpr. 

( al .  Santo  Road — Comrs.  Sonoma  Co. 
voted  $1.6-10,000  bonds  to  pave  20-1  mi. 
roads  with  concrete  and  build  concrete 
and  corrugated  Iron  culverts. 

Cal.,  Inland — City  receives  bids  in 
about  6-10  weeks,  improvinK  3i  mi.  Eu¬ 
clid  Ave..  23  ft.  wide.  Plans  include  4 
in  concrete  pavement,  cement  an<l  .stone 
curbs  and  putters,  also  repairinp  same 
amotint  macadam  pavement.  About  $100,- 
Oiin  T  R  Woodbridpe.  City  Hall,  enpr. 


(juc..  St.  Boniface — Town  plans  to  build 
gravel  road.  About  $25,000.  O.  Henry. 
Parliament  Bldp..  Quebec,  enpr. 

Out..  Brantford — Bd.  Wks.  soon  lets  con¬ 
tract  for  50,000  sriyd.  concrete  pavement. 
12. non  sq.yd.  bituminous  resurf  iicinp  on 
concrete  base  already  laid  and  6000  sq.yd. 
bituminous  for  concrete  resurfacinp  on 
concrete  b.ase  already  laid.  About  $150,- 
flfin  H.  Simpson,  chn.  T  H.  Jones,  city 
enpr. 

Ont.,  Ottawa — Bd.  Control  recommended 
that  City  Council  pave  followinp  streets 
with  asphalt :  Slater  St  from  Bay  to  Bron¬ 
son  .\ves..  Wilbrod  St.  from  Nicholas  to 
Charlotte  Sts.,  Goulburn  Ave.  from  Os- 
poodp  to  Somerset  Sts.,  and  Murray  St. 
from  Cumberland  to  Kinp  Edward  Ave. 
A.  E.  McCallum,  City  Hall.  enpr. 

Out.,  Sandwich — Town  havinp  plans  pre¬ 
pared  bv  C.  McColl.  enpr..  Windsor  Gas 
Rldp .  Wind.sor,  pradlnp,  shapinp  ,and  pav- 
inp  IJ  mi.  Center  St.  from  Sandwich  to 
Huron  Sts..  26  ft.  wide,  asphalt,  concrete 
or  brick.  About  $50,000. 


Ont..  TeciimHeh — Town  havinp  estimates 
made  by  R.  W.  Code,  enpr.,  Bd.  Trade 
Rldp,  Windsor,  for  70.200  sq.yd.  concrete 
pavement.  About  $150,000.  F.  G.  Belle- 
perche,  elk. 


Sakk.,  Saskatoon — City  soon  lets  contract 
pavinp  1902  ft.  Saskatchewan  Crescent 
from  Traffic  Bridpe  to  existinp  pavement 
on  Saskatchewan  Crescent  South  at  I.,orne 
Ave  About  $25,000.  C.  J.  Yorath,  comr. 


BmS  DESIRED 

Maine — TTntll  June  1 3,  by  State  Hiphway 
"omn  .  Aupusta,  pradlnp.  draininp  and  bi¬ 
tuminous  macadam  surfacinp.  state  aid 
hiphw.ay,  hepinninp  at  Mill  St.  and  ex¬ 
tending  along  Pleasant  St.  3011  ft  to  Main 
St  Brunswick  Twp.  P.  D.  Sarpent,  ch. 
highway  enpr. 


N.  It,  Irvington — Until  June  16,  by  Town 
Hall,  pavinp  and  curbinp 
Dupont.  Ens,  Paine.  Chestnut 
Aves.,  Nerbit  Terrace  and  Banta 
fovolves  11,600  sq.yd.  asphalt, 
sq.yd.  concrete.  12.023  Iln.ft.  con¬ 
crete  curbinp  and  21,500  cu.yd.  excav.  L 
J.  f  a.-;ey.  .ir..  Town  Hall.  enpr. 


Mas-nrhnsetts — Until  June  17,  by  Statl 
Hiphway  Comn.,  Boston,  building  16,40( 
”  t)  ’;iinlnoU8  macadam  ro.ad.  18  ft.  wide 
rewksl.ury  and  Wilmington  Twps.  A.  W 
IVan  .’ate  highway  enpr. 


Mass.,  Attleboro— Until  June  19.  by  city, 
for  1  ml.  bituminous  road.  Bids  will  be  re¬ 
ceived  for  both  asphalt  i>enetration  and 
gravel  mixed  surf-acinp.  H.  J.  Goodale. 
supt.  pub.  wks.  i  advertised  in  this  issue. 

Moss.,  North  Adams — Until  June  23,  by 
J  E.  Temple,  comr.  pub.  wks.,  improving 
4600  sq.yd.  concrete  roadway  on  Zylonlte 
Rd.  ;  17U0  sq.yd.  concrete  roadway  and  600 
sq.yd.  brick  on  Heaver  St.  ;  4  500  sq.yd. 
bituminous  macadam  top  surface,  to  he  laid 
over  old  water  bound  macadam,  on  Beaver 
St.  ;  1300  lin.ft.  concrete  combination  curl) 
and  sidew.alks  on  Reaver  St.  ;  advertised 
in  this  i.ssue. 

New  York — Until  July  1.  by  State  High¬ 
way  Comn..  Capitol,  Albany,  improving 
highways  in  following  counties:  Albany  Co., 
3.93  mi.  ;  Herkimer  Co..  2  highways,  5.S4  ml. 
and  5.67  mi.;  Oneida  Co.,  .45  ml.;  Putnam 
Co..  3.33  mi  ;  Saratoga  Co.  2  highways.  9.06 
mi.  and  152  mi.;  Suffolk  Co.,  2  highways, 
6.59  mi.  and  4  98  mi.  ;  completing  highways 
In  followinp  counties:  Cattaraugus  Co.,  6.98 
ml.  ;  Cayuga  Co.,  2  highways.  3.89  mi.  and 
4  39  mi.  ;  Cortlandt  Co..  6  07  mi.  ;  Erie  Co.. 
6.03  mi.;  Franklin  Co.,  1.99  ml.;  Hamilton 
Co..  5.01  ml.  :  Jefferson  Co..  4.05  mi.  ;  Madi¬ 
son  ('o..  5.65  mi.  ;  Niagara  Co.,  8  mi.  ; 

Schenectady  Co.,  5.62  mi.;  Wayne, Co..  5.85 
mi.  ;  al.so  repairing  highways  in  Rensselaer 
and  Ulster  Counties.  F.  S.  Greene,  comr.  ; 
advertised  in  this  issue. 

N.  Y.,  Ruffaln — Until  June  17,  by  Dept. 
Pub.  Wk.s.  paving  Crescent  Ave.,  from 
Park.side  Ave.  to  Colvin  St.,  Armin  PI. 
from  northeast  curb  of  Seneca  St.  to  734 
ft.  northeast.  Fay  .St.  from  Walden  to  West 
Shore  Aves.,  Poultney  St.  from  Kensing¬ 
ton  to  Hutchinson  Aves.,  Stevens  St.  from 
north  curl»  of  East  Ferry  St.  to  700  ft. 
northerly,  all  26  ft.  wide,  Ross  Ave.  from 
end  of  present  pavement  to  northwest  curb 
line  of  Ontario  St.,  24  ft.  wide,  repaving 
Pennsylvania  St.  from  Prospect  Ave.  to 
Niagara  St.,  32  ft.  w'ide,  I,athrop  St.  from 
Rway.  to  Sycamore  St..  30  ft.  wide.  River 
St.  from  Erie  to  Genesee  Sts.,  42  ft.  wide.* 
A.  W.  Kreinheder,  comr. 

N.  Y.,  Geneva — Until  June  23.  by  Bd. 
Pub.  Wks..  pavinp  High.  West  and  Brook 
Sts.,  involving  8750  lin.ft.  curbing  and  gut¬ 
tering.  5400  cu.yd.  excav.,  175  lin.ft.  header 
and  10,000  sq.yd.  brick,  asphalt  or  con¬ 
crete,  etc.  H  K  Seyholdt,  supt.  ;  adver¬ 
tised  in  this  issue.  Noted  M.ay  29. 

N.  Y.,  New-  York — ("ntll  .Tune  19.  by 
Park  Bd.,  Municip,al  Bldg,,  for  all  labor 
and  materials  for  paving  and  repaving 
with  asphalt  mastic,  walks  of  Central  and 
other  parks  in  Manhattan  Boro.  F.  D. 
Gallatin,  pres. 

N.  Y’.,  S.  I..  St.  George— -lentil  .Tune  16, 
by  C  D.  Van  Name,  pres.  Bichmond  Boro., 
repairing  with  wood  block  roadw'ay  of 
Bway.  from  T’nion  St.  to  Tlenderson  Ave. 
and  from  Castleton  Ave.  to  Cary  Ave.  and 
Richmond  Terrace  from  Sharpe  to  Eafay- 
ette  Aves.  and  from  Westervelt  to  York 
Aves. 

V.  4.,  Burlington — T’ntil  July  2.  by  Bd. 
Freeholders  Burlington  Co.,  building  Cam¬ 
den  Co.  line-Marlton-Medford  Rd..  Eves¬ 
ham  Twp.,  sheet  asphalt  surface  on 
macadam  foundation.  Involving  31.680  sq. 
yd  surface  pavement.  H.  Hawkins,  Jr., 
elk.  :  advertised  In  this  issue.  Noted  Apr. 


N.  4.,  4rrsey  City — T’ntil  June  17.  by 
City  Uomrs..  improving  Hutton  St.  with 
sheet  a.sphalt.  Former  bids  rejected.  Noted 
M.ay  22. 

N.  4..  4ersey  City — Until  June  26.  by  Bd 
Freeholders  Hudson  Co..  Improving  Pater¬ 
son  Turnpike.  North  Bergen  Twp.,  with 
granite  block.  About  $80,000.  Noted 
Mar  20. 

N.  4„  Snnth  Orange— TTntll  .Tune  16.  by 
Village  Trustees,  paving  35,000  ft.  Valley 
St..  50  ft.  wide,  30  ft.  curb  to  curb,  cost 
$.35,000;  15,000  ft.  Irving  Ave.,  50  ft.  wide, 
27  ft.  curb  to  curb,  involving  2850  lin.ft. 
curbing.  4470  cu.yd.  pavement,  90,000  sq. 
yd.  6  In,  concrete  base.  11.500  lin.ft.  side¬ 
walk.  and  1400  cu.yd.  excav.,  etc.,  about 
$16  .000.  I.  T.  Redfern,  South  Orange,  enpr. 

N.  4.,  I’nion — Until  June  16,  by  Town 
Council,  improving  Palisade  and  Hudson 
Aves.  About  $25,000.  Noted  May  1. 

Pennsylvania — Until  June  24,  by  State 
Highway  Comn.,  Harrisburg,  building 
roads  in  counties  as  follows: 

Blair  Co.,  1269  Un.fL  rein. -con. 

Columbia  Co.,  10,870  Hn.ft.  bituminous 
surface  course  on  concrete  foundation  and 
Hillside  vltr.  brick,  9122  lin  ft.  bituminous 
surface  course  on  concrete  foundation. 


l<auphlm  t'o..  12.725  lin.ft  hituminou.s 
surfao*  coursf  on  concrete  foundation  or 
rein  -con..  24,765  lin  ft.  rein. -con, 

Eancaster  Co..  21.506  lin.ft.  bituminouH 
surface  course  on  concrete  foundation  or 
rein. -eon. 

McKean  Co..  31.548  tin  ft.  one  course 
rein. -con.  foundatior  or  vitr  brick. 

Northumberland  Co.  9641  lin.ft.  bitumi¬ 
nous  surfaw  course  on  concrete  foundatior 
or  rein. -con.  ;  25.693  lin  ft.  rein. -con.  anu 
Hillside  vitr.  brick.  E  S.  .Sadler,  state  high¬ 
way  comr. 

Pa.,  rhexter — ITntil  June  17.  by  North 
Chester  Re.alty  Co.,  c/o  Supt.  Street  and 
Public  Improvements,  ('ity  Hall,  for  10.170 
sq.yd.  asphaltic  concrete  paving.  5340  sq. 
yd.  granite  pavinp  block  relaid.  29.700 
sq.yd.  bituminous  m.aeadam.  40.^0  s(i  yil 
w.aterltound  macadam.  13.675  sq.yd.  con¬ 
crete  foundation  for  paving.  5800  cu.yd 
excav.,  4.'i00  cu.yd,  embankment,  3300  jin. 
ft.  concrete  curbing.  J,  11.  Brown,  vice 
pres. 

Pa.,  roatexville— Until  June  23.  bv  CItv 
Council,  pavinp  various  streets.  Work  in¬ 
volves  28,625  sq.yd.  bituminous  pavement 
on  cement  concrete  has«».  1375  sq.yd  bitu¬ 
minous  pavement  on  existing  base.  4  500  sq 
yd.  vitr.  brick  p.avement  to  be  relaid.  4  300 
sq.yd.  vitr.  brick  or  stone  block  p.avement 
along  tracks  and  3000  lin.ft.  cement  con¬ 
crete  curbing.  Bids  will  be  received  on 
sheet  asphalt,  asph.altie  concrete,  Warren- 
Ite,  Filbertine.  amlesite  .and  blto-slag 
pavement.  C.  .■\.  Niles,  city  enpr.  ;  adver¬ 
tised  in  this  issue.  Noted  Jan.  16. 

Pa..  Greenshurg — TTntll  June  24.  by  J.  S 
Sell,  controller  Westmoreland  Co  ,  improv¬ 
ing  1.75  mi  T-atrobe-Kingston  Bd..  Derry 
Twp  .  0  .13  mi,  Beatty-Spur  Rd  .  Unity  Twp  , 
.and  0.37  mi,  Jeannetle-Uenn  Rd.,  Penn 
Twp.  Bids  will  be  received  for  brick  p,av«-- 
ment  on  concrete  b.a.se.  with  integral  con¬ 
crete  curb;  also  for  rein. -con.,  using  brick 
on  all  gr.ades  above  eG-. 

Pa.,  North  Braddnrk  (Braddock  P.  O  )  — 
T'^ntil  .Tune  15,  by  Boro.  Improving  Poplar 
Way  from  Bowers  to  .South  Sts.,  involv¬ 
ing  2133  sq.yd.  brick  p.aving  and  1800 
cu.yd.  exc.av.  G.  F.  Siefers,  boro.  enpr. 

Pa..  Reading — TTntll  .Ttine  25.  by  citv. 
pavinp  and  building  appurtenant  work  in 
various  streets.  Work  involves  17.0(iq 
sq.yd.  sheet  asphalt.  9000  sq.yd.  vitr.  briek 
and  650  sq.yd.  wood  block.  E.  B  Ulrich, 
city  enpr.  :  advertised  in  this  Issue. 

Pa.,  Scranton — TTntil  June  14.  by  Dept 
Pub.  AATts.,  paving  curbing,  etc.,  portions 
of  Academy.  Olive,  T^oplap,  Blver  and 
Pine  Sts..  Columbia.  Fourth.  Mattes  and 
Taylor  Aves..  Forest.  Dupont  and  Buen- 
zil  Courts ;  also  huildlng  Grimes  Uourt 
lateral  5«>wer  and  pipe  dr.ain  sewers 
in  20th  Ward.  R,  W.  Allen,  dir.  dept,  pub 
wks. 

Md..  Baltimore — TTntll  .Tune  18.  by  City 
Paving  Comn..  grading,  curbing  and  paving 
Crooked  T.rfine  from  Fayette  to  l>>xtng1on 
Sts.,  involving  340  sq.vd.  old  granite  block 
relald  with  cement  filler  on  5  In.  concrete 
base.  Washington  PI.  from  Centre  .St  to 
Mt.  Vernon  PI..  1540  sq  vd.  Hillside  vitr. 
brick  block  with  cement  filler  on  5  In.  con¬ 
crete  base,  Uontr.  No.  164;  Brevard  St 
from  Wilson  Sf,  to  North  Ave.  and  2  alleys 
running  w’est  therefrom.  2910  sq  yd.  6  in 
cement  concrete,  Contr  No.  165;  Arch  St 
from  Redwood  to  Saratoga  Sts..  Vine  St. 
from  Poppleton  to  Arch  Sts.  Pierce  St. 
from  Sehroeder  to  Pearl  Sts,  Penn  Ailev 
from  Myrtle  Ave.  to  Arch  St.,  11^20  sq  yd. 
6  In  cement  concrete,  ("ontr.  No.  166  R 
K.  Compton,  214  Eexington  St.,  chn.  and 
consult,  enpr. 

Y’IrginIa — TTntil  June  17.  by  State  High¬ 
way  Comn.,  Richmond  building  2.69  ml 
road  from  Ryan  Mills  to  Coleen.  16  ft 
wide.  Project  No.  33.  Nelson  Co.  ;  4.27  ml. 
road  from  Fairfield  to  Timber  Ridge 
Church.  16  ft.  wide.  Project  No.  33.  Rock¬ 
bridge  Co.,  both  waterbound  macadam  ;  also 
one  30  ft,  rein. -con.  bridge.  20  ft.  wide. 
1600  ft  approaches,  over  Snow  Creek  be- 
tween  Spottsylvanla  and  Carolina  Counties. 
Project  No.  49.  G.  P.  Coleman,  state  high¬ 
way  comr. 

W,  Va..  Elkins — tlntll  July  8,  by  Comrs 
Randolph  Co.,  building  19  ml.  roads  and 
streets  in  Leadville  Dlst. ;  work  to  be  let 
in  sectlona  T.  Prltt,  elk.  Advertised  in 
this  issue. 

W.  \m.,  Fstrmoat — TTntll  June  28,  by 
Comrs.  Marion  Co.,  building  1.50  ml.  cement 
concrete  road  In  Paw-Paw  Dlst.  A.  G 
Martin,  elk. 
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8tr<*fta  and  Uoada  (Continued) 

W,  Va..  Marllnuborf — Until  June  2S,  by 
Conira.  Ilerkob-y  I’o.  renurfaolnir  IS  ml. 
Mnrtlnaliur(t-\Vlnohfator  Turnpike,  m  ft. 
wide,  InvolvInK  AI.BOII  h<i  yd.  waterltound 
niacMdam  lueal  Htuiie.  Alxiul  $1)1, OUU.  J. 
VV.  Hperow,  MurtiiiHliurK.  ent;r. 

W.  Va.,  Wheellna-  Until  June  30,  by 
Unnire  tinlo  Co.  KrailliiK  I  »ul.  Liberty 
Uliit  ltd.,  Ik  ft.  wide,  with  tHjiiepide.  AlMiut 
$40,000  W.  O.  McUluakey,  Jr.  W'heelliuf, 
uUKr 

(ia.,  Hrunawirk — Until  July  ft,  by  (ilynn 
Co.  pavlii|f  4.4  ml.  Federal  aid  hlKhway 
from  fity  lino  to  I’lerlo  Aeld  idarit.  I’.  K. 
Twitty,  elk.  K.  It.  t'onant,  cunault.  etiKr.  : 
advertlaed  In  thla  IhHUe. 

<ia.,  Ilrunnwlek — Until  July  6,  by  City 
t'ounell  for  alHXit  lO.’i.OOO  H(|.yd  pavement 
oti  varlouH  Htretdx.  N.  I>.  UuNHell,  elk.,  M 
It.  t'onant,  conault.  oriKr.  ;  advert Imxl  In 
llilH  Ihhuo. 

Ala.,  AtlirnH — Until  June  25,  by  Comra. 
l.lmeNlone  t'o.,  KnidliiK,  dralnltiK  luid  aiir- 
faelnir  with  jtravel  9.97  nd.  Hta-  Idne  lluth- 
way,  .State  Trunk  ltd.  No.  I,  between  Ue- 
«'alur  :uid  Ti'iineaKee  State  line.  Work  In- 
vol\fN  3k. 224  »ni  vd.  earth  exejiv.,  17,597 
eu.yd.  Kravel  aurhieliiK,  k.42  ml.  elearlnif 
and  KrubbliiK.  225  ell  yd.  t'liLHH  A  anil  45 
eu.yd.  Claaa  C  conerote,  Ik, 262  lb,  ateel 
r.  inforei-nient  and  550  ft.  terra  ootta  pll*e. 
W  S.  Keller,  e  o  State  lllirhway  Uept., 
MontKoinery,  enar. 

Triiii,,  M iirfreeiaboru — Until  June  17,  at 
olllee  of  J.  T  Itather,  aecy.  city  bd.  eomra., 
for  <  1  1  15.500  Hi|.yd.  aHphalllc  eonerete 

iiavemeiit,  400  lln  ft.  vltr.  brick  headera, 
iiOO  eii  yd.  earih  exeav.,  looo  mi.yd  new 
macadam  foundation,  (2)  5510  lln. ft.  Ik- 
30  In  eonerete  eomlijniition  curb  and  KUt- 
ter.  4000  Hi|  ft.  24  In.  concrete  sutler,  .500 
N<|  n  concrete  nidewalk.,  12  catch  baHlna, 
lio  ft.  Ntorm  water  eulverta  (without  c.i. 
eoveiH),  (3)  2k50  ft.  (i-20  In  vltr  clay 

pipe  Hewer,  (4)  570  ft.  2  In.  KalvaliUed 
pIlM'  laid,  icon  ft.  No.  0  It  &  S  HliiKle 
conductor  5000  volt  armored  cable  In- 
Htalled  and  Hi  Hidewalk  oiitletH  fur  cable. 
(1  It.  Howard  &  t'o..  14k  4lh  Ave.,  N., 
Nashville.  i-iiKra.  ;  advcrtlMcd  In  this  Ihhuu. 

Ohio — Until  June  27.  by  Stale  IllBhway 
I'omn.,  t'oliimbuH,  building  3  ml.  Katon 
rike  from  Dayton  to  Johnsvllle  Ud..  16 
n.  wide,  MontKomery  t'o.  Work  Involves 
3000  eu.yd.  BradliiK  and  2k,I60  sq.yd  k  In. 
rein. -con.  paving.  S.  Sharts,  co.  eiiKr. 

41.,  t'ineinnatl — Itntll  June  17,  by  Dir. 
I’ub.  Serv.,  Improvlnir  950  ft.  Hopiile  St. 
from  t'oleraln  Ave.  to  eitst  approach  of 
Hopple  St.  Viaduct.  50  ft.  wide.  InvoIvliiK 
necessary  alterations  to  water  distrlbul  Iiik 
svstem.  i*cment  sidewalks,  etc.  F.  Klnir. 
city  eturr. 

t»..  Kast  IJverpool — Until  June  28.  by  R. 
J  Smith,  dir.  pub  serv.,  Improvlnir  Hast  6th 
St.  and  Pennsylvania  Ave.,  Invtdvlnic  8024 
B«i.yd.  brick  bUs'Jt  on  conende  base,  storm 
Bowers,  otc. ;  Brady  Alley,  162  eu.yd.  Krad- 
Inir.  tiOl  s<|.yd  brick  block  paventent.  storm 
sewers,  etc.  ;  Itway  fn)m  Fast  4th  to  Fast 
Glh  Sts.,  3839  H(|.yd.  brick  block  on  concrete 
biuM\  storm  sewers,  etc.  Noted  June  5. 

Ind.,  Indianapolis — Until  June  16,  by 
Ud.  Pub.  Wks.,  resurfaclmt  420  ft.  North 
St.  from  Meridian  to  Pennsylvania  Sts., 
40  ft.  wide,  InvoIvliiK  1866  sq.yd.  pave¬ 
ment.  coat  $6498  ;  2557  ft.  Shelby  St.  from 
first  alley  south  of  Prosis’Ct  St.  to  Plea.sant 
Uun,  40  n.  wide,  11.460  sq.yd.  iiavement, 
560  ft.  limestone  curbiiiK.  $21,178:  750  ft. 
North  St.  from  Noble  to  Penn  Sts.,  27 
ft.  wide,  2250  sq.yd.  pavement,  $11,369. 
Bids  will  Ih>  received  on  vltr.  brick,  wood 
block,  asphalt  or  bituminous  concrete. 

Ind.,  Indlanapuli,: — Until  June  24,  by 
Comrs.  Marlon  Co.,  irradinK,  i>avlnK  and 
buildliiK  culverts  on  Alexander  Avei,  6356 
ft.,  from  Sherman  Dr.  to  EJmerson  Ave.,  60 
B.  wide.  InvolvInK  29.765  sq.yd.  vltr.  briok. 
cost,  $38,464  ;  also  1013  ft.  Sherman  Av& 
from  FnKlIsh  Ave  to  Pleasant  Kun  Creek. 
60  ft.  wide,  6753  sq.yd.  concrete. 

Blirh.,  Port  Huron — I’ntll  June  19,  by  D. 
D.  Worcester,  nl.  mirr.  St.  Clair  Co.,  Im- 
ppovInK  31  ml.  Smith  Creek-Sunnyslde  Ud., 
16  ft.  wide.  Plans  include  KfodlnK, 
BurfacInK  and  buildlnK  drainaKe  ditches, 
culverts.  bridRes,  etc.  Bids  will  be  received 
on  Class  B  irravel  and  Class  C  slaR  base 
with  Rravel  top  or  penetration  type. 

Wis..  Berlin — Until  June  16.  by  city,  for 
pavInR  7000  sq.yd.  with  concrete. 


WU.,  Plymouth— Until  June  17,  by  J. 
Donohue,  enar.,  York  BldR.,  Sheboyaan. 
aradlna  and  navlna  4.k  ml.  Heed  and 
Selma  Sts..  18  ft.  wide,  for  city.  Work  In. 
volves  33,500  sti.yd.  vltr.  brick,  asphalt  or 
concrete,  13,000  lln.ft.  concrete  curt»  and 
KUtter,  and  4500  eu.yd.  aradlna.  Cost  be¬ 
tween  $35,000  and  $45,000. 

WU.,  Karine — Until  June  14.  by  city,  pav- 
Ina,  curblna  and  autterina  Buchanan  St., 
Portland  cement  concrete. 

Wla..  Shelioyaaii — Until  June  16,  by  <'. 
U.  Holey,  city  rnar..  aradlna  and  pavlna 
2.1  ml.  .North  loih  St  from  Su|M>rlor  to 
Jule  Aves.,  20  ft.  wide,  involvlna  12,000 
sq.yd.  asphalt  and  6000  lln.ft.  concrete 
curb  and  autter,  cost  $20,000  ;  1.9  ml. 

Jefferson  Ave.  from  North  7th  to  Fust 
Water  Sts..  InvoIvliiK  4  500  sq.yd.  concrete 
and  2900  lln.ft.  eonerete  curb  and  autter, 
$15,000.  Noted  May  29. 

Wl»..  HlielMiyaaii — Until  June  14.  by  C. 
U.  Boley,  city  eiiar..  aradlna  and  pavlna 

I. 6  ml.  North  Hlh  St.,  from  Peiinsylvatila 
Ave.  to  Water  St.  and  North  4tli  to  9th 
Sts.,  Ik  ft  whle.  Ahout  $14,000.  Work 
iiivolv«'S  3950  si|.yd.  eonerete  and  1850 
lln.ft.  eonerete  curb  and  autter.  Noted 
May  29. 

WU..  Went  .tills — Until  June  21,  liy  Bd. 
Pull.  Wks.,  aradlna  t'oriiwall  Ave.  from 
77lh  to  Hist  Aves.,  and  from  7kth  to  Sum¬ 
mit  Aves. 

Is.,  New  llsmpton — Until  June  19,  hy  H. 
W.  Tank,  and  Chickasaw  t'o.,  aradlna.  UI- 
Ina  and  Hiirfacina  with  artivel,  etc..  Federal 
Aid  Projei't  .No.  35.  part  of  New  Haiiipton- 
WaterliHi  and  New  Hiimptoii-Cresco  Itds., 
Involvlna  29.772  fl  6-12  in.  tile,  32,925 
eu.yd.  aravel  loaditia,  66.000  eu.yd  aravel 
haiillna  and  61,654  eu.yd  excav.,  aradlna 
anil  Incidental  work  on  Secta  F,  (1.  ami 
West  i  of  H  of  New  Hampton  ami  Lawler 
t'o  ltd.,  Involvlna  2  ml.  tinished  arade  re- 
<iuiriiia  65S5  eu.yd.  excav.  ;  advertised  In 
this  issue. 

Is.,  Newton — Until  Juno  20,  by  clly,  pav- 
ina  and  curhiiia  75,000  sq.yd.  roiul,  brick, 
asphalt,  concrete  or  asphaltic  concrete.  F. 
(j.  Finch,  elk.  ;  advertised  In  this  Issue. 

Minn.,  illue  Ksrlh — Until  June  23,  liy  J. 

J.  Herrina,  and.  Faribault  Co.,  aradlna  nn<l 
aravellna  Federal  Aid  Proje<'t  No.  36.  Stale 
ltd.  No.  1,  involvlna  156.KOK  eu.yd.  ex<-av., 
loadlna  and  haullna  29,197  eu.yd.  ariulina 
and  Hurfaclna  material,  15  rein. -con.  cul. 
verts,  etc.  \Vork  will  he  divided  In  3  se*'- 
tlons  and  separate  bids  will  he  taken  on 
each  section  of  aradlna  and  work  Inci¬ 
dental  thereto,  or  for  aradlna  and  surfiu’- 
Ina  and  work  incidental  to  each.  It.  J. 
Short,  Blue  Farth,  enar.  Noted  Apr.  10. 

Mina.,  Clrsnd  Kspids — Until  June  24,  by 
Comrs.  Itasca  Co  .  lailldlna  k  95  ml.  F»><leral 
Aid  Project  No.  62.  State  Rd  No.  6.  24  ft. 
wide.  W'ork  Involves  54  acres  clearlna,  4  4 
acres  arubhina.  36,390  eu.yd.  <«xcav.,  10,600 
eu.yd.  aravellna.  etc.  O.  J.  Lldhera,  Grand 
Rapids,  enar. 

Minn.,  Grand  Rsplds — Until  July  2,  hy 
Comrs.  Itasca  Co.,  aradlna  10  ml.  Pwleral 
Alil  Project  No.  62,  24  ft.  whle.  Altout 
$30,00.  O.  J.  Lldhera,  Grand  Rapids,  enar. 

Minn.,  I.ltrhfleld — City  reoeivina  bids 
pavlna  19  blocks  of  streets.  Attout  $60,000. 
L.  P.  Wolff,  1001  Guardian  Life  Blda .  St. 
Paul,  enar. 

Minn.,  I.ltrhHeld — TTntll  June  28.  by  A.  O. 
Palmquiat,  aud.  Meeker  Co.,  aradlna  and 
Burfaolna  Federal  Aid  Project  No.  40,  In¬ 
volvlna  134.760  eu.yd.  excav.,  loadlna  and 
haullna  16.900  eu.yd.  aradlna  and  surfac- 
ina  matc'ial,  one  90  ft.  and  one  16  ft.  span 
bridaes,  etc.  Work  will  be  divided  In  3 
sections  and  separate  bids  will  be  received 
on  each  section  of  aradlna  and  work  Inci¬ 
dental  thereto,  or  for  aradlna  and  surfac- 
Ina  and  work  incidental  to  each.  H.  P. 
McNamara,  Litchfield,  enar.  Noted  Apr.  10. 

Minn.,  Madison — Until  June  26.  by  Comrs. 
Iac  Qui  Parle  Co.,  aradlna  and  aravellna 
20  ml.  and  aravellna  SO  ml.  Federal  Aid 
Projects  Nob.  64,  66  and  66,  24  ft.  wide. 
About  $200,000.  R.  Fredrik,  Madison, 
enar.  Noted  Apr.  10. 

Minn.,  Marshall — ^Untll  June  24.  by  R  D. 
Houdersheldt,  aud.  Lyon  Co.,  Improvina  9 
mL  Federal  Aid  Project,  State  Rd.  No.  6. 
Plans  Include  aradlna.  aravellna.  arubblna. 


89,884  eu.yd.  excav.,  107,969  cu 
haul.  1408  ft.  12-24  In.  culverts,  ft  i,  vr 
Webster,  Marshall,  enar.  '  " 

Kan.,  Marlon-  -ITnt II  June  18 
pavlna  2  str<>ets,  concrete  or  hru'k  n  ; 
Rowland,  McPherson,  enar.  ' 

Knn.,  Pratt — Until  June  IS.  1,,  ;  u- 

Kills,  city  enar..  for  53,600  s<i  yd  v  i.r,  Y 
pavlna,  22,524  lln.ft.  concrete  cm  ,  , 
autterina.  catch  hasins,  storm  di.  '  , , 

Neb.,  Ainsworth-  Until  June  It:  v,i 

laae,  for  19,240  s<|  yd.  com  rel..  i,-.  J 

IMivement.  6620  lln.ft  curb  mid  .m'., 
4800  ft.  soft  steel  prntertloii  plm,.  , 

concrete  $62,000.  brick,  $85  000  v  r 
Stamlevon,  414  Ree  Rida..  Omaha.  ■  .r 

Neb.,  Itriikelnian — Until  July  i  i.y  l. 
Woodward,  elk.  Dundy  t'o..  aradin  i,,,i 
clay  surfaolna  nml  bulldina  cnlv.  „„ 

12.7  ml.  Max-D<iam>  Rd..  24  ft  «i 

volvlna  95.000  eu.yd.  earth  excav  .  ,  t,,,' 

fl.  lS-30  In.  concrete  pip..,  :t  |  s  .ii\,| 
concrete,  etc.  Ahmit  $46,000,  <;  j; 

son,  c/o  Stale  Hiahway  Dept,,  enai 

Nel».,  I>uvl<l  t'lty — Until  June  It;  i.,  \t 
J.  Rouse,  oik  Hiitler  t'o,,  pavlna  I  i  ft 
road  from  here  to  Oeeola,  16  B  vm.I.  iic 
volvlna  7993  sq.yd.  eoner.  lo  on  74  in  '(..n- 
erele  base,  1940  lln.fl.  12-36  In.  c.in.r.t.- 
or  corriiaated  Iron  <■ulverls,  115  ciixd  .nn. 
Crete,  ete.  Aliout  $25,000.  (1.  !•;,  ,i(p|ni.siiii 

c/o  State  Hiahway  Dept.,  Llneolii.  mar 

Neb.,  Hayes  Center — Until  July  hy 

F.  Gurrett,  elk.  Hayes  t'o..  aradjne  ami 

Improvina  18  ml.  Hnmlet-lmperial  l;.l,  in 
Hayes  and  Phase  ('ounties,  24  fl.  wni,  '  in. 
vrdviiia  104.000  eu.yd.  earih  excav .  ' 7s\ 
lln.ft.  18-24  In.  concrete  pipe  nml  M  cn  mI 
«!oncrete,  etc.  Ahout  $43,000.  (1  |:  .|,.|,ii. 

Sion,  c/o  Stale  Hiahway  Di'pt  .  I.incnln, 
enar.  Noted  Feb.  13  umh'r  Ni-liranU.i 

Neb.,  Humbnblt — Unlll  June  17,  hv  \\’ 

G.  Lydiek,  elty  elk.,  pavlna  1 7,01111  y.i 
various  stre^ds.  J.  R.  Mullen,  Fall  ('liy 
iTiar. 

Neb.,  Kearney — Until  June  30.  by  (1  !•; 
Hasse,  elk.  Riirfalo  t'o.,  aradlna  an. I  Han. I 
eliiy  siirfiioina  20.4  ml.  Keiirm-y-l’l.  asanl..ii 
Rd.,  24  ft.  wide,  invtdvliia  ITti.ooo  .11  >.| 
earth  excav.,  etc.  About  $75, 000.  C  !■; 
Johnson,  c/o  State  Hiahway  D.'pt.,  I.in- 
coln,  enar. 

Neb.,  MrC'ook — Until  June  24.  Iiv  cilv, 
pavlna  vertical  Main  and  B  Sts,  Involviiii: 
29,574  e\i  yd.  fibre  hriek  on  coner.  l.'  Imm.-. 
asphalt  filler,  9602  eu.yd.  exeav  .  IKnC,  ft 
5  In  concrete  curb,  360  ft.  double  a'libr, 
10,682  ft.  comhinetl  5  In.  curb  an.l  :!n  jn 
autter,  77k  ft.  eomblned  5  In  curb  an.l  tK 
in.  autter.  4875  ft.  10-36  In.  storni  h.wit. 
2k  manholes  and  70  catobbiisins  eomi'l.  ic 
Archer  gt  Stevens,  609  New  Fnabind  Ib.la. 
Kansas  t'lty.  Mo.,  enars.  Noted  Mar.  2ir 

Neh.,  Omaha — Until  July  5,  by  F  I  i.  wv. 
elk.,  Doualas  t'o.,  aradlna  and  iini>rovitiK 

23.7  ml.  Lincoln  Hiahway,  24  fl.  wi.l.',  in 
volvlna  90,500  eu.yd.  r-arth  excav.  an.l  872 
lln.fl.  18-48  In.  concrete  plpi-  eulvcrls,  .ic 
Ahout  $46,000.  Q.  K.  Johnston,  e/o  Slate 
Hiahway  Dept.,  Ijineuin,  enar  Notc.l 
Feb.  13  under  Nebraska. 

Neh.,  NIorkvIlle — TTntll  July  3.  by  A  0 
Williams,  elk..  Frontier  Co.,  aradlna  no'l 
bulldina  culverts  on  12.1  ml.  Purtls-Slo.'k- 
vllle  Rd..  24  ft.  wide.  Involvlna  75.0110 
eu.yd.  earth  excav.  and  788  lln.ft.  IK-48  In 
«!orruaa.led  pipe  culverts.  Ahout  $28,iino 

O.  K.  Johnson,  c/o  State  Hiahway  l>cpl., 
Lincoln,  enar. 

K.  !»..  Mlllbank — Town  Plk  Is  r.-c.lvlna 
bids  for  10,000  sq.yd  concrete  jiavina  L 

P.  Wolff.  1001  Guardian  Ufo  Bank  HldK. 
St.  Paul,  Minn.,  enar. 

N.  !>.,  Holtlneau — TTntll  July  k.  by 
Comrs.  Itotineau  <To.  bulldina  8.ni  ml. 
earth  road.  W.  IT.  Robinson,  c/o  State 
Hiahway  Dept.,  Bismarck,  enar. 

Montano — TTntll  June  18  by  Slate  Mlati- 
way  Comn.,  Helena,  aravel  surfaclna  4  ml 
Sect.  1,  Tonaue  River  Rd..  Custer  ( <> 
About  $20,000.  P.  D.  Pratt,  state  hiahway 
enar. 

Montana — TTntll  June  18,  by  State  Illah- 
way  Comn.,  Helena,  aravel  surfacina  4  .4 
ml.  Red  TYall  west  of  Wibaux,  5.68  ml.  east 
of  Wibaux,  4  ml.  Tonaue  River  ltd 
of  Miles  City,  3.84  ml.  Forsyih-A.Hh land 
Rd.  south  of  Forsyth,  4.13  ml.  Yellcwslone 
Trail  south  of  Llvlnaston.  4.25  ml.  ('Iiinoox. 
Malta  Rd.  eaat  of  CThInook  and  earth  sur- 
faclna  6.1$  ml.  (Srasa-Range-Roundup  nd- 
Bouth  of  Grass  RanKO.  P.  D.  Pr-i't,  it»w 
hiahway  enar. 
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did  Hoads  (Continued) 


— nnfll  Jiin«  1<I.  by  Siiiti*  lllk'li- 
.  ,v  iLit.  Mttlo  lUH'k,  K'radliiK’  and  mir- 
<.‘  i..e  nil.  mad.  ft.  wi.l.-,  in  ltd. 

I'IhL  No.  >2.  Work  Involv.a  2.11,- 
«nii  Ml  V'l.  impbalHo  niaoatlain  Hurfin  liiK. 
ft  ''Ido.  7r.n  cu.yd.  roln.-mn..  Ho.ikmi 
.  irlh  oxoav..  7»  aoroa  cloarlntj  and 

..r.iti.'rr  "nf'- 

Wort  and  2.M1.H70  oii.yd.  alon...  10.  10. 

.MiiKlil.iiin.  t'otlon  JMant.  iMigr. 

\rk-i'i.a» — t’nill  .luno  2fi.  by  ('omra.  ltd 
In,!.' I  lilMl.  No.  I.  .•••(Toraon  and  l.lnioln 
Ill  olllco  of  .Stato  I  Hallway  l>t  i>l.. 
I  i;o<  k,  bulldlna  1!*  ml.  arav.d  roada. 
14  ft  wldo.  Work  Involvoa  4  7  aoma  fli-ar- 
(nir  and  arubblna.  S.'l.fiOti  fu.yd.  oarlb 
,,v|.;iv  I  ml.  aradlna  maohlno  work.  1:I2S 
tin  ft  lli-2<l  In.  rt-ln.-fon.  plpo.  1<I2&  i-ii.yd. 
cl  IMS  .\  and  3!>2  on. yd.  olaaa  II  I'onondo. 
Ml  "1111  III  Hloid  ridnforolna  bara.  4a.2fia  on. 
vil'yraM  I,  Ibroo  SO  ft.  alcid  apana  and  Ifi.'i.S 
jiiifl  wcnidcn  lillo  brldnoa,  olc.  Mondand 
l!,  iini  ii,  I’Ine  llluff.  oiiKra.  ;  advortlaod 
ill  IlilM  Isaiio. 

Ti-\..  Iliiiiliam — ITntll  .Inno  1  fi.  by  Comra. 
Kinnin  Improving.  Kradliijt  and  anr- 

f  clni!'  7  121  ml.  Slain  IHubway  No.  fi,  from 
l.’cliir  to  (irayaon  C'o.  lino.  111  and  24  fl. 
wide  Alwiiil  $ri2.7l4.  A.  .T.  Ooodo,  llon- 
Iniin.  i  nur.  Noloil  .May  22. 

Okla.,  Okbilioma — ITnlll  .Inno  17.  by  city, 
I'railini:  and  Improving  IfiOO  ft.  l.'lth  ,St. 
from  Konliioky  to  INTinaylvunlii  Sla..  :io 
ft  wldo,  InvoIvlnK  ■1200  H4(.yd.  aapbalt 

(in  li  In  concrolo  baao,  2900  lln.ft.  coii- 
ente  (Mirbintf.  2r(00  on. yd.  oarib  oxoav., 
ciiHt.  $7.7,000;  fitb  St.,  from  Woatorn  to 
I’lTinaylvanla  Sla..  20  ft.  wldo.  InvtdvltiK 
.'■.inio  si|.vd.  bitnminona  oonorolo  on  6  In. 
(•(incrcli'  baao,  4:iG0  conoroto  cnrbInK,  tlfiOO 
ell  vd  carlb  oxoav.,  $;io,ooo.  .1.  W.  Hon- 
mu.  oily  oiiKr. 


Out.,  Hall  Until  .tiino  IS,  by  W.  II 
•  Kalroblld,  oily  oiiKr..  bnlldliiK  IG.ooO  s<i  yd 
aapbaltio  iiavom'oiil  and  SfiOO  lln  ft.  onrb- 
iiiK  and  KntlorlnK  on  .Main  St.  About  |7o.- 
000. 

tint.,  Vaiikirrk  Hill — Until  Juiiii  23,  by 
W.  'r.  IbinniiiK,  town  oik.,  bnltdlnK  24, Son 
a(|  yd.  Iilinminona  maoadam  road,  r.)47  ai| - 
yd.  oonorolo  KOllor  and  I  roln.-oon.  lailvorl 
Town  will  aupidy  bindor  and  mad  iiiotal 
(nnornabod)  at  pidnta  wllbln  )  ml.  avor 
aK<‘  baiil,  of  work  About  ISo.Oimi,  .Miik- 
wood  it  .Stldwoll,  I'ltt  St.,  I'ornwall,  oiiKra. 

IMtICKS  ,\M»  tItlSTKAt'TN  A  W  A  llltKIt 

(AIndioatoa  award  of  oontraot) 

■4^  yiaKaaoliiiKotia— -Stato  IHkIiwiiv  t'omn, 
S|irlm-fflidd.  lot  oontraot  to  Marabllold 
t'onair  t’o,  M.arabtlold,  $27.7411.  bulldltiR 
9700  fl.  alalo  biKbway,  IS  fl.  wide,  Woy- 
monlb  Twii.,  Invtdvinx  39, non  jral.  bllnmln- 
ona,  4900  Iona  brok<<n  alono,  IlOO  on  yd 
t'lirlli  oxoav  ;  to  W  Jonoa,  llarnatabb',  ♦21.- 
29.'i,  bnlldlntr  11700  ft.  alalo  bittbway,  Waro- 
bam  Tw|i.,  211.200  tfal.  bllniiilnona,  3300  ton 
broken  alono,  17oo  on. yd.  oarib  oxoav. 
Noted  May  29lh. 

MaNHarliiiaaltN  .\.  W  I  lean.  oiiKr.,  212 
Stale  Ilonao,  lloaton,  rooolvoil  blda  .Inno 
3,  bnlldliiK  atale  biKbwav,  SontbbrIdKo 
Twp..  IS  ft,  wldo.  InVtdvIOK  19.000  (Cal. 
bitnminona,  3270  ton  broken  atone.  200  ft. 
n.l.  pliM*.  2700  on  yd.  oartb  and  2170  on. yd. 
fill  oxoav.,  from  K.  O.  Howlo.  SonlbbrldKo, 
$27,3112;  t/iino  (’onair  t'o.  37  t'ldony  St.. 
Ml  rldiin,  t'onn.,  $27,779;  T.  Moilovorn  ('<>., 
SoutbbrldKo,  $2S,270.  Noted  May  29. 

AAlaHR.,  Iliiainn — flly  lot  t-onlraol  lay¬ 
ing  Kranite  block  ii.ivomont  on  Newbury 
and  Ho.vlaton  Sla.,  to  .1.  lioborty  A  t'o, 
Hoatnn,  $17,979.  \Vork  Involvoa  2700  at|  yd. 
ifranita  block  and  770  H(|.yd.  aapbalt,  on 
6  In.  concrolo  baau. 


I'idii..  Fl.  C'ollliia— ITntll  .Inne  17.  by  city, 
for  37,710  a<|.yd.  rein. -con.  pavement,  79S4 
CO  yd  carlb  excav,,  4409  lln.ft.  concrolo 
curldnp,  etc.  W.  11.  f'beck,  city  onpr.  ;  ad- 
vcrllacd  In  Ibla  laace, 

Arl/.,  llUbee — flty  la  rocelvInK  blda  jaiv- 
Inp  37.000  ai|.yd.  Tomlmtone  t'nnyon.  Main, 
Hressev  and  (Inicb  .Sta..  4  In.  txint'rotn  or 
niac.idani  I>  II.  Tlalleck,  Hox  1103,  city 
inpr  Nolotl  Apr.  24. 

tVaxIiliiKton — TTntll  .Tnnn  24,  by  State 
Illpliway  t'omn.,  Olympia.  inivIiik  7  ml. 
|•ll(•llll■  Ilipbway  fmm  Korea!  to  Toleilo, 
Peal  lid.  No.  27.  Ta-wla  f'o.  ;  4  7  ml.  Snnael 
Illpti'vay  from  Spokane  to  Idnctiln  t'o.  lino. 
I’oal  lid  I’roject  No.  22.  btitb  ixmcretiy  J. 
Alien,  c/o  .State  UlRbway  t'omn.,  enicr. 

tt  asliliiKtan — ITntll  June  27.  by  State 
Ilipbway  t’omn.,  tllymjila,  pavInK'  7.7  ml 
|•.■e■l(lc  lIlKbwny  from  Ml,  Vernon  to 
S  ioheriilab  t'o.  line,  I’oat  Ud.  No.  30,  Skairlt 
t’o  ;  3  2  nil.  Olympic  lIlKbway  from  Monte- 
xanii  weal,  I’oat  ltd.  I’roject  No,  27.  both 
ciincrclc,  tlray  Harbor  t'o.  .1,  Allen,  atale 
liiKbaay  onpr. 

WhsIi.,  .Xlierilaen  ITntll  .Inne  27,  by  t’lty 
t'oiincll.  pavinif.  curbing  and  bulldliiK  aide- 
walks  on  7  blocka  of  Wlakab  St.  from  K 
III  Waabinptnn  Sla.,  4R  ft.  witlo.  Work  In- 
vidvcH  I3.X30  Ht|.yd  concrete,  4470  lln.ft. 
concrete  curbltiK  and  4070  lln.ft.  concrete 
sidewalk  About  $72,700.  A.  H.  Hlood. 
City  enpr. 

tt  a«li.,  Kniinirlaw — ITnlll  .Inne  17.  by 
t’liv  I'ouncll,  Improving  varlona  atreela,  In- 
vidvinp  17,144  atpytl.  concrete  ablewalk, 
3'J.t;7s  lln  ft.  concrete  curbing,  14,303  cu.yd. 
e  nil  excav.  anil  4897  cu.yd.  pravel.  C.  K, 
.Marmiaon,  elk. 


tt  axil.,  Seattle — ITntll  .lune  17.  by  t'omra. 
'■  t'o..  ImlldlnK:  2  ml.  J.  II.  McDoiiKall 

IM  .  17  ft.  wide.  Involving  18.000  aii.yd. 
conereie  and  3000  cu.yd.  earth  excav. 

. . 1  $76,000.  8.  Ilumea,  co.  enpr.  Noted 

Apr  24. 


t  abfiirnla — TTntll  .Inne  23.  by  Slate  High¬ 
way  t’omn,,  Korum  Rldpr.,  Sacramento. 
liulldliKf  9.7  nil,  road  betwi*en  llopland  and 
easterly  tioundary,  Mendocino  Co.,  Involvlnjc 
..'I'!,'""  cu.yd.  excav.,  370  cu.yd.  Plaas 
'V'  1’ortland  o'ment  concrete,  etc.;  9.4 
ml  road  between  weaterly  boundary  and 
l,akeoort,  laike  (To.,  104.600  cu.yd.  excav., 

. yd.  t'laaa  “A”  Portland  cement  con- 

cret.  (  tc.  A.  n.  Fletcher,  etate  hlfthway 
enn 


tpie. Coteau  I.andinK — Until  June  16,  by 
V‘y  oulldlna  cement  ■idewallu.  About 
$20,ii-,  o.  Vernier,  elk. 


AMimm.,  lloHton— Tb'pt.  I’nb.  W’ka  Id 
ixinlrac.l,  to  Howe  CoiiNtr.  Co.,  lirlKhloii, 
$47,776,  pavinK  Center  St.,  et  ul.  40  Cl 
wide.  Involving  22,770  Hi|.yd.  aaphalt.  367 
lln.ft.  Htone  curhliiK,  7o0  ton  crnshcd  nIoiic  ; 
to  Central  Conatr.  ('o..  School  St  ,  $71,178. 
pavimr  Orceiiwich  Hi.,  AV'eat  Uoxlxiry,  40 
fl.  wide,  10,120  Bii.yd.  aaphalt.  434  lln  fl 
alono  enrbliiK,  37.9'io  anft.  concrete  aldc- 
wutk. 


t^Kliode  laland — Stale  Hd.  Pnh  Ilda,, 
Providence,  li>t  corilriu't  linlldlnK’  10.760  fl. 
Hartford  Pike.  .lolmaton  and  Sclliiatc 
Twpa.,  to  U.  H.  Newell  ft  Sona  Co.,  llx- 
brblKe.  Maa*.,  $46,281  ;  9297  ft.  Kaal  Main 
Hd.,  Porlamoulh  Twp,,  to  IjHtio  t'onair. 
('orp.,  37  Colony  St..  Merlilen,  ('onn.,  $49.- 
S3S  ;  8180  ft.  Waterman  Ave.,  Kaat  Provi¬ 
dence  Twp.,  to  H.  I’erinl.  Aahland,  Maaa., 
$63,772  ;  3770  ft.  Mendon  Hd,,  I..lne(dii 
Twp.,  to  WInnIow  ft  ('ummlnKS,  Naahiia, 
N.  11.,  $23,343.  Noted  May  29. 

★  N.  T.,  Ilrooklyn — K.  UleKelrnann,  lairo. 
prea..  let  contracta,  to  Sicilian  Aaiihalt  Pav¬ 
imr  ('o.,  41  Park  How,  New  York  City,  rep- 
nlatlmr,  irradinir,  curhimr  and  laylmr  aide- 
walkn  on  Hiimont  Ave.,  $3819;  Kaat  4th 
St,  $17,404  ;  Kaat  17th  St..  $13,787;  to 
(Irimm  ('onair.  (To.,  460  Harold  Ave..  Hlch- 
mond  Hill,  Kaat  4lh  St.,  fmm  Ave.  I  to  J. 
and  excavatimr  to  auhtrrade  of  9  In.  Ave.  I 
from  Kaat  3r<l  to  Kaat  4lh  .Sta.,  $4488  ;  to 
Ilrooklyn  Alcatraz  Aaphalt  (To..  409  Ham- 
burp  Ave.,  Kaat  67th  St.,  $9787.  Noted 
June  7. 


■ftN,  V.,  Kndirolt — KndIcoM-Jobnaon  ('orp. 
and  VIIIaKo  Truateea  co-operattnp  to  mac¬ 
adamize  boulevard  alonp  Snatiuehanna 
Illver,  etc.  Alaiut  $30,000.  Work  will  la- 
done  by  day  labor  under  aupervlalon  K.  H. 
Kacey,  Endicott. 

♦  N.  Y.,  I.nrkport — Common  Connell  let 
eontract  iiavinp  (loodinp  Ht.,  brick,  and 
Weal  Jackaon  St.,  concrete,  to  C.  N.  Htaln- 
thorpe  ft  Co.,  126  Main  St,  $78,611.  Noted 
Mar.  27. 


■ftN.  Y.,  New  York — IT.  Pruckner,  prea. 
Pronx  Boro.,  let  contracta  repavinp  with 
pranite  Mocks  on  concrete  foundation. 
Southern  Hlvd.,  Kaat  173rd  and  Kaat  154th 
Sta.,  to  O'Hourke  Conatr.  Co.,  170  Naaacu 
St..  $184,587,  $27,733  and  $10,741  reapec- 
tlvely :  Hurnalde  Ave.,  to  Hnrnalde  ('onatr 
Co..  270  Hurnalde  Ave.,  $19,298  ;  KInaelU 
St.,  to  A.  F.  Ilel  Halao,  1481  Hoe  Ave., 
$60S8 Wllkina  Ave.,  to  8.  8.  Davlz,  $40,- 
168.  Noted  June  6. 


N.  Y.,  New  York — Armory  Pd.,  at  oflflce 
of  J.  P.  Hyian,  mayor,  City  Hall,  received 
lowest  S  bids,  June  5,  removinp  curb,  ex- 


telidtnp  eolu-rete  ablewulkn  and  layliip  con 
AVe.  and  KInpahrbiKe  Hil.,  Hkhix  Hom  . 
creic  fonndatinn  fur  tbior  In  ilrlll  hall  of 
Kill  I'oaal  Artillery  Corps  Armory,  .leronic 
Coiilr.  No.  I,  from  K  lloeber,  .Mil  .MIi  .\vc. 
$I3.I.'.0;  Craeincr  ft  lae.l.ske,  $20,223. 
Spaib-ro  t'oniK.  • ‘o ,  827  Kaat  2l  ilh  .St.. 
$21,1911.  Noled  .Alay  29. 


N.  V.,  Nrw  York — K  I,.  Howllnp,  prea 
Manlialtan  lloio.,  received  blda  June  3. 
reKulallnp  and  re|iavinp  wllli  praiille 
bliH'k  on  concrete  Paindatloif,  roadway 
of  (a)  Moore  St.  (b)  West  Hway  . 
(e)  Wllllaiii  .SI,  (d)  Tbealre  St.,  (el 
I'enire  SI.  (f)  Walker  St,  (pi  Madl- 
aon  SI.,  from  M  J  tl'llara,  1228  J’aik 
Ave.  la)  $6616.  (I>)  $8(1.312.  (e>  $..429,  (el 
$19,329,  (fl  $4168;  .Aaphalt  Conatr  Co.. 
2197  .Afadlann  Ave.,  (al  $696(1,  (Id  $k2,(I(i7, 
(el  $79(12.  (d)  $427(1.  (el  $22,262;  ( 'ram.  r 
ft  I.c.leeke,  (al  $7194.  (el  $2t"73.  (f> 

$433(1;  O’Hourke  (’oiia(r  Co,  l.'.d  .Naaaail 
SI  ,  (Id  $s4.779  ;  P  H  MeCarlhv,  17  Kaat 
13lli  SI.,  (el  $61(16.  (d>  $4761.  (fl  $4762  ; 
A\'.  .1  KItzp.-ral.l.  747  AA’.’at  47(11  Si  .  (a  I 
$7347,  (bl  $SS,|77.  (e)  $6140.  (dl  $43.'.3. 
(e)  $22,182,  (fl  $4491  ;  Huruable  C-inalr. 
Co..  27(1  Hurnalde  Av.-,  (el  $21,643,  (f) 

$470,7;  llavney  Aapbalt  I’avinp  < 'o ,  fool 
of  (Jiiinby  Ave,  (p)  $77,6(18;  J.  I,.  Hnia- 
a(ar,  Harlem  Itlver  and  1701b  St.,  (pi  $79,- 
274  ;  t'valdo  Aaphalt  I’avinp  Co.,  I  Itwuy., 
(pl  $6(1.872,  Nol.'.l  May  29. 


N.  Y'.  New  Y’ork — 1,.  Nixon,  aupt.  puli 
wka  .  ('apllol,  Albaii.y,  rei-.-lve.l  l.iw.-at  3 
blda  .lune  3,  iiavinp  liarpe  canal  t.-rmmala, 
I’ier  6,  Kaat  fllver,  Conir  72  I’,  from  Si. •Il¬ 
ian  .Aapbalt  I’avinp  Co..  41  I’ark  Itow,  $11.- 
227  ;  Cleveland  Trlnl.iiul  I’avinp  (To., 
Kliialiliip,  $12,377;  I'viilde  Aapbalt  I’av 
InpCo.,  I  Hway.,  $1  2,470.  Noted  May  8. 


*N.  Y’.,  H.  I.,  at.  (Irorsr — C  l».  Van 
Nam.*,  prea.  Itlelimond  Horn .  let  contract 
r.-pulatlnp  and  reiiavinp  with  lilliiininoua 
concri*le  on  preaeiit  mara.iam  foundallon, 
ma.Iway  of  Iticlimori.l  Ave.,  lo  llval.b*  Aa- 
Iiball  I’avinp  Co.,  1  Hwav  .  N.'W  A'ork  City. 
About  $74.88.7.  Not.-d  May  22. 


♦  N.  Y'.,  Hyraeuae— City  let  contract  re- 
Hurfaclnp  lOiMt  ft  8o'itli  Ave.  from  Weal 
Onondapa  St.  to  Cortland  Avo.,  to  (1,  It 
I  lleklliaoii,  ITiiloll  HIdp.  About  $77,0(1(1. 
Noted  May  29. 


★  New  Jersey — .State  HIphway  Comn., 
Hroad  St.  Hank  HIdp.,  Trenton,  let  eontrai-t 
biilldliip  Sect.  I A  SlatH  HIphway  Uoiite  ,No 
HI.  from  Ft.  Ia*e  K.-rry  lo  Areadlaii  AA'ay, 
Hi-rpen  Co.,  lo  I>.  (1  Aronberp,  .Norfolk, 
Va  .  96  9'{  of  $481,000  (enpliieer’a  eall- 

niale).  Noted  May  29. 


New  Jerae.v — 819.(0  HIphway  Comn.. 
Rmad  Sf.  Hank  HIdp.,  Tr.-nton,  reeelvefl 
blda  aiirfaclnp  (a)  21,384  a(|.y(l.  .State  Hipb- 
way  lloiite  No.  14.  AV'lldwood  Junction- 
Cape  May  (Tourt  Houae,  Ca|)e  May  Co., 
concrete,  (b)  37,770  a(|,yd.  Slate  IHpliway 
Houte  No.  14.  Hlo  (Irande- Wildwood  Junc¬ 
tion  Sect.,  Cape  May  Co.,  concrete,  from 
K.  lllley  MIxner,  (loahen.  (a)  $I14.68‘7, 

(111  $71,647;  AV.  P,  McDonald  Co..  Pblla,, 
(a)  $1  17,284.  (b)  $68,087;  Caaae.ly  ft 

Homan.  Cape  May  City,  (a)  $118,023,  (b) 
$69,276.  Noted  Apr.  24. 


★  N.  J.,  Ilelvidere  --Hd  Kr.s-boldera,  AVar- 
ren  (To.  let  contract  hulldinp  l|  ml.  IIoim* 
Jtd.,  concrete,  to  Salmon  lima.,  Netconp, 
$44,927.  Noted  Feb.  13. 


★  N.  4.,  Roputit — Town  Council  let  con¬ 
tracta  to.  F  I’orlello,  Hackenaack,  Improv- 
Inp  Pallaaile  Ave.,  coat  $16,677  ;  C.  De 
Napoli.  Inc.,  Hackenaiu-k,  Improvlnp  Fair- 
view  Ave.,  $20,952  ;  Hiunllton  ft  Phel.an, 
Hldpefleld  Park.  Irniirovlnp  drove  8t.,  $11,- 
922  ;  H.  Martin,  Ixonlu,  Improving  Oak- 
wood  Ave.,  $13,769. 


★  N.  J.,  Camden — City  let  contract  pavlnp 
2  ml.  Federal  8t  fmm  27th  to  42nd  Sts.. 
36  In.  wide,  to  J.  M  Kell.-y,  432  Market 
St..  $64,286.  Work  Involvea  10.600  sq  yd 
pranite  block  at  $6.17  per  a<4.yd. 


N.  J.,  Harkensaek — Hd.  Freeholdera,  Her- 
pen  (To.  received  bids  Improvlnp  4  63  ml. 
Paterson  Plank  ltd.,  from  Hackensack 
River  Tirldpe  to  Carstadt,  6  In.  pranite  sur¬ 
face  'on  6  In.  concrete  foundation,  from  M 
J.  O’Connell.  136  Union  8t..  $183,089  ;  J.  K 
Douden,  New  York  City,  $194,476;  Union 
HIdp.  ft  Const r.  Co.,  Main  Ave.,  Passaic. 
$196,671.  Noted  Apr.  10. 
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Stro<‘ts  and  Uoadn  (Continu<‘d) 

N.  I.,  irrnrj  Ctty — City  received  lowest 
3  bIdH  lmi>ro\injf  Johnston  Ave.  from  Grand 
St.  to  Cornellson  Ave.,  Belfrian  block  pave¬ 
ment  on  .concrete  base,  from  K.  J.  Flaherty 
Co.,  76  MontKomery  St.,  97^?  of  enKlneer’s 
<-Htlmatn  (|19,(IOO)  ;  Van  Keuren  Contjf. 
Co  Prior  St..  lOO':^  :  J.  BIlllnKton.  2H 
lioulevard  St.,  1U&%.  Noted  May  29. 

N.  J..  Jersey  City — City  received  bid  Im¬ 
proving  Bond  St.  between  Boulevard  and 
Garrison  Ave.,  from  W.  T.  S.  Crichfleld, 
Washlnplon  St.,  Jl«l>oken.  122%  of  ensrl- 
neer's  estimate.  Noted  May  22. 

APennsylvanla — State  HlKhway  r>*-pl.. 
Harrisliurir,  let  contracts  bulldinR  11,065 
ft.  rein. -con..  In  Cameron  Co.,  to  Fish. 
Yoiina  &  Parks,  Phlla.,  $104,885  ;  13.464  ft 
rein.-<'on..  Union  Co.,  to  KIchardson-Hand 
t'o,  Wilkes-Barre,  $82,306  ;  27.688  ft.  rein.- 
con..  Wavne  t'o..  to  M.  J.  Malloy,  Sugar 
Notch.  $210,327  ;  26.648  ft.  reln.-con.  and 
Hillside  vitr.  brick.  Clarion  Co.,  to  Bed 
Itank  Const r.  Co.,  New  Bethlehem,  $237,- 
139  Noted  May  8. 

■A^Pa..  Allentown — City  let  contract  pav¬ 
ing  Walnut  St.  with  amlesite  and  building 
sewers,  to  O.  H.  Hardner,  Lentz  Bldg., 
$29,lK9  and  $6238  respectively. 

P«..  Rhensharg — Comrs.  Cambria  Co.  re¬ 
ceived  lowest  bid  building  3.4  ml.  road  In 
Hast  Carroll  Twp.  from  Patton  Boro,  to 
Carrolltown,  from  L.  R.  Ander.son.  Altoona, 
$286.9.'>.3  for  brick  on  concrete  base  and 
$264,464  for  brick  on  cinder  base. 

•4^Pa..  Rbensburg — Comrs.  Cambria  Co 
let  contract  rebuilding  1  ml.  brick  road  on 
6  In.  concrete  base.  In  I’atton  Boro.,  to 
Olfford  &  Plnchot,  Phlllpsburg,  $23,718. 
Noted  May  8. 

Pn..  Phlla. — ^Dept.  Pub.  ^\’^^s.  received 
low  bids  for  Improvements  as  follows : 
Schedule  (A)  grading  (1)  Clarldge  St.; 
(21  Northumberland  St.  ;  (31  Greene  St. ; 
(4)  Ramona  St.;  (51  Windsor  St.;  (6) 
74th  Ave.;  Schedule  (B)  Improving  Adanis 
nivd..  part  assessment  work ;  Schedule 
((').  asphalt  paving  assessment  work,  (1) 
Llndle  St.;  (21  Spring  Garden  St;  (3) 
Vaux  St.;  (41  6th  St.;  (5)  68th  St; 
Schedule  (Dl.  asphalt  repaving,  (1)  Clem¬ 
entine  St.;  (21  Falrmount  St;  (3)  Llp- 
plncott  St.  from  Kensington  to  Jasper 
Sts.;  (41  Llpplncott  St.,  from  Amber  to 
Pennsylvania  R,  R.  ;  Schedule  (Kl,  wood 
blo<’k  repaving.  (11  C.arpenter  St.  from  6th 
to  7lh  Sts.;  (21  Carpenter  St  from  8th  to 
10th  Sts.;  (31  Marll>orough  St.;  (4)  fjlch- 
mond  St.  ;  Schedule  F,  sprinkling  mac¬ 
adam  and  district  roads,  (1)  Plst  1;  (21 
Plst.  5  and  7;  (3)  Dist.  6;  Schedule  (II, 
furnishing  and  applying  dust  layer ; 
Schedule  (Jl,  furnishing  and  delivering 
fuel  oil,  from  S.  K.  Pavls  Co.,  20th  and 
Spencer  St.,  (All  $9562;  (A61  $9284  ; 

J.  Mehan  &  Son,  915  West  Pauphin  St., 
(All  $16,971;  (A31  $19,210;  (A4)  $1762  ; 
(A51  $1573  ;  (B1  $34,440  ;  (C21  $2753  ; 
(P21  $24,838  ;  (Kl)  $7352  :  (K21  $7628  ; 
(K31  $2978;  (E4)  $3560  ;  T.  Connor,  3329 
North  5th  St,  (A2)  $9287  ;  (A41  $1736; 
J.  F.  Feenev,  106  Kalos  St.,  Wlssahlckon, 
(A2)  $9327  ;  H.  C.  Ambler,  3717  Old  York 
Rd.,  (A2)  $10,205  ;  M.  J.  McCrudden,  805 
Franklin  Trust  Bldg.,  (A31  $14,293  ;  (II 
Sp«-c.  2,  $20,800 ;  P.  McMahon,  Po.st  Offloe 
Bldg.,  Germantown,  (A31  $14,983  ;  (A61 

$14,546  ;  (F3)  $6.42  per  day;  F.  T. 

Btickius,  Jr.,  4050  Kensington  Ave.,  (A«/ 
$929  ;  A.  A.  Pastor,  6028  Greenway  Ave., 
(A5)  $636;  E.  A.  Muller,  6512  Vine  St. 
(A5)  $363  ;  (Fll  $6.90  per  day;  J.  V. 
Cummings.  Pennsylvania  Bldg..  (A61 
$11,296;  Barber  Asphalt  Paving  Co.,  239 
North  30th  St.,  (B)  $30,812;  (Cll  $20,- 
632:  (C21  $2325;  (C31  $3766:  (C41  $7940; 
(CM  $3970;  (P11  $3831  ;  (P2)  $24,207  ; 

(P3)  $387.8;  (P4)  $1915;  J.  J.  McHugh. 
1430  South  Penn  Sq.,  (B)  $32,242  ;  (El) 
$7515;  (E2)  $7774;  (E3)  $2938;  (E4) 

$3565  ;  Eastern  Paving  Co.,  401  Colonial 
Trust  Bldg..  (CD  $21,975  ;  {C2)  $2513; 
(C3)  $3850;  (C4)  $8697;  (C5)  $4020; 

(PI)  $3877;  (P2)  $23,460;  (P3)  $4044; 
(P4)  $2071  :  Mchy.  Paving  &  Constr.  Co., 
Nicetown  l.ane  and  C  St..  (Cl)  $23,166; 
(C3)  $4056;  (C4)  $8082;  (C5)  $4059; 

(PI)  $4371  ;  Phil.a.  Paving  Co..  1345  Arch 
St..  (P3)  $5032;  (P4)  $2459  ;  Cunning¬ 

ham  &  Murray,  1345  Arch  St.,  (El)  $7474  ; 
(P2)  $7730;  (FI)  $7.35  per  day;  (F2) 
$7.95  per  day:  (F3)  $7.95  per  day:  C.  L. 
Baden.  1345  Arch  St.,  (FI)  $7.47  per  day; 
R.  P.  Bennis.  Chew  and  Price  Sts.,  (P2) 
$(5.63  per  day  ;  J.  P,  Leetvrlght.  426  Seville 
St.,  (F3)  $9.40  per  day;  Headley  Good 

Rda  Co.,  Franklin  Tru/tt  Bldg.,  (I)  Spec. 
2.  $18,460;  (1)  $2000  ;  Atlas  Refining  Co.. 
3144  Pass.vunk  Ave.,  (I)  Si>ec.  1.  $22,588  ; 
StXH'.  2.  $20,963  ;  (J)  $1620.  Noted  May  29. 


Pa.,  Plttsborgli — Allegheny  Co.  received 
bids  building  6280  ft.  brick  and  ooncrete 
roadway  on  West  Run  Rd.  from  8th  Ave.. 
Homestead  Boro.,  to  1  ml.  southwardly,  16 
ft.  wide,  from  R.  Swan.  Jenkins  Arcade, 
$45,251,  M.  O’Herron,  South  1st  and  Mc¬ 
Kean  Sts.,  $49,027,  T.  ('ronln,  17th  and 
Muriel  Sts.  $50,762  ;  6000  ft.  Tarentum-('ul- 
merville  Ridge  Rd..  16  ft.  wide,  from  'T. 
Cronin,  17th  and  Muriel  Sta,  $51,645  ;  Fed¬ 
eral  (7onstr.  Co..  IMttshurgh,  $52,006  ;  Hill¬ 
side  Stone  r!o..  Farmers  Bank  Bldg.,  $64,- 
626.  Noted  May  15. 

Pa.,  PittHbargh — City  received  bids  grad¬ 
ing.  paving  and  curbing  Methyl  St  from 
Wentworth  St.  to  (*oast  Ave.,  Involving 
4225  sq.yd.  vltr.  brick  on  6  in.  ooncrete 
biise,  2540  sq.yd.  stone  block.  5340  lln.ft. 
curbing,  and  9534  cu.yd.  earth  excav.,  etc., 
from  F.  and  F.  Piiilus,  40  Boundary  St, 
$45,521  ;  Booth  &  Flynn,  1942  Forbes  St., 
$48,063;  T.  Cronin  (To.,  South  17th  and 
Muriel  Sts.,  $48,427.  Noted  May  22. 

f^Pa.,  Pittsburgh — City  let  contracts 
grading,  paving  and  curl)ing  (a)  Azalia  St, 
involving  1020  sq.yd.  vltr.  brick  on  6  In. 
concrete  base,  55  sq.yd.  stone  block,  774 
lln.ft.  curbing,  328  cu.yd.  earth  exciiv.,  etc. : 
(h)  Howley  St.,  1695  sq.yd.  a8|>halt  on  6 
In.  concrete  base.  1207  lln.ft  curbing,  750 
cu.yd.  earth  excav.  ;  (c)  Gray  St..  695  sq. 
yd.  vitr.  brick  and  1180  sq.yd.  sUne  on  6  In. 
concrete  biise,  1713  lln.ft.  curbing,  2355 
cu.yd.  earth  excav.  ;  (d)  Alexis  St.,  2l04 
sq.yd.  vltr.  brick  on  6  In.  concrete  base, 
1693  lln.ft.  curbing,  652  cu.yd.  earth  excav., 
etc.  :  (e)  Faulkner  St.,  2910  sq.yd.  vltr. 
brick  on  6  In.  concrete  base,  2405  lln.ft. 
curbing,  2270  cu.yd.  earth  excav.  ;  (f) 

Downing  St.,  600  sij.yd.  stone  block  on  6 
In.  concrete  base,  528  lln.ft  curbing,  877 
cu.yd.  earth  excav.  ;  (g)  Boundary  St,  630 
sq.yd.  stone  block  on  6  In.  concrete  base, 

4  80  lln.ft.  curbing,  2251  cu.yd.  earth 
excav.  ;  (h)  MuU)erry  Way,  478  sti.yd. 

stone  block  on  6  In.  concrete  base,  1 55 
cu.yd.  earth  excav.,  to  Neelen  &  Paly,  2329 
I’errysville  Ave.,  (a)  $5211;  M.  O'Herron. 
South  1st  and  McKean  Sta,  (1>)  $8836  ; 
(c)  $15,895  ;  Booth  &  ^ynn,  1942  Forbes 
St.  (d)  $11,780,  (f)  $5328,  (g)  $6301,  (h) 
$2582;  T.  Cronin.  17th  and  Muriel  Sts., 
(e)  $21,695.  Noted  May  22. 

★Pa.,  West  Wyoming  (Pittston  P.  O  )  — 
Town  let  contract  paving  5800  sq.yd.  Hicks 
Lane,  with  5  x  12  x  2  in.  "Hastings"  as¬ 
phalt  blocks,  to  Banks  Constr.  Co..  51 
^uth  Washington  St,  Wilkes-Barre. 
$13,514. 

★Msr.vland — State  Rda.  Comn.,  601  Gar¬ 
rett  Bldg.,  Baltimore  let  contract  building 
2  ml.  Hanover  Pike  from  Hitshue's  Corner, 
Reistertown,  to  near  W’odensburg,  Federal 
Aid  Project  No.  26,  Contr.  B-31,  Baltimore 
Co.,  to  Fisher  A  Carrozza,  805  Calvert 
Bldg.,  cost  $50,311  :  2.08  ml.  highway  from 
end  of  concrete  road  near  Harrlsiille  to 
eastern  corporate  limits  of  Itlsing  Sun. 
Federal  Aid  Project  No.  18,  Contr.  No.  Co.- 
28,  Cecil  Co.,  to  T.  Mullen,  4001  Green- 
mount  Ave.,  $58,143  ;  3,92  ml.  highway 

through  Aberdeen  from  western  limits  to 
Baltimore  &  Ohio  R.  R.  crossing  and  from 
Pennsylvania  R.  R.  crossing  to  eastern 
limits,  Contr.  H-22,  Harford  Co.,  to  T.  W. 
H.  Abbott,  2802  St.  Paul  St.,  $37,063  ;  2.6 
ml.  highway  from  Jarrettsville  to  Bethel 
Church,  near  Cathcart,  Federal  Aid  Project 
No.  17,  Contr.  No.  H-23.  Harford  Co.,  to 
P.  M.  -Andrew  Co.,  Sisson  and  26th  Sts., 
$64,272  :  2  .33  ml.  highway  from  Corrigans- 
ville  to  Maryland-Pennsylvanla  State  Line 
at  Ellerslle,  Contr.  No.  A-14,  Allegany  Co., 
to  Vang  Constr.  Co.,  2135  Linden  Ave., 
$86,869  ;  all  contractors  of  Baltimore. 
Noted  May  15. 

Mar.vland — State  Rda.  Comn,,  601  Gar¬ 
rett  Bldg.,  Baltimore,  received  lowest  bid 
building  2.12  mi.  highway  from  Oakland 
toward  Hutton  via  Crellin,  Federal  Aid 
Project  No.  4.  Contr.  No.  0-13,  Garrett  Co., 
from  Vang  Constr.  Co.,  2135  Linden  Ave., 
Baltimore,  $78,071.  Noted  May  15. 

★S.  C.,  Columbia — City  let  contract  pav¬ 
ing  3  blocks  Assembly  St  from  Gervals  to 
Taylor  Sts..  30  ft.  wide,  to  Powell  Contr. 
Co..  1921  Taylor  St.  $53,140.  Work  In¬ 
cludes  paving  two  30  ft.  roadways  and 
curbing  parkways  In  street  center,  and 
Involves  17,000  sq.yd.  6-8  In.  concrete  and 
5000  lln.ft  curb.  Noted  May  22. 

★Fla.,  Kissimmee — Comrs.  Osceola  Co. 
let  contract  grading  and  surfacing  Dixie 
Highway,  to  Murphy  &  Maloney,  Knox¬ 
ville,  Tenn.  About  $64,000. 

★Ala,,  Heflin — Clehum  Co.  let  (xintwuJt 
grading,  draining  and  surfacing  with  chert 


I»art  of  Heflin  and  Anniston  1;.  -  , 

long,  to  Stanley  &  Selgle,  I,afav, 

798.  Noted  May  15.  ’  ’ 

★Ohio— State  Highway  Comn  ■ 
bus.  let  contracts  building  roads  :  u,\\ 

Ing  counties:  i'lunvi. 

Auglaize  Co.,  Sect  “A-3"  W;..  rm  , 

St  Marys  Rd.,  2.19  ml.,  grading,  I 
Ing  bridges  and  culverts  and  u;i\  -  .J 

plain  concrete,  to  York  &  Si  >  .l  ^ 
Greenville,  O.,  $60,083.  '■d'tr. 

Sect.  “B-1”  SVapakoneta-St.  M  i>  i 

2.29  ml.,  grading,  constructing  bn.i  ,  »  ..V,,’ 
culverts  and  paving  with  plain  ,  , 

Renlck  &  Smith,  Findlay,  $61.73s 

Sect  •■B-2"  Wapakoneta-St  M:ir  -  0,1 

2.05  ml.,  grading,  constructing  bri  i :  .  n.  i 
culverts  and  paving  with  plain  con. t..  V 
A\roe,  Payton,  $54,651.  ‘ 

Columbiana  Co.,  Sect  ‘‘K-l”  Lisl>..ii 
^n  Southern  Rd.,  constructing  l.ridi-.  o'vpr 
Beaver  Creek,  N.  R.  Porterff.  id,  {..ungB- 
town.  $13,331. 

Jefferson  Co.,  Sect.  “P"  Steubuiuitin 
Hammondsville  Rd.,  3.14  mi.,  grading  ton* 
structing  bridges  and  culverts  W  v 
Payne,  Springfield,  $35,439. 

Medina  Co.,  Sects.  ’’P"  and  “Q  ’  cu-vc 
land-Wooster  Rd.,  4.73  ml.,  grading  con- 
stnicting  bridges  and  culverts  and  iMving 
with  bituminous  macadam,  G  S  M*  lii.rt  * 
Co..  Medina,  $129,209.  -  >“rt  & 

Monroe  Co.,  Sect  "E"  Barn,  svill.. 
Woodafleld  Rd.,  3.148  ml.,  paving  with  w. 
terbouhd  macadam  on  sandstone  founda¬ 
tion.  W.  W.  Patton.  Wood.sflel.l  $,-„a,2sr 

Sect  ‘‘F”  Barnesville-Woodsfleld  ijd 
4074  ml.,  paving  with  waterbound  ni:u-' 
adam  on  sandstone  foundation,  W.  W  I'at- 
on,  Woodsfleld,  $57,920. 

Morrow^  Co.,  Sects.  "E"  and  •’P”  Mans- 
fleld-Mt  Gilead  Rd..  4.10  ml..  grading,  con¬ 
structing  bridges  and  culverts  and  paving 
with  plain  concrete.  Brewer  &  Brewer  Sons 
Chlllicothe.  $112,501.  ’ 

Preble  Co..  Sect.  "F”  Payton-Indianap- 
olls  Rd.,  building  bridge,  Brookville  Bridge 
Co..  Brookville,  $6605. 

Richland  Co.,  Sect.  "A"  Shelby-A.shland 
Rd.,  1.98  ml.  grading,  constructing  bridges 
and  culverts  and  paving  with  bituminous 
macadam,  Scott.  Fike  &  McNabb.  Ash¬ 
land,  $54,080. 

Van  Wert  Co.,  Sect  "F”  Van  Wert -Bel- 
phos  Rd.,  4.75  ml.  grading,  constructing 
bridges  and  culverts  and  paving  with  bitu¬ 
minous  macadam  P.  Shindledecker,  Van 
Wert.  $103,601. 

Sect.  “G"  Van  Wert-Delphos  Rd.,  3.41 
ml.  grading,  constructing  bridges  and  cul¬ 
verts  and  paving  with  bituminous  mac¬ 
adam,  S.  Putnam,  Van  Wert,  $74,242. 

Sect.  "H"  Van  Wert-Pelphos  Rd..  2.59 
ml.  grading,  constructing  bridges  and  cul¬ 
verts  and  paving  with  bituminous  mac¬ 
adam.  N.  B.  Putnam,  Van  Wert,  $59,843. 

Williams  Co.,  Sect.  "C"  Bryan -Watiseon 
Rd.,  2.05  ml.  grading,  constructing  bridges 
and  culverts  and  paving  with  bituminous 
concrete.  Municipal  Constr.  Co.,  Garv,  Ind.. 
$67,261. 

Medina  Co.,  Sect.  “A-2”  Cleveland-Woos- 
ter  Rd.,  1  ml.  grading  and  paving  with 
bituminous  macadam.  Highway  Constr. 
Co.,  Springfield,  $14,787.  Noted  June  5. 

★0„  Marlon — Bd.  Control  let  contracts 
to  P.  Prake  &  Son,  Marion,  grading,  curb¬ 
ing,  paving  and  laying  water  mains  in 
Wallace  St.,  cost  $10,399  ;  Bennett  St.,  $23,- 
437  :  Park  St.,  $44,987;  Mill  St..  $10,175; 
to  H.  P.  Strelcher  &  Son.  319  Terminal 
Bldg.,  Toledo,  Woodrow  Ave.,  $21,532; 
Summit  St..  $15,066;  Fairhaven  Ave., 
$2113;  to  Kolberger  &  Hoyle,  Marion, 
building  sewer  in  Fairgrounds  St..  $9437. 

Ind..  Indianapolis — City  ri-oelved  bids  re¬ 
surfacing  (a)  Chesapeak  St.  from  Illinois 
to  Pennsylvania  Sts.,  (b)  Verrponf  Sf  from 
East  to  West  Sts.,  (c)  Henry  St.  from 
Meridian  to  Illinois  Sts.,  (d)  Alabama  SL 
from  Washington  to  Ohio  Sts.,  (e)  .Alabama 
St.  from  Washington  to  Maryland  Sts.,  (f) 
alley  east  of  Ruckle  St.  between  20th  and 
2l8t  Sts.,  (g)  Blackford  St.  from  Washing¬ 
ton  St.  to  tracks  south  of  canal,  (h)  alley 
south  of  16th  St.  from  alley  east  of  Hudson 
to  Alabama  Sts.,  (1)  44th  St.  from  Hway. 
to  Central  Ave..  (j)  36th  St.  from  Central 
to  CTollege  Aves.,  from  Union  A.«ptuilt 
Constr.  Co.,  308  Amer.  Central  Life  ByK,-; 
(a)  asphalt,  $2.73  per  lln.ft..  (b)  asphalt 
$7.14,  (d)  asphalt,  $6.02,  (e)  asphalt.  $9  93; 
Columbia  Constr.  Co..  Indianapolis,  (a) 
brick,  $4.00,  (f)  brick,  $3.00,  concrete  $2.45, 
(g)  brick,  $7.60,  concrete  $5.90.  (h)  bnck 
$3.70,  concrete  $3.20 ;  Amer,  Constr.  Co., 
108  North  IJelaware  St.,  (b)  asphalt,  $7-39, 
(g)  asphalt,  $7.30.  (1)  asphalt.  $•'^2  bi¬ 
tuminous  ooncrete.  $6.08,  (j)  asplialt.  >" 
bituminous  concrete.  $5.70 ;  M.arion  U)- 
Constr.  Co.,  367  South  Illinois  St..  (O 
asphalt,  $6.40 ;  Abel  Bros.,  402  Amer.  Cen¬ 
tral  Life  Bldg.,  (f)  concrete.  $2.54. 
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Ainil  'It.  Vernon — Comrs.  Rockcastle 
rn  let  .'(>!. tract  building  about  7  mi.  graded 
l.rtii  ro  id.  Including  drainage  structures 
IX  bridges,  to  E.  A.  Clifton.  London, 
151.594. 

♦Mielvigan  —  State  Highway  Comn.. 
ijmsinc  let  contracts,  to  W.  B.  (Palmers 
fvT' Grand  Rapids,  improving  Fe<leral  Aid 
No  16.  Washtenaw  Co.,  bituminous 
S^wte.  cost.  I19.966;  W.  D.  Shook, 
Orang'-  T'wp..  Ionia  Co.,  Aswaamerit  ^Hist. 


nMUmT Hiilsdale  Rd.  with  village  of  WaJ- 
Sron  Hillside  Co..  16  ft.,  gravel.  »85.292  ; 
SMt'on  &  Rvan.  Toledo.  O.,  Brighton  Rd., 
I  »naw.  e  Co..  Class  “C"  gravel  on  slag  base, 
jci  3S5  Plana  Include  shaping,  surfac¬ 
ing’  griding,  providing  drainage  structures 
and  culverts. 

Mich.  Detroit — City  received  bids  pav. 
ine  (a)  Casper  Ave.,  from  Ferndale  to  Dlx 
lyes  (b)  Carter  Ave.  from  Dexter  to 
Ouinc'v  .tvea.  (c)  Greeley  Ave.  from  West¬ 
minster  to  Caniff  Aves..  (d)  Honorah  Ave. 
from  Ferndale  to  Dlx  Aves.,  (e)  Longworth 
We  from  Springwells  to  Klsmere  Sts.  (f) 
N'orman  Ave.  from  Ferndale  to  Woodmere 
Xves  (g)  Olivet  Ave.  from  Springwells 
We  to  Michigan  Central  H.  R..  (h)  Sol- 
iay'  Ave.  from  Fort  St  to  Michigan  Cen¬ 
tral  R  R  .  (1)  Witt  Ave.  from  Lawndale  to 
Elsmere  Aves.,  (J)  AVebb  Ave.  from  12th 
to  Oakman  Sts.  and  Stroll’s  subway,  all  26 
ft  wide  with  Amherst  curbstone  except  (b) 
Berea  curbstone,  from  Detroit  Asphalt 
Paving  Co..  20  McOraw  Bldg.,  (a)  $2r..l70. 
(b)  $14,770,  (c)  $27,382.  (d)  $19,322,  (e) 
J32.328.  (f)  $26,508,  (g)  $10,849,  (h)  $25,- 
293  (1)  $11,042,  (J)  $24,214;  Cleveland 

Trinidad  Paving  Co.,  2930  Woodward  Ave., 
(a)  $25,619.  (b)  $14,926,  (c)  $27,781,  (d) 
$19,677.  (e)  $32,971,  (f)  $26,894.  (g)  $11,- 
057.  <h)  $25,798.  (1)  $11,307.  (1)  $24,048  ; 
W  n  Rrady  Constr.  Co.,  1972  Grand  River 
We,  fa)  $25,800,  (b)  $14,692,  (c)  $28,788, 
(d)  $19,820,  (e)  $33,238,  (f)  $27,125,  (g) 
$11,086.  (h)  $25,866,  (i)  $11,837,  (J)  $24,- 
351.  Noted  May  8  and  22. 


Mieh..  Milan — City  received  bids  grad¬ 
ing,  draining,  curbing  and  paving  Wabash 
St.  from  Saline  River  to  south  corporation 
line,  16-18  ft.  wide,  from  Marshall  &  Green, 
Grand  Rapids.  $31,289  ;  LltchAeld  &  Stuart, 
Ann  Arbor.  $11,897  ;  W.  H.  Knapp,  Mar- 
.xhall,  $34,180.  Noted  May  16. 

★Mieh.,  Oakwood  (Oxford  P.  O.) — City 
let  contract  paving  5800  ft.  Port  Blvd. 
from  River  Rouge  bridge  to  Dearborn  Rd., 
one  course  concrete,  2  strips  3000  ft.  long, 
2(1  ft.  wide  and  two  2800  ft.  long,  15  ft. 
wide,  concrete  curbing  and  3  in.  drain 
below  curb,  to  P.  Porath,  305  Free  Press 
Bldg..  Detroit ;  about  $98,000.  Noted 
May  22. 


'Allllnols— -State  Highway  Comn.,  Sprlng- 
fleld,  let  contracts  improving  Sects.  D-15. 
A,  B  and  C.  Natl.  Highway,  Clark  Co.,  to 
J  O.  Heyworth,  Harvester  Bldg.,  Chicago. 
$526,586  ;  Serbs.  D.  Clark  Co.,  and  P-15d 
and  E.  Cumberland  Co.,  to  J.  W.  Etchison, 
Casey.  $304,780  ;  Sect.  P,  Cumberland  Co., 
to  J.  O.  Heyworth.  Harvester  Bldg.,  Chi¬ 
cago.  $125,413  ;  Sects.  O  and  H,  Cumber¬ 
land  Co.,  to  H.  Hays  &  Son,  Janesville. 
Wis..  $85,825  and  $208,729,  respectively. 
Noted  May  16. 


★III..  Belleville— City  let  contract  paving 
1100  ft.  South  8rd  St,  28  ft.  wide,  con¬ 
crete.  to  Hoeffken  Bros.  Supply  ft  Constr. 
Co.,  222  West  B  SL,  $11,135. 

♦WU.,  Manitowoc— City  let  contract 
grading  and  paving  2.9  ml.  10th  St,  20  ft. 
wide,  to  Manger  ft  McGuker  Co.,  332  Lay- 
ton  Blvd.,  Milwaukee.  About  $45,000. 
Work  Involves  9930  lln.ft.  concrete  curb 
and  gutter,  24,000  sq.yd.  bituminous  mac¬ 
adam  and  12,000  cu.yd.  grading. 

*WI«„  Milwaokee  —  Milwaukee  Co.  let 
contract  paving  2  ml.  Howell  Rd.  No.  4,  18 
ft.  wide,  involving  21,200  sq.yd.  concrete 
and  9200  cu.yd.  earth  excav.,  to  Milwaukee 
Gen  Constr.  Co.,  878  2nd  Ave.,  $63,308. 
Noted  June  5. 


★Wis.,  Neenah — City  let  contract  paving 
Main,  T.ake  and  Church  Sts.,  to  J.  Schnel- 
d-'r  Constr.  Co.,  Menasha,  $22,715.  Noted 
May  8. 


♦I»-,  Marengo— City  let  contract  paving 
•  -  . ,  filled  brick  on  concrete  base 

5  o.'cks  varlouB  atreet®  24-48  ft.  wide,  to 


ROAD  M’OKK — MISSOPLA,  .MONT. 

Bids  were  ’•ecelved  by  Bureau  of  I’ubllc  Roads.  Missoula,  (lowest  3)  for  constructing 
Kooskia-Loweit  Project  (1)  8  mi.,  (2)  23  ml.,  from  (A)  Carlson-Norman  Co..  Realtv 
Bldg.,  Spokane.  Wash.;  (B)  Rich  ft  Markhua  Prosser.  Wash.;  (C)  Ixtrd  Constr  Co, 
Hamilton.  Wash.  ,  (C-1)  Nettleton.  Bruce-Eechbach  Co..  Amer.  Bank  Bldg.,  battle. 
Wash.  The  unit  bids  were  as  follows; 


32  acres  clearing . 

16,700  cu.yd.  rock  excavation . 

16,700  cu.yd.  rock  excavation  (exp.  fur  ) 

41,944  cu.yd.  common  excavation 

1,000  cu.yd.  sta.  overhaul . 

7.95  mi.  finUhing  earth  road . 

42  cu.yd.  class  "C”  concrete  culv.  H  W 

63  cu.yd.  cement  rubble  masonry  culv.  il  W 
126  cu.yd.  dry  rubble  masonry  culv.  H  W 
1,091  lin.lt.  IS-in.  corrugated  pipe  culvert 

64  lin.ft.  24-in.  corrugatiHl  pipe  culvert 
64  lin.ft.  2  X  2-ft.  log  culverts.  .  .  . 

1,091  lin.ft.  Iix2-ft.  log  culverts. 

635  lin.ft.  rustic  guard  rail . 

3,268  cu.yd.  <lry  rubble  masonry  retaining  wall 

16  acres  grubbing . 

16  i^res  grubbing  (exp.  fur  ) . 

36  lin.ft.  6x4-ft.  log  culverts.  .  . 

2  lO-ft.  span  log  bridge . 

2  1 2-ft.  span  log  bridgt . 

3  1 4-ft.  span  log  bridge.  . 

I  l6-(t.  span  log  bridge.. 

I  I8-ft.  span  log  l>ridgr . 

I  20-ft.  span  log  bridge .  . 

360  cu.yd.  cement  rubble  masonry  bridge  abutments 
360  cu.yd.  concrete  masonry  bridge  alnitments 
3,813  sq.ft,  lug  bridge  abutments.  .  . 

Extended  totals .  . 


59  acres  clearing .  . 

26,060  cu.yd.  ruck  excavation . 

26,060  cu.yd.  rock  excavation  (exp.  fur  ) . 

94,818  cu.yd.  common  excavation  . 

1,000  cu.yd.  sta.  overhaul . 

22.8  mi.  finishing  earth  road . 

108  cu.yd.  class  concrete  culv.  H.W . 

162  cu.yd.  cement  rubble  masonry  culv.  H.M . 

324  cu.yd.  dry  rubble  masonry  culv.  H  W . , 

2,737  lin.ft.  18-in.  corrugated  pipe  culverts  . 

82  lin  ft.  30-in.  corrugated  pipe  culverts.  . 

38  lin  ft.  36-in.  corrugated  pipe  culv<  rts  . 

38  lin.ft.  3x3-ft.  log  culverts  . 

82  lin  ft.  3x2-ft.  log  culverts  . 

345  lin.ft.  2x2-ft.  log  culverts  .  . 

2,392  lin.ft.  I  )x2-ft.  log  culverts  . 

985  lin.ft.  rustic  guard  rail .  . 

3,965  cu.yd.  dry  rubble  masonry  retaining  wall 

28  acres  grubbing . 

28  acres  grubbing  (exp.  fur ) 

36  lin.ft.  6x4-ft.  log  culverts  . 

3  1 0-ft.  span  log  bridge .  ,  . 

4  1 2-ft.  span  log  bridge .  .  . 

4  1 4-ft.  span  log  bridge  . 

3  16-ft.  span  log  bridge.  .  . 

2  18-ft.  span  log  bridge  . 

2  20-ft.  span  log  bridge . 

700  cu.yo.  concrete  niasonr;'  bridge  abutments . 

700  cu.yd.  cement  rubble  mssonry  bridge  abutments. 
7,280  sq.ft.  log  bridge  abutments . 

Extended  totals . 


A 

R 

C 
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$87,481 

$94,139 
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$153,347 

$157,518 

$170,075 

A.  Horribln  Des  Moines,  $301,000.  Work 
involves  70,000  sq.yd.  bitumen  filled  brick, 
at  $3.20  per  sq.yd.,  2260  sq.yd.  6  In.  con¬ 
crete,  $2.31  per  sq.yd.,  50,000  lin.ft  18  In. 
curb  and  ratter,  $0,805  per  lin.ft,  25,000 
cu.yd.  earth  excav.,  $0,785  per  cu.yd.  and 
70,000  sq.yd.  3-6  in.  concrete  base. 

-ftMinn.,  Austin — Comrs.  Mower  Co.  let 
contract  building  Job  No.  1901,  State  Rd. 
No.  3,  Job  No.  1902,  State  Rd.  No.  2.  Job 
No.  1903.  State  Rd.  No.  8,  to  T.  J.  Frei- 
derick  ft  Rogers  ft  Curtis  Co.,  705  Globe 
Bldg.,  Minneapolis,  $14,876.  Work  in¬ 
volves  6600  cu.yd.  excav..  at  $0.40  per  cu.yd., 
loading  and  hauling  3690  cu.yd.  material 
0  to  1  mi..  $0.75  per  cu.yd.,  loading  and 
hauling,  2759  cu.yd.  I  to  1  ml.,  $0.95  per 
cu.yd.,  loading  and  hauling  14,740  cu.yd. 
to  1  mi.  point  $1.10  per  cu.yd.  and  $0.55 
per  cu.yd.  for  additional  haul  beyond  1 
mi.  point 

'★Minn.,  Chaska— Comrs.  Carver  Co.  lot 
contract  building  21  mi.  Job  No.  1908,  Sect. 
3  and  10.  W’aconia  Twp.,  to  J.  J.  Mergens, 
403  Kasota  Bldg.,  Minneapolis,  $11,093. 
Noted  May  15. 

ftMinn.,  Duluth — City  let  contracts  to 
J.  McDonnet.  1031  East  7th  St,  grading 
and  paving  366  ft  14th  Ave.  east  from 
9th  to  10th  Sts.,  24  ft  wide,  involving  1182 
sq.yd.  concrete,  939  lin.ft.  concrete  curb¬ 
ing  and  654  ft.  12  In.  sewer  pipe,  cost 
$6500;  A.  N.  Nelson.  1014  East  6th  St., 
laying  cement  walks  on  42,47.5  ft  of  streets 
from  west  line  12th  Ave.  west  of  110th 
Ave.,  W.,  $10,725,  grading  and  paving  with 


concrete  666  ft.  12th  Ave.  east  from  9th 
to  13th  Sts.,  25  ft.  wide,  2150  sq.yd.  con¬ 
crete,  1440  lin.ft  concrete  curbing  and 
250  ft  3  in.  drain  tile,  $8627  ;  D.  H.  Clough 
ft  Co.,  914  East  Ist  St,  paving  7850  ft  East 
1st  St.  between  6th  and  27th  Aves.,  34  ft. 
wide,  27,463  sq.yd.  each  of  creosote  block, 
sheet  asphalt  and  bitullthic,  $105,933  ;  N. 
Anderson,  224  9th  Ave..  E.,  laying  con¬ 
crete  sidewalks  on  42. ’'>25  ft.  streets  east 
of  east  line  of  12th  Ave.,  west  of  110th 
Ave.,  W.,  $10,834. 

-ftMInn.,  Mankato— Comra  Blue  Earth 
Co.  let  contract  paving  5000  sq.yd.  road,  5 
ft.  wide,  to  Campbell  Constr.  Co.,  lOSO 
Hennepin  Ave.,  Minneapolis.  $17,800. 

ftMlnn.,  Preaton — Comrs.  Fillmore  Co.  let 
contract  building  8  mi.  Federal  Aid  Pro¬ 
ject  No.  39.  State  Rd.  No.  1,  20  ft  wide, 
to  Cameron  Joyce  ft  Co..  Keokuk,  la., 
$0.45  per  cu.yd.  Noted  May  1. 

ftMinn..  8t.  Peter— Comra  Nicollet  Co. 
let  contract  building  3|  mi.  Job  No.  1808, 
State  Rd.  No.  2,  Granby  Twp.,  to  A.  W. 
Webster,  Nicollet  $12,840.  Noted  May  22. 

ftMinn.,  Stillwater — Comrs.  Washington 
Co.  let  contract  grading  and  graveling  5 
mi.  Project  No.  42.  State  Rd.  No.  8,  24  ft. 
wide,  to  Jaemesin,  Thorsen  ft  Sandeen, 
Stillwater,  $66,689.  Noted  May  15. 

ftMinn..  Wlllmar — Comrs.  Kandiyohi  Co. 
let  contract,  building  9.6  ml.  Federal  Aid 
Proleot  No.  21,  State  Rd.  No.  6,  on  Glaser 
Park  Highway,  to  A.  Guthrie  ft  Co,  366 
Jackson  St,  St.  Paul,  $235,960. 
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-AMinn..  Willmar — Comrs.  Kandiyohi  Po. 
let  contract  pavlnc  9.5  ml.  Federal  Aid 
Project  No.  31.  State  Rd.  No.  6,  20  ft.  wide, 
with  rock,  to  A.  Outhrie  &  Co.,  366  Jackson 
St..  St.  Paul.  $235,960.  Noted  May  8. 

'AKan.,  KaiiHaH  City — City  let  contract 
rcHurfacinB  Kansas  Ave.  from  Ist  to  12th 
Sts.,  Involving  30,000  sq.yd.  rock  asphalt, 
to  D.  U.  Randehush,  Kansas  City,  at  $1.65 
jier  sq.yd. 

'AKan.,  KanNas  Tlty — Wy.andotte  Co.  will 
build  2J  ml.  Fort  to  Fort  Highway,  18  ft. 
wide,  concrete.  Work  will  l>e  done  by  day 
lal>or  under  sui>ervi.slon  of  O.  K.  Williams. 
CO.  engr.  Former  bids  rejected. 

Neh.,  (ienrva — C.  Underwood,  city  elk., 
received  bids  May  29.  paving  and  building 
storm  sewers  in  1o|  blocks,  from  Abel 
Constr.  Co..  318-19  Terminal  Bldg.,  Lin¬ 
coln.  $140,494  ;  Intermountain  Bridge  & 
Constr.  Co.,  Tecumseh,  $143,725.  Noted 
May  15. 

♦  Neb.,  Madison — City  let  contract  pav¬ 
ing  Madison.  Pearl  and  3rd  Sts.,  24-56  ft. 
wide.  Involving  29.296  s<i.yd.  vertical  fibre, 
14.504  lin.ft.  concrete  curb  and  6190  cu  yd. 
earth  exCav.,  to  Abel  Constr.  Co.,  318-19 
Terminal  Bldg.,  Lincoln,  $125,909. 

♦  W.vo.,  Thrrmopolls— A.  J.  Lowry,  town 
elk.,  let  contracts  paving  streets  in  Pav¬ 
ing  Dlst.  No.  1,  to  C.  Connor,  Golden  St., 
Denver,  Colo.  ;  storm  sewers,  to  Security 
Bridge  Co.,  .502  North  32nd  St.,  Billings, 
Mont.  Noted  May  8. 

♦  Montana — State  Highway  Comn.,  He. 
lena.  let  contract  building  Federal  Aid 
Project  No  3.  Big  Horn  Co.,  to  A.  Carl¬ 
son,  Columbus,  $16,511. 

♦  .\rk.,  BlytlievlIIe— Comrs.  Paving  Dlst. 
No.  1  and  Curbing,  Guttering  and  Storm 
Sewering  Impvt.  Dist.  No.  1,  let  contract 
for  2  mi.  paving,  involving  38.476  sq.yd. 
concrete.  2.5.584  sq.yd.  rein. -con.  gutters. 
42,582  lin.ft.  concrete  curbs  and  1600  lin.ft. 
15  and  18  in.  storm  sewer  with  appurten¬ 
ances.  to  Healv  &  Rousch.  C.ape  Girardeau. 
Mo.  About  $150,000.  Noted  May  29. 

♦  Tex..  Itallas — City  let  contract  pa.ving 
Beckley  Ave.  from  Zangs  Ave.  to  Tilden 
St..  30  ft.  wide,  to  Standard  Kng.  &  Constr. 
Co..  Interurban  Bldg..  Dallas.  $24,221. 
Work  involves  6615  sq.yd.  Uvalde  rock  as¬ 
phalt  on  5-In.  concrete  h.ase.  3958  lin.ft. 
combined  curb  and  gutter,  139  lin.ft.  side¬ 
walk  and  2530  cu.yd.  earth  excav. 

♦Tex..  Dallas — Dallas  Co.  let  contract 
Improving  9.125  ml.  State  Highway  No. 

I.  known  as  Dalbas-Ft.  Worth  Rd..  20  ft. 
wide,  to  Healev  Constr.  Co..  Burk  Burnett 
Bldg.,  Ft.  Worth.  $303,966.  Noted  May  8. 

♦  Tex.,  Segnin — Comrs.  Guadalupe  Co.  let 
contr.act  gr.ading  .and  surfacing  3.256  ml. 
Texas  Post  Rd  from  Comal  Co.  line  to 
Bexar  Co.  line.  1.5  ft.  wide,  involving  17,192 
lin.ft.  grading  and  28.654  sq.yd.  bituminous 
material,  to  S  A.  Starkey,  Houston,  $16.- 
046.  Noted  May  15. 

♦-WaHli..  .Xberdeen — City  let  contract 
paving  and  building  sidewalks  on  7  blocks 
1st  St.  from  M  to  Division  Sts.,  involving 
8605  sq.yd.  concrete  paving,  4  850  lin.ft. 
curbing  an<I  guttering  and  3365  lin.ft.  con¬ 
crete  sidewalk,  to  Hankell,  Hegg  &  Co., 
Aberdeen,  $34,208. 

♦  Wash.,  Cashmere — City  let  contract 
paving  Cottage  .Vve..  ct  al,  involving  16,- 
000  sq.yd.  concrete,  to  Burt  &  Singfeller, 
Wen.atcbee.  About  $41,000.  Noted  May 
29. 

♦  WaHh..  Charleston — City  let  contract 
paving  Cambrian  Way,  involving  39,065  sq. 
vd.  1  course  concrete,  945  8<|.  yd.  concrete 
sidewalk,  13.900  cu.yd.  earth  excav.  and 
1000  cu  vd.  rip  rap.  to  R.  G.  Stevenson, 
1327  Ewing  St..  Seattle,  $118,008. 

♦  Oregon — State  Highway  Comn..  Port¬ 
land.  let  contract  paving  and  grading  9.8 
mi.  McMinnville-North  Yamhill  Rd.,  sec¬ 
tion  of  McMlnnvllle-Forest  Grove  High¬ 
way,  Yamhill  Co.,  to  Northwestern  Constr. 
Co.,  Portland,  $224,155,  using  concrete  pipe 
and  No.  -  2  concrete  pavement.  Noted 
May  29. 

♦Ore.,  Enterprise — City  let  contract  pav¬ 
ing  with  bltullthic  1st  unit  of  village 
streets,  to  Warren  Constr.  Co.,  Journal 
Bldg.,  Portland.  About  $114,000.  Noted 
May  22. 

ralifornla — State  Highway  Comn.,  615 
Forum  Bldg.,  Sacramento,  let  contract,  to 

J.  A.  Marshall  and  J.  S.  Baker,  Berkeley, 
building  3  ml.  Div.  4,  Route  5.  Sect.  A. 
State  Highway  between  Glenwood  and  Sand 
Hill  School,  Santa  Cruz  Co.  ;  to  F.  Rolandl, 
550  Montgomery  St..  San  Francisco.  11  ml. 
Div.  11,  Route  20.  Sect.  E.  State  Highway 
between  White  Bar  Creek  and  Helena, 
TVInlty  Co.  Noted  May  8. 


California — State  Highway  Comn.,  Fo¬ 
rum  Bldg.,  Sacramento,  received  lowest  3 
bids  building  Sect.  E,  Route  20,  Div.  2, 
Federal  Aid  Project  No.  8-A,  Trinity  Co., 
Involving  140,000  cu.yd.  excav.,  950  cu.yd. 
Class  “A"  Portland  cement  concrete,  from 
F.  Rolandl,  550  Montgomery  SL,  San  Fran¬ 
cisco,  $242,320;  Erickson  &  Peterson,  Inc., 
Monadnock  Bldg.,  San  Francisco,  $274,295  ; 
I’almer  &  McBryde.  Hooker  &  Lent  Bldg., 
San  Francisco,  $294,545  ;  Sect.  A.  Route 
28,  Div.  2,  Federal  Aid  Project  No.  10, 
Modoc  Co.,  48,(100  cu.yd.  excav.,  450  cu.yd. 
Class  "A”  Portland  cement  concrete,  etc., 
W.  H.  Paulk  and  F.  D.  Harla-rt,  Adin, 
$123,821  ;  Sect.  A.  Route  3,  Div.  4,  road  in 
Santa  ?ruz  Co.,  6000  cu.yd.  excav.,  3520 
cu.yd.  Class  “A”  Portland  ct'ment  concrete, 
etc.,  J.  A.  Marshall  and  J.  S.  Baker,  Berke¬ 
ley,  $29,620  :  W.  A.  Dontanville,  Arroyo 
Gramie,  $29,790  ;  Bates  &  Borland,  Oak¬ 
land  Bank  of  Savings,  Oakland,  $29,860. 


N.  r.,  Beaufort — Drainaa;- 
18.  by  Drainage  Comr.s.  ('art-  t 
ing  272  ml.  canal  involving 
yd.  excav. 

■'.'til  Jj. 

11  .  bu;. , 

La.,  Thornwell — Canal — I’nt 
Ibomwell  D.D.  No  1.  buibi 
canal  Involving  200,000  cu.yd 
cavation.  T.  H.  Mendell,  Lak- 
engr. 

"'f  21.  by 

•  arth  tx. 
*rle.s,  La 

Trim.,  Jaekwon — Drainage- 
25,  by  Bd.  Dir.  of  D.  D.  No.  8 
Haywood  Counties,  building  • 
involving  107,633  yd.  floating  , 
J.  T.  Rothrock,  Jackson,  chn. 

•jil  Jur,. 
•*ison  ai.ii 
canal 

Minn.,  Blue  Earth — E.xi.,, 

“Streets  and  Roads." 

-lion— S-t- 

Minn.,  Little  Falls  —  Excav  i 
“Streets  and  Roads.” 

•  ion  — 

Minn.,  MarNhall  —  Excav 
"Streets  and  Roads.’ 

—  Str* 

♦  Cal.,  Avalon — See  "Waterworks.” 

♦Cal,,  Mrrred — City  let  contract  grading 
4}  blocks  of  K  St.  and  alley  in  Block  B,  to 
A.  Teichert  &  Sons,  Sacramento,  $0,192  per 
sq.ft,  for  paving  and  $0.65  per  lin.ft.  for 
cement  curbs.  Plans  include  4-In.  concrete 
paving  with  I. in.  screenings  and  oil  sur¬ 
face,  cement  curbs,  etc.  Noted  Apr.  10. 

Cal,,  Han  Diego— Common  Council  re. 
celved  bids  paving  with  asphaltic  wearing 
surface  on  1  course  Portland  cement  con¬ 
crete  base.  Jackdaw,  Hawk  and  Hunter 
Sts.,  Av.alon  and  Arcadia  Drives,  from 
Falrchild-Gilmore-'Wilton  Co.,  24  14th  St., 
$32,764  ;  G.  R.  Daley,  McNeece  Bldg.,  $32,- 
773  :  T,  C.  Breitensteln,  P.  O.  Box  165, 
$33,099.  Work  involves  3165  lin.ft.  cement 
curbing  and  15,330  sq.yd.  asphaltic  wear¬ 
ing  surface  on  4 -In.  concrete  base,  etc. 

♦  Cal.,  Stockton — City  let  contract  grad¬ 
ing.  building  cement  curbs,  concrete  gutters, 
concrete  and  oil  paving  on  streets  west  of 
California  St.  In  North  Stockton  Sect.,  to 
Clark  &  Henry  Co.,  38  South  Sutter  St.. 
$19,363. 

♦Qne.,  Quebec — City  let  contract  pav¬ 
ing  Beauport  and  Charlesbourg  Rds.,  with 
Mexican  asphalt,  to  Quebec  Paving  Co., 
16  2nd  Ave.  About  $130,000.  Noted  May 
15. 

♦  Que.,  St.  Joseph  d'Alma — Town  let  con¬ 
tract  building  macadam  road,  to  J.  Girard. 
About  $20,000. 

♦<>nt..  Ottawa — Bd.  Control  let  contract 
paving  Booth  St.  from  Somerset  to  Queen 
Sts.,  asphalt,  to  Ottawa  Constr.  Co.,  Elgin 
St,  $30,041.  Noted  May  29. 


Railways 

pkopoSkd  work 

ralifornla — City  Comrs.  Pasadena,  di¬ 
rected  R.  V.  Orbison,  city  engr.,  to  make 
new  survey  for  electric  railw-ay  between 
here  and  Ijos  Angeles.  Bond  issue  for  proj¬ 
ect  defeated  short  time  ago  but  proposi¬ 
tion  will  be  submitted  to  voters  again  in 
a  few'  months.  About  $3,000,000.  H.  Dyer, 
elk.  Noted  Apr.  17. 


Ore.,  Portland — (’hannel — Uti'  1  Tunp 
by  City  Council,  building  chani!,  i  from  Po 
lumbia  River  to  Columbia  Slone  h  to  s,  n 
as  outlet  for  sewers  of  IVtimstll  i  s,.«  , 
Dist.,  involving  1,325,000  cu  vd  . ac.ov  .ni 
20.000  cu.yd.  riprap.  O.  Lkurga,  -d  ci"  ' 
engr.  Noted  Apr.  17.  '  ' 


*  v'*  9$  I  I 


(♦Indicates  award  of  contr.tot) 


Mass.,  Barnstable — Channel— M;is«.icliu. 
setts  Harbor  &  Land  Comn..  Ilnsion  re 
ceived  bids  June  4.  dredging  olitimir'l  in 
Popponsett  Bay.  here,  frtmi  .1  U  I’.tirkr  7' 
Devonshire  St.,  Boston.  $52.07ii ;  j  .s  p.Jri; 
ard  Co..  Turks  Head  Bldg.  I’rovidmo 
R.  I.,  $52,480  :  Gerrish  Dredging  Co  in] 
Tremont  St.,  Boston.  $55,3.50.  Work  in¬ 
volves  82,000  cu.yd.  floating  dredgework 


♦  N.  Y.,  New  York — Dredging — M.  Hurl- 
burt,  comr.  docks.  Pier  “.4."  liattery  i*| 
let  contract  furnishing  all  ItdMir  anil  m.t. 
terial  for  dredging  at  West  46th  St..  North 
River,  Contr.  1614,  to  F.  A.  SohomberL’ 
$9680.  Noted  June  5. 


♦MIrh.,  Newport — Dredging — Realty  Co. 
Newport,  let  contract  dredging  1200  ft  of 
72  ft.  canal,  average  depth  12  ft.,  (all 
earth),  to  J.  Berchil  Dredging  Co..  Moffat 
Bldg.,  Detroit  About  $35,000. 


♦  XVIs.,  Shebo.vgan — Excavation — Shehnv. 
gan  Co.  let  contract  excavating  and  la  vine 
3.9  ml.  8-12  In.  tile  in  D.  D.  No.  1.  involv¬ 
ing  5950  cu.yd.  dry  earth  excav..  to  Koeppr 
&  Jacoby.  Main  St.,  Cedar  Grove.  Abou' 
$18,000.  Noted  May  29. 

Minn.,  Warren — Excavation — See  “Streets 
&  Roads.” 


♦Mo..  Poplar  Bloir — Excavation — Comrs 
Inter  River  D.  D.,  Butler  Co.,  let  contract 
building  206  ml.  open  ditch,  12-55  in.  wide 
at  base,  8  ft  deep,  involving  7.2on,firtn  eu 
yd.  floating  dredgework  and  draclin. 
excav.,  to  Callahan  Constr.  Co..  Great 
Southern  Life  Bldg.,  Dalla.s,  Tex.,  at  JO.I'  i 
per  cu.yd.  Noted  May  29. 

r»I.,  Sacramento  —  Excavation  —  See 
“Streets  &  Roads”  under  California. 


Excavation  and  Dredging 

PROPOSED  WORK 

On..  Oalnesvllle — Dredging — Bd.  Comrs., 
D.  D.  No.  1.  Hall  Co.,  soon  lets  contract 
dredging  5  mi.  drtvlnage  ditches.  Involving 
193,748  cu.yd.  dredge  work.  W.  A. 
Mitchell,  chn. 

Minn..  Grand  Rapids — Excavation — See 
“Streets  and  Roads." 

Arix.,  Clifton — Excavation — See  “Streets 
and  Roads.” 

Cat,  Bakersfield — Irrigation — City  Coun¬ 
cil  has  ordered  East  Side  Canal  Co.  to 
cover  Its  Irrigation  ditches  within  city 
limits.  About  $250,000. 

Cal.,  El  Centro — Canals — See  “Miscel¬ 
laneous." 

BIDS  DESIRED 

N.  J.,  Manahawkin — Until  June  17,  by 
Ocean  Co.  Mosquito  Extermination  Comn., 
New  Brunswick,  cutting  40,000  lin.ft.  or 
more  of  ditching,  10  In.  wide.  15  In.  deep 
and  20,000  lln.fL  10  In.  wide,  not  more 
than  30  in.  deep,  on  salt  marshes  in  Lacey 
and  Ocean  iSvps.,  Ocean  Co.  T.  J. 
Headles,  executive  officer. 

Del..  Dover — Dredging — Until  June  16. 
by  Indian  River  Inlet  Comn.,  at  office  of 
State  Highway  Dept,  Dover,  dredging  In¬ 
let  to  Indian  River  Bay,  Sussex  Co.,  Involv¬ 
ing  20,000  cu.yd.  excav.  C.  M.  Upham.  ch. 
engr. :  advertised  in  this  issue. 


Industrial  Works 


PROPOSED  WORK 


Vt.,  Rutland — Zipkes,  Wolff  &  Kudroff. 
archts.,  25  West  42nd  St..  New  York  City, 
prepared  plans  for  2  story.  50  x  110  ft 
brick  and  steel  factory,  rein. -con.  flonrine 
brick  foundation,  here.  About  $80.0on 
Ow'ners  name  witheld. 


MasK.,  New  Bedford — Butler  Mill,  Foil- 
eral  St.,  Boston,  soon  receives  bids  build¬ 
ing  2  story,  rein. -con.,  fireproof  mill,  rein- 
con.  flooring,  concrete  foundation,  on  Ruth 
Ave.  here.  About  $100,000.  Lockw(x)ii 
Greene  &  Co.,  60  Federal  St .  Boston, 
archts. 


Mass.,  New  Bedford — Nashawena  Mills. 
Belleville  Ave.,  plans  to  build  4  new  fac¬ 
tories  with  a  combined  floor  space  of 
000  sq.ft.  About  $300,000.  C  R.  Main- 
piece  &  Co.,  430  Butler  Exch..  Providence. 
R.  I.,  engrs. 

Mass..  WlIIimanKett — B.  F.  Perkins  * 
Son.  Inc.,  2  Crescent  St.,  Nolyoke,  pur¬ 
chased  large  site  along  Boston  Mains 
R.  R  tracks,  here,  and  plans  to  build  plant. 
Architect  not  selected. 


R,  I..  Pawtaeket— and  P.  Coats,  Inc- 
Ine  St.,  plans  to  construct  2  P'ery-  'S  » 
)  ft.  addition  to  mill  and  2  story.  70  x  s 
.  rest  and  dining  room  building, 
an.  and  steel,  reln.-con.  flooring,  concre. 
(undation.  About  $50,000. 
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Induftn  '  orks  (Continued) 

I  I’.v  tucket — W.  G.  Richards,  archt., 
»  rr'-V  .  e  St.,  I’rovidence,  soon  receives 
'‘.f'Vor'  i  ory.-lOl  x  132  ft.  frarape  and 
?  .7nrv  •  X  36  ft.  salesroom,  brick,  rein.- 
’  r  i.  concrete  foundation,  on  Main 

S.  Rand.  North  Main  St. 

\bout  M’- 

H  I  iTiividence— J.  Lockhart,  Hope  and 
i.hSts  .«oon  receives  bids  buildinp  1 
mrv  oii  150  ft.  and  60  x  50  ft.  concrete 
.mJp  aid  salesroom,  concrete  flooring, 
,-o^?rete  roundalion.  About  »30.000. 

r„nn  tiroton— M.  Pollack  &  Co.,  Con- 
,.,vjlle’ a\  illimantic  P.  O.)  plans  to  build 
?  storv  .5"  X  130  ft.,  brick  and  steel  f.ac- 
...Nr  qnd  several  workmen’s  houses,  con- 
I?ete  ^foui.'iation,  here.  About  $200,000. 

Conn  Hartford — Colonial  Auto  Co..  1270 
Miin  St  ,  I'lans  to  build  2  story,  65  x  165 
rt  brick  and  rein. -con.  garage  and  sales 
'  a, ion  rein  -con.  flooring,  concrete  founda- 
on  .\nn  St.  About  $65,000.  E.  T. 
Wiley,  75  rratt  St.,  archt. 

fonii  Hartford — G.  A.  Zunner,  archt.. 
-56  Main  St.,  soon  lets  contract  building  1 
itorv  .52  X  102  ft.  brick  and  steel  garage, 
rein-con  flooring,  concrete  foundation,  on 
l  ark  St  .  for  T.  Yaffo,  156  Lawrence  St. 
About  $25,000. 

fonn.  -New  Britain — G.  A.  Zunner,  archt., 
*56  Main  St  .  Hartford,  soon  lets  contract 
building  1  story.  50  x  125  ft.  brick  and 
steel  garage  and  service  station,  rein. -con. 
flooring  concrete  foundation,  on  Hartford 
Ave  for  City  Service  St  a..  Stanley  St. 
About  $30,000. 

Conn..  New  Haven — Rrown  &  Thoni:is 
Auto  Co.  7  Dixwell  Ave.,  plttns  to  build 
irarage  and  salesroom,  on  Whalley  Ave. 
About  $60,000.  Architect  not  selected. 


Conn..  »«’  Haven— W.  L.  Frank.  61 
Prince  St.,  plans  to  build  1  story,  50  x  165 
ft.  brick  and  concrete  garage,  concrete  floor¬ 
ing  concrete  foundation,  on  George  St. 
About  $30,0'M.  J.  Weinstein.  6  Church  St . 
archt 


N.  Y..  Black  River — Northern  New  York 
rtilities.  Inc.,  Light  &  Power  Bldg.,  Water- 
town.  soon  receives  bids  building  rein. -con. 
powrr  hoti.se.  2500  lin.ft.  powex  canal,  in¬ 
volving  rock  and  earth  excav.,  dam  fore- 
bav  and  tailrace.  also  steel  viaduct  over 
canal  carrying  State  Highway.  Company 
will  also  in.stall  2  vertical  turbine  generator 
units  and  appurtenances.  J.  B.  Taylor, 
pre.s.  II.  G.  Davis,  ch.  engr.  Noted  Mar  6. 

N,  \„  Brookl.vn — C.  Hutwelker.  655  5th 
Ave..  had  plans  prepared  by  E.  F.  Seelye, 
archt  and  engr..  101  P.ark  Ave.,  New  York 
rity.  for  5  story,  63  x  100  ft.,  hrick  and 
steel  packing  house,  rein. -con.  flooring,  con¬ 
crete  fottndation,  on  Hall  St.  and  Flushing 
Ave.  .About  $100,000. 


N.  Y’.,  Brooklyn — Mason.  Au  &  Magen- 
heimcT,  22  Henry  St.,  having  pltins  pre¬ 
pared  by  Ehling  &  Magnerson.  archts.,  52 
Vanderhilt  Ave..  New  York  City,  for  8 
story,  6n  x  mo  ft.  rein. -con.  and  steel  ad¬ 
dition  to  factory,  rein. -con.  flooring,  con¬ 
crete  foundation,  at  24  Henry  St.  About 
$150,000. 


V.  Y’.,  Brooklyn — Shamp.an  &  Shampan, 
archts.,  50  Court  St.,  preparing  plans  for 
4  story.  92  x  100  ft.,  brick  and  steel  fac¬ 
tory,  rein. -con.  flooring,  concrete  founda¬ 
tion.  on  Varet  and  AA’hite  Sts.  About  $100,- 
Ona.  Owner’s  name  withheld. 


N.  T.,  T.ong  Inland  City — Sawyer  Biscuit 
Co..  404  East  32nd  St.,  New  York  Cltv,  soon 
receives  bids  for  8  story,  126  x  200  ft. 
rein.-con.  and  steel  factory,  rein. -con.  floor¬ 
ing.  concrete  foundation,  on  Degnon  St. 
here.  Ballinger  &  Perrott,  1328  Bway.,  New 
York  City,  archts.  and  engrs.  Noted  May  8. 


N.  Y’..  New  York — Hillman  Co.,  567  3rd 
Ave..  soon  receives  bids  building  1  story,  99 
X  120  ft.  brick  and  steel  garage,  rein.-con. 
flooring,  concrete  foundation,  at  237-245 
East  41. St  St.  About  $25,000.  M.  H.  Harri¬ 
son,  World  Bldg.,  archt.  Noted  June  5. 


_  Y..  Pierrrpont  Manor — Northern  New 

'<’'■8  .Milk  Co.  recently  Incorporated  with 
$.■>00,000  c,apital  stock,  plans  to  build  rein.- 
con  milk  station,  evaporating  plant  and 
"ink  shipping  station.  About  $200,000. 
Address  F.  P.  RediSeld,  Adams,  dir. 


N.  V..  .Syracnse — B.  O.  H.  Metal  Ml 
.1?’  106  South  State  St.,  purch.as^ 

A*  ’08-12  South  State  St.,  and  pla 
^ build  5  story  brick  plant  About  $25, 0( 
"•  L.  Stas,  secy. 


— Horrocks-Ibbotdon  Co.,  5 
ireness  St.,  had  plans  prepared  by  W 
t-  Strohel,  archt,  Martin  Bldg.,  for 


brick  f.actories  on  Whitesltoro  St.  to  con¬ 
tain  27.000  space  and  2  storage  build¬ 

ings.  S500  8<i.ft.  space.  About  $75,000. 

N.  Y’.,  I’tica — See  ”IJuildinKs." 

N.  J.,  Kearnr.v  (.Arlington  1’.  O.) — Ford 
Motor  (JO..  Lincoln  Highway,  plans  to  build 
4  story,  68  x  255  x  850  ft.  assembling  plant 

N.  J.  Kearney  (.-Arlington  P.  O.) — YVhite 
Tar  Co.  soon  lets  contract  building  2 
story,  100  x  200  ft.,  rein.-con.  factory 
and  office,  rein.-con.  flooring,  concrete 
foundation.  About  $60,000.  J.  YV.  Cowper 
Co.,  Fidelity  Bldg.,  Buffalo,  N.  Y'.,  engr. 

N.  4.,  I.amliertville — Chemung  Iron  & 
Steel  Co.,  39  Cortlandt  St..  New  Y'ork  City, 
h.avlng  plans  itrepared  by  E.  F.  Quirk,  engr., 
c/o  owner,  for  1  story.  100  x  380  H.,  rein.- 
con.  and  steel  rolling  mill,  rein.-con.  floor¬ 
ing,  concrete  foundation.  About  $100,000. 

Pa.,  Altoona — Altoonjv  Overall  Co.  pur¬ 
chased  60  X  80  ft.  site  on  Vnion  Ave.  and 
plans  to  build  3  story,  brick  factory. 
About  $50,000.  M.  Henderson  and  A.  Par¬ 
rish,  proprietors.  Architect  not  selected. 

Pa..  .Altoona — Mirror  Printing  Co.,  1000 
Green  Ave..  plans  to  build  3  story,  38  x 
50  ft.,  brick  and  steel  addition  to  plant, 
rein.-con.  flooring,  stone  foundation,  on 
Green  Ave.  and  10th  St.  About  $35,000. 
J.  Millard,  Hutchinson  Bldg.,  archt. 

Pa.,  Bangor — Zipkes,  Wolff  &  Kudroff, 
archts.,  25  West  42nd  St..  New  Y'ork  City, 
prepared  plans  for  2J  story,  50  x  100  ft., 
brick,  steel  and  timber  factory,  rein.-con. 
flooring,  brick  foundation.  About  $80,000. 
Owner’s  name  withheld. 

Pa.,  Johnstown — H.  J.  Cartin,  secy.  bd. 
dir.s.,  Conemaugh  Valley  Memorial  Hos¬ 
pital.  soon  lets  contract  building  2  story, 
rein.-con.,  steel  and  brick  boiler  house  and 
annex  on  Fr.anklin  St..  8th  Ward.  About 
$25,000.  W.  R.  Myton,  1204  1st  Natl.  Bank 
Bldg.,  archt. 

Pa.,  Pliila. — F.  D.  Heyhurn.  B2nd  St.  and 
Overb-ook  Ave,,  rejected  bids  oi>ened  .Tune 
2  building  2i  story.  16.18  x  31  44  x  32.27 
ft  brick  garage  and  store  house.  New 
bids  soon.  Addison  Savery,  21  South  l2th 
St.,  archt. 

Pa..  Phlla.— J.  M.  Kennedy,  1001  Chest¬ 
nut  St.,  having  plans  prepared  by  H.  11 
Kline,  archt.,  536  Mifflin  St.,  building  2 
story,  concrete,  steel  and  brick  f.actory.  on 
Venango  and  B  Sts. 

Pa.,  Pbila.— H.  H.  Kline,  archt.  536 
Mifflin  St.,  preparing  plans  for  1  and  2 
story.  72  x  602  ft.  concrete,  steel  and  hrick 
factory  on  Richmond  Ave.  Owner’s  name 
withheld. 

Md..  Baltimore — Genl.  Investment  Co., 
Columbia  Ave.  and  Baltimore  &  Ohio  R.R., 
plans  to  build  4  story,  90  x  100  ft.,  rein.- 
con.  and  steel  warehouse,  rein.-con.  flooring, 
rook  and  concrete  foundation,  on  Columbiji 
Ave.  and  Putman  St.  About  $50,000.  S. 
I>>ibowitz.  mgr.  G.  R.  Callis,  Jr.  55 
Knickerbocker  Bldg.,  archt. 

Md.,  Highlandtown — (Baltimore  P.  O.)  — 
Jones  &  Lamb  Co.,  Pennsylvania  and  FMl- 
ton  Aves..  soon  receives  bids  remodeling 
plant  of  Monumental  Brewery  Co.  and  con¬ 
structing  several  rein.-con.,  steel  and  brick 
buildings,  rein.-con.  flooring  and  founda¬ 
tion.  on  Ijomhard  St.,  same  to  be  used  as 
meat  packing  plant  and  oil  refinery.  C.  C. 
Comstock.  110  West  40th  St.,  New  York 
City.  engr.  Noted  Apr.  24. 

Tenn.,  MempliU  —  Stratton-Warren 
Hardware  Co..  134  East  Calhoun  St., 
soon  receives  bids  building  4  story,  67  x 
170  ft.,  hrick  w.arehouse,  on  Calhoun  St. 
About  $100,000.  W.  F.  Schultz,  Memphis, 
engr. 

Ky.,  LooUville — Kentucky  Wagon  & 
Mfg.  Co.,  3rd  and  K  Sts.,  plans  to  build  2 
storv,  brick  and  steel  plant.  About  $100,- 
000. 


O.,  Canton — Holland  Bread  Co.,  Toledo, 
having  plans  prepared  by  McCormick  Co., 
archts.  and  engrs..  Century  Bldg.,  Pitts¬ 
burgh,  Pa.,  for  1  and  2  story,  120  x  209 
ft.,  steel  and  brick  bakery,  concrete  founda¬ 
tion.  here.  About  $100,000.  A.  Wade,  Hol¬ 
land,  pres. 

O.,  Cleveland — Jones  Gear  Co.,  Guardian 
Bldg.,  soon  receives  bids  building  2  story, 
30  X  100  ft.  and  110  x  310  ft.,  rein.-con., 
steel  and  brick  factory  and  office  on  Way- 
side  Rd.  About  $130,000.  G.  A.  Oreible, 
517  Sloan  Bldg.,  archt  and  engr. 

O.,  Columbus — Columbus  Tire  &  Rubber 
Co.,  Hayden  Bldg.,  plans  to  build  1  story, 
100  X  340  ft,,  factory  on  West  Gtoodale 
St.  About  $92,000.  Austin  Constr.  Co- 
East  152nd  St,  archts. 


.Midi..  Cedar  Bank — See  ’Buildings." 

■Mlrh.,  Detroit — -A.  Kahn,  archt  .  Mar- 
(luette  Bhig.,  receives  bids  about  June  20, 
building  6  story.  150  x  15o  ft.  rein.-con., 
brick  and  stix  l  service  station  and  siilcs  de¬ 
partment.  r*'in.-oon.  flooring,  concrete  foun¬ 
dation,  on  Y'ork  and  C.ass  Aves.,  for  G>'n. 
Motors  Corp,.  Hoycr-(  ampbell  Bldg..  Cadil¬ 
lac  Motor  Car  Co.,  lessee.  Noted  May  8. 

Yllrh-  Detroit — Natl.  Bi.scuit  Co.  42-56 
Woodbridge  St.,  having  plans  prepared  for 
10  story,  100  x  200  ft.  iilant  on  Forsyth 
-Ave.,  to  include  bakery,  otflces.  freight 
shed.  loading  platform  and  addition  to 
garage. 

Midi.,  Port  Huron — C.  H.  Wills  .and  J. 
R.  Lee,  Hook  Bldg.,  Detroit,  have  pur¬ 
chased  tract  of  land,  soutli  of  hero,  extend¬ 
ing  3J  mi.  along  St.  Clair  Itiver  with  depth 
of  1 J  ml.,  and  plan  to  build  large  motor 
car  manufacturing  plant. 

Ill-  Chieugo— All  Amer.  Truck  Co..  2952 
West  Chicago  St.,  having  plans  jirepared 
by  S.  N.  Oowen,  archt.,  30  North  I,a  Salle 
St.,  for  first  unit  of  plant.,  rein.-con.  and 
brick,  on  Grand  Ave,  and  Natchez  St. 
About  $200,000.  Ultimate  cost,  $1,500,000. 

HI-  rhlesgo — .T.  B  Rohm  &  Son.  archts.. 
138  North  La  Salle  St.,  receive  bids  about 
July  1,  building  2  and  6  story,  brick  and 
rein.-con.  warehouse,  rein.-con.  flooring, 
concrete  foundation,  on  Oak  and  Kingsbury 
Sts.,  for  G.  Rasmussen  Co..  615  West  Ran¬ 
dolph  St  .  to  he  leased  to  Natl.  Tea  Co 
Abut  $400,000.  Noted  May  22. 

III.,  (luinry — Kespohl-Morenstecher  Dry 
Goods  Co..  4th  and  Mivin  Sts.,  preparing 
pl.ans  for  2  story,  125  x  160  ft.,  brick  and 
concrete  warehou.se  and  addition  to  store 
adjoining,  rein  -con.  flooring,  rock  founda¬ 
tion.  About  $70,000. 

YVU-  Ylilwauker — Briggs-Stratton  Co.. 
T.ouis  Ave.,  having  plans  prepared  by  H.  J. 
E.sser,  archt..  Camp  Bldg.,  for  5  story,  60 
, X  170  ft.  rein.-con.  jvildition  to  factory, 
with  21  X  70  ft.  wing  About  $500,000. 

YY’Is-  Milwaukee- -H.  Bryant,  412  Percies 
Bldg.,  plans  to  build  2  story,  46  x  150  ft., 
rein.-con.  and  hrick  garage,  at  146  8lh 
St.  About  $50,000.  C.  Barkhausen,  Iron 
BIk.,  archt. 

YY’Is.,  Portage — Weinberg  Shoe  Co.,  Mil¬ 
waukee.  plans  to  build  2  story,  60  x  110 
ft.  brick,  steel  and  rein.-con.  factory,  rein.- 
con.  flooring,  brick  foundation,  here.  About 
$90,000.  Architect  not  selected. 

H’Is-  Rheho.vgan — City,  c  'o  C.  U.  Boley. 
engr,.  City  Hall,  plans  to  fmild  1  story,  60 
X  125  ft.  brick  and  rein.-con.  garage,  rein.- 
con.  flooring,  brick  foundation,  on  9th  St. 
A.  Nack,  City  Hall,  archt. 

YY’Is-  Sheboygan — H.avana  Amer.  Cigar 
Co.,  c/o  I.  L.  Stein,  319  North  Wells  St.. 
Chicago,  plans  to  build  2  and  3  story.  60  x 
200  ft.,  hrick.  rein.-con.  and  steel  factory 
on  13th  St.,  here.  About  $80,000. 

YY'Im-  Slieboygan — Nall.  Box  &  Novelty 
Co..  Sth  St.,  plans  to  build  4  story,  60  x 
150  ft.  brick,  rein.-con.  and  steel  factory,  on 
13th  St.  and  Kentucky  Ave.  About  $70,- 
000.  Architect  or  engineer  not  selected. 

YY’Is-  Sheboygan — North  Star  Rubber 
Co.,  c/o  L.  Hoffmeistcr.  176  16th  St..  Mil¬ 
waukee,  plans  to  build  2  story,  60  x  95  ft. 
brick,  rein.-con.  and  steel  factory  on 
Michigan  Ave.  About  $45,000. 

YY’U-  Shebo.vgan — Shebovean  Cigar  Box 
T.umber  Mfg.  Co.,  c/o  J.  YVill.  Sheboygan, 
pl.ans  to  build  2  story.  50  x  SO  ft.,  brick, 
rein.-con.  and  steel  factory,  brick  founda¬ 
tion,  on  Martin  Ave.  About  $70,000.  Juul 
&  Smith,  Img  Bldg.,  archts. 

Minn-  Intrrnalianal  Kalla — City  having 
pl.ans  prepared  by  W.  Glenn,  engr-  Minne- 
anolis.  for  hydrogen  gas  plant.  About 
$75,000. 

Kan-  YYIrhita — A.  J.  Watson  having 
plans  prepared  by  H.  A.  Noble,  engr..  Reli¬ 
ance  Bldg.,  Kansas  City.  Mo.,  for  ware¬ 
house,  here.  About  $100,000. 

S.  D-  Madiaon — City  voted  $100,000  to 
build  electric  light  and  power  plant 

Mo-  St.  Joseph — City  voted  $500,000 
bonds  to  build  extension  to  electric  light 
plant.  Noted  Mar.  27 

Mo-  St  Lonia— Barnett,  Hayes  8t  Bar¬ 
nett.  archts.,  949  Century  Bldg.,  soon  re¬ 
ceives  bids  building  4  and  6  story,  119  z 
120  ft,  rein.-con.,  steel  and  brick  factory, 
rein.-con.  flooring,  concrete  foundation,  on 
7th  and  Washington  Sta,  for  J.  Smith 
Furniture  Co.,  919  North  7th  St  About 
$300,000. 
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Mo.,  8t.  Irould — Bd.  Pub.  Serv.  soon  re¬ 
ceives  bids  bulldinfT  one  120  x  200  ft.  and 
one  200  x  400  ft.  concrete  warehouses.  In¬ 
cluding  11  concrete  freight  platforms, 
cranes,  etc.  Al>out  $300,000.  J,  A.  Hook, 
City  engr. 

Mo.,  8t.  I.ouls — Cornelius  Mill  Furnish¬ 
ing  Co..  6th  and  Carr  Sts.,  having  plans 
prepared  l)y  C.  F.  May,  archt.  and  engr,, 
I.arlede  Bldg.,  for  2  story,  73  x  128  ft 
factory.  Cost  to  exceed  $50,000. 

•Mo.,  8t.  touls — United  Drug  Co.,  63 

I.,ion  St.,  Boston,  Mass.,  having  plans  pre¬ 
pared  for  8  story  factory  on  San  Franci.sco 
Ave.  and  Klngshighway,  here.  About  $2,- 
000,000. 

Tex.,  Bellas — Dallas  Power  &  Light  Co.. 
Interurhan  Bldg.,  plans  to  build  brick  and 
steel  sub-station,  concrete  flooring.  Al>out 
$2.50,000.  J.  H.  Gill,  engr. 

Trx.,  Balias — Gulberson  Oil  WeM  Siv‘- 
cialty  Corp.,  418  South  Boston  St..  Tulsa, 
t'kla.,  plans  to  build  1  story,  concrete,  brick 
and  steel  factory,  concrete  and  brick 
foundjUion,  on  Forrest  and  Pennsylvania 
Aves.,  h**re.  .\bont  $1,000,000.  Architect 
or  engineer  not  selected. 

Okla.,  Okmulgee — Oil  Well  Supply  Co. 
having  plans  prepared  an<l  soon  receives 
bids  building  2  story,  50  x  75  ft.  brick  and 
steel  w.arehouse.  on  Old  Baseball  Park  and 
3rd  SL  About  $35,000.  J.  D.  Lemer,  Pitts, 
burgh.  Pa.,  engr. 

Okla.,  Tulsa — Continental  Supply  Co.. 
507  North  BouMer  St,,  plans  to  build  3 
story.  60  x  lOO  ft.  w.-irehouse.  About  $33.- 
006.  Architect  not  stdected. 

Wash.,  Ortliig — See  “Buildings.” 

Ore.,  Pendleton — Collins  Flonr  Mill. 
Pendleton,  having  plans  prepared  by  Nor- 
dvke  A  Marmon  Co.,  archt..  250  North 
Meridian  St.,  Indianapolis,  Ind..  for  6 
story,  50  x  100  ft.  rein. -con.  flour  mill  and 
2  stor.v  \\ar«‘hotise.  on  Ka.st  Webb  St.  R. 
M.  Crommelin,  Spokane,  Wash.,  mgr. 

Ore.,  Roseburg— Ttmpqua  Valley  Fruit 
Union  plans  to  build  4  story.  5o  x  180  ft, 
rein  -con.  packing  house  and  co'd  storage 
plant.  R.  C  Wood,  mgr.  Architect  not 
selected. 

Ore..  Salem — Oregon  Pulp  fr  Pat>er  Co. 
soon  receives  bids  building  rein. -con.  paper 
and  sulphite  pulp  mill  on  Willamette 
Ri\-r.  .Miout  $1,000,000.  C  K.  Katon, 
Sherman  Bldg..  Watertown.  N.  Y..  engr. 

Cal.,  I.oM  .tingrIeH. — Bd.  Pu’i.  Serv.  Comn.. 
645  South  Olive  St.,  voted  $' 3. .'.00, 000 
bonds  ;  $2,500,000  to  Im>  used  to  build  power 
plant  No.  2  in  San  Francisipillo  Canton 
and  power  development  in  Owens  River 
Gorge  and  $11.00tt,000  for  purchasing  dis¬ 
tributing  system  owned  by  Southern  Cali¬ 
fornia  Kdlson  Co.  K.  F.  Scattergood,  645 
South  Olive  St.,  engr.  Noted  May  20. 

Cnl..  Oriinge — Foothill  Growers,  Inc., 
plans  to  build  1  story  200  x  200  ft.  con¬ 
crete  and  frame  addition  to  packing  house, 
concrete  foundation.  .\bout  $50,0(10. 

Cal.,  Ventura — See  “Buildings’* 

Ont.,  Port  Colhorne — Canada  Cement  Co,, 
273  Craig  St.  W.,  Montreal.  Que.,  prepar¬ 
ing  plans  for  itotash  recovery  plant,  here. 
About  $150,000. 

BIBS  BESIKEB 

Pa.,  Phlla. — Snyder  &  Co..  17-1!>  North 
lOth  St.,  receiving  bl<ls  for  5  story,  31 
X  104  ft.,  concrete,  steel  and  brick  ware¬ 
house.  Peuchert  &  Wtinder,  310  Chestnut 
St.,  archts.  Noted  Jan.  9 

l*a.,  Kriidiiig — T*ntil  June  16.  by  Phila. 
*  Reading  Ry.,  Reading  Terminal,  Phlla., 
building  1  story.  38  x  50  ft.,  rein. -con.  and 
brick  power  house,  here.  A.  E.  Owen, 
Reading  Terminal.  Phil.a.,  engr. 

WIs.,  Milwaukee — T’ntil  .Tune  10,  by  R. 
H.  Pinkley,  engr..  Pub.  Serv.  Bldg.,  build¬ 
ing  2  story.  60  x  80  ft.  brick,  concrete  and 
steel,  sub-i>ower  station,  for  T.  M  E.  R. 
&  I,.  Co.,  rein. -con.  flooring,  concrete  foun¬ 
dation.  About  $40,000. 

Que,,  Nliawlnegan  Falla — ^Until  July  1, 
by  Town  Council.  buil(*mg  electric-light 
plant.  About  $35,000.  B.  S.  Atkina,  enfO". 

Ont..  Hamilton — Until  June  14,  by  F.  W. 
Warren,  archt..  Bank  of  Hamilton  Bldg., 
for  concrete  and  steel  factor>’  tor  Natl. 
Patter  Goods  Co.  Ltd.,  144  Queen  St.  About 
$75,000. 

Ont.,  I'ort  Arthur — Itntll  June  30.  by  M. 
H.  MacI.,eod,  vice  pres..  Canadian  National 
Rys.,  27  Wellington  St..  Toronto,  building 
stip«*r8tructnr<»  of  grain  elevator  work 
house  of  7  (0,000  bu.  capacity,  with  unload¬ 
ing  shed  .ttid  complete  elevator  equipment. 
C.  D.  How’e  *  Co.,  Whalen  Bldg.,  consult, 
engra 


PRICES  AND  CONTHAIZS  AWARDED 
(^^Indlcates  awar''  of  contract) 

Boston- -Boston  Bulck  Co.,  97 
Masachusetts  Ave.,  let  contract  building  2 
story,  85  x  300  ft.,  reln.-con.  and  steel 
storage  building  and  garage,  reln.-con. 
flooring,  concrete  foundation,  on  Babcock 
and  Commcr. wealth  Ave&,  to  Evatt  Constr. 
Co.,  161  Devonshire  St 

-AMass.,  Boston — W.  D.  Young  &  Co..  10 
Washington  St.,  let  contract  building  5 
story,  80  x  128  ft.  reln.-con.  warehouse 
and  sales  house,  rein. -con.  flooring,  con¬ 
crete  foi’iidation,  on  Bal)COck  and  Com- 
monwe:-,th  Aves.,  to  W.  Bailey  Co..  88 
Broad  St.  About  $225,000.  Noted  May  1. 

#.>IasN.,  Taunton — Robertson  Motor  Car 
f  o..  School  St.,  let  contract  building  3 
story,  110  X  110  ft.  rein. -con.  au'co  service 
station,  rein. -con.  flooring,  brick  and  con¬ 
crete  foundation,  on  Trescott  St.,  to  J.  A. 
Glenn.  15  Trescott  St.  About  $1 ‘50,000. 

★  R.  I.,  Central  Falls  (Pawtucket  P.  O. ) 
— Pennsylvania  Silk  Mills,  4th  Ave.,  New 
York  City,  let  contract  building  brick  and 
tlmlx'r  mill,  on  Mill  St.,  to  A.  F.  Smiley, 
Oak  Hall  Bldg.,  Pawtucket.  About  $125,000. 

★  R.  I.,  Pawturkrt-— Borraine  Mfg.  Co., 
Mineral  Spring  Ave.,  let  contract  building 
fireproof  dyehouse  and  bleachery,  rein. -con. 
flooring,  concrete  foundation,  to  O.  D.  Pur- 
ington  &  Co.,  624  Industrial  Trust  Bldg., 
Providence.  About  $400,060. 

★  R.  I..  Providence — Atlantic  Mills,  Efjuit- 
able  Bldg.,  Boston,  let  contract  building  3 
story,  4  6  X  98  ft.  brick  and  steel  power 
house,  concrete  foundation,  on  M.anton 
Ave.,  to  O.  1).  Purington  &  Co.,  624  Indus¬ 
trial  Trust  Bldg.  AlKtut  $25,000. 

'A’Conn.,  New  Britain — Landers,  Frary  & 
Clark,  Commercial  and  Center  Sts.,  let  con¬ 
tract  building  1  story,  50  x  100  ft.  brick 
and  mill  construction  factory,  reln.-con. 
flooring,  concrete  foundation,  on  Center  St., 
to  Ellison  Constr.  Co..  120  Welllngtton  Ave., 
Hartford.  Noted  May  29. 

4^Fonn.,  New  Britain — Taplin  Mfg.  Co.,  65 
Arch  .St.,  let  contract  building  2  story,  60 
X  90  ft.  brick  factory,  concrete  flooring,  con¬ 
crete  foundation,  to  R.  H.  Hibbard  Co..  140 
Main  St.  About  ^0,000. 

4^ronn.,  New  Ilaven — S.  N.  E.  Telephone 
Co.,  114  Court  St.,  let  contract  building  3 
story  brick  and  steel  storehouse,  concrete 
foundation,  on  Liberty  St.,  to  D.  G.  Car¬ 
michael,  902  Chapel  St.  About  $35  000. 

'A'Cenn..  Waterbury  —  M.  .Toseloff  17 
Brown  PI.,  let  contract  constructing  3 
story.  50  x  132  ft.  fireproof  warehouse  and 
grocery  building,  rein. -con.  flooring,  con¬ 
crete  foundation,  on  South  Leonard  St.,  to 
Tracer  Bros.  Co..  52  Benedict  St  About 
$75,000.  Noted  May  15. 

★  N.  Y.,  .4mKterdam — McCIeary,  Wallin 
&  Crouse.  57  Lyon  St.,  let  contract  con. 
structing  3  story,  135  x  325  ft.,  main  build¬ 
ing.  with  two  2  story  50  x  60  ft.  and  50  x 
125  ft.  additions,  and  1  story  130  x  150  ft. 
picker  house,  mill  constructions,  reln.-con. 
flooring,  concrete  foundation,  to  J  W. 
Bl.shop  Co.,  11  Foster  St.,  Worcester,  Mass. 
About  $500,000.  Noted  May  29. 

★  N.  V.,  Brooklyn — T.  De  Lisl  and  O. 
S.acchlttl,  966  Atlantic  Ave.,  will  build  2 
story,  60  X  100  ft.  brick  and  steel  garage, 
reln.-con.  flooring,  concrete  foundation,  on 
Atlantic  and  Grand  Aves.  About  $25,000. 
Work  will  be  done  by  day  labor. 

★  N.  Y..  Brooklyn — Hills  Bros..  375 
Washington  St.,  New  York  City,  let  con¬ 
tract  building  6  story  factory,  with  36  x  40 
ft  and  20  x  36  ft.  wings,  rein.-con.  and 
steel,  reln.-con.  flooring,  concrete  founda¬ 
tion.  on’  Sedgwick  St.,  to  Turner  Constr. 
Co.,  244  Madison  Ave.,  New  York  City. 

★  N.  V..  Brooklyn — Montrose  Oarage. 
Inc.,  c 'o  H.  Weinstein,  archts.,  32  Court 
St.,  will  build  1  story,  75  x  100  ft.,  brick 
and  steel  garage,  reln.-con.  flooring,  con¬ 
crete  foundation,  on  Franklin  and  Wil¬ 
loughby  Aves.  About  $25,000.  Work  will 
be  (IRne  by  day  labor. 

★N.  Y.,  Brooklyn — Pathe  Freres,  Grand 
Ave.,  let  contract  building  7  story.  90  x 
100  ft.,  brick,  steel  and  reln.-con.  addition 
to  factory,  reln.-con.  flooring,  concrete 
■'oundatton.  to  White  Fireproofing  Constr. 
Co..  95  M.ndison  Ave.,  New  York  City. 
Noted  May  8. 

N.  T.,  Buffalo— Wheat  Ice  Cream  Co., 
235  Elm  St..  reo“lved  bids  building  2  story, 
92  X  160  ft.  reln.-con.  garage,  reln.-con. 
flooring,  concrete  foundation,  on  Elm  St., 


Eastern  Concrete'  Steel  Co..  Mor, 
$66,000 ;  G.  D.  Wilson,  Buila 
$66,000.  Noted  May  16. 


toi.ooe 
n  H.,!.,' 
’  Kxch ' 


★  N.  Y.,  New  York — See  "Buii.i.ngs." 


flPa.,  Altoona — Altoona  Baki- 
Chestnut  Ave.,  let  steel  contr. 
story.  118  x  120  ft.,  steel  an.i 
bakery,  on  9th  Ave.  and  28th  St 
&  Laughlin,  Ross  St..  Pittsburc'-. 
May  16. 


:nii 

for  2 
('oiicretf. 

'0  Joiifj 

N'ol.d 


contract  rebuilding  concrete  and 
concrete  foundation,  to  Consoln!:,u  ,1  l.  . 

$3°5.0oT  *  Al^m 


★  Va.,  Danville — Willingham 
contract  building  2  story,  81 
brick  and  limber  plant,  on  Linn 
C.  Thompson,  Charlotte,  N 
$35,000. 


f*o.  |,.t 
\  152  ft., 
.  to  T 
1  ’■  About 


Co.,  11  South  12th  St.,  Richmond  v 
contract  building  46  x  ' 

Mills  St.,  to  Huggen 
Montgomery.  Altout 
Mar.  27. 


■UMIUUI 


240  ft.  foe, J,;;-;  on 
Bros.,  li.ii  pirtp 
.Noted 


$260.'oO(). 


ing  (jo..  Engineer's  Bldg.,  let  eontriet 
building  1  story.  147  x  157  ft ,  r.oa  00^ 
steel  and  brick  warehouse  and  otiio.'  rem 
con.  flooring,  at  1224  East  5.5ih  St  to 
Hunkin  Conkey  Co.,  600  Century  Hbie 
About  $100,000.  Noted  June  5. 

^Ind.,  Kokomo — Haynes  AutomoJdle  Co 
1108  South  Main  St.,  let  contract  Ipuild  -e 
4  story.  120  x  800  ft.  plant,  to  .M  .1  Hot 
man  Constr.  Co.,  Furniture  Bldg.  Evan.i. 
ville.  About  $450,000. 


OMIeh.,  Detroit — Maxwell  Motor  Co 
Woodward  and  Warren  Ave.s.,  let  contraet 
building  1  story,  101  x  157  ft.,  concr.ee 
and  steel  assembling  plant,  conerete  floor¬ 
ing,  concrete  foundation,  to  H.izelfon  fc 
Clark  Co.,  Book  Bldg.  Noted  May  29. 

★Mleh,,  Highland  Park  (Detroit  P.  O  ) _ 

Ford  Motor  Co.  let  contract  Imilding  4 
story,  80  x  260  ft,  rein.-con.,  brick  ami 
steel  service  station  and  gar.age.  rein  -con 
flooring,  concrete  foundation,  on  Wood¬ 
ward  Ave.,  to  Bryant  &  Detwiler.  2336 
Dime  Bank  Bldg.  Noted  May  22. 

41Mlrh.,  Highlanil  Park  (Detroit  P.  0.) _ 

See  “Bullding.s.” 


★  III.,  rhleago — Columbian  Bank  Note 
Co..  1104  South  Wabash  Ave..  let  contract 
building  3  story,  75  x  125  ft  .  rein.-coi 
printing  plant,  reln.-con.  flooring,  concro 
foundation,  at  600-506  South  Ashland  Ave. 
to  Schmidt  Bros,  Constr.  Co.,  105  North 
Clark  St.  About  $75,000. 


★  III.,  rhleago — Granet  &  Rothschild.  323  i 
West  .Tackson  Blvd.,  let  contract  building 
2  story.  50  x  120  ft.,  brick  and  timber  fac¬ 
tory.  concrete  foundation,  at  2422  South 
Crawford  Ave.,  to  ,1.  Rodatz,  209  South  I.a 
Salle  St.  About  $25,000. 

★HI.,  rhleago — W.  Wrlgley  Jr  *  Co  5 
North  Waba.sh  Ave.,  let  contract  building 
8  story,  80  x  343  ft.,  reln.-con.  warehouse, 
reln.-con.  flooring,  concrete  foundation,  on 
Ashland  Ave.  and  36th  St.,  to  E.  W  Sproul 
Co..  2001  West  39th  St.  About  $6nn,nitn 

★Win..  Ft.  .4tklnnon — Creamery  Pack¬ 
age  Co.,  Ft.  Atkinson  Bldg.,  let  contract 
building  5  story,  90  x  207  ft.,  reln.-con.  and 
brick  factory  to  Raulf  Co.,  428  Grand 
Milwaukee.  About  $200,000.  Noted  June  .S. 


★Win.,  Msnitowoe — Manitowoc  Seed  Co, 
1009  Main  St.,  let  contract  building  2  story, 
60  X  1.50  ft.,  brick,  steel  and  reln.-con.  wan-- 
hou.se.  concrete  flooring,  brick  foundation, 
on  8th  St.,  to  Blake  Constr.  Co..  627  South 
River  St.,  Appleton.  About  $40,000.  Noted 
Apr.  3. 

★Win..  Manitowoc — Tinsel  Mfg  Co.  I6tli 
and  Hamilton  Sts.,  let  contract  building  3 
story,  60  x  100  ft.,  brick,  steel  and  r  ir  ■ 
con.  factory,  reln.-oon.  flooring,  brick 
foundation,  to  E.  R.  Herman.  Manitowoc. 
About  $80,000. 


★  WIs..  Milwanker — Lincoln  Motor  Car 
Co..  820  3rd  St.,  let  contract  building  - 
story,  60  x  108  ft.,  reln.-con.  and  nnok 
garage,  reln.-con.  flooring,  concrete  fi’un- 
datlon,  on  3rd  and  Clark  Sts.,  to  P 
&  Sons,  1018  Humboldt  Ave.  About  L".- 
000.  Noted  June  6. 


★  WU..  Sheboygan — Columbia  Shoe  Co 
c/o  C.  Wolf,  1525  North  10th  St  .  'e‘ 
tract  building  3  story,  70  x  11('  A- 
factory,  brick  foundation,  on  Ihth  St.. 
C.  Ackerman  Sons,  Sheboygan.  Atiout  • 
000.  Noted  Mav  29 
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Indusir'.U  Works  (Continued) 

Sheboyicftn— Wadham  Oil  Co.,  3:>(t 
piinffin  "st.,  Milwaukee,  let  contract  build- 
^‘‘",1  atory.  60  x  92  ft,  brick  warehouse 
‘nrf  fll'  -".'  station,  rein. -con  floorinff.  rock 
fr,rndat. 'll.  on  13th  St.  and  Michigan  Ave., 
IT  to  C.  Zelle  &  Sons,  1220  MichiRan 
"oft  between  $40,000  and  $60,000, 
Voted  May  29. 

^iVi.  8hebo.vitan  Falls  —  Brlckner 
'Co.,  c/o  A.  Brickner.  SheboyBan 
Vails  l<  t  contract  bulldinB  2  story,  52  x  90 
o  liVlcK  rein  -con.  and  steel  factory,  brick 
foundation,  on  Main  St.,  to  Siems,  Hel- 
el  Schaffner.  514  Germania  Life 
^p.,  St.  Paul,  Minn.  About  $30,000. 

#Miun,.  Minneapolis — Brin  Glass  Co..  610 
i«t  St  N.,  let  contract  building  5  story 
warehouse  at  604  Washington  Ave.,  N.. 
To  H  N-  LelKhton  Co.,  127  South  10th  St. 
About  $100,000. 

*Mo,  St.  Louis — St.  Louis  Mfg.  Corp.. 
<1401  liulwer  Ave.,  let  contract  building  1 
Rtorv  426  X  132  ft.,  brick  and  steel  fac¬ 
tory  at  5437-61  Natural  Bridge  Ave.,  to  H. 
Ilakwler  Bldg.  &  Constr.  Co.,  621  Wain- 
right  Bldg.,  $406,731. 

St.  Louis — Scullin  Steel  Co.,  6700 
Manchester  St.,  will  build  steel  rolling  mill 
at  6700  Knox  Ave.  About  $2,000,000. 
Work  will  be  done  by  day  labor. 

ttTex.,  Port  Arthur — Adams  &  Gorin  let 
contract  building  2  story.  100  x  140  ft., 
reln.-con.  warehouse,  to  McDaniel  &  Hart¬ 
ford,  Port  Arthur.  About  $51,500. 


ttlVaHli..  Ooldendair — Leadbetter  &  Wal¬ 
ters  will  build  1  story,  100  x  120  ft.,  brick 
warehouse.  Work  will  be  done  by  day 
labor. 

♦Ore..  Tillamook — Ackley  &  Miller  let 
contract  building  1  story.  106  x  143  ft.  con¬ 
crete  garage,  to  F.  Heyd,  Tillamook. 
Noted  May  29. 

♦  ral..  Fresno — San  Joaquin  Baking  Co., 
San  Benito  and  P  Sts.,  let  contract  build¬ 
ing  1  and  2  story,  145  x  280  and  12  x  168 
ft,  rt  n.-con.  and  brick  bakery,  rein. -con. 
flooring,  concrete  foundation,  on  Los  An¬ 
geles  and  L  Sts.,  to  R  Pederson.  446  Clark 
St.  Cost.  Including  equipment,  $250,000. 
Noted  June  6. 


♦Cal.,  Los  Angeles — G.  H.  Wadleigh  let 
contract  building  3  story,  70  x  170  ft., 
rein  -con.,  brick  and  hollow  tile  garage  and 
machine  shop.  rein. -con.  flooring,  concrete 
foundation,  to  Ijconardt  &  Peck,  H.  W. 
Heilman  Bldg.,  $32,475.  H.  G.  Hafter,  1026 
Orange  St.,  lessee. 


♦Cal.,  Modestii— M.  F.  Hewell  let  contract 
building  2  story,  125  x  140  ft,  rein.-con. 
garage.  Including  freight  elevator,  on  10th 
and  G  Sts.,  to  E.  Green,  Modesto.  About 
$50,000. 


♦  Cal..  Sants  Ross — Santa  Uo.sa  Shoe  Mfg. 
Co.  let  contract  building  2  story  factory, 
to  A.  M.  Hildebrand,  Santa  Rosa.  About 
$25,000. 


Buildings 

PROPOSED  WORK 


Conn.,  New  l.,ondan — Theatre — H.  R. 
Brewster,  archt.,  295  East  17th  St.  Brook¬ 
lyn.  receives  bids  al>out  July  1.  building  3 
story.  70x165  ft.,  brick  and  concrete,  reln.- 
con.  flooring,  concrete  foundation,  on  Bank 
St.  here,  for  W.  T.  Murphy,  143  Bank  St. 
about  $125,000.  Noted  Mar.  13. 

Conn.,  Norwich  —  Hospital  —  Norwich 
Hospital  for  Insane  receives  bids  altout 
June  20,  for  2  story,  200  x  200  ft  brick 
and  reln.-con.  psycopathlc  and  tuberculosis 
ward  building,  rein.-con.  flooring,  concrete 
foundation,  on  Preston  St.  About  $200,000. 
('udworth  &  Thompson,  Thayer  Bldg., 
archts.  Noted  May  1. 

Conn.,  Torrington— Club^St.  Francis  T. 
A.  &  B.  Society,  Spear  St.,  plana  to  build 
2  story  clubhouse,  to  include  gymnasium, 
bowling  alleys,  etc.  About  $60,000. 

Conn,,  Waterbury  —  Bank  —  tVaterbury 
Natl.  Bank,  150  Bank  St.,  receives  bids 
about  July  15,  building  brick  and  lime¬ 
stone,  on  Grand  and  Field  Sts.  About 
$100,000.  r.  Gilbert,  244  Madison  Ave., 
New  York  City,  archt. 

N.  Y.,  Brooklyn — Theatre — J.  Manheim- 
er,  1694  49th  St.,  having  plans  prepared  by 
Carlson  &  Wiseman,  archts.,  226  Henry  St., 
for  3  story,  203  x  302  ft.  brick,  stone  and 
steel,  rock  foundation,  on  Flatbush  Ave. 
and  Albemarle  Rd.  Alsjut  $450,000.  Noted 
Apr.  24. 

N.  Y.,  Brooklyn — Theatre — I.  Miller.  1663 
Union  St.,  soon  receives  bids  for  2  story, 
100  X  140  ft.  brick  and  steel,  brick  foun¬ 
dation,  on  SL  Johns  PI.  and  Utica  Ave. 
About  $150,000.  T.  W.  Short,  370  Macon 
St.,  archt.  Noted  May  15. 

N.  Y.,  Herkimer — Theatre — Griswold  & 
Mason  h.aving  plans  prepared  by  E.  A. 
Howard.  Bastable  Blk..  Syracuse,  for  60 
X  135  ft.  fireproof.  (1200  seating  cap.acity), 
on  Main  St.  About  $80,000.  Address  T.  P. 
Griswold,  Herkimer. 

N.  Y.,  New  York — Exchange — New  York 
Telephone  Co..  15  Dey  St.,  having  plans  prew 
pared  by  McKenzie.  Voorhies  &  Gmelln, 
archts.  and  engrs.,  1123  B’way.,  for  2  story, 
100  x  145  ft.  brick,  steel  and  limestone,  brick 
foundation,  on  Tratman  Ave.  west  of  Row¬ 
land  St.  About  $200,000. 

N,  Y.,  New  York — Hospital — New  York 
Infirmary  for  Women  and  Children.  321 
East  15th  St.,  having  plans  prepared  by 
Butler  &  Rodman,  archts.  and  engrs.,  56 
West  45th  St.,  for  altering  7  story  brick 
and  steel  hospital.  About  $72,000. 

N.  Y..  New  York — Offlco— Ijarimore  & 
Co..  1  West  40th  St.,  soon  receives  bids 
building  6  story,  34  x  100  ft.  brick  and  steel, 
brick  foundation,  at  15-17  West  46th  St. 
About  $80,000.  Zipkes,  Wolff  &  Kudroff.  25 
West  42nd  St.,  archts.  and  engrs.  Noted 
June  5. 

N.  Y..  New  York — Offlce — One  Hundred 
and  Ten  William  St.  Corp.  having  plans 
prepared  by  F.  H.  Quinby.  archt.,  99  Nas¬ 
sau  St.,  for  18  story  brick  and  steel  addi¬ 
tion,  on  Willi.am  and  John  Sts. 


N.  Y.,  Watertown — Hotel — K.amargo  Ho¬ 
tel  Corp.  recently  lncorporte<l,  having  plans 
prepared  by  Essenwein  &  Johnson,  archts., 
Ellicott  S<i.,  Buffalo,  for  hotel  on  Washing¬ 
ton  St.  About  $500,000.  D.  M  Anderson. 
Sherman  Bldg.  ;  F.  A.  Empsall.  122  Court 
St.  :  D.  D.  Kieff,  Flower  Bldg.,  dirs. 

N,  J.,  Hoboken — Office — TIetjen  &  L.ang 
Dry  I'iock  Co..  17th  St.,  plans  to  build 
3  story,  concrete.  About  $100,000. 

N.  J.,  Jersey  City — .Tall — Bd.  Freeholders 
Hudson  Co.  plans  to  build  Jail.  AI>out 
$200,000. 

N.  J..  Jersey  City — Mausoleum — Mutual 
Mausoleum  Co.  I'lans  to  build  concrete, 
brick  and  marble,  on  Garfield  Ave.  Al*out 
$300,000. 

N.  J.,  Kearne.v  (.Arlington  P.  O.) — Offlce 
— See  "Industrial  Works." 

N.  J.,  New  Briinswlrk — Theatre — Victory 
Amusement  Corp..  New  Brunswick,  having 
plans  prepared  by  J.  H  S<'heier.  archt.. 
26  West  42nd  St.,  New  York  City,  for 
100  X  100  ft.,  brick  and  steel,  brick  found.a- 
tion,  on  Albany  and  Washington  Sts. 
Al)OUt  $300,000. 

N.  J.,  Orange — Sanatorium — G.  C.  Ber¬ 
gen,  purch.  agt.  Essex  Co.  (Newark),  soon 
receives  bids  building  concrete  and  steel 
sanatorium,  here.  About  $569,000.  G. 
Green.  27  Clinton  St..  Newark,  archt. 

N.  J..  W«odl>iir.v — Bank — C.  P.  Peddle, 
archt..  136  South  4th  St.,  Philadelphia,  soon 
receives  bids  building  1  story,  35  x  106  ft., 
concrete,  for  Ist  Natl.  Bank,  here.  About 
$125,000. 

Pa..  .Mlentuwn — Theatre  and  Office — 
W'^ilmer  &  Vincent  Theatre  Co..  1461  Bway.. 
New  York  City,  soon  receives  bids  build¬ 
ing  3  story,  116  x  116  and  58  x  90 
ft.,  steel  and  brick.  Hoffm.m  &  Henon. 
Finance  Bldg.,  Phila,,  archts.  Noted  Feb. 
27. 

Pa.,  .Altoona — Business  Bldg. — A.  M.arin- 
cucci  &  Bros.,  814  18th  St.,  receives  bids 
about  June  30  building  2  story,  40  x  61  ft., 
brick  and  stone,  on  9th  Ave.  and  16th  St. 
About  $50,000.  F.  A.  Hersh  and  F.  J. 
Shollar,  Commerce  Bldg.,  archts. 

Pa.,  .Altoona — Schools — Bd.  Educ.  I,ogan 
Twp..  soon  lets  contract  building  three  2 
story.  42  X  62  ft.  brick  and  stone  schools 
at  Garden  Heights.  South  Altoona,  and 
Greenwood  ;  also  2  story.  21  x  30  U.  ad¬ 
dition  to  Pleasant  Valley  School.  Total 
cost.  $55,000.  Separate  bids  will  be  asked 
for  each  school.  F.  A.  Hersh  and  F.  J. 
Shollar,  Commerce  Bldg.,  archts. 

Pa.,  Johnstown — Bank — T’nited  States 
Natl.  Bank  purchased  60  x  231  ft.  site  on 
Franklin  St.  and  plana  to  build,  brick,  stone 
and  steel.  Architect  not  selected.  G.  M 
Kline,  W.  G.  Hager  and  others,  dirs. 

Pa.,  Phila. — Synagogue — Beth  Shalom 
congregation,  224  Market  St.,  having  plans 
prepared  by  Fleldstein  &  Both,  archts., 
1328  Chestnut  St.,  for  3  story.  100  x  125  ft. 
concrete  and  brick.  About  $100,000. 


Mass,,  Northampton  —  Church  —  Notre 
Dame  Roman  Catholic  congregation.  King 
St.,  plans  to  build  brick  and  stone  church. 
About  $150,000.  Architect  not  selected. 

R.  I.,  Pawturket — Recreation — See  "In¬ 
dustrial  Worka” 

('onn.,  Oroton — Housing — See  "Industrial 
work.s.” 


Conn,.  Manrhenter  —  Housing  —  Cheney 
Rros.,  Hartford  Rd.,  plan  to  build  2  story 
workmen’s  houses  on  Park  and  Prospect 
Sts.  About  $100,000. 

Conn.,  New  Britain — Church — St.  Marks 
Episcopal  congregation,  21  W^ashlngton  St., 
having  preliminary  plans  prepared  by  Car- 
rere  &  Hastings,  archts.,  62  Vanderbilt 
Aye  New  York  City,  for  lOO  x  100  ft. 
brick  and  steel,  brick  foundation,  on  Wash¬ 
ington  St.  About  $100,000.  Noted  Apr.  24. 

Oonn.,  New  Britain — School — Bd.  Educ. 
plans  to  build  auditorium  and  20  room  ad¬ 
dition  to  North  End  School,  on  Bassett  St 
About  $200,000.  Architect  not  selected. 


(onn..  New  Haven  —  Hospital — C.  S 
Palmer,  archt,  191  Church  St.,  receive 
1JA  June  15,  building  5  story,  100  : 

*49  It.,  fireproof,  rein.-con.  flooring,  con 
Crete  foundation,  on  Orchard  St.,  for  Grac 
Assn..  1418  cniapel  St  Abou 
$30(1,000.  Noted  Feb.  27. 

fonii..  New  London — Business — A.  H.  I 
St,  plans  to  erect  busines 
building  on  Bank  St.  and  Montauk  Av< 
Aixnir  $50,000.  Architect  not  selected. 


N.  Y.,  New  York — Store — Buckley-New- 
hall  Co..  125th  St.  and  6th  Ave.,  having 
plans  prepared  by  J.  B.  Snooks  Sons,  archts. 
and  engrs.,  261  Bway,  for  12-story,  100  x 
125  ft.  brick  and  steel,  rock  foundation, 
on  6th  Ave.  and  41st  St. 

N.  Y.,  North  Tonawanda — GjTnnasium. 
etc. — Bd.  Educ.  having  plana  prepared  and 
estimates  made  .for  2  story  gymnasium  and 
drill  hall.  About  $80,000. 

N.  Y.,  Rochester — Store — B.  Forman,  46 
Clinton  Ave.,  S.,  plans  to  build  3  story.  34 
X  126  ft.  brick  addition  to  present  plant. 
About  $60,000.  Architect  not  selected. 

N.  Y.,  Rye — (^uh — J.  E.  Bowman.  Hotel 
Biltmore.  New  York  City,  having  plans  pre¬ 
pared  by  AVarren  &  Wetmore.  archts.  and 
engrs.,  16  East  47th  St.,  New  York  City, 
for  brink,  steel  and  reln.-con.  club  house, 
rock  foundation,  here.  About  $2,000,000. 

N.  Y..  A’tle-i — Hospital — T^tica  State  Hos¬ 
pital,  Marcy  Division,  had  plans  prepared 
for  3  story,  40  x  206  ft.  building  to  be 
know'n  an  .Acute  Hospital,  with  3  wings.  35 
X  68  ft.,  cost  $350,000  ;  also  3  story,  41  x 
320  ft.  Chronic  Hospital,  with  3  wings,  41 
X  83  ft.,  both  brick  and  reln.-con.,  cost 
$400,000. 

N.  Y.,  Utlea — Offlce,  etc. — Langdon  & 
Hughes  Electric  Co.,  233  Elizabeth  St, 
having  plans  prepared  for  3  story,  brick, 
offlce,  storage  and  shop  building,  at  225- 
229  Elizabeth  St.  Cost  between  $60,000 
and  $70,000. 


Md.,  Baltimore— Parish  House  and  Manse 
— Forest  Park  Presbyterian  congregation. 
3714  Springdale  Ave.,  plans  to  build  2 
story,  40  X  75  ft.,  rein.-con.,  stone  and 
brieJt,  conertte  and  rock  foundation,  on 
Dalrymple  and  Garrison  Aves.  About  $60.- 
000.  J.  E.  Finney,  pastor.  J,  R.  Lafferty, 
Roslyn  St.  near  Beach  Ave.,  archt. 

Md.,  Tracy*  Landing — School — Bd,  Educ. 
Anne  Arundel  Co.,  Annapolis,  having  re¬ 
vised  plans  prepared  by  H.  P.  Hopkins, 
archt.,  211  Union  Trust  Bldg..  Baltimore, 
for  2  story,  brick,  stone  foundation.  About 
$50,000.  Former  bids  rejected.  Noted 
May  29. 

W,  Va.,  Martinnburg — Hospital — City 

plans  to  build  4  story  addition  to  hospital. 

W,  Va..  Welch — Municipal — City  Comrs. 
plan  election  soon  to  vote  on  $60,000  l>onds 
to  build  3  story  municipal  building,  to 
house  city  officials  and  Fire  Dept. 

Fla.,  Jacksonville — School — Duval  Co. 
election  June  24,  to  vote  on  $150,000  bonds 
to  build  school. 

Ala.,  Birmingham — Memorial  Auditori¬ 
um — Committees  being  organized  and  cam¬ 
paign  will  be  started  to  raise  $1,000,000 
to  build  memorial  auditorium.  M.  W'. 
Bush,  c/o  Chamber  of  Commerce,  chn. 

la..  Sac  City — School — Bd.  Educ.  having 
plans  prepared  by  Ashby,  Ashby  A  Schultz, 
archts.,  178  West  Jackson  Blk.,  (Thlcago,  for 
2  story,  85  x  160  ft.,  brick  and  timber,  reln.- 
con.  flooring,  concrete  foundation.  About 
$100,000. 
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liulldlnKn  (Continu)**!) 

!»..  Clrvrlmnd  —  <"‘onim<'r«’laI  —  K  V 
I’alntcr.  ('u.vuh'>Ka  lildK.,  l>lanH  to  hutid  10 
Hlory,  I3r>  X  360  ft.,  roin.-coti..  alfel  an<! 
tirlck,  on  Kaaf  17lh  St.  and  Kiiclld  Ave. 
AUiut  1300,000.  Arrhltrot  not  aoh-ctod. 

t».,  ('IpvriHnil — Hotol — KiiclOI  I’roHpi'ft 
fort).,  r  o  Van  Ak^-n  &  Stroi-k.  6525  lOucMd 
Av*v,  plana  to  Itiilld  t2  Htory,  377  x  400  ft., 
r<*ln.-oon.  atrcl  and  brick,  c-oncrctc  fonnda- 
tton,  at  2432  Knclid  Avc  Alxnit  $4,000,000 
W.-irrcn  &  Wctmoro,  16  I'^at  47tli  Ht.,  Sew 
York  City,  an'lita. 

4».,  f'lrvrland — Memorial — City  of  Cleve¬ 
land  Memorial  Aaan.,  c  o  M.  tternatein, 
1  442  Kaat  106th  St.,  having  pn-llmlnary 
)>r<‘i*nrcd  hy  W  S.  Ijouifee,  archt.,  Marahall 
ItIdK.,  for  4  otory,  66  x  346  ft.,  rein. -con., 
aleel  and  brick,  on  laikeaide  and  Ontario 
Avea.  AlK)ut  $300,000.  Noted  Keb.  20. 

4>..  f'liliimhiia — Store — t^nlon  Clothing 
Co..  Ix)n»r  and  Hitfh  St.a.,  plans  to  raxe 
present  slm<*ttin‘  and  Inilld  6  story.  62  x 
K7  ft  .  on  West  IxmK  St.  Al>out  $160,000. 
Arc.hltt-ot  not  selected. 

O.,  Iia.vton— Hank  and  Ottlce — WInlera 
Natl.  Hank,  2nd  and  Main  St..  |)lans  to 
bnlld  5  story,  72  x  80  ft.,  rein. -con.  and 
brick,  rein. -con.  floorliiR.  concrete  founda¬ 
tion  About  $2.5O,0Ot>.  \V  H.  I’bllllps,  c/o 
F  H.  Smith,  enpr.,  120  Hway.,  New  York 
City,  archt. 

O.,  Sprinxileld— Theatre — O  Stin,  Main 
and  Tdmeslone  Sts.,  soon  receives  bids 
bnildinp  2  story,  rein. -con.  and  brick,  reln.- 
con  tloorlnp.  concrete  foundation,  on  I.lme- 
Ktoiw  St  Alsnit  $75,000.  W.  F.  Miller. 
Kelly  lildp.,  archt. 

<»..  \otiiiKNtown  —  Clutrch  —  St.  Taikes 
Taitberan  c<inprepatlon  plans  to  bnlld  50  x 
87  ft.,  on  \V«'St  Kverpreen  St.  and  Oak  Hill. 
About  $90,000.  Architect  not  seletKed. 

Ind..  Terer  ll'iiile — .School  H-t 
plans  to  build  school.  Aliout  $150,000. 

MIrli.,  Alpena — Armory — A.  Oonld,  archt., 
I'Tmplre  Hldp .  Hetpolt.  receives  bids  ahotit 
.lune  20,  biiildinp  I  story.  118  x  180  ft., 
rein. -con.,  brick  and  steel,  concrt'te  founda¬ 
tion  for  City.  Noted  May  22. 

MIrh.,  Cexlsr  linnk  School-  -State  Hd. 
Control,  Ixinsinp.  purchased  125  acre  site 
here  tmil  tdaiis  to  build  tralnlnp  school  for 
women  T'I'ins  Include  3  story  administra¬ 
tion  bnlldinK,  3  dormitories,  each  38  x  179 
ft.  with  whip.  38  X  74  ft.,  central  h<‘atinp 
plant  and  chapel,  all  fireproof  construction. 
Cost  will  exceed  $500,000. 

Alirh..  Itelrolf-  Hall  -  Church  of  the  An- 
ntinclatlon.  c 'o  W.  P.  Hradley,  chn.,  419 
rii'wlck  .\ve..  Ilians  to  build  memorhil  hall 
and  pyinnashim  on  Parkview  and  Jeffer- 
eon  Aveo.  Aliout  $50,000. 

Alleh..  Itetrnit — Home — A.  Kahn,  archt., 
Maruuetle  Hblp..  rei'elves  bids  about  Juno- 
14.  buildhip  6  story.  114  x  147  ft  .  rein., 
con.,  brick  and  steel,  rein. -con.  floorinp, 
concrete  foundation,  at  Harper  Hospital, 
on  John  U  St.  Aliout  $31*0, 000. 

Alirh.,  Itefrolf — Hotel — W.  S.  Harr,  c 'o 
rtaxter,  Odell  A  Halpln.  archts.,  1024  Ham- 
monil  nidp,,  havinp  plans  prepared  for  4 
story,  belek  on  Henrx'  S*  iietween  Cass 
Avo.  and  2nd  St.  About  $125,000. 

Alirh.,  Itefrolt— School — Hd.  Kduc.  soon 
lets  contract  btilldinp  2  story.  65  x  180  ft., 
n-ln.-con..  brick  and  steel  addition,  rein - 
con.  floorinp,  concrete  foundation,  on  In- 
dlnndale  Ave.  and  12th  St.  Malcolmson  A 
Hlpplnliotham,  404  Moffat  Rldp.,  archts. 

Allrh.,  lllphlHiid  Park  fOidrolt  P,  0  1  — 
Tlall — Villape  plans  to  build  ball.  Aliout 
$700,000.  F.  Caldwell,  20  Gerald  Ave., 
oonir. 

III.,  rhleapo — Hotel — Rltz  Hotel,  c  o  W 
W.  .Vhlschlaper,  archt..  Ill  West  Wash- 
Inpton  St.,  havinp  plans  prepared  for  10 
story.  100  X  150  ft  rein  -con.,  rein  -con. 
floorinp,  concrete  foundation,  on  Kenmore 
and  Granville  Sts.  About  $1,000,000. 

111.,  f'hirnKo  llelphfs— Club— P.  Gerhardt. 
archt.,  64  West  Randolph  St.,  ri'celves  bids 
aliout  Jtily  15,  buildinp  6  story.  100  x  142 
ft.,  brick  and  rein. -con.,  rein. -con.  floorinp. 
concrete  foundation,  on  Illinois  and  Oak 
Sts.,  for  Chicapo  Helphts  Country  Club. 
About  $300,000. 

111..  East  Moline— Rectory — Holy  Nam® 
Church  havinp  plana  prepaid  by  H.  Dox, 
archt,  301  At>ollo  Bldp.,  Peoria,  for  brick 
rei'tor.v,  on  6th  St  and  17th  Ave.  About 
$50,000. 


III.,  <)ulnry — Hospital — Hlessiiip  Hos¬ 
pital  Assn.,  Spriiip  and  lUth  Sts.,  plans  to 
build  4  story,  160  x  25o  ft.  brick  and  reln.- 
con.  addition  and  2  story,  brick,  sun  and 
sleeplnp  porches,  rock  foundation.  About 
$200,000. 

III.,  Quincy  — Store  —  See  "Industrial 
Worka" 

Mis.,  itclolt — Church  —  f>ur  Savior’s 
l.iitheran  conprepation  plans  to  build 
church.  About  $50,000. 

Mis.,  Ilebilt — Schools — Fast  Side  School 
Hist,  voted  to  Issue  $245,000  bonds  to  build 
inlermedlale  sehool  on  Ixiwrenw  Ave..  cost 
$160,000;  other  in  Perripo  addition,  $85,000. 

Mis.,  Kau  I'laire — School — Hd.  Kduc. 
had  plans  prepared  by  (?.  Volkman,  archt., 
1061  Grand  Ave.  K.,  for  67  x  165  ft. 
hrb-K,  rein. -con.  and  stone  school,  for  10th 
Ward.  Cost  between  $85,000  and  $90,000. 

M'Is.,  Fond  du  I,ae — Club — Loyal  Order 
of  Moose  plans  to  build  club  In  Central 
Park.  About  $50,000. 

M’Is.,  Ft.  Atkinson — Church — St.  Peters 
Kpiscopal  conprepation  havinp  sketches 
made  by  Schuchard  A  .Tudell,  archts.,  425 
East  M’ater  St.,  Milwaukee,  for  brick  and 
stone,  concrete  foundation.  About  $60,000. 
U.  W.  Mason,  rector. 

M  is..  tirrrii  Hay — Homu' — Mc  Cormick 
Memorial  Home  soon  receives  bids  buildinp 
2  story,  4  6  X  115  ft.  concrete  and  brick, 
eoncrele  foundation,  on  Allonez  St.  About 
$50,000.  Fia-ller  A  f^holeer,  123  North 
Washtnpton  St.,  archts.  Noted  Apr.  17. 

AVIs.,  Alllwankre-  Hank — NatL  Exch. 
Hank.  Bway.  and  MIchIpan  Ave.,  havinp 
prellmln.ary  skelehes  made  hy  Van  Ityn  A 
i>e  Gelleke,  archts..  Caswell  Blk,.  for  4 
story,  brick,  steel  and  stone,  concrete  foun¬ 
dation.  at  387  East  Water  St.  Aliout 
$500,000. 

M’Is..  Mllwnukre^Hnll — Garfleld  T^odpo 
No.  309  F.  A  A.  M..  C/o  W.  E.  Haefner.  933 
orc'li.’ird  SI.,  plans  to  build  2  story,  80  x 
125  ft.  rein. con.  and  brick  on  27th  and 
Center  Sts.  About  $50,000.  Architect  or 
eiiplneer  not  selected. 

AA’l.s.,  Milwaukee — Store — I.  Goldman 
plans  to  build  4  story.  120  x  140  ft  on 
4th  Ave.  and  Mitchell  St.  About  $185,000. 

M’Is.,  Milwaukee — Theatre^ — Gayety  The¬ 
atre.  1  43  2nil  .St.,  h.avlnp  plans  prepared 
for  romodellnp  theatre.  About  $6.5.000  C. 
Fox.  mpr.  Klrchoff  A  Hose,  Majestic  HMp., 
archts. 

M'U..  Sullivan — Sehool — Hd.  Educ.  plans 
to  Inilld  2  story,  50  x  95  ft.  brick  and  rein., 
con.,  brick  foundation,  'on  Main  St.  Aliout 
$55,000.  Architect  not  selected. 

Alliin.,  Ilalatnn — Sehool — Hd.  Educ.  soon 
receives  bids  buildinp  rein. -con.  and  brick, 
rein. -con.  floorinp.  brick  and  rock  founda¬ 
tion.  About  $75,000.  H.  W.  Parsons,  600 
Hullders’  Exch..  Minneapolis,  archt.  and 
enpr.  Noted  May  1. 

Allnn.,  Cass  I.ake — HIph  School— School 
PIst.  voteil  $70,600  bonds  to  build  hlph 
school.  D.  V.  Wnrdni'r.  elk. 

Minn.,  Hiiliith — School  and  ,\udllorliim 
Sacred  Heart  Church  plans  to  bulb!  2 
story,  80  X  140  ft.,  rein. -con.  and  steel, 
reln'-con.  floorinp.  concrete  foundation,  on 
4th  St.  and  27th  Ave..  E.  About  $120,000. 
Hoislead  A  Sullivan,  Palladio  Hldp.,  archts. 
and  enprs. 

Alliiii.,  Kiv — School — Hd.  Educ.  soon  re¬ 
ceives  bids  buildinp  rein. -con.  and  brick  In- 
dustrl.al  school,  rein. -con,  floorinp.  brick 
foundation.  About  $80,000.  H.  W.  Parsons. 
600  Hnllders’  Exch.,  Minneapolis,  archt. 
and  enpr. 

Allnn.,  Glen  I.ake  (ITopkIns  P.  O.) — Hos¬ 
pital — Stind  A  rtiinham.  archts.,  614  Essex 
Htdp.,  Minneapolis,  receives  bids  about 
.Tune  21,  htillcHnp  1|  story,  125  x  135  ft., 
rein. -con.  and  brick,  here,  for  Hennepin  Co. 
About  $50,000. 

Allnn..  Ilibhinp — Club— Tjodpe  No.  1022, 
P  P.  O.  E..  plans  to  build  3  story,  60  x 
120  ft.,  rein. -con.  and  brick,  rein. -con. 
floorinp,  concrete  foundation,  on  Howard 
St  and  Bth  Ave.  About  $75,000.  E.  W. 
Coons,  ohn. 

Minn,,  Ivenhoe— Courthouee— J.  T.  Wil¬ 
son.  aud.  Lincoln  Co.,  soon  receives  bids 
buildinp  rein. -con.  and  brick,  reln.-con. 
floorinp.  brick  foundation.  Cost  between 
$110,000  and  $270,000.  H.  W.  Parsons,  000 
Hullders’  Exch.,  Minneapolis,  archt  and 
enpr. 


Allnn.,  Minneapnila — H:ink —  F<i|. 
serve  Hank.  New  A’ork  Life  1:;. 
chased  site  on  Marquette  Ave.  ate- 
and  plans  to  build  hank.  About  j 
Architect  not  selected. 

Minn.,  MlnneapoIlH — Ottlce — Pliat 
Commerce,  4th  Ave.  and  3rd  St 
pliiiis  i>repared  by  H«*rtrand  A  t 
liiln,  archts.  and  enprs.,  616  Non 
Hank  Hblp.,  for  12  story.  130  x 
reln.-con.  About  $810, ooo. 

Allnn.,  Naabwaiik — .School — Hil 

h.'ivinp  revised  plans  prepared  bv  r 
Chapman.  arcThts..  320  Audiloriiita 
Minneaitolls,  for  prade  and  hipli  si  Ic 
About  $300,000. 

Minn.,  M'Inona — Dormitory — Stai. 

Control,  St.  Paul,  soon  lets  ooiitra.  ; 
Inp  3  story,  46  x  130  ft.,  n-iii -<iii 
brick  dormitory  here  for  wom.ii 
$100,000.  C.  II.  Johnston,  715  I'apit.il 
Hldp.,  St.  Paul,  archt.  and  enpr 
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S.  !».,  .Aberdeen  —  Th<‘atre  —  .Aba' 
Theatre  Co..  Watertown,  ptircha.sial 
here  and  plans  to  build  theatre 
$100,000. 


.irlliy 
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About 


H.  I>.,  lirooklnps — Hlph  Setinnl— H,| 
Educ.  plans  to  build  2  story.  152  x  176  ft 
brick  Jind  rein.-uoti.  About  Jjmnmti 
Tyrie  A  Chapman,  320  Audltorliiin  Hblp 
Mlnneui>olis,  Minn.,  archts. 

H.  !».,  Iimwleh— School — City  votmi  $65- 
000  bonds  to  build  school.  E.  M.  Paul,  eik. 

N.  I».,  Farpn — Seminary — Oak  Grove 
Seminary  pltins  to  build  8<-mlnary.  Almut 
$65,000.  T.  T.  FJelstad,  Cooperstown,  seey. 

N.  I>..  Allltnn — Hlph  School — T’d  Kduc. 
soon  lets  contrtict  buildinp  2  storv,  To  x 
110  ft.,  brick  and  reln.-con.  About  $.7it,iMiii 
J.  Hrecke,  pres. 

N.  !>.,  Neknma — Hlph  School — Hd.  Kduc. 
soon  lets  i-ontract  buildinp  2  story,  7ii  x 
110  ft.  brick  anil  reln.-con.  About  $r.n.n(i». 
A.  B.  Flou,  pres. 

N.  D.,  Sew  Knpland — Church  and  Scluud 
— St.  Mary’s  Church  pltins  to  luilld  About 
$50,000.  N.  Ressler,  Mundan,  archt. 

Aleut.,  Allies  City — Courthott.sc—  Ciistcr. 
Co.  election  Sept.  2.  to  vote  on  fl'lu.Onfi 
bonds  to  build  courthouse.  J.  H.  Hohlinp, 
Jr.,  oo.  elk. 


Ale.,  St.  Jeseph — City  Hall — City  voted 
$450,000  bonds  to  build  city  hall.  Noted 
May  1. 

Ale.,  St.  Jesepli  —  Hospital — City  voted 
$100,000  iKinds  to  build  hospital  for  coii- 
tapeoUH  diseases.  Noted  May  1. 

Ale.,  St.  I.euls — Church — Trinity  Meth¬ 
odist  Episcopal  conprepation  plans  to  build 
on  13th  and  Tyler  Sts.  Cost  to  exceed  $50.- 
000.  T.  E.  Grei>n,  pastor. 

Ale.,  St.  I.eiils — Mercantile — May  Pc- 
partment  Stores  Co.,  6th  and  I-oeusI  Sts. 
plans  to  hiillil  7  story,  at  615  I.oeust  Si. 
Cost  to  exceed  $1 00,000.  C.  F.  Laffer,  c.'o 
Famous-Barr  Co.,  6th  and  Locu.st  Sts., 
supt. 

Me.,  St.  I.eiils — Office — T-eonard  A  T/O- 
ciist  Investment  Co.,  c/o  S.  Hamhurp,  pri‘“. 
2407  North  Hway.,  plans  to  build  65  x  125 
ft.,  reln.-con.,  steel  and  brick,  rein -con 
floorinp,  concrete  foundation,  at  1117-21 
Pine  St.  Coat  to  exceed  $100,000.  Archi¬ 
tect  not  selected. 


Ale..  St.  Louls--Thentre — Pantapea  V."!!!- 
devllle  Circuit,  c/o  A.  Pantapes.  pres.. 
36lh  North  and  Maillson  Sts..  Seattle,  idans 
to  build  on  6th  St.  here.  About  $500,000. 
Architect  not  selected. 


Tex.,  nallaN — T.odpe — Dallas  T,<«lpc  No 
44.  I.  O.  O.  F.,  plans  to  build  6  story,  reln.- 
con.,  on  Pearl  and  Cabell  Sts.  About  $250,- 
000. 


Tex.,  Ilallettsvllle — School — City  voted 
$65,000  Itonds  to  build  school. 


Tex..  RfM-kdale — School — School  Pd  h.iv- 
Inp  plans  prepared  by  A.  B.  Ayres,  archt. 
Bedell  Bldp..  San  Antonio,  for  school. 
About  $75,000. 


Tex.,  San  Antonio — School — City  voted  to 
Issue  $250,000  bonds  to  build  additional 
schools. 


Okla.,  Idahell — Courthouse  and  Jall-- 
Comrs.  McCSirtaln  Co.  soon  let  contract 
buildinp  courthouse  and  Jail.  Bonds  tor 
$125,000  voted  for  project  Noted  Mar. 


Okla.,  Sand  SprlnpB— City  Ha1l-^,H' 
plans  to  build  2  story,  46  x  lOO  P 
and  stone,  brick  and  concrete 
on  Bway.  and  McKinley  St  About  $50.0H. 
.Architect  not  selected. 
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nkla  Tnitta  —  Oymnaalum  —  Tninteen 
Penrv  'Kendall  College.  Cleland  and  7th 
St  bavintr  revis'd  plans  prepared  for 
brick  a  "‘I  stone  gymnasium.  C.  R  Huch- 
ner,  chu. 

Okl«  Tales — Store — R.  N.  McFarlln 
1S10  youth  Carson  St.,  plans  to  build  6 
•tnrv  I  fit  X  100  ft,  on  4  th  and  Main  Sts. 
K’t  f. -.00.000.  tv.  H.  Reynol.lH,  416 
West  2iiil  St-,  Architect  not  selected. 

Okla  TuNs — Temple — Shrine  and  Ma- 
•nnlc  rO'U'  Assn.,  20  Main  St.,  Indween  6th 
^(1  Tih  .'ti.s..  plana  to  build  3  story,  175  x 
"in  ft  .Slone,  on  Hoston  and  7th  Sts.  Al>out 
fsnn.niio.  O.  Winkler,  414  I’alace  llldg., 

archt. 

Coll.  Pel  Norte — High  School — Town 
havltig  plans  prejcired  by  Montjoy, 
Knnch  H  Krewen.  archts..  ChamlM-r  Com- 
merce  Hide..  Denver,  building  high  school. 
About  $75,000. 

(■.do.  laiveland — Bank — Tyiveland  Natl. 
Bank  141  Cast  4th  St.,  having  plans  pre- 
par.-d  building  bank.  Aliout  $100,000.  V. 
C.  Vorreil.T.  pres. 

r«li>..  Monte  Vista — School — Town  plans 
to  build  school.  About  $100,000.  Montjoy. 
Krencli  (C-  Krewen,  Chamber  Commerce 
Bldg.  Denver,  archts. 

rolo.,  WslHenburg — School — Huerfano  Co. 
plans  to  build  school.  Cost  between  $90,- 
Ono  and  $100,000.  Montjoy.  French  &  BYew- 
en.  riianiber  Commerce  Bldg.,  Denver, 
archts. 


MmIio.  HoUr — Tourtellote  &  Hummel, 
archts.  Overland  Bldg.,  receive  bids  about 
Julv  25,  constructing  4  story,  100  x  122  ft 
brick  or  sand  stone  building  concrete  foun¬ 
dation  for  Y.  M.  C.  A.  About  $125,000. 
Noted  May  15. 


Midio.  Boise — State  Tieglslnture — W.  .T. 
IT.ilI.  comr.  pub.  wks.,  receives  bids  about 
■Tlllv  25,  building  two  5  story,  80  x  120 
ft.,  firei)rnt>f  wings  to  capltol.  on  Jefferson 
St,  .About  $900,000.  Tourtellotte  &  Hum¬ 
mel,  Overland  Bldg.,  archts.  Noted  May  2. 

Millie.  Nampa — Bank — Tourtellote  A 
Ilnmniell,  archts..  Overland  Bldg.,  Boise, 
receive  bids  aliout  June  15  building  li 
story.  85  X  115  ft.,  stone  and  terra  cotta, 
eoncreie  foundation,  for  B'arnicrs  and  Mer¬ 
chants  Natl.  B:ink.  About  $85,000.  Noted 
May  15 

.Aril.,  Plioeiilx— TTotel — H.  Bird  and  R. 
M.  Monagham.  .Tefferson  Hotel,  plan  to 
build  6  story,  150  x  150  ft.  addition  on 
Jefferson  St 


AViish.,  Bellingham  —  Church  —  First 
rhrlstlan  congregation  plans  to  build  3 
story,  100  X  150  ft.,  brick,  on  Dock  St. 
About  $60,000.  Architect  not  selectwl. 


AVimli.,  ('liehnllH — Oymnaslum  and  Tn- 
diislrial  Shop — Slate  Bd.  Control.  Olympia, 
having  plans  prepared  by  J.  Zittel,  an-bt., 
Jamcison  Bldg,,  Spokane,  building  gym¬ 
nasium  and  industrial  shop  at  Boys'  Train¬ 
ing  School,  here.  About  $60,000. 

AViisli.,  Ortliig — Barracks,  etc. — State 
Rd  ronirol,  Olympia,  having  plans  pro- 
p.ircil  by  J.  55lttel.  archt,  Jamelson  Bldg., 
Spokane,  building  barracks  and  warehouse 
on  stale  grounds,  for  Soldiers’  Home.  Aliout 
$8.', 000. 


AViixIi.,  Seattle — Temple — Central  Dabor 
Roiim-ll  plans  to  build  labor  temple.  About 
$1..5nn,ti00.  Architect  not  selected. 

Wash..  Spokiine — Home — Northwest  Mis¬ 
sion  Confereni'o  of  Swedish  BJviingellcal 
Rhnrch  having  plans  prepared  by  J.  A. 
Yiiilzer,  nn-ht.,  I^eary  Bldg.,  Seattle,  for 
5  story.  In  I’asndenu  Park.  About  $100,- 
000. 


Cal.,  Lais  .Angeles  —  Administration  — 
linlverslty  of  Southern  California,  College 
of  Liberal  Arts  Rldg.,  36th  and  Cnl- 
verslty  Sts.,  having  plans  prepared  by  J. 
I’arklnson.  archt..  420  Title  Insurance 
Bldg.,  for  3  story,  160  x  256  ft.,  reln.- 
con.  and  brick,  rein. -con.  flooring,  con¬ 
crete  foundation,  on  University  Ave.,  to 
contain  oltlees  and  chaiH-l  to  seat  2000. 
Tills  Is  first  of  group  of  4  or  5  bulMings 
to  be  erected  to  exist  about  $3,000,00<i. 

Cal.,  I.os  .Angeles— High  School — Fowler 
ftnlou  High  School  Dlst.  having  pbuis  pre¬ 
pared  b.v  Allison  &  Allison,  archts.,  1405 
Hibernian  Bldg.,  for  high  school  to  inoludo 
administration,  domestic,  and  nvinnal  train¬ 
ing,  gymnasium  atxl  auditorium  buildings, 
reln.-(xin.  flooring,  concrete  foundation. 
About  $150,000. 

Cal.,  Keedley — Bank — Reedley  Natl.  Bank 
having  plans  prepared  by  K.  J  Kump, 
archt.,  227  Rowell  Bldg.,  KYesno,  for  1  story 
60  X  150  ft.,  rein. -con.  and  terra  cotta, 
concrete  foundation.  About  $70,000  In¬ 
cluding  flxtures. 

Cal.,  Waeranieiito— Hospital — Sisters  Hos¬ 
pital,  23rd  and  It  Sts.,  purchased  6  acre 
site  on  40th  St.  near  H  St.,  and  plans  to 
build  hospital.  About  $200,000.  Arehiti'Ct 
not  selected. 

Cal.,  San  Bernadlno — Schools — City  elec¬ 
tion  In  June  to  vote  on  $250,000  liiinds  to 
build  three  10  room,  one  8  room  and  two 
6  room  sehools.  W.  C.  Seecombe,  pres, 
bd.  educ. 

CbI.,  Santa  AInnIra — Hotel — Santa  Mo¬ 
nica  Bevu-h  Assn,  having  preliminary  plans 
prepared  by  M.  Hunt,  nrehl..  Hibernian 
llldg..  Los  Angeles,  for  10  and  12  story,  500 
X  1200  ft.,  on  ocean  front,  here.  About  $1,- 
500.000.  Address  J.  B.  T,nnker8bim,  Lan- 
kershlm  Bldg.,  JjOb  Angeles. 

Cal.,  Santa  Moiilra — Schools — Bd.  Rducs. 
voted  $75,000  bonds  to  build  6  room  addi¬ 
tion  to  Wa.shlngton  School  and  4  room  ad¬ 
dition  to  John  Adams  School  and  for  pur¬ 
chase  of  additional  grounds ;  also  $30,000 
for  Oreek  Theatre  at  high  school.  Allison 
&  Allison.  1105  Hibernian  Bldg.,  Los  An¬ 
geles,  archts.  Noted  May  8. 

Cal.,  Santa  Rosa — Sehools — City  having 
plans  prepared  by  W.  H.  Weeks,  archt.,  75 
Post  St  ,  San  Francisco,  for  grammar 
school  and  combination  high  school  and 
memorial  hall,  concrete  and  brick.  Al>out 
$250,000.  Bonds  will  be  voted  for  project. 

Cal..  South  I’asadrna  —  Schools  —  City 
election  June  20  to  vote  on  $275,000  bonds 
to  i>ur<-hase  sites  and  build  15  room  Inter¬ 
mediate  school,  cost.  $75,000  and  1  on  Kl 
Centro  St..  $60,000.  O.  W.  I-awyer,  school 
trustes'. 

Cal.,  Vallejo — Theatre — Bell  Amusement 
Co.  having  plans  prepared  b.v  B.  J.  Jom-pb, 
archt.,  Call-Post  Bldg.,  San  Francisco,  for 
1  story,  rein. -con.  About  $60,000. 

Col.,  A'entura— Hospital — Bd.  Supervs. 
'V’entiira  Co.  having  plans  prepared  l)y  A. 
C.  Martin,  archt..  4 SO  Higgins  Bldg,,  I,08 
Angeles,  for  2  story  hospital,  here,  to  In¬ 
clude  service  and  power  hou.se,  nurses' 
home,  residence  building  and  4  cottages, 
rein. -con.  and  hollow  tile,  rein. -con.  floor¬ 
ing,  concrete  foundation.  Cost  lietween 
$150,000  and  $200,000.  Noted  Jan.  23. 

One.,  Montreal — Church — St.  Cyprians 
Angelican  congregation  plans  to  build. 
About  $100,000.  Architect  not  selectc-d. 

Ont.,  Alexandria— Hospital — A.  Chl.solm 
soon  lets  contract  building  hospital,  chapel 
and  monastery.  About  $76,000.  Kenneth 
&  Rea,  Beaver  Hall  Hill,  Montreal,  Que., 
archts.  Noted  June  B. 


AVksIi.,  Tneoma — Hotel — Unnard  Hotel 
"VnOloiite,  c^o  C.  E.  Moore,  representative, 
9  South  M  St.,  having  plans  prepared  by 
K  K  Cutter,  archt.,  ICller  Bldg.,  Spokane, 
for  llreproof  hotel.  Cost,  Including  fur¬ 
nishings,  $1,500,000. 

t'tii.,  riaremnnt  —  Dormitory  —  Pomona 
Coll. .1-0  plans  to  build  4  dormitories  for 
girls  on  campus,  here.  About  $60,000. 
Architect  not  selected. 

Cal.,  Ilermnsa  Beach — School — School 
Tni.t..es  voted  $60,000  bonds  to  build  4 
room  gymnasium  and  auditorium  addition 
to  M'hool  on  Pier  Ave.  Architect  not 

S.-IP. 


Cal,.  I.ong  Beach— T,  M.  C.  A,  havini 
E.  L.  Mayberry,  468  Pa 
rifle  .leotrlc  Bldg.,  Ijos  Angeles,  and  W.  H 
AusMr,.  222  let  Natl  Bank  Bldg.,  associ 
-lu  ®  story  brick  building  oi 

...  Mul  Amer.  Ave.,  here.  About  $150, 
.  '♦oted  May  16. 


Ont..  Espanola — School — Separ.ate  School 
Bd.  soon  lets  contract  building  brick  with 
8  room  capacity.  About  $60,000.  C.  F. 
Burden,  Massey,  archt. 

Ont..  Hamilton — Club— Masonic  Iy>dge 
plans  to  build  brick  and  stone  club.  About 
$260,000.  F.  .T.  Howell.  136  Charles  St., 
chn.  Architect  not  selected. 

Ont.,  Hamilton — School — Separate  School 
Bd.  plans  to  build  3  story,  brick  and  steel, 
concrete  foundation.  About  $75,000.  I’. 

J.  Maloney,  56  Mulberry  St.,  secy. 

Ont.,  Niagara  Falls  —  School  —  High 
School  Bd,  plans  to  build  brick  technical 
school.  About  $100,000.  Adress  J.  Muir, 
85  Ellis  St  Architect  not  selected. 

Ont.  Pembroke— Theatre — Ottawa  Val¬ 
ley  Amusement  Co.,  Altmonte,  having  plans 

Prepared  by  Richards  A  Abra,  archts.,  127 
parks  St,  Ottawa,  building  brick,  here. 
About  $50,000. 


Ont.,  Narnia — Institute— High  School  Ikl. 
having  plans  prepared  by  S.  B.  Coon  &  Son. 
archts.,  Kxcel.slor  Life  Bldg.  Toronto,  for 
brick  collegiate  Institute  with  18  rooma 
Aliout  $350,1100.  Noted  Apr.  24. 

Ont.,  Narnia- -Theatre — United  'I'heatres, 

I-td.,  had  plans  iirepared  for  2  story,  brick, 
steel  and  rein  -con.,  rein. -con.  flooring,  con¬ 
crete  foundaiioii,  on  Victoria  St  Aliout 
$76,000.  J.  Myers,  engr. 

BIIIN  BF.NIKEB 

N.  T.,  Middletown — Hospital — fintll  July 
1,  by  State  Hospital  Comn..  Capitol.  .-Mhany. 
building  40  X  320  ft.  chronic  ho.spital  with 
3  wings,  brick  super-slruiture,  concrete 
foundation  for  Middletown  Slate  HoH|>ital 
here.  Alsiut  $400,000.  I,.  F  PllcJier.  Al¬ 

bany,  state  archt.  ;  advertised  In  this  Issue. 

Noted  June  5. 

N.  Y..  New  York — Store.  Ixifts.  Etc. — 

Until  June  20.  by  Maynicke  &  Franke. 
archts..  25  East  26th  St.,  for  15-story,  50 
X  85  ft,  brick  and  ste*!.  rock  foundation, 
at  119  West  41st  St.,  for  U.  Wurlllzer  & 

Co..  113  West  401  h  St  About  $600,000 
Noted  Apr.  3  under  “I.4inKdnn  Co." 

N.  Y..  tlmdnliig-- Hall.  etc. —  1’ntll  Juno 
24,  (change  of  date),  by  C.  F.  Unttigan, 
snpt.  slate  prisons.  Hall  Ueconls  Bldg., 

New  York  City,  building  mess  hall  and 
kitchen  No.  4.  detention  No  5.  outside  cell 
No.  7,  clinic  No.  8,  pump  house,  reservoir, 
also  for  sanitary  heating  and  electric 
work  on  same.  I,.  F.  I’llcher.  Capitol.  Al- 
b.any,  state  archt.  :  ail  vert  ls»xl  In  this  Is¬ 
sue.  Noted  May  22. 

N.  J.,  Camden — Schools — Until  June  23, 
by  Bd.  Educ..  building  4  story.  80  x  168  ft. 

In  Yorkshlp  Village,  and  2  story.  126  x 
172  ft.  here,  both  brick.  P.  A.  Davis, 

1713  Sansom  St.,  I’hlla.,  archt. 

N.  J.,  Jersey  Cil.v — Schools — TTntll  June 
17.  by  Bd.  Educ.,  building  School  No.  23. 

About  $100,000.  J.  T,  Bnwland,  Jr.,  100 
Sip  Ave.,  archt  Noted  May  8. 

N.  4.,  Newark — School — Until  .Tune  17, 
by  Bd.  Educ.,  building  4  story,  163  x  223 
ft.,  rein. -con.  and  steel  vocational  school, 
on  Sussex  Ave.  About  $500,000,  J.  H.  A  i 

W.  C.  Ely,  Fireman's  Bldg.,  archta  and 
engrs. 

N.  4.,  Trenton  —  Psychoiiathlc  —  Until 
June  25,  by  Dept,  of  Arcliltecture,  142 
West  State  St.,  building  4  story.  45  x  93 
ft.,  concrete  and  stone,  at  State  Hos- 
idtal  for  Insane.  About  $350,000.  F.  H. 

Bent,  Bound  Brook,  archt. 

N.  4.,  Yernna  (Montclair  P.  O.) — Hos¬ 
pital — Until  June  23.  by  J.  M.  Bergen, 
purch.  agt.  Kss«‘X  Co.,  (Newark),  con¬ 
structing  hospital,  main  building  to  l>e 
3  story,  with  four  1  story,  one  1  story  and 
one  3  story  outer  pavilinns,  concrete  and 
steel.  About  $590,000.  J.  (3reen.  27  Clin¬ 
ton  St.,  Newark,  archt. 

Pa„  Hethlehem  —  High  School  —  T^nlll 
July  14,  by  H.  J.  Judd,  supt.  school  dlst., 
building  4  story,  200  x  30o  ft.,  rein. -con. 
and  steel.  Aliout  $800,000.  V.  T.  Ritter, 

North  Amer.  Bldg.,  Philadelphia,  archt 

Pa.,  West  Bethlehem  (Bethlehem  P.  O. ) 

— School- Until  July  14.  hy  H.  J.  Judd, 
supt.  school  dlst.,  building  2  story,  150  x 
150  ft.,  brick  and  rein. -con.  About  $200,- 
000.  V.  T.  Ritter,  North  Amer.  Bldg.,  Phil¬ 
adelphia,  archt 


S.  r..  Clinton — Dormitories — I’ntll  June 
20,  hy  Bd.  Regents,  State  Hospital  for  In¬ 
sane,  Columbia,  building  two  1  and  2  story 
rein. -con.  and  hrlck  dormitories,  rein. -con. 
flooring,  brick  foundation  for  School  for 
Feeble-Minded.  |  ml.  from  here.  About 
$50,000.  U.  <7.  Scarborough,  chm.  Q.  E. 
I.iafaye.  1003  T.ioan  A  Exch.  Bank  Bldg., 
Columbia,  archt 

0„  Akron — Theatre  and  Store — Friedman 
Bros.,  Medford  Bldg.,  receiving  bids  build¬ 
ing  1  and  2  story.  60x120  ft.,  rein. -con., 
steel  and  brick,  reln.-con.  flooring  concrete 
foundation,  on  East  Market  St.  and  Irene 
Ave.  About  $50,000.  Flchter  A  Brooker, 
606  Metropolitan  Bldg.,  archU. 

O.,  Colnmbus — CThemlstry — Until  June 
16.  by  Bd.  Trustees  of  Ohio  State  Uni¬ 
versity,  building  1  story,  140  x  206  ft 
chemistry,  factory  construction,  reln.-con. 
flooring,  concrete  foundation,  on  campua 
About  $85,000.  J.  N.  Bradford,  C/o  Ohk) 
State  University,  archt 

0„  Colamba*— Club — Until  June  16,  by 
Bd.  Trustees  of  Ohio  State  University 
building  8  story,  brick,  with  two  60  x  180 
ft.  wings,  reln.-con.  flooring,  on  campus. 
About  $240,000.  J.  N.  Bradford,  c/o  ()hlo 
State  University,  archt 
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liuildlnKs  (Continued) 

111.,  rhlr»»o-— I,lbrary  and  OflVre— Until 
June  16,  bv  Ilolabird  Sc  Roohe,  archta,  104 
South  Micnlgan  Ave.,  building  14  story, 
128x135  ft.,  steel,  concrete  foundation,  on 
Randolph  St.  and  IMichiiran  Blvd..  for  John 
Crcrar  L.lbrary,  Miirshall  Field  Bldff. 
Aliout  11,600,000.  Noted  May  22. 

111.,  Chleaao— .School — ITntll  June  19.  by 
Bd.  Kduc.,  5  South  I)earl>orn  St..  buildinK 
3  story,  169  x  263  ft.  (Irrt'irular)  brick  and 
steel,  rein  jcon.  floorlnit,  concrete  founda¬ 
tion,  on  West  18th  St.  and  South  Keeler 
Ave.  About  $650,000.  A.  F.  llusaander. 
c/o  owner,  archt. 

Wl«.,  Two  Rivers — I’ntll  June  25,  by  B<1. 
Kduc.,  c/o  W.  T.  ItarllnK,  supt.,  building 
3  story,  80  x  155  ft.  brick  and  rein. -con., 
rock  foundation,  on  Main  St.  About  $125,- 
000.  J.  O.  Chubb.  109  Dearborn  St..  Chi¬ 
cago,  archt. 

la.,  Britt — High  School — Until  June  17 
(change  of  date)  by  Bd.  Fkluc.,  building  2 
story,  104  x  242  ft.,  rtdn.-con.  and  brick, 
brick  foundation.  About  $176,000.  C5. 

Ixx'khart,  391  Kndicott  Bldg.,  St.  Paul, 
archt.  Noted  May  22. 

Mtiin.,  BemlilJI— Dormitory — Until  July 
1.  by  State  Bd.  ('ontrol,  St.  Paul,  building  2 
story,  reln.-con.  and  brick  dormitory  for 
girls  at  Normal  School  here.  About  $100,000. 
C.  11.  Johnston,  716  Capital  Bank  Bldg., 
St  Paul,  archt. 

Minn.,  Bulnth — School — I’ntll  June  23,  by 
C.  A.  Bronson,  elk.  bd.  educ.,  building  2 
story,  60  X  100  ft.,  rein. -con.  and  brick. 
r<'ln.-con.  flooring,  concrete  foundation,  on 
Bayvlew  Heights.  About  $60,000.  Croft 
&  Boerner.  Ixmsdale  Bldg.,  archts.  and 
engr*.  Noted  Mar.  13. 

Minn.,  Dulnth — (Trade  School — Until  June 

23.  by  C.  A.  Bronson,  elk.  bd.  educ..  building 

1  story.  116  x  260  ft.,  reln.-con.,  brick  and 
st«H*l.  reln.-con.  flooring,  concrete  founda¬ 
tion.  on  Minnesota  Ave.  About  $100,000. 
Croft  &  Boerner.  I»nBdale  Bldg.,  archts. 
and  ongrs.  Noted  Feb.  13. 

Minn.,  InternatInnnI  rails— School — T^n- 
fll  June  15,  by  Independent  School  Dist. 
No.  4,  Koochiching  Co.,  building  two  1 
story.  22  x  40  and  24  x  34  ft.,  fireproof 
schools.  About  $50,000,  W.  P.  Allred,  Jr., 
Fergusson  Bldg.,  Duluth,  archt. 

Minn..  Moose  I.ake — School — Until  June 
16  (change  of  date),  by  C.  F.  M.ahnke.  elk. 
bd,  educ..  building  2  story,  62  x  90  ft. 
About  $50,000.  F.  A.  Schwelger,  Moose 
Lake,  archt.  Noted  May  22. 

Minn.,  Russell — Schtiol — Until  June  27, 
by  Bd.  Kduc.,  building  2  story.  60  x  75  ft., 
reln.-con.  About  $50,000.  K.  T.  Snyder, 
933  Plymouth  Bldg.,  Minneapolis,  engr. 

Minn..  Vilinrd — Store — (Tntll  June  14.  by 
P.  G.  Peterson,  building  1  story,  26  x  80 
ft.  About  $52,000. 

Minn.,  MTIImar — Cottap'S — Until  June  17 
(change  of  date),  by  State  Bd.  Control. 
716  Capital  Bank  Bldg.,  St.  Paul,  building 

2  reln.-con.  and  brick  cottagt's  at  State 
Asvlum  here.  Alwut  $110,000.  Noted 
Mity  16. 

Minn.,  MTIImar — Service  Hall.  etc. — Until 
July  16  (change  of  date),  by  State  Bd.  Con¬ 
trol.  716  Capital  Bank  Bldg.,  St.  Paul, 
building  2  story,  45  x  120  ft.,  reln.-con.  and 
brick,  at  State  Asylum  here.  About  $85.- 
000.  Noted  May  16. 

Kan..  McPherson — Hospital — Until  June 

24,  by  McPherson  Co.,  building  3  story, 
brick,  reln.-con.  flooring.  About  $116,000. 
H.  A.  Noble,  Reliance  Bldg..  Kansas  City, 
Mo.,  engr.  Mann  &  Oerow,  Hutchinson, 
archts.  Noted  Mar.  13. 

Kan.,  Sabefha — Memorial  Hall — Until 
June  17,  by  city,  building  2  story,  75  x  130 
ft.,  reln.-con.,  stone  and  brick,  reln.-con. 
flooring,  rock  foundation.  About  $50,000. 
T.  W.  Williamson  &  Co.,  418  Central  Natl. 
Bank  Bldg.,  Topeka,  archts. 


NKM’ERH — NEWARK,  N.  J. 


Earth  ezeavatinn,  dredging  and  refilling,  in  trench  and  open 
excavation,  for  42-in.  ('  1.  pipe  line  crossing  Passaic  River,  etc. 

(lumpsum)  . 

Ikying  42-in  C.  I.  pipe  line  acriwa  Passaic  Riv<-r,  furnishing  of 
joint  materials,  masing,  testing  and  tightening  of  pipe  joints, 

etc.  (lump  sum).  . 

10  eu  yd  rock  excavation,  in  dredged  and  open  excavation  .... 
350  eu  yd.  concrete  masonry,  in  place,  with  Portland  eement 

mortar.  . . 

80  eu  yil  brick  masonry  and  appurtenant  work  in  manholes  laid 

with  Portland  cement  mortar . 

15.000  Ih.  steel  for  concrete  reinforcement  and  other  purj'oses 
400  lung  tuna  rip  rap,  in  place,  including  gravel  backing. 

6.000  lin  ft.  timrs’r  piles,  in  place . 

50  pile  lients  timber  raps,  hlueks,  wedges,  etc . 

Ventori  mi-ti'r,  18  x  36  in.,  complete  (but  without  reeording 
apparatus)  and  including  all  appurtenant  work  (lump  sum). 


$60,400.00 


10,800  00 
10  00 

30  00 

20  00 
10 

6  00 
I  00 
6  00 

4,550  00 


$69,000.00  $l;2.500(x, 


9,000  00 
30  00 

30  00 

50  00 
15 

8  00 
2  00 
20  00 

2,500  00 


3.500  00 
)0  00 

25  00 

25  00 
12 
7  00 
3  00 
20  00 

2.500  00 


KxtendiHl  tutals  . 


$98,150  00  $113,750  00  $168.150  00 


Earth  excavatiun.  dr^ging  and  refilling,  for  36-in.  C.  I.  pipe  line 
encasing  Passaic  River,  etc.,  and  all  appurtenant  work  (lump 

sum) .  . 

baying  36-in.  C.  I.  pipe  line  across  Passaic  River,  furnishing  of 
joint  materials,  etc.,  and  all  appurtenant  work  (lump  sum).  . 

50  cu.yd.  rock  excavation,  in  drraged  and  open  excavations  . 

60  cu.yd.  concrete  masonry,  in  place,  with  Portland  cement 
mortar . . 


$50,400  00 


8,300  00 
10  00 


20  cu  yil  brick  masonry  and  appurtenant  work,  in  manholes,  laid 


with  Portland  Cement  mortar .  20  00 

2,000  lb.  steel  for  concrete  reinbircement  and  other  purposes  .  10 

3,500  lin. ft.  tinilier  piles,  in  place .  I  00 

45  pile  bents  timlier  eaps,  hlocks,  wedges,  etc .  6  00 

Gate  valve,  36  in.,  and  appurtenances,  complete,  in  place  (lump 

sum) .  2.875  00 


$60,000  00 

8,000  00 

30  00 

30  00 

50  00 
15 

2  00 
20  00 

1,200  00 


$90,000  00 

5.000  00 

1.500  00 

1.500  00 

500  00 
300  00 
10,500  00 
900  00 

1.000  00 


Kxtcndeil  tutals. 


$67,945  $81,700  $111,200 


Tex,.  Wlehlti*  Falls  —  Administration, 
etc. — Itntll  June  16.  by  Com.  of  Northwest 
Texiis  Insane  Asylum,  constructing  4  reln.- 
con.  buildings,  reln.-con.  flooring,  concrete 
foundation,  at  asylum,  here.  Including  ad¬ 
ministration  building,  dormitory,  heating 
pl.ant,  etc.  About  $350,000.  C.  H.  Page 
&  Bro.,  Austin  Natl.  Bank  Bldg.,  Austin, 
archts. 

Cnin.,  Brighton — School — Until  June  23. 
by  Bd.  Dir.  School  Dist.  No.  27.  Adams 
Co.,  building  brick  and  steel  addition  to 
I)reaent  structure,  rein. -con.  foundation. 
Al)out  $60,000.  Montjoy,  French  &  Fre- 
wen.  Chamber  Commerce  Bldg.,  Denver, 
archts. 

Ciiln..  Englewood— ^High  School — Until 
June  23,  by  13(1.  Dir.  School  Dist.  No.  1. 
Arat>ahoe  Co.,  building  2  story,  brick  .and 
steel,  rein. -con.  foundation.  About  $80.- 
000.  Montjoy,  F'rench  &  Frewen,  Chamber 
Commerce  Bldg.,  Denver,  archts. 

Aril.,  Globe — Schools — (Tlty  election  June 
14,  to  vote  on  $80,000  bonds  to  build  addi¬ 
tions  to  high  school  and  $100,000  to  build 
grade  school  on  Hill  St.  G.  R.  Hill.  sch(x>l 
trustee. 

Cal.,  roliisa — Hotel — J.  E.  Swjuik  is  re¬ 
ceiving  bids  building  4  story,  concrete  and 
brick  on  7th  and  Market  Sts.  J.  S.  Gould. 
Colusa,  archt. 

Cal.,  San  Jose^Hall — Until  June  26,  by 
W.  F.  McClure,  state  engr..  Forum  Bldg., 
Sacramento,  building  assembly  hall  at 
State  Normal  School  here.  About  $80,000. 

Qne.,  Fraservllle — Hospital — Until  July 
16,  by  town,  building  concrete,  steel  and 
stone  hospital.  Al)OUt  $100,000.  P. 
Eevesque,  115  St.  John  St.,  Quebec,  archt. 

Que.,  Montreal— Exchange — ITntll  July  1, 
by  Boll  Telephone  Co.,  118  Notre  Dame  St. 
W..  building  concrete,  stebl  and  stone. 
About  $75,000.  W.  J.  Carmichael.  29  Hos¬ 
pital  St.,  aroht  Noted  Apr.  3. 


Ont.,  Welland — Fire  Hall — Until  June  16, 
by  Town  C'ouncil.  building  2  story  lirick! 
About  $60,000,  C.  M.  Stapf,  town  elk.  \V. 
W.  La  Chance,  Temple  Bldg.,  archt.  Noted 
Jan.  30. 

Alta.,  Raymond — School — T'niil  July  1, 
by  Dept.  Pub.  Wks.,  Eilmonton,  liuilding 
brick,  steel  and  concrete  school.  About 
$50,000. 

Alla.,  Youngstown — School — ITiitil  July 
1.  by  IVpt.  Pub.  Wks.,  Edmonton,  buildini: 
brick,  concrete  and  steel  school.  .About 
$50,000. 


PRICES  AND  CONTRACTS  AIVAKDKII 
($klndicates  award  of  contract) 

Mass.,  Boston — See  ‘‘Industrial  Works" 

4kMass.,  Easthampton — Bank — 1  lutebins 
&  French,  archts.,  6  Beacon  St..  Ito.ston, 
let  contract,  to  MacDonald  &  .loslin  Co.. 
161  Devonshire  St..  Boston,  making  exten¬ 
sive  alterations  in  interior  and  building 
new  marble  exterior  to  3  story  b.ank,  for 
Easthampton  Savings  Bank,  139  Main  St 
About  $60,000.  Noted  June  5. 

★  R.  I.,  East  Providence,  (Providence  P 
O.) — Club  House — Metacomet  Golf  Club, 
Union  Trust  Bldg.,  let  contract  building 
2  story,  brick,  to  E.  H.  Blgney,  17  Custom 
House  St.,  Provident^.  About  $75,000. 
Noted  Apr.  10. 

★  R.  I.,  Howard — Administration — St.ite 
Bd.  Charitable  and  Penal  Institutions. 
Providence,  let  contract  converting  2  story 
fireproof  service  building,  here,  into  admin¬ 
istration  building,  to  D.  J.  Barry,  60  Hast 
Manning  St,  Providence.  About  $50,000. 
Noted  May  16. 

★R.  I.,  Woonsorkei — Tlieatre — W  F 
Fontaine,  arxtht.,  285  Main  St.,  let  contract, 
to  J.  F.  Fleurant  &  ^n.  168  Ratbun  St,, 
building  2  story,  l!0  x  100  ft.  brick,  con- 
(Tete  foundation  on  Cumberland  and  Clin¬ 
ton  St.,  for  Social  Amusement  Co..  11 
Cumberland  St.  About  $60,000.  N’otfsl 
May  8. 


Neb.,  Omaha — Church — W.  J.  Borer, 

ftastor  Roman  Catholic  Church  Is  recelv- 
ng  bids  for  1  and  2  story  brick  church 
and  rectory  on  32nd  and  Francis  Sts. 
Al>out  $75,000.  J.  M.  Nachtigal,  Paxton 
Blk.,  archt 


Que.,  Montreal — Theatre — Until  June  21. 
by  D.  Dufort,  arcJit.,  195  St  Catherine  St 
E.,  building  brick,  concrete  and  steel,  for 
S.  Marstad,  1541  Notre  Dame  St,  W. 
About  $50,000. 


4tronn.,  Bridgeport  —  Loft  —  Mcndclsnn 

Broa,  622  Water  St.,  let  contract  building  5 
stor.v,  60x100  ft,  brick  and  concrete,  con-- 
Crete  foundation,  on  Strafford  Ave.,  to  S 
W.  Hubbell  Bldg.  Co.,  689  Knowlton  St 
About  $40,000. 


Neb.,  Omaha — Medical — W.  P.  Wherry, 
pres.  Douglas  Co.  Medical  Assn.,  is  re¬ 
ceiving  bids  for  15  story,  88  x  132  ft 
steel,  brick,  stone  and  terra  cotta,  on  11th 
and  Dodge  Sts.  About  12,000,000.  J.  A. 
McDonald,  906  Omaha  Natl.  Bank  Bldg., 
archt. 


Ont.  Toronto— Schools — Until  June  17, 
by  Bd.  Educ.,  155  College  St,  building 
John  Boas  Robertson  School,  2  story,  brick, 
on  Olenholme  Ave.,  and  2  story,  stucco,  on 
Olengrove  Ave.  About  $100,000  each.  D. 
R.  ^anklin,  2  College  St,  archt  Noted 
May  16 


'dronn.,  Bristol  School — Bd.  Educ.  W 
masonry  and  carpentry,  contract  building 
3  story  brick,  steel  and  concjrete  addition 
to  Park  St  School,  reln.-con.  flooring,  con¬ 
crete  foundation,  to  Torrlngton  Bldg  (p- 
197  Water  IK.,  Torrlngton.  About  $61, HO 
Noted  Apr.  17. 
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Bonding  (continued) 


^rnnn  Torrineton — Theatre — H.  Qultt- 

.421  Scavlew  Ave.,  East  Norwalk,  let 
mntract  nuildlng  «4  x  1S5  ft  brick  and 
rnir  con.  flooring,  concrete  founda- 
on  r':ist  Main  St.,  here,  to  L,.  Eonghl 
I  Bro  .Mhambra  Bldg.  About  $90,000. 
Noted  >1 ‘f-  27. 

aV  Y  Brooklyn — School — Bd.  Educ, 
i.t  contr  ict  building  P.  S.  97.  brick  and 
lilel  bri'  k  foundation,  on  Stillwell  Ave., 
rorth  of  we.  S.  to  P.  Cleary.  115  Marlon 
srAbout  $151,700.  Noted  May  15. 

V  Y  Central  lallp— Hospital,  eta — 
atit'e  H  .spltal  Comn.,  Capitol.  Albany,  re- 
reivwi  lowest  3  bids  June  4  building  3 
3'>  X  296  ft.  addition  to  building  for 
'■.cute  iiali.nta.  with  3  wings.  35  x  39  ft., 
hrick  and  reln.-con.,  concrete  foundation, 
it  (Vnir.il  Islip  State  Hospital,  here,  gen- 
,rtl  contract  from  W.  I,.  Crow  Const r.  Co.. 
ToS  Park  Ave..  New  York  Citv.  $2S9.9(tn  ; 
T  H  VcHale  &  Son.  C.ahill  Bldg.,  Syra- 
Lv  $29.1.200 ;  M.  Kantrowltz.  20i  Mar- 
w.t  'st  Albany.  $328,800  ;  heating  work, 
from  W  B  Armstrong  Co.,  3  Fulton  St.. 
Albany  $22,842;  Jarcho  Bros.,  Inc.,  22 
risrfn.lth  St.  New  York  City.  $23,842  ;  J. 
r  Williams.  Inc..  233  Bway.,  New  York 
city.  $24,447.  Noted  May  15. 

Y.  Cohoen — High  School — Bd.  Educ. 
1ft  gtneral  contract  building  high  school, 
on  Columba  St.  to  Hanrahan  Bros..  336 
Bwine  Ave.,  Schenectady,  $157,967 ;  heat¬ 
ing  to  Johnstown  Heating  Co..  131  East 
!6th  St.  New  York  City,  $29,653  ;  plumb¬ 
ing.  to  Scotland  &  Munro,  72  Kemsen  St. 
$1  1,678  Noted  June  6. 


■gN.  Y.,  New  York — Hotel — Crescent  Beal- 
ty  Co,,  26  East  23rd  St.,  will  build  16-8tory, 
ir.n  X  200  ft.  brick  and  steel,  brick  foun- 
rti’ion  on  5th  Ave.  and  60th  St.  About 
00,000  Work  will  be  done  by  day  labor. 
Noted  May  15. 


*N.  Y.,  New  York — Boft,  etc — O.  Ker, 
Inc..  350  West  38th  St.,  will  build  5  story, 
hrick  and  steel  loft  and  g.arage,  rock  foun¬ 
dation.  at  354-358  West  37th  St.  About 
$70,000,  Work  will  be  done  by  day  labor. 
Noted  jutio  5. 


♦  N.  Y.,  New  York — School — St.  Bernards 
School,  4  East  98th  St..  let  contract  build¬ 
ing  5-story.  25  x  62  ft.  brick  and  steel, 
concrete  f’oundatloi;,  at  12  East  98th  St., 
to  C  T  Wilis,  286  6th  Ave.  About  $70,000. 

★  N.  4..  Atlantic  Olt.v — Hotel — H.  Trum- 
hauer,  archt..  Land  Title  Bldg.,  Phila.,  let 
contract  building  12  story,  150  x  250  ft., 
concrete  and  brick,  on  Illinois  Ave..  to 
'"'■amp  &  Co..  Denckla  Bldg.,  Phlla.  Rltz- 
Carlton  Hotel,  Broad  and  Walnut  Sts., 
lessee. 


■kMd..  Aberdeen  —  Bank  —  First  Natl. 
Bank  let  contract  building  2$  story,  50  x 
75  ft.,  reln.-con..  steel  and  brick,  concrete 
and  rock  foundation,  to  J.  W.  Waters  Bldg. 
Po.,  23  East  Centre  St..  Baltimore.  About 
$50,000.  Noted  May  29. 

■kKy.,  Ix>ulHville — Office — Atherton  Real¬ 
ty  Co..  Atherton  Bldg.,  let  contract  build¬ 
ing  11  story,  62  x  100  ft.  reln.-con.  addi¬ 
tion,  rein. -con.  flooring,  concrete  founda¬ 
tion,  on  Chestnut  St.  west  of  4th  St.,  to  A. 
Struck  Co.,  Garden  and  Chestnut  Sts. 
About  $300,000. 

O.,  Cleveland — See  "Industrials.” 


★  Mleh.,  Betrolt — Mercantile — E.  Kem 
Co.,  146  Woodward  Ave..  let  contract  build¬ 
ing  10  story,  100  x  135  ft.,  reln.-con.  and 
terra  cott.i,  to  S.  W.  Mark  Constr.  Co., 
L-ader-News  Bldg.,  Cleveland.  About 
$650,000.  Noted  Apr.  24. 

★  MIeh.,  Betrolt — Office — Eureka  Vacuum 
Heaner  Co.,  1211  David  Whitney  Bldg., 
let  contract  building  4  story,  concrete, 
brick  and  steel  office  and  shop,  concrete 
foundation,  to  A.  W.  Kutsche  &  Co.,  817 
Fonl  RIdg. 


★  MIeh.,  Highland  Park  (Detroit  P.  O.)— 
Hospital — City  let  contract  building  4 
story  hospital  and  2  story  powerhouse  and 
i^ndry  with  connecting  tunnel,  reln.-con., 
brick  and  steel,  concrete  foundation,  to  O. 
til  Con.str.  Co.,  80  East  Jackson 

Blvrt.  Chicago.  Ill.,  $241,600.  Noted  May 


inne  *1"  *'*'*r»go — Hotel — R.  A.  Pottlnger 
Park  Blvd.,  let  contract  build' 
*  IS®  ft.  reln.-con.,  rein.- 
ran  flooring,  concrete  foundation,  at  4021 
Blvd.,  to  Healy  Constr 
$100  ono^'^  North  Montlcello  Ave.  Abou 


■Iks.  B.,  Beresford — Bank — Security  State 
Bank  let  contract  building  1  story,  43  x 
86  ft.,  brick  and  reln.-con.,  to  Floyd  Nie¬ 
buhr  Co.,  1726  Newton  Ave.,  North  Minneair- 
olls,  Minn.  About  $50,000. 

■IkMa.,  8t.  IxiuIh — Bank  and  Office — L. 
Haeger,  archt.,  384  4  Utah  Ave.,  let  con¬ 
tract.  to  G.  Moeller,  3520  Ttaska  Ave., 
building  2  story,  55  x  100  ft.  reln.-con., 
steel  and  brick,  rein. -con.  flooring,  rock 
foundation,  at  3134-36  South  Grand  St,  for 
Tower  flrove  Rank,  Grand  and  Juniata 
Aves.  About  $65,000.  Noted  Mar.  6. 

itTex.,  Cameron — High  School — City  let 
contract  building  C.  H.  Yoe  Memorial  High 
School,  on  Hefley  Heights  St.,  to  P.age 
Bros.,  Austin  Natl.  Bank  Bldg.,  Austin. 
About  $100,000. 

★Tex.,  Wiehita  Falls— Business — Lowry 
&  Bacon  let  contract  building  2  story  -jrick 
and  timber,  concrete  foundation  to 
Taylor  &  Bros..  Wichita  Falls.  A-boat  -.oO,- 
000. 

★Wash.,  Seattle — .Sales — H  H,  James, 
archt.  Annex  Bank  Bldg.,  let  con'ract,  to 
J,  Henrikson,  Globe  BIk.,  bv.ilding  3  story, 
92  X  120  ft.,  mill  construction,  reln.-con. 
flooring  and  concrete  foundation,  for  E.  E. 
Slegley,  Summit  and  I’ine  Sts.,  $55,082. 

★  Wash.,  Taeoma — School — Bd.  Educ.  let 
contract  building  brick  addition  to  Grant 
School,  to  Dawson  &  Dahlberg,  901  Mar¬ 
ket  St,  $63,407. 

★  Wash..  Walla  Walla  —  Bank  —  First 
Natl.  Bank,  2nd  and  Main  Sts.,  will  build 
9  story,  60  x  120  ft.,  concrete,  on  2nd  and 
Adler  Sts.  About  MOO.OOO.  Work  will  be 
done  by  day  labor  under  supervision  of 
Bet’zer  Bros.,  archts..  Seaboard  Bldg., 
Seattle. 

★  Cal.  I,oM  Angeles — Store  and  l>ift — J. 

E.  Investment  Bldg.,  let  contract 

building  6  story,  67  x  146  ft.,  reln.-con., 
brick  and  terra  cotta,  concrete  foundation, 
at  621-25  South  Bway..  to  Darrell  Condley 
Co.,  520  Marsh-Strong  Bldg.,  $100,600. 


Federal  Government  Work 

PROPOSED  WORK 

N.  Y.,  New  York — Dredging — U.  S.  Engr. 
Office,  601  Army  Bldg.,  rejected  bids  dredg¬ 
ing  In’  Woodhrldge  Creek  and  Raritan 
Bay,  N.  J.  No  bids  were  received  for 
dredging  Keyport  Harbor.  Noted  Apr.  3. 

W.  Va.,  Camp  Humphries — Gas  Plant  and 
Distribution  System — Constr.  Div.,  War 
Dept.,  Wash.,  D.  C..  plans  to  build  arti¬ 
ficial  gas  plant  and  distribution  system, 
here. 


Fla.,  Key  West — Oil  Burning  Equipment 
— Bureau  Yards  &  Docks,  Navy  Dept., 
Wash..  D.  C..  received  no  bids  furnl.shlng 
oil  burning  equipment  for  boilers  at  Naval 
Sta.  ;  Spec.  3847.  About  $6500.  Noted 
May  22. 

Ore.,  Chemawa— Repairs  and  Improve¬ 
ments— Conjrress  appropriated  $150,000  for 
repairs  and  Improvements  at  Indian  Train¬ 
ing  School  here,  including  roads,  walk,  etc. 

BIBS  DESIRED 

R.  I.,  Ooddington  Point — Tank  and  Tower 
— ITntll  June  25.  by  Bureau  Yards  and 
Docks,  Navy  Dept..  Wash.,  D.  C.,  erecting 
tank  and  tower,  here ;  Si>ec.  3937.  About 
^4,000.  Noted  June  5. 

N.  Y.,  West  Point — Building  Wing — Un¬ 
til  June  30,  by  Quartermaster,  West  Point, 
building  east  wing  of  irun  shed  and  wings 
for  artillery  and  cavalry  barracks ;  adver¬ 
tised  in  this  issue. 

Pa.,  Phlla. — Assembly  Shoii — Until  June 
26,  by  Bureau  Yards  and  Docks,  Na'vy 
Dept..  Wash.,  D.  C..  building  extension  to 
assembly  shop,  here ;  S$)ec.  3927.  About 
$700,000;  $10  deposit  required  for  plans 
and  spec.  Noted  June  5. 

Pa.,  Ptttsbnrgh — Ixjcks  and  Dams — Until 
July  7,  by  U.  S.  Engr.  Office,  Pittsburgh, 
building  locks  and  flxed  dams  in  Ohio 
River,  near  Emsworth ;  advertised  in  this 
issue. 

Md..  Baltimore — Foundation — Until  June 
20,  by  Supt.  Lighthouses.  Baltimore,  build¬ 
ing  foundation  for  Wade  Point  Light  Sta. 
N.  C. 

D.  C.,  Wash. — Fuel  Oil — Until  July  1.  by 
A.  It.  Flint,  purch.  agt.  for  Panama 
Canal  Waata.,  furnishing  and  delivering 
300,000  bbis.  at  Cristobal  and  700,000  bbls. 
at  Balboa  Noted  May  8. 


B.  C.,  Waah. — Sewer — Until  June  23,  by 
Dtst,  Comrs..  Dlst.  Bldg.,  constructing 
I.uzon  Ave.  Trunk  Sewer;  advertised  In  this 
issue. 

Va.,  Hampton  Road* — Tank  and  Tower — 
Until  June  25.  by  Bureau  Yards  and  I'i>cka 
Navy  Dept.,  Wash.,  D.  C..  erecting  tank  and 
tower,  here;  Sjiea  8936.  About  $I4.n00. 
Noted  June  5. 

Va.,  Quanileo— Storehouses — Until  June 
18,  by  Bureau  Yards  &  Docks,  Navy  Ih^pt., 
Wash.,  D.  C..  building  12  metal  storehousea 
here.  Spec.  3916.  About  $300,000,  $10 
deposit  for  pb-ins  and  spec.  Noted  June  5. 

S.  C.,  Pari*  laland — Tank  and  Tower — • 
Until  June  25.  by  Bureau  Yards  and  I>ocks. 
Navy  Dept.,  W’aah..  D.  C.,  erecting  water 
tank  and  tower,  here ;  Spea  $936.  Aliout 
$14,000.  Noted  June  6. 

»*.,  Clnrlnnatl  —  Gate-Operating  Ma. 
chlnery — Until  July  8,  by  U.  S.  Engr.  office 
la.  Dist..  Cincinnati,  furnishing  and  de¬ 
livering  gate-operating  machinery  for  Dams 
Nos.  33  and  39,  Ohio  River;  advertised  In 
this  i8.sue. 

W'l*.,  Milwaukee — Revetment  Repairs — 
Until  June  30,  by  U.  S.  Engr.  Office.  Mil¬ 
waukee,  repairing  pile  substructure  and 
building  concrete  superstructure  on  south 
revetment,  St.  Joseph  Harbor,  Mich 

Minn.,  Montevideo — Poet  Office — Until 
July  9,  by  J.  A  W'etmoro,  superv.  archt., 
treas.  dept.,  W'ash..  D.  C.,  building  post 
office,  here ;  advertised  in  this  issue. 

Tex.,  Plttnhursh — Post  Office — Until  July 
8,  by  J.  A.  Wetmore,  superv.  ardht,  treaa 
dept..  Wash.,  D.  C.,  building,  here. 

Arlz.,  Holbrook — Road  Work — Until  June 
23,  by  Bureau  Pub.  Ibis,.  U.  S.  Dept,  of 
Agriculture,  218  Luna  Strlckler  Bldg.,  Al¬ 
buquerque,  N.  M..  building  14.8  ml.  Sect,  2, 
Snowflake-Plnetop  Project.  Navajo  C'o..  In¬ 
volving  100  cu.yd.  rock  and  60,860  cu  yd. 
earth  exeav.,  38.300  lln.ft.  protection 
dltoh»*8.  6:i6  lln.ft,  18  In.  and  263  lln.ft.  24 
In.  corrugated  Iron  culverta  one  8  ft.  and 
one  10  ft,  span  timber  bridges  and  140  cu 
yd.  dry  rubble  headwalls.  J.  S.  Bright, 
Dlst.  Engr. 

Cal.,  San  Diego— Pl|)e  Line — Until  June 
25.  by  Bureau  Yards  and  Docks,  Navy 
Dept.,  Wash.,  D.  C.,  building  gas  p4|>e  line 
system  here ;  Spoa  3939.  About  $8900 ; 
$10  deposit  required  for  plans  and  spec. 
Noted  June  6. 

H.  T.,  Pearl  Harbor — Hospital — Until 
June  25,  by  Bureau  Yards  and  Docks,  Navy 
Dept.,  Wash.,  D.  C..  building,  here ;  Spec 
3931.  About  $300,000;  $40  deposit  required 
for  plans  and  spec.  Noted  June  6. 

PRICES  AND  CONTRACTS  AWARDED 
(★Indicates  award  of  contract) 

Mm*.,  Boston — Repairing  Pier  Walls — 
Bureau  of  Yanis  and  Docks.  Navy  Det>t.. 
Wash.,  D.  C..  received  bids  June  4.  reptilr- 
Ing  wall  of  Pier  No.  1,  (1)  work  complete, 
from 

Mansfield  &  Savage,  135  William  St.. 
New  York  City,  (1)  $0.30;  (2)  $3.84;  (3) 
$0,108,  (4)  $0.30;  (5)  $3^  (90  d^s). 

Dewey  Cement  Gun  Constr.  Co..  836 
Hamilton  St..  Allentown,  Pa.,  (1)  $0  50; 
(2)  $2.45;  (3)  $0.40;  (4)  $0.60;  (6)  $2  45, 
(90  days). 

New  England  Cement  Gun  Co.,  81  Bway., 
New  York  City.  (1)  $0.60;  (2)  $2,70;  (3) 
$0.40;  (4)  $0.60;  (5)  $2.70.  Noted  May  22. 

★MaHH.,  Boston — Wharf — Supt.  Light¬ 
houses  let  contract  rebuilding  wharf  at 
lighthouse  depot.  Woods  Hole,  to  Mansfleld 
ft  Savage.  ISS  William  St.,  New  York  City, 
$12,998.  Noted  Apr.  3. 

Ma*B.,  Chatham-  Beads — ^Bureau  Yards 
and  Docks,  Navy  Dept.,  Wash.,  D.  C.,  re¬ 
ceived  bids  June  4.  building  roads  and 
sidewalks  and  resurfacing  existing  road,  at 
Naval  Air  Sta.,  here,  (1)  work  complete 
from 

Coleman  Bros.,  1  Marginal  St.,  CThelsea, 
Mass.,  (1)  $7270,  (45  days);  (2)  $1.75;  (3) 
$1.75. 

H.  S.  Roberts  ft  Co.,  1123  Bway.,  New 
York  City,  (1)  $9987;  (2)  $6.;  (3)  $5. 
Noted  May  15. 

★Mas*.,  Springfield — Alteration*— U.  S. 
Arsenal.  Hill  Shops,  let  contract  altering 
engine  room,  here,  to  A.  E.  Stephens  Co., 
318  Main  St.,  $25,000. 

R.  I.,  Newport  —  Boathouse  —  Bureau 
Yards  and  Docks,  Navy  Dept.,  Wash.,  D. 
C.,  received  bids  June  4,  building  boat¬ 
house  at  Naval  Torpedo  Sta.,  Goat  Island. 
(1)  work  complete,  from 

Oacawana  Bldg.  Co.,  101  Park  Ave..  New 
York  City,  (la)  $91,970,  (150  days)  ;  (2a) 
$8800;  (3a)  $9000 
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H  S.  RobertB  A  Co.  1123  Bway, 
New  York  City,  (1)  197,550,  (150  days): 
(2)  *7917  ;  (3)  $8550. 

<1.  Howard  and  Sons  Co.,  153  Main  St., 
lirockton.  Mass.,  (la)  $103,100;  (2a)  $11,* 
000;  (3a)  $8,900.  Noted  May  15. 

N.  J.,  Cape  .May  —  Storagre  Tanks  — 
Bureau  Yards  and  Pooka,  Navy  Dept., 
Wa.sh..  D.  C.,  received  bids  June  ♦,  Instal- 
lingr  die.sel  and  K!U<olene  oil  storage  tanks, 
lnTe,  <  1 )  work  complete,  from 

Mansfield  &  Savage,  135  William  St.. 
New  York  Citv,  (1)  $82,986,  (150  days); 

(2)  $14;  (3)  add  $1..  deduct  $0.15;  (4)  add 
$600;  (5)  $100;  alternate  (1)  $78,990,  (150 
days), 

Siinpaon  &  Brown,  90  West  St..  New 
York  City,  (1)  $87,278,  (150  days);  (2) 
$10  50;  (3)  add  $0.60,  deduct  $01;  (5)  $200. 
Noted  May  15. 

I*a..  Ft.  Mifflin — Pence — Bureau  Yards 
and  Docks,  Navy  Dept..  Wash.,  P.  C.,  re- 
t^iv'ed  bids  June  4,  building,  here;  (1) 
work  complete,  from 

Wright  Wire  Co..  69  Ilammon  St..  Wor- 
c-ater.  Mass.,  (1)  $14,400;  (2)  $1.81;  (3) 
$60. 

Wayne  Iron  Wks.  818  Commonwealth 
Trust  Bldg..  I'hila.,  Pa..  (1)  $14,800,  (120 
da.vs)  ;  (2)  $1.80;  (3)  $70, 

Cvclone  Fence  Co..  403  Stock  Kxchange 
Bldg.,  Phila.,  Pa..  (1)  $15,951;  (2)  $1.98; 

(3)  $84;  alternate  (1)  $14,922,  (60  days); 
(2)  $1,85.  Noted  May  15. 

Pa..  I’hilu. — Heating  and  Humidifying 
Apparatus — Bun^au  Yards  and  Pocks. 
Navy  Pept.,  Wa.sh.,  P.  C..  receive*!  bids 
June  4.  installing  at  Aircraft  Storage  Plant, 
her<‘.  from 

IOnten)rlse  Steam  &  Hot  Water  Heating 
Co..  600  North  Howiird  St.,  Baltimore,  Md., 
(1)  $62,529.  (120  days). 

Austin  Heating  Cori*..  121  West  42nd  St., 
New  York  City,  (1)  $64,425.  (120  daya). 

H.  K.  (Vook,  28  Bight  St.,  Baltimore,  Md., 
(1)  $64,600,  (120  days).  Noted  May  15. 

f^Md..  Baltimore — Ulp  Rap — Supt.  Bight- 
houses  let  contract  furnishing  .and  placing 
rip  rap  stone  at  light  stations  In  Chesti- 
p«-.ake  Bay  and  Potomac  River,  to  Port 
Deposit  yuarry  Co.,  I’ort  Deposit,  $33,180. 
Noted  Apr.  17. 

★  I>.  WsnIi. — Grading — Dist.  Comrs., 

Dlst  Bldg.,  let  contract  grading  (1)  Doug- 
l,as  an<l  Polk  Sts.;  (2)  Whittier  St.,  to  (3. 
Hymene,  2209  K  St..  N.  W.,  (1)  $.74  per 
cu.yd.  :  (2)  $.58  per  cu.yd.  Noted  May  22. 

I>.  r..  Wash — Partitions — Bureau  Yards 
*  Itocks,  Navy  Dept.,  Wash.,  received  bids 
building  partitions  for  machine  shop,  from 
A.  O.  M<>s«‘8  &  Co.,  916  New  York  Ave., 
$42,500  (75  days)  ;  C.  &  H.  Kngr.  Co., 

Colorado  Bldg.,  $44,950  (100  days)  ;  Hyde 
&  Baxter.  Wash.,  $45,990  (100  days). 

Noted  June  6. 

Va.,  Hampton  Roads — Klectrlc  Freight 
Klevator — Bureau  Yards  and  Docks,  Nay^y 
I>epl.,  Wash.,  D.  C..  received  bids  installing 
12  elevators  in  6  and  3  story  storehouses, 
at  Naval  Operating  B.ase,  here,  from 

Kastner  &  Hecht  Co.,  501  South  Thropp 
St..  Chicago.  Ill..  (1)  $112,644.  (150  days). 

Otis  Klevator  Co..  Metrotiolltan  Bank 
Bldg..  Wash..  D.  C..  (1)  $116,775. 

A.  B.  See  Klectric  Klevator  Co..  220 
Bway.,  New  York  City.  (1)  $114,410.  (150 
days).  Noted  May  16. 

★  Va..  Hampton  Roads — Motor  Generator 
Sets  and  Switchboard — Bureau  Yards  and 
Docks,  Navy  Pept.,  Wash.,  D.  C.,  let  (con¬ 
tract  installing  at  Submarine  Base,  here, 
to  Genl.  Klectric  Co..  River  Rd..,  Sche¬ 
nectady,  N.  Y.,  $44,050  (150  days).  Noted 
June  5. 

Va.,  Hampton  Roads — Revolving  Plat¬ 
form — Bureau  Yards  and  Pocks,  Navy 
Pept.,  Wash..  D.  C..  received  bids  June  4, 
building  at  Naval  Sta..  here,  from 

Mansfield  &  Savage.  135  William  St., 
New  York  City,  (1)  $11,131.  (60  davs) 

Carroll  Klectric  Co..  714  12th  St.,  Wash., 
D.  C.,  (1)  $11,975  (60  days). 

King  Bumber  Co.,  Charlottesville.  Va., 
(1)  $12,400,  (60  days).  Noted  May  16. 

S.  D.,  Belief  onrrhe — Post  Office— J.  A. 
Wetmore.  super  archt,  treas.  dept. 
Wash.,  D.  C.,  received  bids  June  6,  build¬ 
ing  post  office,  here,  (1)  limestone:  (2) 
sandstone,  from  C.  K.  Goodhand,  Chad- 
burn.  Neb.,  (1)  $68,000  ;  (la)  $54,750;  W. 
D.  Ixtvell.  1415  South  Kast  8th  St.,  Mlnne- 
npolis.  Minn..  (1)  $68,970  ;  (la)  $56,600; 
Northern  Constr.  Co..  421  Milwaukee  St. 
Milwaukee.  Wla.  (la)  $59,470;  (2b)  $59,- 
980.  Noted  May  L 


Tex..  Denton — Post  Office — J.  A.  Wet- 
more.  superv.  archt.,  treaa  aept..  Wash., 
D.  C.,  received  bids  June  5,  building  post 
office,  here,  from  Cooper-Bun<?  ln<x,  New¬ 
ark,  N.  J..  $63,426  ;  J.  F.  Me’  light,  Hal- 
lettsville,  $63,735  ;  A.  W.  Bane.  19  South 
Ba  Salle  St,  Chicago,  HI.,  $68,153.  Noted 
May  IS. 

Tex.,  (iaIveNton — Air  Station — Bureau 
Yards  and  Docks.  Navy  Dept.,  Wash.,  D. 
(^,  received  bids  June  4.  developing  Naval 
Air  Sta.,  here.  ( 1 )  work  complete,  from 

C.  K.  Carson  Co.,  155  North  Clark  St., 
Chicago.  111.,  (la)  $749,800.  (240  days): 
(lb)  add  $18,  deduct  $8;  (Ic)  add  $0.75, 
deduct  $0.25;  (2a)  $10,500;  (4a)  $100; 

(4b)  $2500;  (4c)  6  in.  $175,  8  in.  $225,  10 
in.  $275,  12  in.  $300  ; 

Horton  &  Horton,  McKinney  and  Valesco 
Sts.,  Houston,  Tex.,  (la)  $756,900,  (210 
days);  (lb)  $14;  (Ic)  $0.45;  (2al  $12,400; 
(3a)  $13,500  ;  (4a)  800;  (4b)  $4900  ;  (4c) 
6  in.  $59.  8  in.  $80,  10  in.  $99.  12  in.  $126. 

Knglish  Bros.,  418  Blncoln  Bldg.,  Cham¬ 
paign,  HI..  (1)  $782,000  (240  days);  (lb) 
$20;  (Ic)  $1;  (2a)  $13,840;  (3a)  $17,840; 
(4a)  $1156;  (4b)  $3000;  (4c)  6  in.  $95,  8 
in.  $107,  10  In.  $120,  12  in.  $140.  Noted 
May  8. 


Miscellaneous 

PROI’OSFD  WORK 

Granite  Paving  Blocks — Providence,  R. 

I. — Bd.  Contr.  &  Supply  soon  lets  contract 
furnishing  150,000  granite  paving  blocks. 
W.  C.  Peekey,  elk. 

f'ondnit  —  Binghamton,  N.  Y.  —  G.  Q. 

Moon  &  Co.,  203  Chenango  St.,  having 
plans  prepared  for  conduit  from  railroad 
tracks  to  their  elevator  on  Depot  St.  and 
conveyor  system  for  handling  grain.  About 
$22,000. 

Coal  Trestle— Cape  Vincent.  N.  Y. — 

Montreal  Transportation  Co.  plans  to  build 
concrete  and  steel  coal  handling  trestle  at 
Its  wharves  here.  About  $75,000. 

Water  Tower — Owings  Mills,  Md. — Mary¬ 
land  State  School  for  Feeble  Minded,  Rose¬ 
wood,  near  here,  plans  to  build  water  tower. 
75  ft.  high  and  36  ft.  diameter,  stone  and 
steel  frame,  concrete  and  stone  found.atlon, 
concrete  top  and  outside  spiral  stairvvay. 
About  $55,000.  F.  W.  Keating,  supt.  C.  B. 
Reeder,  300  Park  Ave.,  Baltimore,  engr. 

Park — Columbia,  8.  C. — R.  C.  Keenan. 
1228  Klmwood  Ave..  has  donated  50  acres 
wooded  land,  1 }  mi.  from  center  of  city, 
on  condition  that  city  s|)end  $50,000  for 
Improving  .and  equipping  same  as  park. 
T.  K.  Begare,  Columbia,  engr. 

Park  and  Resort — Tampa.  Fla. — City 
plan-s  to  l>uild  park  and  resort  on  Big 
Island.  Plans  include  sea  wall,  drivew’ays 
and  i  ml.  bridge.  Cost  between  $250,000 
and  $1,000,000. 

Flimination  of  Grade  Crossings— Colum¬ 
bus,  O. — City  election  about  August  to  vote 
on  $300,000  bonds  to  complete  work  of 
eliminating  grade  crossings.  H.  Maetzel, 
city  engr. 

Weight  Shed  and  Bonding  Platform — 
Detroit,  Mieh. — Set'  “Industrial  Works.” 

Tunnel — Highland  Park  (Detroit  P.  O  ). 
MIefa. — See  “Buildings." 

Pier — Port  Huron,  Mieh. — City  having 
plans  prepared  l>y  K.  W.  Whitmore,  engr.. 
City  Hall,  for  protection  pier  at  lake  end 
of  Black  River  Canal  and  gate  for  con¬ 
trolling  flow  of  water  from  Bake  Huron 
Into  canal,  wood  and  concrete  piling.  About 
$10,000. 

Dork — W.vandotle,  Mieh. — City  receives 
bids  about  June  24  capping  36  x  109  wood 
pile  dock  with  rein. -con.  wall  below’  water, 
earth  and  cinder  fill,  cinder  roadway.  M.  B. 
Brown  &  Son,  821  Chamber  of  Commerce, 
engr. 

Platforms — 8t.  Paul,  Minn. — State  Agri¬ 
cultural  Society  plans  to  build  2  concrete 

Flatforms,  600  ft.  long,  and  2  sidings  600 
t.  long,  16  ft.  wide,  from  Como  Ave.  west 
between  Sherwood  and  Packard  Aves. 
About  $20,000.  J.  B.  Irvine,  408  Globe 
Bldg.,  engr. 

River  Improvements — 8t.  Paul,  Minn.— 
City  having  plans  prepared  for  Improve¬ 
ments  to  water  front  on  both  sides  of 
Mississippi  River.  A.  Claussen.  city  engr. 


Artifleial  Mountains  and  ('oiin 
— 8t.  la>uis.  Mo. — Hd.  Pub.  Ser\ 
celves  bids  building  artificial  i 
and  concrete  cliffs  In  Zoo*  at  Ko- 
About  $40,000.  N.  Cunliff,  comr 


riiir, 

an  n- 
•ni.nns 
I’ltrk. 


Dam — Bonlder,  Colo. — City  p 
tlon  soon  to  vote  on  $25,000  boi 
pair  Goose  Bake  Dam.  W.  D.  .< 
engr. 


Dorking  Faeilitirs — Vanrouver  '\ni._ 
Port  of  Vancouver  Comn.  plan-  ' 
import  and  export  docking  facilii  i|J,, 
$25,000  now  available.  W.  Scliw  t  ,-^1 
engr.  ’  ^ 


Pavilion — Astoria,  Ore. — R.  J 

plans  to  build  diincing  pavilion  n  liii, 
and  Bond  Sts.  About  $loo,(  uii  Ariiii 
tect  not  selected. 


Tanks-I’ortlund,  Ore. — Pub.  Do,  ,  I'omn 
soon  root'ives  bids  liuilding  two  .  u,  i.i.r 
and  two  1000  bl)l.  t.anks,  with  n.  ,-.  <s  irv 
piping,  etc.  About  $48,000.  G.  B. 
c/o  Dock  Comn.,  engr. 


River  Improvement — El  Ceiitro  (  •,!  _ 

ImiHTial  Irrigation  Di.st.  election' ,)ulv  i 
to  vole  on  $2,500,000  bonds  to  itnorm,. 
Colorado  Kiver.  Work  con.si.sts  of  il„o,| 
protection  work,  upkeep  of  canals,  irrigt. 
tlon  work  and  to  pay  $800, ooo  d(.|,t«  i.- 

H.  Mclver,  secy.  J.  N.  Perry,  Cnicxieo 
engr. 


Hlied — Oakland,  Cal.— Parr-Mo(  'ormick 
Terminal  Co.,  foot  of  7th  St.,  rejected  bids 
building  1  story,  120  x  500  ft.,  timber  tran¬ 
sit  shed.  Noted  May  29. 


Garbage  Inrinerator — Niagara  FulU  Put 

— City  plans  to  install  garliage  inein.rator! 
About  $18,000.  P.  C.  Thomas,  chn.  com. 

Stadium — Toronto,  Ont. — City  plans  to 
build  st.adium  on  Rosedale  grounds,  .tbout 
$53,000.  Architect  not  sselected. 


BIDS  DESIRED 

Fleetrif.vlng — Baekawanna,  N.  Y. — fnti! 
June  16,  by  Bd.  Common  Council,  furni.sh- 
ing  labor  and  material  for  elecirifyinR 
pumping  station.  J.  O'Connor,  city  elk.; 
advertised  in  this  issue. 

Paving  Briek — Garriek,  Pa..  (Pittsburgh 
P.  O.) — I’ntil  June  20,  by  Street  Com,  fur¬ 
nishing  40,000  vitr.  block  paving  bricks. 
T.  J.  McGovern,  boro.  engr. 

F'luod  Prevention  Projeet — Bebannn,  Pa. 
— Until  June  25.  by  Mayor  and  Coimcil, 
furni.shing  labor  and  materials  required  ti> 
construct  Contr.  No.  4  of  flood  prevention 
project.  Work  Includes  building  'J2o0  ft 
rein. -con.  culvert  and  Involves  6000  eu  yd. 
excav.,  2000  cu.yd.  concrete  and  63,000  lb. 
reinforcement.  P.  A.  Volcker,  city  engr  ; 
advertised  in  this  issue. 


Road  Material — PIttshurgli,  Pa.  .\lle- 
gheny  Co.  Controller  receiving  Idds  fur¬ 
nishing  concrete  monuments,  concrete  pipe, 
brick  block  and  sand.  R.  V.  Warren,  Court 
House,  engr. 

Sewer  Pipe,  etc. — Chlpley,  Fla. — t'ntil 
June  17,  by  Standafer,  town  clk.,  furnish¬ 
ing  41,865  ft.  8-15  In.  sewer  pli>e.  112  tons 
6-8  in.  Class  "B”  c.l.  pipe,  2000  lb.  rein¬ 
forcing  steel,  101  manhole  rings  and  covers, 
220  manhole  steps,  350  bbl.  Portland  ce¬ 
ment,  6500  lbs.  pig  lead,  83.000  bard  brick, 
etc.  Carter  &  Butts.  Geneva,  Ala.,  engrs. 


Pipe  and  Special  Castings — .\kron.  <)•— 

Cntil  June  20,  by  H.  S.  Morse,  dir.  pub 
terv.,  furnishing  210  tons  12  in.  Class  "B. 

>  tons  12  In.  Class  “C."  215  tons  lO  m, 
:'la8S  “B."  5  tons  10  In.  Class  “C."  ISS  fons 
S  In  Class  “B.”  5  tons  8  In.  Class  "C.  2B 
tons  6  In.  Class  “B.”  1 5  tons  6  in.  Class  ''i . 
50  tons  4  in.  Class  “B.”  10  tons  4  in  Class 
•C”  pipe  and  30  tons  special  castings 

Wafer  Tube  Bo  lers.  Stokers  and  Ra**'*' 
llriek  Chimney — Borain,  O. — Until  .Tuly  - 
3y  Bd.  Kduc.,  installing  w’ater  tube  boilers 
ind  stokers  ami  building  radial 
nev  at  high  school  boiler  house.  Watson 
Rng.  Co.,  1101  Hippodrome  Bldg..  Cleve¬ 
land,  engrs. 

Motors  and  Pumps— Galesbnrg.  ***•“ 
(Tntil  June  16.  by  W.  L.  Boutelle,  cdy  elk 
for  one  30  hp.  220  volt.  3  phase,  60  c>cir 
Blip  ring  type  motor,  1800  r.p.m..  ’ 

hp.  220  volt.  3  phase.  60  cycle,  slip  ring 
type  motor.  1800  r.m.p.  and  three  oan  gp_m 
motor  driven  direct  <»nnected  centrifu^ 
pumps  working  under  dlsohargi-  pressure 
of  60  lb. ;  advertised  In  this  Issue. 
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\v»t*r  Meter#— St.  Paal,  Minn.— Until 
Time  i  by  H.  W.  Austin,  punch.  aKt.. 
Rur  Wter  Supply,  City  Hall.  fumlshinK 
fiio  >  in.  disc,  type  water  meters  as  re¬ 
quired  fur  1919. 

Srlioiil  Kqulpment — FarKO.  M.  D. — Until 
July  2.  bv  Bd.  Educ.,  furnishingr  equip- 
fill  .Vew  Combination  School,  co^’r- 
ine  til*'  followingr  lettings:  (1)  cabinet 
work  t2)  miscellaneous  furniture.  (3) 
metai  l">ok  stacks,  (4)  metal  locks,  (5) 
Umna.'^ium  equipment,  (6)  kitchen  equip¬ 
ment  I")  pupils  desks  and  oiiera  chairs, 
(8)  cork  carpet,  (9)  art  drawing  tables. 
(Ill)  window  shades.  (11)  printing  equip¬ 
ment.  1 12)  wood  working  equipment.  (13) 
ash  iioi.st.  (14)  machine  shop  equipment, 
(ij)  ti.i'erse  curtains.  (16)  stage  scenery, 
(17)  clocks,  bells,  telephones  and  Are 
alarm  system.  (18)  electric  light  fixtures. 
K.'  G.  Guthrie,  secy.,  advertised  in  this 
issue. 

Bridge  Sanction,  Ark. — Until  June 
30  by  St.  Francis  Levee  Dist..  Bridge 
Junction,  extending  levee  4  ml.  to  mouth 
of  St.  bYancis  River,  involving  700,000  cu. 
yd.  dry  earth  embankment.  H.  X.  Pharr, 
Bridge  Junction,  engr. 

Ponrr  I’lant  Equipment — Los  Angelen, 
Cal — I'ntil  June  27,  by  Bd.  Pub.  Serv.,  645 
South  Olive  St.,  furnishing  hydraulic  equip¬ 
ment.  electric  generators,  transformers, 
auxiliary  electric  equipment  and  appurte¬ 
nances  for  Power  Plant  No.  2  in  San  Fran- 
cisuuito  Canyon,  northeast  of  Chatsworth 
p  O.  About  $500,000.  E,  F.  SCattergood, 
ch  electrical  engr.  Noted  May  29  under 
••Industrial  Works.” 


PRICES  AND  CONTRACTS  AWARDED 
((^Indicates  award  of  contract) 

ttAxphaltlr  Oil  —  Boston.  Msrh.  —  Comr. 
Pub.  Wk.s.  let  contract  furnishing  200,000 
gal  45' 'f  asphaltic  oil,  to  A.  Speares  Sons, 
156  6th  St..  $0,045  per  gal. 

ttstnrk — New  Haven,  Conn. — Pond  Lily 
<’o.,  1475  WTialley  Ave.,  let  contract  build¬ 
ing  125  ft.  brick  stack  and  concrete  foun¬ 
dation.  to  J.  W.  Leonard  Co.,  902  Chapel 
St.  .About  ^10.600. 


WATER  SYSTEM — NEWARK.  N.  Y. 

Bids  aero  received  by  City,  June  2,  for  constnirtlng  gravity  water  supply  system. 
Div.  No.  1,  earthen  dam  and  dykes,  from  (A)  Lupfer  *  Remick,  Ellicott  Sq..  Buffalo: 

(B)  Brown.  Low  &  t^w  Bros.;  (C)  Foundation  Co.,  233  B’way.,  New  York  City;  (I)) 
E.  W.  Foley  Co..  $70,880  :  Div.  No.  2,  mechanical  filtration  plant,  awarxled  to  Norwoo<l 
Lng  Co..  $24,960;  Div.  No.  3.  laying  Bell  and  Spigot  cast  iron  pipe,  (.\)  J.  F.  Leary 
Constr.  Co..  Cutler  Bldg..  Rochester;  (B)  Foundation  Co..  233  B'way.,  .New  York  City; 

(C)  Bruno  I’izzementi ;  (D)  Tifft  Constr.  Co.,  $46,458  and  $40,694  Div  No.  4.  furnishing 
Bell  and  Spigot  cast  iron  pipe,  (A)  U.  S.  Cast  Iron  Pipe  &  Foundry  Co.,  71  B’way.,  New 
York  City;  (B)  Warren  Fdry.  &  Machine  Co..  11  B’way.,  New  York  City;  (C)  Camden 
Iron  Works..  Camden.  N.  J.  ;  (D)  John  Fox  &  Co.,  253  B’way.,  New  York  City.  The 
unit  bids  gf  the  lowest  3  bidders  were  as  follows : 


DIVI.^ION  I 


CIoarinR  and  fcrubbinf;  (lump  sum) : 

2,300  cu.yd.  earth  ex('avation  core  wall  and  pipe  trcnrhc«  . 
28,600  cu.yd.  einbankment  in  dam  and  dikes. 

A 

$1 

1 

40 

00 

B 

$1 

00 

80 

c 

$1.25 

.55 

100  sq.yd.  cobble  gutter . 

1 

35 

1 

00 

1.40 

200  cu.vd.  class  "A"  concrete . 

1 

20 

1 

50 

1  75 

475  cu.yd.  class  ‘‘B”  concrete . 

12 

90 

14 

00 

17.65 

2,450  cu  yd.  class  “C”  concrete . 

14 

50 

12 

00 

20  50 

300  lin  ft.  laving  14-in.  cast  iron . 

7 

00 

II 

00 

11  50 

4  (pi|ie)  valves  i4-in  hauling  and  setting  in  place 

6 

00 

25 

00 

n  00 

6  14-in.  flanged  special  eastings  hauling  and  setting  in  place 

12 

00 

25 

00 

13  00 

1  setting  valve  stem  and  whiel . 

12 

00 

10 

00 

13  00 

1,20011).  niisecllaneoiis  steel  ladder,  reinforcing  steel,  etc. 

20 

10 

.  10 

900  lin  ft  lO-in.  vitrified  tile  pipe  furnished  in  place . 

1 

20 

2 

50 

.60 

50  tin. ft.  4-in  vitrified  tile  pipe  furnished  in  place . 

90 

80 

20 

1  wcMKlcn  rack  furniabed  in  place . 

25 

00 

15 

00 

18  50 

1  hauling  and  setting  14-in.  fish  trap . 

12 

00 

20 

00 

13  50 

Extended  totals . 

$66,918 

$68,425 

$69,067 

DIVISION  3 

A 

B 

C 

38,350  lin.ft.  hauling  and  laving  14-in.  east  iron  pipe . 

$0 

70 

$0 

88 

$0  89 

1 20  lin.ft.  hauling  and  laving  6-in.  east  iron  pipe . 

50 

80 

.60 

6  hauling  and  setting  14-in  valves  . 

20 

00 

13 

00 

25  00 

5  haulttifc  and  setting;  6-in.  valvea . 

15 

00 

13 

00 

10  00 

5  hauling  and  setting  bin.  air  valves 

5 

00 

2 

65 

5  00 

400  ft.  creek  crossing . 

10 

00 

10 

70 

25.00 

Extended  totals . 

$31,1 

25 

$38,280 

$44,429 

Alternate  bids  Universal  pipe . 

$31. 

25 

$24,474 

$37,130 

DIVJSION  4 

A 

B 

C 

200  ton  14-in.  class  “B”  cast  iron  pipe . 

1550  ton  14-in.  class  "A”  cast  iron  pipe . 

$48 

40 

$49  50 

$51.10 

49 

40 

50  50 

51  60 

2  ton  6-in.  class  "A”  cast  iron  pipe . 

49 

40 

54  00 

51  60 

1,600  Ib.  flanged  special  eastings .  . 

07* 

07) 

06) 

6,000  Ib.  bell  and  spigot  (8,000)  special  castings  . 

051 

06 

Obi 

1  14-in.  flanged  fish  trap . 

1 10 

00 

110  00 

50  00 

Extended  totals . 

$86,909 

$88,873 

$90,832 

Alternate  bid  Universal  Pipe,  Central  Fdry  Co.,  90  Went  St. ,  N.  Y  City,  $1 1 5,707 

Prices  bid  at  Newark,  N.  Y..  on  June  2.  on  a  $300,000  gravity  water  supply  system 
were  notably  lew,  as  shown  by  the  above  tabulation.  With  gravel  available  at  the  site 
of  the  Newark  dam,  the  corewall  concrete  is  particularly  cheap  as  to  cost.  The  plans 
were  prepared  by  James  P.  Wells,  Plochester,  N.  Y. 


Capstana  and  Hoiftts — Albany,  N.  Y.— 

L.  Nixon,  supt.  pub.  wks.,  Capitol,  received 
only  bid  furnishing,  testing  and  delivering 
electric  capstans  and  trolley  hoists  at  vari¬ 
ous  barge  canal  terminals,  Contr.  113,  from 
Gen.  Electric  Co.,  527  West  34th  St.,  New 
York  City,  $14,000  ;  furnishing,  testing  and 
delivering  battery  charging  motor  genera¬ 
tor  .sets  with  switchboard  panels  for  barge 
canal  terminals  in  New  York  City,  Contr. 
117.  from  Electric  Products  Co.,  1067  East 
152nd  St.,  Cleveland,  O.,  $5293  ;  Gen.  Elec¬ 
tric  Co.,  River  Rd.,  Schenectady,  $5577  ; 
J.  Livingston  &  Co.,  Grand  Central  Ter¬ 
minal,  New  York  City,  $7640.  Noted 
May  15. 

•itRltaminoaii  Material — St.  George,  S.  I., 
N.  Y. — C.  D.  Van  Name,  pres.  Richmond 
Boro.,  let  contract  furnishing  and  deliver¬ 
ing  in  tank  cars  at  any  railroad  station  in 
borough.  65,000  gal.  bituminous  material 
for  road  surfacing,  to  Barrett  Mfg.  Co.,  17 
Battery  PI.,  New  York  City,  $5200.  Noted 
May  22. 

♦  I  .unndry  Machinery — YVards  Island,  N. 
Y. — State  Hospital  Comn.,  Capitol,  Albany, 
let  contract  for  laundry  machinery  and 
motors  at  Manhattan  State  Hospital,  here, 
to  J.  Livingston  &  Co.,  Inc.,  70  East  45th 
St.,  New  York  City,  $11,950.  Noted  May 

♦  Fenre — Camden,  N.  J. — Falrview  Realty 
Co,.  Fairvlew  Ave.  and  Bway.,  let  contract 
building  80,000  ft.  fence,  concrete  posts.  2 
strand  and  1  strand  wire  pump  chain,  to 
J.  S.  Uogers  Co.,  Drexel  Bldg.,  Phlla.  About 
$25,000, 

♦Bunker — Newark,  N..  J. — Pub.  Serv, 
Elec  Co.,  Terminal  Bldg.,  will  build  48  x 
96  ft.  extension  to  bunker  at  Point-No- 
Polnt  i)ower  plant,  here.  About  $160,000. 
*\o!  k  will  be  done  by  day  labor. 

♦  Road  Machinery— Harrisburg,  Pa.— 

Sta'.i,  Highway  Comn..  Harrisburg,  let  oon- 
trac’s  furnishing  (a)  7  rollers,  (b)  18  roll¬ 
ers,  (c)  10  rollers,  (d)  8  traction  engines, 
(e)  :  traction  en^nes,  (f)  2  traction  en- 
giiK  '  (g)  8  crushers,  (h)  2  crushers, 
•1)  i  crushers,  (J)  10  sprinklers,  (k) 

10  ;  iTinklers,  (!)  6  gasoline  pumps, 

tin)  t  street  sweepers,  (n)  12  asphalt 


heating  kettles,  (o)  6  air  drills,  (p)  6 

compressors,  (q)  6  chip  distributors,  to 
Good  Roads  Mchy.  Co.,  Kennett  Square, 
(a)  $29,050.  (f)  $4905.  (i)  $10,632.  (k) 

$4620 ;  Buffalo  Springfield  Roller  Co., 
Springfield,  Ill.,  (b)  $58,500 ;  Austin  West¬ 
ern  Road  Machy.  Co.,  910  South  Michigan 
Ave.,  Chicago,  (c)  $42,150;  Gallon  Iron 

Wks.  &  Mfg.  Co.,  Telephone  Bldg.,  (d)  $16,- 
885,  (g)  $12,750;  Acme  Road  Machy  Co., 
120  Liberty  St..  New  York  City,  (e)  $3752, 
(h)  $5085,  (j)  $3940;  Central  Constr.  Co., 
Commonwealth  Trust  Bldg.,  (1)  $1220;  C. 
Evans  Co.  Inc.,  (m)  $1800,  (q)  $2700; 

Penn  Fdry.  &  Mfg,  Co.,  Wyomltwing,  (n) 
$227  :  J.  J.  Shannon  &  Co.,  1744  Market 
St..  Phlla.,  (o)  $660 ;  C.  D.  Schramm  & 
Son,  709  Arch  St..  Phila.,  (p)  $2277.  Noted 
May  8. 

■♦CrUKhed  Stone,  etc. — Pittsburgh,  Pa.— 

Allegheny  Co.  let  contracts  furnishing  50,- 
000  tons  crushed  stone,  2  mechanical  un¬ 
loaders  and  2  street  sweepers,  to  J.  M.  Mc¬ 
Guire,  Westinghouse  Bldg. ;  Clydesdale 
Brick  Co..  Oliver  Bldg.  ;  Booth  &  Flynn. 
1942  Forbes  St.;  H.  J.  Orth,  Hotel  Henry; 
Hillside  Stone  Co.,  Farmers’  Bank  Bldg., 
and  Pennsylvania  Lime  and  Ballast  Co., 
Noted  May  22. 

Retaining  Wall  —  Detroit.  Mich. —  See 
"Bridges.  ’ 

•♦Paving  Blocks — Minneapolis,  Minn.— 

City  let  contract  furnishing  10(^000  sq.yd. 
3i  in.  yellow  pine  creosoted  paving  blocks, 
to  Republic  Creosotlng  Co.,  1614  Merchants 
Bank  Bldg.,  Indianapolis,  Ind„  $2.10}  per 
sq.yd.  Noted  May  15 

•♦Iiighting  System — Mandan,  N.  Dw— 
City  let  contract  furnishing  and  installing 
ornamental  street  lighting  system  on  77 
blocks,  to  M.  S.  Hyland,  1114  8th  Ava. 
Fargo.  About  $38,000.  Noted  May  1. 

•♦Dry  Kiln— St.  Lonis,  Mo. — St.  Louis 
Mfg.  Corp..  6401  Bulwer  Ave.,  let  contract 


building  1  story,  84  x  443  ft  dry  kiln,  at 
6479-5511  Natural  fridge  Ave.,  to  H. 
Haeseler  Bldg,  and  Constr.  Co.,  •Si  Wain- 
wright  Bldg.,  $100,977. 

♦  Dam  and  Canal — Gila  Bend,  Arts. — Gila 
Water  Co.,  c/o  F.  A.  Gillespie,  Tulsa.  Okla.. 
let  contract  building  rein. -con.  multiple 
arch  diversion  dam,  1680  ft.  long,  20  ft 
high  with  concrete  pile  foundation  and  con¬ 
crete  apron,  100  ft.  long  and  2  ft  thick, 
two  8  X  13  ft.  sluice  gates,  requiring  about 
30,000  cu.yd.  rein. -con.,  also  restoring 
main  canal,  to  Sherer  &  Crowley,  607 
Pacific  Electric  Bldg.,  Los  Angeles.  About 
$695,000.  Contractor  ;ublet  contract  for 
dam  and  headgate  both  to  cost  $650,000, 
to  W.  Ledbetter  &  Co.,  engr.s..  Pacific  Elec¬ 
tric  Bldg.,  Los  .Vngeles.  Owners  will  fur¬ 
nish  all  cement  for  project  and  also  con¬ 
struct  distribution  system  to  supply  irri¬ 
gation  water  to  about  72,000  acres  of  land. 

Ferry  Dock — Seattle,  Wash. — Comrs. 
King  Co.  received  blda  building  Vashon 
Heights  ferry  dock  and  landing,  creosoted 
piling,  from  J.  A.  McEachern  Co.,  Bell  St. 
Dock,  $23,400  ;  C.  C.  Snyder  Co.,  Pacific 
BIk.,  $24,768;  P.  Manson,  2407  Boylston 
St.  $25,578.  Noted  May  15. 

♦Road  Oil — lAtit  Angeles,  Cal.— City  let 
contract  furnishing  81%  road  oil  to  oil 
heating  plant,  for  year  ending  July  1,  to 
C.  C.  Harris  Oil  Co..  701  College  St., 
$12.65  per  ton.  Noted  May  29. 

♦  Doek — Wlnehaven,  CaL — Richmond  Belt 
Line  Co.,  Richmond,  let  contract  building 
addition  and  repairs  to  dock  here,  to  J.  D. 
Hannah,  142  Sansome  St.,  San  FYancisoo. 
1120,000. 

♦Road  Oil— Winnipeg,  Man.— City  let 
contract  furnishing  5  to  10  tank  cars  of 
road  oil  of  40%  and  60%  asphaltic  base, 
to  Imperial  Oil  Co.,  Ltd.,  '6  Church  St. 
Toronto,  Ont,  |12.85  per  gal.  Noted  Apr.  S. 


SEARCHLIGHT  SECTION 


OFFICIAL  PROPOSALS 


Price,  13.60  an  Inch — Copy  can  be 
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for  issue  out  the  next  morninK- 
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lildit;  Jun<<  IS. 


Road  Work 

WAHIIINCITON  COUNTV  U<i,\|> 
lUHTIlICT  NO.  2 


Construction,  Heating,  etc. 
Extension  Notice 


The  publication  of  an  ad* 
vertisement  on  this  page 
is  an  otiicial  notice  that 
bids  are  wanted  from 
other  than  local  bidders. 

It  is  also  a  guarantee  that 
maxiinuni  competition  is  in¬ 
vited  because  Engineering 
News-Record  is  the  one  nation¬ 
ally  recognized  medium  for 
Proposal  advertising.  Its 
Searchlight  Section  is  read 
each  week  by  nearly  every 
worth-while  contractor  in  this 
country  who  bids  on  public 
work  outside  his  own  city. 


Kayotteville,  Arkmisan 

Healed  bldB  will  be  received  at  llie  olltre 
of  th«  Secretary,  W.  J.  Iteynnldn.  at  Kay. 
etievlllo.  Arkannaa,  until  4  I’.M,,  .Imie  16. 
1919,  and  will  then  be  publicly  oiiem  il  ana 
read.  The  work  contemitlnted  la  the  huilil- 
Ina  of  62.00  mllea  of  limestone  ni.ienilnm 
and  2  miles  of  bituminous  mura<lnin  road, 
throuffh  the  towns  of  Winslow,  Kiiyei>. 
vllle,  and  Closhen,  Arkansas.  Separate  hidn 
will  be  received  on  the  steel  brlilKea  and 
the  culvert  tile.  The  Item,  haullnir  and 
pliicins  tile  will  be  Included  In  the  general 
bids,  however.  Illds  will  be  compared  upon 
a  basis  of  the  ICnglneera'  estimate,  roplra 
of  which  may  be  obtained  free  of  eoMt 
from  the  Engineers  or  the  Secretary 
riane  and  epeclflcatlnna  are  on  (Hr  at 
the  olflee  of  the  State  Highway  Department, 
laittle  Rock,  Ark. ;  at  the  ofhee  of  the  Sec¬ 
retary,  J.  W.  Reynolds,  Fayetteville,  Arkan- 
saa,  and  at  the  olflee  of  the  Englniere. 
Fayetteville,  Ark. 

Bide  must  be  accompanied  by  a  certified 
check,  payable  to  the  order  of  the  Sec¬ 
retary  of  the  DIatrIct,  In  the  sum  of 
of  the  amount  of  the  bid.  A  oon.tt ruction 
bond  of  26%  of  the  contract  will  be  re¬ 
quired  of  the  aucceasful  bidders.  Tha  right 
Is  reserved  to  reject  any  or  all  bida 

Board  of  Commlaslon'-rs  Washington 
County  Road  Dlatrict  No.  t. 

C.  W.  APPUERY,  President. 

W.  J.  UEYNOMW,  Serretary. 

J.  V.  WALKER,  Attorney. 

Fayetteville,  Ark 

HAMILTON  A  8HHEVE,  Engineers, 
Fnyetlevllle,  Ark. 


The  time  for  the  receipt  of  bids  for  the 
work  at  Sing  Sing  has  been  extended  to 
Tuesday,  June  24th,  at  2:80  o'clock  I’M. 
Kids  to  be  received  at  Room  618,  Hall  of 
Ree'ords  Ruilding,  Center  nnd  Chambera 
Htrseis,  New  York  City,  by  Charles  F. 
Kuc'gan,  Suporintendsnt. 


Ossining,  N.  Y. 

CONSTRUCTION  WORK— Mess  Hall  and 
Kitchen  Building  (No.  4);  Detention 
Ruilding  (No.  5):  Outside  Cell  Build¬ 
ing  (No.  7)  ;  Clinic  Ruilding  (No.  8)  ; 
and  Pump  House  and  Reservoir ; 


HE  ATI  NO  WORK— Mesa  Halt  and  Kitchen 
Ruilding  (No.  4);  Detention  Ruilding 
(No.  5)  ;  Outside  Cell  Ruilding  (No. 
7);  and  Clinic  Ruilding  (No.  8): 


OFFICIAL  PROPOSALS 


Bids;  June  17. 


SANITARY  WORK— Mess  Hall  and  Kit¬ 
chen  Building  ( No.  4 )  ;  Detention 
Building  (No.  6)  ;  Outalde  Cell  Build¬ 
ing  (No  7);  and  Clinic  Building 
(No.  8): 


Highway  Work 

OFFICE  OF'  THE  STATE  COMMISSION 
OF  HIUHWAYS,  ALBANY,  N.  Y. 


Albany.  N.  Y. 

Sealftd  propoaala  will  be  received  by  the 
undersigned  at  their  offlee.  No.  66  Lan¬ 
caster  Street,  Albany,  N.  Y.,  at  one  o'clock 
P.M.,  on  Tuesday,  June  17.  1919,  (or  the 
improvement  of  the  following  highways: 
CHENANGO— Three  highways:  4.78,  6.67, 
5.87. 

ERIE— One  highway:'  6.78. 

ESSEX — Two  highways:  8.86,  1.09. 
FULTON — Three  highways:  2.80,  4.90,  I«DI. 
ONONDAGA- Two  highways:  7.45,  8.75. 
RENSSEIjAER — Two  highways:  1.44.  4.95. 
AI.«0  FOR  THE  COMPI..ETION  OF  THE 
FOLIAIWINO  HIGHWAYS: 

BROOME — One  highway  :  4.70. 
CATTARAUGUS — One  highway:  2.1T. 
NASSAU— One  highway:  1.67. 

AND  AI,SO  FOR  THE  REPAIR  OF  THE 
FOLLOWING  HIGHWAYS : 

FULTON — One  contract,  reconstruction. 
HERKIMER — One  contract,  resurfacing. 
MONROB3 — Two  contracts,  resurfacing. 
MONTGOMERY — One  contract,  reconstruc¬ 
tion. 

ONEIDA — One  contract,  timber  crib-stone 
fill. 

WESTCHESTER  —  One  contract,  recon¬ 
struction. 

Maps,  plans,  specifications  and  estimates 
may  be  seen  and  proposal  forms  obtained 
at  the  offlee  of  the  Commission  In  Albany, 
N.  T.,  and  also  at  the  offlee  of  the  division 
engineers  In  whose  division  the  roads  to  be 
Improved  are  located.  The  addresses  of 
the  division  engineers  and  the  counties  of 
which  they  arc  In  charge  will  be  furnished 
upon  request. 

The  especial  attention  of  bidders  in  called 
to  “(Seneral  Information  for  Bidders"  on 
the  itemised  proposal,  specifications  and 
contract  agreement. 

FREDERICK  STUART  GREENE. 

CommIssioBer. 

R.  K.  Ftn.T.ER.  Secretary. 


ELECTRIC  WORK— Mess  Hall  and  Kit¬ 
chen  Building  (No.  4)  ;  Detention 
Ruilding  (No.  6)  ;  Outside  Cell  Build¬ 
ing  (No.  7)  ;  and  Clinic  Building 
(No.  8)  ; 


NEW  ROILERS— Two  new  400  Hp.  Water 
Tube  Rollers, 

at  Sing  Sing  Prison,  Ossining,  N.  Y..  will 
b<«  received  by  Hon.  Chas.  F.  Rattlgan, 
Superintendent  of  State  Prisons,  Room  618. 
Hall  of  Records  Building.  Centre  and 
Chamber.s  Streets,  New  York  City,  until 
2:30  o'cloek  P.M.,  on  Tuesday,  June  24, 
1919,  when  they  will  be  publicly  opened 
and  read.  Proposals  shall  be  enclosed  In 
an  envelope  furnished  by  the  State  Ar- 
rhltert.  sealed  and  addressed,  and  shall 
be  aeeompanied  by  a  certified  check  In  the 
sum  of  five  per  cent.  (6%-)  of  the  amount 
of  the  proposal.  The  contractors  to  whom 
the  awards  are  made  will  be  required  to 
furnish  surety  company  bond  in  the  sum 
of  fifty  per  cent.  (50%)  of  the  amount  of 
contract  within  thirty  (80)  days  after 
offlclal  notice  of  award  of  contract  and 
In  accordance  with  the  terms  of  Specifica¬ 
tions  Nos.  3229.  8230,  3231,  3232.  3233, 
3220.  3228,  3226.  3252,  3221,  3224,  3227, 
8222,  8225  and  8228.  The  right  Is  re¬ 
served  to  reject  any  or  all  bids.  Draw¬ 
ings  and  specifications  may  be  consulted 
at  the  offlee  of  the  Warden  of  Sing  Sing 
Prison.  Ossining,  N.  Y. ;  at  Room  618,  Hall 
of  Records,  New  York  City,  and  at  the 
Department  of  Architecture.  Capitol.  Al¬ 
bany.  N.  Y.  Drawings  and  specifications 
and  blank  forms  of  proposal  may  be  ob¬ 
tained  at  the  Department  of  Architecture. 
Capitol,  Albany.  N.  Y..  upon  reasonable 
notice  to  and  In  the  discretion  of  the  State 
Architect,  L.  F.  Pilcher,  Capitol.  Albany, 
N.  T. 

Dated:  May  14,  1919. 


Bids:  July  9. 

ClaMification  and  Appraiial 
of  Lands 

Shelby,  Montana 

Sealed  bids  are  called  for  by  the  Board 
of  County  Commissioner,  Toole  County, 
Montana,  for  the  classification  and  ap¬ 
praisal  of  all  lands  In  Tools  County,  com¬ 
prising  approximately  fifty-four  and  on»- 
half  townships. 

Specifications  for  said  work  can  be  had 
upon  application  to  the  County  Clerk.  Shel¬ 
by,  Montana.  Bids  to  be  In  by  2  o’clock 
P  M.,  July  9,  1919,  at  which  time  they 
win  be  publicly  opened. 

The  Board  reserves  ths  right  to  reject 
any  or  all  bids. 

By  Order  of  ths  Board  of  County  Com- 
miaslonsrs  Tools  County.  Montana. 

H.  B.  M(K>DT.  Clerk 


r.  8.  ENGINEER  OFFICE.  DltsburiTi. 
Pa. — Sealed  proposals  will  be  t*"'  ' 
the  U.  8.  EnglnerT  Offlee,  Plttsb"'^  »»• 
until  12  noon  (Eastern  time).  July  7.  l»i» 
and  then  opened,  for  constnietlng  l"''sy||]| 
fixed  dama  in  the  Ohio  River,  ne  ir 
worth.  Pa.  Further  Information  on  ir 
plication. 


CONSTRUCTION  NEWS 


OF  SPECIAL  INTEREST  TO  ENGINEERS. CONTRACTORS. BUILDERS 
\ND  MANUFACTURERS  OF  ENGINEERING  AND  BUILDING  SUPPLIES 


6po  KnB. 
News- Record 
.  June  19 
. June  19 


Bids 

Close 

June  23  North  Adams.  Mas.s. 
Adv.  June  12. 


See  Kng.  Bids 

News- Record  t'lose 

. June  12  July  2  OreenshurR.  ("Ja 

July  2  Bemidji.  Minn. 


PROPOSALS 


July  2  HurlinKton,  N.  .1 . Juno  12 

Adv.  June  12. 

July  2  Hayes  Onter,  Neb . .Tunc  12 

July  2  Alhuquerriue,  N.  M . June  19 

.•\dv.  June  19. 

July  3  Beaver,  Pa . June  19 

July  3  PittsburRh.  Pa . June  19 

July  3  Stockville.  Neb . Iiine  12 

July  5  Omaha.  Neb . June  12 

July  5  Brun.swick,  Oa . June  12 

Adv.  June  .S  and  12. 

July  7  Indianapolis.  Ind . .Tune  5 

July  7  l.rf'eburK.  Fla . June  19 

July  7  Sanford.  Fla . June  19 

July  7  Albert  I..ea.  Minn . June  19 

July  7  Woodstown.  N.  J . ....June  19 

Adv.  June  19. 

July  7  Riverside.  Cal . June  19 

July  8  Pipestone.  Minn . June  19 

July  8  Harrison ville.  W  Va . June  19 

July  8  Kingston.  N.  C . June  19 

July  8  Klkins.  Va . June  12 

Adv.  June  12  and  19. 

July  9  Delaware  . .Tune  19 

July  Ifi  SprinKfleld,  O . June  19 

July  30  California  . June  19 

EXCAVATION  AND  DREDGING 

June  21  Thornwell.  T.a . .Tune  12 

June  25  Jackson.  Tenn . June  12 

July  1  Edwardsvllle.  Til . May  16 


June  12 
June  12 
June  12 
June  19 
June  19 
June  19 
June  19 
June  19 
.June  19 
.June  19 
June  19 
June  19 
June  19 
.June  19 
..Tune  19 
.June  19 
.June  19 
.June  19 
June  12 
.June  12 
.June  12 
June  12 
.June  12 
.June  12 
.June  12 
.June  1 2 


June  23  California  . 

June  23  MartinsburK.  W.  Va.  .  .  . 

June  23  Duluth.  Minn . 

June  23  Clairton.  Pa . 

June  23  Bozeman.  Mont . 

June  23  Washington  . 

.Tune  23  Sarnia.  Dnt . 

June  23  Wyoming  . 

June  23  Duluth.  Minn . 

.Tune  23  Donp  Island  City.  N.  Y. .  . 

June  24  Ma.ssachusetts  . 

Tune  19  June  24  KiiiR  City.  Mo . 

June  jyjjp  24  Toronto.  Ont . 

Tnne  19  Juno  24  Villisoa,  liU . 

.June  16  24  Orand  Rapids,  Minn . 

June  24  Hartford.  Conn . 

June  24  Wisconsin  . 

June  24  Columbia.  S.  C . 

June  24  McPherson,  Kan . 

June  24  Orand  Rapids,  Minn . 

June  24  McCook.  Neb . 

June  24  Marshall,  Minn . 

June  24  Washington  . 

Time  19  June  24  Greensburg  Pa . 

^  June  24  Indianapolis.  Ind . 

June  24  Pennsylvania  . 

Adv.  June  5  to  19. 

June  24  New  Mexico  . 

June  24  Massachusetts  . 

June  24  New  York,  N.  Y . 

.lune  26  New  York.  N.  Y . 

June  24  Jersey  City,  N.  J . 

.June  12  June  2.'>  W'ashington  r . 

June  2.5  Athens.  Ala . 

.June  12  June  25  Reading.  Pa . 

Adv.  June  12. 

June  12  June  26  Trenton,  N.  J . 

June  5  June  26  Aberdeen.  Wash . 

June  19  June  25  Madison,  Minn . 

June  19  June  25  Duluth.  Minn . 

June  19  June  25  Port  Huron.  Mich . 

June  5  June  25  Illinois  . 

.\dv.  June  19. 

June  12  June  25  St.  Oeorge.  S.  1..  N.  Y. .  .  , 

June  12  June  25  Brooklyn,  N.  Y . 

June  26  I.ong  Island  City.  N.  Y. 

June  12  June  26  Adair,  la . 

•  June  12  June  26  Rison.  Ark . 

.June  19  Adv.  June  12  and  19. 

.June  19  .Tune  26  Miami.  Fla . 

.June  12  June  26  Jersey  City,  N.  J . 

.June  19  June  26  Arkansas  . 

Adv.  .Tune  12  and  19. 

.June  19  June  27  Hiawassie.  Ga . 

June  27  Indianapolis.  Ind . 

June  27  Aberdeen.  Wash . 

June  27  TJtchfleld,  Minn . 

June  27  Ohio  . 

.Tune  27  Elliott.  la . 

June  27  Illon.  N.  Y . 

Adv.  June  19. 

June  27  Albert  I>»a,  Minn . 

June  28  Vancouver.  Wash . 

June  28  Solana.  Minn . 

June  28  Opelousas.  I.a . 

June  28  North  East,  I’a . 

Adv.  June  19. 

.Tune  28  Indiana  . 

June  28  TJtchfleld.  Minn . 

June  28  East  I.iverpool.  O . 

io  Jnue  28  Fairmont.  W.  Va . 

June  19  28  Fairmont.  W.  Va . 

June  29  Redwood  Falls.  Minn... 

June  30  Creston.  la . 

.Tune  30  Kearney.  Neb . 

June  30  Sidney,  la . 

June  30  Bismark.  N.  D . 

.Tune  30  Virginia  . 

.  IQ  June  30  Mora.  Minn . 

June  .Tune  30  Ijiwrenoe.  Kan . 

June  30  Indiana  . 

•Tuly  1  Ridgpfleld  Park.  N.  J. .  . 
Adv.  June  19. 

.Tuly  1  Tvcwishurg.  W.  Va . 

Adv.  June  12  and  19. 

July  1  Tabor.  la . 

July  1  Marshall.  Ark . 

July  1  Benkelman.  Neb . 

July  1  New  York  . 

Adv.  June  12. 

July  2  Grand  Rapids,  Minn.  . . . 

.June  12  July  2  Santa  Ana.  Cal . 

July  2  New  Jersey  . 


"For  Proposals  Advertised  see  the  pages 
launediately  following  tli"  Construction 
iD'ewN  section." 


WATERWORKS 


Bids 

Clo.se  ^  ® 

June  23  Hoffman  Island,  N.  Y. .. 
Adv.  June  19. 

June  23  Bethlehem,  Pa.  . . .  .  . .  . . 

Adv.  June  12  and  19. 
June  23  Dusk.  Wyo.  ... 

Adv.  June  12  and  19. 

June  23  Bemidji.  Minn . 

June  24  Toledo,  O . 

June  25  New  York.  N.  Y... - 

June  25  Fountain  Inn,  S.  C . 

Adv.  June  6  and  12. 

June  26  Morris  Plains.  N.  J . 

June  30  .Salem.  N.  J- •  •  . . 

Adv.  June  19. 

July  1  Salem.  Ill . 

Adv.  June  19. 

July  15  Denton.  Mont . 

July  16  Deeorah,  la . 


June  19 
June  5 
June  19 
June  12 


June  12 
June  19 


June  19 
June  12 


May  29 
June  5 
June  19 
.Tune  19 
June  19 
June  12 

June  12  INDUSTRIAI.  WORKS 

June  12 

June  20  Park  Falls.  Wis . June  19 

June  12  June  20  Sheboygan.  Wis . June  19 

June  12  .Tune  21  New  York.  N.  Y . June  19 

June  12  June  24  Columbus,  S.  C . June  19 

•  June  19  June  26  Potsdam.  N.  Y . June  19 

June  19  June  30  Port  Arthur.  Ont . June  12 

June  19  July  1  Shawenegan  F.alls.  Que.  .  ..Tune  12 

July  1  Hastings.  Minn . June  19 

June  19  July  9  Los  Angeles.  Cal . June  19 

.June  19  July  15  Flushing.  N.  Y . June  19 

June  19  Aug.  1  Hastings,  Minn . May  15 

.June  19 

BUILDINGS 

.June  19  June  23  Greensburg,  N.  Y . .Tune  19 

June  12  June  23  New  York.  N.  Y . June  19 

.June  12  June  23  Duluth.  Minn . June  19 

June  23  Camden.  N.  J . June  12 

June  5  June  23  Newark.  N.  J . June  12 

June  5  June  23  Brighton.  Colo . lune  12 

June  5  .Tune  23  Englewood.  Colo . lune  12 

.June  12  June  24  Springfield.  O . June  19 

June  12  June  24  Ossining.  N.  Y . June  12 

.June  19  Adv.  June  12. 

■  June  19  .June  24  Minneapolis.  Minn . June  19 

.Tune  25  Two  Rivers.  Wis . June  12 

.June  19  .Tune  25  Hartford.  Conn . June  19 

.June  19  .Tune  25  Marshfield.  Ore . June  19 

..Tune  19  .Tune  26  Detroit.  Mich . .Tune  19 

•  June  19  June  26  Moorhead.  Minn . June  19 

.June  19  .Tune  26  San  Jose.  Cal . June  12 

June  27  Russell.  Minn . t . lune  12 

■  June  19  .Tune  27  I-ansing.  Mich . June  19 

..Tune  12  .Tune  29  T’Ittsburg.  O . June  19 

..Tunc  12  June  30  Ecorse.  Mich . .Tune  19 

..Tune  19  June  30  St.  TTilarie.  Minn . .Tune  19 

June  12  July  1  Austin.  M'nn . .• . May  22 

.Tune  19  July  1  Akron.  O  . .Tune  19 

..Tune  19  Julv  1  Wauwatosa.  Wis . June  19 

..Tune  12  Julv  1  Bimidji.  Minn . June  12 

.June  19  July  1  Middletown  N,  Y . June  12 

.June  19  July  1  Youngstown.  Alta . June  12 

.June  19  July  1  Raymond  Alta . June  12 

■  June  19  July  1  Omaha.  Neb . .Tune  19 

June  19  July  1  Mllledge,  Ga . June  19 

•  June  19  July  2  Duluth.  Minn . June  19 

•  June  19  July  2  Sterling.  Wis . June  19 

Adv.  June  19. 

..Tune  19  July  2  Huntington.  W.  Va . May  29 

Adv.  May  29,  June  5  and  12. 

.June  19  July  2  Fargo.  N.  D . June  12 

..May  22  Adv.  June  6  and  12  . 

..June  12  .Tuly  4  West  Bethlehem,  Pa . .Tune  1? 

.June  12  July  5  Mountain  I.Ake.  Minn . June  19 

.Tuly  10  Blooming  Prairie,  Minn.  .  .June  19 

■  June  I**  July  15  Fraaervllle.  Que . June  I" 

.June  19  Aug.  1  Kenosha,  Wis . May  15 

..June  19  Aug.  1  TPlrgtnla,  Bflnn . June  19 


SEWERS 


June  20  Roselle  Park.  N.  J . 

Adv.  June  12  and  19. 

June  23  I.An8ing.  Mich . 

Adv.  June  5,  12  and  19. 

June  23  Dundas.  Ont . 

June  24  Toledo.  O . 

June  24  Duluth.  Minn . 

June  24  Barberton.  O . 

June  25  I>ancaster,  O . 

June  25  Lima,  O . 

Adv.  June  5  to  19. 

June  25  Jamesburg,  N.  J . 

June  26  Greenwich.  Conn . 

Adv.  June  12  and  19, 

June  27  Sherburn.  Minn . 

June  27  Deshler,  Neb . 

June  27  Detroit.  Mich . 

June  30  Sheboygan.  Wis . 

July  1  Wakefield.  Neb . 

July  14  North  Mankota.  Minn.... 
Adv.  June  19. 

July  16  Milaca.  Minn . 


BRIDGES 


June  19 
.May  29 
June  19 
June  19 
June  19 
June  19 
June  19 
.June  19 
June  19 
•June  19 
.Tune  19 
June  19 


June  21  Pensacola.  Fla . 

June  23  Osceola.  Mo . 

June  23  I.j»nder.  Wyo . 

June  23  Sundance,  Wyo . 

June  23  Mercer,  Pa . 

June  23  Richland,  Wash . 

June  23  Duluth,  Minn . 

June  24  Menasha.  Wis . 

June  25  Michigan  . 

June  28  Toronto.  Ont . 

June  30  Mora.  Minn . 

July  2  Pocahontas,  la . 

Adv.  June  19. 

July  7  McAlester,  Okla . 

Adv.  June  12  and  19. 

July  7  Monroe.  Ga . 

July  10  Riparius.  N.  Y . 

Adv.  June  19. 

July  14  Princeton,  Minn . 

July  15  Cedar  Rapids.  Mich . 

.  Adv.  June  19. 

July  17  Elmira.  N.  Y . 

Adv.  June  19. 


.Tune  19 
.lune  19 


June  19 
June  19 


STREETS  AND  ROADS 

June  20  Connecticut  . 

June  21  Port  Huron.  Mi^ . 

June  23  Wichita,  Kan . . 

June  23  Jackson,  Tenn . . 

June  21  Toledo,  O . 

June  23  Coatesville,  Pa . 

.  Adv.  June  12  and  19. 

June  23  Geneva,  N.  Y . . 

Adv.  June  IS  and  II. 


.June  19 
June  19 
June  5 
June  S 
June  6 
.June  12 


FEDERAL  GOVERNMENT  WORK 

lUdn  Sit  Kuk 

<'li>m*  Ni*wm- IliTord 

liini*  :i0  I'uiiiii  llouiM* — WiuihlnKioii 

l».  C.  . Juiii'  19 

luiir  ^’3  SiffI,  KoruInKH.  ('mIIiiKh. 

flc— WhiTllnK,  W.  Vm  .  May  29 

Ally.  May  29  to  Jmit*  19 
luiH-  23  Pri'ilaltiK  —New  York.  N  Y  Ma>  29 
Ally.  May  22  to  19 

tiini'  23  Hoait  Work  —  ilollirook. 

Aril . ..Tune  12 

luiii'  23  Si'WHKo  l>lH|ioNat  Syatoin  — 

WaahliiKtoii.  1 1  C. .  June  5 

Ally  .liiiio  9 

tuni-  23  Kkoli-ton  Stool  Tower — Mil- 

wniikoi*.  Wla  . luno  19 

Ally  Juno  19. 

luno  24  l>roilKln»r  I'orlliinil,  Me  .  May  29 
Ally  May  29  to  Juno  19 
luno  2R  roll  lloiino  -  Spoo.  3913  — 

Capo  May,  N  J . luno  19 

luno  25  I'alntliiK  Towora  —  Spoo. 

3925  \nniipollM.  Mil  tum-  I'l 

luno  26  War  IIoiiiIh  anil  Itoloiiator 
Slori'lioUHoM--  Spoo.  8912 — 

roMHaoiila.  Kla  ■ . luno  19 

luno  25  ripo  Syatoni—  Spoo  39111  — 

IMillailolplilii.  I’a . luno  I'l 

liiiH-  25  l‘'li>oil  IJkIiIIiik  Syatoin  — 

Sjioo  39f.3  —  Capo  May. 

S  J  .  Jut.o  19 

luno  25  Itallroail  KxIoiihIom  — Spi-o 

3947 — Hampton  llouila.  V’l  Juno  19 
luno  25  Crane  llunn\yay — Spoo  3fi7S 

— Now  York,  NY  Jiin.*  19 

luno  25  I’lloH  anil  l-umlior  Now  or- 

loana.  l-a  May  29 

Ally.  May  29  to  Juno  19 
'lino  25  CranoB  Spoo  3933 — Now 

York,  N,  V  . June  5 

'lino  25  I'lloyatora  —  S|ioo  393  4  — 

Now  York.  N  Y  .  Juno  5 

tine  25  rattorn  Shop-  Spoo  3478 

I’hl'iidolphla.  I’a  Juno  5 

'lino  26  AilmlniHtratlon  IlullilInK. 

Hoads  ai'l  Walks— Spoo 
3922  San  I'loifo,  Cal  Juno  5 

lino  25  li.—.  till  —  Spoo  3931  — 

l••■M^l  Harbor.  H  T.  .  Juno  12 

o.io  25  .\«s>inlily  Shop — Spoo.  3927 

— I’lillailolplitn,  I’a . luno  12 

uno  25  IMno  I.Ino — Spoo.  3939 — San 

T'I'‘Ko.  Cal .  June  1  2 

luno  25  Itohiillillnir  ShlphiilliltnK 
Ways — Spec.  3590  —  Now 

York.  N.  Y .  .luno  5 

uno  25  lilatrlhiitlnK  Sy-at em— Spoo 

3921 — San  Plopro.  Cal  June  5 

tine  25  Hulkhead  —  Ne«'  Orleans. 

I.s  . Mav  29 

Adv  Mav  29  to  .Juno  19 
nno  25  Sprinkler  Svaletp  —  Speo 

3954  l•hnado1pl^ln,  Pa.  .luno  19 
’uno  25  l-'Iro  Ksi*ano — Spec  393? — 

Phlladoliihla.  Pa  . luno  19 

uno  25  Itaillo  Towers — Spoo  3905 

—  San  Kranolsoo,  Cal  .luno  19 

uno  25  Kxtondinir  and  Altorinir  PIro 
Alarm  System — Si>oo  3951 
-  Coddlnirtnn  Point.  Tl  T  June  19 
une  25  Kxfooillnir  and  .Mtorina  Fin- 
Alarm  System — Speo  3951 
— Coastora  Harbor.  R  T  June  19 

line  25  blxfonillngr  and  Altering  Firo 
.Mnrm  System — Speo  3951 

— Newport.  R  I . .Tune  19 

'line  25  Cranes  —  Spoo  3903  — 

Maro  Island.  Cal . June  19 

une  25  llulldlnirs — TTnntrnrs — Roads 
and  rtlstrlhnllnK  System — 

Spoo  3905  —  Anaoosta. 

1'  C .  .Tniio  19 

uno  25  Cranes — Spoo.  3945 — Bos¬ 
ton  Mass . June  19 

uno  25  TtiiUdlnits  —  Spoo.  3952  — 

3'orktown.  Va  . .Tiino  19 

uno  25  I’ower  Plant — Speo  3924  — 

Indlanbend  Md  . June  19 

une  25  Stnoaire  Rtilldlnir  —  Sneo 
3948  —  South  Brooklyn. 

V  V  . .Tune  19 

lino  25  Rond  Work — Spoo.  3950 — 

Croat  T-akes.  R1 . Juno  19 

uno  25  t-'lro  .Marm  System  -Snoo 

39110-  TTamptoh  Roads  Vn  .Ttine  19 
une  25  Sower — Spec,  3959 — Key 

We.st,  Fla . June  19 

une  25  doarloR.  RennIrInK  and 
Rosurfnolnsr  Ronds- -Speo 

Si»7t — Ft  Mifflin  Pa . .Tune  19 

line  25  Water  Simply  .System  — 

Spoo  3984 — Paris  T.s1and. 

S  C  . Juno  19 

une  25  Wet  Pipe  System — Speo 

3957 — Phlladolphla.  Pa  June  19 

une  25  .Addition  to  Shlpfltters  Shop 
—  Speo  3920  —  Boston. 

Maas  . .Tune  19 

une  25  I’owor  TTouae.  Kleotrlo  Con- 
orator  Hqillpmonf  nod  Fire 
I’rotootlon  System  —  Spoo 
3956 — Key  West.  Kla  Juno  19 


BIiIm  .So.-  Kiib 

Cliiao  .\owH-ltoouril 

Juno  26  I'lpliiK  and  l-llootrli-  .System 
Hpi-c,  3989 — IndlanlioHil. 

Mil .  Juno  19 

Juno  26  Piiwor  Hoilao — Spec,  3889- 

Montniik  N.  Y  . Juno  19 

Juno  26  oil  It-.iniliiK  Kiiiilpmonl  — 

Spo,-  3847— Key  Wi  sl.  Kla  Juno  19 
Ji-no  25  Tank  and  Tower  —  Spoo. 

:i9l!.  -Kt  Mifflin.  Pa . Juno  19 

June  26  yullilliiKs  —  WashliiKtim. 

It  C  . Juno  I'.i 

.Ally  June  19. 

Juno  27  Air  CiiinproHsora — Flon-nco. 

.Ala . May  29 

Ally  .luno  12  and  19 

Juno  27  HrodKIiiK  —  Newport.  It  I  Juno  5 
Adv  May  29  to  Juno  19 
June  27  I’uhI  Olltoo  —  IlouKhlon. 

Mli-h  . May  29 

Juno  27  I’linl — New  4>r1eans.  l-a  May  29 
Adv  May  29.  June  6.  12  and  19 
June  .2(1  IlullilInK  WliiK  —  West 

I•|>lnl.  N  Y . lune  12 

Adv.  June  5  to  19 
Ji-iio  3i>  llovotinont  Itopiilra  —  Mll- 

wniikoe.  AA’Ia . luno  12 

Jiih  I  I'iihI  Itffloo  Towah.  AVIs  ..lum-  '■ 
•Inly  I  Kuol  Oil  —  WnshliiKton. 

I>  C . luno  12 

•liilv  2  HrodKlnK  Now  York,  N.  A’ . I  urn-  5 
Adv  May  29.  June  5,  12  and  19 
■Inly  2  CradInK.  Kxoavatlon  and 
KIIIIiik  -.Spoo  3256 — PuKot 

Soimil.  AVnsh  . Juno  19 

.Inly  7  Sl.-o1 — Phlladolpbln.  Pa  .  .lum-  5 
Adv.  June  6,  12  and  19 
July  7  l-iM'ka  and  Ham — Pltta- 

luirKli.  Pa  . luno  12 

Ally  Juno  12  and  19. 

•lul.v  7  flas  Malna  —  Stapleton. 

N  Y  . luno  19 

Adv.  Juno  19 

July  8  Call — OporntInK  Marhinorv 

—  t'lnilnnntl.  O . lime  t2 

Adv.  Juno  12  and  19. 

July  8  T’list  Offloi-  — ■  I’lttshui'K. 

Tox . t . lun--  12 

.Tilly  9  Po.hI  Offloc  —  Monlt-vldoo. 

Minn  . lum-  12 

Adv  .Tune  6.  12  and  19 
.Inly  10  i-.ist  flffloe — Vinton,  la.  .lum-  19 
.luly  18  Silt  Itlvi-ralnn  Works — I-os 

AnKolos.  Cal  . luno  19 

Adv  Juno  19. 


MISCELLANEOUS 

Juno  20  PavInR  Rrirk — Cnrrlck.  Pa  .luno 
.lum-  23  Ham — Morris  Plains.  N  .1  .luno 
.luno  24  Parka,  etc. — Boston.  Mns-*  .luno 
Juno  24  AA’hnrf — do  Rollohnso.  Qiio.lum- 
.luni-  24  Cni'diiol  AA'ali-r  HralnaRo 

I,oyoos — Phlladolpbln.  Pa  ..Ttmo 
.Tuno  24  Cast  Iron  Pipe— Brooklyn. 

N  Y . .Tilm- 

■luno  25  llronk  Water — Port  Arthur. 

tint . luno 

.Tune  25  Brass  Sorvleo  Pipe  FlttlnRs 

etc. — Rnitimore.  Md . luno 

.Tune  25  Cast  Iron  Pipes — Modforil, 

Mass  . Jiim- 

.Tiino  27  l-owor  Plant  Foulpmont  — 

T/os  AiiRoIes  Cal  .  .Timo 

•luno  27  Auto  Sprinkler  and  Oiler — 

Woonsorkef.  R  I  . Tum- 

Adv  June  19. 

June  30  Ta-ver.  RrldRe  —  Junction, 

Kan . .Tune 

Juno  30  Flood  Prevention  Project 

— I,obnnon.  Pa .  Tune 

■Adv.  .Tiino  18. 

.Tilly  4  Rollers.  PIpInR.  etc. — Cen¬ 
tral  Tsllp  N.  V. . Tiiiio 

Adw  .Tune  19 

Tilly  2  AA’ntor  Tube  Rollers  an-l 
S'okors  and  Rndinl  Rrlok 

Chimney — t,ornln.  O . .Tune 

.Tilly  15  FreiRht  and  Trailers,  etc. — 

New  A’ork.  N  Y . .Tune 

.Adv.  Juno  12  and  19 


Where  iinnie  iif  nineiiil  U  mil  rl’m. 
Ingiiirleii  hIiouIiI  tie  uitiireMseit  In  4-tl> 
I'lerk,  t'ouiity  t'lerk  nr  i'urrea|HindlnK 
ofllelal. 


Waterw'orks 

l>K4)l’4>sf:i>  W41KK 

N.  Y..  Malone— City  elei-tlon  soon  to  vote 
on  $30,000  honils  to  lay  2  ml.  12  In.  pl|>e 
line  from  Shephenl  BrlilRo  lo  reservoir,  to 
inori-asi'  dally  flow  to  1,600.000  gal.  A. 
Hanilloy,  elk. 

N.  A’.,  Old  Forre— VlllaRo  having  tenta¬ 
tive  plana  prepared  and  est.mitos  made  for 


i-xlondliiR  water  aysli-m.  Invoh  i„. 

8  In  water  plpo  for  miiliiH  .■|||•|  .T,,'  „  ", 

In.  pipe  for  pumping  Into  resorv  r  i 
WolU-r,  vllingo  engr.  ' 

N.  r.,  HluteHvlllr — City  planr,  j,  ..  , 
flllers  and  1  clear  water  basin.  „.,i  ' 
i-oneri-le,  750.000  gal.  caiiacl  ai  ' 

$160,000  It,  L.  aroi-lilee,  sia,.  . 

Ala..  OaiUden — City  Couiii-ll  I  „i... 
pri-pari-d  Installing  Water  mail,  m  i’' 
Park  addition  to  AVosi  ti;ii|M,i,,,,  *i 

$14,000,  K.  Smith.  Illy  .iia;, 

Alloli,,  llrarborn — Vlllago  soon 
Irat-t  bulliUiiK  watormaliiH  Invoh  •  m  " 
ft  6-10  In.  e.l.  pl|H<  and  iioi-i-ssaiv  v  ik...!' 
tlttinRs  and  hydrants.  '  ' 

Alloli.,  Koorse— AMlIaRo  linvlni- 
Innry  plans  proparod  by  U,  \ 
oIlRr.,  l-li-orso.  bulldlliR  600.000  o.il  I,..,, 
voir.  took,  pump  and  oxtoiiHlon  lo 
malna 

Alleh..  Foriiilnlo  flloyal  lt;ik  |*  ii)  y., 
biRi-  soon  lots  i-ontrai-t  furnlsIilnK  I  il.or  ihii 
mati-rinl  laying  8600  ft  x  m  ami  iii'iuki 
ft  6  in.  el  water  mains  with  i,.om,-aiv 
spot-hils  and  flttinRS  .Ahmil  $'i'i  iiim  ' 
.loronio.  1331  Mujosth-  llldR  .  Hoiioli 
.Noted  Oct.  3.  '  ^ 

Alloh.,  rniilluo — City  voli-d  $126 

homis  to  oxiomi  wali-rworks  syslom  ||  n 
Itarnott,  rity  eiiRr. 

AVIs.,  Kail  f'laire  -Clly  plans  lo  Imprnv,. 
waterworks  sysloin  I’lans  Inolm),-  ii,.,v 

well . .  pump,  water  w  In  .  l  ^i  n- 

orator  at  piimpinR  slation  and  onnoii-'o 
fhiino  .Ahoiil  $100,000  ,\  lt  Harnock,  lOiiii 
Ciiardlnn  Life  BIiIr..  .SI  Paul,  Minn  .  on^r 

Mliiii.,  .Aiiiiiiiidiilr  S  o  -"Sowors." 

Alliiii..  linriiion-  Ctt  .  siMin  lots  rnntract 
hiilldliiK  to  X  to  fi  oomproHSoil  air  wal.r 
tank  amt  |inmp  lioiiso  l>niar  fc  Smith 
513  Cloho  ItIdR ,  HI.  Paul.  oiiKrs. 

Alliin..  Illiirklo.v — Clly  plans  In  Iniilfl 
aililltlon  to  water  ami  soworago  svNioms 
\hoiil  $.".6,000  I,.  P  Wolff.  Ciiardian  I, if. 

Illilg  ,  .St  Paul,  i-onsult.  engr. 

Minn.,  Illneklo.v — See  “Tinhisirial  AVorks  " 

Alliiii.,  llolTiiian—  ltd  I'Milo  having  pl.m- 
pn-pared  liy  K  Tiisllson,  ongi  .  355 
lorliim  I<ldg..  Mlnm-npolls,  for  wiiior  Hiipplv 
sysii-m  for  high  and  Rraih.  solmol  Ai.oin 

$10. non 

,  Minn.,  AA’rllit — See  ‘‘Tiiduslrlal  Works" 

Mo,.  4'aniornti — City  having  plans  pre- 
pan-d  for  Imiirovltig  flltrallon  plant  n.iinls 
for  $35,000  voted  for  jirojool.  R  !■;  llarp.r 
2108  I'lnst  30th  Si.,  Kansas  City,  oonstill 
engr. 

To\.,  Iliiiistoii — f’ll.V  voli-il  $25.09(1  hon.ts 
'<■»  oxli-nd  waterworks  system. 

4>kln..  fiurhor — City  soon  l.-l.s  ooiilrael 
hiilhling  water  lank,  oapai-lly  30.000-50, o0i> 
•hils  .  and  100  ft.  lower,  also  2  wa  lls,  oas 
log  38  In  and  depth  21  ft  W.  ll  s.-r.  .  iis  (■> 
1.0  furnlsho)l  hy  city,  Black  &  Vo.tloh,  567 
Intorslato  Bldg.,  Kansas  I'tly,  .Mo.,  onrrs 

Oklii.,  MoiiiitlN-  City  soon  rorolv.-s  Mils 
oxiontling  waterworks  and  Improving  sow- 
ernge  syslom. 

Okla..  TiiUs — City  plans  to  hitIM  water 
works  sysli-m  ;  water  to  ho  taken  from 
Spavinnw  Cn-ok  Total  osllmalod  onst. 
$1,863,020  Plans  Im-hnh-  solid  toasoiirv 
roln.-<-«n  or  wooden  ilams.  30.  35  and  5o 
ft  high,  and  hydro-ol.-olrle  power  lions.- 
cost  $248,445.  42  In  cl.,  rein  eon  or 
wooil.ii  slave  pipe  eonduits,  $2.9oo.to' 
ihn-t-  20, non, .900  gal.  oapaoliy  r«-.sorvolrs. 
$225,000  ;  one  80.000,000  g.il  oapaollv  r.s 
i-rvolr.  $314,000;  power  plant,  $225,006; 
luimphig  plant,  $160,000;  transinlssli.n 

lines,  $380,000;  . . ring.  $230,170;  lan.l 

and  cli-aring,  $l60,ooo;  right  of  way.  $5o.- 

000. 

Iilsho,  lliihl — City  soon  lots  mnlraet  re- 
pinoing  and  relaying  sprinkling  and  lire 
iivdrnnls,  also  202I  ft.  6  In..  38.58  fl  4  In . 
3726  fl.  8  In.,  and  2720  ft.  12  In  wilier 
mains.  O.  B,  Braxenii,  clly  elk. 

I'tah,  Sslt  I.Hke  CIt.v— City  rei-.lves  hlds 
alsmt  .tuly  1,  loilldlng  feeder  water  mains 
and  rein. -con  wat<-r  stipplv  rnn.lnll  from 
month  Bariev's  Canyon  lo  Northeast  Uen.-n 
About  $300,000  a  Q  Cannon,  eily  engr 

ApI*.,  Alesa — City  elect  Ion  .Ttilv  8  lo  vole 
on  $36,000  Itomls  lo  btill.l  exi.-nsl.ms  lo 
waterworks  system. 

ApI*.,  Mliiml — City  dofoal.-<1  $300  666 

bonds  lo  build  waterworks  system. 

Ore.,  Hslrm — Clackamas  Power  K-  'rrign 
Hon  Co.,  Clackamas,  filed  apiillcutionH  who 
IT.  Nunn,  atato  highway  engr.,  for  ''•''’‘‘"’J/.' 
ment  of  11,706  hp.  nlant,  lOOO  acre  ft 
water  to  be  taken  from  Clackamas  l‘i'"_ 
Plans  include  400  ft.  dam.  103  ft  "'ol* 
fnli.  8  6  ml.  flume  and  ditch  \t»'iil  $i.- 

9  50  000 
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^•;ii,.r.voiks  (Continued) 

,1,-  Sikirm — Porlliiiul  Uy.,  I.lRhl  A 

pow.i  H3l<'Ctrlc  Hldif.,  I'ortliind.  filed 

Li>i>li<:atlun  with  it.  Nunn,  Htiite  IiIkIi- 
!'  v  .  Sulem.  for  MloruK.-  of  to.ttio 

II  of  water  to  lx-  taken  from  Dak 
I'leck,  also  bulldlDK  reaervolr.  About 

I  III  Altuileti* — ttubln  4'iin.vnn  laiml  A 

\V  iii-r  Amhii.  plana  to  Inatall  |ium|>lnK  plant 
s.>‘ lainenlo  .St  ami  lay  pitiu  line  to 
,.H.r\'-r  AIm.uI  110.1)00. 

<  III.  I.aneuater — ltd  Ktino  ,  I.<>a  AnKelea 
I,]., 11,1  to  form  waterworkM  Dial  No  4.  em- 
liriciiot  town  of  l.aneaHler.  to  Inelude  land, 
w.lla  iiuinpInK  plant,  malna.  aleid  tower 
.iiicl  i.itik  About  $30.2r>0  A  M  Mcl’hor- 
rln.  elk. 

Out..  Owrii  Noiind — .1  I.eRate.  chn.  iitlll* 
tU'H  eoinii..  Hoon  leta  eontraet  bnlldliiK  rein  - 
eon  hIow  aand  Alter  at  No  I  SprluK.  Derby 
Tup  .Xbonl  135.000.  It  McDowell,  eiiKr. 
unlit  lea  eoinn. 

Out..  t\  atford--Clty  eleetlotl  .lime  30,  to 
vote  on  liv-law  for  fK5.titio  to  build  piinui 
ll•lla•^  Htandpipe.  pumpliiK  eonipment  and 
4  ,iiid  ti  In.  watertnalna.  \V  S  Kuller, 
eta;' 

Alta.,  t  ulaiiry — City  t’onnell  approprlat* 
ril  $273.3ll>  bonda  to  build  extenalon  to 
gravity  water  ayatem 

ItlllN  DKttlltKI* 

N.  V.,  Ilolfiiiaii  laliiiid — Dtitll  .Tune  23, 
liy  I.  10  t’offer,  health  otilcer.  Port  of  New 
v'lirk.  lioaebank.  S  I  .  billldlllK  tieW  Well 
for  water  aiipply,  Quarantine  flla.  I..  K. 
Pilcher,  t'apltol,  .\lbany,  atate  archt.  ;  ad* 
vcrliaed  In  thla  laaue. 

N.  V.,  New  VorU — t'ntll  .lime  25.  by  N. 
J  llayea.  comr.  water  aiiiiply,  Kaa  and 
electricity.  Mtmloipal  ItldK  .  fiirnlahimr, 
ilclivertiiK  and  layltiK  water  malna  ami 
iipiiiirletiaiicea  In  lllveraldi*  Dr..  Weal  134th 
and  Weat  H2nd  Sta  .  Manliattan  Itoro  and 
In  Kaat  I47lli,  lOaal  170lh.  Amethyat, 
Kniriiett  and  Iloaewood  .Sta..  Miitthewa, 
.Vculon,  (lllnvllle  ami  Itlilmdander  Avea. 
Croiona  Parkway.  Klamere  PI.  and  ITtilon* 
|Miri  ltd  .  Ilronx  Itoro 

N.  J..  Salem — Dntll  .lime  30.  by  city, 
hiilldiiiK  inerhanlPHl  Altratlon  plant  Ine.liid* 
ing  eoiiKUlatliiK  baaln.  eliemiral  lioiiae.  Al¬ 
ter  lioiiae  and  all  a|>pllatieea  atid  appttr- 
teiiancea  complete  W  K.  Dunn,  recdr.  ; 
advert iaed  In  thla  laaue 

I’a.,  Iletlileliem — Dlitll  .Ttine  23.  by  Dii- 
reaii  of  Water,  fiirnlahlntr  and  inatallltiK 
•  olio  lino  iral  rapacity  electrically  driven 
rentrlfiigal  pump  It  I,.  Kox,  city  en|{r.  ; 
advert  Iaed  III  thin  Inane. 

III.  Siiieiii— I’lilll  .Inly  1,  by  city,  for 
ronitdctlnir  mechanical  Krnvlty  Alter  plant, 
eonaialltnr  of  2  nnita  with  300,000  iral  ca¬ 
pacity  each  per  day.  Caldwell  I0n»c  Co.. 
Jiickaonville.  enar.  ;  advertlaed  In  thla  lannn. 

Minn.,  lleniidji — CnIII  .Iiine  23.  by  O 
Stein,  city  elk.,  extemllna  and  Improving 
uaterworka  ayatem.  Involving:  0710  Iln  ft. 
4  10  In  pipe  and  hydrantn,  pulllnR  up  and 
reliivinif  1200  ft.  4-15  In.  pipe  About 
120,000. 

Minn.,  Mllaea— flee  "floWPrH.'' 

Mnnt..  l>eiiton — I'lilll  .luly  IS.  by  City 
Poiinell.  biilldlntr  200,000  iral.  renervolf. 
aiipidy  malna,  dlntrlhiitlon  nyntem  and  Are 
liydnmta,  Involvlna  Dt.OOO  ft  10-12  In. 
uiMiil  and  HOOO  ft.  6-8  In.  c.l.  pipe  Tlondn 
for  150.000  voted  for  project.  W.  B.  Saun- 
(Icra,  Helena,  enicr  Noted  May  22. 

«»nt.,  TInunInn — Until  June  24.  by  Sut- 
clllTe  a  Neelanda,  enitra..  New  I-lakenrd, 
tint  .  extendlnir  and  Improving:  water- 
worka  nyntem.  Involving:  20,000  ft.  6-18  In. 
vitr  pipe  8500  ft.  6-10  In  c.l.  pipe,  91 
manhole  heada  and  covera.  About  $50,. 
COO  Noted  Mar  6 

I’ltirrH  AND  roNTR.\rT8  AWARnr.n 
(t^Indlcaten  award  of  contract) 

*Mna«.,  Ilnalnn — City  ’et  contract  build¬ 
ing  (lorllon  of  new  hlith  i.rennure  nyntem  on 
Federal  St.,  to  C.  A  R.  Conntr.  Co.,  Ronton, 
131,351  Work  Involven  4650  ft.  8-16  In. 
cl  pipe.  6400  cu.vd.  earth  and  60  cu.yd. 
rcick  txxcav.,  300  Ih.  nteel,  300  cu.yd.  con- 
crefo,  QtOk 


E  N  G  I  N  K  K  It  1  N  N  E  W  S  -  It  E  (M)  It  I) 


*Pb.,  Mont  Al(«»— State  Dept.  Health. 
HarrlabiirR.  let  contract  hulldinic  extennion 
tf>  water  nupply  nyntem  at  Pennnylvanla 
Male  Sanitarium  for  Tulierculonln,  near 
here  to  W.  M.  Andernon,  600-612  Schuyl¬ 
kill  Ave..  Phlla  About  $31,759.  Work 
Involven  17.000  ft.  |-ln.  c.t.  and  2600  ft. 
31'  I  pipe  Noted  May  15  under  “Buildings 
— ibirrlnburg.” 

o'lich..  Ornaae  Polnte—Vlllage  let  cen- 
!■  f*>fPl"blnK  material  and  laying  2120 
»>  6  In.  c.l  pipe,  etc,.  In  Unlvernlty  PI, 


Kercheval  Ave.  and  (.'udleiix  ltd  ,  to  t'ronin 
A  Son.  (IroHMe  Pointe  About  Ifiimi) 

A.Mwiit.,  Itoker  ('lly  let  Keiieriil  contract 
ImprovltiK  walerworkn  and  Heweriige  xyH- 
tetiiH,  lo  Dldiiey  Ac  Murphy,  MlniieupoIlH, 
MItm.,  $22,787:  c  I  pipe,  to  Null  ('iiMt  Iron 
Pipe  Co,  CIllciiKo,  $31, 1161,  hvdruiltM,  lo 

It  D  Wood.  . . .  HI  ,  Phlla  ,  $3392 

Noted  Keh  20. 

AMoiii.,  Ilurdlii — Clly  lei  eontraet  laying 
13.910  llii  ft  4  6  In  MalheHon  pipe.  22 
hydraiilM,  tioeeHuary  valvea  ami  Altlnga.  to 
Vi-rgey  Ac  llrandrirf,  Ito/eiiiaii  About  $24,- 
000  Noted  May  8 

ATex..  Mlumford-  Clly  bd  eontraet  build¬ 
ing  2  reHervoli'M.  fiiriilHliIng  materliil  and 
la.vltig  14  ml.  pipe  lltie  from  Hraxoa  Itiver 
lo  liere,  lo  Anier.  Cant  Iroti  Plpi-  Co,,  lllr- 
tiilngbain.  Ala..  UHliig  Standard  Hell  and 
Splgol  e.l  pipe  oti  etillri*  line.  About 
$200,000  liieorreelly  noted  In  our  Innue 
of  June  5. 

AOid.,  Hurnla  Clly  let  eotilrael  billld- 
Itig  900  ft  24  III  Mteid  Intake  pl|H-  and 
eoiivertliig  prcHeiil  loiHltiH  Into  Hedlmeiila- 
tlon  biiHlnn,  lo  Ininbiir  Ac  Siilllvun.  Wlmle- 
niefe  Ave,  Delroit  .\boiil  $35,000. 


Sewers 

|■UOPOHl■:l>  WtlKK 

Alanx.,  \Velle«le.v  (  ItOHloii  I’  D)  —  Melro- 
polllati  Water  A  Hewer  ltd,,  Hontoii,  liad 
plann  prepared  for  exleiidliig  coiiende  trunk 
newer  2  ml  About  $225,000  !•’.  D  Snillh, 

1  AHbbiirlon  PI.,  llOMton,  eiigr 

f'oiiii.,  Haxl  l.yiiie  —  While  Ileaeb  Saul- 
lorhim,  e/o  H  .1  Maber,  212  Orange  St., 
New  Haven,  plann  to  build  newage  dlnponal 
plant  at  Haiiltorliini  for  liilM-rciilar  cdillilren, 
here  Ford.  Ituek  A  Sheldon.  60  Pronpect 
St.,  Hurl  ford,  eiigm. 

N.  V.,  Itlngliiimloii  -  Cominon  Connell 
adopted  tirdliiaiieen  to  build  tdoriii  Hewern 
In  Stale  and  Mill  SIh.  ami  nanllary  Mcwern 
ill  Itroad  Ave.,  I.iailna,  Cllfforil  and  Ablxil 
Sin.  About  $80,000  II  10  Weller,  ally 
eiigr 

N.  Y.,  Halamiiiira — See  “.Slreetn  and 
Uoadn." 

N.  J..  (anidm — Dept  Hlgbwayn  noon 
lein  etmirnet  laying  5300  ft.  newern  and 
driilnn  In  Meebiinie  St.  from  8lli  to  9lh  Stn. 
and  Coo|>er  St,  from  121b  SI.  lo  Delaware 
Ave,  I(.  10.  Karnbani.  elty  eiigr. 

N.  HtalcMvIlle — Clly  |dann  to  build 
neWiT  In  Main  Hi.  Involving  15,000  ft  8  In 
rein. -eon.  pipe,  14,000  ft.  10  In  vllr.  jilpe 
and  15,000  eu.yd.  excav.  It.  K.  Oreenlee, 
Statenvtlle,  eiigr 

M.  4'.,  Aiidrewn — City  plann  lo  lay  4  ml 
vltT.  newer  inainn  In  varloun  nlreetn.  iiIho 
build  newage  illnpnnal  plant.  About  $50.- 
onn,  Tomllnuon  Kng.  Co..  Doan  A  lOxch. 
Hunk  Hldg.,  Columbia,  engrn. 

O. .  HI,  Parlii — City  noon  recelven  bldn 
liuildlng  newage  diuponal  plant.  Work  In¬ 
volven  rein. -eon  nc-pHo  tank  and  nand  Alter 
bed  About  $10,000  P  ladhig,  Sprlng- 
Aeld.  engr 

O.,  NprlngAeld — City  noon  letn  contract 
laying  2945  ft.  30  In.  vllr,  newer  pli>e  In 
alley  went  of  Fountain  Ave,  to  McCrelght 
St  Aliout  $15,556.  O.  K,  Carr,  city  engr. 

MIrh.,  Rearborn — City  having  plann  pre¬ 
pared  by  C.  W,  lIublMdl,  engr..  2348  Penob- 
ncot  Rldg.,  Detroit,  for  40.000  ft.  12,  15 
and  18  In.  vltr.  ntorm  lateral  nc'wern. 

Mich.,  Munkegon — R.  H.  Tellman.  city 
recdr.,  noon  letn  contract  furninhlng  lal>or 
and  material  building  complete  newerage 
nyntem  In  Dint.  28.  noulheantern  nectlon  of 
city,  involving  15,785  Iln, ft,  10-24  In.  ami 
6  ml.  8  In.  vltr.  i>lpe.  together  with  npecials, 
manholen,  lampholen,  etc 

MIrh.,  Ponllae — City  had  plann  prepared 
for  newer  In  Ragley  St.,  Involving  12-20  In. 
vltr.  pipe  and  newer  lift  In  nump  well. 
About  $12,190  H.  U,  Rarnett,  city  engr. 

Wl»..  Ooxiburg — City  having  plann  pre¬ 
pared  by  .1.  Donohue,  engr.,  York  Rldg., 
Sheboygan,  excavating  and  laying  ntorm 
and  nanit.'iry  newern  in  Main  and  Int  Stn. 
to  city  Iln\Jln.  Involving  3000  ft.  10-12  In. 
vitr.  pipe.  About  $25,000. 

Minn.,  Annandale — O  O.  Shlertn.  city 
clk.,  recelven  bldn  In  July  building  nc-werage 
and  water  nyntemn.  Drunr  A  Smith.  518 
Olobe  Rldg.,  St.  Paul,  engrn.  Noted 
May  29. 

Minn.,  Ilinrkley — See  "Waterworks." 

Kan.,  Pratt— City  noon  lets)  contract 
building  nanltnry  newern  In  Dint.  No.  4.  In¬ 
volving  28.400  lln.ft.  8  In.  pipe.  O.  W. 
Kllln,  Pratt,  connult.  engr. 


Moiii,,  I.eMlaliiwu — Clly  plann  to  luilld 
MeWci'H  III  stoiin  .Sewer  ItIntH  Niih  5  iiiid 
6  .\IhiiiI  $811110  und  $62.uuil  reniiect  Ively. 
It.  P  luiliKHhore,  lu’W  iMlow  11,  etigr. 

Mont.,  Heubey  Clly  eleetlotl  June  30  lo 
vot)-  on  $45.01)11  iMiiidH  lo  build  20,00(1  Ilii  fl 
HeWeriiKe  Hynteiii  W  It  Suuiidera,  Heleiiu, 
oligr. 

Okla.,  .MuuiiiJ*— Sen  “ Wiiterworka." 

Aril.,  Mma — Clly  eleellon  July  8  lo  vote 
on  $34, DUO  iHUidu  to  build  iM-weiuKv  Myntem. 

Arl>.,  Miami — I'lly  voleil  $125,000  boiidn 
to  biiliil  auiilliiry  .seweriiKe  Hynletii  oliu- 
Hled  A  nilleleii,  1112  H(dllliKaW'orlll  Hldg., 
Don  AiiKvIeM,  eiiKm 

Ore.,  l*urllaod — City  eoiincll  plann  to 
build  MeweiM  In  591b  Avi*.  S  ,  K  ,  and 
Knlaht  St  from  4  till  St..  S  K..  lo  propoH«-d 
How'or  In  Kiint  391  b  St  ,  l-luHt  38tb  St  from 
Kverurd  SI  (o  Hurold  Ave,  58lb  Ave,  S 
K.,  und  Ituinoiiii  Ave  from  44lb  St.  S  K. 
lo  priiiioHed  newer  In  Kiint  391b  St  .  57th 
Ave,  S  K.  und  lOverurd  SI  from  t4lb  St, 
S  !•: .  lo  proponed  ni'vver  In  Hunt  38lb  SI. 
I'ktnl  39tli  St  from  KiiIkIiI  SI  to  prolxmed 
newer  In  Kveruril  St  .  Iiieluillng  vilr  or 
l■elm■nt  pipe  ealeb  bunliin,  liiuiiholen.  newer 
neivlee  pl|H'n  uml  briiiieben.  Aliuut  $14,206. 
D.  I-aurgiiurd,  elly  eiiKi' 

<'al.,  Illabiip — A  D  Heblvidy,  town  elk  . 
rej«-eled  bldn  reeelved  June  2.  bulhlllig 
niiiiltury  neweruge  nyntem  and  newage 
Ireatineiit  lank  About  $35,000  New  bldn 
will  noon  be  reeelved  Olmnled  A  (lllleleti. 
1112  Hollliignwortb  Rldg,  Don  Angelen, 
eiigm.  Nole(l  May  15. 

Cul.,  I.aa  Aiinrlen- -('ity  voted  $135,000 
boiidn  to  build  newerage  nynleiii,  liieliidltig 
piimpn,  newern.  eli-..  In  Wilmington  Dint 
e'.  T  Knowllon,  City  Kngr 'n  Dfllee,  engr 
Noted  Oct  24. 

('ill.,  (taklaiiil — See  “Streetn  ami  Iloadn  " 

Cul..  Kedwoed  (’If .v— -('ll y  voted  $25,000 
for  340  Iln  fl  18  In  vitr  plp<‘  oulfall  newer  ; 
$60,000  for  7  ndii.-con  bridgen,  $5000  for 
inucudam  pavement  on  Webnter  Hi  ;  $5000 
for  reliilnliig  wall  on  Muple  Ave.  and  $25,- 
000  for  Are  engine  bonne  C  K  Dltnrnlck, 
city  i'ligr  Noted  Mny  1. 

(>iit.,  HI.  Callinrlnea — City  having  |)l;itin 
prepared  by  W  P  Near,  engr..  City  Hall, 
liuildlng  nanltnry  newern  am]  sewage  dln- 
ponal  plant.  About  $50,000. 

Alta.,  ('nlxary — City  Coiinell  appropriat¬ 
ed  $350,000  botidn  for  newage  diniional 
plant.  $28,439  liondn  for  newer  In  Centre 
St,,  ami  $16,000  bondn  for  aewer  In  Kl- 
lamy  St 

MIIIH  IIKHIKKD 

O.,  Ilarherlnn — Until  June  24.  by  O  H«d- 
herllng,  dir  puh  wrv..  hullding  Went  Kiid 
Sanitary  I,atnral  Hewern.  Involving  68,000 
Iln  fl.  8-15  In  newer,  l•xeav..  manholen. 
houne  connectlonn,  retinving  ami  other  aii- 
purtenancen.  and  2  ejector  ntntlonn  com¬ 
plete  with  ejector  eipilpment  It,  W.  I’ratt. 
Hippodrome  Hldg.,  Clevelan<l.  connult.  engr. 
Noted  Mny  29. 

O.,  I.anrnnter — Until  June  25,  by  Dir 
Puh.  Serv.,  hulliling  South  Rroa<I  St.  newer, 
entimnted  cont  $1t,069;  aino  paving  Park 
St,,  cont  $7903.  W  W  Oraf,  city  engr. 

MIrh.  Detroit — Until  June  27.  by  Defit 
Puh.  Wkn..  furninhlng  all  Inlxir  and  ma¬ 
terial  (except  manhole  ringn  and  covern) 
building  and  Aninhing  complete  together 
with  backAllIng.  9982  ft  Jov  Rd,  Puh 
Sewer  In  I»nlly  ami  HIghAeld  Ave*.,  Joy  Ril 
and  In  private  pro|)erty  In  linen  extended 
of  I.,awton  Ave.  and  propiined  Atklnnon 
Ave  from  Dlvemoln  to  IJnwood  Avee., 
brick  or  monolithic  ooncrete,  ;  3663  ft  In 
Sect.  6  I,ynch  Rd  Hewer  In  Mcl.,ean.  Hnl- 
leck  and  Joneph  Campaii  Avee  from  Moran 
St  to  Davinon  Rd..  brick  and  monolithic 
concrete :  3820  ft  Sect  6  Dvnch  Rd  Sewer 
In  Davinon  Rd.  from  Joneph  Campau  Ave 
to  Orand  Trunk  R  R,.  brick,  monolithic 
c3)norete  or  rein  -con.  (Thin  nectlon  to  be 
tunnelled  In  I>avlnon  Ave.  from  Orand 
Trunk  R.R, )  ;  4075  ft.  Sect.  3  Dlnwood  Ave 
In  Dlnwood  Ave.  from  Davlaon  to  Fenkell 
Avee.,  brick  or  monoUthio  ooncrete.  C  W 
Hubbell,  city  engr. 

«  la.,  Hheboygan— Until  June  80,  by  C  U. 
Boley,  engr..  City  Hall,  excavating  and  lay¬ 
ing  4950  lln.ft,  10  In.  pipe  newer  In  South 
15th  St.  from  Kentucky  to  Indiana  Aven.. 
cont  $15,000;  7000  lln.ft.  10  In,  vltr.  pipe 
newer  In  South  17th  St.  to  Georgia  Ave,, 
$20,000. 

la.,  HIdnejr — See  "Streets  and  Roadn  ” 

Minn.,  Albert  1-ea — See  "Streets  and 
Roadn." 

.Mina.,  Dalath — See  "Streets  and  Roadn  ” 
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Si'W<TH 

Minn.,  Itniiilh — ITntll  Junn  24,  by  J.  A. 
Kiirroll,  rHy  )-oiiir.,  layliiK  mortii  k«>w<th  In 
WoixIIhikI  unil  Wallac*'  Av<*h.  AtM»ut  $40,- 
2SK.  Work  liivnlvcn  iir.HO  ft.  12-40  In.  t-on- 
orrle  |>I|H-.  Ij  Ayers,  city  eiiKr. 

Minn.,  Mllsrn — Until  July  16.  by  R.  A 
MaKiiUHon.  city  elk.,  liullilInK  sewer  and 
water  maliiH,  InvoIvliiK  2072  lln.ft.  16-lK 
III.  sewer  pipe  and  1072  lln.ft.  4-6  In.  c.  I. 
water  mains.  J.  11.  Gray,  .Mllnca.  engr. 

Minn.,  North  Msnksto^Untll  July  14. 
Iiy  vlllaKi'.  Iiulldini;  m-weriiKe  nystein.  In- 
volvInK  24,100  ft  8-1  fi  In.  vltr.  clay  plp«v 
::4.200  ft  trench,  .'i-lfi  ft  deep,  3  iiuinpinK 
stations  or  lifts,  75  inanholes  and  two  14 
In.  valves,  advertised  In  this  Issue. 

N.  M.,  \lhu«iurri|iir — Si-e  "Slri-i-ls  anil 
Hoads.' 


■  'KICKS  .4M>  C«INTK.\CTS  .%WAKI>KI> 

tttlndlcutes  award  of  contract) 

Conn.,  Slralfurd  (BrIdKeport  I*.  O  ) — Bd. 
Sewer  Ooinrs.  re<*lvi'd  lowest  3  bids  June 
0,  ftirnlshliiK  material  and  lalsir  to  com¬ 
plete  4  ml.  si-wers.  8-24  In.  diameter  from 
.S'  .MaiiKlne.  17  fllff  Ave.,  Vonkers,  N.  Y., 
$00,144;  Amhrosli>  &  Uethalso,  1737  Main 
St.,  BridK''|S>rt,  $97, 003  ;  KorKlone  &  Itn- 
inano  t'o ,  811  KIdelltv  llldK .  I’orlland, 

.Me.,  $99,604.  Noted  .May  15. 

ttrs..  Mont  Alto — IW-pt  Health.  Ilarrls- 
liiirt;,  let  contract  furnishint;  labor  and  ma¬ 
terial  and  liiilldlnK  and  eiiulppliiK  exten¬ 
sions  to  sewatte  disposal  plant  at  State 
Sanitorlum  for  Tiils-rculosls,  near  here,  to 
Simpson  &  Brown.  90  Wi'st  HI.,  New  York 
t'lly,  $23,031.  Work  Involves  175  cu  yd. 
iMa'ss  "A"  and  50  cii.yd.  ("litss  "B"  rein- 
con,  3}  tons  steel.  3000  siift.  expand¬ 
ing  metal,  350  cu.yd.  broken  stone,  375 
ft  6-12  in.  t<‘rra  cotta  pi|M>  and  spe¬ 
cials,  355  ft.  6-12  In.  c.l.  Idis'  and 
spi'clals,  400  ft.  4-8  In.  w  I.  pl|>e  and  s|m>c- 
lals.  16  Kate  valves,  etc.  N<ite<l  May  15  un¬ 
der  "Buildlnits — llarrIsburK" 

ttl'a.,  IMitsburvli — City  let  contract  to 
M  O’lierron  t'o..  .South  1st  and  McKean 
Sts.,  layltiK  sewers  In  Harlmr.  Hettell 
Asylum,  Bad<‘r  and  Admiral  Sts.,  and  Pall 
Wa.v,  $10,671;  In  Hillside  St.,  $2412.  Noted 
June  12. 

APa..  Wllklnsbnrs — Boro,  lot  contract 
biilldlmr  concrete  <tilvcrt  to  enclose  Nine 
Mile  Run,  to  Pederal  Constr  Co..  I'llts- 
burirh.  About  $15,150  Noted  June  12. 

Cle\  eland — t'lty  r<‘ceived  bids  laylnR 
30  ft.  12  In.  vltr.  i>lp<'  and  660  ft.  7  ft.  10 
in.  and  25  ft.  6  ft.  9  In  brick  sewers  In 
Kussel  ltd  from  Wade  Park  Ave.  north, 
fr«)m  ’lanson  t’o..  345  The  Arcade,  $20,- 
249;  OallaRher  Burke  t'o..  1339  Ir«*ne  Ave.. 
$22,177:  tiawne  Constr  Co..  10510  Kuclld 
Ave.,  $22,235. 

4).,  Cleveland — t'ily  received  bids  build- 
iiiR  (a)  815  ft.  Nos.  2  and  3  C  brick  sewers 
in  St.  Clair  Ave.  from  Wotalworth  Ave.  to 
Kast  138th  St.,  Involvlnp  865  ft.  12-24  In. 
vltr.  pipe,  etc.,  and  (b)  1600  ft.  Nos.  3-6  C 
brick  sewers  In  St.  Clair  Ave.  from  Bast 
164th  St.  to  Bondon  ltd..  InvoIvliiR  1055 
ft.  18-30  In.  vltr  pipe,  from  River  Constr 
Co  .  12109  Mayfield  Rd  .  (a)  $18,658;  W.  P 
fWbbons.  340  Ix'ader-Newa  BldR.,  (a)  $18.- 
718,  (h>  $38,584:  Bro<ikslde  Constr.  Co.. 

3905  West  20th  St.,  (a  I  $19,177;  Uandell 
&  Coo|>er,  Borain,  (b>  $37,216;  OalluRher- 
Burke  Co,  1339  Irene  Ave.,  (b)  $37,171. 
Noted  June  6. 

4tMlrh.,  I'ontlne — City  let  cv>ntract  bulld- 
InR  Pontiac  sewaite  treatment  works  In- 
volvlnR  2062  lln.B.  outfaJI  sewer,  Rrlt 
cbamlH-r.  2  story  settlinK  tanks,  etc.,  to 
PlttsburRh  Constr  Co..  Diamond  Bank 
BldR.,  PIttsburirh.  Pa  .  $296,796  Noted 

May  22. 

A3Iinn..  BIwabIk — City  let  contract  build- 
Inpr  storm  si'wers.  to  Bawrence  A  Mct.'ann, 
Bvelelh,  $14,507. 

4tMoiit..  Cut  Bank — City  k't  contract 
bulldiiiR  H»'wernRe  system,  to  Two  Miracles 
t'o..  437  Port!  BldR..  Great  Palls,  $42,847. 
Notetl  May  29. 

#Okla..  Tulsa — City  let  contract  build¬ 
ing  sanitary  sewers  In  Kendall  Addition. 
I  list.  153,  to  Tibitelts  A  Ple-asant,  204  Dan¬ 
iels  ItldR.,  $131,216. 

AOkla.,  West  Tulsa — City  let  contract 
buildiiiK  submain  outlet  in  new  sewerage 
system,  to  Comstock  A  Hansom,  431  Iowa 
Bldg,  $31,188. 


AWasli.,  Seattle— Bd.  Pub.  Wks.  let  con¬ 
tract  building  2  ml.  trunk  sewer  and  out¬ 
fall  In  42nd  Ave.  H.,  el  al.,  or  Umpire  Way. 
et  al..  Involving  12,983  ft.  rein. -con.  pi|M-,  to 
(Tolson  Constr.  Co.,  Seattle,  $362,262.  Noted 
May  8. 

<)re.,  i'urtiund — t'lty  received  bids  build¬ 
ing  sewers  In  (a)  Kast  74th,  7,5th,  76th 
and  Hulsey  Sts.,  (b)  Bambert  Ave.,  (c) 
Malden  Ave.,  (d)  KasI  78lh  St.,  (1)  vilr., 
12)  cement,  from  K.  Sandls-rg,  (al)  $14.- 
.561.  (Ill)  $2987,  (cl)  $2982  ;  Jacobseti- 
Jensen  Co.  407  Stanton  Si..  Ia2)  $16,599, 
Ib2)  $3626.  (c2)  $2987,  (>12)  $1586;  Azar 
A  Co..  (Ill)  $2836.  (cl)  $249.5,  (dl)  $1323. 
Noted  May  1. 

ACal.,  KIversIde — City  let  contract  bulbl- 
ing  s«-wers  in  Drainage  Imiivt.  DIst.  No.  3, 
(o  Wattson  A  Watlson,  49()7  Melrose  Ave., 
Ia>s  Angeles,  $34,872  Work  involves  17,- 
514  ft.  8-24  In.  tile  block.  18  I'oncrete  man- 
boles,  9  si-wer  Inlets  ami  I  outlet. 


Bridfi^es 

N.  V.,  Byona — K.  S.  Walsh,  supt.  pub. 
wks.  Capitol,  Albany,  soon  receives  bids 
building  plate  giriler  brUlge  over  Bock 
28-A.  About  $50,000. 

N.  V.,  Myrueuse— See  "Industrial  Works.” 

N,  J.,  Newark — Bssex  and  Hudson 
Counties  have  retained  P.  A.  Ue)‘mer,  etutr 
Kss)‘X  Co..  T.  J.  Wasser,  engr.  Hudson  t'o., 
and  H.  W.  Hodge,  of  Boiler,  Hodge  A 
Baird,  149  Bway.,  New  York  <Mty,  to  have 
charge  of  th<-  construction  of  a  bridge  Is-- 
tween  here  and  Bayonne,  to  be  2  ml.  long. 
Cost  will  exceed  $1,000,000.  H.  A.  Meade, 
rh.  engr.  of  Pub.  Utilities  Comn.,  will  also 
Is-  on  the  com.  Noted  Mar.  6. 

Va.,  South  Hill— South  Hill — Hentlerson 
Bridge  Corp.  soon  lets  contract  building  720 
ft..  Hti'el  and  cement  bridge,  here.  AI>out 
$50,000.  W.  Hunter,  South  Hill,  secy. 

W.  Va.,  Barker — S)‘e  "Railways." 

\V.  Va.,  PaIrniuunI — Baltimore  A  Ohio, 
Baltimore,  Mtl.,  soon  receives  bids  build¬ 
ing  Ht>>el  bridge  over  Monongahela  Hiver, 
here,  approach  on  solkl  concrete  and  iiiived 
wKh  wooden  blocks.  About  $30,000.  M.  A. 
Bong,  Baltimore,  Md.,  engr.  Noted  Jan.  10. 

N.  C'.,  Troy — State  Highway  Comn., 
Raleigh,  noon  reoelvi-n  bids  building  steel 
brbige  her>-.  About  $80,000.  W.  S.  Chief, 
Rab-igh,  engr. 

H.  <•.,  Baneaster — (Tomr.s.  Bancaster  Co. 
plan  to  build  one  50  ft.  and  one  90  ft. 
rein. -con.  bridges  over  Waxhaw  Creek  and 
Cane  Creek  Nlongh,  16  ft  wide.  About 
$15,000  J.  R.  Pennell,  Commercial  Bank 
Bldg.,  Columbia,  engr. 

H.  MeCormlek  — Supervn.  McCormick 

Co.  plan  to  build  41  ft.  rein. -con.  girder 
bridge  with  center  pier,  over  HanI  Babor 
Cre>>k.  16  ft  wide.  Alxtut  $22,545.  J  It 
Pennell,  c/o  State  Highway  Dept.,  t'olum- 
bla,  engr. 

WU..  Prairie  du  Sae — Village  jtlans  €-le<'- 
tlon  June  24,  to  vote  on  |irot>OHllion  t<i 
build  1474  ft.  steel  bridge  over  Wiscon¬ 
sin  River  bctwiM-n  Pralrb'  ilu  Sac  and 
West  Point.  About  $144,000;  cost  to  l)e 
borne  by  village,  Sauk  and  Columbia 
Counties  and  West  Point  Twp. 

Minn.,  Minneapolis — Hennepin  Co  hav¬ 
ing  plans  prepared  for  bridge  over  Bake 
Nakomis.  About  $200,000.  K.  K.  T)'rr>*ll. 
CO.  engr. 

3lon(.,  Orest  Falla — Comrs.  Cascade  Co 
reo'lve  bids  In  about  30  days,  building  970 
ft.  rein. -con.  bridge  over  Missouri  Illver, 
on  Ist  Ave.,  42  ft.  wide,  cost  $235,000;  1200 
ft  rein. -con.  bridge,  over  Missouri  River  on 
10th  St..  $230.ii00.  P  D.  Pratt,  c/o 
State  Highway  Dept.,  Helena,  engr.  Noted 
Oct.  10. 

I'tah,  Salt  Bake  City — City  rccelvi's  bids 
about  July  1.  building  3  brldg>‘s  ov)>r  Jor- 
da  River  and  Surplus  Canal.  About  $36.- 
000.  S.  Q.  Cannon,  city  engr  Noted  Jan. 
30. 

4'al.,  Redwood  City— See  "Sewers." 

Ont.,  Owen  Sound — R.  McDowell,  engr. 
Grey  Co.,  soon  lets  contract  for  following 
bridges  and  culverts;  19  pipe  culverts  on 
Oarafraxa  Rd.  from  Mt.  Porest  to  Durham, 
3  rein. -con.  arches;  12  pipe  culverts  on 
G.-irafraxa  Rd.  from  Chatsworth  to  Owen 
Sound.  1  rein.-con.  arch ;  1 3  pipe  and  6 
Ikjx  culverts  on  St  Vincent  Rd.  from  Owen 
Sound  to  Woodfords  and  4  rein  -con. 
arches;  14  pipe  and  10  box  culverts  on  To¬ 
ronto  and  Sydenham  Rds.  from  Dundalk 
to  Plesherton.  4  rein. -con.  arches;  box  cul¬ 
verts  at  Holstein  and  C^lon ;  rein. -con. 
arch  with  40  ft  span  at  Bimwood ;  rein.- 
con.  arch  over  Pretty  River,  Colllngwood 
Twp.  ;  flat  top  arch  ;tt  Peversham ;  steel 


bridge  with  50  ft.  span  ami  coiicroi. 
incnts  at  Holland.  About  $45,0(i0.  ,)  loi,.' 

Hton,  CO.  rd.  supt. 


of  by-law  for  $15,000  to  build  hrid;  , 

2  steel  spans,  center  pier  ami  ^  .  <iiic  r.  t. 
abutmi'iits.  C.  H  and  P.  H.  Mitcln  11 
of  Hainilton  Bblg.,  Toronto,  engrs  '  ^ 


.Man..  Sprlngfleld-  H.  C.  Chrislopli,  rixpn 
secy  municipality  (takbank.  soon  l.  i  .  ,^>1,' 
tract  building  concrete  briilge  with  jo  f, 
span  over  Kdics  ('ri’ek,  to  <'oimisi  "of  . 
rein  -con.  lu-adwalls,  4  hcadwalls  for 
culverts  ami  3  rein. -con.  culverts  wilh  30 
ft.  spans. 

BIDS  DRHIKKI) 


('nnnrrtlrut — Sec  "Streets  and  Roads.'' 
N.  V.,  KImira — Until  July  7,  by  Bd  I'ni, 
Wks..  building  830  ft.  concrete  hrid;.'  a. 
ft.  high,  consisting  of  8  arches,  over  Ch. 
rnuiig  Illver  on  Mam  St.  B.  C.  Andrew 
elk  ;  a<lv<Tl  ls«'il  in  this  Issue. 


N.  Y.,  Rlparluii — Until  July  10.  by  fi 
Glassbrook,  elk.  Warren  Co.  bd.  suid'tvn 
Bake  Ck'orge,  building  New  Blversid. 
Bridge  over  Hudson  River  here,  Umwooi 
Chester  and  Johnsburgh  Twps.,  one  .liiii  fi 
clear  through  truss  steel  span,  19  ft  clear 
roadway  of  wood  block  pavi-nu-nt,  with  live 
road  capacity  of  1235  lbs.  is-r  fool  of  hridge 
or  15  Ion  road  roller,  plus  25'/,  iniii.u'i 
new  concrete  abutments  ami  wing  walls 
are  to  be  built  of  3rd  cl.-iss  conc.D-le.  hridg<' 
to  Im  built  on  upstream  or  norili  siile  of 
existing  suspension  bridgi-.  Ahout  $49.7,5(i 
advertised  In  this  issue. 

Pa.,  Beetsdale—Comrs.  Allegheny  To 
(Pittsburgh).  ciino'lli'il  bids  bulldim; 
Bridge  No.  1  ov«-r  S)'wlckly  Creek,  he 
tween  Allegheny  nml  Ik-avrT  Ciiuntles 
new  bids  now  being  r>'celv>'<l.  Notiii 
May  8. 


Pa.,  Merrer — TTntll  June  23,  by  ('omrs 
Mercer  Co,,  building  substruoture  and  su¬ 
perstructure  of  .li'well  Bridge,  concrete 
arch  ;  Bi'erman  Bridge,  Otter  ('r<'i‘k  'Twji., 
concrete  slab ;  Campbell  Bridge.  Wolf 
Creek  Twp.,  concrete  slab  ;  also  idiielng  con¬ 
crete  flooring  and  encAsIng  superstructure 
of  Craig  Bridge,  Palrvlew  Twp,  und 
Pramplon  Bridge,  Pymatuning  Twp.  M 
M.  Simons,  elk. 

Oa.,  AiikiinIu— Itnt  11  June  23.  by  Comrs 
Rlohmond  Co.,  building  2  rein. -con.  pile  and 
slab  bridges  over  Spirit  and  Bittle  Spirit 
Cri-eks,  rein. -eon.  abutments,  piles  and 
ib'ck  slabs.  Work  Involves  750  cu.yd.  wet 
ami  38(1  >'U.yd.  borrow  excav.,  223  eu.yd 
Class  A  ooncxets  for  two  siians,  124  2  lln 
ft  14  X  14  in.  piles,  20,  220  lb.  steel.  1400  ft 
hog  wire,  etc. 


<«a.,  Monroe — Until  July  7  (change  of 
date),  by  Comrs.  Walton  ami  Ocon>-e 
(Tountles.  building  bridge  with  4  stiil 
mians,  at  CJarlthers  Mills.  11  ml.  from  lu-re 
eJarrett  A  Slack.  Bell  Bldg.,  .Montgomery. 
Ala.,  engrs.  Noted  May  8. 

Mlehlgun — Until  June  25,  by  K.  I' 
Roger,  ooinr.  state  highways,  l-anslng. 
furnishing  material  and  labor  for  hiiildini; 
Trunk  Bine  Bridge  No.  252  over  P.iw 
Paw  Ulv«-r,  st>'el  truss,  75  ft,  long,  21  fi 
wlile,  rein. -con.  al)Utm<>nt8.  12  ft  high,  in 
volvlng  439  cu.yd.  jtlain  concrete,  Wiiter- 
vHet  Twp.  ;  No.  I’ll),  over  White  BIvit. 
Ree<l  Twp.  ;  No.  239  Hesperia  Twii..  Oi'eana 
Co.  ;  No.  103  over  Baltimore  Hlv,-r,  Stand¬ 
ard  Tw|i.,  Ontiinogan  Co. 

Mleh.,  Port  Huron — Sec  "Street.^  k 

Roads.” 

tVlH.,  3IenKNli» — Until  June  24.  by  City 
Council,  building  430  ft.  rein. -con.  arch 
bridge  over  Fox  Blver  at  Washington  Si  . 
69  ft  wide.  Parsons  A  Obert,  627  M  A 
M.  Bunk  Bldg.,  Milwaukee,  eonsult.  engrs.. 
advertlH4;d  in  this  issue.  Noted  May  29 

In,,  Cedar  Kaplds — Until  July  16,  by  City 
Counell,  building  6  span  rein. -con.  arch 
highway  hrhige  over  Cedar  Blver  at  its 
Intersection  with  1st  Ave.,  700  ft.  long.  9" 
ft.  wide,  incluiling  all  appurtenances,  etc 
B.  J.  Storey,  city  elk.  ;  advertl8<‘d  In  tin.'* 
issue.  Noted  Dec.  19. 

In.,  I'oenhontns— Until  July  2,  by  1^* 
Supervs.  Pocahontas  Co.,  building  25  x  34 
ft.  concrete  d>'ck  girder.  1 7  ft.  concrete 
abutments,  20  x  24  ft.  skew  concrete  slab. 
12  ft  abutments.  20  x  24  ft.  skew  con¬ 
crete  slab,  13  ft  abutments,  16  x  20  ft 
concrete  slab,  14  ft.  abutments.  25  x  32  fi 
I  beam  with  concrete  floor  and  handrails. 
1 4  ft.  concrete  abutments ;  also  removim 
and  placing  on  pile  abutments  one  16  x  6» 
ft.,  two  16  X  46  ft,  one  16  x  40  ft.  and 
one  16  X  85  ft  light  steel  pony  tnis'>es; 
advertised  in  this  Issue. 

Minn.,  Bemldji — See  "Streets  and  Ro.ido." 

Minn.,  Bnluth — Until  June  23,  J.  A.  Faf- 
Fell,  city  comr.,  building  250  ft.  triple  sP-ab 
concrete  bridge,  at  Chester  Park.  1".  "t 
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,  on  siiatiH.  3S  ft.  roiiilway.  with  two 
jr,r  H.  !• AlKHit  »37.«r>3  Work 
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TOti.  ItiroiiKti  Klrd«T, 
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Jtinr  3it,  by  A.  V 
t'o.,  bulldliiK  ItrldKt* 
No.  1,  fi,  30  ft.  rrln.- 
I S  h.  roiidwiiy  on 
14  ft.  from  top  of 
™rlMo"l.onom  of  footltiRH.  About  tIO.OOO 
K  (}  Str.'.lUy.  Mora.  fiiKr. 

Minn  rrliiretoii— Until  July  14.  by  W 
P.llirr  and.  MllUdacs  Co..  bulldliiK  "0  ft- 
'  ncrciV  and  Htm  l  brlilKo  ov.  r  went  brancb 
uiimw-y  KIvcr.  IS  ft.  roadway,  com-rote 
Iholnn-ntH.  Alatut  1 10.000,  MiCabo  Mo- 
Palir,  fio2  .Mftro|)Olltan  Ulfo  llblK-.  Mlnno- 
aiK*U8.  «iu;rii. 

Myo..  I.Hiidi«r — ITntll  Juno  23.  by  Hlato 
Hichway  t'otnn..  Choycnno.  buildbiK  two 
I’S  ft  Htool  Hpan  briditos  ovor  VV’tnd  Klvor. 
on  bander- Dubois  ltd..  Premont  Co. 


\Vyo..  3liiorrr«ft — Until  Juno  23.  by  aiale 
Hiehway  t’onin..  Choyennc.  biilldltiK  one 
(II  fi  steel  Hptui  hrIdKP  over  Ilelle  Pourchs 
Itiver,  north  of  here.  Crook  Co. 

Oldn..  MeAlrnter — Until  July  7,  by  W.  J. 
Kindriek.  elk,  I'lttshurK  Co.,  building  31.". 
ft  steel  lirldRe  over  Caines  Creek,  eonslst- 
inV  of  thret*  lis  ft.  spans,  18  ft.  roadway; 
advert Ised  In  this  Issue. 


H's«h.,  KIrhInnd — ITntll  June  23.  by 
Slate  IllKhway  ltd..  Olympia.  bulldInK  190 
ft  steel  span  bridfte  over  Yakima  RIvar, 
near  here,  llenton  Co.  J.  Allen,  state  hlKh- 


way  enitr, 

Ont.,  Toronto— Until  June  28  by  A.  P 
Stewart,  ch.  eiurr.,  Canadian  National  Uys.. 
27  WellInKton  St  ,  K..  bulldlnfc  concrete 

culverts  and  brldtte  abutments  between 
mileaKe  56.  Peffelaw,  and  94.  Sparrow 
laike  on  Muskoka  Subdivision,  about  $21.- 
oao ;  also  concrete  culverts,  abutments  and 
piers  between  mlleaire  82.  Porlock  and  108, 
Cnnlston.  Sudbury  Subdivision,  about 
S32.U00. 


I’KH'KS  .\NI>  CONTKArTH  AWAKItPIt 


(ttlndlcates  award  of  contract) 


onn..  Stratford  (IlrtdKei'ort  P.  O. )  — 
Stale  IllKhway  Comn..  Hartford,  let  con- 
irael  liiiildinK  864  ft.  concrete  bridKe  over 
lloiiHatonic  River  between  Stratford  and 
Milford  Tw|)s,,  Pairfleld  and  New  Haven 
roiinlles.  main  structure  to  be  100  ft  clear 
span.  60  ft  wide.  5  arches.  2  ftlrder  ap¬ 
proach  spans  about  52  ft.  lonK.  to  be  paved, 
to  K  Stuart  *  Sons.  Newtonville.  Mass., 
$929,135  without  steel  draw. 

AVIrsInla — Stiite  HlRliway  Comn..  Rich¬ 
mond.  let  contract  building  brldpe  over 
Seneca  Creek  near  Mlchell’s  Mill  and  one 
over  I.lme  Itock  Rran<'h.  near  lawyer’s 
Sla .  Campls’ll  Co.,  also  one  over  Indian 
Creek  near  Copper  Valley,  Ployd  Co.,  all 
rein. -con.,  to  R.  A.  PlBRatt,  Roanoke,  $12,- 
811. 

*W.  Va..  Danville — Comrs.  Roone  Co. 
f Madison)  let  contract  buitdinB  steel  hiRh- 
way  hridRe  over  Ijlttle  Coal  River,  here, 
two  126  ft.  spans,  16  ft.  wide,  to  Roanoke 
Iron  &  ItrldRe  Co.,  Ro.moke,  Va.,  $13,43(1. 
.Voted  May  22. 

★W.  Va..  Madison— (Tomrs.  Boone  Co.  let 
rontraet  liuildinR  steel  hlRhway  brldRe 
over  Coal  River,  here,  two  105  ft.  spans.  16 
ft  wlile,  to  Roanoke  Iron  &  IlrldRe  (To.. 
Uoanoke,  V.-i .  $10,840.  Noted  May  22. 

*Mleli..  Detroit — City  let  contract  bulld- 
inp  10  ft  clear  span  rein. -con.  arch  brldRc, 
31  ft,  roadway  with  abutments  10  ft.  6  In. 
hlph  with  5  ft.  footinRS  supported  on  60 
wooden  piles,  and  170  ft.  reln.-con.  retain¬ 
ing'  wall.  7  ft.  hiRh  with  6$  ft.  footliiR  and 
ws  pi|M>  hand  rail,  to  CorrIck  Bros.,  507 
Owen  IlIdR..  $19,150.  Noted  June  12. 

,  *Mieli.,  Flint — City  let  contract  hulldInR 
1" fein.-con.  brIdRe  over  Theat  Creek  on 
-nil  Si  ,  26  ft.  wide,  to  Price  Bros.  Co.,  Bast 
Jord.in.  $23,500.  Noted  May  16. 

♦  Hue.,  Morlevllle — Municipal  Council  let 
eontriiet  buildInR  Iron  bridge,  to  Ia  Com- 
t-onstr.  Co..  St  Oura  About 


A’amarhlehe — Municipal  CouncI 

received  bids  liulldlnR  concrete  and  stee 
tiriiiRe  over  Vamiichlche  River,  from  Ij,  A 
Montreal.  $12,248;  Valllan 
™itrt  A.-  Oauthler,  Vamachlche.  $13,765 
itouraMsa  A  Rellerive,  Three  Rivers.  $13, 
Noted  May  29. 

Arthur  —  Bowman  A  Connoi 
Queen  St.,  Toronto,  let  contract 
bridRes  for  WelllnRton  ancl  Pe« 
niuntl.'s  as  follows;  Cormack  BrIdRe,  to  ( 


.1.  Callahan.  Arthur,  $2221  .  Parkers  and 
llaRarty  brlilRea,  lb  P.  Mefllvney,  Arthur. 
$792  and  $62<>,  respectively;  O'Donnell  anil 
MeNab  briilRe,  to  J.  l.aiiRdon,  Artbur. 
$101111;  Bi.|bany  and  Roy  llrlilKes,  to  K  J 
.Marlin,  Ulmira,  $l.'i9ll;  Sliaiitr.  ItrldRe.  to  .1 
Wilkinston,  Morrlslon,  $S25  ;  Caldwell 
llrlilRe,  lo  ('  .Mattalne,  Caldwell.  $1180, 
Mcl'onnell  llridRe,  to  U  Siiimioiis.  Me 
Connell,  $62.5  ;  Peel  Twp.  ItrldRe.  liieludlnR 
abutments,  to  Standard  Steel  Constr  (*■>.. 
Port  Robinson,  $6137,  all  eonerete.  Noted 
May  15. 

Structural  Steel 

PKOI’OHKD  AVOKK 
Va..  Houlli  Hill — See  ‘‘HrldKes  " 

Midi.,  I’orl  Huron — See  ‘'Mlsr'ellaiieous." 
WIs.,  Prairie  dii  Har — See  "BrldRes  ” 

Ont.,  Toronto — See  "RulldliiRs.’’ 

Reinforced  Concrete 

PKOPOHKD  U'OKK 
IlL,  ('hlraao-  -See  "RulldinRS  " 

Ont.,  Owen  Mound — .Sei'  ‘'Waterworks." 
Out.,  Owen  Hound — See  "llrldRcs." 

IlIDH  DKNIKKD 
Wls..  MenaHha — .See  "RrldRes." 

Minn.,  Duluth — See  "RrldRes.  ’ 

PKIftKH  AND  rONTKAf'TN  AWAKDRD 
(Alndlcati's  award  of  contract) 
AMoes.,  Combrldar  —  Sec  "Industrial 
Works." 

AMass.,  Newton  (Boston  P.  O.) — See  "In¬ 
dustrial  Works” 

AN.  Y.,  New  York — See  "Industrial 

Works." 

APa..  Plttsburch — See  "Industrial  Works  ’ 
Md..  AVeslport  (Baltimore  P.  O.) — See 
"Mlscidlaneous." 

%’lrRliilB  -.See  "BrldRes."  ' 

AOnl.,  Arthur — See  "BrldRes." 

Streets  and  Roads 

PKOPOHKD  WOKK 

Mass.,  lloHlon — City  plans  to  pave  Co¬ 
lumbus  Ave.  from  (’I'liter  lo  WashliiRton 
Sts.,  cost  $59.6(111  ;  ('entiT  St  from  Klllott 
to  Allandale  St  ,  $56.7(tt'  ;  Tremont  St 

from  Dover  to  Northampton  Sts..  $152. (><•<•; 
Newton  St.  from  Albany  .St.  to  Shawmut 
Ave.,  $15,500,  Jill  asphalt;  CamlirldRe  St. 
from  ItrlRhton  Ave.  lo  Himsli.-iw  St  .  Idlii- 
minouH  mtieadam,  $81,200;  Kilby  SI.  from 
Wiiter  lo  .Mill  Sts,,  $20.00o.  WasliInRton  .St 
from  Heaeh  across  Kllot  St..  $5300;  Kast 
4th  St.  from  K  St.  across  P  St..  $71,000  ; 
Beacon  SI.  from  Massachustdis  Ave.  lo 
Italldi  St..  $11,000,  all  wood  block  ;  Bev¬ 
erly  SI.  from  WashlnRton  to  ('atisi'Way 
Sts.,  $21,100  ;  t'ambrblRe  SI.  from  North 
Russell  to  Charles  Sts..  $36,100;  K4'deral 
St.  from  Milk  St.  to  Dewey  Sq.,  $2o,ooo ; 
CoiiRri'SH  SI.  from  Slate  to  Milk  Sts., 
$15,700,  Prienil  St.  from  Traverse  to 
CauH<'way  Sts..  $31,100,  .Main  .St.  from 
City  S(|.  to  Alford  St..  $171,500,  Hast  Ist 
St.  from  Dorchester  to  Summer  Sts..  $22,- 
300,  WashlnRton  St.  from  Archdale  R<t.  to 
Ashltind  St.,  $81,000,  all  Rr.-inlte  ;  Newbury 
St.  from  .XrltnRton  to  Kalrflelil  Sts..  $17,- 
600,  Kxeter  St.,  $65,000.  both  hitulithic. 
T.  K.  Sullivan,  coriir.  i)uli.  wks. 

MasH.,  Chirnpee — City  plans  to  pave 
MontRomery  an<l  Kast  Main  Sts.  About 
$42,000.  D.  P.  Coakley,  mayor. 

Mass.,  Medford  (Boston  P.  O.) — City  had 
plans  prepared  for  pavinR  and  hulldinR 
curbs  on  Main  and  Orove  Sts.  and  Medford 
Sq.  Kstimate  cost  paviriR,  $35,000,  curhinR 
$32,000.  K.  Charnock,  city  enRr. 

Mass,,  West  HprliiRHetd — Town  appropri¬ 
ated  $20,000  for  concrete  hiRhway  on 
Riverdale  St.  F.  H.  Sibley,  elk. 

Conn.,  Danbur.v — City  havInR  plans  pre¬ 
pared  for  pavInR  various  streets  with  sheet 
asphalt  on  concrete  foundation  and  napped 
and  reclipped  Rranite  blocks  on  concrete 
foundation.  Klection  will  Is*  held  to  vote 
on  $100,000  bonds.  C.  D.  Pollock,  13  Park 
Row.  New  York  City,  enRr. 

N,  Y.,  Meehanlesvllle — City  election  July 
8.  to  vote  on  $36,000  Isinds  to  pave  various 
strecta  C.  Hicks,  city  enRr. 

N.  Y..  Halamanra — Common  Council  re¬ 
jected  bids  pavinR  Front  and  Kent  Avea, 
lIlRh,  WashlnRton  and  I^lnden  Sts.  ;  also 
hulldinR  sewers  In  WauhlnRton,  Center, 
Bast  and  Clinton  Sts.  Work  will  he  re- 
aiivertlsed.  C.  C.  (’hency,  city  enRr. 

N.  Y.,  Hyraease — City  soon  receives  bids 
pavinR  South  Ave.  from  West  OnondaRa 


lo  Cortlaiwl  Sts,  rt)Hl  $31.(t(lo.  South  Wist 
St  frotn  Si-ymour  to  Slioiinard  Sts.  $27oo  , 
Cortlitnil  Ave.  from  South  Salliia  to  .Mlit- 
tand  Aves.,  $21,000;  (Jravo-a  .St  from  IhoiR 
las  til  lllRbland  Sts,  $2700;  H.  Allen, 
city  eiiRr. 

N.  V.,  S.vr.iruse — I'omiiuin  Council  an 
tliorizeil  $110,(111(1  boiil  Issue  to  n-Hurfaei 
Wiiltoii  St.  from  South  Clinton  l<i  Snnili 
Franklin  Sts.,  CoIIcrc  1*1.  from  ITnIversIlv 
1*1  to  Knelld  Ave.,  Il<llevn<-  Ave  from 

.Midland  lo  .South  Av.  m  .  Wolf  St  from 
North  Siillp  1  lo  NorIb  7tb  Sts  ,  Sonlli  West 
.S|  friim  (lifTonl  St.  to  ITrh*  <*anal,  Bnelid 
Ave  from  l.aneasli'r  to  Wesleolt  Sts,,  Irv- 
iiiR  Ave.  from  Kast  (liiiesee  to  Harrison 
Sts.,  Kiist  Ailams  St  from  Sonlli  .Siilliia  ■> 
South  .State  Sts.,  I.s'!i  veil  worth  Ave.  from 
West  ()<-nes<>e  lo  Park  .Sts,  Kast  Ka\ 

ette  SI.  from  Wyrren  to  MontRomery  Sts  . 
and  Oak  St.  from  James  St  lo  lIlRbliiinl 
Park  H.  C  Allen,  city  enRr. 

N.  V.,  Watertown — City  havinR  idans 

liri'pared  for  21  ft  eonerele  pavement  on 
Hewitt  St.  and  Wahleii  Ave.,  cost  $13.iino. 
South  Massey  St,  fr<im  Ives  St.  lo  city 
limits  and  portion  of  Pearl  St.,  cost  Im- 
Iwei'ii  $I5.nno  and  $18,000.  K  W.  Sayles, 
city  etiRf 

N.  J..  Trenton — City  plans  lo  widen  West 
Stal*'  St.  from  Sti-rlliiR  alley  and  South 

Willow  St.  to  Front  St  Aliout  $87,000 
J.  R  Fell,  131  North  ('Union  Avo.,  «-nKr 

I'U..  Ilelirtiir  (PltlsIillrRh  P  O)  —  lloro 
plans  til  Rriiile.  pav«'  anil  curb  various 
stns'ts,  vltr.  brick.  Aliout  $100,000.  P,  H 
Martin,  1th  ,\ve,,  PIttsbiirRh,  enRr. 

Pa..  KlllaiininR — ArmstronR  Co.  voted 

$1,000,000  lionds  to  Improve  roads.  Noteil 
May  8 

I*a..  I*lltsbiir*li- -C'lty  Council  plans  to 
Rraile.  pave  anil  eiirli  VeronIc.a  St.  from 
Sundi-man  St.  lo  Straulis  I’lan  of  I/Ots. 
$11,100;  Armlt.'iRi'  IV’ay  from  North  Fair 
mount  St.  to  dlstano'  216  ft  easti'rly, 
$1000;  St.  Martins  SI  from  IlIrmlnRham 

to  Monastery  Sts .  $32,000  ;  Melwood  St 
from  RIdReway  to  lienver  Sts  .  $90,00o  : 

also  ri-ImprovIriR  and  reestatilishlnR  Rrades 
on  .*iylvla  Avtv  from  Taft  to  (leartnR  Aves.. 
$26,700.  T  R<‘<  il.  City  County  BIiIr  .  enRr 

Pa..  Hrranton — City  Council  passed  ordi¬ 
nance  to  Rradi',  p:iv<-  anil  curb  Penn  Ave 
from  New  York  St.  to  Sunset  St.,  in  13lh 
^nd  2nd  Wards.  sh<s-t  asphalt  and  stone 
blocks  on  concrete  liase  About  $35,93.'> 

W.  A.  Sehiink,  city  enRr. 

W.  Va..  ('harlestnii — Kanawha  Co..  Mal¬ 
den  DIst..  plans  election  soon  to  vole  on 
$100,000  bonds  lo  Iniiirove  roads.  F  O 
Rurdetfe.  ('harleston.  enRr. 

W.  Va..  flay — ('omrs.  Clav  Co  havinc 
plans  prepared  RradliiR  and  dr.ainlnR  4  ml. 
Middle  Creek  Rd  .  IX  ft.  wide,  cost  $lo.- 
000;  13  ml.  KIk  River  Rd  .  12  ft.  wide. 
$10,000.  K.  Carr,  ('lay,  enRr. 

W.  Va..  Hinton — Summers  Co..  JumpInR 
Branch  DIst.  voted  $30,000  l>onds  and  soon 
receives  bids  for  ImiirovinR  roads.  H,  I. 
Batten,  Hinton,  eiiRr. 

W.  Va.,  Keyser — Mineral  Co,  KIk  DIst.. 
voted  $137,000  bonds  !ind  soon  receives  bids 
hulldinR  roads.  B.  Smith,  Piedmont,  eriRr 
Noted  Apr.  10. 

W.  Va..  Madlsnii — Comrs.  Boone  Co.  hav¬ 
inR  plans  prepared  RradtnR  5  ml.  D.anvllle- 
Peyton.a  Rd..  20  ft  wide,  InvoIvInR  60,oo0 
eu.yd.  excav  Aliout  $66,000.  S.  E.  Brad¬ 
ley,  Madison,  enRr. 

W.  Va.,  Marlintnn — Comrs.  Pocahontas 
Co.  rejected  bids  hulldinR  2.25  ml.  Mar- 
Ilnstwttom  Turnpike.  16  ft.  wide.  InvoIviriR 
22.110  sq.yd.  waterbound  macadam  usinK 
local  limestone.  Almut  $26,000  F.  Baxter, 
Marlinton,  enRr.  Noted  May  22. 

W,  A'a.,  Monndsyllle — Marshall  Co.,  Cam¬ 
eron  DIst.,  plans  election  soon  to  vote  on 
$220,000  bonds  to  improve  roads.  8.  H. 
Bonar.  Moundsvllle,  enRr. 

W,  Va.,  Wayne — (Tomrs.  Wayne  Co.  soon 
receive  bids  RradinR.  drainlnR  and  pavlns 
4  ml.  Twelve  Pole  Valley  Rd  ,  RradinR  26 
ft.  wide,  surfacInR,  16  ft.  wide,  brick  or 
concrete.  About  $100,000.  H.  A.  LeverlnR, 
Ceredo,  enRr. 

\V.  Va..  Webster  HprlnRs — Comrs.  Web¬ 
ster  Co.  soon  receive  bids  RradinR  4  ml. 
Cowan  Webster  SprInRS  Rd.  About  $24,- 
000.  P.  B.  CoRar,  Webster  SprinRS,  enRr. 

North  Carolina — State  HiRhway  Comn., 
RalelRh,  soon  receives  bids  for  pavinR  6.9 
ml.  RalelRh-Cary  Rd..  Wake  Co.  About 
$50,000.  C.  M.  Miller,  Raleigh,  engr. 

North  Carolina — State  .Highway  Comn.. 
Raleigh,  soon  receives  bids  for  sandclaylng 
73  ml.  highway  from  hero  to  Albermarle 
About  $2^0, 000.  W.  S.  Pallia,  Raleigh, 
engr. 
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N.  Kalrlsli — ('Ity  plnnH  to  pave  5  mi. 

Itloodworlli,  Kayetlevllle,  Houth  and  8aun- 
deru  Sta.  CuHt  lM-twc<-n  $40,n(iu  and  }5U,UUU. 

s.  .\iMlrriioii ---t'omrH.  Andcraon  Co. 
pliin  to  Krade,  drain  and  aurface  240  nil. 
roaila,  i-ononde.  Itonda  for  $1,400,000 
voted  for  proJ»‘«’t.  W.  A.  Sandera,  Andi’r- 
aoii,  eUKr.  Noted  Mar.  20. 

N.  4'.,  f'olunibla — t'olumlila  Ry,,  Oaa  & 
Kleelrio  Co..  Aroaile  lililK.,  plana  to  pave 
14.0OO  Bii.yd.  btdween  doiilile  street  ear 
trai'ka,  prolialily  eonerel<‘,  20  ft.  wide.  \’. 
K.  W’rlulil.  Kenl.  niKr  Tomllnaon  Enif.  Co., 
Loan  &  lOxcli.  lildK.,  eiiKra. 

S.  I'..  KdarHrld  -Comra.  EdKofleld  Co. 
noon  ri'ceive  liida  KradinK.  re-locatiiiK. 
draining  and  aurfaeliiK  X  42  ml.  lUxle 
lilKliway  from  Kdifelleld  to  Turkey  Cn-ek. 
30  ft  wide.  Ataiut  $:t.^.062.  .1  It  Pennell, 
c  o  State  lllRliway  l>ept.,  Coliimlda,  enur. 

S.  C’.,  flrrenvllle — Comra.  (Jreeiiville  t'o. 
Ilian  to  reaurfaee  S.ri.'i  ml  Dixie  Highway, 
30  ft  wide.  About  $26,763.  .1  \V.  Nor¬ 

wood.  elm.  .1.  It,  Pennell,  e/o  State  lIlKh- 
way  Dept.,  Columbia,  eiiRr. 

S.  4'..  41reenwooil — Comra.  (Ireenwood  <'o. 
plan  to  relo<-!ile,  itrade,  drain  and  surface 
20  ml.  Dixie  IllKbway,  from  liere  to  Kiltte 
field  Co,  30  ft.  wide.  Alaiut  $40,844.  J  It 
Pl•nnell,  e.'o  State  llluliway  Ilept.,  Colum¬ 
bia,  eiigr. 

S.  4'..  I.l■llrelln — Comra.  I.aurena  Co.  noon 
let  eontraet  reloeatliiK.  Kr.'iditiK.  drain - 
liiK  anil  nurfaeitiK  wltb  top  anil,  17  ml.  roiiil 
from  here  to  I’rineeton.  28  ft.  wide.  About 
$68,000.  N  C.  lluKhea,  Jr.,  t'ounty  Court 
llouae,  etiitr. 

4>.,  Ila.vton — City  aoon  lets  eontraet  pav- 
imt  2000  ft  3rd  St.  from  Perry  to  St.  Clair 
Sta..  60  ft.  wide,  InvolvliiK  13,400  a(|.yd. 
woial  bloek,  4200  lln.ft.  Kranite  curblnK, 
2000  a<|  ft.  6  In.  remeiit  aidewalka,  eati- 

mated  I'oat  $112, .'00;  1300  ft.  Doule  St 

from  Norwood  to  WaahliiKton  Sta.  and  360 
ft  NorwiMid  Ave.  from  fith  to  I,oule  Sta.. 
40  ft  wide,  Involvini;  7400  sq.yd.  brlek 
bloek  and  3300  lln.ft.  itranlte  curblnK. 
$4."i0.000  and  $11,000  respectively.  K.  (J 
KiehelberBer,  city  eiiKr.  Noted  May  1. 

I  lid..  IliMiiivllle— 4'ity  plans  to  build  6  mi. 
eonerete  sidewalks. 

Ind.,  Iiidtaiiapolla — Rd.  Pub.  Wka.  soon 
lets  contract  reaurfaeInK  3.584  ft.  South 
U’eat  St.  from  South  to  Morris  Sts.,  40  ft. 
wide,  InvolvliiK  15.920  aq  yd.  vltr.  brick. 
Wood  bloek.  asphalt  or  bltuminoua  concrete, 

I. 50  lln  ft.  reset  curblnK.  and  940  lln.ft. 
stralKht  curbltiK.  coat  $36,015  ;  and  3722  ft. 
MlehiKon  St.  from  East  SI.  to  Indiana  Ave.. 
40  ft.  wide,  16,542  aii  yd.  vltr.  brick,  wood 
bloek,  asphalt  or  bituminous  concrete.  7129 
lln  ft.  concrete  ciirbiiiK  and  KUtterInK.  |61.- 
892.  F.  C.  LinKinfeller.  city  enKr 

Ind.,  Indianapolis — Hd.  Pub.  Wka.  soon 
receives  bids  reaurfaeInK  870  ml.  Ohio  St. 
from  Senate  Ave.  to  Weat  SI..  40  ft.  wide. 
involviiiK  3866  sq.yd.  vltr.  brick,  wood 
bliH'k.  aaphtilt  or  bituminous  concrete. 
About  $14,450  F*  C  IJnKinfeller.  city 
enKT 

Ind.,  Indianapolis — City  soon  receives 
bids  KfadliiK  roadway  of  Cornell  St  from 
23rd  to  27th  Sts..  reaurfaeInK  Merrill  St 
from  Mlrbllan  to  I’nion  Sta.  with  wood 
block,  aaiihalt.  bltuminoua  concrete  or  brick. 
K.  tv  IdnKinfelter,  city  enKr. 

Ind..  Indianapolis — Comra.  Marlon  Co. 
soon  let  contract  KradliiK.  dralninR  and 
pavliiK  11.016  ft.  EtiKlIah  Ave.  from  Grace 
St  to  llrookvllle  IM.,  60  ft.  wide,  Involv- 
liiB  73.440  nq.yd.  concrete.  About  $87,638. 

J.  J  Griinth,  CO.  eiiKr 

Mleh.,  Detroit — City  soon  lets  contract 
paviiiK  Moran  St.  with  sheet  asphalt  on  6 
in.  concrete  foundation,  llerea.  Medina  or 
other  curbstone.  Arizona,  llrandon,  Oartleld, 
Mlnnesotit.  Maxwell.  Phlladephia,  Richter. 
Solvay  and  WalbridKe  Aves  with  asphaltic 
concrete  on  6  In.  concrete  foundation. 
Rerea.  Medina  or  other  curbstone.  24  and 
26  ft  wide,  InvolvliiK  23.527  eu.yd.  exeav.. 
27.194  lln.ft.  curbstone.  44.519  sq.yd. 
paviiiK.  etc.  ;  also  followInK  alleys  with 
1  course  eonerete.  Alleys  Nos.  1015, 
1016.  107,  108.  109.  1020,  1021,  1022,  1023, 
and  1024.  InvolvliiK  4231  eu.yd.  exoav.. 
11.693  sq.yd.  pavlnK.  etc.  C.  W.  Hubbell, 
city  eiiKr. 

Mleli.,  Itriroll — Dept.  Pub  Wks.  aoon 
receives  bids  paviiiK  with  asphaltic  con¬ 
crete  on  6  In.  concrete  base.  Amherst  or 
Medina  curb.  Kirby  Ave.  from  Van  Dyke 
to  Raldwin  .Vvea..  cost  $9412:  Gladstone 
Ave..  from  Wilson  to  12th  St..  $11,966;  Can- 
Held  .\ve.  from  t'rane  to  Uhona  Avea, 
$6255,  all  26  ft.  wide;  with  1  course  con- 
iTcte.  east  and  west  alley  between  Woo<l- 
w.ard  2nd.  Cab'ert  and  Colllnifwood  Aves., 


$3750,  north  and  south  alley  lietween  Haat- 
InKs  and  Crystal  Sta,,  Trombly  and  Mil¬ 
waukee  Aves.,  $4200,  both  20  ft.  wide;  T. 
alley  between  tlreenwood.  4  th,  llaneotik 
ami  Warren  Aves.,  $4710,  16-20  ft.  wide; 
alley  east  of  and  parallel  to  Dexter  Hlvd. 
from  lloKarth  to  Northwestern  Avea, 
$1250;  alley  between  Ikdvldere,  McClellan, 
Warren  iind  Moffatl  Avea..  $5655  ;  H.  alley 
lad  ween  Rycaale,  Hart.  Jefferaon  and  Ker- 
cheval  Avi'S.,  $6020  ;  alleys  between  Mea- 
dowbrook,  Montclair,  Marsh  and  Jefferson 
Aves.  $84  80  ;  T  alley  la-tween  l,enox, 
Drexel.  Kreml  and  Jefferaon  Aves..  $7025. 
all  18  ft.  wide.  C.  W.  Ilubbell,  city  enKr. 

.Mirii.,  Illclilaiid  Park  (Detroit  P  O. )  — 
I).  C.  GowIiik.  city  elk.,  soon  receives  bids 
paviiiK  Waverly  Ave,  from  Hamilton  Rlvd. 
to  Dlncoln  Ave.,  ci>hI.  $10,055  ;  Moss  Ave. 
from  Hamilton  RIvil.  to  Puritan  Ave., 
$7724  :  laith  aht-et  asphalt  on  6  In.  con¬ 
crete  base. 

Mirli.,  I’oiitlae — Comra  Oakland  Co, 
plan  to  Krade,  drain  and  surface  10|  ml. 
SaKinaw  Turnpike  from  Potters  Corners  to 
Qeiiessee  Co.  line,  probably  concrete.  Fed¬ 
eral  Govt-rnment  and  State  will  appropriate 
toward  cost. 

Mleh.,  Mt.  flair — City  voted  $20,000  lM)nda 
to  Kraile  and  pave  llelle  River  Rd  from 
.Mary  .St.  to  southerly ‘city  limits,  concrete. 
18  ft.  wlile. 

III..  flileaKu — Cook  Co.  receives  bills 
alKiut  July  1.  InqirovltiK  2274  ft.  Sect 
59-1 5d,  Crawford  Ave.  la-KlnnlnK  at  Chl- 
c-aKO  city  limits,  18  ft.  wide,  InvolvinK  4807 
sq.yd.  concrete.  1100  cu  yd.  earth  excav., 
68  eu.yd.  concrete  In  culverts.  brldKcs  and 
walls.  About  $15,303.  R.  D.  Darker,  co. 
supl.  hlKhways. 

111..  KdwnrdHvllle — City  appropriated 
$65,000  bonds  to  Improve  V'Ictory  PavlnK 
Dlst.  Total  cost,  $90,000. 

111.,  Mason  fil.v — lUI.  Docal  Impvts.  soon 

lets  conirax'l  for  followInK  Improvements 
in  PavlnK  Dial  •'A."  1878  sq.yd  54  ft. 
pavement.  7  and  9  In.  thick,  reinforced. 
$2.75  per  aq  yd.,  total  cost,  $5164;  2496 
aq.vd.  44  ft.,  7  and  9  in.  thick,  reinforced. 
$2  75.  $6864  ;  6702  sq  yd.  36  ft.  6  and  8  in. 
thick,  reinforced,  $2.55.  $17,090;  60  eu.yd. 
concrete,  $9  per  eu.yd..  $540;  23,510  lb. 

extra  reInforcInK  for  relnforclnK  Federal 
and  stiite  aid  strip  alonK  center  of  street, 
$1176;  2305  eu.yd.  excav.,  $0.50  per  eu.yd.. 
$1152;  8  catch  biisinn,  $400;  16  c.l.  storm 
w.ater  Inlets.  $480  ;  550  lln.ft.  salt-Klazed 
inlet  pipe,  $1.10  la-r  lln.ft..  $605;  68  C-R 
Aprons.  30  x  60  In,.  $1020;  court  costs, 
costs  of  makinK  assessment  collection  an<i 
enRlneerlnK  and  attorney’s  fees  and  all 
other  lawful  expenses.  $2069. 

Wis.,  Ashland — City  plans  to  pave  15 
blocks  of  3rd  St.,  from  2nd  Ave,  E.  to  14th 
Ave. 

WIs.,  Janesville-  Rock  Co.  soon  lets  con¬ 
tract  buildInK  6  ml.  concrete  hlKhway  be- 
twe«-n  here  and  Town  Rlne  DrldKe.  north 
of  Relolt. 

WIs.,  Jefferson- -Comra  Jefferson  Co. 
plan  election  to  vote  on  $2,000,000  bontls 
to  build  iM-rmanent  roads. 

WIs.,  Kiel — <Mty  plans  to  Kr.ade  and 
pave  5ialn  St..  20  ft.  wide,  InvolvinK  21.000 
sq.yd.  2  course  concrete  anil  9000  lln.ft. 
concrete  curb  and  KUtter.  F.  Muth,  City 
Hall.  enKr. 

WIs.,  NheboyKan — City  plans  to  Kvade 
and  pave  1.9  ml.  Martin  Ave.  to  Calumet 
Dr .  20  ft.  wide,  InvolvinK  3900  sq.yd.  2 
course  concrete  and  2000  lln.ft.  concrete 
curb  and  KUtter.  cost  $20,000  ;  3  ml.  North 
11th,  North  14th  and  portion  North  6th 
Sts.,  18  ft.  wide.  InvolvinK  5900  sq.yd.  2 
course  concrete  and  concrete  curb  and 
KUtter.  $40,000.  C.  P,  Holey,  city  enKr. 

WIs.,  Whlteflsh  Hay — VllIaKe  voted  $20,- 
000  iKtnds  to  build  roads. 

!»..  Albis — Comra.  Monroe  Co.  rejected 
bids  received  June  4.  KradinK  8.3  ml.  Fed¬ 
eral  Aid  Project  No.  20,  24  ft.  wide,  in- 
volvlnK  1250  lln.ft.  drain  tile  and  116.444 
eu.yd.  excav.,  etc.  About  $49,900.  Work 
will  be  readvertised.  C,  I'.  Ralr,  Albla, 
engr. 

Minn.,  Buffalo— Comrs.  WrlRht  Co.  re¬ 
jected  bids  Kradlng  and  KravelinK  State  Rd. 
No.  2,  Job  No.  5.  Work  will  be  readver- 
tlsi'd.  F.  \\'.  Van  Krevelln,  Ruffalo.  enKr. 
NoU‘d  May  8. 

Minn.,  Kittle  Falls — Comrs.  Morrisim  Co. 
soon  lets  contract  bulldlnK  11-9  ml.  FWeral 
Aid  Project  No.  24,  Stale  Rd.  No.  3.  In¬ 
volvinK  37,90()  eu.yd.  excav.  and  13,000  cu. 
yd.  surfacInK.  etc.  Aliout  $60,000.  A.  J. 
Fenn,  Rlttle  Palls,  engr. 

Minn.,  Mantorville — Comrs.  DodKe  Co. 
received  no  bids  June  3.  buildIrK  12  ml. 
Federal  Aid  Project  No.  66,  State  Aid  Job 


Vol.  h. 

I 


No.  1802,  24  ft.  wide.  About  $•; 
will  l>e  readvertlm-d.  R.  D.  J( 


Wort 
Hjy. 


field,  engr.  Noted  May  29  uinl.  r  H.i>ii,.ij  ' 

Minn.,  Pipestone — Comrs  p 
voted  $250,000  l>onds  to  bulbl  i 
Halley,  aud. 

Neb.,  Madison  - City  noon  1. 
pavliiK  3400  ft.,  Madison.  2n 
8lh  Hts.,  Dlst.  No.  2,  24-.5II  |i 
volviiiK  12,182  vertical  fiber  on 
Crete  ban*-.  6204  lln.ft.  concr*i. 

3714  eu.yd.  earth  excav.  Abm.i' “iVi 
W.  D,  J.  Steckella-rK,  city  eii>;r  *  , 

May  29.  '1 

N.  D.,  Grand  Ftirks — t'ily  pi;, ,1.9  to  nu 
3000  ft.  University  Ave.  from  WesicoifV 
to  Columbia  Rd.,  20  ft.  wide,  com.t,'  L. 
$34,000;  2700  ft.  .Skidmore  Ax,  fnlmTi 
to  6th  Sts.,  north  aloiiK  Gre.it 
Ry.  tracks  to  city  limits.  28  ft  \vi,|,. 
Crete,  cost.  $26,000;  Federal  1  :,i\ernn, 


I'o 

T  .\ 
contract 

•'*'■<1  anj 
."iOe,  in. 
'  In.  Con. 
‘•uri,  ,,nj 


oernnunt 

•8.  Cil,-, 


will  appropriate  toward  cost 
city  engr, 

N,  D.,  New  RoekJnrd — ('onir.s  I.;,l,|v 
rejected  bids  received  June  4  buililiin:  ■ 
ml.  Federal  Aid  Project  .No  t;  L'riv!.i' 
Noted  May  16.  ‘ 

Mnnt.,  Hardin — City  plans  to  iniprov,. 
blocks  concrete  sidewalks.  About  liiii„ui 
E.  C.  FlIckenKer,  Hardin,  engr. 

.Mwiit.,  Kewlstuwn — City  plann  to  iio,. 
streets  In  PavlnK  Dints.  No.  28  and  , 
$16,000  and  $64,OOi)  respect  Ivelv  i[  j, 
LonKshore,  Rewtstown,  eiiKr. 

Mo.,  Bolivar — Johnson  Twp .  PoU,  po 
voted  $25,000  bonds  to  build  hiKliway  fro'i 
Cedar  Hickory  to  St.  Clulr.  T  .S  R  ivnV 
co.  engr. 

Ark.,  Forrest  CIt.v — St.  Francis  Co  I!,| 
Impvt.  Dlst.  No.  4  receives  bids  abnn 
August  tmlldltiK  gravel  roads.  II  ft  w,,i, 
About  $160,000.  R.  C.  Torrence  Korr.e 
City,  engr. 

Ark..  Osreola — Comrs.  Miasissipiii  t’o  r,, 
jeefed  bids  received  June  2  KradinK  20  ml 
earth  roads,  22  ft  wide,  in  Elowali  l:,l 
Impvt.  Dlst.  No.  2,  75  ml.  In.  Riixora  &  l.iitie 
River  Rds.  Impvt.  Dlst.  No.  2.  22  ft,  will,' 
26  ml.  road  In  Rufdette  Rd.  Inqivt  Pist 
No.  3.  22  ft.  wide ;  rec<dved  no  bids  cthI 
liiK  12|  ml  road,  22  ft.  wldt>.  in  Oso-ola 
&  RIttle  River  Rd.  Impvt.  Dlst  .No  l 
Pride  &  Fairley,  Osceola.  enKra  .N'oifd 
May  22. 

Tex..  Cameron — Milam  Co.  haviiic  pl.ins 
prepared  bulldlnK  road  In  Rraneliville  lOst 
between  Temple-Taylor  Rd  and  Wan, 
Houston  Rd.  About  $25,000. 

Tex.,  pime  Box — City  voted  $r,0,0ii,' 
Itonda  to  build  roads. 

Tex.,  Granbiir.v — Hood  Co.  plans  to  siir 
face  with  crushed  rock  (waterbouml  m.u-- 
adam).  clear,  ktuI).  grade  and  bnIM  eon 
Crete  drainage  stnictures  on  6  6  mi  Mich- 
way  No.  10  from  Kralh  Co.  line  to  Tol.ir, 
24  ft  wide.  About  $67,80,5.  A.  E  Kirniin, 
Oranhury,  engr. 

Tex.,  Mt,  Pleasant — Titus  Co  plans  to 
clear,  grub,  grade,  gravel,  surfaie.  et,- 
12.46  mt.  101  Paso-Texarkana  Md.  from 
point  2  ml.  east  of  Mt.  Pleasant  to  Morns 
Co.  line,  9  ft.  wide.  Plans  Inolmle  2 
bridges.  About  $56,040.  Wilder  &  O  N.al, 
Chronicle  RIdg.,  Houston.  eiiKrs  Notol 
Apr.  3. 

Tex.,  Robert  I.ee— Coke  Co.  election  June 
28,  to  vote  360,000  bonds  to  build  and  im¬ 
prove  roads. 

Tex.,  Heguln — Comrs.  Giindalnpe  Co  plan 
to  grade  and  Improve  15.7  mi.  IliKhway  .S'o 
3.  from  Seguin  to  Gonzales  Co.  line,  16  ti 
wide,  involving  53.025  lln.ft.  machine  (Trad¬ 
ing,  rein. -con.  concrete  dralmiKe  struc¬ 
tures  and  timber  bridge.  About  IRS.'Sd. 
Hess  &  Skinner,  South  Western  Rife  Hide. 
Dallas,  engrs. 

Tex.,  Nhermon — Grayson  ('o  i)lans  to 
Improve,  drain,  grade  and  surface  with  6 
In.  gravel,  1  1.467  ml.  state  hiKhway  from 
Sherman  through  Denison  to  Collicrl 
Rrldgp  at  Red  Illver,  15  ft.  wide  Alsiul 
142.622.  J.  C.  Field,  410|  W.-.sl  Main  St. 
Denison,  engr. 

Tex.,  Sonora — Sutton  Co.  vol.d 
bonds  to  build  roads. 

Wash.,  Ridgefield— Mayor  authorized  fHv 
oouncU  to  pass  ordinance  for  hardsurfacinj 
Pioneer  Ave.,  Main  and  I.ake  Sts  N-  R 
Hall,  mayor. 

M’aHh.,  Taeoma — Pierce  Co.  voted  and 
sold  $2,600,000  bonds  to  build  in'»  ml  road 
during  year. 

Wash,,  Vanrouver — Comrs.  Clarke 
calve  bids  alraut  July  16,  building  *  » 
4th  Plain  Rd.  from  city  limits  to  Bm'" 
Prairie.  B.  L.  Dorman,  co.  engr- 
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<»r»r.«n— Stale  IllKhway  Tomn..  Salem, 
j  ,.111, (ton  lH)n<lH  to  liulld  lloom-velt 
uiJhwav  .ilonK  I’aciflc  eoaal  frotn  Wiiali- 
to  rallfornla  male  llnea,  AI>oul  $.1.- 
flfiVinnii  iMileral  government  appropriated 
of  eoat.  H.  Nunn,  state  hlKhway 
N.„...l  Mar.  6. 

Mliuny — Idnn  Co.  vot«'d  IfiOO.OOO 
K,  Improve  county  roads.  Note<I 
.tpr  17. 

Orr  \»lorl» — City  rejected  bids  pavIllK 
n„n,rsi  and  Taylor  Ave.  Work  will  be 
rwulveriis.-d.  O.  T.  McCleaii,  city  en^r. 
Noted  Apr.  17. 

orr.  Astoria — Council  bavlnn  plans  pre- 
nir.'d  for  improving  2yib  St..  Floral  Ave.. 
'nil  SI  from  Sliokane.  I’orlland  &  Seattle 
K  io  Aslor  and  37tb  Sts  O  T  Mc- 
c'lean.  city  cnKr.  Noted  May  2». 

orr..  Iliikrr  t'lty — Raker  Co.  voted  $500.- 
Aon  hondM  t  Improve  county  roads. 

Orr  lirsvrHon — City  soon  lets  contract 
nivinr,’  K'adlnic.  curblnif  and  draining  Wat- 
«'n  sV  from  Front  to  Ist  Sts.,  Front  St 
frnm  Watson  to  Ifall  Sts.,  ll'way  from 
Watson  St  to  city  limits.  In  I»cal  DIst. 
\n  1  liiliilitblc  or  aspballlc  concrete  pave¬ 
ment  concrete  curbInK  and  vltr  or  cement 
pipe  '  <:  Thynpr.  city  clk. 

Orr  llend — Deschutes  Co.  voted  $12.5.- 
iiiKi  l)on<ls  to  Improve  county  roads 

orr.,  foiidon— Tillllam  Co  Voted  $250,000 
iMinds  to  build  roads. 

Orr..  t'orvallls — Renton  ('<>  voted  $220.- 
AAA  bonds  to  hard-surface  and  ftradc 
rounly  roads. 

Orr..  Ilsllas — Polk  Co  voted  $205,000 
Imnds  to  Improve  county  roads. 

Orr.,  Fiilrrprlsr — Wallowa  F'i>.  voted 
binn.iiOO  bonds  to  Improve  county  roads. 

Orr.,  K.issll— Wheeler  Co  vol.-d  $14,000 
iKind.s  to  bulbl  county  roads. 

Ore..  Ilrpimrr — Morrow  Co.  voted  $290.- 
AAii  bonds  to  Improve  anil  btiild  county 
roads. 

Orr..  Kliimatli  Kails — Klamath  Co.  voted 
J.RT.'ot  bonds  to  Improve  roads. 

Orr.,  I.nkrvirw — I.ake  Co  voted  $200,- 
OOA  bonds  to  Improve  county  roads. 

Irr.,  AIrMInnvIlle— Yamhill  Co  voted 
JjfiA.non  bonds  to  hard-surface  and  prrade 
county  roads.  Noted  May  1.5. 

Orr..  Alarsliflrld — City  Council  plans  to 
improve  6ih  St.  from  Central  Ave.  to  south 
end  of  street,  concrete  or  rock  asphalt  on 
concrete  base,  2fi  ft.  wide,  5  ft.  parking, 
li  ft  concrete  sidewalk.  Rstlmale  cost,  rock 
mhpall  on  concrete  base,  $26,235,  con- 
■reie  $25,282.  E.  K.  Rurton.  city  entrr. 

Orr.,  Snlrm — Marlon  Co.  voted  $850,000 
nonds  to  build  and  improve  roads  (1. 

Doyer,  clk. 

Orr..  Tillamook — ^Tillamook  Co.  voted 
U.1fl,ono  bonds  to  Improve  county  roads. 
.Voted  Apr.  17. 

Orr..  Tnirdn — T.Incoln  Co.  voted  $180,000 
bonds  to  build  roads. 

t'al..  K»rlrr— f'lty  plans,  to  pave  1 3  blocks, 
srobably  concrete  or  oil  macadam  and  for 
'rushed  rock  drives  and  cement  walks  In 
flty  park. 

fal..  Rina  rit.v — city  voted  $4«.000 
lionds  to  build  1|  ml.  road. 

t'al..  Atarllnex — Contra  Costa  Co,  elec¬ 
tion  .luly  22  to  vote  on  $2,600,000  bonds  to 
build  county  roads. 

fal..  Oakland — City  havlnpr  plans  pre- 
p.ired  p.ivinp,  bulldlnp;  concrete  irutters, 
eenierit  curbs,  sewers,  etc..  In  5  blocks  of 
Oak  St  .  6  blocks  Harrison  St.,  5  blocks 
Alice  St  .  7  blocks  Castro  St.,  1  block  Wash- 
inRton  SI  .  1 2  blocks  Orove  St.,  6  blocks  Jef- 
fernoti  St  .  5  blocks  11th  St.,  6  blocks  8th 
St..  6  blocks  10th  St..  15  blocks  5th  St..  6 
W<Hks  Sih  St..  15  blocks  14th  St,.  15  blocks 
1-ih  SI  ,  K  blocks  13th  Ave.,  3  blocks  9th 
SI  ;  also  bulldlni;  sewers  In  16  blocks  Madl- 
"on  and  .lackson  Sts.  and  14  blocks  Rush 
and  West  sts.  About  $1,000,000.  P.  F. 
Hrown,  city  enirr. 

I'al..  itrd  lilnir — ^Thhama  Co.  election 
■luly  1  t.)  vote  on  $86,000  bontls  to  build 
roads. 

t'al..  Itedwood  City— See  "Sewers." 

'■■•I..  '■Ill  nieso — City  havlnc  plans  pre- 
p.irei]  Improvln*  Moore,  Tide, 


liVlton,  Rom'crans,  Tnllmi,  Snnia  Rarbaru, 
De  Foe,  AlilMitt,  Vollalrc  and  Tennyson 
Sts.,  Chatsworlh,  CHtallna  and  West  Point 
l.oma  Rlvds.,  Point  I.oma  and  Newport 
Aves,  anil  Canyon  Ril.,  total  IciiKlb  12$  ml., 
2<l  ft.  wlilc.  Cost  $5110,0011,  of  whlcli  city 
will  pay  $1  15,000. 

<'hI.,  VIkhIIm — Comrs.  Tulare  t'o.  idan 
to  Krailc.  Kravel  and  oil  4  0  ml.  roads  Is-- 
twiwn  Duixir  and  AtiKlola.  and  13  ml  be¬ 
tween  Worth  and  .Sprlnirvillc.  Alaiut  $25.- 
000.  (}.  R.  PrcHlidKc,  CO.  clk 

4)ue.,  l•nrlon--Mnnlclpal  Council  soon  n'- 
celve.s  bills  building  concrete  and  water- 
bound  macadam  roads.  Romln  for  $665.- 
000  sold  for  project. 

Put.,  Owrii  Hound — City  soon  reci'lves 
bids  bulblliiK  permanent  roads,  asphalt  or 
concrete  Alioiit  2  ml.  to  ho  done  this 
Slimmer,  eost  $100,000;  total  cost,  $300,- 
otio.  I>.  II.  FlernitiK,  enKr. 

«»iil..  I'rniltroke  -Town  having  jdans 
pr«-|iared  li.v  W  A  Moore,  i-iiKr  .  for  mac¬ 
adam  pavements  About  $36,000 

Out.,  Huiidwieh  Hast  (Sandwich  P.  O.)  — 
Township  plans  to  iiave  2  sections  on  River 
ltd.,  concrete.  Ahotif  $45,614  and  $23,400 
respectively.  McCall  ft  Fletcher,  tlas 
RIdir  ,  Wlinlsiir,  eiiirrs 

Man.,  Hprlnslleld — H  C  Chrlstopherson. 
H«‘cy.  municipality,  Dakhank,  soon  lets  con¬ 
tract  KradiiiK  10$  ml.  roads. 

Alta..  I'lilsiiry— ('Ity  Council  appropri¬ 
ated  $40,500  bonds  to  pave  4lh  Avc. 

IIIIIS  IIKHIKKI* 

AIUKsarliiiiirf  la — I’ntll  June  24,  hv  Slate 
HlKhway  Comn..  Roston,  for  2000  ft.  hllu- 
mlnoiis  niiieadam  road.  18  ft.  wide,  Avon 
Twp.  ;  5600  ft.  bituminous  conerete,  15  ft 
wide.  Falmouth  Twp.  ;  3100  ft.  concrete, 

IH-24  ft  Wble,  West  SprlriRfleld  Twp  A, 
W.  Dean.  Roston,  state  hlKhway  etiKr. 

Maaa.,  Iloaton — See  "Miscellaneous." 

f'liniiertlcut — Dnill  .lune  20.  by  Slate 
HlKhway  Comn.,  (’apllol,  Hartford,  Im- 
provliiK  51.691  ft.  3  In.  hltumlnoiis  mac¬ 
adam  over  7  In.  native  stone  base  on  Nor¬ 
wich  Wcslcrl.v  ltd.,  I’reston,  licdyard,  Ni>rlh 
StoninKton  and  StonInKton  Twps.  ;  9722 

lln.ft.  7  In.  niitive  stone  macadam  on  North 
Oranhy  ltd..  Rchanon  Twp.  ;  3000  lln.ft.  7 
In.  native  Slone  macadam  on  North  Oranhy 
Rd..  Oranhy  Twp.  ;  6600  lln.ft.  3  In,  bitu¬ 
minous  maciidam  over  4  In.  stone  base,  on 
AbtuKton  Ud..  Pomfret  Twp.  ;  4770  lln.ft. 

7  In.  native  stone  macadam  on  Newent  Rd.. 
Ijishon  Twp.  :  3800  lln.ft.  5  In.  Kravel  and 
3  In.  trap  rock  top  and  one  18  ft.  span 
rein. -con.  slab  hrIdKe  on  Ro7.rah  St..  Rozrah 
Twp.  :  one  21  ft.  si>an  rein. -con.  slab  hrldpe 
with  one  6  ft.  slilewalk  over  Hop  Rrook 
on  trunk  line  from  Simsbury  to  Avon. 
Simsbury  Twp  J.  Rennett,  slate  hlKh¬ 

way  engr, 

Conn.,  Hartford — Until  June  24,  by  Rd, 
Contr.  ft  Supply.  Municipal  RIdK.,  pavliiK 
6175  ft.  Wethersfield  Ave.,  Involving  36,590 
sq.yd.  asphalt  on  6  In.  concrete  has*-.  U. 
N.  Clark,  city  enifr. 

N.  Y..  Hrooklyn— Until  June  25.  by  K 
RIeKelmann.  boro,  pres.,  reKulatlUK  and 
laylnK  cement  sidewalks  on  both  sides 
of  Ray  HbiKe  PI.  from  Ray  Rldst*  to 
OvlnKtnn  Aves.  ;  on  west  side  of  Ocean 
Ave.  from  Ave.  Tj  to  Ave.  M ;  Rradlng 
sidewalk  space  and  laytnK  c<-ment  side¬ 
walks  on  south  side  of  KImwood  Ave.  from 
Oravem-nd  Ave,  to  East  2nd  St.  :  reKulat- 
Ing  and  Kradlng  Ray  38th  .St.  from  86th 
St.  to  Renson  Ave,  ;  reKulatlng.  recurhlng 
and  imvInK  with  permanent  asphalt  on  6 
In.  concrete  base ;  roa<lway  of  64th  St, 
from  13th  to  14th  Avee,  ;  reKUlatiUK  and 
pavinK  with  permanent  asphalt  on  6  In. 
concrete  base,  roadway  of  78th  St.  from 
17th  to  18lh  Aves. 

N.  T..  Illon — Until  June  27.  by  Rd. 
Trustees,  Union  St.,  building  14.000  sq.yd. 
pavement  Including  curbing,  catch  basins, 
tile.  etc.  S.  M.  Hubbard,  clk. ;  advertised 
In  this  issue. 

N.  V.,  I-ong  Island  City — TTntll  June  23, 
by  M.  E.  Connolly,  pres.  Queens  Roro.. 
regulating  and  repaving  with  Improved 
granite  block  on  6  In.  concrete  base,  be¬ 
tween  outer  rails  within  the  railroad  fran¬ 
chise  area.  13th  St.  from  2nd  to  9th  Aves., 
College  Point,  3rd  Ward ;  Jackson  Ave. 
from  Thomson  Ave.  to  Rrldge  Plaza  S.  to 
2nd  Ave  ,  Ist  Ward ;  Jackso.i  Ave,  fr,Dm 
2nd  Ave)  to  Old  Newtown  Rd.,  1st  Ward  ; 
with  Improved  granite  blocks  and  sheet 
asphalt  on  6  In.  concrete  base.  Main  St. 
from  Rw.ty  to  Jamaica  Ave.,  Flushing, 
3rd  Wanl. 


N.  V.,  I.Hiig  lalaiid  Illy — I'titll  June  26, 
by  M  K  I'onimlly,  pres  Qiii-ens  I  loro  . 
ri'KUlatltiK.  gradlnK.  eurtiing  and  layiiiK 
sidewalks  on  93ril  .\ve.  from  102nd  St  to 
Unckaway  Reach  Division  of  lauiK  island 
It, It  .  4tii  Ward  ;  Dlmsti'ad  I’l.  from  Myrtle 
Ave  to  Cypress  I  tills  Cemetery.  2nd  Ward. 
16lli  .\ve  from  (irand  .\\e,  to  line  about 
285  ft  soiilbweslerly  thereof.  Ist  Ward  ; 
Hancock  SI  from  Wyckoff  Ave  to  Ever- 
^een  Rranob  of  latiiK  Island  it  It  .  2nd 
Want  ;  also  reKulatiiiK  and  repavliiK  with 
Improved  Kraiiite  bloeks  on  concrelt*  foun¬ 
dation  betwi'eii  elirlis  and  rails  and  out¬ 
side  rails.  .la<'ksou  .\ve  from  ilrlilKc  Rlaz.t 
South  to  2inl  .\ve.,  1st  Ward. 

N.  V.,  Ne«  York — Until  June  21.  by  II 
Rruokiier,  i«res.  Rronx  Roro.,  resi-ttlng 
curbs  anil  reiiavlng  with  sheet  asphalt  oil 
concrete  foundation,  roadway  tof  Cypr.ss 
Ave.  from  East  1351)1  to  East  I36lb  Sts  ; 
rejiavInK  with  granite  bloeks  on  eoncrele 
foundation,  roadway  of  Cyiiress  ,\ve.  from 
East  1 32nd  to  East  13Sth  Sts. 

N.  Y..  New  I  ork — Until  Junt"  25,  by  F. 
R.  DowIIiik.  pres.  .Manhattan  Roro.,  regii- 
lalliiK  and  repaving  with  sheet  asidialt  on 
conerete  base,  roadway  of  Is'xIliKlon  .\ve 
from  curb  to  rail,  from  86l|i  to  95th  Sis. 
and  from  97th  to  98lh  Sts.  ;  Is'iiox  .\\i-  , 
from  IDIIh  to  124lh  Sts.;  llOih  St  from 
2nd  to  fith  Aves.;  I  19th  St  from  Ist 
to  3rd  Aves,;  121st  St.  from  2nd  to  I,ex- 
Ington  Aves.  ;  with  granite  block  on  con¬ 
crete  base.  West  Rway  from  Vi-scy  to 
Franklin  Sis.,  More  St.  from  South  to 
Water  Sts.  ;  also  repairing  as|>halt  pjive- 
meiits  in  railroad  area  In  borough  when 
and  where  directed  by  chief  engineer. 

N.  Y'.,  S.  I.,  HI.  Oeorge — Until  Juno  25. 
by  C.  I).  Van  Name,  pri'S.  KIchtnoiid  Roro. 
repairing  with  wood  bloek  pavement  road 
ways  of  Water  SI.  from  Ray  to  Wright 
His.  ;  Richmond  Terrace  from  Ferry  SI  to 
Staten  Islanil  Rapid  Transit  Ky.  ;  Rich 
mond  Ave.  from  south  side  Hiohmun<l 
Terrace  to  ferry  landing. 

New  Jrmry — Until  July  2.  by  Slate  High¬ 
way  Comn.,  Rroad  SI  Rank  Rldg  .  Treii 
'ton,  building  Stale  Highway  Route  No  1. 
Sect.  3.  Hohliinsville  to  Windsor,  Mercer 
Co,  Involving  26.843  sq.yd.  coiu-rete  sur¬ 
face.  A  R.  t5rover,  eh.  clk.  ;  advertlsi-d  In 
this  issue. 

N.  J.,  Jersey  4'lly — Until  Juiii'  24,  by 
city,  repaving  roarlway  «in  .Newark  Ave 
frotn  Warren  to  Itrunnwick  Sts.,  also  on 
Newark  Ave.  from  Summit  to  Palisade 
Aves..  sheet  asphalt  on  present  concrete 
foundation.  About  $5<i.0no.  C.  A.  Van 
Keuren,  city  engr. 

N.  J.,  Kldgefleld  Park  —  Until  July  I.  by 
Village  Comrs.,  .Munlei|ial  Rldg.,  234  Main 
St.,  improving  Hackensack  Ave.,  Poplar 
and  Park  Sts.  M.  D.  Starker,  clk.;  adver¬ 
tised  In  this  issue. 

N.  J..  YVondslown — Until  July  7,  by  V'll- 
$age  Coiiq'ell,  repalrliig  vnriotis  s*lreetH. 
s«-al  coal  surface  on  repaired  hlttiminous 
concrete  foundation.  Involving  27,475  s(i.y<l 
surface  pavement.  Kensbey  ft  Sparks. 
Mecum  Rldg.,  Salem,  engrs.  ;  advertised  In 
this  Issue. 

Peniinylvaiila-  Until  July  8,  by  State 
Highway  Dei>t  ,  Harrisburg,  building  roads 
In  counties  as  follows; 

Rrndford  <*o.,  45,951  lln.ft  rein. -con  or 
bituminous  surface  course  and  Hlllsiile 
vltr.  brick  on  concrete  foundation. 

Rucks  Co.,  14.  883  lln.ft.  rein. -con  or  bi¬ 
tuminous  surface  course  on  concrete  foun¬ 
dation. 

Rullcr  Co.,  41,673  lln  ft.  rein. -con.  and 
Hillside  vltr.  brick. 

Centre  Co  .  12,355  lln  ft  rein. -con.  or  bi¬ 
tuminous  surface  course  on  concrete  foun¬ 
dation. 

Clearfield  Co..  30,995  lln  ft.  rein. -con.  and 
Hillside  vltr.  brick 

Clinton  f'o..  2903  lln.ft.  rein. -con.  or  bi¬ 
tuminous  surface  course  on  concrete  foun¬ 
dation. 

Delaware  Co.,  24.900  lln.ft.  bituminous 
surface  courst*  on  concrete  foundation  and 
IRIIsIde  vltr.  brick  or  reln.-con  and  Hlll- 
eide  vltr.  brick. 

Fayette  Co..  30.197  lln.ft  reln.-con.  and 
Hillside  vltr.  brick. 

T^ehlgh  Co..  48.297  lln.ft.  rein  -con.  and 
Hillside  vltr.  brick. 

I.,uzerne  Co..  22,705  lln.ft  reln.-con.  and 
Hillside  vltr.  brick. 

Somerset  Co..  80,363  lln.ft  reln.-con.  and 
Hillside  vltr.  brick. 

Sullivan  Co.,  17,412  lln.ft.  reln.-con  or 
bituminous  surface  course  and  Hblslde  vltr 
brick. 

Susquehanna  Co.,  .10,335  lln.ft  reln.-con. 

Tioga  Co.,  28,831  lln.ft  reln.-con.  or  bi¬ 
tuminous  surface  courae  on  concrete  foun¬ 
dation  and  Hillside  vltr.  brick. 

Westmoreland  Co..  32.047  lln.ft,  reln.-con. 
and  HiUside  vltr.  brick. 
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Strf<“tB  and  Hoads  (Continued) 

l^ckawanna  and  W’yomintj  Counties, 
71,063  lln.ft.  rein. -con,  or  bituminous  sur- 
fa«’e  courm-  on  concrete  foundation. 

York  Co.,  32,744  lln  ft.  rein. -con.  and  Hill¬ 
side  vltr.  brick.  1.,.  S  Sailler,  state  lUKh- 
way  comr.  ;  advertised  in  this  issue. 

I**.,  Kesver  — 1’ntll  .luly  3.  by  Comrs. 
Beaver  Co.,  buildinK  8B00  ft.  road  from 
DouKherty  Twp.  line,  north  to  Kastvale 
Hd.  Address  K.  I*  Johnson  and  J  O. 
Brown, 

I'u.,  CiMirtoii — TTntil  June  23,  by  H.  M. 
Oates,  fK>ro.  elk.,  trradiiiR,  pavitiR  and  sew- 
«‘rinp  s<‘Ction  of  Miller  Avi-.,  involvinR  SOO 
cu.yd.  (jradinK,  950  lin.ft.  8  x  12  in.  storm 
sewer,  200  lln.ft.  8  in.  vitr.  pipe,  elbows, 
etc.,  350  llh.ft.  8  in.  sanitary  s«'Wer,  200 
lln.ft.  6  in.  vltr.  pipe,  3850  s<j.yd.  pavinK 
with  concrete  base,  1185  sq.yd.  repaving 
<-on<'rete  base,  2500  lin.ft.  combined  curl) 
and  gutter,  lowering  325  lln.ft,  combined 
storm  and  sanitary  s«-wer,  etc.  ;  Van  Kirk 
St.,  300  cu.yd.  grading,  3910  sq.yd.  rein.- 
con.  paving,  2500  lin.ft.  combined  curb  and 
gutter,  2000  ft.  12  in.  vitr.  storm  sewsr, 
110  lin.ft.  8  In.  vitr.  pipe,  etc.;  Thompson 
Ave,,  200  cu.yd.  grading,  800  sq.yd.  rein.- 
Con.  paving  and  500  lin.ft.  curb  and  gutter. 

I*«..  Creensbarg — ^tTntll  July  2,  by  J.  S. 
Sell,  controlk-r  Westmoreland  Co.,  building 
and  Improving  0.96  ml.  Oossas-Hill  Rd.,  Al¬ 
legheny  Twp.  from  llyile  Park  Boro  to 
Sproul  Route  No.  69,  rein. -con.  pavement 
on  all  gr.ades  up  to  and  including  6%,  and 
concrete  base  with  integral  curb,  brick 
surface  on  all  grades  altove  6%,  also  for 
waterbotind  m.ncadam  pavement  on  7  in. 
Telfor  foundation;  2.20  ml.  Irwin-IIahns- 
town  ltd..  North  Huntingdon  Twp..  con- 
«Tete  base  with  Integral  curb,  brick  surface 
on  all  grades  above  6%  with  rein. -con. 
pavem<‘nt  on  all  grades  up  to  and  includ¬ 
ing  6*^.  or  brick  surface  on  entire  ro.ad 
will)  concrete  ba.st*  with  integral  curb;  1.79 
mi.  Webster  to  Pittshurgh-l'niontown  Pike 
Hd..  Hostraver  Twp,,  concrete  base  with 
12  X  12  in.  concrete  curb  and  brick  sur¬ 
face.  also  concrete  base  with  6  in.  Integral 
curb  with  brick  surface  on  all  grades 
above  6CJ,  and  rtdn.-con.  p.avement  on  all 
grades  up  to  and  including  6%. 

I*«..  North  Fast — TTntil  .Tune  28,  by  Twp. 
Rd.  Suia'rvs.,  building  8000  ft.  rein. -con. 
Piivement  on  road  leading  from  here  to 
Findley  T.ake.  Hill  &  Hill.  Marine  Bank 
Bldg.,  Krie,  engrs.  ;  advertised  in  this  issue. 

Pa..  Pittsburgh — TTntil  July  3.  by  Con¬ 
troller  Allegheny  Co.,  improving  21  ml. 
Klir.aheth  ltd.,  in  Forward  Twp.,  18  ft. 
wide.  rein. -con.  or  asph.iltic  concrete  sur¬ 
face  ;  also  5286  ft.  Thompson  Run  Rd. 
Kxtenslon  in  Boss  and  McCandless  Twps.. 
16  ft.  wide.  R  V.  Warren.  Court  House, 
engr. 

Itrluniire — T’ntil  July  9,  by  State  High¬ 
way  Ttept..  Hover,  building  0.42  mi.  state 
highway  Involving  21,500  cu.yd.  gra<ling. 
10  cu.yd.  concrete  ma.sonry,  300  lb.  rein¬ 
forcement.  50  lln.ft.,  15  in.  and  34  lin.ft., 
30  in.  ndn.-con.  pipe,  6  bounds.  1500  tons 
stone  for  mac.adam  and  600  sci.yd.  penetra¬ 
tion  macadam.  Contr.  No.  15;  4.91  mi. 
state  highway.  7  5  acres  clearing  and 
grubbing.  56,000  cu.yd.  grading,  1020  cu. 
yd.  concrete  masonry.  32.000  lb,  reinforce¬ 
ment.  706  lin.ft.  15-36  in.  rein -con.  pipe. 
50  bounds.  3000  lin.ft.  piles.  3500  lin.ft. 
wood  guard  rail.  100  tons  stone  for  mac¬ 
adam.  9380  cu.yd.  cement  concrete  road- 
w,ay.  250  joints  and  2000  sq.yd.  roadway 
reinforcement.  Contr.  No.  16;  2  94  mi.  state 
highway  involving  1  acre  clearing  and 
grubbing,  21.000  cu.yd.  grading,  200  cu.yd. 
concrete  masonry.  2000  lb.  reinforcement. 
410  lin.ft.  15-36  In.  rein. -con.  pipe,  30 
bounds.  75  tons  stone  for  macadam  and 
5600  cu.yd.  cement  concrete  roadway  and 
150  joints.  Contr.  No.  17.  New  Castle  and 
Kent  Counties.  C.  M  TTpham,  ch.  engr.; 
advert is<>d  in  this  issue. 

Virginia — T’ntil  June  30.  by  State  High¬ 
way  Comn.,  Richmond,  building  6.6  mi. 
ro.ad  from  T.ynchburg  to  Forest,  16  ft. 
wide.  8  In.  waterbound  macadam.  Project 
No.  37,  Campbell  anil  B*»dford  Counties;  4 
ml.  2  in.  penetr.atlon  macad.am  and  1} 
mi  waterbound  macadam  road.  6  In.  deep, 
from  T.ynchburg  to  Judith’s  Creek,  16  ft. 
wide.  Project  No.  48A.  Bedford  Co. ;  2 

ml.  road  from  Bocock  to  Rustburg,  penetra¬ 
tion  m.ac.adam.  16  ft.  wide.  Project  No. 
50.  ('•amphell  Co.  G.  P.  Coleman,  state 
highway  comr. 

W.  Va..  Fairmont — ^TTntil  June  28.  by 
Comrs.  Marion  Co.,  building  1.5  mL  Bran- 
donville-Fishing  Creek  Rd.,  16  ft.  wide, 
concrete.  About  $32,000.  W.  M.  Unn.  Fair¬ 
mont,  engr. 

W.  Va^  HarHaonvlUe — TTntil  July  7,  by 
Comrs.  Itltchie  Co.,  grading,  draining  and 
paving  5  ml.  Northwestern  Turnpike  Rd,, 


Federal  Aid  Project  No.  29,  in  Clay  Hist, 
beginning  at  or  near  Fair  Grounds  at 
P«nnsl)oro  and  extending  through  Kllen- 
lK)ro,  16  ft.  wide,  concrete.  Note<l  May  8. 

TV.  Va.,  I^ewlshurg — Until  July  1,  by 
Comrs.  (Jreenhrier  Co.  grading  and  drain¬ 
ing  proposed  road  leading  from  Honce- 
verte,  w'est  to  Ft.  Springs  Hfst.  line,  or  so 
much  thereof  as  funds  available  will  per¬ 
mit.  About  $70,000  has  Is-en  appropriat¬ 
ed  for  project.  F,  K.  Hader,  co.  engr.  ; 
advertised  in  this  issue. 

W.  Va.,  I.,ewiHburg — TTntil  July  1,  by 
Comrs.  Greenbrier  Co.,  building  2  ml.  pene¬ 
tration  macadam  pavement,  16  ft.  wide, 
beginning  at  end  of  present  pavement.  3 
mi.  north  of  la-wisburg  and  extending 
along  Marlins  Bottom  Turnpike.  F.  K. 
Rader,  co.  engr.  ;  advertised  in  this  issue. 

TV.  Va.,  Martinsburg — TTntil  June  23,  by 
Comrs.  Berkley  Co  building  7  mi.  bitumi¬ 
nous  road.  J,  W.  Sperow,  co.  engr. 

N.  r„  Klrntton— TTntil  July  8.  by  H.  C. 
Hines,  secy.  I.enoir  Co.,  paving  Central 
Highway,  involving  18,820  sq.yd.  concrete, 
sheet  asphalt  or  Warrenite  pavement,  3282 
cu.yd.  excav.,  4356  lbs.  relnforo-ment  steel, 
242  cu.yd.  concrete  box  culverts;  adver¬ 
tised  in  this  issue. 

Fla,,  I.eeNburg — TTntil  July  7,  by  City 
Council,  paving,  draining  and  curbing  50.- 
000  sq.yd.  Main  St.  About  $175,000.  J.  B. 
McCrary  Co.,  3rd  Natl.  Bank  Bldg.,  At¬ 
lanta,  Ga.,  engrs. 

Fla.,  Miami — TTntil  June  26.  by  City  Coun¬ 
cil  building  concrete  curt)  and  gutter  and 
vitr.  brick,  sheet  asphaitgor  asphaltic  con¬ 
crete  p.-ivement  in  streets  known  as  High¬ 
way  Improvements  H131,  H135,  H137  and 
H138.  involving  6750  sq.yd.  vltr.  brick. 
10,800  sq.yd.  sheet  itsphalt  on  concrete 
base  and  1200  lin.ft.  concrete  curb  and 
gutter.  W.  B.  Moore,  elk.  C.  W.  Mur¬ 
ray,  City  Hall,  engr. 

I,a..  Krntc  Springs — TTntil  June  28,  by 
Bd.  Supervs.  ltd.  Hist.  No.  1,  4th  Police 
Jury  Ward  of  St.  T.,andry  Parish,  Krotz 
Springs,  building  Krot*  Springs  Highway. 
Work  consists  of  60,000  cu.yd.  earth  em- 
l)ankment,  timber  bridges  and  drainage 
ditches.  J.  Andre,  chn.  F,  S.  Rol)ert,  Ope¬ 
lousas,  engr. 

0„  Cleveland — City  receiving  bids  paving 
Nordica  Ave.  from  West  73rd  to  80th  Sts.. 
Involving  1125  cu.yd.  excav.,  18,950  sq.ft. 
5  in.  brick  paving  and  700  ft.  12  In.  sewer 
pipe  ;  Kichorn  Ave.  from  West  45th  to  54th 
St.,  2355  cu.yd.  excav.,  41,575  sq.ft.  4  in 
brick  paving  on  6  in.  concrete  base  and 
3160  ft.  5  in.  stone  curbing;  Henley  Ave. 
from  West  92nd  to  99th  Sts..  1255  cu.yd. 
excav.  and  17,800  sq.ft.  5  In.  brick  paving; 
Trivolo  Court  from  Fast  57th  St,  to  Ash¬ 
land  Ave.,  125  cu.yd.  excav.  and  17.180 
sq.ft.  5  in.  brick  paving.  R.  Hoffman,  city 
engr. 

0„  Fanraster — See  “Sewers." 

(>.,  Springfield — T’ntil  July  16,  by  O.  K. 
Carr,  city  mgr.,  paving  4563  ft.  IJmestone 
St..  Sect.  1  from  Washington  to  Clark  Sts., 
wood  or  granite  block.  Sect.  2  from  Clark 
to  Rice  Sts,  sheet  asphalt,  bitulithic  or 
brick,  45  ft.  wide.  Involving  11,400  sq.yd 
paving  and  9100  ft.  concrete  curbing.  O. 
K.  Carr,  city  engr. 

Indiana— Bd.  Co.  Comrs.  building  roads 
in  following  counties: 

.Tune  28.  Shelby  Co.,  Shelhyville,  building 
gravel  road  in  Addison  Twp.,  to  be  known 
as  J.  M.  Moberly  Rd.,  F.  W.  Fagel,  co.  aud. 

June  30,  TTecatur  Co.,  Greenshurg.  8145 
ft.  macadam  road.  Sandcreek  Twp.,  13,335 
ft.  macadam  road.  Adams  Twp.,  13.425  ft. 
macadam  road.  'Fugit  Twp..  14,430  ft.  con¬ 
crete  road,  Washington  TS^-p..  J.  C.  Barbe. 
co  aud. 

Marshall  Co..  Plymouth,  gravel  road 
North  Twp.  O.  H.  Weber,  co.  aud. 

Mich..  Port  Huron— Hntll  June  21.  by  H 
H.  Worcester,  rd,  mgr.  St.  Clair  Co.,  grad¬ 
ing.  shaping,  building  drainage  ditches,  cul¬ 
verts  and  bridges  on  7|  ml.  Church  Rd.. 
Asses.sment  Hist.  No.  25.  16  ft.  gravel.  Tra 
Twp.;  3|  mi.  Yale-T.ynn  Rd..  Assessment 
Hist.  No.  20.  16  ft.  gravel.  T,ynn  Twp..  4i 
mi.  Harris  Rd.,  Assessment  Hist.  No.  5. 
16  ft.  gravel,  in  vicinity  of  T.rftke  Shore  Twp 

Mich..  Port  Huron — TTntil  June  25.  by  H. 
H.  Worcester,  rd.  mgr,  St.  nair  Co.,  build¬ 
ing  41  ml.  North  and  South  Starville  Rd.. 
Assessment  Hist.  No.  13.  Class  B  gravel. 
Class  C  slag  with  gravel  top  or  penetration 
type.  16  ft.  wide.  Cottrellvllle  Twp. 

Hlinols — TTntil  June  25.  by  Hept.  T*ub. 
Wks.  &  Bldgs..  Hiv.  of  Hlghw’ays.  Spring- 
field.  improving  roads  in  following  coun¬ 
ties:  Sangamon  Co.,  26,205  ft.  Sect.  G. 
Springfield-Kast  St.  Louis  Rd..  29,982  ft. 
Sect.  H,  both  16  and  18  ft.  wide,  30.011 
ft.  Sect.  C.  24,508  ft.  Sect.  P-15d;  Macoupin 
Co..  34,940  ft.  Sect.  H,  9525  ft.  Sei't.  T,-15d. 


33.040  ft.  Sect.  K,  29,109  ft  P.  p  ,, 
shall  Co..  22.714  ft.  Sect.  A  I,  II  rv  '\i 
Hd..  12,598  ft.  Sect.  A2.  all  l-  ft  :  ? 
Alternate  bids  will  be  received  •  1‘ortianH 
cement  concrete,  3  in.  and  4  in  tncnniithir 


brick,  bituminous  concrete  with  .r 
binder  course  (Sp«‘c.  Cl,  C2,  '  or  rr* 
(T  Older,  ch.  highway  engr.;  a  .  .  rti.v«i 
this  issue.  " 

TT’lMronHln — TTntil  June  24.  I.v 
Highway  Comn.,  Madison.  inii)i  ine ‘in, 
ron-S(  Croix  Falls  Hd..  Fed.r.il  \i,i  .‘il' 
ject  No  22.  Polk  Co.,  involviin-  VS!)  a.f« 
clearing  and  grubbing,  75,739  <  n  yd 
and  7134  cu.yd.  borrow  excav,  ■;.t2  cuvrt 
Class  ".T"  concrete,  1600  sri.vd  i  r  u>l  vn, 
facing,  642  lin.ft.  15  In.  vitr.' pii,,-  ami 
lin.ft.  guard  rail;  Frederic- W,  lister  I'll 
Federal  Aiil  Project  No.  89.  iNiik  and  Unr 
nett  Counties.  4.63  acres  clearitm  and  cruli 
hlng,  71,343  cu.yd.  earth  and  I'.tn  euvil 
l)orrow  excav.,  306  cu  yd.  ('lass  A" 
Crete  and  8785  lln  ft,  guarii  rail:  .S|MK)ner. 
('umherltind  Rd.,  Federal  Aid  Project  Xo 
98.  Washburn  Co.,  3.44  acres  cl.  .trine  Int 
grubbing.  .'.458  cu.yd,  earth  ami  3.’.  cu  Ml 
borrow  excav.,  43.36  cu.yd.  Ch.,-  •  A  "  tw 

Crete  and  605  lin.ft.  guard  rail. 

la..  Adair — T'^ntll  June  26.  hv  city  for 
15,542  ft.  curbing  and  20,678  yd.  pavitie 
concrete,  asphaltic  concrete,  hnek.  sli.-et 
asphalt,  bituminated  concrete  or  hitumi- 
nous  macad.im.  T.  S.  Delay,  t'reston.  con¬ 
sult.  engr.  Noted  May  27. 

la.,  rrenton — T’ntil  .Tune  3ii,  hy  p 
Davenport,  city  elk.,  building  20.non  ft 
curbing  .and  30,000  yd.  paving,  concrete,  as¬ 
phaltic  concrete,  sheet  asphalt,  lirick  hiooii 
verticle  filter  brick  or  creosnted  wood  lilock 
P.  K.  HeVoe,  city  engr. 

la..  F.lliott — TTntil  June  27.  hy  citv.  (or 
19.539  ft.  curbing  and  26.433  yd  p.Vvini; 
concrete,  asphaltic  concrete,  lirick.  shtH 
asphalt,  bituminated  concrete  or  bitumi¬ 
nous  macadam,  T.  S,  Delay,  Creston,  con¬ 
sult.  engr.  Noted  Feb.  20. 

la..  Mystic — TTntil  June  27,  by  city,  for 
8000  yd  brick,  concrete,  asithaltic  roncretr 
or  bitulithic  paving  and  330ii  ft  enrhinf 
M  G.  Hall,  (''enterville,  engr 

la..  Nidnr.T — T’ntil  June  26,  by  city,  for 
38,000  sq.yd.  pavement,  vertical  fibre ’lirick 
asphaltic  concrete  or  concrete ;  also  for 
6700  ft.  10-24  In.  storm  sewers  .\rchet  * 
Stevens.  New  Kngland  Bldg..  Kan.sas  Citv 
Mo.,  engrs. 

la.,  Tabor — T’ntil  .Iul.v  1.  by  city,  for 
5219  ft.  curbing  and  21,686  yd  iiaving,  con¬ 
crete,  asphaltic  c'oncrete,  brick,  sheet  as¬ 
phalt,  bituminated  concrete  nr  liitiiminous 
macadam.  T.  S.  Tb'T.ay,  Preston,  consul! 
engr. 

la..  Vllllsco — TTntil  .Tune  21.  by  city,  for 
20.611  ft.  curbing,  and  32.330  yd  iiavinc 
concrete,  asphaltic  concrete,  brick,  sheet 
asph.alt.  bituminated  concrete  or  bitumi¬ 
nous  m.acadam.  T.  S.  Delay.  Creston,  con¬ 
sult.  engr. 

Minn.,  .Albert  I.ea — T’ntil  July  7,  hy  F 
Tavis.  aud.  Freeborn  Co.,  grading  and  gr.iv- 
eling  11.5  mi.  Federal  -Aid  Project  \’o  SI 
St,ate  Hd.  No,  6.  24  ft.  wide.  About  !«•' 
000.  No  bids  received  June  2  Noted 
May  22 

Minn.,  Albert  I,ea— TTntil  -Tune  27.  hy  city 
paving  various  streets.  Involving  29  fifj 
sq.yd.  pav’ement.  8439  cu.yd  excav  2.475 
lln.ft  cement  eurh.  4662  lln  ft  pipe  4( 
manholes,  39  catch  basins  and  10  tin  ft  I' 
in.  sewer.  Bids  will  he  received  for  creo- 
noted  wood  block,  rein. -con.,  asphaltic  con¬ 
crete.  bitulithic  or  Tarvia  pavement  C' 
concrete  foundation. 

Minn.,  Bemidji — T’ntil  July  2.  by  .4  T 
.Johnson,  aud.  Tteltraml  Co.,  improving  1* 
mi.  Wderal  Aid  Project  No.  57,  24  ft  wide 
About  $100,000  Work  Involves  104  arms 
clearing.  142.538  cu.yd.  excav  .  also  huild- 
Ing  Bridge  No.  3112,  having  three  i.i  n 
spans.  S.  D.  Snyder,  Bemidji.  engr. 

Minn.,  Hnlnth— TTntil  .Tune  23  hy  .1  A 
Farrell,  city  comr..  grading  and 
with  1  course  concrete  5920  ft  Cooke 
from  40th  Ave.  to  Superior  St.,  grading  (■ 
ft.  wide  with  20  ft.  concrete  in 
At)out  $59,624.  Work  involves  906(1  ft 
concrete  curbing.  10.509  sq.yd.  concrete  and 
8785  cu.yd.  excav. 

Minn..  ITulath— T’ntil  June  23  by  J  J 
Farrell,  city  comr.  grading  579.4 
Ave  W.,  from  Main  to  Klinoi  Sts.  c  n 
wide.  Inwlving  13,690  sq  yd  concrete,  ii- 
585  lin.ft.  concrete  curbing.  2000  sqft  w 
cn-te  sidewalk.  7677  cu.yd.  excav  and 
ft.  12-36  In.  sew’er  pipe  and  12  6..  n 
tile.  Noted  June  5. 

Minn.,  Grand  Rapids — TTntil  yj.' 

by  Comrs.  Itasca  Co.,  grading  and  po 
ing  3  ml.  road,  connecting  ^nnd  Uik'’ 
’IVout  Lake  Rds..  24  ft  wide 
non  O.  J.  Lidberb,  Grand  Hapids.  en 
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Streets  and  IJoads  (Continued) 

Uinn  niieHtone — Until  July  8.  Iiy  T.  A. 

Vilv  '  uid  I’ipestone  Co..  Improving:  Job 
.<:tate  ltd.  No.  4,  InvolvinR  27.392 
cravel.  etc.:  Job  No.  19tl4.  Sl.ite  Ud. 

33'.''>1  cu.yd.  grading:.  13,082  ou  yd. 

.ov  76  r»0(»  cu.yd.  overhaul.  12.166  cu.yd. 
etc.  About  195.000.  K.  Keeler, 
piitestone,  engr. 

\iinn  Solana — ITntll  June  28,  by  A.  K. 
irnrtt  "Solana.  grading  and  graveling  5.6 
tirroa'l  in  Hick  Twp.,  Kange  22.  24  ft. 
"Jde  AlK.Ut  $35,000. 

k.n  I.awrenee — TTntil  June  30.  by  Poug- 
HB  ro”.  building  8$  ml.  Fort  to  Fort  Ud  . 
li  ft  wide,  concrete,  and  Mud  (  reek 
iridcp  consisting  of  two  80  ft.  span  girders 
Ind ’0  ft  concrete  roadway.  Al)out  $450,- 
nitO.  'l.  Puffee,  co.  engr. 

\  I)  iliHmarrk — TTntil  June  30,  by  city. 
i..0inir  2\.i20  ft.  sheet  asphalt,  bituminous 
nimr.te  or  concrete  iiavement.  24-30  ft. 
wide,  in  Impvt.  Dlst.  No.  3.  T.  H.  Atkin¬ 
son.  city  engr. 


Wvondng — Until  June  23.  by  State  High¬ 
way  Comn.,  Cheyenne,  building  roads  as 

^”lJncoln  Co.,  13.29  mi  Big  Plney  Ud., 
from  Marbleton  south.  Involving  37,000  cu. 
vd  excav  and  embankment.  2200  cu.yd. 
irravti  .surfacing,  553  lln.ft.  culverts,  2640 
cuyd  concrete;  15.300  lb.  reinforcement 
and  one  60  ft.  steel  span  bridge;  17.66  ml. 
fokeville-Star  Valley  Ud.  from  Cokeville 
north.  54,000  cu.yd.  excav.  and  embank¬ 
ment  26.000  cu.yd.  shale  surfacing.  2500 
iinft.  culverts.  427  cu.yd.  concrete.  20.000 
Ih.  reinforcement  and  structural  steel,  esti¬ 
mated  cost.  $117,084. 

Crook  Co..  19.25  mi.  Sundance-Beulah 
Rd,  80.000  cu.yd.  excav.  and  embankment, 
18,500  cu.yd.  gravel  surfacing,  740  cu.yd. 
eoncrete.  2162  Iinft.  culverts.  51,000  lb. 
reinforcement.  2000  lb.  structural  steel  and 
one  45  ft.  steel  span  bridge,  $169,500. 

Platte  Co.,  12.60  ml.  Yellowstone  High¬ 
way  north  and  south  of  Chugwater,  68,000 
cu.yd.  excav.  and  embankment,  21,200 
cuyd.  surfacing,  316  cu.yd.  concrete;  1144 
Iin  ft.  culverts.  19,000  lb.  reinforcement,  one 
«n  ft,  span  concrete  and  I  beam  bridge, 
.tbout  $100,848. 

Mont.,  Boieman  rit.v — T'^ntll  .Tune  23,  by 
City  Council,  paving  4300  at). yd.  Bindley  PI. 
and  Olive  St..  4400  sq.yd.  College  St.,  and 
2600  s(|.yd.  Pickerson  St.,  bilulithlc.  C. 
Widener,  city  engr.  Noted  June  5. 

Mo.,  King  City — T’ntll  .Tune  24.  by  City 
Clk .  paving  7  blocks  Vermont,  Connecti¬ 
cut  and  Ohio  Sts.,  Involving  12.770  sq.yd. 
noncrete.  About  $40,000.  Archer  & 
.Stevens.  New  England  Bldg.,  Kansas  City, 
Mo.,  engrs. 

Ark.,  Kison — Until  .Tune  26,  by  Comrs. 
Rd.  Iiniivt.  Plat.  No.  2.  Cleveland  Co.,  at 
(ittice  of  State  Highway  Pept.,  Little  Uock, 
building  lOJ  mi.  road.  Work  involves  28 
acres  clearing  and  grubbing,  4  ml.  fence 
moving.  35,000  cu.yd.  earth  excav.,  1.5  ml 
grading  machine  work,  216  cu.yd.  Class  A 
and  119  cu.yd.  Class  B  concrete,  504  lln.ft. 
18  In.  and  622  lln.ft.  24  In.  concrete  or  cor¬ 
rugated  Iron  pipe,  thre*-  4  ft.,  one  60  ft. 
and  one  80  ft.  steel  truss  spans,  and  260 
ll^n.ft.  wooden  pile  bridges.  Moreland  & 
Rennett.  Pine  Bluff,  engrs.  ;  advertised  In 
this  Issue. 


N.  M.,  .Alboqnerqoe — Until  July  2.  by  A. 
R  llebenstreit,  city  mgr  ,  paving  and  build¬ 
ing  storm  sewers.  In  various  streets.  In¬ 
volving  105.000  sq.yd.  pavement,  60,000 
Iinft.  curb  and  gutter  and  12,000  sq.yd. 
alley  pavement,  bithulithic,  asphaltic  con- 
’rete  and  reinforced  cement  concrete  ;  also 
laying  12.400  ft.  8-36  In.  clay  vltr.  pipe 
including  necessary  manholes  and 
’atch  basins ;  advertised  In  this  issue. 


Mashington — Until  June  23,  by  State 
Highway  Bd..  Olympia,  paving  3.9  ml 
Mtns<-t  Highway  east  of  Spokane.  Perma- 
nrnt  lliKhway  No.  4-P,  Post  Rd.  Prolect 
‘'"bcete.  Spokane  Co. ;  8  ml.  Pa- 
citlc  liif^hway  east  of  Everett,  concrete, 
.  nohoinish  Co.  ;  surfacing  5.2  ml.  Pacific 
Highway  from  Woodland  to  Martins  Bluff, 
^yel.  Cowlitz  Co. :  clearing,  grading, 
fining  and  surfacing  7  ml.  Pacific  Hlgh- 
J^y  si'iith.  concrete.  Thurston  Co.  ;  7.8  ml. 
theian. Okanogan  Highway  from  Tonasket 
“‘ate  Rd-  No.  10.  Post  Rd. 
ml  15.  gravel,  Okanogan  Co.;  7  8 

mt.  rh<ian-Okaiiogan  Highway  from  Brew- 
Malott.  State  Rd.  No.  10.  Post  Rd. 
i^roler*  No.  14,  gravel,  Okanogan  Oo  ;  4.9 
(V  Highway  east  of  Hartline,  Grant 

'-O'  .1  Allen,  state  highway  engr. 


Wash..  Vanrouter — Until  June  28.  by 
Comrs.  Clark  Co.,  paving  4  mi.  Ptoneer- 
Uidgefield  ltd.,  crusheil  rock.  About  $96,- 
11(10.  B.  L.  Pormann,  co.  engr. 

H'anli.,  Washtiugal — I'ntil  June  23.  by  H. 
C.  Carpenter,  town  clk.,  improving  3rd  St. 
from  Main  to  Webber  Sts.,  by  grading  20 
ft.  wide  in  center,  paving  12  ft.  center  with 
crushed  rook  macadam  8  in.  deep  and  slop¬ 
ing  to  5  in.  at  edges. 

California — Until  June  30  (change  of 
date),  by  State  Highway  Comn.,  515  Forum 
Bldg.,  Sacramento,  building  2.8  mi.  road 
between  Freshwater  laigoon  and  Orick. 
Humboldt  Co..  involving  38,610  cu.yd. 
excav..  65  cu.yd.  class  "A"  Portland  cement 
concrete,  etc.  ;  7.9  mi.  between  I.Ast  Chance 
Slide  and  Cushion  Creek.  Pel  Norte  Co.. 
236.400  cu.yd.  excav.,  380  cu.yd.  class  "A" 
Portland  cement  concrete,  etc.  A.  O. 
Fletcher,  state  highway  engr.  Noted 
June  6. 

Tal.,  Kiverside — Until  July  7,  by  Bd. 
Supervs.  Riverside  Co.,  paving  1700  ft, 
Ontario  Ave..  Route  15,  Involving  587  cu. 
yd.  excav.,  1700  lin.ft.  shaping,  419  cu.yd. 
Class  "A"  concrete  paving.  Alternate  bids 
will  be  taken  for  27.200  sq.ft.  5  In.  oUed 
macadam  paving.  A.  F.  Fulmor,  Riverside, 
engr. 

Cal..  Santa  Ana — ^flntll  July  2.  by  Bd. 
Supervs.  Orange  Co.,  paving  3.62  ml.  Santa 
Ana  Canyon  Rd.,  Involving  1500  cu.yd. 
excav.,  650  lln.ft.  cement  curbs,  3480  cu.yd. 
concrete  pavement,  56,000  lbs.  triangular 
mesh  reinforcement.  County  will  furnish 
cement,  reinforcement  and  crushed  rock. 
J.  M.  Backs,  clk.  Noted  June  12. 

Ont.,  Sarnia — Until  June  23,  by  J.  A. 
Baird,  city  engr.,  resurfacing  with  sheet 
asphalt  40,000  sq.yd.  asphalt  block  pave¬ 
ment  on  Christina.  George,  Victoria,  lAavis, 
Cromwell,  T.,ochlel  Sts.  About  $55,000. 
Noted  May  29. 

Ont.,  Toronto — Until  June  24,  by  T.  Ij. 
Church,  chn.  bd.  control,  paving  Paven- 
port  Ud.  from  Avenue  Rd.  to  Bedford  Rd.. 
Hastings  Ave.  from  Poel  Ave.  to  South 
Sawden  Ave..  Indian  Grove  from  Bloor  St. 
to  point  700  ft.  north,  Indian  Grove  from 
Bloor  St.  to  Olenlake  Ave.,  Orchard  Park 
Blvd.  from  Orchard  Park  Rd.  to  east  end 
and  Seaforth  Ave.  from  O’Hara  Ave.  to 
point  134  ft.  east,  all  asphalt  ;  Orchard  Park 
Rd.  from  Queen  St.  to  Orchard  Park  Blvd. 
and  Prescott  Ave.  from  St.  Clair  to  Rock¬ 
well  Ave..  bitulithic :  Indian  Grove.  700  ft. 
north  of  Bloor  St.  to  350  ft.  north,  brick 
block  ;  building  concrete  sidewalks  on 
Porval  Rd.  from  Bloor  St.  to  Edna  Ave , 
Edna  Ave.  from  Indian  Rd,  to  Indian 
Grove,  Fernwood  Park  Ave.  from  Fir  Ave. 
to  point  333  ft.  south,  Olenmore  Rd.  from 
Wrenson  Rd.  to  Oerrard  St.,  Kennedy  Ave. 
from  Bloor  to  S.  S.  Colbeck  St.,  Miller  St. 
from  Lindner  St.  to  point  109  ft.  north. 
Seaforth  Ave.  from  O  Hara  Ave.  to  point 
134  east,  Walpole  SL  from  Morley  Ave.  to 
Hiawatha  Rd. 


PRICKS  ANI>  CONTRACTS  AWARDED 
(4^Indicates  award  of  contract) 

•#Me,,  South  Portland  (Portland  P.  O.) — 
See  "Industrial  'Works.’’ 

MaHnarhoaetii — State  Highway  Comn.. 
Boston,  received  bids  June  10,  building 
11,200  ft.  state  highway,  18  ft.  wide,  in 
Taunton  Twp.,  from  J.  Reilly,  Taunton. 
$67,575  ;  Eastern  Constr.  Co.,  Brockton, 
$77,403  :  Coleman  Bros.,  Chelsea,  $77,533 
Work  Involves  4100  sq.yd.  concrete  and 
15,300  cu.yd.  earth  excav.  Noted  June  5. 

-l^MaHHarhaHettH — State  Highway  Comn., 
Boston,  let  contract  building  state  high¬ 
way,  18-24  ft.  wide.  In  Lincoln  Twp..  to  J. 
Gaffney,  Medford,  $23,330.  Work  involves 
17.000  gal.  bituminous  macadam.  1000  cu.yd. 
earth  and  250  cu.yd.  rock  excav.,  3190 
cu.yd.  borrow. 

4^Maiin.,  Bouton— Bd.  Pub.  WTis.  let  con¬ 
tract  building  sidewalks  on  Blue  Hill  Ave., 
Moraine.  Beach  and  Gray  Sts.  to  J.  Slnger- 
alla.  et  al ,  88  Broad  St..  $12,072.  W'ork  In¬ 
volves  12,000  sq.yd.  granolithic. 

N.  Y.,  Binghamton — Bd.  Contr.  &  Supply 
received  bids  paving  Prospect  Ave.  (a)  con¬ 
crete,  (h)  Binghamton  brick,  (c)  Glean 
brick,  (d)  Mack  brick,  (e)  Oneonta  brick, 
(f)  Corning  bflck.  from  Seaman  &  Pe  An¬ 
gelo.  Savings  Bank  Bldg.,  (a)  $2.60  per 
sq.vd..  (b)  $3.30 ;  M.  Barber,  (a)  $2.90, 

(b)  $3.68,  (e)  $3.85,  (f)  $3.73  :  E.  V.  Chap- 
pelle.  27  Wall  St.,  (a)  $2.92.  (b)  $8.24,  (c) 
$8.71.  (d)  88.71  :  O.  Serafine.  (a)  82.64, 

<b)  $8.55,  (e)  $3.81,  (f)  $3.63.  Noted 

May  29 


N.  Y..  ItrookI.vn — E.  Riegelmann.  boro, 
pres.,  receiveil  bids  June  11,  regulating, 
grading,  curbing  and  laying  sidew.-ilks  on 
(a)  East  38tb  St.,  (b)  5l8t  St.,  regulating 
and  repaving  with  permanent  asphalt  on 
6  In.  concrete  foundation  strip  IS  ft.  wide 
in  center  of  roadway  of  (c)  47lh  St.,  (d) 
5l8t  St.,  from  J  Massio.  (a)  84315;  Cas¬ 
sell  Bro.s.,  (a)  $4378;  Grimm  Constr.  «'o. 
460  llerold  .\ve..  Uichmoiid  Hill,  (a)  $4548. 
(h)  $4135;  Uvalde  .\sphalt  Paving  Co..  1 
Bway..  New  York  City.  <c)  $42,426.  (d> 

$10,681  :  Cranford  Co.,  52  9th  St.,  (c)  $43,- 
928,  (d)  $10,848;  Brooklyn  Alcatr.az  As¬ 
phalt  Co,,  4((7  Hamburg  Ave.,  (c)  $45,015, 
(d>  $1  1,022.  Noted  June  5. 

N.  Y..  Oilbna — Bil.  Water  Supply.  Munici¬ 
pal  Bldg.,  New  York  City,  received  lowest 
3  bids  June  10,  clearing,  grading,  draining, 
building  culverts  and  guard  rails  on  7.75 
mi.  road  around  Schoharie  reaerx'oir.  in 
Gilboa  and  Conesville  Twps..  Schoharie  Co.. 
Prattsville  Twp.,  Gr«>«-ne  Co.  and  Uoxbury 
Twp.,  Delaware  Co.,  Contr,  202.  from 
Schunnemunk  Constr.  Co..  Highland  Mills, 
$176,700:  Beavi-r  Eng.  &  f’ontg.  Co..  51 
Chambt-rs  St..  New  York  City.  $188,751;  S. 
Beskin.  Beacon.  $196,665.  Noted  May  22. 

N.  Y.,  New  York — F.  L.  Powling,  pres 
M.anhaltan  Boro.,  received  bids  Jiine  11, 
regulating  and  repaving  with  granite  block 
on  concrete  foumlatlon.  roadway  of  (a) 
J.ames  Slip,  (hi  Leroy  St.  ;  with  sheet  as¬ 
phalt  on  concrete  foundation,  (c)  Wall  St.. 

(d)  Lexington  .\ve.,  (e)  79lh  St.,  (f) 

Bway.,  from  \V.  J.  Fitzgerald,  547  West 
45th  St.,  fa)  $18,977.  (b)  $25,300;  C.  llell- 
broock  Co.,  (a)  $19,104,  (h)  $27,621  ;  1*.  J. 
Kern,  (a)  $19.22.'.,  <h)  $25,400  ;  M  J 

Sachs,  (a)  $20,171,  (h)  $26,256;  Sicilian 
Asphalt  Paving  Co..  41  Park  Row.  (c)  $21.- 
564,  (d)  $3417  ;  X^valde  Asphalt  Paving 

Co..  1  Bw.ay.  (c)  $23,590.  <d)  $3596.  (e) 
$46,281,  (f)  $48,282;  Asphalt  Constr.  Co., 
2197  Madison  Avc..  (a)  $20,282,  (d)  $3628, 

(e)  $4.5,494,  (f)  $47,669;  J.  L.  Brusstar, 
Harlem  River  and  150th  St.,  (c)  $24,618. 
(d)  $3742,  (e)  $43,922  ;  Cleveland  Trinidad 
Piivlng  Co.,  Flushing,  (e)  $45,621,  (f)  $47.- 
986.  Noted  June  5. 

it's.  4.,  Perth  .'Xmboy — City  let  contract 
paving  portion  of  Smith  St.,  asphalt,  to 
Utility  Constr.  Co.,  New  Brunswick,  $62,300. 

-APa.,  Belletue  (Pittsburgh  P.  O.) — Boro 
let  contract  grading.  i>avlng  and  curbing 
West  St.,  to  M.  O’Herron,  South  Lst  an<l 
McKean  Sts.,  Pittsburgh,  $4200  ;  Florence 
St.,  to  R.  B.  Baldwin,  Corao|K>lls.  $7200. 
Noted  May  29. 

-OPa..  KbenMburg — Supervs.  Conem.augh 
Twp.,  Cambria  Co.,  let  contract  building 
8600  ft.  brick  road  on  5  In.  concrete  ba.se 
leading  from  Fninklln  Boro.  line  to 
Frankstown  Kd..  in  (Tonemaugh  Twp.,  18 
ft.  wide,  to  Thermic  Coal  A  Supply  Co,. 
Hollldaysburg.  $55,595  :  also  for  650,000 
No.  1  repressed  vltr.  bricks,  to  Custer  A 
Custer,  Johnstown,  $19,916,  who  sub-let 
same  to  Clearfield  Brick  Mfg.  Co.,  Clear¬ 
field.  Noted  May  22. 

-APa..  RhenHburg — Supervs.  East  Car- 
roll  Twp  ,  Cambria  Co.,  let  contract  btilld- 
Ing  3.1  ml.  Barnesboro-Hastlngs  Rd,.  ISft. 
wide,  to  Rell-Bockel  Co.,  Central  Trust 
Bldg.,  Altoona,  $169,252.  Noted  May  22. 

APa.,  Oreenuburg — Comrs.  Westmoreland 
Co.  let  contract  rebuilding  3  mi  Harrison- 
City  'Trafford  Rd..  to  McCrady  Bros.,  300 
6th  Ave.,  Braddock.  $69,221. 

APa.,  Mont  .\lto — State  Pept.  Health, 
Harrisburg,  let  contract  building  and  re¬ 
pairing  roads  at  Pennsylvania  State 
Sanitorlum  for  Tuberculosis,  near  here,  to 
Rester-Ixmg  Co..  Hagerstown.  Md.  About 
$79,950.  Work  Involves  27.000  sq.yd. 
waterbound  macadam  on  surface  course, 
5500  sq.yd.  Telford  macadam  base.  2000 
cu.yd.  grading,  200  cu.yd.  excav.  and  re¬ 
fill.  4000  sq.yd.  rubble  gtitter,  18,000  sq.yd 
scarifying- or  napping  existing  base  course, 
600  lln.ft.  corrugated  metal  pli>e  culverts, 
2000  lbs.  reinforcing  steel,  etc.  Noted  May 
15  under  "Buildings,  Harrisburg.” 

APa..  PlttHhiirgli — Allegheny  Co.  let  con¬ 
tract  placing  Mock  floors  on  various 
bridges,  to  Farris  Eng.  Co.,  Empire  Bldg. 
About  $12,250. 

APa.,  PittRbiirsh — -Mlegheny  Co.  let  con¬ 
tracts  building  5280  ft.  brick  and  concrete 
roadway  on  VVest  Run  Rd.  from  8th  Ave.. 
Homestead  Boro,  to  1  mi  southwardly,  16 
ft.  wide,  to  R.  Swan.  Jenkins  Arcade,  $45,- 
251  :  also  for  6000  ft.  waterbound  mac¬ 
adam  on  Tarentum-Cultnervllle  Ridge  Rd.. 
Frazer  Twp..  16  ft.  wide,  to  T.  Cronin  Co.. 
17th  and  Muriel  Sts.,  $51,645.  Noted 
June  12. 
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1‘lllMlMirKli — AlleKiicny  Co.  let  con¬ 
tract  pluclnft  wood  l>lo<'k  sidewalks  and 
roadway  on  lirldtre  over  Alleftheny  River  at 
entrance  to  IIlKldand  i’ark,  to  Karris  Kiik. 
«'o..  Kinpire  lildK  .  Noted  Apr. 

L’(  iirnler  ‘‘RrltlKeH." 


I*a.,  Mrrsnton- -City  rec«'lved  lilds  for  (1) 
city  maintenance  work,  replacing  wearlnK 
surface,  binder  and  concrete  foundation. 

(2)  replacliiK  Wearing  surface,  binder  and 
con<'rete  foundation,  not  exceeding  In. 
tbIcknesH,  (3  and  4)  restorltiK  pavements 
<iver  trenclies  and  same  as  I  and  2,  from 
M.  M.  Sproul  Consir.  ('o.,  106  South  Divi¬ 
sion  St.,  I’eeksklll,  N.  Y,  (1)  $4  per  sq.yd., 
•  2)  12. .60  |M‘r  B<|.yd..  (3)  |4  per  B<|.y<l.,  (4) 
$2. .60  per  sq  yil.  ;  Oaynor  ConiK.  Co.,  Hd. 
Trade  MIdK..  (I)  $3  K2  per  Hi|  yd.,  (2)  $2.44 
per  sq.yd.,  (3)  I3.K2  |>er  sq.yd..  (4)  $2.44 
per  s(|.yd.  ;  Sweeney  Rros..  Miller  ItblK., 
(I)  $4.3,6  per  sq.yd.,  (2»  $1  31*  per  n<|.yd., 

(3)  $4.3,6  pi-r  s(|.yd..  (41  $2.60  |)er  sc|.y<l.  ; 
M.  Stipp  &  Sons.  436  Molr  Court,  (1)  $3.21 
per  sq  yd.,  (2)  $1.71  per  s(i  yd.,  (3)  $6  i>er 
s(|  yd.,  (4)  $2.60  |»er  sq.yd.;  R.  C.  Rutb- 
ven.  (^arter  Rldp.,  (1)  $3.76  per  s<i.yd.,  (2) 
$1  74  per  sq.yd.,  (3)  $3.76  |M'r  s<|  yd..  (4) 
$2  i»*‘r  fq  yd. 

OVirsInIa — State  Hlshway  Comn..  Rich¬ 
mond,  let  contract  bulldlnit  61  ml.  top  soil 
road  from  Krederlcksburjc  to  Comorn,  Klnjr 
fleorpe  Co  ,  to  Ross  Bros.,  Rurkevllle,  cost 
$26,000  ;  8  ml.  slair  road  from  Wilson's 

Crts-k  to  Ia>n(t  Dale  Furnace,  Allettbeny 
Co.,  to  Cart>enter  Major  Hros.,  Clifton 
Fortre.  $80,860.  Noted  May  16. 


♦  W.  Vs.,  (Irsftain — Comrs.  Taylor  Co. 
will  build  2  ml.  Fellerman-Pruntytown  Rd.. 
16  ft  wble,  brick  on  concrete  base.  Alsuit 
$.60,000.  Work  will  be  done  by  day  labor. 
Noted  May  8. 


itW.  Vs.,  Wayne — Comrs.  Wayne  Co.  let 
contract  biilldlnf;  2  ml.  Wayne  VlllaKe  Rd.. 
•rradlnir  26  ft.  wide,  surfaclni;  16  ft.  wide, 
Involvinp  16.000  cu.yd.  excav.  and  17.0.61 
sq.yd.  brick  pavement  on  concrete  base,  to 
Wayne  Constr.  Co.,  Wayne,  $86,776 

ONortli  Carnllna — State  IIlKhway  Comn., 
RalelKb,  Ibniufort  Co.,  let  i-ontract  tiavInK 
31  ml.  road  between  here  and  Chocowlnlty. 
18  ft.  wide,  to  Simmons- Whitten  Co., 
Charlotte,  $88,665. 

4tN.  <■„  .Albemarle — Comrs.  Stanly  Co. 
let  contract  ftradinir  and  top  solllnf;  11 
ml.  road  to  Olbson  Constr.  Co..  Knoxville. 
Tenn.  Altout  $71,000.  Noted  May  8. 

★  N.  4'..  Hlalesville — City  let  contr.act 
pavlni;  300.000  sq.yd  main  streets.  Involv- 
Inif  4  8.000  s(|.yd.  asiihalt  and  4  8,000  sq.yd. 
bituminous  concrete  on  4  and  .6  In.  concrete 
base,  to  Thompson.  Caldwell  *  Co..  Ch.ar- 
lotte.  AlK)ut  $290,000. 

•#4ia..  (Irinin — City  let  contract  fcradlnff, 
Itavinf;  and  curbinR;  with  (tranile  and  con- 
I'rete,  and  buildinR'  storm  drains  in  46,000 
yd.  main  streets,  to  IMttman  Constr.  Co., 
Rhodes  Rldtr.,  Atbinta.  About  $180,000. 
Work  Involvea  16,000  sq.yd.  vltr.  brick. 
30.000  sq.yd.  concrete.  36.000  lln  ft.  gran¬ 
ite  curbltiK.  10,000  cu.y<l.  earth  excav. 
.Noted  May  8. 

4141a..  4irlinn — Comrs.  Spaldlnfi:  Co.  let 
contract  builflinf;  6  1  ml.  concrete  road  on 
Overland  Highway,  18  ft.  wide,  to  Mc- 
Ooutrald  4'onstr.  Co.,  Atlanta,  $160,299. 
Work  Involves  63,110  s(|.yd.  6}  In.  con¬ 

crete.  Noted  May  29. 

41  Fla,,  West  Palm  Beach — Palm  Fk'ach 
Co.  let  contract  bullditiK  20  mi.  road  alonp 
bank  of  I.ake  Worth-T,ake  Okei'chobce 
c.anal,  to  Rrytin  &  Snyder,  Ft.  I-auderdale. 
Alsnit  $145,000 


41  Mias.,  41rrrnwfK>d — City  let  contract 
draininK,  pavltiK'.  curbing  and  putterInK 
streets  with  asi>halt  macadam  to  llornaday 
Constr,  Co.,  Memjthls,  Tenn.  About  $51.- 
000, 

41MiaH.,  Iiidiaiinia — Sunflower  Co.  let  con- 
tr.act  btilldinp  2.6  ml.  pravel  roads,  to  Healey 
Constr.  Co,,  Meridian.  About  $7,6.000. 

'41K.V..  Frankfort — Comrs.  Franklin  Co 
b't  contract  to  R  R.  Tyler  Co.,  114  South 
4th  .Ave.,  I,oul.svllle.  rtqiavinp  an<l  cariiet- 
inp  10  ml.  Owenton  Pike.  16  ft.  wide,  with 
40','  asphalt  road  oil.  cost  $10,000;  Ia>uls- 
\  llle  Turnpike  from  Shelby  Co.  line  to 
WiHMiford  Co.  line;  $15,000. 


41 41hl«e— State  HIphway  Comn.,  Columbus, 
let  contracts  pradinp.  buildinp  bridpes  and 
culverts  and  pavinp  3  38  ml.  Mansfleld- 
.\shland  Rd..  Sec  1’.  bitumitioiis  macadam, 
atid  1.92  ml.  Belleville-I.s‘Xlnpon  Rd..  Sect. 
R.  bituminous  macadam.  Richland  Co.,  to 
tlallon  Constr  Co,,  tlallon.  cost  $113,979 
and  $47,496  respectively;  4.83  ml.  Sect.  A 
and  3.21  ml.  Sect,  B.  I.IncoIn  HIphway, 
brick.  Holmes  Co  .  to  Holm«*n  Constr.  Co., 
Mlllersburg,  $284,628  atid  $155,768. 

May  16. 


,r.  ^o.. 

Noted 


4>lit» — Slate  HIphway  Comn.,  Columbus, 
received  bids  June  13,  buildinp  roatls  In 
followinp  counties: 

Delaware  f'o..  Sect.  "0-2,”  llelaware- 
Mitrysvllle  Rd..  2.8.6  ml  pradinp,  conslruct- 
Inp  bridpes  and  culverts  and  pavinp  with 
waterbound  macadam,  from  S.  C.  Klssner 
H  Sons,  Delaware.  $63,210;  Winchell, 
Royce  41  McDaniels,  Columbus,  $.63,480  ;  A. 
W.  Burns.  ,6.6  Fast  .State  .St.,  Col.imbus, 
$66.048 ;  bituminous  macadam,  Winchell, 
Rovee  41  McDaniels,  $.66,810;  A  W.  liuriis, 
$5l202  ;  S.  C.  Klssner  41  Sons.  $57,628. 

Sect.  "B,"  Delaware-Marysville  Rd.,  6.02 
ml.,  pradinp,  constructinp  bridpes  and  cul¬ 
verts  and  pavinp  with  waterlsjund  mac¬ 
adam,  Winchell,  Royce  &  McDaniels,  $96.- 
8.68;  A.  \V.  Burns,  $99,017;  Neff  41  Rader. 
CIrclevllle,  $100,162;  bituminous  macadam, 
Winchell.  Royce  A  McDaniels,  $100,620  ; 
A.  B.  Shaw,  Delaware,  $100,887  ;  A.  W. 
Burns.  $100,971. 

Fairfield  Co..  Sect.  "C.”  Coliimbus-T-an- 
caster  Rd.,  wldeiiltip  rotidway  and  rebulld- 
Inp  bridpe,  Wooten  *  McCreatly.  New  I,ex- 
Inpton.  $484.6  ;  Brown  A  Crook,  laincaster, 
$4906;  J.  A.  Swlnple,  Zanesville,  $4921. 

Huron  Co.,  Sect.  “O,"  Ola^rlln-Norwalk 
Rd.,  1.28  ml.  pradinp,  and  pavinp  with 
nuinollthic  brick;  A.  J.  Balter,  Norwalk, 
$48,672. 

Montpomery  Co.,  Sect.  "D,"  Dayton- 
Chllllcothe  Rd.,  2.63  ml.,  pradinp  berms 
and  ditches,  constructinp  dralnape  struc¬ 
tures.  reshapinp  present  road  and  pavinp 
with  hlliimlnous  macadam.  Walter  flulier, 
Tippecanoe  City,  $.6.6,127  ;  Bllllter  A  Con¬ 
nell,  Dayton,  $.66,340  ;  W.  A.  Wroe,  606 
Vnlon  Bank  Bldp.,  Dayton.  $57,039  ; 
plain  concrete,  Williams  A  Blttle,  Cleve¬ 
land.  $.67,666  ;  W.  A  Wro<*.  $59,246  ;  Walter 
Hulter,  $61,067, 

Ottawa  Co..  Sects.  ••J"  and  "K-3.  ‘  To- 
ledo-Klmore  lid.,  7.16  ml.,  pradinp.  con¬ 
structinp  bridpes  and  culverts  and  itavinp 
with  concrete.  Williams  A  IJttle,  $223,4  28. 
Witte  Constr.  Co..  Klmore,  $224,778  ;  R.  A. 
McIntyre.  New  la-xinpton.  $227,4,68. 

Sect.  "F.”  Oak  Ilarbor-Oenoa  Rd.,  1.99 
ml.,  pradinp  and  pavinp  with  concrete, 
Barnes  A  Tobblrl,  Rocky  Rrldpe,  $.64,236  ; 
Marsman  A  Or<>en,  Orand  Rapids,  Mich.. 
$.64,920  ;  Muldoon  A  Berpman,  Tippecanoe 
City,  $58,085. 

Sandusky  Co.,  Sect.  "J."  Fremont-Belle- 
vue  Rd.,  5.76  ml.,  pradinp,  constructinp 
dralnape  structures  an<l  pavinp  with  brick. 
Modern  Constr.  Co.,  Fremont,  $333,000  ; 
bituminous  concrete.  Modern  Constr.  Co.. 
$294,101  ;  bituminous  cttncrele.  different 
type.  Modern  Constr.  Co..  $279,000. 

I’nion  Co.,  Sect.  "B-l,"  Marysvllle-Ken- 
ton  Rd..  2.88  ml.,  pradinp,  constructinp 
bridpes  and  culverts  and  pavinp  with 
waterltound  macadam,  C.  O.  Hurd,  Marys¬ 
ville.  $41,109;  Neff  A  Rader.  CIrclevllle. 
$41,192;  J.  C.  McCann.  262  Midland  Ave., 
Columbus,  and  W.  M.  Oray,  Bowllnp  Green, 
$44,171. 

Oeaupa  Co.,  Sect.  '■A2,"  Cleveland-Kent 
Rd..  94  ml.  resiirfaclnp  with  3  In.  bitu¬ 
minous  macadam,  J.  C.  Devine.  Alliance, 
$10,699;  Henderson  Bros.,  Chaprin  Falls. 
$10,729. 

I.oraln  Co.,  Sects.  •■C-2'’  and  “H."  Ash- 
land-OlM-rlln  Rd..  3.29  ml.,  pradinp  road¬ 
way,  wldetilnp  jtavement  and  resiirfaclnp 
with •  bituminous  macadam.  Hart  A  Kemp, 
Klyrla,  $39,096  ;  lOlyrIa  Constr.  Co.,  Elyria, 
$39,634  ;  HIphwav  Constr.  Co.,  Elyria. 
$41,798. 

Ottawa  Co..  Sect.  "112. "  Oak-Harbor- 
Oenoa  Rd.,  3.66  ml  ,  pradinp  and  resurfac- 
Inp  with  bituminous  macadam.  Wise  Bros. 
&  Berm.an.  Elmore.  $32,802  ;  Muhloon  A 
Berpman.  Genoa.  $33,094  ;  Marsman  A 
tlreen.  Grand  Rapids,  Mich.,  $33,610.  Noted 
June  12. 

AB..  Cleveland — City  let  contracts  to 
Cleveland  Trlnhlad  Co.,  The  Arcade,  jiavlnp 
Carnepie  .Vve..  from  East  S9th  to  lOflthSts.. 
ixist  $91,410,  Roanoke  Ave.  from  West  30lh 
St.  to  Broadview  Rd..  $19,674;  Gould  A 
Mavbach.  823  East  160th  St..  McElhatten 
Ave  from  East  136th  to  140th  Sts.,  $17,979  ; 
Roshi  Bros.,  West  26th  St  and  Clark  Ave  . 
Trent  Ave.  from  Fulton  Rd  to  West  41st 
St  ,  $22,910,  Hodpeson  Ave.  from  Fulton 
Rd.  to  West  44th  St..  $11,271,  West  35th 
St.,  from  Mapleslde  Ave  to  Trowbridpe 
Ave.,  $37,156;  RIeley  Bros.,  357  The 
Arcade.  East  49th  St.  from  Cr,ar  Ave 
to  Barkwlll  Ave.,  $10,020.  Independence 
Rd.  from  FU'ct  Ave  to  city  limit.,, 
$16,390.  Marsh  Ave.  from  East  93rd  to 
102nd  Sts.,  $26.576 ;  A.  M.  Pejsa,  2369  East 
93rd  St.,  East  12tst  St.  from  Kinsman  Rd 
to  Luke  Ave.,  $27,678  ;  Freshwater  Pavinp 
Co.  11,712  Detroit  Avk.,  West  58th  St.  from 
Brl'dpe  to  D«-trolt  Aves..  $29,213,  West  95th 
St.  from  Almira  to  Maywood  Aves..  $21,453  ; 
Baldwin  Bros..  4500  Euclid  Ave..  East  125th 
St  from  Phillips  to  Castlewood  Aves.,  $11,- 
$61,  bkist  119th  St.  from  Kinsman  Rd.  to 


Union  Ave.,  $20,783,  East  117lti  .<t  f-n 
Kinsman  Rd.  to  east  end,  $20. 'e.  - 

Ave,  from  East  Rlvd.  to  East 
$20,866.  East  I26lh  Ht.  from  Ki 
to  Union  Ave.,  $16,372;  «).  J.  i 
East  ll7th  St.,  Hesserner  ,\v< 


6.6th  to  7.6th  Sts.,  $64,696. 
and  22. 


U.-lmli: 

1st  St' 
>'311  lid 
't'h,  T51 
K;i>t 


•'‘■"I  1  .M,.;: 


<>..  Cleveland — City  received  h,.is  invi,,.. 
(a)  North  Moreland  Blvd  fnap  .siiiL  t 
Blvd.  to  Woodland  Ave.,  (ht  1 
Bd.  from  East  132nd  St.  to  .\hell  .\v, . 
Ashland  Ave.  from  East  132n(l  .s;i  to'. mi. 
llmllB,  (d)  East  132nd  St.  frum  Shik.V 
Rlvd.  to  Gritllnp  Ave.,  (e)  Riiih-v  \v,.  (r,,,, 
Hampton  Rd.  to  Ash  wood  ,\ve'.  tft  South 
Moreland  Rlvd.  from  Shaker  BImI  to  I'.u..)" 
eye  Rd .  (p)  Hampton  Rd.  front  s. 

to  Alhlon  Rd..  (h)  Athlon  Ave.  fiiua  iiml,, 
ton  Ave.  to  city  limits,  (D  East  i;t7th  si 
from  Llvinpaton  Rd.  to  Al»'ll  ,\v..  h. 
.South  Moreland  Blvil.  from  Shakirheiitht* 
Rlvd.  to  Drexmore  Ave.,  (k)  Sotitliintton 
Rd.  from  IdvinpHton  Ril.  to  city  Inaits  iii 
Ludlow  Ave.,  from  East  132acl  St  to  citv 
limits,  (m)  Keswick  Rd.  from  Hamilton 
Ave.  to  city  limits,  (n)  Drexmore  Kd  from 
Sotith  Moreland  Blvd.  to  elty  limita,  mi 
Corhy  A\f.  from  Hampton  to  l.tidlow 
lids.,  (p)  Chadhourne  Rd.  from  I'rexmor,. 
Rd.  to  elty  limits,  (q)  Reehot  ltd  fr„nt 
Hampton  Rd.  to  city  limits,  frota  ri.\,.. 
land  Trinidad  Co.,  The  Arcade  (a|  lit 
887,  (h)  $32,036.  (c)  $31.35.6,  (d)  $63  041 
(e)  $12,8.69,  (f)  $34,786,  (p)  $;I2.S,M  ,hi 
$16,163,  (I)  $18,262.  (J)  $:I4.7S6  (ki 

$11,669,  (I)  $27,148,  (m)  $|ii.osi  ml 

$14,184,  (o)  $10,076.  (p)  $n.r,ri6;  t,,, 

$26,447  :  Gould  &  Mayhnch,  823  East  iriOth 
St.,  (a)  $14,231,  (h)  $36.46.6.  (c)  $3.-|  S": 
(d)  $71,119.  (e)  $13,996,  (f)  $:I9,67S, ' m, 
$64,162,  (h)  $17,0.64,  (1)  $1,6,090,  (11  $3'i . 
678,  (k)  $13,213,  (1)  $30,640,  (ml  $11  3fiv 
(n)  $16,043,  (p)  $13,220.  (qi  $30,077 

Bleley  Bros.,  367  The  Arcade,  (al  $14'0>7 
(h)  $34,900.  (c)  $34,068,  (d)  $68,429  mi 
$13,616.  (f)  $38,141.  (R)  $.62,384.  Cii  $17. 
430,  (I)  114,468.  (J)  $38,141,  (kl  $12.7«1 
(D  r''9r,28,  (m)  $10,962.  (n)  $I.6„613.  toi 
$l'.099,  »i>)  $12,726,  (q)  $29,089.  Noted 

.’  i  le  6. 


★  O.,  Toledo — City  let  contract  pavini: 
Vermaas  Ave.  from  Phillips  to  Coniilia 
Aves.,  to  J.  H.  Horan,  420  Valentine  ItidR 
cost  $24,600 ;  Kinpston  St.  from  Navarre 
Ave.  to  Earl  St.,  to  Russel  &  Jeniiison 
2463  Bway.,  $16,149;  Berkley  Dr.  from 
•Sylvanla  to  Berdan  Aves.,  to  I’eters  Rrns, 
2.37  Marlon  St.,  $14,264  ;  Burnham  .Vve 
fiorn  Sylvanla  to  Majiie  .Aves..  to  .McKinney 
Bros..  371  Sjtitier  Bldp.,  $19,600;  all  rein, 
con.  Noted  June  6. 


A'Ind.,  Indianapolis — Comrs.  .Marion  ('0 
let  contracts  to  Berpen  &  JelTer.vs.  he 
dianapolis.  pradinp  and  ptiviap  3  nii 
county  hlphway,  18  ft.  wide,  Involvlnc  31.. 
680  sq.yd.  vltr.  brick,  cost  $106,000, 
and  21st  St.  from  Belt  ll.R  to  iHuirhorn 
St.,  18  ft.  wide,  vltr.  brick,  $23.ri;is 


'i^MIrh.,  Detroit — City  let  oontraci,  to  Oli-s 
Cement  Constr.  Co..  806  Hammond  Hldu. 
pavinp  Aliev  No.  1003,  cost  $7007.  No  IO114. 
$8434,  No.  1007,  $6468,  No  1014.  $892:  H 
lllcbmond.  Penohsoot  Bldp.  ,  No  1005. 
$5933;  R.  J.  Powelson  &  Co..  1  677  Iriiiuos 
Ave.,  No.  1006,  $6661,  No.  I0O8.  $66C2,  No 

1009,  $4836,  No.  1012,  $4847;  la-miani  x- 
McTIvenna,  809  Union  Trust  Hide,  No 

1010,  $1670.  No.  1013.  $1376  ;  T  E  Currl. 
20  McC.raw  Bldp.,  No.  1011,  $1417  .Voinl 
June  5. 


'AMIeh.,  Detroit — City  let  contract  to  (ins 
Cement  Constr.  Co.  806  Hammond  HMc 
pavinp  Alley  No.  100,3,  cost  $7oo7.  No  I004 
991,  cost,  $478.6,  No.  992,  $4482,  .No.  996 
$3,646.  No.  997.  $3412,  .No,  998,  $|044.  No 
999.  $4692  ;  la'nnane  *  Mcllveima,  s"9 
T^nlon  Trust  Bldp,  No.  99.3.  $17:.6,  No  99’ 
$1752;  Talbot  Co,  Periohscol  Bide.  No 
994.  $2641,  No.  1000.  $29.68.  No  B'O. 

$2609:  H.  ,1.  Powelson  Co..  $1,677.  Iroiiuou- 
Ave.,  No.  1001,  $2974.  Noted  May  16. 


(^Mirh.,  Detroit — City  let  Oonlract.  U' 
Cleveland  Trinidad  Pavinp  Co..  29to  ''w;;'- 
ward  Ave.,  pavinp  12th  St.,  cost.  $'-h9‘n 
.Sunset  PI  .  $9596  ;  Detroit  Asphall  I’HV'r' 
Co..  20  McGraw  Bldp.,  Weber  ■'''  •.Vii,; 
Sarpent  St.,  $8017,  Pittsburp  Ave. 
l,akewood  Blvd..  $12,120.  Fr.niont  H- 
$13,720,  Casprain  Ave.,  $27,269,  rironian 
Ave..  $26,063.  Harper  Ave..  $28, .60:1 ;  \\  b 
Brady  Constr.  Co.,  1972  Grand  Ri'<r 
Collinpwood  Ave.,  $17,053. 


Noteil  May  !S 


Mich.,  Detroit— W.  T.  Dust.  eomr.  parV* 
and  blvds.,  received  bids  pradinp  and  pa  • 
Ing  1100  ft  driveways  In  lloo.scvcli  l  ar» 
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jtre«ta  am)  IU>adB  (Continued) 

.  entrance  to  Mlchlsran  Central  lly  Sta.. 
ft  Avi'le.  from  J.  Porath.  34  M.-Oraw 
U.  Porath.  1131  McKinley 
.  'I'.lTll;  laylnK  9103  aq.yd.  aaphalt 
only.  Cleveland  Trinidad  Pavlmc 
S'  2910  Woodward  Ave..  $15,020;  9108 
wearing  Burface.  Dept.  Pub.  WkB.. 
niy  Hall,  $13,156.  Noted  Juno  12. 

^Mirli  tiroBue  Point* — K.  II.  lOrley, 

•  niiiKe  let  contract  pavlnv  Mary- 

t  nd  Ave  from  Jefferson  to  Kercheval 
ivi-ii  Hamilton  Avo.  from  Maryland  Ave. 

•n  wenterlv  vlllaKO  llmltH  and  Waybum 
.VP  from’ Fox  Creek  bridge  to  Hampton 
J'e  to  iKonane  Bros..  8(V^»  Union  Trust 
ill'lg,  n.'rolt.  $36,000.  Noted  May  15. 

*Mlfti..  HlBhland  Park  (Detroit  P.  O.)— 
l  itv  received  no  bids  pavlnff  600  ft.  Grand 
ivi  from  Hamilton  Blvd.  to  Dlncoln  Ava. 

1(1  ft  wide :  2800  ft  Oakland  Ave.,  from 
•iiev  north  of  Farrand  Avo.  to  Manchester 
Iv/  46  ft.  wide;  1600  ft  Davison  Ave.. 
from'  Oakland  Ave.  to  easterly  city  limits, 

46  ft  wide :  600  ft  OeorKe  Ave.  from  PH- 
Jrim  to  Puritan  Aves..  30  ft  wide  all  shw-t 
Lohalt  on  concrete  foundation.  Work  will 
i;!!  done  by  day  labor. 

*Mleh..  Pontlae — City  let  contract  pav- 
tnr  Park  St.,  to  J.  H.  Baker  A  Son,  Port 
Huron  cost  $16.017 ;  Sanderson  Ave.,  to 
Rartlinit  &  Haomes,  Pontiac,  $14,857. 

elll  Helvidere— Uake  Co.  let  contract 
Divine’  53,760  Bq.yd.  Helvidere  ltd..  Sect, 
c.p.d  (without  cement),  to  Standard  Pav- 
Ine  Co..  326  West  Madison  St,  ChlcaRO. 

199.610. 

Ill  Chlraso — Bd.  TiOcal  Impvts.  received 
I, Ids  June  4.  pavintf  (a)  alley  between 
Harrison  and  Flournoy  Sts.,  Spauldlntr  and 
Homan  Aves.  :  „ 

(b)  Alley  between  Van  Buren  and  Con¬ 
gress  Sts.,  Washtenaw  and  California 

^Tc")  Alley  Ixdween  Blackhawk  and  Divi¬ 
sion  Sts .  Holt  and  Dickson  Aves. ; 

(d)  Alley  between  Wabausla  and  North 
Avea,  and  Kedele  and  Sawyer  Aves. : 

(e)  Alley  between  Montrose  and  Cullom 
Aves,  Ashland  Ave.  and  Paulina  St.  : 

(f)  Archer  Ave.,  from  Kedsle  to  Ceatral 

Park  Aves.  ;  _  „ 

(g)  TVvon  Ave.,  from  C'nrk  St.  to  Ra- 
venswood  Ave. ; 

(hi  Harrison  St,  from  Cicero  to  Uara- 
mle  Aves.  ; 

(I)  Hayne  Ave.,  from  West  47th  to 
West  51st  Sta  : 

(J)  Karlov  Ave.,  from  West  12th  to  West 
Uth  Sts.  ; 

(k>  Keatlntr  St.,  from  Belmont  to  Addi¬ 
son  Sts. ; 

(l)  Kolln  St,  from  14th  to  16th  Sts.; 

(m)  T.awrence  Ave.,  from  Milwaukee  to 
Austin  Aves. ; 

(n)  T^-avItt  St.,  from  Wabausla  St  to 
Milwaukee  Ave. ; 

(0)  I.nnRWood  Dr.,  from  114th  PI.  to 

iisih  St. : 

(p)  Morgan  St.,  from  West  75th  to  West 

76th  Sta.  : 

(q)  Otto  St,  from  Robey  St.  to  Ravens- 
wood  Ave.  ; 

(r)  South  Chicago  Ave.,  from  East  87th 
to  Fast  R9th  Sts. ; 

(s)  South  Park  Ave..  from  East  95th  to 
Fast  mtth  Sts  ; 

(t)  West  S5th  PI.,  from  Halsted  to  Mor¬ 
gan  Sts  : 

(u)  South  Wabash  Ave..  429  ft.  extend¬ 
ing  north  and  south  of  East  108th  St.; 

(V)  Windsor  Ave.,  from  Milwaukee  Ave. 
to  I.averirue  St.  ; 

(w)  West  18th  St.,  from  Central  Park 
We.  to  1st  alley  west  and  alley  between 
West  I6ih  St.,  Oftden  Ave.,  Central  Park 
*nd  Millard  Avea  ; 

(Tl  I.af.'iyette  Ave.,  from  West  65th  to 
west  69th  Sts.,  West  66th  St  .  from  State 
St  to  Wentworth  Avo.,  West  68th  St.,  from 
Mnei'nn.  a  to  Wentworth  Aves.  : 

(y)  North  Claremont  St.  from  Devon  to 
^ranvill,.  Aves.,  Oakley  St.  from  Devon  to 
nranvilic  Aves.,  Trvlntr  St.  from  Devon  to 
wanvllle  Aves.,  Rosemont  Ave.  from  West 
Ave,  to  l.e.ivltt  St.,  Highland  Ave.  from 
Irvine  to  T.eavltt  Sts.,  Thom  Ave.  from 
m-ine  to  T.eavltt  Sts. ; 

(T)  cvirnella  Ave.  from  Kildare  Ave.  to 
^Icaeo.  Milwaukee  A  St.  Paul  R.R.  tracks. 
Roscoi'  St.  from  Kedvale  Ave.  to  C7hlca»to. 
Milwauloe  &  St.  Paul  R.R  tracks.  Hen- 
Jr.'?”'’  from  Karlov  Ave.  to  CTilcapro. 

Milwaukee  A  St.  Paul  RR.  tracks.  School 
nt  froin  Karlov  Ave.  to  Chlcapo,  Milwau- 
»  Paul  R.R.  tracks,  Melrose  St. 

{'‘.'’'’1  oarlov  Avo.  to  CJhlcaKo,  Milwaukee  A 
et.  Pau:  u.R.  tracks,  Karlov  Ave.  from 
f^ooi  to  MllwaukM  Ave.,  Kedvale  Ave. 
rrnrn  (’  nderson  8t  to  Milwaukee  Ave., 
Keeh-r  •.  ve.  from  Belmont  St.  to  Milwau¬ 


kee  Ave.,  lAiwell  Ave.  from  Roscoe  to  Mil¬ 
waukee  Ave.,  from  J.  Dillon  A  Co.,  179 
West  WashInRton  St., 

la)  $5261,  (c»  $16,070;  Central  PavInR 
Co,.  179  West  AVashlniRon  St.,  (a)  $5298, 
(III  $9372,  to  $15,880,  (d)  $7513.  <e) 

$7281,  (n)  $5250,  (w)  $19,647; 

Marquette  t'onstr.  Co.,  133  West  Witsh- 
InKton  St.,  (a)  $5329,  (h)  $9342,  (c)  $16,- 
097.  (d)  $7459,  (e)  $7328,  (k)  $19,817; 

P.  J.  O'Brien  t'o  .  29  South  I,a  Salle  St. 
(b)  $9251,  (d>  $7567  ; 

('oniR,  A  Material  Co.,  10  Soiitb  I,a  Salle 
St.,  (e)  $7422,  (n)  $5429,  (w>  $19,631,  (y) 
$63,861  ; 

Iteldy  A  Csllahan,  (f)  $66,452,  (r)  $58.- 
115,  (B)  $80,890; 

J.  A.  Sackley  A  Co..  183  West  WashliiR- 
ton  St,  (f)  $67,108,  (R)  $19,718,  (h)  $46.- 
545,  (m)  $101,088,  (s)  $80,610,  (w)  $19,926, 
(y)  $62,649  ; 

Smith  A  Brown.  128  North  Da  Salle  St, 
(f)  $67,096,  (R)  $19,569,  (h)  $47,308,  (m) 
$100,995  ; 

Ryan  Co.,  4500  West  Division  St.,  (h) 
$47.2418.  (m)  $99,267,  (r)  $57,830; 

It.  F.  Conway  Co.,  183  West  WashInR¬ 
ton  St,  (I)  $34,395,  (1)  $35,925,  (k)  $31^- 
806.  (n)  $5429,  (p)  $10,226.  (q)  $14,832. 
(t)  $14,642,  (V)  $11,888,  (x)  $59,659,  (y) 
$63,361,  (X)  $112,187; 

Amer.  Asphalt  PavlnR  Co.,  133  West 
WashInRton  St..  (I)  $34,687,  (1)  $36,544, 

(k)  $31,429,  (I)  $11,533,  (o)  $39,758,  (p) 
$10,148,  (q)  $14,812,  (t)  $14,714,  (V)  $11.- 
969,  (X)  $59,261,  (z)  $112,831; 

White  PavlnR  Co.,  17  North  T,a  Salle  St.. 

(l)  $34,985,  (k)  $31,378,  (o)  $41,113,  (p) 

?  10.302.  (q)  $15,033,  (t)  $15,047,  (zl 
110,149  ; 

Standard  PavlnR  Co.,  29  South  T,a  .Salle 
St.  (J)  $35,007,  (1)  $11,456,  (x)  $60,390; 

F.  P.  McCormick  Co.,  (I)  $11,563,  (v) 
118.014; 

Calumet  TeamlnR  A  ContR.  Co.,  (r)  $57,- 
046,  (s)  $80,890,  (u)  $5810; 

Farr  Rros.,  856  West  111th  St.,  (s)  $76.- 
878,  (u)  86494  ; 

J.  A.  McOarry  Co..  189  West  Madison 
St.,  (y)  $61,381.  Noted  June  5. 

Ala.,  lies  Moines — Comrs.  Polk  Co.  let 
contract  pavInR  West  88rd  St.  from  Wash¬ 
InRton  to  Dincoln  Aves.,  Olive  St.  from 
16th  to  20th  Sts.  and  Park  St.  from  15th 
to  16th  Sts.,  asphaltic  concrete.  40-60  ft. 
wide,  to  J.  Horrahin  A  Co.,  1422  Walnut 
St.,  $3  29  per  sq.yd. 

AMinn.,  Austin — Comrs.  Mower  Co,  let 
contract  RradinR  and  RravellnR  27  ml.  Fed¬ 
eral  Aid  Project  No.  38.  State  Rd.  No.  1.  to 
Boynton  A  Church.  Minneapolis.  $106,935. 
Noted  May  22. 

AMinn.,  Cambrldse — Comrs  Isanti  Co. 
let  contract  RradinR  and  RravellnR  6.5  ml. 
Federal  Aid  Project  No.  41,  State  Rd.  No. 
1.  to  S.  J.  Grove  A  Sons,  100  Kasota  RIdR., 
Minneapolis,  $0.46  per  cu.yd.  for  excav 
and  $1.10  per  cu.yd.  for  RravellnR  to  1  mi. 
haul.  Noted  May  16. 

Minn.,  Glenwood — Comrs.  Pipe  Co.  re¬ 
ceived  bids  RradinR  and  RravellnR  12  ml. 
Federal  Aid  Project  No.  47,  State  Rd  No. 
2.  24  ft.  wide,  from  H.  H.  Be.-ill  Glenwood. 
$69,515;  Sluder  A  Manlon.  Excelsior.  $76,- 
200;  Groves  A  Son.  100  Kasota  RIdR., 
Minneapolis,  $76,400.  Noted  May  15. 

AMInn.,  Mahnomen— Comrs.  Mahnomen 
Co.  let  contract  huildlnR  4  ml.  Federal 
Aid  Project  No.  102,  Slate  Rd.  No.  3  (re¬ 
numbered  50).  to  D.  W.  DacRett,  Frazee. 
$13,691.  Noted  May  8. 

AMinn.,  Red  Wins— Comrs.  Goodhue  Co. 
let  contract  huildlnR  6.6  ml.  road,  to  Grant 
Smith  Co..  1505  Pioneer  BldR.,  St.  Paul. 
$2.04  per  sayd.  Work  Involves  1200  cu.yd. 
excav,,  65,120  sq.yd.  pavement,  etc. 

AMinn.,  Warren — Comrs.  Marshall  Co. 
let  contracts,  to  Moer.  Sollam  A  Gjovlk, 
Warren,  huildlnR,  RradinR  and  RravellnR  6$ 
ml.  Job  No.  1902.  Stale  Rd.  No.  4.  Involv- 
InR  24.407  cu  yd.  exoav..  3543  cu.yd.  over¬ 
haul.  1422  cu.yd.  hand  ditchInR,  etc.,  cost 
$9558  :  to  R.  O.  Enshak,  Warren,  RradinR 
and  RravellnR  Job  No.  1904,  State  Rd.  No. 
4.  $7822;  IS  ml.  Job  No  1906.  State  Rd. 
No.  3,  60,000  cu.yd.  grradinR,  6000  cu.yd. 
excav.,  5  acres  clearInR  and  RrubbinR,  etc., 
$13,336  ;  P.  P.  Reverson.  Warren,  Job  No. 
1807,  State  Rd.  No.  4,  $1548. 

Minn.,  WorthInRton— Comrs.  Nobles  Co 
received  bids  pavInR  6.6  ml.  and  RradinR 
and  RravellnR  24  ml.  Federal  Aid  Project 
No.  68,  18-24  ft.  wide,  from  Johnson  A 
Drake,  906  Plymouth  Bldp..  Minneapolis. 
$2.99  for  pavinR,  $0.60  for  excav.  ;  Camp¬ 
bell  Constr.  Co.,  8050  Hennepin  Ave.,  Min¬ 
neapolis.  $3.10  paving;  Dameroux  Bros., 
Sioux  City,  Ta..  $3.50  paving,  $0  47  excav 
Noted  May  22. 


ANeb.,  Albion — City  let  contract  to  Natl. 
Rooflng  Co,,  627  Paxton  Blk..  Omaha,  pnv 
ing  various  streets.  18.000  yd.  pavIriK.  at 
$2.88  jH-r  yd..  10,000  ft.  curli  and  Riitter, 
$1.20  |M‘r  ft.  Total  cost,  $63,840. 

ANeb..  I.InruIn — City  let  contract  paving 
and  RrailliiR  2500  ft.  22nd.  Starr,  30tli. 
Franklin  and  J  Sts.,  to  Aliel  t'onstr  t'o, 
818-19  Terminal  BIiIr.,  $19,584 

ANeb.,  OmiUia — Douglas  Co.  let  contracts 
to  Murphy  Constr.  Co.,  204-6  Karbacb  Blk  . 
repaving  2613  lln.ft.  Vinton  HI.  from  I3lh 
to  20th  Sts.,  40  ft.  wide.  $44,500;  paving  I 
ml  Martha  St.  from  lotb  to  24lh  Sts.,  24 
ft.  wide.  Involving  2000  cu.yd.  Rradlng. 
and  12,114  sq.yd.  concrete  on  6  In  con¬ 
crete  baH4>,  $30,558  ;  1950  lln.ft.  Browne  St. 
from  25th  Ave.  to  30th  St..  24  ft.  wide.  In¬ 
volving  2000  cu.yd.  Rratllng  and  4742  h<i  ytl. 
concrete  on  6  In.  concrete  base.  $12,333 

AN.  !>.,  Minot — Comrs.  Word  Co  let 
contract  building  5.04  ml.  Federal  Aid 
Project  No.  25,  gravel,  to  Minot  Constr. 
Co.,  Minot,  $31,513.  Noted  May  15. 

AWyomlnR  —  State  Highway  Comrs., 
Cheyenne,  let  contracts  grading  and  gravel¬ 
ing  11.27  ml.  Hat  fS^*ek-Wurreu  Rd.. 
Niobrara  Co.,  to  W.  F  Dunn.  Casper,  cost 
$20,948;  26.87  ml.  I-aramle-North  Park 

Rd.  between  lairamle  and  W<km1s  laind- 
Ing,  Albany  Co.,  to  Cook  A  O’Brien  Con¬ 
str.  Co.,  Kansas  City,  Mo.  $122,289. 

AMoiit.,  Hardin— City  let  contract  pav¬ 
ing  Custer.  Center  and  Cheyenne  Aves,,  to 
S.  nirch  A  Son,  21 1  Front  St.,  Fargo,  N  D. 
Almut  $101,000.  Noted  May  16. 

AArk..  llarrlHburg— Comrs.  Ozark  Trail 
Rd.  Impvt.  Dlst..  Polnwtt  (!o..  Markeil  Tree, 
let  contract,  to  McVV'IIIIams  Co.,  Inc.,  Kxch. 
Bldg.,  Memphis,  Tenn.,  building  16  ml 
earth  embankment.  Involving  21  acres 
clearing  at  $40  jier  acre,  36  acres  clear¬ 
ing  and  grubbing  at  $200  pi-r  acre,  22'7,200 
^cu.  yd.  earth  excav.,  $0.45  per  <-ii  yd..  50011 
cu.yd.  ditch  excav.,  $0.30  per  cu.yd.,  90 
cu.yd.  plain  Class  "B”  concrete  $24  per 
cu.yd.  1340  lln.ft.  18  In.  and  450  Hn.ft.  24 
in.  corrugated  metal  pli>e,  $2.25  and  $3.00 
per  lln  ft.  respectively.  Total  cost,  $118,- 
305.  Noted  May  8. 

AArk.,  Osreoln — Comrs  Rd.  Impvt.  Dlst. 
No.  6,  Mississippi  Co.,  let  contract  to  J.  R. 
Drace,  Main  St..  Deckervllle,  grading  4S 
mL  earth  road.  22  ft.  crown,  InvidvinR  136 
acres  clearing  and  grubbing  at  $25  and 
$175  per  acre;  140,000  cu.yd.  excav.  at 
$0.40  p«*r  cu  yd.  ;  1530  lln.ft.  18  In.,  480  lln. 
ft.  24  In.  and  100  ft.  36  In.  concrete  plp«-  at 
$1.50,  $2.50  and  $5.00  per  lln.ft.  ;  1530  lln.ft. 
18  In..  480  lln.ft.  24  In.  100  lln.ft.  36  In. 
vitr.  pipe  at  $1.50,  $2.50  and  $5.00  per  lln. 
ft.;  1530  lln.ft.  18  In.,  480  lln.ft.  24  in.  and 
100  lln.ft.  36  In.  corrugated  pipe  at  $1.50, 
$2.50  and  $5.00  per  lln.ft.,  70  cu.yd.  con¬ 
crete  at  $25  per  cu.yd.  Noted  May  22. 

AArIz.,  Tombstone — Comrs.  Cochise  Co. 
let  contract  grading  16  ml.  Douglas-East 
Highway  to  R.  Mackey,  Johnson. 

AWssh..  Kllennburg — Comrs.  Kittitas 
Co.  let  contract  building  2.4  ml.  Per¬ 
manent  Highway  No.  8.  26  ft.  wide.  In¬ 
volving  12,352  cu.yd  grading,  to  Anderson 
A  Hutter,  Cle  Elum.  Aliout  $10,400. 

AWash..  Seattle — Comrs.  King  Co  let 
contract  grading  and  paving  4.5  mi  Kent- 
Auburn  Rd..  concrete.  20  ft.  wide,  to  Gaits 
A  Brennan,  Seaboard  Bldg.,  $117,500. 
Noted  Ray  15. 

Wash.,  Taneonver — Comrs.  Clarke  Ca 
received  bids  June  7,  building  6}  ml.  .Sara- 
Rldgefleld  Rd.  from  Permanent  Highway 
No.  6  and  Pacific  Junction  to  Fruit  Valley- 
Sara  Bd.,  from  Warren  Constr.  Co.,  Journal 
Bldg.,  Portland,  gravel  bitullthlc,  at  $2.47 
per  yd.,  total  cost  $152,183  ;  United  Contg. 
Co.,  Northwest  Bank  Bldg..  Portland, 
standard  bitullthlc  at  $2.49  per  yd..  $156.- 
644.  Noted  May  29. 

AOreson — State  Highway  Comn.,  Port¬ 
land.  let  contracts  grading  and  macadam¬ 
izing  12.3  ml.  Arllngton-Morrow  Co  Line 
Rd..  Gilliam  Co.,  16  ft.  wide,  Involving  25.- 
000  cu.yd.  rock  surfacing,  88,000  cu.yd. 
mixed  excav.,  to  M.  J  Conley.  Portland, 
$179,670  ;  6.2  ml.  Newberg-'West  Dayton 
Sect  of  West  Side  Highway.  Yamhill  Co., 
12,400  cu.yd.  rock  and  27.000  cu.yd. 
earth  excav.,  to  E.  E.  Cummings.  Portland, 
r.o.b.  gravel  and  concrete  pipe.  $60,333  ; 
6.7  ml.  Roseburg-Dlllard  Rd..  7500  cuyd. 
rock  surfacing,  62,000  cu.yd.  excav..  to  Ix)- 
gan  A  Colby,  Glendale,  broken  stone  and 
concrete  pipe,  $90,768  ;  7.2  ml.  Jacques  PL- 
Johns  PI.  Rd,.  11,200  cu.yd.  rock  surfac- 
Ing,  28,000  cu.yd  excav.,  to  Joplin  A  El¬ 
don,  Gasco  Bldg.,  r.o.b.  gravel  and  Iron 
pipe.  $70,810;  grading  and  paving,  7.8  mL 
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Onkland-Williur  Rd.,  26,000  cu.yd.  excav., 
to  Clarke  &  Henry,  Portland,  bitulithic  E, 
1204,204  ;  2.1  ml.  The  Dalles-Chenowlth 

8«‘ct.  of  Columbia  River  HiKhway,  Wasco 
Co.  800(1  cu.yd.  excav.,  to  United  Constr. 
Co.,  Northwest  Hank  HIdK.,  bitulithic  E. 
concrete  |(l|>e.  $56,613  :  1.5  mi.  road  on  Hen- 
ton  Co.  line,  to  O.  Huber.  Sherlock  HIdfr., 
Portland,  bitulithic  F,  $31,635  ;  paving  11.2 
ml.  Rainler-Catskanle  Sect.  Columbia 
River  Highway,  Columbia  Co.,  to  Warren 
Constr.  Co..  Journal  Bldg.,  bitulithic  E. 
$195,812;  <ulso  grading  1.75  mi.  Ruthton 
Hill-Hood  River  Sect.  Columbi.a  River 
Highway.  Hood  River,  12.000  cu.yd.  excav., 
nnd  22.3  mi.  Cascade  I.ocks-Hood  River  Rd., 
to  O.  E.  Klbl>e.  Portland,  concrete  t>ii>e. 
$21,200.  and  bitulithic  E  concrete  base  and 
shoulder,  $423,670,  respectively. 

4^nrrgon — Slate  Highway  Comn..  Port¬ 
land.  let  contracts,  to  Warren  Constr.  Co.. 
Jonm.al  Hldg..  Portland,  paving  4.9  mi. 
Wolf  Creek-ftiave  Creek  Rd..  .To.sephine 
Co.,  bitulithic  E.  $105,528.  20  ml  Peer 
Island-Ralnler  Rd.,  12  ft.  wide,  asphaltic 
concrete.  $353,319,  5  ml.  Hemlock-He.iver 
Rd..  Idtullthlc  E.  $109,043,  8  3  mi.  from 
Richreall  to  Tndep«‘nd«-nce  via  Monmouth, 
bitulithic  E.  $204,122  ;  to  Pirham.  Brown, 
Pean  *  Hiigue,  14  ml.  Marshfleld-Cotiullle 
Rd.,  Coos  Co.,  concrete  No.  2.  $318,781; 
to  A.  P.  Kern,  7  ml.  road  from  Jefferson 
north.  Marion  Co.,  bitulithic  E,  $133,008  ; 
to  E.  O.  Herrold.  grading  14.2  mi.  Scap- 
poose-Peer  Island  Rd.,  ('olumbla  Co.,  in¬ 
volving  70,000  cu.yd.  excav.,  $68,581  ;  to 
Joplin  &  Eldon,  Gasco  Bldg.,  Portland,  4.5 
mi.  Stage  Rd.  Pass  to  Wolf  Creek, 
Jos«'phine  Co..  38.000  cu.yd.  excav.,  $38.- 
197  :  to  J.  H.  Hawley  &  Co.,  Pivlde.  1.2  mi. 
ro!t<l  I>lvld«'  to  Pouglas  Co.  line.  lane 
Co..  9500  cu.yd,  excav..  $11,145;  to  Clarke 
*  Henry  Constr.  t'o..  38  South  Sutter  St.. 
Stockton.  Cal.,  8  9  mi.  Central  Point-Gold 
Hill  Rd..  bitulitliic  P.  $231,690;  to  J.  A. 
Hoskins.  Baker,  grading  and  graveling 
18.75  ml  Haker-Middle  Bridge  Rd..  78.000 
cu.yd  excav..  3500  cu.yd.  gravel  surfacing. 
$80,723.  Noted  Apr.  17. 

★«>re..  .Astoria — f'ity  let  contracts  to 
Miller  &  Hatter.  Panama  Bldg,,  Portl.and. 
imitroving  4lh  St.  from  Spokane.  Portland 
&  Seattle  R  R.  right  of  way  to  4th  St., 
cost.  $7218.  from  Astor  St.  to  Spokane. 
I’orliand  &  Seattle  R.R.  right  of  way.  $8338, 
16lh  St.  from  Franklin  to  Puane  Sts.,  $5647. 

★Ore..  .\Mtoria — City  let  contract  paving 
.Tentme  St.,  to  J.  Slottl.  Astoria,  $48,840. 
Work  Involves  7640  sq.yd.  mixed  concrete, 
3810  lin.ft.  concrete  curbing.  5240  sq.ft, 
concrete  sidewalk,  5230  cu.yd.  earth  excav, 
etc. 

★  Ore..  Marshfield — City  let  contract  pav¬ 
ing  North  Hway.  and  1  block  of  Park  Ave., 
to  ScandIa  Co..  $38,122.  Noted  May  15. 

Ore..  Portland — City  received  bids  June 
4.  improving  sections  of  (a)  Leland  St  and 
Pekum  Ave.,  (b)  East  Sherman  St.  from 
Stratford-Sydney  Addition  to  34th  St.,  (c) 
East  11th  St.  from  East  Pavia  to  Flanders 
Sts.,  from  S.  SImonsen.  (a)  asphaltic  con¬ 
crete  No.  1  on  crushed  rock  base  In  road¬ 
way.  $1.80  per  sq.yd..  concrete  No.  1  In 
tr.ack.  $2.20  per  sq.yd..  total  cost,  $22,600; 
(bl  asphaltic  concrete  No.  1  on  crushed 
rock  biise.  $1  90  per  sfvyd..  $1875;  Warren 
Constr.  Co.,  Journal  Bldg..  (a>  asphaltic 
concrete  No.  1  on  crushed  rock  base.  $1.90, 
concrete  No.  1  in  track.  $2.00,  $22,257.  (c) 
asphaltic  concrete  No.  1.  redress.  $1.30, 
$2916;  Cochran  Bros.,  (a)  concrete  No,  1 
In  roadway.  $2.05,  concrete  No.  1  In  track. 
$2  05.  $23,512,  (b)  concrete  pavement  No. 
1.  $2  00,  $2026. 

Ore.,  Portland — City  received  bids  June 
4.  improving  (a)  East  51st  St.  from  Sandy 
Blvd.  to  Fremont  St.,  (b)  East  33rd  St. 
from  East  Olisan  to  Hoyt  Sts.,  (c>  Boise 
St.  from  East  39th  to  42nd  Sts..  (1)  con¬ 
crete  No.  1.  (2)  asph.altic  concrete  No.  1 
on  cru.shed  rock  b.ase.  (3)  mac.adam.  from 
Cochran  Bros,  (all  $2.15  |>«'r  sq.yd..  total 
cost.  $12,127;  Warren  Constr.  ('o..  Journal 
Bldg..  (a2)  $1.90.  $10,735,  (b2)  $1.94. 

$1789  :  S  Simonsen.  (a2)  $1.80.  $10,343. 

(b2>  $180.  $1689;  Star  Sand  Co.,  (c3) 

$4733.  Noted  June  5. 

('alirnmia — State  Highway  Comn.,  515 
Forum  Bldg.,  Sacramento,  received  bids 
building  Sect.  P.  Route  10.  Piv.  6.  Federal 
Aid  Project  No.  11,  Fresno  Co.,  from  J.  G. 
Ponovan,  2202  South  Westmoreland  St, 
I,oa  Angeles,  $128,997  :  W.  A.  Dontanville, 
.Arroyo  Grande.  $138,467  :  Palmer  ft  Mc- 
Bryde.  Hooker  ft  I,ent  Bldg.,  San  Fran¬ 
cisco.  $148,534  :  Sect.  P,  Route  2,  Dlv.  6, 
Federal  Aid  Project  No.  15,  Monterey  Co., 
Healy-TIbbitts  (Tonstr.  Co.,  9  Main  St., 
San  Francisco,  $234,317  ;  Clinton  Constr. 
Co  of  California.  357  Pine  St..  San  Fran¬ 
cisco.  $241,359  ;  Cahlll-Vensarlo  Co.,  San 


Francisco.  $242,872  ;  Sect  A,  Route  18. 
Piv.  6,  Federal  Aid  Project  No.  12,  Merce<l 
Co.,  J.  E.  Johnston,  Tracy.  $140,202  ;  J.  E. 
Lee,  Tulare.  $142,750;  White  ft  Gaskill. 
Ix>ng  Beach,  $147,960.  Noted  June  5. 

★  Cat.  Marysville— City  let  contract  im¬ 
proving  B,  6th,  6th.  P  and  12th  Sts.,  to 
Federal  Constr.  Co..  Call  Bldg.,  San  Fran- 
cis<'o.  $83,779.  Plans  include  concrete  pav¬ 
ing.  cement  curbs  and  gutters  and  concrete 
and  galvanized  iron  culverts. 

★  Cal.,  San  Diego— City  let  contract  Im¬ 
proving  Jackdaw  and  Hunter  Sts.  and  Ava¬ 
lon  Ave.,  to  Fairchlld-Gilmore- Wilton  Co.. 
Pacific  Electric  Bldg.,  I<os  Angeles,  $32,763. 
Noted  June  1 2. 

★Cat,  Sants  Barbara — City  let  contract 
improving  West  Monteclto  St.  and  Cliff  Pr. 
to  Fairchild-lfilmore-Wllton  Co.,  I’acitlc 
Electric  Bldg..  Los  Angeles,  about  $61,009. 
Not€*d  May  29. 

★  Ont.,  Niagara  Falls — City  Council  let 
contract  paving  H  ml.  River  Rd.  connecting 
Fort  Erie,  with  Niagara  on  I.Ake.  to 
Standard  Paving  Co.,  Central  Chambers. 
Ottawa,  $88,000. 

★  Ont..  Ottawa — Bd.  Control  let  contract 
repaving  Bank  St.  subway,  asphalt  and 
wood  block,  to  O’Learys  Ltd.,  Rideau  St.. 
$34,048.  Noted  Feb.  13. 

★Ont..  Pickering — Pept.  Highways,  To¬ 
ronto,  rejected  bids  building  highway  from 
westerly  limit  of  here,  to  Whitby.  Work 
will  be  done  by  day  liibor  at  rate  of  $18,- 
000  per  mi.  for  waterliound  macadam,  $23.- 
000  per  ml.  bituminous  macadam,  $28,000 
per  mi.  cement  concrete  and  $35,000  per 
mi.  brick.  Noted  Apr.  17. 


Railways 

PROPOMKD  WORK 


Vo^2,  No,  25 


I.a.,  Krots  Hpringa — Ditches-  See  "St, 
and  Roads."  **  ^'♦'4 

Minn.,  Bemidji — Excavation—  See 
and  Roada” 

Minn.,  Dnlnth — Excavation— Until  i., 
23.  by  J.  A.  Farrell,  city  comr  Lv"* 
4050  ft  8th  and  9th  Sts.  from  14th 
E..  to  Woodland  Ave.,  42  ft.  wide 
proaches  to  Chester  Creek  Bridge  itZl 
<iB  Work  involves  14,300  cuyd 


$18,453. 

excav. 


Minn.,  Redwood  Fallx — Hitch— fni  i 

June  27,  by  Comrs.  Redwood  Co.  huilrt 
Pitch  No.  49,  Sect.  1,  involving  147  ■•(i*'* 
yd.  excav.,  cost,  $19,136;  Stvt  ••  hj  iV, 
cu.yd.  excav.,  $17,293;  Sect.  :!  2r>  Sr. 
6-28  in.  tile,  6  inlets  and  I  buikhead  om 
taining  5  cu.yd.  concrete,  $16,7(i0.  l  liv 
ron.  Redwood  Falls,  engr. 

Ore.,  Salem — Pitch — See  "Waterworks" 
Cal.,  Saeramento  —  Excav.afion  —  s,., 
"Streets  and  Roads"  under  California  ^ 


PRICKS  AND  CONTRACTS  MV.XRdkb 
(★Indicates  award  of  contract) 

★  Pa..  New  CaHtle — Excavation — Citv  u 
contract  for  the  cliange,  alteration '  and 
relocation  of  course  of  Chanmd  of  NVshin. 
nock  Creek  ;  also  building  retaining  w\ii 
along  right  bank,  to  Woods  &  CohL, 
Constr.  Co..  Mechanic  St.,  $59,9(16.  Noted 
May  22. 

★  (ia.,  Atlanta — See  "Industrial  Works" 

M1h».,  Murks — Predging — Comrs.  Newsun, 

Lake  P.  P.  received  bids  for  1(1  mi  levet-s 
and  12  ml.  ditch  work,  in  Quitman  and 
Tallahatchie  ("ountles.  from  McWilliams 
Co.,  Inc.,  Exch.  RIdg.,  Memphis,  Trnn 
$.185  per  cu.yd.  for  levees  and  ditches’ 
Kohler  Contg.  Co..  608  Globe  Bldg  .Min' 
neapolis.  $.145  cu.yd.  for  ditches’  only 
Noted  May  22. 


New  Jersey — See  "Miscellaneous"  under 
Rahway. 

Best  Virginia — Morgantown  ft  Wheeling 
Ry..  Morgantown,  receives  bids  about  July 
1.  extending  line  from  Morgantown  to 
Waynesburg,  Pa.,  and  rebuilding  bridge  at 
Barker.  About  $150,000.  R.  P.  Hennen, 
Morgantown,  tih.  engr. 

North  Dakota — Pickinson  &  South  West¬ 
ern  Ry.,  Pickinson.  plans  to  build  70  mi. 
line  from  Pickinson  to  Bierman,  through 
Slope  and  Stark  Counties.  About  $200,000. 

North  Dakota — Great  Northern  Ry..  St. 
Paul.  Minn.,  having  surveys  made  for  2 
ml.  spur  tracks  from  Noonan  to  mines 
southeast  of  city.  A.  H.  Hogeland,  ch. 
engr. 

Texas — Atchison,  Topeka  &  Santa  Fe 
R.  R.  having  preliminary  plans  prepared 
building  extension  to  line  from  Plalnville  to 
Ft.  Worth.  300  ml.  F.  M.  Bisbee,  Amaril¬ 
lo,  ch.  engr. 

Oregon— See  "Industrial  Works"  under 
Glenbrook. 

Ontario — City  of  St.  Thomas  .authorlz<-d 
M.  Ferguson,  city  engr.,  to  repair  and 
overhaul  street  railway  system,  including 
new  trackage,  rebuilding  cars,  etc.  Aljout 
$42,000. 

PRICKS  AND  CONTRACTS  AWARDED 
(★Indicates  award  of  contract- 

★Tennessee^Morrlstown  —  Sneedville  .ft 
Kyle  Ford  Electric  R.  R..  Charleston,  will 
build  49.5  mi.  railway  and  4000  hp.  hydro¬ 
electric  power  plant,  including  dam.  tun¬ 
nel.  etc.  About  $500,000.  Work  will  be 
done  by  day  labor. 

★  California — Rd.  Pub.  WTis..  San  Fran¬ 
cisco  let  contract  relocating  railway  tracks 
frotn  Franklin  and  Union  Sts.  to  Van  Ness 
Ave.,  to  Healy-Tibbitts  Constr.  Co.,  9  Main 
St.,  San  Francisco,  $23,274  ;  for  poles  and 
wire  for  project,  to  Eccles  ft  Smith,  71 
Ist  St.,  San  Francisco.  $1424. 


Excavation  and  Dredging 

PROPOSED  B'ORK 

MIhh.,  Marnn — Pralning — Noxubee  Co.  D. 
D.  No.  1,  recently  organized,  plans  to  drain 
Noxubee  River  swamp  consisting  of  50,000 
acres  of  land.  Address  A.  T.  Pent.  Macon. 

Mich.,  Detroit — Excavation — See  "Streets 
ft  Roads." 

BIDS  DESIRED 

FI».,  Sanford — Pitches — Until  July  7. 
by  Comr.  Seminole  Co.,  building  9.18  ml. 
ditches  involving  68,660  cu.yd.  excav.  For¬ 
mer  bids  rejected.  F.  F.  Williams,  San¬ 
ford.  engr.  Noted  May  22. 


★  Minn.,  Gaylord — Pitch — Comrs.  Sibley 
Co.  let  contract  for  labor  building  .lurtir-ial 
Pitch  No.  7  in  Sililey,  Nicollet  and  Renville 
Counties,  to  E.  P.  Harr.  (Elements,  111:4 
per  cu.yd.  ;  tile,  to  W.  H  Guigsberg,  Gav- 
lord,  $119,149.  Noted  May  15. 


★  Neb..  Tekumuli  —  Predging  —  Burl- 
Washington  P.  P.  let  contract  cleaning  out 
7  ml.  main  ditches  and  8  mi.  later, ils  in¬ 
volving  330.000  cu.yd.  excav.,  to  ("alUahan- 
Walker  Predging  Co.,  410  B<e  Bldg, 
Omalia,  $55,800. 


★Ore.,  Portland  —  Excavation  —  State 
Highway  Comn..  Portland,  let  contract  re¬ 
moving  slide  from  Myrtle  Creek  to  Dillard, 
IRtuglas  Co.,  to  H.  J.  Hildeburn.  Uoseburc, 
$19,550.  Work  Involves  30.000  cu-yd 
excav. 


Industrial  Works 

PROPOSED  WORKS 

MaBs..  Westfield — Natl.  Pulp  Corp.,  SI'S 
5th  Ave.,  New  York  City,  plans  to  build 
plant  along  Westfield  River.  About  J20C,- 
OOO. 

R.  I.,  Providence — A,  H.  Carruthers.  Ormj 
St.,  plans  to  build  2  or  3  story.  80  x  Ji* 
ft.  brick  addition  to  garage  and  service 
station,  rein. -con.  fiooring,  concrete  founda¬ 
tion.  .4hout  $30,000.  Page  ft  Page.  S7 
Weybosset  St.,  archts. 

Conn..  Bridgeport — City  having  plans 
prepared  l)y  Pavis  ft  Pane,  archts,,  1('!4 
Main  St.,  for  garage  on  Washii,  ton  Ave 
About  $150,000.  J.  A.  McEIroy,  city  engr 
Noted  May  22. 

Conn.,  Brixtol  —  Station  —  New  York, 
New  Haven  ft  Hartford  R.R..  New  H;iven. 
plana  to  build  2  story  passenger  station  on 
North  Main  St.,  here.  About  $175,000.  E. 
Gagel,  New  Haven,  ch.  engr. 

Conn.,  Hartford — Automatic  Refrigerat¬ 
ing  Co..  89  Willow  St.,  plans  to  alter  and 
build  brick,  concrete  and  steel  addition  to 
boiler  house,  rein. -con.  fiooring,  concrete 
foundation,  on  Ctapital  Ave.  Ext.  .About 
$30,000. 

Conn.,  Stamford — ("arlisle-Cord-Tire  t'o 
soon  lets  contract  l>uilding  1  story.  15''  i 
250  ft.  concrete  and  steel  factory,  rein- 
con.  flooring,  concrete  foundation,  on  Fair^ 
field  Ave.  About  $100,000.  Noted  Apr.  !• 
under  "Bridgeport." 

Conn.,  Winnipauk  (Norwalk  P  't7 
Norwalk  Tire  ft  Rubber  Co.  plans  to  buiki 
new  rein. -con.  addition  to  factory.  Atiout 
$100,000. 

N,  Y..  Brooklyn — Koch  ft  Wa^er, 
archts.,  42  Court  St,,  receive  bids  about 
June  20,  bulMing  3  story,  30  x  40  ft.  >t<«'' 
age  plant  and  4  story,  70  x  180  ft.  factory, 
brick  and  steel,  rein. -con.  flooring,  wt'" 
Crete  foundation,  on  19th  St  and  3rd  Ave- 
for  R.  H.  Comey  ft  Co..  73  19th  St  About 
$50,000. 
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Industrial  Works  (Continued) 


V  Y  itr€>«kl.vn — L.  Nodica.  250  Trout¬ 
man  St.  having  plans  prepared  by  C.  I* 
.^nella  archt,  1163  Herkimer  St.,  for 
irtory  tiritk  and  sleei  factory. 

!i.in-co’n  flooring,  concrete  foundation,  on 
Troutman  St.  and  Knickerbocker  Ave. 
About  $35,000. 

\  Y .  DannvUle— Power  Specialty  Co., 
(Vm’minVville  St.,  having  plans  prepared 
for  2  story,  brick  addition  to  plant.  About 
125,000. 

X  V.,  Edraeston — Phoenix  Cheese  Co., 
Potsdam,  had  plans  prepared  by  C.  E. 
Fat’on  engr.,  Sherman  Bldg.,  Watertown, 
for  cheese  f.-ictory  and  milk  station  here. 
Al)oul  $1  an, 000.  Address  B.  N.  Snell.  Pots¬ 
dam,  pres. 

\  Y.,  Middletown — Dundee  Textile  Co., 
lifton.  N.  J  .  had  plans  prei>ared  by  D 
sralmrv.  engr.,  12  East  Ave..  Pawtucket. 
i>  I  ^r  1  story.  12.'l  x  130  ft.  and  25  x 
30  ft  brick  and  mill  construction  mill,  here. 
About  . . . 


Y’..  New  Y'ork— D.  Meenan.  1366 
Hwu'y..  h.Tving  plans  prepared  by  ,1.  C 
i  mker,  archt  ,  2017  5th  Ave.,  for  6  story, 
SO  X  100  ft.  brick  and  steel  garage,  reln.- 
.•on  flooring,  concrete  foundation,  at  430- 
(36  West  55th  St.  About  $200,000. 


Y..  New  York — .Vew  York  Edison  Co.. 
Irving  PI  and  15th  St.,  having  plans  pre¬ 
pared  by  W.  AVTiitehill,  archt..  32  Union 
Sq,  for  3  story.  45  x  75  ft.  brick  and  steel 
transformer  station,  rein  -con.  flooring,  con¬ 
crete  foundation,  at  421-423  East  6th  St. 
About  $60,000. 


X.  Y’..  SyrueiiHe — Ho-De-No-Sau-Nee 
Trading  Co.,  Inc.,  recently  incorporated 
with  $350,000  capital  stock,  purchased  site 
nn  Wolf  and  South  West  Sts.  and  plans  to 
alter  and  hudd  additions  to  itri'sent  plant, 
cost  $60.000 ;  also  build  new  side  tracks 
from  I.ackawanna  B.U.  and  new  steel 
bridge  over  Onondaga  Creek.  .Address  J. 
P,.  Wertnian,  Syracuse,  dir. 

\,  4.,  Kaliwa.v — See  "Miscellaneous.” 

I*a.,  Chester — .Mierfoyle  Mfg.  Co.,  4th  St. 
and  Morton  Ave.,  plans  to  build  3  story, 
50  X  121  ft.  addition  to  plant. 

♦  Pa.,  I’lillu. — A.  Spangler,  How'ard  and 
Thompson  Sts.,  let  contract  building  1 
•itory.  103  X  500  ft.  concrete  and  brick 
factory,  to  ,1.  S.  Rogers.  Drexel  Bldg. 
About  $25,000. 

Pa.,  Phlla. — Vigogne  Mills,  Unity  and 
Oakland  Sts.,  having  plans  prepared  by 
M.  W  Easly,  engr.,  1420  Chestnut  Sf., 
building  3  story.  65  x  250  ft.  factory,  brick 
.md  slow  burning  construction. 

Pa.,  Iniiierliil — Imperial  Cooperative 
Assn,  having  plans  prepared  hy  J.  H.  Phil¬ 
ips.  archt..  Fulton  Illdg..  Pittsburgh,  for  2 
story’.  50  X  lOO  ft.  warehouse,  atone  foun¬ 
dation. 


Pa.,  South  Bethlehem — .1.  Preletz.  East 
4th  St  .  plans  to  build  3  story,  72  x  8o 
ft.,  concrete  warehouse  and  garage.  D.  J. 
Pappans,  1401  South  13th  St.,  archt. 

Md.,  Ilaltimnre — Williams  &  W’ilkins  Co.. 
2413  Oreenmount  Ave.,  plans  to  build  2 
story.  SO  X  110  ft.,  rein. -con.,  brick  .and 
stone,  printing  plant,  concrete  foundation, 
on  Ouilford  Ave.  near  Chase  St.  About 
175,000,  H.  P.  Doelman.  507  North 
cjiarles  .St.,  engr.,  and  J.  E.  T.,afTerty.  11 
K.ast  Pleasant  St.,  consult,  archt. 

Md.,  Baltimore — E.  Rothchlld  archt., 
1225  Sanson  St..  Phila..  receives  bids  about 
June  21.  building  4  story.  40  x  110  ft., 
steel  service  and  sales  building  on  North 
Ave.  and  Oak  St.,  for  L.  M.  Reinhart,  here. 

' Richmond — Seventh  St.  Oarage  Co.. 
30  North  9th  St.,  plans  to  build  3  story. 
13:)  X  135  ft.,  rein. -con.,  steel  and  brick 
garage,  granolithic  flooring,  on  7th  and 
Ie>igh  Sts.  About  $75,000.  Committee  from 
firm  will  close  contracts  for  w’ork  without 
formal  advertising  and  letting. 

_  IV.  Va..  Huntington — ,1.  M.  McCoach  Co., 
ith  Ave,  and  13th  St.,  receives  bids  in  fall 
'''Jfl'flog  4  story,  brick,  steel  and  concrete 
addition  to  Ice  and  cold  storage  plant,  to 
incrvas.-  ice  capacity  from  120  to  225  tons 
daily  :ind  coal  storage  from  30,000  to  100,- 
aon  bids  dally.  About  $200,000.  Architect 
not  s.-lvcted, 

■  'Vinter  Haven— Winter  Haven  Clt- 
nis  I.  .w'ers  Assn,  soon  receives  bids  buiUl- 
>na  pi  king  plant.  About  $75,000.  Engi¬ 
neer  •  architect  not  selected. 


O..  Cleveland — Hudson  Stuyvesant  Co.. 
1923  Prospect  Ave.,  had  plans  prepared  for 
1  .story,  63  x  179  ft.,  rein. -con.,  steel  ami 
brick  factory  and  office  addition.  About 
$40,000. 

O.,  I>a.vton — Edwards  Specl.alty  Co..  1133 
.South  Brown  St,,  plans  to  buihl  2  story.  60 
X  125  ft.  rein. -con.  and  brick  factory,  rein.- 
con.  flooring,  concrete  foundation,  on  Main 
and  Bruen  Sts.  About  $50.(100.  Frauk- 
Mill-Smith  Co..  Inc.,  West  3rd  St..  Dayton, 
archts.  and  engrs. 

O.,  Springfield — P.  Crabill.  c  o  Central 
Brass  Co.,  .lefferson  and  Ziegler  Sts.,  plans 
to  build  3  story,  50  x  180  ft.,  rein. -con.  and 
brick  garage  ami  salesroom,  rein. -con. 
flooring,  concrete  foundation,  on  West  High 
St.  About  $65,000.  R.  Gable.  Springtleld. 
archt. 

O..  Springfield — ('rowell  Publishing  Co.. 
High  and  Wittenberg  Sts.,  plans  to  build 
5-story,  66  x  18o  ft.,  rein. -con.,  brick  and 
steel  printing  plant,  rein. -con.  flooring,  con¬ 
crete  foundation,  on  West  High  St.  About 
$100,000.  Frank-Hill-Smith  Co..  Inc.,  West 
3rd  St..  Itayton.  archts.  and  engrs 

O..  .Springfield — Excelsior  Drill  Co..  East 
('olumhia  St.,  plans  to  build  factory.  About 
$50,000.  Architect  not  selected. 

Mleb..  Iietruit — Columbia  Motor  Car  Co  . 
1256  Jefferson  Ave..  E..  plans  to  build 
brick  and  steel  factory  to  cont.ain  ISO.ooo 
sq.ft,  floor  space  on  Boyd  and  Fort  St.,  E. 
A.  T.  O’Connor,  st'cy. 

Mirli.,  Betrnlt — Eiberly  StJtrter  Co..  West 
Fort  St.,  plans  to  build  4  story,  rein. -con., 
brick  and  steel  factory,  rein. -con.  flooring, 
concrete  foundation,  tin  Fort  anil  15iti  .sts 
Milliner  &  Eisen,  924  Hammond  Bldg., 
archts. 

Mieli.,  KNranaba — Escanaba  Wood  Fiber 
Co.  plana  to  build  3  story  paper  mill.  About* 
$750,000.  Engineer  not  selected. 

HI..  Hast  St.  Eoulw — O'Neil  Dumber  Co.. 
Kingshighway  and  Swan  Aves.,  St  Louis. 
Mo.,  purchased  site  here  along  Terminal 
It.  R.  tracks  from  Lincoln  to  Collinsville 
lids  ,  and  plans  to  build  lumber  mill,  ware- 
hou.s<'s,  switches  and  office  building.  About 
$75,000. 

III..  YVoodrIver — White  St.ar  Refining  Co  . 
Avery  St.  .and  Or.and  Trunk  Ry.,  Detroit. 
Mich.,  having  plans  prepared  for  refinery 
and  pipe  line  from  here  to  Mississippi 
River.  About  $300,000. 

'VIh,,  Beaver  Dam — E.  Doile  plans  to 
build  2  story.  60  x  150  ft.  brick  garage. 
About  $25,000. 


YY’Is.,  Fund  du  Lae — Nunn.  Bush  &  Wel¬ 
don  Shoe  Co.,  1110  5th  St..  Milwaukee, 
having  plans  prepared  by  H.  J.  Esser, 
.archt..  Camp  Bldg.,  Milwaukee,  for  3  story. 
50  X  340  ft.  brick,  rein. -con.  and  steel  f,ac- 
tory,  rein. -con.  flooring,  concnde  founda¬ 
tion.  on  Suiierlor  St.,  here.  About  $200,- 
000. 

YY'Id..  Milwaukee— Chevrolet  Motor  Co.. 
Planklnton  Arcade,  plans  to  build  2  story 
rein. -con.  atyl  brick  gar.age  and  show  room, 
rein. -con.  flooring.  concrete  foundation. 
About  $100,000.  Architect  not  selected. 

YVIn.,  Milwaukee — Inglis  Mfg.  Co.,  c  o  A. 
Wiggins,  283  5th  St.,  plans  to  build  3  story 
rein. -con.  and  brick  factory,  rein. -con. 
flooring,  concrete  foundation.  About  $125.- 
000.  Private  plans. 

WIh.,  Ylilwuiikre — Jaeger  Baking  Co.. 
Central  Ave.,  plans  to  build  3  story,  100  x 
100  ft.  brick  and  steel  bakery,  rein. -con. 
flooring,  concrete  foundation.  About  $loo,- 
000.  Work  will  he  done  by  day  labor  un¬ 
der  sujiervlslon  of  I,.  S.  Beardsley,  archt.. 
40  East  32nd  St.,  New  York  City. 


YVIh.,  Milwaukee — Janke  Shoe  Mfg.  Co., 
762  32nd  St.,  having  plans  prepared  by  O. 
A.  Dick,  archt..  811  State  St.,  tor  3  story, 
35  X  120  ft.  rein. -con.  and  brick  factory, 
rein. -con.  flooring,  concrete  foundation,  at 
762  32nd  St.  About  $25,000.  Noted  Jan.  30. 

WU.,  Milwaukee— Sivyer  Steel  Casting 
Co.,  37th  Ave.,  plans  to  build  2  story  addi¬ 
tion  to  plant  In  Lake  Twp.  About  $45,000. 

Wls.,  Milwaukee— Zucker  &  Weinshel. 
785  5th  St.,  soon  lets  contract  building  2 
story,  40  x  130  ft.  brick,  rein. -con.  and 
steel  factory,  rein, -con.  flooring,  concrete 
foundation.  About  $40,000.  I.,e!ser  * 
Holst.  Brumder  Bldg.,  archts. 


WU.,  I*l.\  iniiiitli — (”  Kade  Fixture  Co. 
c  o  C.  Kaiie.  plans  to  build  3  story,  6(t  x 
110  ft.,  brick  anil  rein. -con.  factory,  brick 
foundation,  on  IMeasant  St.  Alnjut  $60,000. 
.'rchitect  not  sidecled. 


YVix,.  Slirho.\  giiii — it.  R.  J.ahn,  arclii  . 
B»*tsy  Ross  Bldg.,  soon  lets  contract  build¬ 
ing  2  story.  60  x  9>i  ft  .  brick,  rein  -con.  anil 
ste*’l  garage  on  t'vnier  Ave..  for  Itummclle 
Auto  Co..  7(16  Cvuli  r  .\vv.  AIkiuI  $52. oc" 

WU..  Mlielio.x  Kan — Natl  Box  Ai-  Novvit.x 
Co..  8th  St.,  having  plans  prv|iar<-d  hy  Juul 
Ac  Smith,  archts.,  Imig.  Bldg  ,  for  I  story.  H" 
X  150  ft  brick,  rein -con.  anil  steel  factory, 
brick  foundation,  on  I  Ith  St.  and  Ken 
fucky  Ave  .\hout  $’.5.ii00  E  .V.  Juu!. 
Imig.  Bldg.,  engr.  Noted  June  12 

"is.,  Slielni.tKun — Sells  Itros.  Co,  c  o  C 
Sell.  901-007  North  Sih  St  .  iilans  to  build 
2  .story.  40  x  90  ft,  brick,  rein. -con.  and 
steel  garage,  rein. con  flooring,  brick  foun¬ 
dation.  on  8th  and  Niagara  Sts.  H  B 
Jahn,  Betsy  Ross  Bldg  ,  .archt. 


'Vis.,  Vesper— . I.  B.  Faas.  Sheboygan, 
plans  to  build  2  story,  60  x  140  ft.  rein - 
eon.  anil  hriek  factory,  concrete  founda¬ 
tion.  on  M.ain  St.  About  $30,000.  Archi¬ 
tect  not  selected. 


la..  lies  Moines — Union  Impvi.  Trust  Co  . 
607  Mull>erry  St.,  plans  to  build  2  story 
fireproof  garage.  Almut  $2oo.oo0. 


Minn.,  .Yustin — Bd.  Edue  having  plans 
prepared  hy  F  Ttistison.  archt  .  355  .'udi- 
torium  Bldg.  Minneapolis,  building  eentral 
holler  plant  and  installing  ineohanii’al 
<  qiiipment  for  junior  and  .senior  higli  school, 
old  and  new  buildings.  .\bout  $150,000 

'linn..  Ilinekley — City  votd  $30.00(i 
bonds  to  liuild  electric  liglit  pl.ant  and 
water-works  .V  J  Hunt,  city  elk 

Minn..  MinneapoliH- — See  ‘Buildings” 

.Minn.,  "ells — Cit.v  having  (ilans  prt 
pared  hy  C  I,  Billshury  Co.,  engrs..  Met 
ropolltan  Bldg  .  Minneapolis,  building  elec¬ 
tric  power  plant  and  distribution  system 
and  concrete  reservoir.  .'bout  $40,000. 
Noted  May  15. 

Klin.,  Topeka — .1  Holland  &  Son. 

archts..  719  Mills  Bldg,  prepared  plans  for 
2  story.  lOO  x  151  ft.,  rein. -eon.  and  liriek 
g.arage.  rein. -eon.  flooring,  eonerete  foun 
dation  About  $6o.ooo.  Owner’s  name 
withheld. 

Kan.,  W'irliitu — K.  W  I.ewls  soon  re¬ 
ceives  hid.*4  building  5  story.  50  x  140  ft., 
brick  and  steel  garttge,  rein. -con.  flouring, 
concrete  foundation,  on  North  Lawrence 
St  About  $60,000  Schuler  &  Burlie. 
Wichita,  archts. 

N.  I»..  Minot — rjranis  Bros,  jilan  to  build 
50  X  140  ft  brick  haker.v.  .'bout  $50,000 
Ci.  H.  Bergenhagen.  Minot,  archt 

Mont,  (ireat  Falls — State  Bd  Examin¬ 
ers.  Helena,  receives  bids  alioul  July  1. 
building  terminal  grain  elevator.  About 
$230,000  J,  Stewart  Eng  Co.  110  South 
Dearltorn  St..  Chicago,  archts.  Noted 
Feb.  27 

5lo.,  St.  I-osils — P  .1  Bradshaw,  archl.. 
International  Life  Bldg.,  soon  receives  bids 
building  3  story.  15o  x  250  ft.,  rein. -con., 
steel  and  brick  machine  shops  .and  sales¬ 
room,  rein. -con.  flooring,  concrete  founda¬ 
tion.  on  loth  and  Locust  Sts.,  for  YVash- 
ington  University  Corp.,  Skinker  Ril.  and 
Lindi  II  St.  About  $250,000.  Weber  Motor 
Car  Co.,  221-7  Locust  St.,  and  Wetier  Im¬ 
plement  &  Automotiile  Co.,  1900  Loi’ust  St., 
lessees. 

Mo..  St.  I.ouIh — K.  J.  Hess,  archt..  3226 
Magnolia  Ave.,  soon  lets  contract  building 
5  story.  54  x  135  ft.,  rein. -con.,  steel  and 
brick  factory,  rein. -con.  flooring,  concrete 
foundation,  at  1409-11  Washington  Ave.. 
for  CJoIlulier  Millinery  Co.,  1329  Washing¬ 
ton  Ave. 

Oku..  Tahleqnah — City  voted  $200,000 
bonds  for  purchasing  site,  building  and  In¬ 
stalling  electric  light  plant,  etc.  B.  M. 
Covel,  clk. 

Oaia.,  Talsa — Armour  ft  Co.,  Union  Stock 
Yards,  Chicago,  Ill.,  and  120  Bway.,  New 
York  City,  had  plans  prepared  for  3  story. 
75  X  175  ft  rein. -con.  anti  steel  packing 
plant,  reln.-con.  flooring,  concrete  founda¬ 
tion.  About  $200,000. 
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InduHtiiul  Workn  (Continued) 

idiUiii,  NiimiiM — Wllnon  Orchard  Co. 
pinna  to  build  60  x  100  (t.  packlna  houaa. 
fHpiu'tly  16ti0  boxt'H  and  2  loadtiiK  plut- 
foriiiH,  one  16  x  100  ft.  and  one  16  X  60  ft. 
Architect  not  selected. 

Aril.,  Mean — <Mly  election  July  K  to  vote 
on  135,000  lioiidH  to  build  extenalona  to 
elKtrlc  Hifhl  syatem. 

tVaah.,  .Mnnteaniiu— llnqulnm  Snsh  &  l>oor 
Co.,  Itoijulani.  iiliiiiH  to  rebullil  Montt-Hiino 
iilnnt  r*-m-nlly  deHtroye<l  by  lire  Coat 
3300,000  of  which  I  will  bo  borne  by  com- 
l>any,  balance  already  aubncrilted  by  Mon- 
teHano  citizens. 

tVnah.,  Wenatrliee— New  I’hez  Co.  and 
I,,  l.achnuiiid,  925  t'ourl  St..  Salem.  Ore., 
plan  to  build  paaturelzed  cider  and  preaerv- 
liiK  plant  on  alle  of  II  10.  Karwell  prop- 
erl.v.  conalatlnK  of  40  x  100  ft,  concrete 
lailhllnK;  same  to  lie  replaced  later  by  200 
X  400  ft.  atnictiire.  I*  <5  Si'hinidt,  Wt-nal- 
(hee,  pri'S.  Architect  not  selected. 

Ore.,  (•leiibrook — Ala<‘a  Lumber  Co..  Ku- 
Ketie,  plana  to  build  150,000  ft.  capacity 
aawnilll  at  termlnua  of  Alpine  branch  of 
Went  line  of  S|>okane.  I’ortland  &  Seattle 
It  It.,  also  build  IokkIok  railway  from  saw- 
mill  to  their  tlmla-r  tract  In  Coast  JtaiiKe 
.Mountains.  K.  II  KliiKman.  pres. 

(Ire..  Klamath  KalU— Klamath  IleatlnR 
('o.  plana  to  build  central  heatlnir  plant; 
mill  and  sawdust  refuse  to  be  used  for  fuel. 
.\boiit  $40,000  ;  funds  to  be  aupplled  by 
local  capitalists. 

(Ire.,  .Maraliflrld — See  “Miscellaneous.” 

(Ire..  Salem  —  State  Highway  Comn., 
I’artland,  soon  lets  contract  building  2 
story,  60  X  8o  ft.  ‘ImlHT  garage  and  1 
story,  70  x  80  ft  tlmla-r  warehouse,  at 
Stale  Penitentiary  brick  yards  here.  H. 
Nunn,  c/o  State  Highway  D«>pt..  Salem, 
eiigr. 

Cal..  Calexlee — City  defeated  $325,000 
ls>n<l  Issue  to  build  electric  light  and  gas 
plants.  Noted  May  1. 

Cal.,  Coburn — Switzer  &  Meyerls-rg  hav¬ 
ing  plans  prepart-d  by  K.  H.  Spangler, 
a  relit..  King  City,  for  2  story,  rcin.-i'on. 
cri'amery,  concrete  foundation  About  $4.'i,- 

(too. 

(  al.,  I.oiig  Itearh — Ulblet  Carburetor  Co., 
319  lOasI  Itway.,  plans  to  hulM  factory. 
Aliout  $25,000.  K.  S.  lleggs.  mgr. 

Cal.,  .‘(an  KraneUeo— N  Oapro  and  A. 
Podosta,  c/o  L.  Mastropasqua.  archt  ,  580 
Wimhlngton  SI  .  having  plans  prepan-d  for 
2  story.  67  x  136  ft.,  rein. -con.  garagi-  and 
shop.  rein. -con  Mooring,  concrete  foun¬ 
dation.  on  Vallejo  St.  near  Powell  St. 
AlsHit  $25,000. 

<)ue.,  Kobervnl — Municipal  Council  plans 
to  build  extension  to  hydroelectric  plant. 

..Maiut  $25,000.  J.  P.  Grenon,  Chicoutimi, 
engr. 

(|ue.,  VhI  Jalbert — Chicoutimi  I’aper  A 
Pulp  Co.,  Chicoutimi,  having  plans  pre¬ 
pared  by  A  Ijimontagne.  archt.,  Chicou¬ 
timi  building  brick  and  concrete  factory, 
concrete  foundation.  About  $76,000. 

(lilt..  itiiiierort — Canada  Marble  Co., 

(dans  to  build  marble  tdant.  About  $500,- 

000.  Architt>ct  not  selected. 

Out.,  I’arr.v  Sound — .T  D.  riroughton.  twp. 
elk.  &  treas.,  soon  lets  contract  building 
tsiwer  plant.  ( 1 )  general  works.  Including 
IHiwcr  dam.  Intake,  conduit,  generating 
station  and  tallrace;  (2)  mill  lake  dam, 
(3)  roadway  fill;  (4)  hydraulic  eoulp- 
ment  :  (5)  electrical  equipment.  About 

$200,000.  C.  H.  &  P.  H.  Mitchell.  Bank  of 
Hamilton  Bldg.,  Toronto,  engrs. 

Out..  Toronto — Cowan  Co..  T.td  .  72  Ster¬ 
ling  ltd.,  having  plans  prepared  by  B.  H. 
Prack,  archt.,  l.umsden  Bldg.,  for  5  story, 
steel  and  brick  addition  to  present  plant. 
About  $40,000. 

(lilt..  tVeston — K  and  S  Canadian  Tire  & 
Uuhbi-r  Co.  having  plans  prepared  by 
llym-s.  Feldman  &  Watson,  archts.,  McKin¬ 
non  Bldg..  Toronto,  building  1  story,  brick 
and  steel  factory.  About  $80,000. 

H.  r..  New  Westminster — Canadian  West¬ 
ern  Cordage  Co.,  recently  organized,  pur¬ 
chased  site  on  banks  of  Fraser  River  and 
plans  to  build  plant  for  manufacture  of 
rope  and  twine.  Cost.  Including  machinery, 
$250,000. 

BIDS  DESIRED 

N.  Y.,  Flushing— Until  July  15.  by  E.  S. 
Walsh,  supt.  pub.  wks.,  Capitol.  Albany, 
building  barge  canal  terminal  and  timber 
frelghthouse  here.  Contr.  43  ;  adviu-tlsed  In 
this  issue 


N.  Y.,  Long  Island  City — Until  .lune  21, 
by  Ballinger  A  Perrott,  archts  and  engrs., 
47  West  34th  Ht.,  for  4  atory,  40  x  110 
ft  rein -con  and  steel  addition  to  factory, 
rein  -con  Mooring.  (»n(U-ete  foundation,  on 
Van  l*nm  St  and  Borden  Ave.  hero,  for 
Patterson-Hargent  Co..  8  Jay  St.,  New  York 
('Ity.  About  $200,000. 

N.  Y.,  New  York — Until  June  21,  A.  Q. 
Koenig,  archt.  and  engr.,  405  l><xlngton 
Ave.,  convi-rting  3  story.  62  x  84  ft.  roln.- 
con.  and  Hl«-el  itrewery  Into  Ice  plant,  rein- 
con.  Mooring,  concrete  foundation,  on  1 69th 
HI.  and  3r<l  Ave.,  for  J.  Kichler  Brewing 
Co..  3582  3rd  Ave.  About  $37,000.  Noted 
June  5. 

N.  Y.,  New  York — Until  June  21,  by  C. 
Kreymlatrg,  archt.  and  engr..  168rd  St 
and  Park  Ave.,  building  1  story,  100  x  200 
ft.  brick  and  stwl  factory,  n-ln.-con.  Moor¬ 
ing,  concrete  foundation,  on  Bush  Ave. 
near  177ih  St.,  for  KInkel  Umbrella  Frame 
('o.,  2534  East  177th  HI.  About  $75,000 

N.  Y.,  Potsdam — Until  June  26  by  T. 
K.  Flnegan,  deputy  comr.  e<luc.,  Kaucation 
Bhlg.,  Albany,  building  54  x  64  ft.  jteel 
Imller  house,  45  ft.  high,  concrete  walls,  etc. 
Atiout  $65,000.  L.  F.  Pilcher.  Capitol,  Al¬ 
bany,  state  archt. 

HI..  4’hlrago— F.  W.  Perkins,  archt.,  7524 
Stewart  Ave.,  receiving  bhis  for  2  story, 
50  X  190  ft.  brick  and  tlmta-r  service  bulid- 
Ing,  brick  foundation,  at  2440  Michigan 
Ave.,  for  Marion  Motor  Co.,  2450  South 
Michigan  Ave.  About  $60,000. 

WIs.,  Park  Falls— Until  June  20,  by  E 
Vincent,  building  2  story,  50  x  120  ft. 
brick  and  tile  garage  anil  auto  sales  room, 
rein. -con.  Mooring,  concrete  foundation,  on 
9lh  St.  Almiit  $60,000.  H.  A.  Messmer  A 
Bros.,  Majestic  Bldg.,  .Milwaukee,  archts. 

WIs.,  Nhrho.vgan — lentil  June  20,  by 
North  Star  Rubber  Co..  Michigan  Ave., 
building  2  story,  60  x  90  ft.  brick,  rein  - 
con.  and  steel  factory,  concrete  foundation, 
at  816-20  Michigan  Ave.  Atwut  $36,000. 
Noted  June  12. 

Minn.,  Ilasllngs  — Until  July  1.  by  Slate 
Bd.  Control,  ('apltal.  St.  Paul,  building  1 
story,  45  x  140  ft.,  rein. -con.  and  brick 
power  plant  About  $160,000  C.  L.  Pllls- 
htiry.  Metropolitan  I.lfe  Bldg.,  Minneapolis, 
engrs.  Noted  May  16. 

PRH'ES  AND  rONTRAi'TH  AWARDED 
(4)Indtcntcs  award  of  contract) 

★  Me.,  Mouth  I*ortlaiid  (Portland  P.  O.)  — 
Mexican  P<-trolcum  ('o.,  LIgonIa  St.,  let 
contract  building  1  story,  30  x  61  ft.  reln.- 
con.  and  steel  garag<>,  concrete  foundation 
and  I  ml.  concrete  road,  to  T.  1.  Ellis,  171 
Westminster  St.,  Providence,  R.  I.  About 
$40,000. 

★  Muss.,  Boston — W  lyOndon  Co.,  18  Trc- 
mont  St.,  will  build  2  story.  100  x  120  ft. 
reln.-(X)n.  garage  and  storehouse,  rein. -con. 
Mooring,  concrete  foundation,  on  Common¬ 
wealth  Ave  .\bout  $125,000.  Work  will 
be  done  by  day  labor. 

★  Mass.,  Brighton  (Boston  P.  O.)— W 
Ijondon,  18  Tremont  St.,  Boston,  will  build 
2  story  rein. -con.  service  station,  rein. -con. 
flooring,  concrete  foundation,  on  Fordham 
St.  Abottt  $100,000.  Work  will  be  done 
by  day  labor. 

★Mbkh.,  Cambridge— Mnnsnehunetts  In¬ 
stitute  of  Technology  will  build  1  and  2 
story,  60  x  300  ft.  service  building  to  In¬ 
clude  carpenter  shop,  foundry,  pipe  shop, 
etc.  Work  will  be  done  by  day  lalwr. 

★  Maas,.  Csmhrldge — Page  &  Shaw  Co., 
9  West  St..  Boston.  let  contract  building 
5  story,  no  X  130  ft.  rein. -con.  factory,  r**ln.- 
con.  flooring,  concrete  foundation,  on  Amen 
St.,  here,  to  E  .\.  Abbott  Co.,  185  Devon¬ 
shire  St.,  Boston. 

★  MsHn.,  Fall  Ki\er — .1  U.  Gagnon.  480 
South  Main  St.,  let  contract  building  2 
story,  50  x  112  ft.,  brick  and  mill  con¬ 
struction  addition  to  garage,  (wncrete 
foundation,  to  A.  I.eclair,  1233  South  Main 
St.  About  $25,000. 

★Maas.,  Malden — Boston  Dye  House  let 
contract  building  3  story.  40  x  100  ft.  dye 
house,  1  story.  SO  x  60  ft.  naphtha  house, 
and  1  story.  30  x  60  ft.  garage,  brick  and 
rein. -con.,  rein  -con.  flooring,  concrete  and 
brick  foundation,  on  Main  and  Eastern 
Sts.,  to  C.  H.  Tenney  &  Co.,  Devonshire  St., 
Boston.  About  $50,000.  Noted  Mar.  6. 

★Man*..  New  Bedford — Butler  Mills, 
Federal  St..  Boston,  let  contract  biiildlng  2 
story,  rein. -con.  mill,  rein  -con.  flooring, 
concrete  foundation,  on  Ruth  Ave.,  here,  to 
Aberthaw  Constr.  Co.,  27  School  St.,  BoS'^ 
ton.  About  $100,000.  Noted  June  12. 


634  Pleasant  Ht..  iet  (X)ntract  bu.l.hi'ii:''* 
story,  75  x  130  ft.,  brick,  steel  ju  i  r./,-* 
con.  garage,  rein  -con.  flooring.  .  .)n.  r..!j 
foundation,  on  Kish  Island,  tn  j  u- 
Bishop  Co.,  Puroham*  Ht.  About  {(uodh 


★  Mann.,  Newton  (Boston  P.  ()  ) _ ^'j,„ 

let  contract  building  2  story,  56  x  se  f, 
concrete,  repair  H«-rvlci>  plant,  riiii.,.on 
flooring,  concrete  foundation,  on  (’i  iiflK  .st 
to  J  W.  Duff  Co.,  146  Summer  Si.,  iioat'on' 
About  $38,000.  "• 


★  5Iann.,  Nitrliigfleld — SprlngfleM  \V 
houM-  Trust  Co.,  385  Llls-rty  Ht..  will  nukH 
Interior  and  exterior  alterations  i,>  i.ru-i 
warehouse,  concrete  foundutUin  .Miihh 
$30,000.  Work  will  be  done  by  ilay  l.dior 


★  R.  I.  WooiDKirket — WoonHorkri  KaH,.,. 
Mills  Corp.,  South  Main  St.,  hi  I'linirait 
building  3  story,  60  x  197  fl.  bn.k  mill 
concr(de  foundation,  to  Eastern  Con.str  po 
660  Winter  St.  About  $80,000. 


★Conn,,  Bridgeport — Fletcher  Tlimniison 
Inc.  eiigrH  ,  1089  Broad  St.,  let  eoiuraot 
to  Flynt  Bldg  A  Constr.  Co.,  Piiliiu  r.  Iiuilil- 
hig  2  story,  68  x  200  ft,  rein. -cun  faciory 
and  26  x  26  fl.  brick  and  concrete  |Miu,.r 
house,  reln.-<ion.  flooring,  concrete  founda. 
tion,  on  Benham  Ave.,  for  Nichols  I'lnler- 
wear  ('orp.,  371  James  St.  About  $um,«thi 
Noted  May  22. 


★  Ciiiin.,  Hartford — C.  F.  T.  Ron  veins,  p'n 
I,afHyetle  .St  ,  let  contract  building  2  .storv 
33  X  40  ft.,  brick,  (XJHcrete  ninl 
garage  and  sales  room.  rein. -con  lIiMiriiar 
concrete  foundation,  on  AHyluni  St  ,  i* 
porti-us- Walker  Co.,  13  Forest  Hi  Alout 
$25,000. 


★  »'  oiiii..  New  Britain — Fnfnlr  I!e.'trini: 
Co..  Booth  St.,  let  contract  liiillding  (  .storv. 
50  X  95  fl.  and  16  x  22  ft.  brick  ami  niiti 
addition  lo  factory,  concrete  founil.ilion.  mi 
Orange  Hi.,  lo  J.  H.  Qrozler  Co,  721  M.'tm 
St.,  Hartford.  About  $50,000. 


★  roiin..  New  Haven — Seamless  Unlitii'r 
Co.  534  Congress  Ave.,  let  coninict  Iniild- 
Ing  three  6  story,  60  x  240  fl  ,  fnclorios 
and  two  1  story  connecting  building's;  also 
large  power  bouse,  brick,  steel  nml  rein- 
con.,  rein. -con.  flooring,  concrete  fonnd:itloii, 
on  Hnllock  Ave,  to  Aberthaw  Constr  Co, 
27  School  St.,  Boston.  About  $500. OOn. 


★  rnnn.,  Stamford — A.  O  .Iessii|>,  212 
Canal  St.,  let  (Xintract  building  I  story,  U 
X  142  fl.  brick  anil  steel  garage,  rein -lon 
flooring,  concrete  foiindallon,  on  Moiii  St. 
lo  K.  O.  Haugen,  Givens  Ave.  Ahoui  llj.- 
006. 


★  N.  Y.,  Brnokl.Tn — M.  Apploh.iiint  > 
Suiter  Ave.,  will  hulld  1  story,  50  x  ini' 
ft.  hrlck  and  steel  garage,  rein. -con  tlmir- 
ing,  concrete  foundation,  on  (Ishorno  and 
TJlierty  .Sts  About  $25,000  Work  will 
he  done  by  day  labor. 

★  N.  Y..  Brooklyn — Chiiuncey  tlaracf 
Consir.  Co..  1520  President  HI  .  will  Ipiiild 
1  story,  95  X  100  ft,,  brick  and  stm'l  tarap', 
rein. -con.  flooring,  concrete  founilatlon.  on 
Chnuncey  St.  and  Evergreen  Ave.  .\l«'ut 
$26,000.  Work  will  be  done  by  day  lalwr. 


★  N.  Y.,  Brooklyn — B.  A.  Cushninn  Rp'n.i 
Inc.,  44  Manhattan  Ht..  New  York  City,  lot 
contract  btillding  3  story,  140  x  200  ft 
hrlck  and  steel  bakery,  rein  -con  floorlni: 
brick  foundation,  on  Atlantic  and  Trov 
Aves,.  here,  to  Ttnited  States  Striii’tiiral 
Steel  Co.,  841  Bwav.,  New  York  City.  About 
$100,000.  Noted  May  26 


★  N.  Y’,.  Brooklyn — Moran  Really  Constr 
Co..  189  Patchen  Ave.,  will  build  1  story. 
75  X  200  ft.  brick  and  steel  garage,  r'''” ' 
con.  flooring,  brick  foundation,  on  Norin 
12th  and  Perry  Sts.  About  $25.00o.  Work 
will  be  done  by  day  labor. 

★  N.  Y„  Brooklyn — D  T’  S.itnon.  245 
Bush  St  .  let  contract  bulldliur  t  stor> 
brick  and  steel  garage,  rein  -eon  t'ooraip 
concrete  foundation,  on  Center  and  ( oun 
Sts,  to  F  M.  Walsh,  374  Hamilton  .Wr 
Ahout  $25,000. 


★  N.  Y’..  Bufral(» — Wheat  Tee  Cream  i  o. 
235  Elm  St .  let  contract  building  2  stor>, 
92  X  150  ft  rein. -con.  garage,  re  n.-o'tv 
flooring,  concrete  foundation,  on  '''■ 

to  B.  1.  Crooker  Co..  Builders  Exch  .vwu’ 
$66,500.  Noted  June  12. 


★N.  Y..  Jamaiea — Shore  Instrument  Mfe 
O..  627  West  22nd  St..  New  York  Cltv.  le' 
mtract  building  8  atory,  60  x  lOO  ft.  W'* 
ad  steel  factory,  reln.-con.  flooring,  wj 
•ete  foundation,  on  Van  Wyck  Ave.  »t>“ 
aroll  SL,  to  Richmond  Hill  Eng.  Constr. 
o.,  2124  Jamaica  Ave.  About  ISd.Ot't 
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V.,  New  York — Q.  Kelater.  archt., 
4''>th  St.,  let  oontriict,  to  l..orclt 
r  Co,  28(1  lOHHt  2(MHt  Hi..  liulldliiK  4 
inrv  t  '  K  *>r*fk  IIIKI  Hleel  wiirehoum-, 

*  -i-on  lloorltiif.  ooncreto  fouixiutlon,  ut  . 
VnTnr.  W.Hl  3f.lh  SI.,  for  W  II  lluHm-y 
;  Soil!  I-*'  3&tli  SI.  Aluiut  I7&.000. 

.Voted' 'IT  >**• 

Nrw  York — O.  Kern,  850  Weal 

iKih  SI  .  will  build  f»  story.  6(1  x  100  ft 
i.rirk  itiid  steel  KuraKe.*  rein. -con.  floorlnic. 
nncreie  foundation,  iil  340-353  West  371  li 
m  AlMiut  175.000.  W’ork  will  Is*  done  by 
,Viv  labor  under  supervision  of  K.  J.  Mc- 
(■'abe  ar.ht.  and  eiiar..  (’Ity  SuvInKa  Uank 
lildK  .  Ill  Klaeport,  t’onn 

^ ..  New  York — (Julek  Service  Wet 
Wash' l.aiindry  t'o..  Inc,  302  Kast  OHth  St., 
let  coni racl  bulldliiK  3  story,  loo  x  III  ft  , 
rrin  -con  and  steel  laundry,  reln.-coii. 
floorlnit.  concrete  foundation,  on  991  li  St., 
1... tween  Ist  and  2n<l  Aves.,  to  I’resI  fonslr. 
Co  299  Itway.  About  14.'). 000  Noted  Jan. 
Sd.'uiid.  r  "Uapld  Laundry  Co." 

*N  V..  New  York — Terminal  Warehouse 
Co  17  South  William  HI.,  let  contract 
liiiiidlntt  9  story,  brick  and  stone  ware¬ 
house.  rein -con,  tloorliiK.  concrete  founda- 
lion  at  29-31  South  William  St.,  to  It 
iN-eves  H  Son.  309  liwny.  About  flOO.OOU. 
Noted  June  5. 

*N.  J..  Aveiiel — Steel  Kuulpment  t'orp. 
1,1  eonlracl  building  2  story.  SO  x  160  fi,. 
r.in-i-on  and  brick  factory,  to  Austin  Co,. 
Uiillelln  ItldB.,  I’hlla. 

ttN.  J..  <'ollln«»wood — t'amdeii  .Motor 
Corp .  c/o  I>.  M.  I>avls.  20  Tem|)le  HMk  . 
Camden,  let  contract  biilldliiK  I  story.  76  x 
Ijiia  ft  .  rein. con.,  brick  and  steel  factory,  on 
White  Horse  Pike  and  Pennsylvania  It  It 
III  ,1  S  ItoKers  Co..  Drexel  HIdK..  IMilla. 

,4 hunt  J  100,000,  Noted  Apr.  3. 

ttl'a..  Phils. — llnlley.  Hanks  A  Middle, 
121K  Chi-stnut  .St.  let  contract  hulhllna  12 
Htory  43  x  SO  ft,,  concrete  and  brick  fac- 
liirv  at  1220-24  .Hansom  St  ,  to  Irwin  K 
I.ei'ifh'on,  126  North  12lh  St,  About 

}i8o  flon 

*P«..  IMilla  Keystone  Pore  Oil  Co.. 
Hroad  St  ,  let  contract  biilldlmi:  2  story.  76 
X  1.50  ft  .  rein. -con  and  brick  factory. 
In  K  A  Havens,  H46  North  19th  St  AI>out 
jin.onn 

♦  P»..  Plltshursh — Painter — Ptinn  Over¬ 
land  ('o .  4860  Center  Ave.  let  contract 

laiildlnK  1  story.  100  x  160  ft.,  rein  -con 
xaraxe  on  Centre  Ave..  to  O  T  Hlflle. 
Keenan  IlhiK.  ;  $42,429.  Noted  Apr.  24. 

411'h..  Tiiniaiiiia — It.  U.  Stevens,  archt., 
17.17  Filbert  St  ,  Phlln  .  let  contract  bulld- 
ini?  2  story.  87  x  101  ft.,  concrete  and 
hriek  factory,  for  M.  A  O.  Ice  and  Ice 

I’ream  Co.,  to  H,  K.  Haton.  1713  Sansom 

SI,  Phlla.  About  $60,000.  Noted  Apr.  17. 

I'a..  H'lHHliioniliix  (Phlla.  P.  O) — Quaker 
('liy  Unhher  Co.,  629  Market  SI  .  Phlla.. 
lit  contract  building  2  story.  140  x  160 
fi  .  rein  -con.  and  brick  factory,  hero,  to 
.1  S  ItoRers,  Drexel  IlldK.,  Phlla. 

AMd.,  Ilallliniire — City  SprlnK  Wks.. 
Park  Ave.  and  Preston  St.,  let  contract 
hiilldlnK  1  story,  100  x  160  ft.,  brick  fac¬ 
tory.  brick  and  rock  foundation,  to  T  A. 
Merryinan.  16  Hamilton  Ave.,  Hamilton. 
About  $26,000. 

♦  Md.,  lIlKlilandlow II  (Haltlmore  P.  O  )  — 
lone.H  A  Lamb  Co..  Pennsylvania  .aml  Ful¬ 
ton  Aves..  let  contract  remodelInK  plant  of 
.Monimieiital  Brewery  Co.  and  constructlnK 
Mineral  rein  -con.,  steel  and  brick  bulld- 
Inirs.  ri'In.-con.  flooring,  rein  -con.  foun¬ 
dation.  on  Lomb.ard  St.  to  Consolidated 
Kiik  ('o..  243  Calvert  Hldyr..  Baltimore. 
About  $26,000.  Noted  .Tune  12. 

♦  'Id.,  Sparrows  Point — K.  Snavely  let 
eoiiira<'i  hulblliu;  1  and  2  story.  1 00  x  160 
ft  yaratre  and  storaRe  building,  to  Olailfel- 
(er  A  (’hamiM-rs.  36lh  St.  and  Poland  Ave., 
liallimore.  AI>out  $60,006. 

♦  Va.,  Klrlimond— Spotless  Co.  1017-27 
Kaai  Canal  St.,  let  contract  building  7 
"lory.  130  x  140  ft.,  rein. -con,  warehouse 
ami  otilee,  rein. -con.  floorlnR,  concrete  fotm- 
datlon.  on  lOlh  and  Canal  Sts.,  to  .1  T. 
''  Ison  A  Co..  Mutual  Bldsr.  About  $226.- 
(Mii)  Noted  Apr.  10. 

♦  V.  4'.,  lilekory — Hickory  Overall  Co.  let 
contr.ict  bulldlnK  2  storv.  60  x  180  ft. 

•••‘•n  -con.  flooring,  to  Elliott 
'■idh'  (  o..  Hickory.  About  $28,000. 

— Morris  Fertilizer  Co., 
3rd  National  Bank  Bld(f.,  Atlanta.  Oa..  let 
contract  building  plant,  here,  to  Elliott 
H.l.'-kory.  About  $460,000.  Plans 
me  tale  fertilizer  and  mill  bul'dlngs,  bag 
ti-J  "i!*^**  houses,  office,  wharf  and  elec- 

10  railways  and  Involves  2000  cu.yd.  earth 


•■xcav.,  1000  cu.yd.  earth  fill.  600  cu.yil 
rein. -con..  ISOO  cu.yd.  mass  concrete  and 
7200  lln.ft.  wood  plIliiK.  etc. 

♦  44>.,  Atlanta-  Atlanta  Milling  t'o  ,  But- 
b-r  St.,  let  ctoniract  biilldltig  rein. -con  grain 
elevator,  with  200,000  hu  capacity,  to  Bur¬ 
rell  Kng  A  Contg  Co.  327  South  La  Salle 
St.,  Chicago  AIh>uI  $76,000. 

♦  41.,  Akron — Central  (larage  Co,  c  o  .1 
A.  Brittain,  pres.,  69  South  Main  St.,  let 
contract  building  6  story,  200  x  400  ft., 
rein. -con.  garage,  rein. -con  f1<M>rlng.  con¬ 
crete  foumlatlnn,  on  Ash  St.,  to  tlarmlchael 
4'onstr.  Co.,  524  Hamilton  Bldg.  AI)Out 
$400,000. 

♦  O.,  4'levrlaad — Cleveland  Waste  Paper 
Co.,  1854  ('olumbiis  Itil  .  let  contract  bulhl- 
Ing  3  story,  75  x  95  ft.,  rein. -con.,  steel 
anil  brick  warehoiisi'  and  factory,  to  M 
Oold.  2321  East  100th  St  About  $60,000. 

♦  4>.,  f'leteland  -East  97th. Euclid  Co  . 
1900  Euclid  Bldg.,  let  contract  building 
2  story.  165  X  228  ft.,  rein. -con.  sti-el  and 
brick,  car  washing  station,  ndn  -ctin  Ili«>r- 
Ing,  at  9803  Euclid  Ave..  to  E.  Paulson  Co., 
629  Erie  Bhig  About  $75,000. 

♦  4»..  f.'lexelaiid— Hudson  Stuyvesant  Co,, 
1923  Prospect  Ave..  let  iDOtract  building 
1  story,  6.3  x  169  ft.,  rein. -con  ,  sl<‘el  an<l 
brick  factory  and  otTIce  adilltlon.  to  A  A. 
Lane  Constr.  (.'o.,  1836  lOuclld  Ave.  About 
$40,oo() 

♦  4>.,  4'lrvrlnnd — Joties  flear  Co  .  ISuar- 
dlan  BhIg..  let  contract  bulhling  2  story. 
30  X  100  ft.  and  110  x  310  ft.,  rein  con  . 
steel  and  brick  factory  and  oltlee,  on  Way- 
slile  Ave.,  to  Mlnnlck  A  (libbons  Co..  5309 
Prospect  Ave.  About  $150,000.  Notwl 
June  12. 

♦  O.,  f'levlaiid — Uepublle  Motor  Truck  <”o  . 
Alnut,  Mich.,  let  contract  building  rein  -con, 
sletd  and  brick  gas  engine  plant,  service 
and  ollkm  bulhllngs.  rein  -con.  flooring,  con¬ 
crete  foundallon.  on  Babbitt  ltd,  here,  to 
Westlnghouse.  Church  Kerr  Co..  37  W'atl 
St.,  New  York  4'lty.  ('ost  between  $8,000.- 
00(1  and  $10,000,000.  Cost  plus  percentage 
basis. 

0„  4’levehiiid — Sabin  Machine  Co.,  6536 
Carnegie  Ave  .  let  contract  bulhling  3  story, 
45  X  80  ft.,  concrete,  stj-el  !in<l  brick  aihll- 
tlon  to  machine  shop,  to  J.  tlrant  A  Son, 
4500  Euclid  Ave.  About  $30,ooo  .Noted 
May  29. 

♦  O.,  Baytoii — Dayton  Oxygen  A  Hyilro- 
gen  Products  Co..  P.  B.  Annex,  hd  contract 
building  2  story,  60  x  180  ft  .  factory  on 
South  Bway  .  to  Blanchard  Bldg  Co  ,  Day- 
ton.  About  $45,000. 

♦  4».,  Kent — Mason  Cotton  Fabrics  Co, 
let  contract  building  3  and  4  story,  ndn  - 
con.  anil  brick  mill.  rein. -con.  flooring,  con¬ 
crete  foundation,  to  have  126  si|  ft  floor 
siiace,  to  F.  W  Mark  Constr.  Co.,  Cleve¬ 
land.  About  $200,000,  Noted  May  8. 

♦  O.,  Middletown — Oardner-Harvey  Pa¬ 
per  Co.  let  contract  building  2  story,  35  x 
250  ft.  and  1  story,  65  x  80  ft.  rein. -con. 
mill,  rein. -con  flooring,  concrete  founda¬ 
tion,  to  Frank-Hlll-Smlth  Co..  Inc.,  West 
Srd  St.,  Dayton.  About  $30,000. 

♦  O.,  Sprlngfleld — Amer.  Seeding  Machine 
Co..  Conroi'  and  (lallagher  Sts.,  let  contract 
building  2  story.  60  x  120  ft.,  steel  and 
brick  factory,  brick  foundation,  to  ('on- 
crete  Steel  t^o'nstr.  Co.,  416  Mitchell  Bldg. 
About  $35,000. 

♦-Ind.,  Indlnnapolls — Home  Elevator  Co.. 
214  South  Penn  .St.,  let  contract  building  1 
story,  100  X  160  ft.  brick  factory,  to  W.  P. 
Jiingclaus,  825  Massachusetts  Ave.  Atiout 
$40,000. 

♦  Mirh.,  FlinI — Freeman  Dairy  Co.  let 
contract  building  3  story,  100  x  100  ft.,  fire¬ 
proof  milk  depot,  rein  -con.  flooring,  con¬ 
crete  foundation,  to  Dubois  Constr.  Co., 
Flint.  About  $100,000,  time  and  percent¬ 
age  basis. 

'♦Til.,  Rockford — Eclipse  Stone  Co  let 
contract  building  brick  and  steel  gray  Iron 
and  stone  casting  foundry,  rein. -con.  floor¬ 
ing,  concrete  foundation,  to  Westlnghouse. 
Church,  Kerr.  37  Wall  St..  New  York  City. 
About  $200,000.  Coat  plus  percetage  basis. 

♦HI..  Venice — Bart)er  Asphalt  Co  let 
contract  building  rein. -con.  and  steel  re¬ 
finery,  to  Fruin  Colnon  Constr.  Co..  Mar- 
chanta-Laclede  Bldg.,  St.  Louis,  Mo.  About 
$150,000. 

♦WIs.,  ianesville— Parker  Pen  Co..  East 
Milwaukee  and  North  Bluff  Sts.,  let  con¬ 
tract  building  3  story,  rein. -con.  and  brick 
factory  on  Court  St.,  to  Kaulfe  Constr.  Co.. 
426  Grand  Ave  Milwaukee.  About  $100,- 
000.  Noted  Mar,  6. 


♦  WU..  Milwaukee— Amer  Hair  Kelt  ('o  . 

4  4th  St.  and  Watertown  ltd.,  plans  to  build 
t  story,  50  x  100  ft.  brick  and  concrete 
warehouse  Work  -will  la-  done  by  day 
labor. 

♦  Mis..  North  Milwaukee  —  Wisconsin 
Bridge  A  Iron  Wks.  will  hulld  I  story,  I5(( 

X  160  ft.  hrick  and  slix'l  factory  atiditlon. 
concrete  foundation  Ahout  $50,000.  Work 
will  la>  dune  hy  day  labor 

♦  WIs.,  Wausau — Marathon  Hho<>  <'o  let 
rontraet  hulldlng  2  story,  50  x  loo  ft.  hriek 
and  mill  eonst ruction  factory,  to  Anderes 
A  Co.  Wausau  Ahout  $30,000.  Noted 
Keh  6 

♦  Minn.,  ItuliUh  —  Mnrshall-W<dls  llaid- 

waro  Co.  Lake  Ave.,  S.  let  eontraet  hullil- 
Ing  1  story,  200  x  266  ft.,  rein  -con  and 
Hl<'cl  wareliouse,  rein  -con.  flooring,  con¬ 
crete  foundation,  to  .lacohson  Bros  ,  61  h 

Ave.  K.,  and  Diielda  St  Ahout  $100,000; 
cost  plus  perei-iilug)-  hasls 

♦  Kan.,  Ellis — ('olorado  Milling  A  Eh  va- 
tor  Co.  1441  7th  SI..  Denver.  Colo,  lei  eon- 
tract  hiilhllng  rein  -<-oii.  elevator,  n  lii.  eon. 
flooring,  eonercte  fouinlal  Ion,  hi're.  to  Bur¬ 
rell  Kng  A  4'onslr  ('o,  Seeurlly  Hhlg., 
Kansas  City.  Mo  AIkjuI  $100,000  Cost 
|)luH  |H-rcentage  h.isls 

♦  Kan..  Kansas  l'll.v — K.'iiill  .Milling  ('o , 
\Valdh)-lm  Bldg  .  K.-insas  **lly.  Mo  ,  h  i  eon¬ 
traet  hulldlng  6  story,  36  x  109  ft,  reln.- 
con.  mill  and  wari'house,  nOn  -eon  flooring, 
concrete  foundation,  on  Mill  HI  and  St. 
I.>>uIm  a  San  Franclsi’o  l{  It  Irai'ks,  to 
Kherliarilt  4''onstr  (’o.  Sallna  Ahout  $400.. 
000 

♦  Kan.,  Toiiekii — .1  C  Holland  A  .Son, 
arehls,  719  Mills  Hhlg,  let  eontraet  hulhl- 
Ing  2  story.  lOo  x  151  ft  .  r<dn -eon  and 
hriek  g.'irage,  rein -con  flooring,  to  F  .M 
Soencer  A  Son.  Mulvane  Bhig.  About  $60.- 
oOo  Cost  i)Ius  peri’entage  basis  Owner's 
name  withheld 

♦  Knii.,  W  Irhlta  —  Inties  Dry  Gooils  Co  . 
Lawrenee  amt  Douglas  Sts.,  let  eontraet 
hulhllng  2  str)ry,  125  x  255  ft.,  rein -<-on 
and  hrick  warehouse,  ridn.-con  flo))rlng. 
concrete  founilation,  to  4}  H  SiedhofT 
Constr  Co.  13th  and  W.ihash  Sts  Ahout 
$100,000,  cost  plus  percentage  basla. 

♦  'III.,  Ht.  I.niils—  Plant  Millirg  Co  105 
Chouteau  St  ,  let  contract  hulhl  ng  5  story. 
26x100  ft.,  rein. -con.  and  brick  addition  to 
flour  mill.  r<  ln  -<v>n.  (loorlhg.  rock  foun¬ 
dation.  at  106-21  4'hnuteau  St  to  Kniln 
Colnon  Constr  Co,  t,aclci1e  Bldg  About 
$50,000 

♦  N.  H..  Monetnn — A.  Humpbr<-v  A  Son 
I.td  ,  h  i  contract  hulldlng  factory  to  .Isick- 
Hon  A  Forest.  79  Fleet  St.  About  $36  (lOO 

♦  4liil.,  I.eiiniliigifiii  — Imperial  Tobacco 
Co  let  contriict  hulldlng  1  story,  126  x  260 
ft.  rein  -con  toh.icco  fiictory  and  35  x  75 
ft.  power  house,  to  Archibald  A  Holmes. 
Excelsior  Life  Bhig.,  Toronto.  About  $80,- 
000. 

Buildinsrs 

I>K4iri>NEI»  W4IKK 

Mass.,  New  Bedford  -Thi-atre — K  Cohen. 
226  Mt.  Pleasant  SI  .  receives  bids  In  .lii'y 
building  1  story,  brick,  theatre.  (1600  st-al- 
Ing  capacity).  <'oncrete  foundation.  in 
Nor'h  End  About  $66,000  LaBrode  A 
Ballard.  Pnlon  St.,  arebts. 

Mass..  Westfield — H<’hool — School  Bd., 
Broad  St.,  plans  to  hulld  addition  to  Pros¬ 
pect  Hill  school.  About  $60,000  Arcbll<-m 
not  selected. 

Mass.,  West  Sprlngfleld— School — Town 
plans  to  build  new  school  to  replace  pres¬ 
ent  Tatham  School.  About  $60,000.  K  H. 
Sibley,  elk  Architect  not  selected. 

K.  I.,  l*rovldenre  —  Museum  —  Bliode 
Island  School  of  Design,  Waterman  St  . 
plans  to  build  3  story  museum  and  8  story 
building  to  house  collections  of  silverware 
and  Jewelry,  brick  and  rein. -con,,  on  Bene 
St  About  $300  000  Bellows  A  Aldrich.  8 
Beacon  St.,  Boston,  archfs 

4'nnn.,  Bridgeport— 4'hurch — E.  E.  Bene¬ 
dict.  archt.,  61  Leavenworth  St.,  W’aterhury, 
receives  bids  al>out  June  25,  hulldlng  2 
story,  60  x  80  ft.  concrete,  concrete  foun- 
(latlon.  on  Colorado  Ave.,  for  Swedish  Bap¬ 
tist  congregation.  Colorado  Ave,  About 
$50,000.  Noted  Mar.  27 

ronn.,  Bristal — Hotel — New  Departur- 
Mfg.  Corp.,  269  North  Main  St.,  having 

§lans  prepared  by  W.  E.  Hunt,  archt..  182 
outh  Main  St..  Torrlngton,  for  6  story.  75 
X  167  ft.,  brick,  rein. -con.  flooring,  concrete 
foundation,  on  North  Main  St.  At)OUt 
$200  000. 
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('••nil.,  Ilurtforil  -<'liurch — F  W.  P.'irnoiis, 
ari-hf  ,  1133  H'»a.v,  .\i  \»  York  IMty.  soon 
rt-ooivoM  I>IiIh  liiilUiltiK  1  Klory  fiO  x  '.iri  ft. 
Iirii-k  I'liuroli.  rcK'k  foumlat ioii,  <iii  Allmny 
AVf.,  for  North  MothcxtlHl  «'iin»;r<-Kal  Ion, 
Alhatiy  and  Woodland  St.,  to  Incliidt*  aiidl- 
toriiini.  Kyinnitahiin,  ImiwIIiik  allcyx,  <‘tc. 
Alxiut  ^ktt.nOtt 

t'lmii.,  llrltalii — HiisIih’hh — O.  C 

lioKi'i's.  Fairvh-w  St  .  havliiK  iilan.s 
parcd  l>y  <;  t'.  Paliiifr.  nrcdit.,  212  Main 

.^t  .  for  3  Htory,  lifi  x  110  ft.,  Iirick  and 
sii-cl,  ooncrotc  foundation  on  ('liunli  St. 
Alxiut  f.'io.tttM). 

t'oiin.,  Ni*w  Itritalii  —  Fhurrli — Swcillsh 
l!<-tliany  oonKrvKatlon.  .Main  and  Walnut 
Sts.,  plana  to  huild  hrlck  cliurrh  on  Krank- 
lin  Sq.  About  $7.'>,000.  Arrhiti'ct  not  ae- 

l.-i-tid 

t'niin..  Mlildirloti  llospital.s — t'oimrf'l  IriJt 
State  Moapital  for  Insane  haviiiK  plana 
puparcd  liy  l»  K  IVrry,  archt..  70  tlolf 

M.atde  IIIII,  New  llritaln,  for  hrlck  and 
aioiu'  liui'iltiiKs  on  South  Karni.s.  About 
JU.'i.OOO.  Nol.d  Keb.  6. 

<  Mlililleliiw  II  —  !„'ihor,atory — AVi*a 

l^■van■  Pnlveralty.  374  Ulith  St.,  plana  to 
huild  ehenile;il  lahoratory  '..i  collene 
campua.  About  JlOO.tlOO. 

t'oiiii.,  Nrw  Haven- -  Businesa — M.  Miller, 
13.'i  Temple  St.,  havinfr  plana  prepared  by 
Brown  A-  Von  Beren.  arehta..  185  Chur.-'h 
St.,  for  2  story,  .55  x  150  ft.,  brick  and 
eonerete.  rein. -con  tloorliiB,  conrrete  foun¬ 
dation  on  Temide  .St  .  to  Include  alorea. 
bowllnsr  alleys,  billiard  parlor,  etc.  AI>out 
sso.nnn. 

('■•iin..  New  l.ntidnn — Bank — Natl  Bank 
of  I'oniii’erce.  Ilifi  State  St  ,  purchased  new 
site  on  State  St  and  iilana  to  build  h.ank- 
liur  house  About  *100,1100,  B  .\.  .Arin- 
stroiur.  pres.  Architi'Ct  not  selected. 

t'oiin..  New  I.oiidiin  f'hurch — Methodist 
Kpiseopal  conKreprat  Ion.  103  Hempstead  St., 
receives  bids  about  .\utrust  biiildiuR  2  story 
ehureh.  Kstimate.  *100.000  M  K  Oenler. 
pastor  A.  1?.  Hill  75  Westminster  St,. 
I’rovidence.  archt.  Noted  Apr.  24. 

Conn.,  Stamford — Parish — First  Presby¬ 
terian  conKrepratlon.  Broad  St..  havinK 
plans  i>repiired  by  B.  Poit.  archt  .  85  AVater 
St.,  Boston,  for  altering  and  building  2 
slory.  stone  and  granite  addition  to  present 
parish  housi*.  concrete  foundation.  About 
*50,000. 

Conn.,  Waterbnr.v — School — St.  Marpa- 
ret'a  School.  Bose  Hill,  plans  to  build  hrlck 
and  fireproof  addition  to  private  school  on 
t'ook  and  drove  Sts  ,  here.  About  *60,000. 
T  H.  (■'base,  chn.  Architect  not  selected. 

Conn.,  Wetberstlrlil  —  School-  Town  hav- 
injr  plana  tireiiared  b.v  M.  K  T’err.v,  archt  . 
70  Oolf  Maple  Illll.  New  Britain,  for  1 
slor.v,  hricki  Jind  nteid  school,  rein-eon. 
floorioe  concreto  foon.istion.  In  flriswold- 

vllle  Sect.  About  *60,000. 

N.  Y.,  .Aduins — Bank — Citizens  Nall. 
Batik  id. ins  to  enlarpre  bank.  About  **0,- 
000.  11.  H.  Waite,  pres. 

N.  Y..  llr»okl.vn — Kxchan-re — New  A'ork 
Telephone  Co.,  15  Dey  St..  New  York  City, 
had  plana  prep.ared  by  McKenzie.  Voor- 
hees  A-  tlmelln.  arehta.  and  ensrs.,  1123 
Bway..  New  York  City,  for  4  slor.v.  60  x 
125  ft  brick  and  steel,  brick  foundation, 
on  14th  Ave.  .and  41  at  St  About  *200,000. 

N.  Y.,  HnlTalo— Ofllce — IJherty  R.ank. 
Main  ami  Court  Sts.,  purchased  9000  sq  ft. 
frontaire  on  Court  St.  and  plans  to  erect  15 
or  20  story  ofllce  building.  Address  A. 
t'ahana.  chn.  bd.  dirR 

N.  Y„  l>niiK  Island  I'it.v — B.ank — Kcoh  & 
Visscher.  archts  .  299  .Madison  Ave.,  New 
A'ork  City,  r»'c«dve  bids  about  .lune  24. 
building  4  slory.  80  x  100  ft.  brick  and 
stone,  brick  foundation,  fon  <5ueensl>oro 
Bridge  Plaan  and  Hunter  Ave..  here,  for 
Bong  Island  City  Savings  Bank.  Noted 
May  15 

N.  Y..  New  York — College — New  York 
Cnlverslty.  T^niversity  Heights,  having  pre¬ 
liminary  plans  prepared  by  (''row,  T,ewis  * 
Wick,  archts.  and  engrs.,  200  5th  Ave..  for 
2  and  3  story  buildings,  to  include  100  x 
270  ft.  engineering  building  and  two  55  x 
120  ft.  library  buildings,  brick  .and  steel, 
brick  foundation.  About  *500.000. 

N.  V..  New  Y’ork — TTotel  —  P.arlsh  & 
Shroeder.  arehta.  280  Madison  Ave..  re- 
ladve  bids  about  July  1.  building  13  story. 
98  X  120  ft  brick  and  sleel,  brick  founda¬ 
tion.  at  415  West  S4th  St.,  for  Webster 
.Apartments.  280  Madison  Ave.  Al*out  *528.- 
000 


N.  Y..  New  York— Post  Ofllce— N.  C. 
Partos.  c/o  B  A.  .Sheinarl.  archt.,  192  Bow¬ 
ery.  having  plans  prepared  lor  3  story,  75 
x  197  ft.  brick  amt  sleel,  brick  foundation, 
:it  122  Fast  23rd  .St  .About  *1.50,0011. 

N.  Y..  New  York — Store — Shulte  Cigar 
Stores  <*o,  386  Bwav.  Iiaving  plans  pre¬ 
pared  by  Bousi-  A-  tloldstone,  archts.,  512 
.5th  Ave.,  for  I  slory.  76  x  120  ft  .  Iirick  and 
sleel.  brick  foundation,  on  96th  St.  and 
Bway  .About  *.5.5.000. 

.N.  \.,  Kielimond  II  III  - -Tbeat ri- — M.  flood- 
man.  247  W.vkofT  .Ave.,  Brooklyn,  having 
plans  prepared  by  T  W  1,(tmb.  archt, 
644  8lh  Ave.,  New  York  City,  for  3  story, 
70  X  150  ft  Iirick  .and  slei-l  brick  founda¬ 
tion.  on  Bovd  and  Jamaica  Aves.,  here. 
Al«>ut  *100.000 

N.  Y.,  Kiirlietler — .M  C.  .A,  secured 
site,  120  ft.  frontage  on  Monroe  Ave..  in 
12lb  Ward,  .and  plans  to  erect  brtinch 
biillditig  Alanit  *2oo,ooo.  T.  11.  Sililey, 
chn. 

N.  \.,  Watertown — Hotel — .1.  B.  T.aylor. 
Bight  A  Power  Blilg.,  piirch.ased  W'oodruff 
Hotel  and  plans  to  make  extensive  altera¬ 
tions  and  Improvement.s.  Cost  to  exceed 
*75,000. 

N.  4,  Newark — Theatre — M.  Spiegel, 
Strand  Theatre  Bldg.,  New  York  f'il.v, 
soon  n-ci-ives  bids  liuilding  1  slor.v.  brick 
and  steel,  brick  foundation  on  Broad  St., 
here  AlMiut  *100.000  T.  W.  Bainb,  644 
8lh  Ave  ,  New  York  City,  archt. 

N.  4..  l‘lHiiillrld — School — Bd  ICduc  hav¬ 
ing  plans  prepared  liy  Wilder  A-  White, 
archts.,  50  Churcli  .St..  New  York  City,  for 
2i  slor.v.  55  x  150  ft  .  brick,  steel  and 
stone,  brick  foundation,  on  Kmer.son  Ave. 
AlHiut  *140.000. 

N.  4..  Kaliwa.v — School — Bd  Kdiic.  plans 
to  Imlld  school  Almut  *125,000.  ,I  T. 
Bow-land,  100  Sip.  .Ave.,  Jersey  City,  archt 

l*u.,  Pliila. — Stations — Hepl.  City  Tr.-in- 
sit.  1211  Chestnut  St.,  receives  bills  In  2 
weeks  building  two  20  x  50  ft.  and  two  40 
X  40  ft.  concrete  and  steel  stations  on  York 
anil  Hatiphin  Sts.,  and  Girard  Ave.  H  11. 
Quimby.  i-ngr.,  and  f'.  T.  BIswanger.  iirclit., 
c/o  of  above. 

I*«..  AYirifllier — Store — ,A.  G.  Be-illey. 
Graham  and  Park  Aves.,  plans  to  build  2 
slory.  50  X  120  ft.  fireproof  store  to  re¬ 
place  one  destroyed  bv  fire.  About  *55,000. 
Architect  not  selected. 

Aid.,  Ilaltimiirr — CcdessiMim — A.  B.  For¬ 
rest.  archt..  11  Fast  Pleasant  St.,  receives 
bids  about  July  1,  building  1  and  2  story. 
200  X  200  ft.,  concrete  and  brick,  concrete 
and  brick  foundation.  for  Colesseum 
Amusement  Co.  3rd  Ave.  and  O’Honneli 
St  About  *50,000. 

Md.,  Hultimore— Orphan  .Asylum  —  He¬ 
brew  Orphan  .Asylum.  B:i.vner  and  Flor¬ 
ence  Aves..  :ind  S.  Hansburgh.  Baltimore 
Tt.argain  House.  2oo  West  B:iltimore  St., 
have  r.-iisi-d  *350.000  by  public  subscription 
for  erection  of  cottage  plan,  orphan  asylum 
on  site  in  suburbs  to  be  selected.  f'ost  of 
buildings,  including  main  adminlstratlen 
building,  to  exceed  *200,000. 

Md..  Kwitimore — Sales — See  "Industrials." 

W.  A’«,.  MadlHon — Bank — Miulison  Natl. 
Bank  had  plans  prepared  for  2  slory,  62  x 
85  ft.,  brick  and  stone,  on  Main  St.  About 
*50,000  11  B.  Warren,  f'harleston,  archt. 

AT.  A’«..  Aladison — Hotel— J.  C.  Kauf¬ 
man.  I.og,an.  W.  V'.-i.,  plans  to  build  3  slory, 
brick  hotel  here  on  Main  SL  About  *55.- 
000. 

N.  r..  Oreenwhoro — .Auditorium — Bldg. 
Com.  of  Woman’s  College  receives  bids  In 
July,  building  auditorium  About  *100. 000. 
C  H  Ireland,  chn.  A.  Ten  Kyck  Brown, 
717  Forsyth  Bldg.,  Atlanta,  Ga.,  archt. 

N.  C..  High  iNdiit — Theatre— O  F3.  Kearns 
plans  to  huild  2  story,  45  x  10*  ft,  brick, 
on  South  Main  St.  Alioul  *60,000. 

Ga.,  Atlanta — Mosque — A*.aarab  Temple 
purchased  site  on  Ivy  and  Fast  Baker  Sts 
and  plans  to  build.  About  *500.000.  O.  R 
Donovan,  chn. 

Oa..  Alonltrle — Hospital — .1.  R  Hall.  W. 
S  Vereen  aed  others,  organlzial  stock  com¬ 
pany.  and  plan  to  build  3  story.  60  x  100 
ft.  brick.  1i  ml.  from  here.  About  *50,000. 
Architect  not  selected. 

Fla..  ftainesville — Schools — City  voted 
*150,000  lionds  to  huild  2  new  schools. 

Fla..  Aliiimi — Hotel — Price  St  McBana- 
han.  archts.,  908  Bellevue  Court.  Philii.. 
receive  bids  about  July  building  Hotel 
Flamingo,  here,  17  story,  90  x  576  ft, 
rein. -con.,  brick  and  stucco,  for  C.  G 
Fisher.  434  N.  Capitol  Ave.,  and  J.  J.  Alli¬ 
son,  both  of  Indianapolis. 


Ala..  .AnnlHtoii — Schools — City  pi  ns 
issue  *100,000  Isinds  to  improve  ai  ■  iinii.i 
additions  to  schisils. 

Ala..  lilrinliigbuni — Auditorium-  W  i 
AVVlton,  archt.,  Amer.  Trust  Bldg.,  c  iv.-s 
bids  aliout  July  15  Imllding  auditoi  m  for 
AA’alker  Memorial  Methodist  Church  Vhi.m 
*50.000 

Ala..  Ilirniiiigliuni — Olllco- — T.iin  o'  ;  p,.. 
serve  Blfe  Insurance  Co.,  JefTer.-uii  Co 
Bank  Bldg.,  purehased  50  x  100  ft  su,.  on 
4th  Ave  and  22ml  St.  and  pl.-ins  lo  huil.l 
fireproof.  Aliout  *100,000.  Arcliiteet  not 
selected. 

Tenii.,  AleiiiiililH  —  Theatre  —  I.oiavs 
Theatres.  1492  Bway..  New  York  Cjiy  imv. 
ing  plans  prepared  by  T  \A’  Bamti  ’.inht 
644  8tli  .\ve..  New  York  Citv.  for  "  stnrv 
too  X  100  ft.,  hriek  and  steel,'  hrlck  fDiindn- 
tion,  on  ITiilon  Ave,,  here.  Aliout  $3'mi  imn 

<>..  .Akron — Church — Swedish  Botlurnn 
congregal  Ion  having  plans  preiinr.d  h\ 
Flchter  *  Itrooker.  arclils..  606 
tan  Bldg.,  for  1  slory.  50  x  120  ft.,  Iirick 
and  tile,  concrete  foundation,  in  ensicrn 
s<‘Ction  of  city.  Altoiil  *50,000. 

O..  4'tevrliiiid — Chili  House  —  I’ilcrmi 
Cliurch  plans  to  luiild  5  slory,  ion  x  'jim 
ft.,  rein. -con.,  steel  and  hriek,  on  West  lith 
St.  ami  Starkw'oather  Ave  About  Jloo.nno 
D,  F  Bradley,  West  14th  St.  and  Stark¬ 
weather  Ave.,  pastor.  Architect  not  i- 
Iccted. 

O..  ('olMmliim — Optimefry  —  Ohio  Opti¬ 
cal  .Assn  plans  to  build  2  slory.  on  Ohio 
Stale  I'niversity  campua.  Aliout  *5n.iMi(i 
F.  A  .Stengel,  Marlon,  secy.  Archiiicl  not 
selected 

O..  Fn*if  C'leveliiiid  tCleveland  P  Oi  — 
Hospital — City  pl.-ins  to  build  6  story,  inn 
X  30n  ft.,  rein. -eon.,  sleel  and  Iirick.  op 
Fuethl  and  Prosiieet  Ava-s  Almut  *250. non 
C  M  Osliorne,  city  mgr.  Architect  not 
selected 

O,  Dii.tton — Clul) — Miami  Valley  niint 
A-  Polo  Clul)  plans  to  Iniild  country  cliili 
iioiisc  ami  staliles  on  Bamb  Rd  .Mxmt 
*75,000.  .Arciiltect  not  silecled 

O..  Springfield— Salesroom — .Sep  'Indiis- 
trinis" 

O.,  Steubenville  —  Hotel — Steubenville 
Hotel  Co.,  e/o  W.  R  Johnson.  4lh  and 
Main  Sts.,  having  plans  prepared  by  F. 
Weldier.  archt  and  engr.,  Morris  Bldg 
Phlla.,  for  9  story,  64  x  181  ft.,  rein -con . 
steel  and  brick,  on  4th  and  Main  Sts. 
Noted  May  1. 

Mieh.,  Detroit — Hail — Detroit  Fxhildtion 
Bldg.  Co.,  c'o  Brown  Sc  Preston,  arclits 
and  engrs.,  Fmpire  Bldg.,  having  prelitni 
nary  plana  prepareil  for  1  and  2  story,  loe 
X  600  ft.,  concrete,  brick  and  steel,  conven- 
Hon  h.ali,  concrete  foundation.  C.  G  .Ann- 
strong,  secy. 

Mirh.,  Itetriilt — Hotel  —  Detroit  Bole! 
Asaii.,  c 'o  G  S.  Green.  1  McGraw  Hide,, 
plans  to  liuild  24  story,  120  x  250  ft.,  rein.- 
con.,  brick  and  steel,  on  Madison.  Wilheral 
and  Ad.ams  Aves.  .Hmut  $6,000,000 

Mirh.,  Detroit — Theatre,  Store  and  Olllce 
— V’ictory  Theatre  Co.,  1140  Pitiidiscot 
Bldg.,  having  plans  prepared  liy  C  if 
Crane  and  F.  G  Kiehler.  archts..  2325 
Dime  Bank  Bldg.,  for  2  story,  rein  -con . 
steel  and  terra  eotfa.  rein. -con.  flooring, 
concrete  foundation,  on  Michigan  .Ave.  .and 
52nd  St.  About  *300.000. 

Afleh.,  Port  Huron— Gymnasium  and 
Auditorium — City  soon  receives  bids  Imlld¬ 
ing  2  story,  rein. -con.,  hrlck  and  steel  addi¬ 
tion  to  AVashIngton  School,  concrete  foun¬ 
dation.  White  St.  About  *70,000.  tJ  I*. 

Il.arvpy,  Huron  Ave.,  archt. 

Allrh.,  Htrutlimonr  —  School  —  School 
Board,  Dlst.  No.  4.  Greenfield  Twp ,  plana 
to  sell  *75.000  bonds  to  build  school  H  T 
Hart,  P.  O.  Box  No.  84,  dir. 

III.,  Chlragn — Home — A.  Poster,  archt. 
155  North  Clark  St.,  soon  receives  bids 
building  3  story.  40  x  160  ft.  rein. -eon  ‘'V 
shaped  maternity  home.  rein. -eon.  flooring 
concrete  foundation,  on  47th  St  and 
Sacramento  Blvd..  for  Archbishop  Munde¬ 
lein.  Chicago  Ave.  and  State  St.  .Ahout 
*100,000. 

HI.,  rhieago  —  Hotel — Chicago  Beach 
Hotel  Co..  Blst  and  Cornell  Sts..  h.itMng 
plans  prepared  by  O.  C.  Nimmons  S  <  o 
archts.  122  South  Michigan  Ave.,  for  1- 
Btory,  223  x  233  ft.  "L"  shaped,  ndn -con . 
rein. -con.  flooring,  concrete  foundation 
About  *1.260,000.  J.  C.  Hately,  pres. 

Ill„  Fast  flt.  lASls — Office- See  “Tndua. 
trial  Works." 


Iluildinps  (Continued) 

III  j.ilinMin  City — HlKh  School — School 
liii  iolil  $63,000  bonds  to  build  hlfth  school, 
tti.  Ktto  Clslre— Hotel — K.  Hutchens. 

'  in.l  enffT..  703  Wisconsin  St.,  prepar- 
for  6’story  hotel,  for  Kau  Clair 
Hotel  t  o.  _  _ 

ui^.  Milwaukee— Club — B.  P.  O.  R 
liiilire  No  46.  4R0  Jefferson  St.  had 

sketches  made  by  U.  Messmer  A  Bro.. 

.Majestic  BUIk  .  for  17  story.  100  x 
iSii  ft  briok.  rein. -con.  and  steel,  rein. -con. 
fioorink.  concrete  foundation  About  $1.- 
(ion.ouo 

UU  Milwaukee  -Hotel — O  Brachmnn, 
mt  Nall  Bank  BldK..  havlnR  plans  pre¬ 
wired  I'V  M.  Tullkren  &  Sons,  archts..  1st 
Vail  Hank  BldR..  for  8  story.  135  x  180  fl. 


Kan,,  Clreat  Bend — School — Ikl.  Educ. 
h.avliut  plana  prepared  by  Owen  &  Payson. 
archls..  202  Uelianc*>  HIdi; .  Kansas  Cliy. 
Mo.,  for  1  story.  130  x  140  ft.,  brick,  hollow 
tile  and  stucco,  concrete  foundation.  .Vboul 
$50,000. 


rein -con.  and  brick,  rein  -con.  floorlnR 
vincrele  foundation,  on  Astor  St.  and 
Juneau  Ave.  About  $650.0o0.  Noted  Jan. 


:'3 


M'Ih  Neenali — Temple — Masonic  I>odBe, 
IIS  West  Wisconsin  Ave..  plans  to  build 
3  story.  60  X  120  ft.  About  $60,000.  Archi¬ 
tect  not  selected. 

Wis.,  Oshkosh — School — School  Bd.  hav- 
inir  Ilians  prepared  by  Auler  &  Jensen, 
archts  .  K.  It.  A.  BldK .  for  2  story.  96  x 
127  ft.,  on  Sawyer  Ave.  About  $115,000. 
.Voted  Keb.  27. 

la.,  (iMinell  IMuffs — School — Proudfoot, 
.  bird  *  lliiwson.  archts.,  Huhlsdl  HUIk.. 
lies  Moines,  receive  bids  about  July  1, 
liuildine  2  stor.v.  lOO  x  32.'!  ft  ,  brick  and 
Slone  on  B'way.  Is-tween  2.')th  and  26lh 
Sts.  for  rouncll  Bluffs  School  Hist  About 
$27.1.000.  Noted  May  1. 


la..  I>es  Moines — HiRh  School.s — Bil. 
Kduc.  hiivInK  plans  prepared  by  Proud¬ 
foot.  Bird  and  Ilawson,  archts.,  Huhhell 
ItldR..  for  2  schools,  to  be  known  as  Theo¬ 
dore  Koowvelt  and  Abraham  I.,lncoln 
Schools.  *  Bonds  for  $.'100. OOn  alretidy  voted 
tor  project  and  additional  bonds  will  lie 
voted  later  for  completion  of  work. 


Kan,,  llutrhinaon  —  B.’ink — State  Flxch. 
Bank,  C''o  K  W.  Cotter,  pres.,  plans  to 
buihl  75  X  150  ft.,  fireproof.  Cost  between 
$250,000  and  $300,000  Architect  not  se¬ 
lected. 


111.,  Wiiiterset — lliKh  .Scliool — City  voted 
$1.10,000  bonds  to  build  hiph  school. 

Minn.,  CriMikston — Bininp  Hall — St.ate 
Hd  Control.  Capitol,  St.  Paul,  havinp  plans 
prepared  by  C.  H.  Johnston,  archt..  715 
Capital  Bank  Bldp..  St.  Paul,  for  3  story, 
ii.l  X  115  ft.,  with  wins  40  X  40  ft.,  at  State 
Kxperirnental  Farm.  About  $85,000. 


Kan,,  Salliia — Hotel — Planters  Hotel  Co. 
soon  ri-ci'ives  bids  buildinp  4  story,  100  x 
120  ft.,  concrete,  steel  and  brick,  concrete 
foundation.  About  $150,000.  C.  W.  Shaver, 
Salina.  archt. 


Neb..  Kails  4'lt.v — Court  House — Bicbard- 
son  Co.  plans  election  to  vole  on  $200,000 
bonds  to  build  fireproof  courthouse  K.  W 
Bappett,  I'lk  W  E.  Hulsi-  ft  Co.,  Hutch¬ 
inson,  Kan.,  archt. 


N.  I».,  Valley  City — Hiph  School  — Bd. 
Educ.  soon  lets  contract  buildinp  3  story, 
brick.  About  $91,000.  K.  H.  McFarland. 
Valley  City,  archt.  Noted  Mar.  27. 


Minn.,  nnliilh — School — Bd.  Educ.  plans 
to  build  school.  .\bout  $100,000.  Croft  ft 
Koerncr.  710  Place  Bldp.,  MinneaiioUs. 
archls  and  enprs 


Mo..  St.  I.oiiIm — Hotel — Company  beinp 
orpanized  to  build  100  x  170  ft.  hotel  on 
edrner  of  Belt  and  Pershlnp  Sts.  Cost  to 
exceed  $100,000.  Address  Uosenbatim- 
Hauschulte  Beal  Estate  Co.,  2407  North 
Bway. 

Mo..  St.  I.oals — Salesroom — See  "Indus¬ 
trials.'’ 


Minn..  Ilibblnx — Bank — First  Natl.  Bank 
receives  bids  e.arlv  In  July',  buildinp  2  story, 
Iflil  X  100  ft.,  brick.  About  $150,000.  A. 
.Moorman  &  Co..  501  Minnesota  St.,  St. 
Paul,  archt.  and  enpr. 

Minn.,  Minneapolis — Business,  etc. — State 
P.d  Control.  Capitol,  St.  Paul,  havinp 
Ilians  prep.ired  by  C.  H,  Johnston,  archt.. 
71.'.  Capital  Bank  Bldp..  St.  Paul,  for 
6  story,  rein  -con.  business  buildinp.  store¬ 
house  and  shops,  cost.  $125,000;  2  story. 
10  X  120  ft.,  rein. -con.,  brick  and  terra 
cotta  addition  to  Shevlin  Hall.  $50,000;  4 
story,  rein. -con.  and  brick  addition  to  Uni¬ 
versity  Ifiph  School,  $50,000,  all  at  Ttnl- 
versity  of  Minnesota. 


Tex.,  M'IrhIta  Falls — Business  and  Hotel 
— .1.  F.  I,onR  plans  to  build  3  story.  100  x 
150  ft.  brick  .and  fireproof,  rein. -con.  tloor- 
inp,  concrete  foundation.  About  $65,000  W. 
V.  Street,  Wichita,  Kan.,  archt. 


Minn.,  Minneapolis — (Tiurch — First  Bap¬ 
tist  conprepation  plans  to  build  church  on 
lOih  SI  and  Tfarmon  PI.  About  $.300,000. 
W  B.  Biley.  4025  Blnden  Hills  Blvd.,  pas¬ 
tor  .\rchltect  not  selected. 


Minn..  Minneapolis — School— Bd.  Educ. 
havinp  plans  prepared  for  2  story,  25  room 
school,  on  Minnehaha  Ave.  About  $150,000. 
E  II  Enper,  c/o  Bd.  Educ.,  Courthouse, 
archt 


Okla..  Tulsa — ('hurch — Protestant  Epis- 
cop.al  conprepation,  9f8  South  Boulder  St., 
plans  to  build  church  on  I3th  and  South 
Boulder  Sts.  .Miout  $150,000.  A.  Abel,  pas¬ 
tor.  Engflneer  and  architect  not  wdecteil.  ^ 


Okla.,  Tulsa — Office— .1.  M  Ollletfe,  202 
Seaman  Bldp.,  plans  to  build  lo  story.  150 
X  200  ft.  on  5th  and  Boulder  Sts.  Alaiut 
$1,000,000.  Enplneer  and  architect  not 
selected. 


Idaho,  Poralello— Hotel — Hotel  Bannock 
Co.  plans  to  build  300  room,  fireproof  hotel. 
About  $500,000.  Architect  not  selected.  W. 
H.  Cleare  and  C.  A.  Valentine,  Pocatello, 
incorporators. 


Nev.,  Winnemneea — Court  House — Comrs. 
Humboldt  Co.  soon  receive  bids  buildinp  2 
story,  rein, -con  and  stone  About  $120,000. 
Noted  Feb.  27. 


Ariz.,  I'hoenix — School — School  Trustees 
soon  recelye  bids  buildinp  2  story,  80  x  210 
ft.,  contalninp  manual  traininp  department, 
etc.  About  $160,000.  Marsh.  Howard  ft 
Wallinpford.  211  Bway.  Central  Bunk 
Bldp,  T.OS  Anpeles,  archts.  Former  con¬ 
tract  rescinded.  Noted  June  5. 


IVasli.,  Yakima — Church  —  First  Meth¬ 
odist  conprepation  makinp  preliminary 
plans  for  comhlninp  $100,000  church  fund 
with  Conprepational  fund  of  $40,000  for 
buiidinp  union  church  here.  Architect  not 
selected. 


Ore.,  IIIINborn — Business — Well  Bros, 
plan  to  build  2  story.  100  x  100  ft.  brick 
business  block.  Claus.sen  ft  Claussen, 
Macleay  Bldp.,  Portland,  archts. 


Ore.,  Portland  —  Hospital — City  voted 
$350,000  bonds  toward  buildinp  reconstruc¬ 
tion  hospital.  Total  cost,  $500,000.  O. 
Baurpaard,  city  enpr. 


Minn..  Minneapolis — Schools — Bd.  Educ. 
pl.'ins  to  build  prade  school  on  2nd  .\ve  S. 
and  East  40|h  St.,  cast.  $150,000  ;  2  story 
seluiid.  to  ls‘  known  as  TjOuIs  Apassli 
Silinol  $100,000.  E.  H.  Enper.  c/o  Bd. 
r.diie  .  Courthouse,  enpr. 


CbI..  Itakersfleld — School — City  defeated 
$150,000  bonds  to  build  Lincoln  School. 
Noted  May  29. 


Cal.,  Eureka — School — State  havinp  re¬ 
vised  plans  prepared  by  O.  B.  McDoupall, 
archt.,  515  Forum  Bldp..  Sacramento,  for 
^formal  School,  here.  Aliout  $230,000. 


Minn.,  Morris — Dormitory  —  State  Bd. 
Control.  Capitol,  St.  Paul,  havinp  plans 
Iinn.ired  hy  C,  H.  Johnston,  archt.,  716 
c.-iiiiiol  Bank  Bldp.,  St.  Paul,  for  2  story, 
non  -con.  and  brick,  at  West  Central  State 
Nchnoi  of  Apricullure.  About  $75,000. 


St.  Paul — Store — Emporium,  East 
•  tn  St  .  plans  to  remodel  6  story.  76  x  100 
”  'bout  $250,000.  A.  McLeod,  pres. 

.  .^•‘•orado— Memorial — City  plans 

ft.,  rein. -con.  and 
^  rein. -con.  floorlnp.  concrete  founda- 
QoU  $100,000.  G  P  Washburn  A 

Hon,  Ottawa,  archts.  B.  C.  Wells,  city  elk. 


Cal.,  Fresno— Office — A.  Mattel  h.avlnp 
plans  prepared  by  E.  Mathewson.  archt., 
428  Cory  Bldp.,  for  12  story.  50  x  150  ft  . 
rein. -eon.,  hriek  and  terra  cotta,  rein. -con. 
floorlnp,  concrete  foundation,  on  Fresno  and 
J  Sts.  About  $400,000. 


Pal.,  Ilermosa  Beach — School — School 
Trustees  havinp  plans  prepared  by  H.  C. 
Howard,  archt..  Hermosa  Beach,  for  2 
story  brick  school  and  auditorium.  $60,000 
bonds  voted  for  project. 


Cal,.  Lonp  Beaeh- 

munlty  Hall.  etc. — 


-Auditorium  and  Com- 
""Ity  election  soon  to 


vote  on  $1,000,000  lionds  to  purchase  36ii 
X  416  B.  site  and  build  combln«*d  audito 
rium  iind  community  buildinp ;  city  bull  . 
Improve  parks  .  and  buy  site  and  build 
rein. -con.  open  air  theatre  and  band  stand 
E.  K.  Tlncber.  comr.  pub  atfulrs. 

Cal..  I. os  .\nKrles — ScbiMil — Ikl.  Educ. 
730  Security  BIUp.,  havinp  plans  (irepared 
by  Hunt  ft  Burns,  archts.,  I.auphlln  Ilidp  . 
for  2  story,  brick,  concrete  foundation 
About  $50,0(10.  A.  M.  Sbelilon.  elk. 

Cal.,  Krd  Hluir-— 4,'ourt  House-  Tehama 
Co  election  July  1  to  vote  on  $200, ooo 
lioiuls  to  build  court hous«-. 

Cal.,  Kedlands — Hall.  Dormitory  and  1,1- 
brary — Kedlands  University  iilans  to  build 
science  ball,  dormitory  and  library.  About 
$150,000 

Cal.,  KrdwiMtd  4'lty — Fire  Hou.se — See 
"Sewers." 

Cal.,  Man  Fraiirlsni— Orpbannpe — I’acitle 
Hebrew  Asylum  and  Home  Society  havinp 
plans  prepared  by  A.  H.  J.-ieobs.  arehl..  llo 
Sutter  St.,  for  proup  of  alKiut  twidve  1  and 
2  story,  brick  and  frame  buildinps,  on 
Ocean  .\ve..  near  Westwood  Bark.  .AlMiut 
$500,000. 

Cal.,  Whittier — Hospital  —  City  havinp 
plans  prepared  by  Allison  ft  .Vllison. 
archts.,  110.1  Hibernian  Bldp..  I.os  An¬ 
peles.  for  hospital.  C.  O.  Trueblood,  elk. 
About  $50,000 

tjiie..  Cup  de  la  XIadrIelne — Church  .'Ilid 
I’resbytery — St.  Famllo  ('hurch  plans  to 
build  brick,  steid  and  concrete.  About  $I2(I.- 
000.  J  E.  Gascon,  Three  Uivers,  archt. 

()ae.,  I.lmniinn — School — Brotestant  Bd 
School  Cntnrs.  plans  to  build  3  story,  fire¬ 
proof.  Architect  not  selected 

Ont..  Hamilton — f'bureh— Roman  C.'ilh- 
ollc  conprepation  plans  lo  tiulld  stone  a. id 
steel.  .Miout  $100,0(10  T  J  Dowllnp.  354 
KInp  St.,  pastor.  Architect  not  selected. 

Out.,  Kitrliener — School — Bd.  Educ.  soon 
receives  Idds  buildinp  addition  to  Victoria 
Scliool.  About  $60,000.  C^.  Knechftd 

Kitchener,  archt 

Out.,  Toronto-  Oflle<‘  —  Imperl.al  B.ank  of 
Canada.  .32  Wellinpton  St  .  E  .  tdans  to 
build  28  story  6o  x  9o  ft.,  steel,  on  Kinp 
and  Yonpe  Sts.  About  $l,5no,(io0.  Archi¬ 
tect  not  selected 


■tins  IIKSIKF.It 

Mass.,  New  Bedford  Ttieatre — Until 
July  15.  by  S  Meebaver.  Acushnet  Ave.. 
buildinp  2  story,  brick,  rein.-i-oii.  floorlnp. 
concrete  foundation.  (2500  seatlnp  eatia-'- 
Ify)  About  $100,000.  UiBrod.-  ft  Bullard. 
Union  St.,  archts. 

Mans..  Waltham  (Boston  B.  <A  ) — School 
— Until  June  25.  by  Supt.  Schools.  Hiph 
School  Bldp..  for  2  story,  119  x  156  ft 
brick,  on  School  St.  Aliout  $225,000.  C. 
(7.  Ixirinp,  7  Water  St.,  Boston,  archt. 

Conn..  Ilartfnrfi — Sales,  etc. — Until  .Tune 
25.  by  M  J,  trnkelbach.  .archt..  162  Main 
St..  New  Britain,  buildinp  2  story,  65  x 
300  ft.,  fireproof  auto  s.ales  and  service 
buildinp.  n  ln  -eon.  floorlnp.  concrete  foun¬ 
dation,  on  W'ashinpfon  Sf  ,  for  A.  C.  Hint* 
Co.,  314  Pearl  St.  About  $80,000.  Noted 
May  1 5. 

N.  Y..  (irrenhurp — School — Until  June  23. 
liv  Tooker  ft  Marsh,  .arehfs.,  101  park  Avi' . 
Ni'W  York  City,  buildinp  2  story  brick  and 
steel,  briek  found.ation.  here,  for  Bd.  Educ. 
About  $85,000.  Noted  May  1. 

N.  V..  New  York — Dormitory,  etc. — Until 
.Tune  2.3,  hy  B.  S  Coler.  enmr,  pub.  eharl- 
tles.  Munleipnl  Bldp.,  furnishtnp  all  labor 
and  material  for  erection  and  completion  of 
Cottapp  Dormitory  No  8.  and  No.  9,  Hiph 
Grade  Female  Dormitory  No.  23.  Staff 
House  No.  37  and  Infirmary  No.  50,  Ran¬ 
dall's  Island,  Former  contract  abandoned. 

€im„  Milledpevllle — Home — Until  July  1, 
by  Bd.  Trustees  Georpla  State  Sanltorium. 
buildinp  3  story  brick  hom^  for  nurses. 
About  $150,000.  A.  T  E.  Brown.  Forsyth 
Bldp.,  Atlanta,  archt.  Noted  Apr.  24. 

O. ,  Akron — Home — Until  July  1,  by  Bldp. 
Comn.  of  Summit  Co.  Ohio  Children's  Home 
at  office  of  Bd.  Co.  Comrs..  Court  IIous*-. 
buildinp  two  2  story,  50  x  80  ft..  reln.-c«in. 
and  brick,  concrete  foundation,  on  South 
Arllnpton  St.  About  $100,000.  Harpsfer 
ft  Bliss,  234  Central  Savinps  ft  Trust  Bldp  . 
archts. 
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Buildings  (Continued) 

O.,  Kaelld — School — Rd  Educ.  and  Knox 
&  Kl'.iot,  archts.,  1248  Rockefeller  Bldg., 
Cleveland,  receiving  bids  building  2  story, 
7.1  X  1(10  ft.,  concrete,  steel  and  brick. 
About  1100,000. 

O.,  Pittiibarg — School— TTrtil  June  29,  by 
E.  S.  Mountatephen,  arct.t.,  803  Union 
Bank  Bldg.,  Dayton,  bjjilding  3  story,  80  x 
140  ft.,  rein. -con.  and  brick,  concrete  foun¬ 
dation,  for  Bd.  Educ.  About  $100,000. 
Noted  Mar.  6. 

O.,  8pr!ii«lleld — Theatre — Until  June  24. 
by  W.  y.  Miller,  art  ht  .  Kelly  Bldg.,  con¬ 
structing  3  story,  fireproof,  rein. -con.  floor- 
np.  conci'ite  foundation,  on  Limestone  St, 
'or  Q  Sun,  Main  and  Limestone  Sts.  Aliout 
J20C  COO.  Noted  June  12. 

O.,  Toledo — Sch(K<’i — Until  June  30,  by  Bd. 
Pduc..  building  2  story,  81  x  254  ft.  rein  - 
con..  steel  and  brick,  concrete  foundation, 
on  Navarre  Ave.  and  Kingston  St.  About 
$250,000.  E.  M.  Gee.  Linwood  St.  and 
.Soutiiard  Ave.,  archt.  Noted  Apr.  24. 

Mlrh..  Detroit — School — ITntil  June  26.  by 
C.  A.  Gadd,  business  mgr.,  50  Bway.,  build¬ 
ing  2  story,  83  x  204  ft.,  rein. -con.,  brick 
and  steel,  rein. -con.  flooring,  concrete  foun¬ 
dation  at  Hawthorne  and  Caniff  Aves.  ;  also 
building  2  story,  84  x  169  ft  .  rein. -con.  brick 
and  steel,  rein. -con.  flooring,  concrete  foun¬ 
dation  on  Alger  Ave.,  to  be  known  as 
Moore  School.  Malcolmson  Higginbotham, 
404  Moffat  Bldg.,  archts. 

Mirh.,  Ecorse — School — I'ntil  June  30.  by 
School  nist.  No  12.  building  3  story,  rein  - 
con.  and  brick.  About  $230,000.  H  J. 
Keough.  1116-21  Union  Trust  Bldg.,  De¬ 
troit,  'engr. 


School  Dist.  No.  2.  About  $50,000.  J.  H. 
Hess.  Moorhead  Natl.  Bank  Bldg.,  archt. 
Noted  Apr.  17. 

.Minn..  Mountain  Lake— High  School — 
Until  July  5.  by  J.  H.  Dickman.  dk.  bd. 
educ.,  building  1  story,  62  x  126  ft,  with  2 
wings.  About  $75,000.  Jacobson  &  Jacob¬ 
son,  Owatonna,  archts. 

.Minn.,  8t.  Hilaire — School — Until  June 
30,  by  C.  Swanson,  elk.  bd.  educ.,  building 
2  story,  57  x  90  ft.,  rein. -con.,  brick  and 
steel,  rein. -con.  flooring,  brick  foundation. 
About  $30,000.  Sund  &  Dunham.  512  Essex 
Bldg.,  Minneapolis,  archts.  and  engrs. 
Noted  June  S. 

Minn.,  Virginia — Court  House — TTntil 
Aug.  1.  by  Bd.  Comrs.  St.  Louis  Co.,  build¬ 
ing  2  story.  60  x  100  ft,  rein. -con.,  brick 
and  terra  cotta.  About  $175,000.  Croft 
&  Boerner,  833  Palace  Bldg.,  Minneapolis, 
archts.  Noted  Apr.  24. 

Neb.,  Omaha— Hotel — Until  July  1,  by  J. 
A  A.  McDonald,  archts.,  908  Omaha  Natl. 
Bank  Bldg.,  building  15  story,  66  x  66  ft. 
steel,  concrete,  brick  and  tile,  on  16th  and 
Howard  Sts.,  for  J.  A  L.  Hill.  Blackstone 
Hotel.  About  $450,000.  Above  bids  for  gen¬ 
eral  contract,  steel  contract  awarded. 

Ore.,  Marshfield— Armory — Until  June 
25.  by  A.  A.  Hall,  640  Morgan  Bldg.,  Port¬ 
land.  building  2  story,  105  x  120  ^  brick, 
concrete  foundation,  here.  About  $50,000. 
Clausen  A  Claussen.  Macleay  Bldg.,  Port¬ 
land,  archts.  Noted  June  5. 

Out..  SImeoe — Schools — lentil  July  1.  by 
F.  E.  Curtis,  secy,  school  bd..  building  Sim- 
coe  North  School,  2  story  brick,  and  addi¬ 
tion  to  Simcoe  South  School.  About  $80,000. 
A.  Chapman,  Harbor  Bldg.,  Toronto,  archt. 
Noted  May  1. 


★  W,  l  a..  Montgomery — High  Sc 
L®*.  contract  building  2  sto 
120  ft^rlck.  to  Charleston  Concret 
Co.,  piarleston.  About  $90,000 
May  1. 

★La.,  New  Orleans — School— c 
contract  building  3  story.  300  x 
fireproof,  to  J.  O.  Chisholm  A  (' 
Hennen  Bldg.  About  $638,500. 

May  22. 

★O,.  Akron— Loft  and  .Store-!  0 
Schroy  Co.,  69  East  Mill  St.,  let  cor.-rart 
building  5  story.  20  x  110  ft.,  rein -cion 
rein.-con.  flooring,  concrete  foundaiie,  n’, 
(  lemmer  A  Johnson  Constr.  Co.,  406  Met 
ropolitan  Bldg.  About  $50,000. 

— <"ommercial— Cow.  ll  * 
Hubbard  Co  .  East  6th  St.  and  Euclid  Ave* 
let  contract  building  8  story,  8o  x  -oii  o’ 
rein.-con..  steel  and  brick,  on  Ea«t  r  li 
St  and  Euclid  Ave.,  to  J.  Gill  *  v.’,,''' 

Feb^Tf  $300,000. 

Work8.'^'*^*"'"'*~®"’“  “  "Industrial 

★O.,  Cleveland— Office— Researve  Snuare 
Realty  Co.,  c/o  R.  L.  Qulsser.  SchotieM 
contract  building  6  storv.  inn  x 
•  "t®®'  ^"*1  brick,  on  Ea.J 
Illh  St.  and  Chestnut  Ave.,  to  Natl  ('on 
Crete  fireproofing  Co..  Citizens  Bldg 
About  $150,000.  ^ 

O.,  Cleveland — Office — See  ‘■Industrials  ’ 

Cljyeland— Sales  and  Servlets— For¬ 
est  City  Motor  Co.,  6504  Euclid  Ave  i.t 
contract  building  2  story,  55  x  3nri’  ft 
rein.-con.,  steel  and  brick,  at  6510  Kuelid 
Ave.,  to  E.  A.  Carson  Co..  6408  Kuelid 
Ave.  About  $70,000.  Noted  May  15. 


Mirh.,  Mt.  Pleasant — School — Until  June 
27.  by  Bd  Educ.,  building  2  story  school  C, 
S.  L'irzolt're.  pres.  S.  D.  Bitterworth,  432 
Tussing  Bldg.,  Lansing,  archt. 

III..  Sterling — High  School — Until  July  2. 
by  I>.  I..  Miller,  elk.  bd.  educ.  at  office  of 
C  E.  Sheldon,  atty..  Sterling,  building  ad¬ 
dition  to  Sterling  Twp  High  School  t'ost 
between  $.10,000  and  $60,000  ;  advertised  in 
this  issue. 

WIk.,  Wan watnsa— School — Until  July  1, 
bv  I..  G.  Wheeler,  chn.  school  bd..  204 
Grand  Ave.,  Milwaukee,  building  2  story, 
45  X  186  ft.  brick  and  mill  construction, 
rein.-con.  flooring,  concrete  foundation,  on 
Wauwatosa  Ave.  About  $75,000.  Herbst 
A  Kuenzli.  Caswell  Blk..  Milwauke.  archts. 
Note(1  Feb.  20. 

Minn..  BlnomIng  Prairie — High  School — 
Tfntll  July  10.  by  School  Bd..  building  2 
story,  80  'x  120  ft.,  with  wing  50  x  64  ft,, 
rein  -<mn..  brick  and  terra  cotta.  About 
$150,000.  Jacobson  A  Jacobson,  Owatonna, 
archts. 

Minn.,  Duluth — School — Until  June  23. 
b.v  Ikl.  Educ.,  building  1  story.  64  x  250 
R,.  with  wing,  rein.-con.,  brick  and  steel, 
rein  -con.  flooring,  brick  foundation,  im 
Park  Point  Aliout  $Sn.n00.  Croft  A  Boer¬ 
ner,  833  Palace  Bldg.,  Minneapolis.,  engra 
Noted  Apr.  24. 

Minn.,  Duluth — Grade  School — Until  .Tuly 
2.  by  Bd,  Educ.,  building  2  story,  80  x 
120  ft.,  rein -con ,  brick  and  steel,  rein.- 
con.  flooring,  brick  foundation,  on  Franklin 
St.  .About  $70,000.  Croft  A  Boerner,  833 
Palace  Bldg.,  Minneapolis,  archta  and 
engrs.  Noted  Apr  24. 

Minn..  Duinth — School — TTntil  July  2.  by 
Bd.  Eiluc.  building  2  storv.  64  x  180  ft., 
rein.-con.  and  brick  addition  to  Riverside 
School,  rein.-con.  flooring,  concrete  founda¬ 
tion.  About  $60.''00  Revised  plans  have 
been  prepart'd  (  roft  A  Boerner.  833  Pal¬ 
ace  Bldg.,  Minnei  •wlis.,  archts.  and  engrs. 
Nott'd  May  1. 

Minn.,  MInneapollk — Hom(' — TTntil  June 
24.  bv  State  Bd.  Control.  Capital.  St.  Paul, 
for  Improvements  at  Soldiers’  Home.  here. 
About  $75,000.  C.  L.  T’illsbury  Co..  Me¬ 
tropolitan  l.lfe  Bldg,  engrs. 

Minn.,  Minneapolis — Trading — Chamber 
Commerce  receiving  bids  for  50  x  75  ft., 
rein.-con.  and  brick  addition,  reln.-oon. 
flooring,  brick  foundation  on  Srd  St,  and 
4th  Ave..  S.  About  $62,000.  Bertrand  A 
Chamberlin.  616  Northwestern  NatL  Bank 
Bldg.,  archts.  and  engrs. 

Minn.,  Moorhead — School — Until  June  26, 
by  Bd  Educ.,  building  2  story,  rein.-con.  and 
brick,  brick  foundation.  In  Independent 


PRICES  AND  CONTRACTS  AWARDED 
(★Indicates  award  of  contract) 

★  Mass.,  Boston — Office — Old  State  Co.  let 
contract  building  11  story,  72  x  73  ft.,  con¬ 
crete  and  steel,  rein.-con.  flooring,  concrete 
foundation,  on  Washington  St,  to  F.  T. 
Ley  Co..  185  Devonshire  St  About 
$1,500,000. 

★Conn.,  New  Britain — Housing — Stanley 
Wks..  Grove  Hill,  let  contract  building 
twelve  1  and  2  story,  concrete  and  timber 
workmen’s  houses,  brick  and  concrete  foun¬ 
dation,  on  Burritt  St.  to  Aberthaw  Constr. 
Co.,  27  School  St.,  Boston.  About  $50,000. 

★  N.  Y.,  Buffalo  —  Hospital  —  Columbus 
Hospital.  298  Niagara  St.,  let  contract 
altering  and  building  2  story,  30  x  70  ft., 
non-flreproof  addition,  to  Bellance  A  Sorge, 
Morgan  Bldg.  About  $50,000. 

★  N.  Y.,  New  York — Hospital — L.  Abram¬ 
son.  archt.,  220  5th  Ave..  let  contract  to 
Magova  Constr.  Co..  103  Park  Ave.,  build¬ 
ing  4  story  brick  and  steel  addition,  brick 
foundation,  on  Pulton  Ave.  and  East  169th 
St.,  for  Bronx  Hospital.  About  $50,000. 
Noted  Jan.  30. 

★  N.  Y..  New  York — Hospital — New  York 
Infirmary  for  Women  A  Children.  321  East 
isth  St..  let  contr.act  altering  7  story  brick 
and  steel,  to  M  Eldlitz  A  Son.  20  East  42nd 
St.  About  $72,000.  Noted  June  12. 

★  N.  J..  New  Brunswick — High  School — 
Bd.  Educ.  let  contract  building  Junior  high 
school,  to  G.  T.  Kelly  Co.,  20  John  St., 
Yonkers.  N  Y.,  $328,888. 

★Pa.,  Plilla. — Bank — South  Phlla.  State 
Bank.  923  South  11th  St.,  let  contract 
building  2  story,  31  x  89  ft.,  brick  and 
stone,  on  11th  and  Montrose  Sts.,  to  F. 
Lucci.  1603  Ellsvcorth  St.  About  $50,000. 

★  Md..  Baltimore — Church — Seventh  Bap- 
sist  congregation  let  contract  building  50  x 
100  ft.,  rein.-con..  on  North  Ave.  and  St. 
Paul  St.,  to  ,1.  E.  Marshall  A  Son.,  131  Mer¬ 
cer  St.  and  W  F.  Chew.  212  Clay  St.  About 
$75,000  Noted  Feb.  13. 

★Md.,  Baltimore — Office — Temple  Bldg 
Co.,  c  o  J.  Johnson,  agt..  2  East  l^exlngton 
St..  let  contract  altering  rein.-con.  build¬ 
ing  on  Char’es  and  Clay  Sts.,  to  J.  H. 
Miller,  Inc.,  Miller  Bldg  About  $65,000. 

★  Md..  Baltimore — School — St.  Mary’s  In¬ 
dustrial  School.  Wilkens  Ave..  let  contract 
building  two.  3  story,  63  x  131  ft.,  rein.- 
con.  and  brick  dormitories  and  class  room, 
concrete  foundation,  on  Wilkens  Ave.,  to 
F  r»  Keating.  2121  West  Baltimore  St. 
About  $300,000.  Noted  May  29. 

Va..  Richmond  —  Office  —  See  "Indus¬ 
trials.’' 


merit  Co.  let  contract  building  2  story.  T»i 
X  173  ft-,  concrete,  steel  and  brick  on 
Fulton  Rd.  and  Bush  Ave.,  to  A.  Thomas 
2431  East  83rd  St.  About  $75,000.  Not.-cl 
May  1. 


★O.,  Cleveland — Theatre  and  Stores  — 
Oreenwald  A  Bi-rnstein,  641  Society  fir 
Savings  Bldg.,  let  contract  building  2  story, 
66  X  156  ft,,  rein.-con..  steel  anil  tirick. 
rein.-con.  floorir"  and  concrete  foundation, 
at  1789  West  21th  St.,  to  Rohner  C'onstr 
Co..  13303  Darley  Ave.  About  $75.flnit 
Noted  Mar.  20. 


★O..  Cleveland — Theatre  and  Store — Nor- 
may  Theatre  Co..  West  .10th  St.  and  Storer 
Ave.,  let  contrast  building  1  storv.  81  x 
137  ft.,  rein.-con.,  steel  and  brick,  at  53(12 
Storer  Ave.,  to  H.  E.  Klefmann,  4319  Wood- 
bridge  Ave.  About  $50,000.  Noted  May  15. 

★  Mirh.,  Detroit — Theatre,  Stores.  Hall 
Offices,  etc. — Oakman  Blvd.  Theatre  Co , 
c/o  C  H.  Crane  and  E.  G.  Keihler.  2325 
Dime  Bank  Bldg.,  let  contract  huildine  2 
story,  rein.-con.,  brick  and  steel,  to  F  Far¬ 
rington.  201  Scherer  Bldg.  About  $300,000 
Noted  May  15. 

★HI..  Chicago — Sales — P.  P,  Gerhardt. 
archt.,  64  West  Randolph  St.,  let  rxintract 
to  A.  Zellweger,  624  Briar  Ave..  building  I 
and  2  story.  60  x  160  ft.,  mill  constnie- 
tion  auto  sales  room,  (joncrete  foundation, 
on  Washington  Ave.  and  Kilpatrick  St  , 
for  L.  F.  Sullivan  o'o  archt.  About  $60.- 
000.  Noted  May  22. 


★HI..  Woodrlver — High  School — .1  \V. 

Kenni'dy.  archt.,  Cahokia  Bldg..  East  St. 
Louis,  let  contract,  to  J.  R.  Geddney  ('onsfr 
Co.,  East  St.  I.,oui8.  building  2  story.  90  x 
150  ft.  brick  and  rein.-con..  rein.-con.  floor¬ 
ing,  concrete  foundation,  between  here  and 
East  Alton,  for  High  School  Bd  About 
$91,600.  Noted  Feb  27. 


★  M'Im,,  Superior — School — Bd  Educ  let 
contract  bulUling  2  story.  80  x  200  ft .  with 
1  story  66  x  70  ft.  wing,  rein -con  and 
brick,  rein.-con.  flooring,  brick  foundation, 
to  Hill  A  Dauplaise.  Superior.  $lil.5iti'. 
Noted  June  5. 


★Win..  West  Allis — High  School  arid 
ower  House — Bd.  Educ.  let  contract  build- 
ig  2  story,  rein.-con.  and  brick.  r(^in  -con. 
ooring.  concrete  foundation,  on  National 
ve.,  to  Kroenlng  Constr.  fo- » ' 

Idg.,  Milwaukee.  About  $268,000.  Noted 
'ec.  26. 

★Minn.,  Bibbing — Hospital — Oliver  Min- 
ig  Co.,  Wolvin  Bldg.,  Duluth,  let  rentract 
ulldlng  3  story,  46  x  148  ft.,  rein . 

rick  and  steel,  rein.-con.  flooring,  ren- 

■ete  foundation,  on  4th  Ave..  I” 
onstr.  Co.,  850  North  Clark  St  .  Chicaeo 
I  About  $275,000.  Noted  May  22 
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Builditigs  (continued) 

Mlnn^apoUn — Hotel — Curtis  Court 
Hot'  Ca.  l"th  St.  and  3rd  Ave.  S,,  let 
Jintract  buildinR  12  story.  52  x  ISa  ft.. 

brick  and  stone,  to  J.  L..  Hobin- 
wn Vo  511  South  7th  St..  $750,000.  Noted 
May  2». 

^Miiin..  Waba»h»— Hospital— St  Kliza- 
(wth  Hospital  let  contract  building  3  story. 
STin  con  and  brick,  rein. -con.  flooring,  con- 
foundation,  to  L.  Neltge.  Mankato. 
Al)OUt  $85,000. 

.^Kan  .Anthony — School — Bd.  Kduc.  let 
cotraot  ’ building  2  story.  72  x  119  ft.. 
«>n  -con  and  brick,  rein. -con.  flooring,  con- 
foundation,  to  J,  Wenzel  Constr.  Co.. 
Wichita.  About  $72,000.  Noted  June  5. 

*K«n  Beloit— High  School— Hd.  Educ. 
let*contract  building  3  story.  100  x  137  ft. 

con  and  brick,  rein. -con.  flooring, 
rrkk  fdundation.  to  M.^  E.  Brady.  Beloit 
$109.46.'').  Noted  May  22. 

eKan..  Independence— Office — Natl.  Sup- 
nlv  (  “  let  contract  building  2  story.  50  x 
,00  ft  '  brick  and  fireproof,  rein. -con  floor¬ 
ing  concrete  foundation,  on  8th  and  Myr- 
dp  sfs.  to  VI  s.  Winn  Constr.  Co..  105  Ky. 
Kxch.  Bldg..  Kansas  City.  Mo.  Alwut  $60.- 

ofin. 

★  Kan..  Peabody — Bank— Peabody  State 
Rank  let  contract  building  2  story.  33  x 
■iO  ft  r^in.'Con.  and  brick,  rdn.-con.  floor* 
ine  concrete  foundation,  to  Scott  Bros.. 
B^rns.  About  $75,000. 

*Kan..  WIehItu — ScJiool — Bd.  Educ.  let 
contract  building  3  story.  91  x  185  ft.,  con¬ 
crete  and  brick,  rein. -con.  flooring,  con¬ 
crete  foundation,  on  3rd  St.,  to  E.  C.  Ham- 
ler.  Mulvane.  $129,688.  Noted  May  29. 


★  Neb.  IJneoln — Hotel — Nebraska  Hotel 
Co  let  contract  building  7  story  100  x  142 
ft  rein -con.  and  brick,  on  10th  and  “P" 
Sts  to  Nebra.ska  Bldg.  &  Investment 
Co..  130  South  13th  St.  About  $250,000. 

★  Neb..  Omaha— Hotel — J.  and  E.  Hill. 
RIackslone  Hotel,  let  steel  contract  build¬ 
ing  15  story.  66  x  66  ft.,  on  16th  and  How- 
aril  Sts.,  to  Omaha  Structural  Steel  Wks.. 
IStli  and  t.eavenworth  Sts. 

★  Nell..  A'ork — Hospital,  etc. — Lutheran 
Hospital  let  general  contract  building  2 
story.  37  x  90  ft.  rein. -con.  and  brick  bos- 
pitai  and  boiler  house,  rein. -con.  flooring, 
rock  foundation,  to  A.  J.  Olson.  520  Be- 
liance  Bldg..  Kansas  City.  Mo..  $46,840  ; 
heating  and  plumbing,  to  AV.  J.  Chambers. 
$20,750;  wiring,  to  Pub.  Serv.  Co..  $25. .590. 
.Voted  Apr.  24. 

★  N.  »..  Cathay — tirade  and  High  Schools 
— Rd.  Educ.  let  contract  building  2  story, 
brick,  to  L.  W.  Holder.  Forman.  Al)OUt 
$50,000,  Noted  May  1. 

★  Mo..  Ozark — Court  House — Christian  Co. 
let  contract  building  3  story,  rien -con., 
hrick  and  terra  cotta,  to  H.  J.  Hanson 
Constr.  Co..  Sarcoxle.  Mo..  $77,420.  Noted 
May  8. 

★  Mo..  St.  Joseph — Hotel — J.  Geiger.  25th 
St.  and  Frederick  Ave..  let  contract  build¬ 
ing  5  story.  60  X  125  ft.,  fireproof  addition, 
rein. -con.  flooring,  concrete  foundation,  on 
6th  and  Francis  Sts.,  to  E.  H.  Lawhon 
Constr.  Co..  905  Edmond  St.  About  $50,000. 

★  Mo.,  St.  I.ouIh — Theatre — C.  Hickman. 
2407  North  Bway..  let  contract  building  2 
story,  76  x  137  ft.,  rein. -con.,  steel  and 
brick,  rein. -con.  flooring,  rock  foundation, 
at  2138  East  Grand  St.,  to  A.  P.  Gates 
Constr.  Co.,  ('hemical  Bldg.  About  $50,000. 

★  IVaNh.,  Seattle — Hospital — J.  Wilkins, 
Cobb  Bldg.,  let  contract  building  3  stocy. 
34  X  60  X  70  ft.,  brick,  concrete  foundation, 
on  16th  and  John  Sts.,  to  P.  T.  Bratt,  4902 
Phinney  Ave.  About  $55,000.  Noted 
Jan.  2. 


Ore.,  Cnrvalll* — Laboratory — State  Agri¬ 
cultural  College  received  bids  June  2,  build¬ 
ing  2  story,  56  x  220  ft.  brick,  concrete  and 
mill  construction  engineers'  laboratory,  on 
college  campus,  from  Snook  &  Travers, 
Portland.  $69,800 ;  Hoover  &  McNeil,  Al¬ 
bany,  $69,987.  Noted  June  6. 

★Ont.,  Onelph — Dormitory — Dept.  Pub. 
AVks.,  Toronto,  let  contract  building  3 
story,  brick,  dormitory,  for  Ontario  Agri¬ 
cultural  College,  College  St.,  here,  to  P.  H. 
Sccord  &  Co.,  133  Nelson  St.,  Brantford. 
Noted  May  8. 

★Ont.,  Ottawa — School — School  Bd.  let 
Mntract  building  addition  to  school,  to  J. 
n.  Sanderson,  535  McLeod  St.  About  $120,- 
00(1.  Noted  Apr.  10. 

★  Ont.,  Toronto— Theatre — J.  and  J. 
.Mien.  Richmond  St,  let  contract  building 
theatre,  to  N.  McLeod,  Kent  Bldg.  About 
$t00,nfi0.  Noted  Oct  17. 


Federal  Government  Work 


PKOrOSKB  WOKK 

N.  V,,  Monlauk — Sewers — Bureau  Yards 
&  Docks,  Navy  Dept..  AA'ash.,  D.  C..  plans 
to  install  additional  sewers,  here  ;  Spec. 
3955.  About  $6000. 

N.  Y.,  New  A’ork  —  Oarage  —  Bureau 
Yards  &  Docks.  Navy  Dept.,  Wash.,  D.  C.. 
plans  to  build  here ;  Spec.  3962.  About 
$40,000. 

N.  Y.,  Korkuway — Electric  Light  and 
Power  Distributing  System — Bureau  A’ards 
&  Docks.  Navy  Dept.,  AA'ash.,  D.  C..  plans 
to  install  at  Naval  Air  Sta.,  here  ;  Spec. 
3958.  About  $60,000. 

Pa.,  Itellr«  nr — Pier  and  Fire  Protection 
System — Bureau  A’ards  &  Docks,  Navy 
Dept..  AA’ash..  D.  C..  plans  to  build  and 
install,  here;  Spec.  3972.  About  $55,000. 

Pa.,  Ft.  Mifflin — Repairs  to  Roads — Bu¬ 
reau  A'ards  &  Docks.  Navy  l>ept.,  AA’ash.. 
D.  C.,  plans  to  repair  roads  at  Navy  A’ard. 
here;  Spec.  3971.  About  $2500. 

Pa.,  Phila. — Pitying  and  Resurfacing — 
Bureau  A’ards  &  liocks,  Navy  Dept..  AA’ash., 
D.  C..  plans  to  pave  and  resurf.ace  roads 
and  streets,  here ;  Spec.  3953.  About  $23,- 
500. 

Md.,  Indianliead — Housing  Development 
— Bureau  A’ards  &  Docks,  Navy  Dept. 
AVash..  D.  C.,  plans  to  build  bouses  here ; 
Spec.  3967.  About  $100,000. 

Md..  Indlanhead — Toilet  Buildings — Bu¬ 
reau  A'ards  &  Docks,  Navy  Dept.,  AA'.ash.. 
D.  G.,  pliins  to  build  here ;  Spec.  3968. 
About  $80,000. 

A’a.,  A'orktown — Roads — Bureau  A’ards  A 
Docks.  Navy  Dept..  AA’ash..  D.  plans  to 
build  concrete  roads,  here  ;  Spec.  3970 
About  $150,000. 

Fla.,  Milluii — Bridge — J.  T.  Buller,  I'.  S. 
Government  Engr.,  will  soon  receive  bids 
building  5200  ft.  steel  bridge  over  A’ellow 
River  at  Faulks  Ferry  on  road  connecting 
Milton  with  Camp  AValton. 

III.,  Monmouth — Boilers — J.  A.  AA’etmor*. 
superv.  archt.,  treits.  dept.,  AA’.ash.,  D.  C.. 
received  no  bids  installing  in  i»ost  office, 
here.  Noted  May  29. 

Mont.,  Bozeman — Road  AA’ork — Bureau 
Pub.  Rd.s.,  Missoula,  Mont.,  soon  receives 
bids  grading  and  draining  7  mi.  AA’est  Gal¬ 
latin  Rd,  (1st  Sect.),  and  3  mi.  AA’est  Qalla- 
tin-Squaw  Creek  Rd..  16  ft.  wide.  Gallatin 
Co.  About  $20,00  each.  C.  H.  Purcell,  Post 
Office  Bldg.,  Portland,  Ore.,  dist.  engr. 
Noted  Mar.  20. 

Oregon — Rc.ad  AA’ork — Bureau  of  For¬ 
estry,  Portland,  plans  to  build  35  mi.  trail 
from  Crater  I.ake  Park  boundary  line  along 
Cascades  Summit  to  Lake  of  the  AA’oods. 
also  80  mi.  trails  through  forests  to  water 
sheds  and  gazing  lands.  About  $25,000. 
M.  L.  Merritt,  forest  examiner. 

C'al.,  A'reka — Road  AA'ork — U.  S.  Dlst. 
Engr.  Dept.  Good  Rds.,  plans  to  build  26 
mi.  roads  In  Klamath  River  Dist.,  Siskiyou 
Co.  AVork  involves  grading,  clearing  and 
grubbing,  earth  and  rock  excav.,  corru¬ 
gated  iron  pipe  culverts,  concrete  and  rub¬ 
ble  masonry  work,  timber  bridges  and 
treaties,  cribbing,  etc.  About  $500,000. 
B.  J.  Finch.  Mills  Bldg.,  San  Francisco, 
engr. 


BIBS  DESIRED 

Muss..  Boston. — Addition  to  Shipfltters’ 
Shop — ITntil  June  25  (change  of  date),  by 
Bureau  A'ards  &  Docks.  Navy  Dept.,  Wash., 
D.  C.,  building  addition  to  shipfltters'  shop 
at  structural  shop,  here  ;  Spec.  3920.  About 
$315,000;  $10  deposit  required  for  plans 
and  spec.  Noted  June  5. 

Mass..  Boston — Cranes — Until  June  25, 
by  Bureau  A’ards  &  Docks,  Navy  Dept.. 
AA’ash..  D.  C.,  installing  electric  traveling 
cranes  in  additions  to  structural  shop, 
here;  Spec.  3946.  About  $65,000;  $10  de¬ 
posit  required  for  plans  and  spec. 

R.  I.,  Coasters  Harbor — Extending  and 
Altering  Fire  Alarm  System — lentil  June 
25,  by  Bureau  Yards  &  Docks.  Navy  Dept. 
Wash.,  D.  C.,  extending  and  altering  Are 
alarm  system,  here;  Spec.  3951;  $10  de¬ 
posit  required  for  plans  and  spec. 


R.  I.,  t'oddinglon  Point — Extending  and 
Altering  Fire  Alarm  System — Until  Juiu- 
25,  by  Bure.au  A’ards  &  Dm-ks,  Navy  Dept  . 
AA’ash.,  D.  C.,  extending  and  altering  fire 
alarm  system,  here;  Spec.  3951  ;  $10  de- 
deposit  required  for  plans  and  spec. 

R.  I..  Newport — Extending  and  Altering 
Fire  Alarm  System — Until  June  25,  by  Bu¬ 
reau  A'ards  &  Docks.  Navy  Dept..  AV’ash.. 
I>  C.,  extending  and  altering  tire  alarm 
system,  here;  Spec.  3951  .  $lo  deposit  re- 
(juireti  for  plans  and  spec. 

N.  A’..  .Alontwuk — Power  House — I’ntil 
June  25,  by  Bureau  A’ards  &  Docks.  Navy 
Dept..  AA’ash..  D.  C..  building,  here  ,  S|>ec 
38S9  About  $4000;  $10  deposit  required 
for  plans  and  spec.  Noted  May  22. 

N’.  Y.,  New  York— -Crane  Runaway — Un¬ 
til  June  25  (change  of  date),  by  Bureau 
A’ards  &  Docks.  Navy  Dept.,  AA’ash.,  D.  C.. 
building  crane  runaway  for  Shipbuilding 
Slip  No.  1  and  for  bulkhead  handling  and 
storage,  here;  Spec.  3678;  $10  deposit  re¬ 
quired  for  plans  and  spec.  Noted  June  f>. 

N’.  A’..  South  Brooklyn — Storage  Building 
— I'ntil  June  25.  by  Bureau  Yards  &  Docks, 
Navy  Dept  .  AA’ash..  D.  C..  constructing 
compass  storage  building  on  roof  of  Buiki- 
Ing  S-2  ;  Spec.  3948.  .About  $25,000;  $10 
deposit  required  for  plans  and  spec. 

N'.  A’.,  Stapleton — Gas  Mains — Until  July 
7.  by  J.  A.  Wetmore.  superv.  archt.,  freas. 
dept.,  AA’ash,,  D.  C.,  furnishing  and  laying 
gas  mains  at  I’.  S.  Marine  Hospital,  here  ; 
advertised  in  this  issue. 

N’.  4.,  Cape  May — Cell  House — Until 

June  25.  by  Bureau  A'ards  &  Docks,  Navy 
Dept..  AA’ash.,  D.  C..  Iiuilding  .at  AVissa- 
hiokon  Barracks,  here;  Spec,  3943,  .Aliout 
$4000  ;  $10  deposit  required  for  plans  and 
spec.  Noted  June  5. 

N’.  4.,  f'apr  May — Flood  T.ighting  Sys¬ 
tem — ITntil  June  25,  by  Bureau  A’ards'  & 
Docks,  Navy  Dept.,  AA’ash.,  D,  C.,  install¬ 
ing  in  AA'issahickon  Barracks,  here  ;  Spec. 
3963.  About  $8250  ;  $10  deposit  required 
for  plans  and  spec. 

Pa..  Ft.  Mifflin — Cleaning,  Repairing  and 
Resurfacing  Roads — Until  June  25,  by  Bu¬ 
reau  Yards  &  Docks.  Navy  Dept..  AVash , 
D.  C..  cleaning  and  repairing  existing  mac¬ 
adam  roads  and  resurfacing  same  wltli 
bituminous  dressing;  Spec.  3971,  Alwut 
$2500  ;  $10  deposit  required  for  plans  and 
spec. 

Pa..  Ft.  Mifflin — Tank  and  Tower — Until 
June  25.  liy  Bureau  A’ards  St  Docks,  Navy 
Dept.,  AA’ash..  D.  C..  building  elevated  steel 
water  tank  and  tower  for  Delaware  River 
water;  Spec,  3919'  About  $14,000  ;  $10  de¬ 
posit  required  for  plans  and  spec.  Noted 
June  5 

Pa.,  Phila. — Fire  Escape — Until  June  25. 
by  Bureau  Yards  &  Docks.  Navy  Depf.. 
AA’ash.,  D.  C.,  constructing  Are  escape  for 
Building  No.  5,  here  ;  Spec.  3932.  About 
$2500;  $10  deposit  required  for  plans  and 
spec.  Noted  June  5. 

Pa..  Phila. — Pipe  System — ^ITntil  June 
2.').  by  Bureau  Yards  &  Docks,  Navy  Dept., 
AA’ash.,  D.  C..  installing  combination  wet 
and  dry  pipe  system  of  automatic  sprinkler 
in  Building  No.  87.  here;  Spec.  3961.  About 
$7500;  $10  deposit  required  for  plans  and 
spec. 

Pa..  Phila.  —  Sprinkler  System  —  Until 
June  25,  by  Bureau  A’ards  &  Docks.  Navy 
Dept.,  AA’ash.,  D.  C..  installing  here  ;  Spec. 
39.54  About  $20,000  ;  $10  deposit  required 
for  plans  and  spee. 

Pa..  Phila. — AA’et  Pipe  System  —  I’ntil 
June  25.  by  Bureau  A’ards  &  Docks.  Navy 
Dept..  AA’ash..  D.  C.,  installing  wet  pipe  sys¬ 
tem  for  automatic  sprinkler  in  Building 
No.  7,  here;  Spec.  3957.  About  $7500;  $10 
deposit  required  for  plans  and  spec. 

Md.,  Annapolis — Painting  —  Until  June 
25,  by  Bureau  Yards  &  Docks.  Navy  Dept., 
AA’ash.,  D.  C.,  painting  radio  towers,  here  ; 
Spec,  3925.  About  $l2.000;  $10  deposit  re¬ 
quired  for  plans  and  spec.  Noted  June  5. 

Md.,  Baltimore — Buildings — Sea  Wash.. 

D.  C. 

Md.,  Indlanhead — Piping  and  Electric 
System — Until  June  25,  by  Bureau  Yards 
&  Docks.  Navy  Dept.,  AVash.,  D.  C..  in¬ 
stalling  piping  and  electric  system  for  ac¬ 
cumulator  and  press  house,  here  ;  Spec. 
3969.  About  $18,000;  $10  deposit,  required 
for  plans  t.nd  sp^ 
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hV(i«-r:il  Government  Work  (Continued) 

Md.,  Iiidiaiihead — I’ower  Plant — I’ntil 
Juni'  2.'..  by  liureau  Yards  &  r>ocka.  Navy 
Wash.,  I>.  tv.  building  extension  to 
|K)wer  plant;  StH'c.  .1924.  About  |210,000; 
$.10  deposit  required  for  plans  and  spec. 
Noted  June  f). 

It.  .\nar»Ktiu — ItuildinRS,  HanRars. 

Hoads  and  DistributinR  Systems — Cntil 
.lune  C.l.  by  Hureau  Yards  &  I>o<’ks.  .Navy 
Kept.,  Wa.sh.,  1>.  O.,  buildiriR  and  installitiR 
here  ;  .Spec.  390:.  .\lHJUt  $475,000  ;  $50  de¬ 
posit  retjuired  for  plans  and  spec.  Note<l 
•May  22. 

It.  Wash. — BuildinRs — I'ntll  June  28 

by  Constr.  Div.,  War  Kept..  Wash.,  con- 
structinR  steel  buildiiiRS  at  Camp  Normoyle. 
San  Antonio,  Tex.  ;  Camp  Holabird  Balti¬ 
more.  Md..  and  Camp  Jesuii.  Fort  McPher¬ 
son,  Ga.  ;  advertised  in  this  i.ssue. 

It.  4'.,  WhmIi. — Pumi)  IIous<- — Cntil  June 
20,  at  ottiee  «if  Secy.  Bd.  C'omrs.,  511  Dist. 
ItldR.,  constructiiiR  small  pump  house  at 
.Municipal  Kish  Market  on  Water  St.  t>e- 
tween  11th  and  12th  St. 

Va..  Hampton  Koads — Fire  .M.arm  Sys¬ 
tem — Cntil  June  2.5,  by  Bureau  Yards  & 
IhH'ks,  Navy  Pept.,  Wash.,  P  in- 

stalliliR,  here  ;  Spec.  39fiO.  .\bnut  $600a  ; 
$!0  deposit  re<|uired  for  plans  and  spec. 

Vn.,  Ilampttiii  KoudH— Hailroad  exten¬ 
sion — Cntil  June  2.'.,  by  Bureau  Yards  & 
Pocks.  .Navv  Pept.,  Wash.,  P.  C.,  bulldinR 
here;  S|mc  3947.  About  $25,000;  $10  de¬ 
posit  required  for  plans  and  spec. 

V»..  Yorktowii — BuildinRS  —  Until  June 
25.  by  Bureau  Yards  &  Itwks.  Navy  Pept., 
Wash.,  P.  C..  oonstnictinR  lO  buildinRS, 
here;  Spec.  3952;  $10  deposit  for  plans  and 
spec. 

8.  r..  I’aris  iHluad — Water  Supply  Sys¬ 
tem — Cntil  June  25,  by  Bureau  Yards  & 
Itocks,  Navy  Pept..  Wash.,  P.  C.,  bulld¬ 
inR  fr«-sh  water  supply  system,  here  ;  Spec, 
soot  .\bout  fiofi.oott;  $10  deposit  required 
for  plans  and  spec. 

<Jn.,  Ft.  .Mrl*brrt>on — See  Wash.,  P.  C. 

Ha..  Kr.v  West — Oil  BurnhiR  E<iuil)ment 
— -Cntil  June  25.  by  Bureau  Yards  &  Itocks. 
Navy  Pei>t..  Wash..  P.  C..  furnishinR  oil 
burninR  equipment  for  boilers;  Spec  3847. 
Atmut  $0500  ;  $10  deposit  re<iuired  for 

plans  and  si>eo.  Noted  June  12. 

Fl»..  Key  Wetf — Power  ITous*-.  Electric 
<}<-n«Tator  Equiima-nt  and  Fire  Protection 
•System—  Cntil  June  25,  by  Bureau  Y.ards 
(t  Pocks,  .Navy  Pept..  Wash..  P.  C..  build- 
itiR  i>ower  house  and  instalhnR  electric  Ren- 
erator  «-<mipment  and  fir<  protection  sys¬ 
tem,  lu-r*- ;  Si)ec.  3956.  .-ibout  $105,000;  $10 
deposit  required  for  plans  and  spec 

Fla.,  Ke.v  We>t( — Sewe” — I'niil  June  25, 
by  Bureau  Yards  &  Pocks,  Navy  Pept.. 
Wash..  P.  C..  IniildinR  interceptinR  sewer 
at  Naval  .\ir  Sta.  ;  Spec  3959.  .\bout  $4000  ; 

$  1 0  deposit  rc-fiuired  for  plans  and  spec. 

Fla..  PriiMirolu — War  Heads  and  Pe- 
tonato'-  -t'or*-!'.  luses — Cntil  June  25,  by  Bu¬ 
reau  '■•tris  &  Pocks.  Navy  Peiit..  Wash.. 
P  C,  huildinR  at  Naval  Air  Sta..  here; 
Slice  3s>2.  .\’>out  $470t»;  $10  deposit  re¬ 

quired  for  plans  and  sp«‘C.  Noted  Aiir  lo. 

III.,  Great  I.ukeii — Hoad  Work — I’ntil 
June  25.  by  Burcait  Yards  &  Pocks.  Navy 
Pept..  Wash.,  P.  C..  improviiiR  roads,  here  ; 
Spec.  3950.  .\bout  $35,000;  $10  deposit 
required  for  plans  and  spec. 

WIs..  Milwaukee — Skeleton  Steel  Towers 
•  ITntll  .1  me  23.  by  Supt.  1,iRhthouse.s.  424 
Federal  BIcIr.,  furnishiiiR  and  erectinR  four 
.11  ft.  skeleton  steel  towers,  each  with  at¬ 
tached  steel  tank  house  ;  advertised  in  this 
issue. 

la..  Vinton — Post  Ottiee — I’ntil  July  10, 
by  .1.  A.  Wetmore,  suiierv.  archt..  treas. 
ibqit..  Wash.,  P.  C..  furnishinR  material  ,and 
buildliiR  post  ollice,  here.  Separate  bids 
will  Ih'  received  on  material  and  labor. 

Tex..  San  Antonio  —  Buildings —  See 
Wash.,  P.  C. 

WnNh..  PiiRet  Sound — Grading.  Excavat- 
inR  and  FillinR — Cntil  July  2.  by  Bureau 
Y.-irds  A-  Pocks.  Navy  Pept.,  Wash..  P.  O.. 
RradinR.  excavating  and  flllinR.  here;  Spec 
3256.  .\IhiuI  $380,000;  $10  deposit  required 
on  plans  and  spec.  Noted  Aug.  1. 

fal..  I-OH  Angelet) — Silt  Piversion  Works 
—  Cntil  July  18.  by  It.  S.  Engr.  Office.  725 
Central  Bldg.,  building  near  Los  Angeles 
and  IxmR  Ileach  Harbors;  advertised  in 
this  issue. 


Mare  Island — Cranes — Until  June 
25,  by  Bureau  Yards  &  Pocks,  Navy  Pept., 
Wash.,  installing  3  electric  traveling 
cranes  In  structural  shop,  here  ;  Spec.  3903. 
.\l)out  $275,000;  $10  deposit  required  for 
plans  and  spec.  Noted  May  22. 

Tal..  San  Franrl»co— Radio  Towers — Un¬ 
til  June  25,  by  Bureau  Yards  &  I>ocks, 
Navy  P*'pt.  Wash..  P.  C.,  erecting  two  450 
ft.  steel  radio  towers,  here ;  Spec.  3965. 
.\bout  $85,000;  $10  deposit  required  for 

Ilians  and  spec. 

FKICKS  .\NI>  CONTRACTS  AW.VRDED 
(t^Indicates  award  of  contract) 

N.  II.,  Furtsmouth  —  Uaundry — Bureau 
Yards  &  Pocks.  Navy  Pept..  Wash.,  P.  C.. 
received  bids  June  11,  building  at  Marine 
Barracks,  here,  from  Weiss  Constr.  Co..  4o 
Court  St.,  Boston,  Mass.,  $12,600,  (60 

days)  ;  King  Bumlier  Co.,  Charlottesville. 
Va.,  $12,943,  (60  days).  Noted  May  22. 

AMaHs.,  C'lialliam  —  Roads  —  Bure,au 
Yards  &  Pocks.  Navy  Pept.,  Wash..  D.  C., 
let  contract  building  roads,  to  Coleman 
Bros.,  1  Marginal  St.,  Chelsea,  $7270  (45 
days).  Noted  June  12. 


MasH..  CheNra — Heating  Plant  and  Dis¬ 
tributing  System  —  Bureau  Yards  and 
Pocks,  Navy  Pept.,  Wash.,  P.  C.,  received 
bids  extending  heating  plant  and  distribut¬ 
ing  system,  here,  from  Power  Efficiency 
fV.rp.,  White  Bldp.,  Buffalo.  N.  S’..  (1) 

$54,88$,  (76  days)  ;  Lynch  &  Woodward. 
287  Atlantic  Ave.,  Boston.  $57,432.  (70 

days);  Lord  Constr.  Co.,  112  South  Water 
St.,  Boston,  $59,927,  (65  days). 

MasH.,  llingham  —  Dredging  —  Bureau 
Yards  &  Pocks,  Navy  Pept.,  Wash.,  P.  C.. 
received  bids  June  11,  dredging  at  Naval 
■Ammunition  Pepot,  here,  (1)  work  com¬ 
plete.  from  Boston  Predging  Co.,  172  Con- 
dep  St.,  (1)  $.89,  (100  days).  (2)  $20.  (3) 
$40  ;  Bay  St.ate  Predging  &  Contg.  Co.,  62 
Cornier  St..  (1)  $  83.  (98  days).  (2)  $20, 
(3)  $38.  Both  contractors  of  East  Boston. 
Noted  May  22. 
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(1)  $116,317,  (150  days),  (2)  $Rr, 
$30,000,  (4)  $200,  (5)  $18.50;  i, 

memo,  424  West  Holly  Ave.,  I’ittni 
(1)  $120,150  (time  as  specffieip  , 
450,  (4)  $100,  (5)  $25,  (6)  $1.9<'i  i, 
H.  P.  I^odge,  1633  Ransted  St..  I'l 
$129,398  (120  days),  (2)  $10‘>,i'. 

days).  (3)  $31,900.  (4)  add  $] 

$22  50,  (6)  $2.09  to  $4  49.  Noted  .M 


★  R.  I.,  Newport  —  Boathouse-';,,,..,,, 
Yards  &  Pocks.  Navy  Pept.,  Wash  ,,  i- 
let  contract  building  here,  to  Parh,  c  x' 
Slade  Constr.  Co.,  52  Bridge  St.,  {-’I,,,, 
(150  days).  Noted  June  12  ‘ 


Engr.  Office,  New  London,  let  contra.  ,  for 
maintenance  dredging  in  New  Haver,  Har¬ 
bor.  to  J.  S.  Packard  Predging  Co  .  Turks 
Head  Bldg..  Providence,  R.  I,,  j:; ,  c,-' 

Noted  May  1. 


N.  Y.,  Brooklyn — Building,  etc. — Riiieii, 
Yards  &  Pocks.  Navy  Pept..  Wash  I)  c 
received  bids  June  11,  constructing 
Ing  "F”  and  altering  stairway  in  main  li.is- 
pital  at  U.  S.  Naval  Hospital  Reservat;,!,, 
here,  (1)  work  complete  from 


Nugent  Constr.  Corp..  505  5th 
York  City,  (1)  $242,422  (120 
$409,904  (150  days),  (3)  $8000 


Ave.,  New 
d.ay.s),  (2, 
(45  days). 


White  Fireproofing  Constr.  Co..  9.5  .M.iil,. 
son  Ave.,  New  York  City  (1)  $261,945  (12" 
days),  (la)  deduct  $2240  ;  (2)  $416.5l!i 

(1.50  days),  (3)  $8450,  (3a)  deduct  $59  (4.'. 
days). 


Warren  Moore  Co.,  Colonial  Trust  Bldg. 
Phlla..  (1)  $283,653  (time  as  specithd). 

(la)  $1090,  (2)  $411,439  (time  as  spe,  i- 
fled),  (3)  $9500,  (3a)  add  $70.  Noted 

June  5. 


★  N.  Y.,  Brooklyn — Fence — Bureau  Yards 
&  Pocks.  Navy  Pept.,  Wash.,  P.  C..  le,  con¬ 
tract  building  fence  at  Marginal  Parkway, 
here,  to  Wright  Wire  Co.,  69  Hammond  ,St.. 
AVorcester,  Mass.,  $1195,  (30  days).  Noted 
June  5. 


Mass.,  llingham — Fire  Protection  Sys¬ 
tem — Bureau  Yards  &  Docks.  Navy  Pept., 
Wash.,  T).  C.,  received  bids  June  11,  install¬ 
ing  here,  (1)  work  complete,  from  H.  S 
Roberts  &  Co.,  1123  Bway.,  New  York  City, 


★  N.  Y’..  BrookI.vn — Sprinkler  System — 
Pub.  AV’ks.  Officer.  Navy  Yiinl.  Brooklyn, 
let  contract  Installing  sprinkler  system,  to 
C  Metids  &  Co..  39  Park  Row  $42.21" 
(time  as  specified).  Noted  Apr.  10. 


MILL  TREKK  IMPROVEMENT — F;RIE.  P.\. 


Bids  were  received  by  City  Council.  May  20.  (lowest  3)  for  completion  of  Mill  Creek 
‘Flood  Control.  .Sect.  No.  3.  from  (A)  Scott  Bros..  Arlington  Blk..  Rome,  N.  Y  (awardid 
contract);  (B)  Peckham  Constr.  Co..  Niagara  Ijife  Bldg.,  Buffalo.  N.  Y.  ;  (C)  Founda¬ 
tion  Co..  233  Bway.,  New  A’ork  City;  Sect.  No.  4.  (A)  Seott  Bros,  (awarded  contraet); 
(B)  Peckham  Constr.  Co.  ;  (C)  A.  L.  Anderson  &  Bros.,  McCance  Bldg,  Pittsburgh  ;  Sect 
No.  5.  (A)  Erie  Concrete  &  Steel  Co.,  Erie  (awarded  contract)  ;  (B)  Schaaf  Co.,  Mutual 
Life  Bldg..  Buffalo,  N.  Y.  ;  (C)  Lupfer  &  Remick,  Ellicott  Sq.,  Buffalo,  N.  Y.  The  unit 
btds  were  as  follows: 


SECT.  3 


Taking  care  of  water  (luinp  sum) .  . 

10,000  cu  yd  exeaviitioii  elaas  "A”  earth 
2,700  eu.yd  exeavaAion  class  ■‘B"  earth 
33,000  cu  yd  excavation  class  "P”  rook 
2,500  cu  yd.  excavation  class  "E"  rock 
550  cu  yd.  excavation  class  “F"  earth  .  . 

250  cu  ,vd.  excavation  class  “G”  rock 

850  cu  yd  excavation  cla.ss  "H”  concrete  masonry 

1,050  cu  yd  excavation  class  “J”  stone  and  brick  masonry 

1,800  sq  yd.  excavation  class  "K”  pavements  . 

17,200  cu  yd  concrete  class  ".A"  tulie 

200  cu  yd.  concrete  class  "B"  ribs,  walls,  etc  . 

300  cu  yd.  concrete  class  “E”  rough  . 

105  cu  yd.  concrete  class  "F”  manholes,  etc  .  . 

306  t^ons  reinforcing  steel . 

7  tons  stnretural  steel .  . 

18  tons  iron  eastings  . 

50  tons  east  iron  pi|ie . 

150  ft.  xitrified  sewer  pipe,  6  in 

1 10  R.  vitrified  sower  pipe,  9  in  . 

1 10  ft.  vutrifiod  sewer  pi|)e.  12  in 
130  ft.  xntrified  sewer  pipe.  15  in 
50  ft  vitrified  sr'wer  4>lpe,  18  in 

75  ft  x-itrified  sr-wer  pipe,  24  in . 

20  ft  vitrified  sewer  pipe,  36  in .  . 

30  eu  yd.  hriek  masonry  .  ^ .  . 

fnderpinning  strueture  No  I  (lump  siiii )  . 

I'nderpinning  strueture  No.  2  (lump  sum)  . 

Underpinning  strueture  No  3  (lumpsum)  . 

Umierpinning  strueture  No.  4  (lump  sum)  . 

Underpinning  strueture  No.  5  (lump  sum)  . 

Underpinning  strueture  No  6  (lump  sum) . 

450  ft  intereepting  sewer,  36  in . 

4.050  ft.  tile  in  invert.  8  in . 

8  flap  valves,  12  in  and  le»  . 

6  flap  valves,  15  in.  to  24  in  . 

,  50  lin  ft.  supporting  water  pip«-s,  etc . 

1 5  tons  steel  for  taking  care  of  traffic  . 

20M.  tinilier  for  taking  care  of  traffic . 

26.500  bbl  Portland  cement . 

Extendeil  totals . 


A 

B 

r 

$10,360 

1 

00 

$5,000 

00 

$8,000  00 

05 

1 

30 

1  20 

1 

95 

2 

00 

3  50 

2. 

25 

3 

00 

2  00 

3 

25 

5 

00 

b  00 

1. 

95 

2 

25 

3  25 

3 

25 

6 

50 

6  50 

3 

90 

4. 

50 

4  00 

2 

90 

2 

15 

4  00 

1 

30 

70 

1  50 

9 

05 

10 

00 

11  on 

19 

50 

12 

25 

13  50 

7 

15 

5 

85 

13  50 

32. 

40 

II 

00 

18  00 

86. 

75 

86 

00 

87  00 

III. 

50 

190 

00 

175  00 

142. 

50 

135 

00 

127  00 

99. 

75 

90 

00 

74  00 

78 

30 

60 

U 

10 

50 

1  00 

1 

30 

60 

1  35 

1 

65 

1 

00 

1  80 

2 

05 

1 

40 

2  50 

3 

40 

2 

30 

4  50 

6 

50 

5 

95 

10  25 

23 

30 

22 

00 

24  00 

4,000 

00 

3.000 

00 

5,000  00 

2.600 

00 

1,500 

00 

5,000  00 

3,100 

5.960 

00 

00 

3,000 

3,000 

00 

00 

6.000  no 
10,000  no 

325 

00 

1,000 

00 

1.000  00 

5,960 

00 

5,000 

00 

22.000  00 

7 

10 

4 

15 

7  75 

65 

60 

70 

51 

75 

55 

00 

60  00 

97 

1 

00 

115 

00 

150  no 

95 

3 

25 

2  50 

130 

00 

100 

.00 

175  00 

97 

00 

90 

00 

100  00 

2 

90 

2 

.60 

2  87 

$451. 

459 

$478. 

649 

$519,313 
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SECT.  4 

Tikiwt  r:.'''  water  (lump  sum) . 

jT/wJo  cu.vd.  rxeavation  riaas  “A"  earth 

lioOcu  y>l  exoavation  clasa  “B"  earth 

tiOOO  cu  vil.  exeavation  rlasa  “D”  roek 

ilMeu  yil  exeavation  class  “E”  rock 

I  500  cu  y'i-  excavation  class  "F”  earth 

I  iOOcu.yil.  excavation  class  "C!"  roek 

1200  cu  yil  excavation  class  "H”  concrete  masonry . 

MOO  cu  y.l  excavation  class  "J”  stone  and  brick  masonry 
l500  »iiy'l  excavation  class  "K”  pavements. 

17,600  cu  yd  "A;  tu^  ... 

tjocuyd  concrete  B  ribs.lwalls.  etc  . 

500  cu  yd.  concrete  class  "F/'^rouKh 
I50cuyd.  concrete  class  “F”  manholes,  etc..  . 

105  tons  rcinforcinn  steel,  furninhinit  and  plaeinit 
160  tons  rcinforcinK  steel,  placiuR  only 

50  tons  structural  steel . 

17  tons  iron  castimts . 

60  tons  cast  iron  pipe.  .  .  . .  . . 

50  ft.  vitriti.'d  sewer  pipe,  6  in . 

to  It.  vitrified  sewer  pipe,  9  in . 

100  ft.  vitrifierl  sewer  pipe,  12  in 
400  ft.  vitrified  sewer  pipe,  15  in 
160  ft  itrifU-d  sewer  pipe,  18  in 
200ft.  vitrified  sewer  pipe,  24  in 
50ft.  vitrrfierl  sewer  pipe  36  in. . 

I20cu.y<i.  firick  masonry . 

rndcrpinninK  structure  No.  7  (lump  sum) 

InJetpinniiiK  strui  turc  No.  8  (lump  sum) 

Cndcrpinnina  structure  No.  9  (lump  sum). 

I'ndcrpinninit  structure  No.  10  (lump  sum) 

Vndcrpinnini?  structure  No.  lO.A  (lump  sum) 

Cndcrpinning  structure  No.  14  (lump  sum) . 

I  ndcrpinning  structure  No.  15  (lump  sum) . 
rndcrjiinninK  structure  No.  I5A  (lumpsum) 
l  ndcri>innin*  structure  No.  16  (lump  sum) . 
rndcrpinmnor  structure  No.  I6A  (lump  sum) . 
rnderpinnin*  structure  No.  17  (lump  sum) 

4,l()0  lin  ft.  tile  in  invert,  8  in 
12  flop  valves,  12  in.  and  less. 

10  flop  valves,  15  in.  to  24  in . 

200  lin.ft  supparting  water  pipes,  etc 

IS  tons  steel  for  taking  care  of  traffic  . 

40.M.  tinilier  for  taking  care  of  traffic  . 

28.500  bbls.  Po;tland  cement  .  . 


Extended  totals. 


$589,058 


B 

$5,000  00 

1  80 

2  15 

3  80 

5  70 
2  40 
7  00 

4  80 
2  25 

75 
9  70 
13  00 

6  20 
11  70 
92  00 
42  00 

204  00 
144  00 
97  00 
30 
50 
60 
I  10 

1  50 

2  50 
6  00 

23  50 
4,800  00 
9,300  00 
2,000  00 
4,000  00 
350  00 

2.400  00 
4,800  00 

350  00 
350  00 
350  00 

4.400  00 
62 

60  00 
120  00 

3  60 
105  00 
96  00 

2  50 

$640,100 


C 

$20,788  00 

1  15 

3  00 

2  50 
5  14 

7  06 

5  93 

6  97 
5  85 
I  27 
9  00 

27  00 

8  17 
23  90 

145  34 
53  24 
175  00 
326  00 
164  30 
38 
66 
85 
92 
I  74 
I  82 

4  20 
29  20 

6,050  00 
13,500  00 
800  00 

4.200  00 
800  00 

3,900  00 

7.200  00 
550  00 

1,000  00 
2,700  00 
5,800  00 
50 
50  00 
93  00 

7  00 
115  00 
140  00 

3.47 

$653,697 


SECT.  5 


A  13  (• 


Taking  care  of  water  (lunip  sum) . 

5,000  cu.yd.  excavation,  class  "A"  earth 

3,500  cu.yd.  excavation.  Class  "B’'rock . , 

500  cu.yd.  excavation,  class  “C”  rock . 

80  cu.yd  concrete,  class  “A”  portal . 

200  cu.yd.  concrete,  class  “B"  buttressed  walls. . 

1.200  cu  yd.  concrete,  class  “C”  gravity  walls.. . 
600  cu  yd.  concrete,  class  “D”  footings  and  floor 

15  tons  reinforcing  steel . 

300  lin  ft  tile  drains . 

500  sij.yd  surfacing  with  tup  soil.  . 

200  81)  yd  rubble  paving . 

3,000  bbl.  Portland  cement  . 


$650  00 

$1,400  00 

55 

87 

2  57 

2  14 

2  83 

2.70 

18  60 

15  84 

18.00 

12  50 

9.35 

II  80 

6,70 

5  80 

140  00 

105  00 

1  28 

09 

51 

50 

2.57 

1.70 

2  90 

3.00 

$500  00 

1  50 

2  65 
2  65 

16  05 

17  12 
8  50 

,  7  50 
75  00 

24 

25 

2  57 

3  00 


Extended  totals.  . 


$46,091  $47,189  $48,844 


Federal  (lovorninent  Work  (C'ontinued) 

★  .1.,  Cape  May — Storage  Tanks — 
Bureau  Vards  He  Docks,  Navy  Dept.,  Wash., 
1'.  ('.,  let  contract  installing  gasoline  tanks 
and  fuel  depot,  here,  to  Mansfield  &  Sav- 
agt,  l.l.'i  William  St.,  New  York  City,  $82,- 
066  (150  days).  Noted  June  12. 

*l’a..  F't.  -Mifflin — Fence  and  Gates — Bu¬ 
reau  Yards  &  Docks,  Navy  Dept.,  Wash., 
D.  (’.,  let  contract  building  here,  to  Wright 
Wire  Co.,  69  Hammond  St.,  Worcester, 
Ma.ss.,  (1)  $14,400,  (90  days);  also  unit 
prices  for  (2)  and  (3).  Noted  June  12. 

★  I’u.,  Ft.  Mifflin  — TNT  Plant  —  Bu¬ 
reau  Yards  &  Docks,  Navy  Dept.,  Wash., 
n.  C,  let  contract,  to  G.  F'.  Pawling  Co.. 

11.32  South  Penn.  Sq..  l’hiladel|)hia,  $173,- 
298,  (210  days).  Noted  May  29. 

★  I’a..  I’hlla. — Elevator  Shafts  —  Bureau 
Yards  Dock.s.  Navy  Dept.,  Wash.,  D.  C., 
let  contract  installing  elevator  shafts  in 
heavy  machine  shops,  here,  to  Albro  Clem 
Elevator  Co.,  Erie  Ave.  and  1)  St..  $14,648. 
fl65  days).  Noted  May  22. 

riiila. — Heating  and  Humidifying 
Apparatus — Bureau  Yards  &  Docks,  Navy 
I'ept  ,  Wash.,  D.  C.,  let  contract  installing 
at  .Aircraft  Storage  Building  "D.”  here,  to 
Knteriirise  Steam  &  Hotwater  Heating  Co., 
J'"'  North  Howard  St.,  Ilaltimore,  Md.. 
I6.,.')29  (120  days).  Noted  June  12. 

t  — Pavement — Bureau  Yards 

&  Hoiks.  Navy  Dept..  AVash.,  D.  C.,  let 
contract  building  at  Marine  Corps  Bar- 
nicks.  here,  to  F7.  C.  Fish.  7U4  Beal  Estate 
Trust  Bldg..  $7887,  (35  days).  Noted 

-'lay  1, 


♦  Mil..  Baltimore — Rip  Rap — Supt.  Light 
Custom  House,  let  contract  fur- 
m-shinc  and  placing  rip  rap  stone  at  Craney 
i.uand  Light  House  Sta.,  Elizabeth  River, 
'a.,  to  Raymond  Concrete  Pile  Co.  922 
Munsev  Bldg..  $6000.  Noted  .Mav  29. 


D.  4  .\iiaroHtiu — Earth  Fill — Bureau 
Yards  &  Docks.  Navy  Dept.,  Wash..  D.  C.. 
received  bids  June  II.  building  earth  fill, 
here,  from  Scheer  &  Deekelhaum,  13.59  H 
St.,  N.  E.,  $I  per  cu.yd  (50  days)  :  Vinson 
Constr.  ('o.,  1709  2nd  St.,  N.  W.,  $1.34  (55 
days);  G.  Hyman.  1116  Morse  St..  N.  E.. 
$1.69  (3if  days).  Contractors  all  of  AVash., 
D.  C.  Noted  June  6. 

I>.  <■„  Mush. — I..iil)oratory — U.  S.  Constr. 
(Quartermaster.  War  College,  received 
bids  June  9.  building  2  story  photo¬ 
graphic  laboratory,  here,  from  E.  Diehitscli, 
383  Madison  Ave.,  New  A’ork  City.  $60,994, 
(100  days);  Weller  Constr.  Co..  816  14th 
St..  $65,893.  (160  days);  Piel  Constr.  <”o., 
2519  Edmonston  -Ave.,  Baltimore,  Md.  $68,- 
750  (120  days).  Noted  June  5. 

★  I>.  r..  AA'iish. —  Partitions — Bureau 

A'ards  &  Docks.  Navy  Dept.,  AA'ash.,  D.  C., 
let  contract  building  partitions  in  machine 
shop  here,  to  .A.  C.  Mosi's  &  Co..  916  New 
A'ork  .Ave.,  $42. .500  (75  days).  Noted 

June  12. 

A'b.,  Iluniptoii  Kouds — Electric  Dis¬ 
tributing  System — Bureau  A’ards  &  Docks. 
Navy  Dept.,  AA'ash.,  D.  C.,  received  bids 
June  1 1,  installing  at  Sulimarine  Base.  here. 
(1)  work  eomplete,  from  Hetzel  &  P.uleah, 
373  4th  Ave..  New  A'ork  City,  (1)  $48,813. 
(120  days),  (2)  $130,  (3)  $2.50,  (4)  $.07; 
Carroll  Electric  Co.,  714  12th  St..  Wash., 
D.  C..  (1)  $.54,500.  (120  days),  (2)  $200. 

(3)  $2.40,  (5)  $.12;  J.  Livingston  &  Co., 
Grand  Central  Terminal.  New  A’ork  City. 
(1)  $55,000,  (90  days),  (2)  $225,  (3)  $6.10, 

(4)  $.09.  Noted  May  29. 

4kA'a..  Hampton  KoiidH — Electric  Freight 
Elevator — Bureau  A’ards  &  Docks,  Navy 
Dept.,  AVash.,  D.  C..  let  contract  installing 
here,  to  Kaestner  &  Hect  Co.,  500  South 
Throop  St.,  Chicago.  Ill.,  $112,644  (150 

days).  Noted  June  12. 

4kA'a..  Hampton  Roado — Revolving  Plat¬ 
form — Bureau  Yards  &  Dock.s.  Navy  Dept., 
AA-ash.,  D.  C.,  let  contract  building  revolv¬ 
ing  platform  at  Air  Sta.,  here,  to  Mansfield 
&  Savage,  135  William  St..  New  A’ork  City. 
$11,131,  (60  days).  Noted  June  12. 


'gAa..  Hampton  Koadw— Steel  AA’ater 
Tank  and  Tower — Bureau  A’ards  &  Docks. 
Navy  Dept.,  Wash..  D.  C..  let  contract 
erecting  one  150. ('(to  gal.  8(eel  water  tank 
and  tower,  to  Pittsinirgh  Des  Moines  Steel 
Co..  959  Munsey  Bldg..  Wash..  D.  C..  $11.- 
.580.  (120  days).  Noted  June  5. 

A  a.,  ((iiuiitii-o — Tank — Bureau  A’ards  A: 
IkK-ks.  Navy  Dept..  Wash..  D.  C..  received 
liids  June  II.  Iiuililing  20.000  gal.  elevated 
steel  tank,  at  Marine  Barracks,  here,  (1) 
work  complete,  from  Mansfield  A:  Savage. 
135  AA’illiam  St..  New  A’ork  City,  «2)  $.5,539. 

(  45  days)  ;  Pittsburgh  IVs  Moines  Steel 
Co.,  .595  Munst'y  Bldg.,  Wash.,  D.  C,  (It 
$6fi6it,  (7.5  days).  (2 1.  $’.:.Mt.  (7.5  daysi. 

-Voted  June  5. 

S.  (  liarirslon — Boilers  ami  Super- 

lieaters — Bureau  A’ards  (i  Docks.  .Vavy 
D«‘Pt..  AA’asli..  D.  C..  r«‘eeiv«'d  liids  furnish¬ 
ing  and  installing  at  Navy  A’ard,  here,  froni 
Heine  Safety  Boiler  Co..  112it  Pennsylvii- 
nia  Bldg..  Wash..  1 1.  C..  $42,850,  (llii 
days)  ;  Edgemoor  Iron  Co.,  Edgenioor,  Del.. 
(I)  $4.5.217,  (120  days)  :  J.  I.  Skeldmi  Eng 
Co.,  242  Water  St.,  Toledo.  O.,  $51,922. 

♦  S.  CharleNtnii — Hoof  Decks — Bureau 

A’ards  &  Docks,  Navy  Dept..  Wash.,  D.  •' 
let  contract  Iniilding  gyiisum  roof  deck.s.  to 
Keystone  Gypsum  Fireproofing  Cori>..  47 
AA’est  34th  St.,  (a)  $168  500.  (S2  days);  H 
W.  Johns-Manville  Co..  296  Madi.son  .Ave  . 
(b)  $6.5,191.  (90  days).  Both  contractors 
of  New  A’ork  City. 

O.,  f'lnriiinutl — Boiler — J.  .A.  AVetiiion  . 
suiierv.  arelK..  treas.  dept..  Wash..  D.  C.. 
received  only  bid  June  16.  installing  lioiler 
in  post  office  and  customhou.se.  here,  from 
Heine  Safety  Boiler  Co,.  5319  Marcus  SI  . 
St.  liOuis,  Mo..  $39,930  (I9.5  days).  Noted 
May  29. 

III.,  <’alr»>— Boiler  —  J.  .A.  Wetmore 
suiierv,  areht.,  treas.  dept.,  AA’.ash.,  D.  C. 
received  bids  .Tune  16.  furnishing  and  in¬ 
stalling  boiler  in  iiost  office,  here,  from  T.a 
Hue  Bro.s.,  Cairo.  III..  $177.5  (7it  days);  W 
Wilby,  .Selma.  .Ala.  $2299  (Det.  1);  C  J 
Gleason,  .Augusta.  Ga.,  $2.59.5  (Oct.  1  1 
"Noted  May  29. 

-A- Kan..  Eldorado  —  I’ost  Office  —  ,T.  .A 
Wetmore.  smierv.  areht  .  treas.  dei'l  . 
AA’ash..  D.  C.,  let  contract  building  here,  to 
Henry  &  Hatfield  Constr,  Co.,  102  South 
Meridian  St.,  Indianapolis,  Ind..  $68,23.3 
-Voted  June  5. 

S.  D.,  Dradwood — Bureau  Pub  Rds 
Denver.  Colo.,  received  liids  grading  7.7'' 
mi.  DeadAA’ood-Hot  Springs  Rd..  Lawrence 
Co.,  from  Parrish  &  Mattson,  $36.36.5  ;  .An¬ 
derson  Constr.  Co.,  $38,592  ;  lioth  I'ontrae- 
tnrs  of  Rapid  City. 

★  Te\.,  Ilriiton — Post  Office — .T  A  Wet¬ 
more,  superv.  areht.,  treas.  dejit.,  AA’ash  . 
D.  C..  let  contract  huihling  jiost  office,  hen-, 
to  Cootier  &  I.und.  Inc.,  142  Market  St.. 
Newark,  N.  J..  $63,426.  Noted  June  12. 

Colorado— Road  AA’ork  —  Bureau  Pub. 
Rds..  Denver,  received  liids  May  26,  grad¬ 
ing  12,3  mi.  Monarch  Pass-East  Side  Rd  . 
involving  4  4  acres  clearing  and  gruliliing. 
61.166  cu.yd.  earth  and  1  1,826  cu.yd.  rock 
excav.,  from  .Vel.son  &  Co..  2240  .Market 
St..  $76,017;  AV  O.  Morrison.  $111.86,5 
Roth  contractors  of  Denver. 

Colo.,  Itenver — Boilers — J.  .A.  AA’etmore. 
superv.  areht.,  treas.  dept..  AA’ash.  It,  C, 
received  liids  .Tune  9,  installing  2  boilers  in 
custom  house,  here,  from  C.  J.  Gleason, 
-Augusta,  Ga.,  $.5675.  (90  davs)  ;  A\'.  Williv. 
Selma.  Ala.,  $6495,  (Oct.  1  )  :  J.  F.  I'flefer. 
1140  California  St..  $7150  (60  days).  Noted 
Miiy  29. 

.\riz.,  Saraton — Dam  and  Bridge — P.  .s 
Indian  Serv..  528  F'ederal  Bldg,,  l-os  An¬ 
geles.  Cal.,  received  bids  June  2.  building 
rein. -con.  diversion  dam  and  bridge  on  Gila 
Biver,  (Government  furnishing  eenieni 
reinforcing  steel,  piles,  gates  and  machin¬ 
ery).  from  Burton  &  Dillon.  620  Security 
Bldg.,  I.,os  Angeles.  Cal.,  $300.38.5  ;  Amhur- 
sen  Co.,  61  Bway.,  New  A’ork  City,  percent¬ 
age  basis  or  lump  sum.  amount  to  be  fixed 
later.  Noted  May  1. 

-ACal.,  Yreka — Tload  AVork — B.  .T  Finch, 
dist,  engr.,  U.  S.  F^orest  Serv.,  Mills  Bldg., 
.San  Francisco,  let  contract  building  1.5  ml. 
road  from  Happy  Camp  to  point  near 
Crawford  Creek.  Siskiyou  Co.,  to  AA’.  A. 
Bechtel.  625  Market  St..  San  F''rancisco, 
About  $235,000  .Voted  May  15 

Miscellaneous 

PROrOHEII  AA’ORK 

Pier — Fall  River,  MasK. —  State  Comn.  on 
Waterways,  State  House,  Boston,  plans  to 
build  pier  here.  About  $300,000.  J.  N. 
Poole,  chn. 

on  Tank — Apponangh.  R.  1. — Apponaugh 
Co.  soon  lets  contract  building  rein. -con 
oil  tank,  150,000  gal,  capacity.  AV  B; 
I-ewis,  Grosvenor  Bldg.,  Providence,  engr. 


1 


1 


392 


ENGINEERING  NEWS-RECORD 


VoL  82,  No.  25 


MiHcellaneouH  (Continued) 

Memorial  Arrh  —  Providence.  R.  I. — 
Hrown  UnlverHlty,  CoIleRo  St.,  had  plana 
prepared  by  Coolidfte  A  Shatturk.  archta  . 
Amea  Hldn..  Boaton.  Maaa..  for  memorial 
arch  Kateuay  with  ('olumna  and  hronze 
talileta  on  colleKe  campus.  About  tIS.OOO. 

River  Terminal — Rahway,  N.  J. — City 
plana  to  l>ulld  river  terminal  on  llahway 
ltlv<‘r,  to  include  cold  atoratte  warehouses. 
sIn-da,  railways,  tracks,  etc.  Alniut  $2,400.- 
000.  II.  McIj.  Harding,  52  Vanderbilt  Ave., 
New  York  City,  engr. 

TrannmlHiilnn  l.lne — Yorklinven,  Pa. — 
Vorkhaven  Water  A  Power  Co.  employed 
engineer  to  prepare  plans  for  23  ml.  trans¬ 
mission  line  to  run  from  here  to  point  In 
la-lianon  Co.,  near  la‘banun.  A.  Delano, 
engr 

I*ler,  etc. — (iuirport,  Kla. — Pinellas  Co. 
plans  to  build  500  ft.  pier,  yacht  basin  and 
commercial  dock. 

t'nnimiinit.v  Center  and  Pla.vground»— 
llaylikn,  II. —  Harney  Community  Center.  536 
Vailey  SI  .  plans  to  build  community  center 
and  playground  Proh'cl  Includes  gym¬ 
nasium,  swimming  |>ooI.  day  nursery,  etc. 

C  It.  Sides.  Dayton,  mgr.  Pond  &  Pond.  64 
Hast  Van  Ituren  St.,  Chicago,  archta 

Ire  llreaker — Tiiledn,  O. — CIt.v  receives 
bids  about  July  15.  building  340  ft.  timber 
ice  breaker.  46  ft.  wide,  on  Fassett  Si 
AlHuit  $27,000.  H.  C.  McClure,  city  engr. 

Conduit— —Ilef  roll,  MIrh. — I’ub.  Ughting 
Comn  soon  lets  contract  building  nmdult 
in  John  H  SI.  to  new  Pub.  Ulbrary  in 
<'asa  Ave..  from  Orand  lllver  .\ve.  to  Willis 
Ave..  in  Chene  St  from  tjrand  Iliver  .\ve 
to  Houlevard.  in  Kercheval  Ave.  from  Ml. 
Kllioll  to  Htirlbul  Ave.,  in  Junction  Ave. 
from  Michigan  Ave.  to  Michigan  Central 
It  It  viaduct,  involving  .71  ml.  1-5  in.  duct 
conduit.  17  manholes,  1 70  handholes  and 
350  lamp  i>oIe  foundations.  K.  T.  Howler, 
56  Cast  Atwater  St.,  secy. 

Pipe,  ele.— Iletroll,  MIrh. — Dept  Pur¬ 
chases  &  Supplies.  New  Municipal  Court 
HIdg..  .soon  lets  contract  furnishing  ma¬ 
terials  for  high  pressure  pipe  lines  consist¬ 
ing  of  rough  cast  nt«-el  fittings,  elbows, 
lees  and  <-rosses  ;  also  sewer  gates  and  c.  i. 
viistings  for  Sewer  Dlv.  of  Dept.  Puli. 
tVks.  requirerntmls  for  year  ending  Jan. 
31.  102tl.  delivered  fo.h  cars.  Detroit. 

fiate — Port  Huron.  MIeh. — City  soon  re¬ 
ceives  bids  building  13  x  25  ft.  steel  verti¬ 
cal  lift  gate  to  regulate  flow  of  water  into 
Hlack  Iliver  canal,  concrete  abutments  and 
shore  wings.  Involving  14  tons  steel.  Aliout 
$15,000.  K.  R.  Whitmore,  city  engr. 

Pipe  l.lne— -Woodriver,  III, — See  "Indus¬ 
trial  Works." 

Dork,  etc, — Marnhfirld,  Ore. — Port  of 
Poos  Hay  Comn.  pl.ans  to  purchase  1200  ft. 
w.aterfront  and  build  imiiort  and  export 
docks  and  warehouses.  Preliminary  plans 
being  prepared.  J.  Jolhemus,  Marshfield, 
engr. 

Cabs.,  etc. — fl’ortlund.  Ore. — State  High¬ 
way  Comn..  Portland,  soon  lets  contract 
furnishing  25  cabs.  100  dump  bodies  and 
100  hydratilic  hoists.  H.  Nunn.  Salem,  sttite 
highway  engr. 

Pier,  Shed.  efe. — Portland,  Ore.— Pub. 
Dock  Comn  soon  lets  contract  building  pier 
shed  superstructure  with  towers  and  con¬ 
veyor  galleries  on  one  level  section.  Pier 
No.  1.  SI.  Johns  Municipal  Terminal,  east 
side  Willamette  River.  North  St.  Johns 
Dist.  G.  H.  Hegardt.  c  o  Dock  Comn.,  engr. 

I*urk<a — I.ong  Itearli,  Cal. — See  "Ruild- 
ings  •• 

Rngine— Pain  .Alto,  Cal. — Pity  election 
soon  to  vote  on  $72,000  bonds  for  installing 
Diesel  engine  for  generating  electricity  for 
lighting  plant.  J.  F.  Byxbee,  Jr..  Palo 
Alto.  engr. 

Pier — Kedoiido  Beach,  Cal. — City  voted 
$25,000  bonds  to  reptiir  rein. -con.  pleasure 
pier.  here.  I.eeds  A  Barnard.  Central  Hldg., 
l,os  .Angeles,  engrs.  Noted  May  8. 

Ketaining  Wall — Redwood  City,  Cal. — 

See  "Sewers." 

Breakwater— Bevlls  Iwland,  N.  S. — Dept. 
Ptih  Wks..  Ottawa,  soon  lets  contract  re- 
p.airing  breakwater  here.  About  $11,000. 
A  la'fleur,  CO  Dept.  Puh  AATts.  engr. 
Noted  Apr.  10  under  "Canada.” 

Wires — 1s>ndon,  Ont. — Utilities  Bd., 
Hydro  Offices,  Instructed  E.  V.  Buchanan, 
engr.  to  prepare  plans  for  putting  high 
voltage  wires  underground  In  downtown 
section.  About  $45,000. 


Pier — Ottawa,  Out.— Dept.  Pub.  Wks. 
soon  lets  contract  rebuilding  200  ft.  South 
Pier,  Burlington  Channel.  About  $24,000. 
Noted  Apr.  10  under  "Canada." 

Breakwater — Port  t'olborne,  Ont. — Dept. 
Pub.  Wks..  Ottawa,  soon  lets  contract  re¬ 
pairing  2  i>olnts  on  eastern  and  2  points  on 
western  breakwaters  here.  A.  I^afleur,  c  'o 
Dept  Pub.  Wks.,  engr.  Noted  Apr.  10  un¬ 
der  "Canada.”  ; 

Shelter — Calgary,  Alta, — City  Council 
nppropriate<l  $60,000  bonds  to  build  chil¬ 
dren’s  shelter. 

Dam — New  Westmlneler,  B.  C. — Dept. 
Pub.  Wks..  Ottawa,  soon  lets  contract  build¬ 
ing  dam,  embankment  and  3  groynes  at 
Nocomen  Island,  Fraser  River,  near  here. 


BIDN  DICMIRED 

Park,  ete.- Boston,  Mass.— Until  June 
24,  by  Park  Comn.,  33  Beacon  St.,  build¬ 
ing  park  area,  furnishing  settees,  excavat¬ 
ing  and  laying  concrete  walks  and  drives 
In  Wlnthrop  Playground.  Work  Involves 
1200  s(|  yd.  concrete  sidewalks  and  1400  cu. 
yd.  earth  excav.  About  $12,000.  C.  E.  Put¬ 
nam,  33  Ik‘acon  St.,  engr. 

Cast  Iron  i’lpe — (Medford  (Boston  P.  O,) 
Mass. — Until  June  25,  by  Water  and  Sewer 
Comn.,  52  Swan  St.,  furnishing  6  in.  c.  I. 
water  pipe.  F.  ('harnock,  city  engr. 

.Anto  Sprinkirr  and  Oiler— Woonsorket, 

R.  I. — Until  June  23.  by  Aldermanic  Comn., 
on  Streets  and  Bridges,  for  combination 
auto  sprinkler  and  oiler.  A.  H.  Sylvestre, 
chn.,  F.  H.  Mills,  city  engr.;  advertised  In 
this  issue. 

Cast  Iron  PIpe^Brooklyn,  N.  Y. — Until 
June  24.  by  N.  J.  Hayes,  comr.  water  sup¬ 
ply.  gas  and  electricity.  Municipal  Bldg., 
New  York  City,  furnishing,  delivering,  un¬ 
loading.  stacking  and  storing  cast  iron 
pipe. 

Rollers,  Piping,  rtr. — Central  Islip,  N.  T. 

— Until  July  1,  by  State  Hospital  Comn., 
(^apltol.  Albany,  for  installing  one  600  hp. 
boiler,  4  stokers,  new  coal  bunker  and  con¬ 
veyor.  coal  larry  and  hoppers  and  1  hoist 
for  removal  of  ashes,  for  Central  Isllp  State 
Hospital.  About  $200,000  ;  advertised  In 
this  issue  Noted  Jan.  30. 

Frrighthand  Trailers,  etc,— New  YTork.  N. 

A’. — Itntll  July  15.  by  K.  S.  Walsh,  supt. 
puh.  wks.,  Capitol,  Albany,  furnishing,  de¬ 
livering  and  testing  industrial  freighthan¬ 
dling  trailers  and  stevedore  freight  handling 
trucks  for  Barge  Canal  terminals  here. 
Contr.  112;  advertised  In  this  Issue. 

Dam — Morris  Plains,  N.  J.— Until  June 
26.  by  Dept.  Architecture,  142  West  State 
St..  Trenton,  building  dam  on  river  at 
State  Hosplt.al.  here.  About  $15,000.  F.  H. 
Bent,  142  West  State  St.,  Trenton,  engr. 


Breakwater — Port  Arthur,  Out  , 

June  25,  by  Dept.  Pub.  Wks  ,  Oi!:iwa  huMH 
tng  1600  ft.  extension  to  rubble  s'one'bre^’ 
water  at  Bare  Point,  8  ft.  high.  Hi  ft  w»tl‘ 
with  cover  of  stones  8-10  ton  m 
About  $125,000,  E.  Dafleur,  c/o  Itcnt  I’hit, 
Wks.,  engr.  “• 

PRICF,H  AND  CONTRACTH  AtWKDPn 
(ttindicates  award  of  contraci) 

Cast  Iron  Pipe — Boston, 

Pub.  Wks.  received  bids  June  12  furtiiTh. 

Ing  6  in.  c.1.  pipe,  from  R.  D.  WiMtd  (’o 
Boston,  at  $60  per  ton.  and  I'nii.Mi 
Cast  Iron  Co.,  Boston,  $51.20  per  ton 

Paving  Materials — New  York.  .N  \ 

U  Dowling,  pres.  Manhattan  Boro.,  received 
bids  June  6,  furnishing  and  dellv.rinir 
20.000  bags  Portland  cement,  (l.»  ’ooi 
cu.yd.  mixed  aggregate,  (c)  58oo  cu  vd 
binder  stone,  (d)  100,000  sewer  lirlcks  (ei 
3800  tons  limestone,  (f)  2OO.0no  wooil 'nav 
ing  blocks,  (g)  600.000  gal.  refined  asphalt 
from  J.  A.  McCarthy,  651  Exterior  St  lal 
$15,400.  (d)  $1785;  J.  P.  Kane.  lo:t  Park 
Ave..  (a)  $16,250;  C.  Tompkins,  (bi  $53mj 
Manhattan  Sand  Co..  418  East  CMh  St' 

(b)  $5500  ;  New  York  Trap  Rock  Uo  ini' 
Park  Ave..  (c)  $11,029,  (e)  $30, non  n  ii 
Trap  Rock  Co.,  (c)  $11,890;  R  H  '  .Som  r 
fe)  $33,306  ;  Amer.  Creosotlng  Co  17  Rail 
tery  PI.,  (f)  $9970  ;  Warner  Qutnl.m  As¬ 
phalt  Co..  79  Wall  St.,  (g)  $32,820 ;  .st.-ui. 
dard  Oil  Co.,  26  Rway.,  fg)  $34,200  .Noted 
May  29. 

'APaving  Bricks — Haranae  I.ake,  N.  Y _ 

Village  let  contract  furnishing  70.000  pav- 
Ing  bricks,  to  C.  W.  D<-nnlston,  Powers 
Bldg.,  Rochester,  $47.50  per  1000. 

★  Pipe— Hollldaysburg.  Pa. — Rlalr  Co  let 
contract  to  Altoona  Plpo  A  Supply  Co.. 
1925  9th  Ave.,  Altoona,  furnishing  240  Un’ 
ft.  24  In.  corrugated  Iron  gauge  pipe  at 
$190  per  lln.ft.  ;  416  ft.  18  In..  $1.26  per 
lin.ft.  :  720  ft.  12  In.,  $  90  per  lln  ft, 

★Coal  Htorage  Bln,  Coal  Ilanillinx  Ms- 

rhinery,  efe. — Mont  Alto,  Pa _ Stale  Dept. 

Health.  Harrisburg,  let  contract  bulIdinK 
rein. -con.  coal  storage  bln,  and  Installipi; 
coal  handling  machinery  capable  of  han¬ 
dling  30  tons  per  hour,  electrically  driven, 
at  Pennsylvania  State  Sanitorlum  for 
Tuberculosis,  near  here,  to  Specialty  Eng 
Co.,  Allegheny  and  Trenton  Aves..  I’liila.,  ,, 
$18,363.  Work  Involves  25  cu.yd.  Class  !| 
"B"  concrete,  160  cu  yd.  earth  and  25  cu.yd. 
rock  excav.  Noted  May  IS  under  "Rulld- 
Ings.  Harrisburg.” 

★  Retaining  Wnll — New  Castle,  Ps. — See 

"Excavation  and  Dredging." 

★  M'ater  Pond — Westport.  Md.  (Balti¬ 
more  P.  O.) — Consolld.'ited  Gas.  Electric 
l.lght  and  I’ower  Co..  I>-xlngton  St.  Bldg, 
will  build  106  X  135  ft.  water  pond,  reln- 
con.  sides  and  mass  concrete  bottom 
About  $22,500.  Work  will  be  done  by  day 
lat>or. 


Condnits,  Water  and  Drainage  I.lnes, 
ele. — Plilla.,  Pa. — Until  June  24.  by  W.  S. 
Twining,  dir.  dept,  city  transit,  1211  Chest¬ 
nut  St.,  for  following  appurtenant  work  for 
Frankford  Elevated  Ry.  ;  Contr.  No,  567 
Involves  installation  of  electric  conduits  for 
lighting  system  In  station  buildings  to  be 
built  at  northejist  and  southwest  corners  of 
Kensington  and  Allegheny  Aves..  and 
southeast  and  southwest  corners  of  Ken¬ 
sington  Ave.  and  Somerset  St. ;  Contr.  No. 
568,  Installation  of  water  and  drainage 
lines  in  station  buildings  to  be  built  at 
same  points  as  above. 

Brass  Servire  Pipe  Fittings,  ele. — Balti¬ 
more,  Md. — ITntll  June  24.  by  Bd.  Awards, 
furnishing  brass  service  pipe  flttings.  In¬ 
cluding  4800  stop  cocks  (all  sizes),  825 
hra.ss  pipe  plugs,  400  special  (Muplings.  300 
tall  pieces.  4700  assembled  services,  etc., 
co.st  $25,000  ;  lead  lined  pipe  and  couplings, 
including  60.000  ft.  t  In..  1200  ft.  1  In.  and 
1000  ft.  1}  In.  lead  pipe.  $10,000. 

Cotton  Compress — Ix>s  Angeles.  Cal. — 
lentil  July  9,  by  Bd.  Harbor  Comr..  fur¬ 
nishing  and  Installing  high  density  cotton 
compress  on  city  dock  at  San  Pedro  Har¬ 
bor.  Bidders  may  submit  proposals  for 
any  type  of  plant,  operated  by  either 
steam  or  electric  j>ower,  having  capacity  of 
50  to  100  hales  per  hour,  bales  to  have 
density  of  36  to  45.  About  $80,000.  O. 
Wade,  secy.  Noted  June  6. 

AVharf — St.  Miehel  de  Belleehasse.  Qne. 
— Until  June  24.  by  Dept.  Pub.  AATcs..  Ot¬ 
tawa,  for  removal  and  rebuilding  wharf 
here.  853  ft.  long.  5  to  10  ft.  high,  cribwork 
with  stone  fill.  Involving  100.000  ft.  B.  M.  of 
6  In.  red  birch  sheathing  and  about  60,000 
ft.  B.  M.  of  2  In.  fir  plank  decking.  E. 
Lafleur,  c/o  Dept.  Pub.  Wks.,  engr.  Noted 
Apr.  1()  under  "Canada.* 

Dam — Parry  Sound,  Ont.— See  "Indus¬ 
trial  ■'Vorks." 


ARelalning  Wnll — Detroit,  MIrh. — Si’S 

"Bridges.” 

tkPIpe— Minneapolis,  Minn. — K.  E.  Alex¬ 
ander.  city  purch.  agt.,  let  contract  fur- 
nl.shlng  500  tons  6-12  In.  water  pipe,  to 
Amer.  Cast  Iron  Pipe  Co.,  Plymouth  BI<Ik, 
$55.30  per  ton.  Noted  Apr.  24. 


Asplialtle  Cement — St.  Paul,  Minn. — City 
received  bids  June  2.  furnishing  320  tons 
a.sphaltic  cement,  from  Sun  Co.,  2824  10th 
Ave.,  S.  Minneapolis.  $25  per  ton  ;  Camden 
Petroleum  Co..  208  South  l,n  Salle  St..  Chi¬ 
cago.  $19  per  ton  In  tank  cars,  $25  In 
drums;  Standard  Oil  Co..  4th  and  Oak  Sts. 
Mlnne.apolls.  $19  In  tank  cars,  $24.35  In 
packages  ;  Carson  Petroleum  Co..  280  South 
l,a  .Salle  St..  Chicago.  $19.19  In  tank  cars. 
$25.49  in  barrels;  Sinclair  Refining  Co,,  111 
West  Washington  St.,  Chicago,  $11  50  per 
ton  f.o.b.  Mareaux.  I,a. 


Hollow  Tile  and  Briek — St.  raiil,  Minn. 
— H  W.  Austin,  city  purch.  agt..  City  Hall, 
received  bids  from  Twin  City  Rrick  ('o.. 
Capital  R-ank  Bldg.,  for  face  and  harking 
tlie,  various  nuaiitles.  $13.20  to  $70  per  M. 

21.500  rough  face  brick.  $31  per  M:  Corn- 
Ing-Donohue  Brick  Co.,  613  Tynan  Bldg. 

21.500  ft.  rought  face  brick,  $3l  per  M. 
Fill — .Ystnria.  Ore — Sanitary  and  Reel 

Comn.  received  bids  May  29,  building  1.- 
260,000  cu.yd.  fill  In  Reel,  and  Impvt.  Dwt 
No.  3,  from  Puget  Sound  Bridge  A  Dredg¬ 
ing  Co.,  (^entral  Bldg.,  Seattle.  $0  2.  per 
cu.yd.  ;  United  Dredging  Co..  New  Jerwy. 
W'ash..  $0.2244  ;  Tacoma  Dredging  [-o 
Natl.  Bank  Tacoma  Bldg.,  Tacoma.  $0,235. 
Noted  May  8. 


tkPavilion — Portland,  Ore.— Pacific  In¬ 
ternational  Livestock  Assn.  let  contract 
building  exposition  livestock  PoviHon.  3  “ 
X  300  ft.  amphitheatre  with  100  x  200  B- 
show  ring,  to  A.  Guthrie  A  COj  , 

Bldg.  About  $250,000.  Noted  Feh.  20  un¬ 
der  "Buildings." 


.  Y.— P. 
received 
imK  (a> 
li)  2000 
■0  cu.yd. 
.'ks,  (e) 

"1  pav- 
anphalt. 
St..  <a) 
'03  Park 
)  35300; 
tSih  St., 
Co.,  101 
' .  N  H. 

I  Soper, 
n  Rat- 
olan  Aa- 
0  ;  Stan- 
0.  Noted 

N.  Y.— 
000  pav- 
I'owers 

». 

r  Co  let 
idv  Co.. 
240  111) 
pipe  at 
$1.2«  per 
t. 

II..S  Ma- 
t.'  Dept. 
InilldlnK 
InatalllnR 
of  han- 
V  driven, 
ill  11 1  for 
lly  Enit 
.  Pliila, 
il  Claim 
25  cu.yil. 
r  ••niilld- 


(Haiti 
Electric 
."^1  llIdK., 
!i(l.  rein. 

tiiittom 
(>  by  day 


•.rick  Co.. 
1  backlnc 


&  Prede- 

10.2!  por 

w  JerMT- 


KUIs  S 

CIO(«'  Nr 

July  1  <'llnlon,  N,  . .  .  . 

July  1  MllHSUCllUHl'ItH  . 

July  I  Nfwiirk,  N  J.  . 

July  1  SI.  TItr,  Quo . 

July  1  ItldKollohl  I’arU.  N.  J. 
Ally  J\iiu‘  lit 

July  1  I.,*>wiBl)UrK.  \V.  Vn . 

Adv.  Juiio  12  mid  I'.l. 

July  t  Tnlior,  la . 

July  1  MarNliall,  yVrk . 

July  1  tioiikoluuin,  Noli . . 

July  1  New  York  . 

Adv.  June  12. 

July  1  PouKlaa,  <!a . 

July  1  Maeoii,  «'la . 

July  2  Montreal,  Quo . 

July  2  lOlieiiHliiirK,  I’a . 

July  2  liraiid  ItapIdH,  Minn  . 

July  2  Santa  Ana,  Cal . 

July  2  Now  Jorxoy  . 

July  2  ( IroonHliura.  iJti . 

July  2  Honildjl.  Minn . 

July  2  liurlinRton,  N.  J . 

Adv.  June  12. 

July  2  Ilayoii  Outer,  Noli . 

July  2  Alliuuuoniue,  N.  M . 

Adv.  June  19. 

July  2  ColumliUH,  O . 

July  2  rortland.  Mo . 

July  3  MiiKnolla,  MIbb . 

July  3  rooatollo,  Idaho  . 

July  3  (Jreonwood,  S.  C . 

July  3  Heaver.  l*a . 

July  3  ritlHhurKh,  Pa  . 

July  3  Stockvlllo,  Neb . 

July  5  Omaha,  Neb . 

July  5  HrunBWIck,  (la . 

Adv  June  5  and  12 

July  5  Ford,  MIcb . 

July  6  Montreal,  Quo . 

July  7  Port  AnReleH,  'WaBh.  .  .  , 

July  7  Alexandria,  Pa . 

July  7  IndianapollB,  Ind . 

July  7  la-eburR,  Fla . 

July  7  Sanford,  Fla . 

July  7  Albert  I,ea.  Minn . 

July  7  Woodstown,  N.  J . 

Adv.  June  19. 

July  7  PlverBlde,  Cal . 

July  7  Oakland.  Cal . 

July  7  Coffeevllle,  MIbb . 

July  7  Orton vllle,  Minn . 

July  7  Poteau.  Okla . 

.Tuly  7  KIlBworth,  Kan . 

July  7  Washlnttton  . 

July  R  HrouBon.  Fla . 

July  8  Nashville.  N.  C . 

Adv,  June  2fi. 

July  8  Jersey  City.  N.  J . 

July  8  Fayetteville,  Ark . 

July  8  Omaha,  Neb . 

July  8  St.  I>ouiB.  Mo . 

July  8  PIpeBtone,  Minn . 

Jtily  8  Uarrlsonvllle.  W.  Va. .. 

.Inly  8  Kingston,  N.  C . 

July  8  KIkins,  Va . 

Adv,  June  12  and  19. 

July  9  Delaware  . 

July  9  New  Jersey  . 

July  9  SprlnKlleld,  111 . 

July  9  Palmerton.  Pa .  . 

Adv.  June  26. 

July  9  Tlllnols  . 

July  10  Tennessee  . 

Adv.  .Tune  26. 

.July  11  New  Jersey  . 

.Tuly  It  Appleton  Minn . 

.Tuly  12  Racine.  Wls . 

July  14  Orand  Rapids.  Minn.  .. 

July  14  Fayetteville,  W.  Va . 

.Tuly  14  Tvanhoe.  Minn . 

July  14  Cambridge,  Minn . 

July  14  WortblnRton.  Minn.  ... 

July  16  St.  T..oiiis.  Mo . 

July  16  SprInRfleld.  O . 

July  26  St.  IxiulB,  Mo . 

July  80  California  . 


PROPOSALS 


Itiits  See  I'hiK 

CUiso  Nowh-Uooi 

INDUSTRIAI.  WORKS 

June  30  Port  .Arthur,  Out.  lutio 

June  30  t'olumbla.  Ill  .luiu’ 

June  3a  Now  York.  .\  Y  .luiii' 

June  30  Phllailolphia,  Pa  .luiio 

July  1  .Slut weiioKun  Falls,  Quo  .liino 

July  1  .Malawan,  N  .1  .  .  .  .luno 

July  1  llaBtliiKS.  .Minn  .luia' 

July  9  1.0H  .XiiRoloB.  Cal  .  Juno 

.lulv  15  FlushliiR.  .\  Y .  Juno 

Auir  1  Duluth,  Minn . June 

Auk.  1  IlaatlngH,  .Minn . May 


»ror  I’roposals  Advertlied  see  the  pBcea 
Imnifdistely  following  the  t'onatruetlon 
Nrwi  Sertlan.’* 


WATERWORKS 


See  Kng. 
NewB-Rccord 
. June  19 


Bids 

Close 

June  SO  Salem,  N.  J.. .  • 
Adv.  June  1! 

July  1  Salem.  Ill . 

^  Adv.  June  19 

July  7  nniinerd,  Minn. 
July  l.'i  Donlon,  Mont. 
July  16  Mllwauke»‘,  AVli 
July  16  Deeorah.  la. 

Adv.  June  12 


RITILDINGS 

.lune  29  PiltsliiirK,  O . Juno  19 

June  30  Kcorse,  Mich . lune  19 

.luno  30  St.  Illlarie,  Minn . June  19 

June  30  (llassboro.  N  J . Juno  26 

.luno  30  Philadelphia,  Pa . lune  26 

June  30  Coatesvllle,  Pa . Juno  26 

July  1  Winona.  Minn  . June  26 

July  1  AuHtIn,  Minn . .May  22 

July  1  Akron.  O . lune  19 

.luly  I  Wauwatosa.  Wis  . June  19 

July  1  MlmldJI,  .\llnn  ....  . lutv  12 

July  1  Middletown  N  Y  .  June  12 

July  1  Youiurstown.  ,Mta . June  12 

July  1  Itaymonil.  .Mia . Juno  12 

July  1  iitnaha.  .N'oh  . June  19 

July  1  MllledKo.  (bi . June  19 

July  1  llartsvllle,  S.  (' . lune  26 

.luly  1  |jtkewor>d.  N  J . .  .  June  26 

July  1  Wilson,  .N.  C . luno  26 

July  2  Minneaiiolls.  Minn . lune  26 

July  2  (Jeorge  West,  Tox . luno  26 

July  2  Farrell.  Pa . luno  26 

July  2  KIngHlon,  Out . lune  26 

Jtily  2  Duluth.  Minn . June  19 

July  2  Sterling.  Wls . lune  19 

Adv  June  19, 

July  2  Huntington.  W.  Va  .  .  .  May  29 
Adv.  May  29,  June  6  and  12. 

July  2  Fargo.  .V  D . Juno  12 

.Adv  Juno  6  and  12  . 

July  4  West  nothlohem.  Pa . Tune  12 

.luly  6  Mountain  l.4ike,  Minn . June  19 

July  7  Hrooklyn.  N.  Y . lune  26 

July  7  .Sanitorlum.  N.  C . lune  26 

.Tuly  8  Palatka.  Fla . June  26 

July  8  Wellington.  Kan . Juno  26 

July  9  Duluth,  Minn . lune  26 

July  9  Three  Rivers.  Quo . lune  26 

.Tuly  10  Port  .Tervis.  N.  Y . lune  26 

July  10  Illoomlng  Prairie,  Minn.  .  June  19 

July  11  Merci'd.  Cal . lune  26 

Jtily  16  Fraservllle,  Que . lune  12 

July  16  On-yhull.  Wyo . lune  26 

July  IS  Ilralnerd.  Minn . June  26 

July  17  Malone.  N.  Y . lune  26 

July  23  I^oraln,  O . June  26 

July  30  AtiBtln.  Minn.  . June  86 

Aug.  1  Oastonia,  N  J . lune  26 

Aug.  1  Kenosha.  Wls . May  16 

Aug.  1  Virginia,  Minn . June  19 


June  26 
June  19 
June  26 
June  12 


SEWEUP 


..Tune  12 
June  19 


June  28  M’eBt  Montro.se.  Ont 

June  29  Kingston,  Ont . 

June  30  Sheboygan.  Wls.  .  . 
June  30  St.  ('atharlnes,  Ont. 
June  SO  Muskegon.  Mich.  .  .  . 
Adv.  June  26. 

July  1  Wnkellold.  Neb . 

July  1  Toledo,  O . 

July  2  Union  Clrove,  Wls.  . 
July  9  Dearborn.  MIeb.  .  , 
,\dv.  June  26. 

July  10  Milwaukee.  Wls.  .  .  , 
July  14  North  Mankota,  Mil 
Adv.  Juno  19. 
July  16  Milaca,  Minn . 


June  26 
June  20 
June  26 
June  26 
,  .Mine  26 
.June  19 
.June  19 
June  12 
•June  12 
.June  12 


June  12 
June  26 
June  26 
June  26 


.Tunc  26 
June  19 


June  36 
June  26 
June  26 
June  26 
June  6 
June  19 
June  19 
June  19 
June  19 


June  19 


BRIDGE? 


June  19 
June  26 
June  19 


June  10  Mora.  Minn . 

July  1  IJncoln,  Neb . 

July  2  PocaliontaB,  la . 

Adv.  June  19. 

July  3  Mt.  ('lemons.  MIeb . 

July  7  McAlester,  Okla . 

Adv.  June  12  and  19 

July  7  Monroe,  Ua . 

July  7  Camden,  N.  J . 

Adv.  June  26. 

July  7  Adns,  Wash . 

July  7  Walnut  Cove,  N.  C . 

July  7  Miles  City.  Mont . 

July  7  Duluth,  Minn . 

July  8  Reading,  Penn . 

Adv.  June  26. 

July  10  Adrian,  Mich . 

Adv.  June  26. 

July  10  RIparluB,  N.  Y . 

Adv.  Juno  19. 

July  14  Princeton,  Minn . 

July  15  Rrookston.  Minn . 

July  15  Cedar  Rapids,  Mich.... 
Adv.  June  19. 

July  17  Elmira,  N.  Y . 

Adv.  June  19. 


June  26 
June  19 


Jtme  19 
June  26 
June  26 
June  26 
June  26 
June  26 
June  26 
June  26 
Jtme  26 


June  19 
June  26 


June  26 
June  26 
June  26 
June  26 
June  26 


.Ttine  26 
June  26 
.Tune  26 
June  26 
.June  19 
■June  19 
•June  19 
.June  1  2 


June  26 


June  19 


June  A9 
Juno  26 
June  19 


FEDERAL  GOVERNMENT  WORK 

June  27  Post  Office  —  Houghton, 

Mich . May  29 

June  27  Coal — New  Orleans.  I.,a.  ..May  29 
Adv  May  29.  June  5.  12  and  19 
June  28  Rtiildings  —  Spec.  3962  — 

Yorktown,  Va . June  26 

June  28  Quarters  for  Otiards — Spec. 

3977 — Charleston.  S  C.  ...June  26 
June  28  Boat  Shed  and  Dredging- 
Spec.  3974  —  Hampton 

Roads,  Va . June  26 

June  28  Machine  Shop — Spec.  3978 

— Yorktown.  Va . June  26 

June  28  Crane  and  Fire  Protection 
System — Spec,  3972 — Belle¬ 
vue.  D  C . June  26 

June  28  Repairs  to  Flying  Field. 

Road  and  P^oor — Spec.  8980 

— Quantlco,  Va . June  26 

June  28  Officers  Quarters  —  Spec. 

8904 — Hingbam,  Mass.  . .  .June  26 
June  28  Extension  to  Steam  Heating' 
System — '^ec.  8976 — Rocka- 

way.  N.  T\ . June  26 

June  28  I.«trlne  and  Washroom- 
Spec.  1975  —  Rockaway, 

MY . .Tune  26 

393 


June  19 
June  26 
June  26 
June  26 


STREETS  AND  ROADS 

June  28  Lincoln,  Neb . 

June  2*  North  East.  Pa . 

,  Adv.  .Tune  19. 

June  2*  Fairmont.  W.  Va . 

June  28  Fairmont,  W.  Va . 

June  29  Redwood  Falls.  Minn . 

June  30  ('reston.  Ta . 

June  30  Sheboygan.  Wls . 

June  SO  Kearney.  Neb . 

June  30  Sidney,  la . 

June  30  Rismark,  N.  D . 

June  30  Virginia  . 

June  SO  Mora.  Minn . 

June  30  I>awrence.  Kan . 

June  30  Indiana  . 

June  30  'VMieelIng.  W.  Va . 

June  30  Ft.  Pierce,  Fla . 

.  .  Adv.  June  28. 

.nine  so  Indianapolis,  Ind . 

June  30  Yale.  Okla . 

June  30  Sandwich,  Ont . 

•'«'y  1  Hillsboro.  Ore . 


June  26 
June  19 


June  26 
June  26 
June  26 
June  26 
June  26 
June  26 
June  26 
June  26 
June  26 
June  19 
June  26 
.June  19 


June  19 
June  12 
June  19 
June  19 
June  26 
June  12 
June  19 
June  19 
.June  19 
..Tune  19 
.June  19 
.June  19 
June  26 
June  26 


EXCAVATION  AND  DREDGING 


July  1  FJdwardsvIlle.  Ill, 
July  15  Wapello,  Ta.  . . . 

Adv.  Juno  26. 
July  15  Marshalltown,  la. 

Adv.  June  26. 


June  26 
June  26 
June  26 
June  26 


June  26 
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ENGINEERING  NEWS-RECORD 


Hi<lH  See  Kng. 

CloHe  News-Kecord 

June  30  Building  Wingr  —  West 

I’olnt,  N.  Y . June  12 

Adv.  June  5  to  19. 

June  30  Ilevetment  Repairs  —  Mil¬ 
waukee.  Wis . June  12 

July  1  I'oxt  Office — Towah,  Wis. .June  5 
July  1  Fuel  Oil  —  Washington. 

D.  C . June  12 

July  1  Warehouse — San  Antonio, 

Tex . June  26 

July  2  DredRinK' — New  York.  N.  Y.June  5 
Adv.  May  29.  June  5,  12  and  19. 
July  2  OradinR,  KxcavatitiR  and 
KilllnR — Spec.  3256 — I’URet 

Sound.  Wash . June  19 

July  2  Cranes — Spec.  3903 — Mare 

Island.  Cal . June  26 

July  2  Cranes — Spec.  3946 — Boston. 

Mass . Tune  26 

July  2  Cranes — .Spec.  3933 — Brook¬ 
lyn.  N.  Y . June  26 

July  7  Steel — Rhiladelphia.  Pa  .  .June  5 
Adv.  June  5,  12  and  19. 

July  7  PavltiR  Material — Oalveston. 

Tex . June  26 

July  7  I..o<k8  and  Dam — Pitts- 

burRh.  I*a . June  12 

Adv.  June  12  and  19. 

July  7  this  Mains  —  Stapleton. 

X.  Y . June  19 

Adv.  June  19 

July  8  Cat*’ — Opcr.atinR  Maehinei> 

— Cincinnati.  O.  .  . . . June  IJ 

.■\dv.  June  12  and  19. 

July  8  Post  Office  —  PittsburR, 

Tex . t . June  12 

July  9  Post  Office  —  Montevideo, 

Minn . June  12 

Adv.  June  6,  12  and  19. 

.luly  10  Post  Office — Vinton.  la. ...June  19 
July  16  Officers  Quarters — WashiiiR- 

ton.  D.  C . June  26 

Julv  15  Officers  Quarters — WilmitiR- 

ton.  X.  C . June  26 

July  16  School — Rapid  City.  S.  D.  .June  26 
.luly  18  .Silt  Diversion  Works — Dos 

AnRelt’s.  Cal . June  19 

Adv.  .Tune  19. 

July  21  DredRinR — New  York.  X.  Y.June  26 
.\dv.  June  26. 

July  21  DredRinp — Savannah.  Oa.  ..Tune  26 
Adv.  June  26. 

•Tilly  21  DredRiiiR — Baltimore.  Md.  ..Tune  26 
Adv.  June  26. 

Julv  22  DredRinR — Sault  Ste  Marie. 

Mich . June  26 

Adv.  June  26. 

.Tulv  22  Post  Office  —  Andalusia. 

Ala . .Tune  26 

July  23  CottaRc — Sorrento.  Idaho... Tune  26 
.Tilly  2.3  BridRes — I^'upp.  Ariz. ... — June  26 
July  23  RemovinR  Wreck  —  Xew 

York.  X.  Y . June  26 

Adv.  June  26. 

.Tilly  24  .Tctty — .Tacksonville,  Fla.  ...Tune  26 
Adv.  June  26. 

July  24  Coal — Jacksonville.  Fla.  ...June  26 
.\dv.  .Tune  26. 

.Tuly  25  DredRinR  —  Philadelphia. 

Pa . June  26 

.Xdv.  June  26. 

Aur  26  DredRinR — Honolulu.  H.  T.June  26 
Adv.  June  26. 


.MISCELLANEOUS 

June  30  I.,evee,  BridRe  —  Junction. 

Ark . June  12 

lune  30  Flood  Prevention  I’roject 

— I>-banon.  Pa . June  12 

Adv.  June  12. 

Julv  1  Boilers.  PipinR.  etc. — Cen¬ 
tral  Islip.  X.  Y . June  19 

Adv.  June  19. 

Inly  2  Water  Tube  Boilers  anil 
Stokers  and  Radial  Brick 

Chimney — l..oraln.  O . June  12 

July  7  IjRhthouse  Tower — Ottawa. 

r)nt . June  26 

•Inly  7  Incinerator — Sedalia.  Mo.  ..Tune  26 
Julv  S  C.ist  Iron  Pipe — Jersey  City. 

X  J . June  26 

Julv  8  Masons  Materials — Jersey 

City.  X.  J . June  26 

July  9  Wharf — Xaramata.  B.  C.  June  26 
July  11  l.ift  Oates — 1.08  AtiReles. 

Cal . June  26' 

.Tulv  11  Wharf — The.ssalon.  Ont.  .June  26 
July  14  Road  Oravel — CambridRe. 

Mass . June  26 

.\dv.  .Tune  12  and  19. 

July  15  FreiRht  and  Trailers,  etc. — 

Xew  York.  X.  Y . June  19 

July  15  Wharf — -Ottawa.  Ont . June  26 

July  16  Milwaukee.  Wis . June  26 

July  23  MTiarf-Half  Moon.  B.  C - June  26 


Where 

name 

of  offlelal 

la  not  gtyen. 

Inqniriee 

■houM 

be  aditreteed  to  City  1 

Clerk,  County 

Clerk  or 

eorreapondinc 

offlclal. 

Waterworks 

PKtiPOSKI)  WORK 

MasH.,  f'hlropee — t'lty  approriated  $66,- 
000  for  stand  pipe  on  KeatinR  Hill,  130  ft. 
hlRh.  and  1.900,000  Ral.  capacity.  D.  P. 
Coakley,  mayor. 

N.  J..  tiloucester  Clt.v — City  receives  bids 
in  .\uRust  rebulldinR  waterworks  pumpinR 
station  Aliout  $35,000.  ReminRton  & 
Voshury,  6oi  Market  St.,  Camden,  consult, 
engrs. 

S.  ll’illiNton — City  plans  to  build 

w.iterworks  system,  IncludinR  laying  mains, 
erecting  tower.  tank  and  deej)  well 
pumping  station.  Aliout  $30,000.  D.  S. 
Mellichamp.  elk.  of  comrs.  of  pub.  wks. 
Engineer  not  selected. 

O. ,  St.  C'lairsville— t'ity  voted  $65,000 
bonds  to  build  water  works  system. 

Iiid.,  Iliiminund — City  having  plans  pre¬ 
pared  building  filtration  plant  in  connec¬ 
tion  with  waterworks  system.  About  $400,- 
000.  p,  J.  l.,yons,  city  engr. 

Midi..  I.ansinR — City  election  July  26  to 
vote  on  $300,000  bonds  for  extensions  to 
waterworks. 

Kan.,  Iliidge  fit.v— -City  having  plans 
prepared  improving  waterworks  system, 
including  standpipe  and  extension  to  pres¬ 
ent  mains  About  $35,000.  C.  H.  Hath¬ 
away,  elk.  Black  &  Veatch,  5o7  Inter- 
State  Bldg.,  Kansas  City,  Mo.,  engrs. 

Klin.,  I,ewl» — City  soon  receives  bids 
building  waterworks  system.  Bonds  for 
$40,000  voted  for  project.  W.  B.  Rollins 
&  Co..  209  Ry.  Exch.  Bldg.,  Kansas  City, 
Mo.,  engrs. 

Kan  .  Oxford — City  soon  receives  bids 
building  waterworks  system.  About  $7000. 
W.  B.  Rollins  &  Co..  209  Ry.  Exch.  Bldg., 
Kansas  City,  Mo.,  engrs. 

Kun.,  St.  John — City  having  plans  pre¬ 
pared  building  and  extending  waterworks 
and  electric  light  plant.  Bonds  for  $50,000 
voted  for  project.  Burns  &  McDonald,  In¬ 
terstate  Bldg.,  Kansas  City,  Mo.,  engrs. 
Noted  May  22. 

Kan..  Sharon  Springs — City  voted  $50,- 
000  bonds  to  Improve  distributing  system 
involving  75.000  gal.  tower  and  tank  ;  also 
build  power  house.  Including  one  lOO  and 
one  150  h.p.  engines.  Architect  not  se¬ 
lected. 

S.  IT..  Newell — City  soon  lets  contract 
building  2.500.000  gal.  storage  reservoir, 
water  softening  plant,  power  plant,  50.000 
gal.  steel  water  storage  tank  on  100  ft. 
steel  tower,  water  distributing  system, 
etc.  W.  C.  Buck.  1245  West  Minnehaha 
Parkway,  Minneapolis,  consult,  engr. 

Mont.,  Srobe.v — City  election  June  30  to 
vote  on  $85,000  bonds  to  build  complete 
waterworks  system.  W.  B.  Saunders. 
Helena,  engr. 

Mo.,  rurnthersx'ille — City  retained  Black 
&  Veatch,  engrs..  Interstate  Bldg.,  Kansas 
City,  to  prepare  plans  for  complete 
reconstruction  and  extension  of  water  and 
electric  light  systema 

.\rk.,  f'oiiwa.X' — City  pl.ans  to  build  reser- 
wir  and  water  mains.  About  $50,000. 

Tex.,  El  Paso — See  “Streets  and  Roads." 

Tex.,  Houston — City  tdans  to  Improve 
waterworks.  About  $100,000  available. 

Okla..  fiiithrle — City  soon  lets  contract 
building  complete  waterworks  system,  In- 
x-olving  19.700  ft.  c.l.  pipe.  Black  &  Veatch, 
Interstate  Bldg.,  Kansas  City,  Mo.,  engrs. 
Noted  Feb.  20. 

Colo.,  tJrover — Town  voted  $34,000  bonds 
to  build  w.-iterworks  system  and  electric 
light  plant 

Cal.,  Avalon — See  “Industrial  Works." 

Cal.,  Fullerton — City  plans  to  Improve 
water  distributing  system  Involving  10,000 
ft  2-4  in.  metal  pipe.  About  $45,000. 

Cal..  Eos  .\ngeles — Municipal  Impvt. 
Dlst.  Xo.  10  (Westgate  annexed  section) 
election  July  19.  to  vote  on  $90,000  bonds 
to  build  metal  pipe  lines  to  distribute  water 
from  Ia>8  .Angeles  aaueduet.  W.  Mulhol- 
land,  645  South  Olive  St.  ch.  engr. 

Cal.,  Trae.v — City  election  soon  to  vote 
on  $15,000  bonds  to  extend  waterworks  and 
sewers. 

Qae..  Montreal — City  plans  to  build  com¬ 
pensation  well  at  pumping  station  to  in- 
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crease  water  supply  to  25.000.(mi.i  , 
capacity.  About  $39,00ii.  a  r  i 
engr. 


IE  ^ss,  secy 


Out.,  North  Bay — Town  Couni  ’ 
by-law  authorizing  exjienditur.  .. 
to  extend  water  mains. 


if..- 


Ont.,  Scarboroagh — Town  had  pr. 
estimates  prepared  by  Jani.-s  D. 
Hertzberg,  engrs..  Excelsior  l.r. 
Toronto,  for  20(i(i  ft.  is  in.  si.  .-1 
pumphouse,  elevated  steel  tank  ami 
mains.  About  $150,000. 


'Milan 

-Ml 

I'.'li; . 

^  ’  it  kc, 

'Aawr- 


wis.,  Milwaukee — I’ntil  July  16  l.v  ('..i,. 
tral  Bd.  Purchases,  furnishing  aii.i 
20,000,000  gal.  pumping  engin.-  for 
Point  Pumping  Sta.  on  l.ake  M  Inc  in 
shore,  near  North  Ave.,  in  1st  W.ird  -(.i. 
vertised  in  this  issue. 


date*  by  Mu.scatine-Eouisa  D.  i>  i;;  ,, 
office  of  aud.  Eewis  Co..  I.uilding  am 
driven  pumping  plant,  containing  on..  .v,-in 
and  one  24-in.  double  suction  c-iurifne.-ii 
pumps.  Bids  will  also  l.e  r.-e.-iv.,!  f,,r 
building  to  house  tliis  iilanl.  IJlioti  .. 
Harman  Eng.  Co.,  Peoria,  111  .  .  ntrs 
vertised  in  this  issue.  Noted  May  22 


Minn..  Hralnerd — I’ntil  Julv  7,  l.y  iji- 
for  Improvements  to  water  svsi.in'io  in. 
elude  14  mi.  new  mains,  6-8  tulnil.ir  w..r< 
1  open  well,  pumping  station  with  .1.  . 
trlcal  pumping  equipment  ami  3imi  Omo  c  il 
rein. -con.  water  tank  on  90  ft  tmi.r 
AlKTUt  $250,000.  T,.  I*.  Wolff,  moi 

dian  T.lfe  Bldg.,  St.  Paul,  engr.  XotoJ 


PKICES  AMT  CONTRASTS  .WVAUHi:!) 
(•lUntlicates  award  of  contract) 

★  X.  V.,  Gilboa — Bd  W’ater  SuppW  T.Iunic- 
Ipal  Bldg.,  Xew  York  City,  l.  t  '  contract 
building  dam  hero,  same  being  jiart  of 
Schoharie  watershed  development  for  X.'iv 
York  City  water  supply,  to  M  .\a\vn 
Constr.  Co..  82  S.-tvin  St..  Roxbiirv,  Mass 
$6,819,910.  Noted  June  5. 

N.  J.,  Bayonne - f’lty  received  bi.Is  fur¬ 

nishing  2  high  powered  centrifugal  pumi.s 
to  increase  water  pressure  throughout  .  ii 
from  Buffalo  Steam  Pump  Co..  39  Cort- 
landt  St.,  Xew  York  City  (no  definite  fig¬ 
ure.  but  asked  to  submit  estima'-  lat.r 
Dugan  Forest  Eng.  Co.,  motor  driven  pump 
on  concrete  foundation  provided  liy  city. 
$9520  ;  Worthington  Pump  Co..  115  'Tlwiv 
Xew  York  City,  $8700  ;  J.  R.  Proctor.  Inc, 
721  Bway..  Bayonne.  7  styles  r.anging  in 
price  from  $7191  to  $10,093, 

■DPa.,  Tamaqiia — Comrs.  Water  Wks  li  t 
contract  building  reservoir  on  Owl  I'rci-k. 
Rahn  Twi>.,  Schuylkill  Co.,  to  Werthy  a 
Houser,  Pottsville.  .About  $137, One  Noted 
April  24. 

-^IMIrh.,  Ilearborn — Village  let  rontr.Tct 
building  watermains,  to  Monie-Dimliar 
Contg.  Co..  901  Chemical  Rldg.,  St.  Louis, 
Mo.,  $76,265.  Noted  June  19. 

4tOkla.,  Garber — City  let  contract  builil- 
Ing  water  tank,  50.000  gal.  capacity,  .nnil 
100  ft.  tower,  to  Chicago  Bridge  &  Iron 
Co..  105th  St.  and  Throop  .\ve..  Chicago 
About  $7490.  Noted  June  19. 

I'al.,  Santa  Monica — City  received  bills 
furnishing  (a)  7350  ft.  8-in.  c.i.  piiie.  ilo 
7350  ft.  8-in.  standard  w.i.  screw  pipe,  (0) 
fittings  and  valves,  from  Pacific  Pipe  & 
Supply  Co..  1002  Santa  Fe  .\ve.,  I-os  An¬ 
geles.  (a)  $12,019,  (b)  $11,770.  fc)  $34';; 
Wafer  Works  Supply  Co..  215  West  7th  St., 
Eos  Angeles,  (a)  $12,019,  (cl  $16S;  ..ynit-r 
Cast  Iron  Pipe  Co.,  Citizens  Xatl.  Bank 
Bldg..  I.os  Angeles,  (a)  $12,185.  (e)  $491: 
Crane  Co..  321  East  3rd  St.,  lais  .Angeles, 
(b)  $11,381,  (C)  $469;  X.  Nelson  <’o.  439 
East  3rd  St.,  Los  Angeles,  (b)  $11,076. 


Sewers 

PROPOSKIT  3VORK 

N.  Y’.,  S.vraeuse— City  pl.'ins  to  huilil 
sewers  in  Crosset  St.  from  Itobinson  IM  l» 
.South  Oeddes  St.’.  Euclid  Avc  from  Fel¬ 
lows  to  Westmoreland  .Aves.,  Fellows  .Ave. 
from  Clark  St.  to  Euclid  Ave..  Westmore¬ 
land  Ave.  from  Euclid  Avc,  to  I'oint  i.e 
ft.  north,  Kenslnfi^on  Rd.  from  I-'OJ'C.ish'r 
Ave.  to  point  140  ft.  west.  About  $36,ooii. 
H.  C.  Allen,  city  engr. 

N.  J.,  Palmyra — City  receives 
August  or  September,  building  sanit.i^ 
sewerage  system  involving  12  mi. 

T.  C.  pipe,  combined  sewage  pumping  sta¬ 
tion  and  disposal  works  to  treat  fewage  01 
Palmyra  and  Riverton 
About  $125,000.  Remington  &  Aosbur>. 
601  Market  St.  Camden,  consult  engrs. 
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Sewers  (Continued) 

V  j  \Vr«tmont— City  soon  receives  bids 
sanitary  sewerage  system  involv- 
‘"Ijl  rmi  S-12  in.  T.  C.  pipe,  sewage,  ej^- 
VtnV  ...1  and  sewage  treatment  works. 
‘uw,ut  n"'.000.  Remington  &  Vosbury, 
IT  Market  St.,  Camden,  consult,  engrs. 

Ml  I  nion — Boro,  soon  lets  contract 
,  g  la^r  for  laying  1700  ft  storm 

furnisni  t,  a  Division.  Kast  Market  and 

ter  Sts.  About  » 11.000.  Boro  will 
I  ,ni«h  vitr  pipe,  brick,  castings  and  ma- 
\V  Dilltnan,  81  Altoona  Tnist 
BM?  •  Altoona,  engr. 

i.a  l>ittsbur*h— City  passed  ordinance 
c.wers  in  Dido  Way,  Flowers  Ave., 
Pnsoott  and  Kllbourne  Sts.  About  $10,000. 
T  Reed.  City  County  Bldg.,  engr. 

Mil.  Haltimore — G.  F.  Weighardt,  city 
si.-h\viv  engr.,  submitted  report  to  Mu- 
Scipal  nd.  Kstimates  stating  that  it  will 
"nT  about  Sl.S.OOO.OOO  to  build  sewers  in 
new  annex  and  complete  sanitary  sewerage 
"vstem  in  oid  city  ;  also  outlined  pl.an  for 
huid^g  sewers  in  Herring  Hun  Diet,  of 
n“»  annex,  estimated  cost.  $1,000,000. 

^  (■  Ft.  Mill — City  plans  election  to 
vote  on  $25,000  bonds  to  build  sewers  in 
various  streets. 

Fla  Oiitiiry — -V.  Sullivan  Dumber  Co. 
«onn  receives  bids  installing  sewerage  sys- 
fem  in  principal  streets.  About  $12,000. 
State  Rd,  Health,  Tallahassee,  making 
plans  and  surveys. 

Fla  KlHslmmee — City  Comn.  soon  re¬ 
vives  bids  building  sewerage  system  in 
south  and  east  sections  of  city.  About 
$15,000. 

0.,  Cincinnati — See  "Streets  and  Roads.” 

O.,  IMqua — See  "Streets  and  Roads.” 

O  Snringfleld — City  soon  lets  contract 
trenching  and  laying  16.000  ft.  6-24  in.  vitr. 
pipe  sewers  in  North  I.,imestone  oi.  trom 
North  to  Columbia  Sts.,  Clay  St.  from 
Catherine  to  Ro.se  Sts.,  Warder  Park  Addi¬ 
tion  involving  3000  cu.yd.  earth  and  rock 
trenching.  About  $30,000.  O.  E.  Carr,  City 
mgr.  Noted  May  1. 

Ind.,  Indianapolis — Bd.  Pub.  Wks.  soon 
lets  contract  excavating,  placing  and  back¬ 
filling  555  ft.  sewer  In  Ist  alley  north  of 
Klmira  St.  12  in.  vitr.  pipe.  cost.  $1ROO; 

ft  sewer  from  main  sewer  in  Black¬ 
ford  St.  to  point  226  ft.  west,  15  in.  pipe, 
$1600;  1970  ft.  sewer  in  1st  alley  east  of 
School  St,,  involving  190  ft.  2  ft.  6  in. 
brick  sewer.  390  ft.  18  in.  and  1390  ft.  12 
in.  vitr.  sewer.  $7800.  P.  C.  Llngenfelter, 
3025  Park  Ave.,  engr. 

Mich..  Ilirmingbam— City  soon  lets  con¬ 
tract  ftirnishing  labor  and  materials  for 
building  and  completing  sewers  in  Brown 
St,  involving  600  ft.  8-in.  and  236  ft.  6-in. 
vitr.  pipe,  etc.;  Southfield  Ave..  1985  ft. 
'-in.  and  982  ft  6-in.  vitr.  pipe.  etc. ;  Prine 
St.,  1470  ft,  8-in.  and  644  ft.  6-in.  vitr.  pipe, 
etc. ;  Purdy  St.,  800  ft.  8-in.  and  360  ft. 
6-in.  vitr.  pipe.  etc.  :  Maple  Ave.,  2130  ft. 
'  in  and  406  ft.  6-ln.  vitr.  pipe  and  40  ft. 
8-in.  c.i.  pipe,  etc.  Coleman  &  Harding,  702 
Kresge  Bidg.,  Detroit,  engrs. 

Mich,,  Detroit — Dept.  Pub.  'Vl’ka.  soon 
lets  contract  furnishing  all  labor  and  ma¬ 
terial  (except  Iron  manhole  rings  and 
covers!,  building  and  finishing  complete, 
together  with  backfilling.  1280  ft.  sewer  in 
Pharlevoix  Ave.  from  Connors  Ave.  to  Con¬ 
nors  Creek.  Alternate  bids  will  be  re¬ 
ceived  on  brick,  vitr.  segment  block,  reln.- 
con.  pipe,  plain  concrete  and  concrete  seg¬ 
ment  block,  30,  36  and  42  In.  cylinder. 
C.  W.  Hubbell,  city  engr. 

IVIs..  Sheboygan— ^ity  plans  to  excavate 
and  lay  1.7  ml.  sewer  in  Michigan  Ave.  to 
North  10th  St.,  involving  5000  ft.  10-ln. 
vitr  pipe.  About  $20,000.  C.  U.  Boley, 
City  engr. 

Vale— City  having  survey 
made  building  complete  sanitary  sewerage 
H>-stem.  Black  &  Veatch,  Interstate  Bldg., 
Kansas  City,  Mo.,  engrs. 

Kan..  Smith  Centre— City  retained  Black 
"  'cafoh,  engrs..  Interstate  Bldg.,  Kansas 
'  ity.  Mo.,  to  prepare  plans  for  complete 
sanitary  sewerage  system. 

IVyo.,  Cheyenne — City  election  July  29  to 
vote  on  $300,000  bonds  to  build  sanitary 
and  .storm  sewers.  E.  W.  Olafke.  city  engr. 

Mo.,  Holden — City  retained  Archer  ft 
'A"’’’  -  New  England  Bldg.,  Kan- 

s.a.s  Lity,  Mo.,  to  prepare  plans  for  sanitary 
aca  storm  sewers.  About  $54,000. 

Trx.,  El  Paso— See  "Streets  and  Roads.” 

in\r*'.'.  **"”**®" — voted  $50,000  bonds 
10  Duiid  sewers  In  various  streets. 


Colo.,  Ft,  rolllna — d'*ity  had  plans  pre¬ 
pared  for  sewerage  system.  About  $143,- 
000.  W.  B.  Check,  city  engr. 

C»l.,  Tracy — See  "Waterworks." 

BIDS  DESIRED 

O.,  Toledo — Until  July  1,  by  Dir.  Pub. 
Serv.,  building  local  sanitary  sewer  .No, 
1358  In  Main  Sewer  Dist.  No.  37.  involv¬ 
ing  10,790  ft.  8  and  lO-in.  vitr.  sewer  pipe, 
43  manholes,  etc.  About  $25,900.  H.  C.  Mc¬ 
Clure,  city  engr. 

Ind.,  IndiunupoliH— Until  .Tuiy  11,  by  Bd. 
Sanitary  Comrs.,  City  Hail  Bldg.,  con¬ 
structing  Div.  No.  1,  of  sewage  disposal 
plant  for  Sanitary  Dist.,  work  involves  96o 
lln.ft.  84-in.  rein. -con.  intercepting  connect¬ 
ing  conduit,  300  ft.  75-in.  rein. -con.  sewer 
extension ;  rein. -con.  grit  chambers  and 
overfiow,  1  small  pump  house,  superstruc¬ 
ture  of  brick,  one  4-in.  electric  driven  dram 
pump,  piping  and  valves.  7  sluice  gates, 
roughing  and  guard  racks  with  complete 
equipment;  1000  lin.ft.  6o-in.  Class  "A"  c.l. 
inverted  siphon  under  the  river  and  7600 
lin.ft.  78-ln.  rein, -con.  sanitary  conduit ;  ad¬ 
vertised  in  this  issue. 

Nllrh,,  Dearborn — T’ntll  July  9.  l>y  F.  C. 
Reamer,  village  elk.,  furnishing  materials 
and  labor  Imilding  s«-wers  involving  29.078 
ft.  12-36  in.  Sewer  pipe  and  8.5  manholes; 
advertised  in  this  issue. 

Mirh.,  Muskegoii — T’ntll  June  30,  by  B. 
H.  Tellman.  city  reedr..  furnishing  m.a- 
terial  and  labor  for  building  main  and  lat¬ 
eral  sewers  in  Dist.  No.  28.  to  be  liiid  In 
sandy  oil.  ground  water  encountered  at 
depth  10-14  ft.  ;  work  Involves  5461  lin.ft. 
24-ln.  D.S.  sewer  tile,  maximum  cut  16  ft., 
average  cut  10-14  ft.,  2242  lin.ft.  20-in., 
average  cut  12  ft.,  1106  ft.  18-in.,  average 
cut  12  ft.,  38..513  ft.  8-15  in.,  13  "Y" 

branches  on  24 -in.  pipe,  etc. ;  advertised  In 
this  issue.  Noted  June  19. 

WIh..  Milwaukee — Until  July  10.  by 
Sewerage  Comn.,  building  extensions  to 
intercepting  sewer  system.  Involving  6200 
lin.  ft.  72  in.  concrete  in  tunnel.  430 
vertical  ft.  of  standard  manholes,  60  ver¬ 
tical  ft.  of  drop  manholes  and  8  manhole 
frames  and  covers,  etc.  ;  advertised  in  this 
issue. 

WU.,  I'nion  Grove — Until  July  2.  by 
M.  J.  T.appins,  secy.  bd.  control,  for  main 
drain  at  Southern  Wisconsin  Home  for 
Feeble  Minded.  Work  involves  25.50  ft.  18 
in.  and  5825  ft.  20  In.  vitr.  pipe,  24  2  x  6 
In.  and  9  6  x  18  in.  tees.  21  manholes,  1 
bulkhead  and  1  12-In.  fiap  valve. 

H.  D..  Aberdeen— Until  July  28.  by  F  B. 
Raymond,  city  aud.,  building  8  ml.  vitr., 
segmental  block  or  concrete  storm  sewer, 
10-96  in.  diameter,  100  manholes,  212  catch 
basins  ;  advertised  in  this  issue. 

N.  M.,  Albuquerque— f'ntll  .Tuiy  2,  by  A. 
R.  Hebenstrelt,  city  mgr.,  building  storm 
sewers  and  paving  various  streets.  Noted 
May  29. 

N.  M.,  Raton — ^T^ntil  .Tune  30,  by  P.  Turn¬ 
er.  city  clk.,  building  storm  sewer  In  Sewer 
Dist.  No.  3.  Work  involves  1062  ft.  10. in. 
vitr.  sewer  pipe.  9505  ft.  12-48  in.  concrete 
conduit.  10  catch  basins  and  25  manholes; 
advertised  in  this  Issue. 

Out.,  Klngitow-  Until  June  29,  by  Dept. 
Pub.  Wks.,  Ottawa,  Installing  sewerage 
system  and  disposal  plant  at  Sydenham 
Hospital,  here.  About  $100,000. 

Out.,  8t.  Catharineii — Until  June  30,  by 
Chn.  Bd.  Wk.s.,  City  Hail,  building  sew¬ 
erage  system  In  F.icer  St.  Dist.,  Involving 
14.207  lin.ft  8-15  In.  tile;  tn  Western 
Dist..  involving  7210  lin.ft.  10-42  in.  tile; 
in  Eastern  Dist,  involving  2070  lin.ft.  10-15 
in.  tile.  W.  P.  Near,  city  engr. 

Out..  West  Montrose — lentil  June  28,  by 
C.  D.  Bowman,  engr..  West  Montrose,  build¬ 
ing  drainage  system,  involving  14.500  cu. 
yd.  excav.,  for  P.  A.  Snyder  R.  R.  No.  1, 
Breslau.  About  $20,000. 


PRICES  AND  CONTRACTS  AWARDED 
(ftlndicates  award  of  contract) 

Conn.,  Hartford — City  received  bids  re¬ 
building  500  ft.  48  in.  concrete  or  block 
sewers  In  Nook  Farm,  from  N.  C.  Cas- 
siano  ft  Co.,  West  Hartford.  $11,624;  P. 
A.  Barone  ft  Co.,  Hartford,  $13,882  ;  O'Neil 
Bros.,  Hartford,  $14,979. 

N.  J.,  BrIlvUIr — City  received  bids  build 
Ing  23.415  ft.  sewer  In  Mill.  Quarry.  Ter¬ 
race,  Schuyler,  Cleveland.  Van  Rensselaer, 
Dow,  Factory  and  Clark  Sts.  and  Howard 
PI.,  from  Amei.  Utility  &  Constr.  Co., 
Belleville ;  Jersey  Bldg.  &  Constr.  Co., 
P'um  Point  Lane.  Newark :  Jammouneau 
Co.,  17  Academy  St.,  Newark. 


★  N.  J..  Camden — Dept.  Highways  let  con¬ 
tract  laying  5300  ft.  concrete  st'wers  in 
Mechanic  and  Coo|>er  Sts.,  to  W  I’  t'or- 
son,  1141  Sycamore  St.,  $91,372.  Noted 
June  19. 

•W.  Va..  Weston — State  let  contract 
building  sewage  disposal  plant,  at  State 
Hospital  here,  to  C.  K.  Collins,  Drexel  Bldg., 
I’hila.  About  $45,000. 

AN.  C.,  Durham — City  let  contract  laying 
1  mi.  8-in.  terra  cotta  s*‘wer  pipe  in  Shep¬ 
herd.  Vickers.  Yancey  and  Parkers  Sts  .  to 
J.  J.  Quinn  Co.,  61  Reily  Ave.,  Miami,  Fla. 
About  $20,000. 

★  O..  Cleveland — City  let  contract  laying 
815  ft.  Nos.  2  and  3  C  brick  8«‘wers  in 
St.  Clair  .\ve.  from  Woodworth  Ave.  to 
East  ISSth  St.,  involving  865  ft.  12-24  in. 
vitr.  pipe,  to  River  Constr.  Co.,  12.109  May- 
field  Hd..  $18,658. 

Mieli..  Detroit — Dept.  Pub.  Wks,  received 
bids  building  lateral  sewers  Nos.  (a)  3134. 
(h)  3152.  (c)  3154.  (d)  3155.  (e)  3157. 
from  Western  Constr.  Co.,  1208  Ford  Bldg., 
(a)  $4178.  (b)  $7789.  (c)  $8991.  (d)  $7116. 
<e)  $7539  ;  Walker  &  Toetaert  Co.,  442  St. 
•  Mair  .^ve..  (a)  $570.5;  Detroit  Contg.  Co.. 
Penobscot  Bldg.,  (b)  $8230,  (c)  $9000,  (d) 
$7702.  (e»  $7799;  It  1).  Baker.  1415  Penob¬ 
scot  Bldg.,  (b!  $9785,  (c)  $10,935,  (d) 

$9590.  (e)  $10,265.  Noted  June  12 

AWis.,  Milwaukee — Hd  Pub  Wks.  let 
contract  furnishing  materials  an<l  laying 
5134  lln.ft.  sewers  in  Montana  St..  Quincy. 
Taylor  and  Teutonia  .\ves..  to  M.  Synovltz. 
944  2nd  .Ave.  and  H  llolien.<«'e.  Wauwatosa. 
At>out  $17,500.  Work  involves  1622  ft.  8-in.. 
2957  ft.  12-in..  555  ft.  15-in.  and  405  ft. 
18-in.  concrete  |)i|H'. 

AKan.,  Wielilta — City  will  build  7  ml 
8-tn.  later.al  sewers.  About  $42,000.  Work 
will  he  done  by  day  labor. 

AArk.,  I’aragould — City  let  contract 
building  sewers  in  Dist.  No.  6.  to  P.  F. 
Connelly.  814  Rector  Av’e.,  I,lttle  Rock. 
About  $17,000. 

ATex.,  Dallas — ("ity  let  contract  laying 
13,457  ft.  concrete  and  tile  storm  sewers  in 
Wall  St.  Dist.  to  Standard  Eng.  ft  Constr. 
Co.,  Interurban  Bldg.,  $75,292. 

AOre..  North  Rend — City  Council  let  con¬ 
tract  building  sewer  in  Porter  Hill,  to  Moon 
ft  Co.,  Mar.shfleld.  Al>out  $23,1  88. 

Cal.,  Oakland — See  “Streets  and  Roads.” 


Bridges 

PROPONED  WORK 

Mass.,  Amherst — Hampshire  Co.  plans  to 
build  cement  bridge  over  Mill  River.  About 
$18,000.  Address  K.  E.  lindgkins,  North¬ 
ampton,  and  N.  Seelye  Hitchcock,  East- 
hampton,  co.  comrs. 

N.  J.,  Elizabeth — Bd.  Freeholders  Union 
Co.  soon  lets  contr.act  building  concrete  and 
steel  bridge  over  Rahway  River  on  Monroe 
St.,  60  ft.  wide  with  3  spans,  31.4  ft.  each. 
J.  L.  Bivuer,  120  Broad  St.,  engr.  Noted 
April  3. 

Pa,,  Phlla.— Dept  Pub.  Wks.  rejected 
bids  repairing  and  rep.alntlng  bridge  over 
Cobbs  Creek  on  Baltimore  Ave.  Noted 
June  12. 

Fla.,  Jarksonvillfi — City  soon  receives 
bids  building  rein. -con.  viaduct  from  I>*e 
to  Park  St..  Riverslde-BrookIvn-I.rf»cka- 
wanna  Sect,  of  city.  About  $1,000,000,  cost 
to  be  lM)rne  equally  by  city,  Jacksonville 
Traction  Co.  and  Jacksonville  Termln.al  Co. 
P.  M.  Edwards,  Jacksonville,  engr.  Address 
J.  T.  AIsop,  Blsbee  Bldg. 

Mont..  Hamilton — Ravllll  Co.  plans  to 
build  280  ft.  bridge  over  Bitterroot  River, 
16  ft.  wide,  two  140  ft.  spans.  About 
$20,000.  Fe<1eral  aid  asked.  P.  D.  Prjitt, 
c/o  State  Hlghw.ay  Dept,  Helena,  engr. 

Mo.,  Jefferson  City— Cole  Co.  soon  re¬ 
ceives  bids  building  reln.-con.  and  steel 
bridge  over  Osage  River,  south  of  Hubers 
Ferry,  for  Cole  and  Osage  Counties.  About 
$100^000.  Waddell  ft  Son,  Inc.,  800  Graphic 
Arts  Bldg.,  Kansas  City,  Mo.,  engrs. 

Cal..  DIsmores — Comrs.  Humboldt  Co. 
(Eureka)  having  plans  prepared  by  H.  J. 
Brunnier,  engr.,  Sharon  Bldg.,  San  Fran¬ 
cisco,  for  concrete  arch  bridge  over  Little 
Van  Dusen  Creek,  here.  About  $25,000.  A. 
J.  Logan,  Eureka,  co.  surveyor. 

Cal..  Red  BInff — Tehama  Co.  election  July 
1  to  vote  on  $521,000  bonds  to  build  bridges. 

Ont.,  Arkona — Town  Council  plans  to 
build  concrete  and  steel  bridge.  About  $25,- 
000.  R.  Crawford,  clk. 

Ont.,  Mono  Centre— Town  Council  plans 
to  build  steel  and  concrete  bridge.  About 
$12,000.  W.  A.  Henry,  clk. 
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N.  4..  (  Hmdrn— I'ntil  July  7,  by  Comrs. 
I'atiiilen  <'o.  building  rein. -con.  arch  bridge 
over  Xewton  Oeek,  on  Nicholson  ltd.  in¬ 
volving  HiMt  cu.yd.  concrete.  292  piles.  12 
X  25  h.,  6000  cu.yd.  earth  dll  and  712  sq. 
yd  amiesite  road  witii  concrete  base.  K. 
\V.  (lercks,  chn.  bridge  com.  ;  advertised 
in  this  i8.sue. 

I'u..  Keadinir — Until  July  8.  b.v  C.  P. 
Ithode.  controller.  Ik>rks  ('o..  building  rein.- 
con.  girder  bridge  over  West  Ilranch  Oeek 
in  Washington  Twp..  about  2  mi.  from 
liarto  Sta.  ;  advertised  in  this  issue. 

N.  Walnut  fove — Until  July  7.  by 

('omrs.  Stokes  Co.  (Itanbury)  building  600 
ft.  steel  bridge  and  trestles.  20  ft.  wi<le, 
here.  AIkjuI  $20,000.  It.  U.  King  Dan¬ 
bury.  engr. 

Mirh.,  .Idrian — Until  July  10  (change  of 
date),  by  city,  building  rein. -con.  bridge 
ovt'r  Itaisin  Itiver,  on  West  Maumee  St. 
N.  It.  Washburn,  conir.  G.  P.  Uove,  city 
elk.  ;  advertis«>d  in  this  issue.  Noted  May  1. 

.Mirli.,  .M(.  ClrmeiiH — Until  July  3.  by 
K.  K.  Itogers.  state  highway  comr..  lainsing, 
building  230  ft.  rein.-<-on.  bridge  over  Clin¬ 
ton  Itiver  on  Gratiot  Ave.,  consisting  of 
two  70  ft.  and  one  75  ft.  sp.an.  to  be 
known  as  liri<lge  No.  256.  Work  involves 
3660  cu.yd.  rein. -con.  ('ost  will  be  home  by 
State,  Macomb  (’o.  ltd.  Comn.  and  Detroit 
United  Ity:  Noteil  May  29. 

Minn.,  ItriiitkHton — Until  .Tuly  15,  by  It. 
W.  Aeton.  engr.,  St.  Uouis  Co.,  building  300 
ft.  steel  hriiige,  24  ft.  wiile.  cem«-nt  founda¬ 
tion  and  piers,  over  St.  Ia>uis  Itiver.  About 
$15,000. 

Minn.,  Iiulutli — Until  July  7,  by  Comrs. 
St.  Uouis  Co.,  building  12-ft.  concrete  span 
bridge  over  Winchell  ('reek  on  Wakely  Rd., 
120-ft.  concrete  span  bridge  over  Brown's 
Creek  on  lirown  ltd.  and  30.ft.  concrete 
span  bridge  over  Clint  Creek  on  State 
Highway  No.  1.  About  $10,000. 

Minn.,  Ortonville — See  “Streets  &  Roads.’’ 

Neb.,  I.inroln — Until  July  1.  by  W.  I.,. 
Minor,  elk.  Uancaster  Co.,  building  100  ft. 
rein. -con.  briilge  over  Oak  Creek,  on  14th 
St.,  involving  455  cu.yil.  rein. -con..  15.5 
tons  steel,  1300  lin.ft.  wooden  t>iling  and 
500  cu.yd.  earth  aiiproach  and  fill.  About 
$16,000;  city  to  bear  jiart  of  cost.  A.  II. 
Kdgreii,  CO.  engr. 

Mont.,  .Miles  City — T'ntil  July  7.  by 
Comrs.  Custer  Co.,  building  concrete  and 
steel  briilge  across  Cottonwood  Creek,  ji 
mi  soutii  of  Northern  Pacific  It. It.  tracks. 
Cost  to  !><■  borne  by  county  and  Northern 
Pacific  lt.lt.  11.  K.  Ke.arnald.  co.  engr. 

WmhIi.,  .\dna — lentil  July  7.  by  State 
Highway  Comn.,  Olymiua,  building  220  ft. 
steel  span  bridge  ami  apt)roaches  over 
Cheh.alis  Itiver  on  Ocean  Beach  Highway, 
la-wis  Co. 

Cal..  Oaklaad — See  “Streets  and  Roads.” 


PRICKS  ANI>  CONTRACTS  AWARDED 
('^Indicates  award  of  contract) 

★  R.  I..  I’rovidence — Bd.  Contr.  &  Supply 
let  contract  widening  Hawkins  St.  bridge 
to  W.  V.  Polloys  &  Co.,  1405  Turks  Heaid 
Bldg.  About  $15,000. 

Ai’n..  I’hila. — Dept.  Pul).  Wks.  let  con¬ 
tract  to  M.  and  J.  McHugh.  892  Market 
St.,  building  bridge  over  Schuylkill  Itiver, 
cost  $41,569  and  on  Krie  .\ve.  over  Penn¬ 
sylvania  and  Beading  It.  R.,  $5410;  to  W. 
.\.  Mtimiy.  228-30  Arch  St.,  bridge  on  Pen¬ 
rose  K*Try  ltd.,  over  Kagle  Creek,  $3465  ; 
to  G.  B.  Clopi),  3717  Killtert  St.,  for  re¬ 
pairs  to  railing  at  Broa<l  and  Callowhill 
Sts..  $3<i0o  ;  to  Belmont  Iron  Wks..  22nd 
and  Washington  Ave.  for  repairs  to  rail¬ 
ing  at  Broad  and  Noble  Sts.,  $815.  Noted 
June  12. 

ttVa..  South  Hill — W.  Hunter,  secy.. 
South  Hill-Henderson  Bridge  Corp..  let 
contract  building  720  ft.,  steel  and  cement 
bridge,  here,  to  Roanoke  Iron  &  Bridge  Co.. 
Roanoke.  About  $47,000.  Noted  June  19. 

Va.,  Plnevllle — Wyoming  Co.  let  con¬ 
tract  building  2  rein. -con.  bridges  over 
Barkers  Creek,  to  Corns-Thomas  Co., 
Charleston,  $9,184.  Noted  June  5. 

★  N.  C..  Dunn — Comrs  Harnett  Co.  Uill- 
ington.  let  contract  building  2  steel 
bridges,  here,  to  J.  W.  Turnage,  Llllington. 
About  $17,500. 

flAla.,  Montgomer.v — Bd  Revenue  Mont¬ 
gomery  Co.  let  contract  building  rein. -con. 
bridge  over  Catoma  Creek,  on  Norman 
Bridge  Rd.,  5  ml.  south  of  here,  to  J.  R 
Peterson.  West  Point,  Ind.  About  $75,968. 
Noted  May  9, 


★«..  .\kron — Comrs.  Summit  Co.  let  con¬ 
tract  builiiing  48  ft.  rein. -con.,  slab  and 
girder  bridge  over  old  Ohio  Canal  on  Ash 
St.,  42  ft.  wide,  to  Hovey  &  Humphrey,  c/o 
K.  (\  Hovey.  143  Merriman  Hd.  About 
$13,700.  Noted  May  29. 

AWIh.,  Alma — Buffalo  Co.  let  contract 
building  Beef  River  Bridge  to  J<a  Crosse 
Bridge  Co.,  l.a  Crosse.  $12,187. 

A'.Mo.,  .Millersburg — Comrs.  Millersburg 
Special  Rd,  Dist.,  Callaway  Co.,  let  con¬ 
tract  building  83  ft.  rein. -con.  bridge  over 
Cedar  Cnek.  involving  320  cu.yd.  rein.- 
con.  and  5o  cu.yd.  concrete,  to  Kansas  City 
Bridge  Co..  1012  Baltimore  Ave.,  Kansas 
City,  $10,846.  Noted  May  29  under  “Streets 
and  Roads.” 

-A.Mo.,  St.  LduIn — City  let  contract  build¬ 
ing  r»‘in.-con.  bridge  over  Missouri  Pacific 
Ry.  tracks  at  Southwest  Ave.,  to  Woermann 
('onstr.  t.'o..  Century  Bldg.,  $28,984.  Noted 
April  24. 

★  Ore..  I’ortiuiid — State  Highway  Comn. 
let  contract  building  8  rein. -con.  bridges 
between  McMinnville  and  Bellevue,  on 
Yamhill-Nestucca  Highway,  Yamhill  Co., 
to  Yamhill  Co.  Court,  McMinnville.  $14,760  ; 
bridge  over  Rogue  River  at  Rock  Point 
near  Gobi  Hill,  Jackson  Co.,  to  Parker  & 
Banfleld,  Columbia  Bldg.,  $46,725.  Noted 
June  5. 

4'al.,  Sun  Luis  Obispo^Bd.  Supervs.  San 
Buis  Obi.spo  Co.  received  bids  building 
rein. -con.  bridge  over  Cayucos  River,  from 
W.  Ledladter  Co..  Pacific  Klectric  Bldg., 
Los  Angeles,  $14,945,  ($14,680  if  concrete 
cylinders  are  used)  ;  F.  Maino,  San  Luis 
Obi.spo.  $15,000;  Moore  &  Co.,  Santa  Bar¬ 
bara.  $15,799. 

★  N.  B.,  Hampton — Dept.  Pub.  Wks., 
Fredericton,  let  contract  building  steel  and 
concrete  bridge  here,  to  Smith  &  Merrithers, 
Fredericton.  About  $25,000. 

★  Due..  North  TemlHkamiiig — D«»i)t.  Pub. 
MTis.,  Ott.'iwa,  let  contract  building  super¬ 
structure  of  bridge  over  Quinze  River  here, 
to  Hamilton  Bridge  Wks.  Co.,  Ltd.,  Bay 
St..  N.  Hamilton,  Ont.  About  $82,000. 
Noted  May  1. 

tl^Ont.,  (irund  Valley — Town  Council  let 
contract  building  rein.-con.  bridge,  to 
Ritchie  Co..  Beamsville.  About  $20,000. 
Noted  June  5. 

'OOnt.,  filielph — Wellington  Co.  let  con¬ 
tractu  building  three  20  ft.  concrete  span 
bridges,  to  C.  Mattaine,  Fergus,  $6000  ;  one 
18  ft.  concrete  arch,  to  G.  A.  Gilson.  Ford- 
wick.  $2000,  and  two  40  ft.  concrete  bridges, 
to  E.  Simmons.  Drayton,  $6000. 

4IOnt..  Sarnia — Lambton  Co,  let  con¬ 
tract  building  2  steel  and  concrete  bridges, 
to  A.  J.  Kirkpatrick,  Petrolea.  About  $35,- 
000. 


Structural  Steel 

BIDS  DESIRED 

N.  C.,  Walnut  Cove— See  “Bridges.” 
Wash.,  Adna — See  “Bridges.” 

PRICES  AND  CONTRACTS  AWARDED 
(f^Indicates  award  of  contract) 

Vm.,  South  Hill — See  “Bridges.” 

N.  C.,  Dunn — See  “Bridges.” 

Reinforced  Concrete 

PROPOSED  WORK 

N.  Buffalo — See  “Industrial  Works.” 
Mo.,  Jefferson  City— See  “Bridges.” 

Cal.,  Kan  Francisco— See  “Buildings.” 
Out.,  EUtowel — See  “Industrial  Works.” 

BIDS  DESIRED 
Pa.,  Reading — See  “Bridges." 

PRICES  AND  CONTRACTS  AWARDED 
('^Indicates  award  of  contract) 

flN.  T..  North  Tonowanda — See  “Indus¬ 
trial  Works." 

flAIa.,  5Iontgomery — See  “Bridges.” 

O. ,  Akron — See  “Bridges.” 

'A’Mo.,  Millersburg — See  “Bridges." 

Mo..  St.  Louis — See  “Bridges.” 

Mo..  St.  Louis — See  ’'Miscellaneous.” 

Cal.,  San  Luis  Obispo— See  “Bridges.” 
WOnt.,  Grand  Valley — See  “Bridges." 
WOnt..  Sarnia — See  “Bridges.’' 


Streets  and  Roads 


PROPOSED  WORK 


500  to  pave  East  St.,  $37,825  for  W,  ■  .  '  ' 

St.,  granite  lilock,  and  $52,269  for  l-ii,,,. 
St.,  vitr.  brick.  D.  P.  Coakley.  nia.)),- 

R.  I.,  Providence — ('ity  apjiropriat.  o  f  m 
000  bonds  to  pave  Waterman  .St.,  gi 
block.  W.  F.  Slade,  comr.  pub.  wk.s 

N.  J.,  Collingswood — City  receivi  ^  l.ids 
in  August  or  September  for  paving  r,  sur. 
facing  and  building  concrete  curiis  ami 
gutters.  About  $200,000.  Remington  & 
Vosbury,  601  Market  St.,  Camden,  coa-uli 
engrs. 

N.  J.,  Elizabeth — City  soon  lets  con'i-ict 
building  5000  ft.  bituminous  concrete  r',i,|. 
way  on  old  and  new  macadam  base  ■ 
wide,  on  Springfield  Ave.  County  Rti  '"ww 
I’rovidence  Boro. 


N.  4.,  4ersry  City — Bd.  Freeholders  Hud¬ 
son  and  Essex  Counties  plan  to  repave  i.in. 
coin  Highway  between  here  and  Newark 
wood  block.  About  $10,000. 

N.  4..  4rrHe.v  City — City  plans  to  improve 
West  Side  Ave.,  granite  block.  Cost  wall 
exceed  $50,000.  C.  A.  Van  Keuren  citv 
engr. 

N.  4.,  4erHey  Cit.v — Hudson  Co.  I’.lvd 
Comn.  plans  to  improve  Hudson  Co.  I'.ivd 
from  Communipaw  Ave.  to  New  York  \- 
New  Jersey  K.R.  tracks,  cost.  $57.00(1  ;  also 
between  Paterson  Plank  Rd.  and  Hacken¬ 
sack  Plank  Rd..  II.UI.OOO.  both  bltuminom 
surface  on  concrete  foundation. 

N.  4.,  Keiirne.v — Town  i>lans  to  jiave  Kim 
St.,  from  Erie  R.R.  to  Relleville  Turnpike 
granite  block.  About  $10,000.  H.  P.  Prei- 
mer,  city  engr. 

N.  4.,  Morristown — City  soon  receives 
bids  improving  Water  St.  from  Spring  Si 
to  railroad.  About  $17,000.  Plans  include 
widening,  draining  and  surfacing  with 
Amiesite  on  4  in.  concrete  base. 

Pm.,  Canonsburg — Boro,  soon  lets  con¬ 
tract  grading,  paving  and  curbing  with  con 
Crete,  Hawthorne  St.  from  Belmont  to 
Hutchinson  Aves.,  Chartiers  .St.  from  Wes' 
Pike  to  Boro.  line.  Hutchinson  Ave  from 
West  College  to  Hawthorne  Sts.,  Van  Eman 
St.  from  South  Central  Ave.  to  South  .lef- 
ferson  St.  Work  involves  4510  sfi.yd.  con¬ 
crete.  850  lin.ft,  concrete  curbing  ami  loin 
cu.yd.  earth  excav.  H.  M.  Day.  engr. 

Pa.,  Pliila. — Dept.  Pub.  5\1<s  rejected 
bids  grading  sections  of  Claridge.  North¬ 
umberland,  St.  Vincent  and  Tabor  Sts 
New  bids  will  he  taken  soon.  Noted 
June  12. 


Pa.,  Pittsburgh — City  passed  ordinanc' 
to  grade,  pave  and  curh  MtS'andless  .\ve 
from  53rd  to  56th  St.,  38  ft.  wide.  $41.000, 
Bricelyn  St.  from  Tokio  St.  to  WItkinshurg 
Ave.,  $33,000,  Swope  St.  and  Way  from 
Ravenna  St.  to  Alder  St..  $14,000,  Stadium 
St,  from  Stafford  to  Radclitfe  S's.,  $9m'o. 
Sydney  St.  from  South  24th  to  South  25th 
Sts..  $13,000;  also  widen  and  change  line.') 
of  Pioneer  Ave.  between  Templeton  St  and 
West  I^iberty  Ave.  T.  Reed,  City  County 
Bldg.,  engr.  < 

I’a..  Scranton — City  had  plans  prepared 
bv  W.  A  Schunk,  city  engr..  paving  West 
Market  St.  from  Brick  to  Hollow  Av'S 
asphalt  and  stone  block.  28  to  30  ft.  wide 
About  $63,513. 

IV.  Va..  ria.v — Comrs.  Clay  Co  havin- 
plans  prepared  for  4  ml.  Clay  Court  House- 
Wallback  Rd.,  20  ft.  wide,  involving  .'lU  "O ' 
cu.vd.  excav.,  also  drainage  structures. 
About  $47,000.  E.  Carr.  co.  engr. 


IV.  Va.,  Fairmont — Comrs.  Marion  Co 
plan  to  build  1.4  mi.  Fairmont-Graftmi 
Pike,  grading  26  ft.  wide,  surfacing  16  ft. 
wide,  involving  5500  cu.yd  excav  90"o 
sq.yd.  concrete,  4155  sq.yd.  concrete  header 
.and  base  course.  3635  sq.yd.  brick 
ment  and  drainage  structures.  About  $0 
000.  S.  B.  Miller.  Fairmont,  engr. 


IV.  Va..  Fayetteville — Fayette  Co  votj-d 
$125,000  ironds  to  Improve  roads  in  Mt 
Cove  Dist.  J.  McGrath.  Fayetteville,  engr 
Noted  May  8. 

IV.  Va.,  Glenvllle — Comrs.  Gilmer  C()^ 
soon  let  contract  grading  and  draining  - 
ml.  Gilmer-Ripley  &  Ohio  Turnpike  About 
$26,000.  W.  M.  Moss,  Glenvllle.  engr. 

W.  Va.,  Hinton — Comrs.  Summers  Co  ■ 
Pipestem  Dist..  voted  $22,700  to  hmld 
roads.  J.  D.  French,  Hinton,  engr.  Noted 
May  29. 

W.  Va..  Moundsville— Conors.  Marsh.ill 
Co.  having  surveys  made  fw  roads  m 
Washington  and  Clay  Dlsta  Election  will 
be  held  In  each  district  about  Sept  l  in 
vote  on  $200,000  bonds  for  work  S  h 
Bonar.  Moiindsvllle,  engr 


■ts  anil  Uoads  (Conllnut-d)  liined  sanitary  sewers  in  700  ft.  HaiKht 

Ave.,  from  Itruce  Ave.  to  first  angle  north. 
Va..  \Vn.vne— Comrs.  Wayne  Co.  soon  ."iO  ft.  wide,  rein. -con.  ;  improve  4000  ft 
IV  liiiii*  grading  3.2  mi.  Armilda-Kcho  Freeman  Ave..  from  Kener  St.  to  Centra! 
About  $60,000.  H.  A.  Levering,  co.  Ave.,  50  ft.  wide,  granite  (using  old  gran¬ 
ite  block  where  possible)  ;  also  build  12-in. 

,,, _ sewer  from  Liberty  St.  to  point  185  ft. 

Va..  Hilliam»  iP  SU”  oo  north  and  from  Livingston  St.  to  |>oint  155 

4  nil.  north,  and  make  necessary  alterations 

iile.  involving  60,000  cu.>d.  excav.  ,  water  distributing  system ;  widen  road- 

(irainase  structures.  Atout  $61,000.  2  ft.  on  each  side,  set  new  and  reset 

Linkus,  Williamson,  engr.  existing  granite  curb,  pave  with  wood 

,||.  «  aridina — State  Highway  Comn.  l>lock.  and  make  necessary  alterations  to 
,^i  scon  receives  liids  hard  surfacing  water  distributing  system  on  McMillan  St. 

f  roll  Alexander  Co.,  9  ft.  wide,  cost  from  Oilbert  Ave.  to  Alms  PI..  $49,478.  F. 

00;  18  mi.  Central  Highway.  9  ft.  King,  city  engr. 

Columbus  —  Comrs.  Franklin  Co. 
ita  adopted  resolution  to  sell  $155,000  bonds 

W.  b.  Fallis,  Haleign,  engr.  pj-ading.  building  bridges  and  culverts 

r  Monroe — Comrs.  Union  Co.  soon  and  paving  2  mi.  Harbor  Ud.  from  Linden 
re  "bids  top  soiling  and  graveling  Heights  to  Granville  Rd..  34  ft.  wide,  brick. 
;y  road.s.  16-20  ff;  About  $500,-  I>a.vton — City  soon  receives  bids  pav- 

Enginecr  not  selected.  1200  ft.  Mt.  Vernon  Ave.  from  Fountain 

('  NuKhvillr — Nash  Co.  election  July  to  Niagara  Aves..  30  ft.  wide,  involving 

1  vote  on  $200,000  bonds  to  build  road  4000  sq.yd.  concrete,  2400  ft.  concrete  curb- 
Rocky  Mount  to  here,  also  other  Ing  and  guttering  and  12.000  sq.ft.  4-in. 
^  cement  sidewalks.  About  $11,045.  F.  O. 

’■  Eichelberger,  city  engr. 

r  Ft.  -Mill — City  plans  election  to  vote 

m'uiin  bonds  to  pave  2  mi.  Main  St.  30  ^  PIqna — ('ity  plans  to  issue  $300,000 

j’  bonds  to  improve  streets  and  sewers.  E. 

j  Schroeder,  city  engr. 

r..  r.reenwood  —  Comrs.  Greenwood  .  „  ,  „  „ 

ilan  to  relocate,  grade,  drain  and  sur-  Mleli..  netroit — Dept.  Pub.  Wks.  soon  re- 
7  “>9  mi  Dixie  Highway  from  here  to  ceives  bids  paving  with  asphaltic  concrete 
VV  3(1  ft  wide  About  $19,978.  Ap-  on  concrete  foundation.  Amherst  or  Medina 
-ion  made  for  Federal  aid.  J.  R.  Pen-  curbstone.  Hi^iH'r  Ave..  .Sect.  2.  from 
e/n  state  Highway  Dept.,  Columbia,  Montclair  to  Connors  Aves.,  30  ft.  wide, 
c/o  ouiie  $27,214;  Fairview  Ave.,  from  Charle- 

voix  to  Mack  Aves.,  $26,813;  Chapin  Ave. 
r.,  Spartanburir— ^omrs.  Spartan*  from  Seneca  to  Burns  Aves.,  $4488  ;  Fulton 
Co.  soon  let  contract  grading,  drain-  Ave.  from  Springwells  Ave.  to  150  ft.  west 
[ind  surfacing  with  top  soil  6.7  rni.  of  Wilkie  Ave.,  18,810;  Homer  Ave.  from 
Highway  from  here  to  Duncan,  30  ^ringwells  to  Lawndale  Aves.,  $22,176; 
Ide.  Work  involves  31,720  cu.yd.  earth  Fenkell  Ave.,  from  12th  St.  to  Livemois 
5(1(1  cu.yd.  rock  excav.,  and  28,628  Ave..  $17,926,  all  26  ft.  wide:  paving  with 
.  top  soil.  etc.  About  $40,000.  J.  R.  i  course  concrete.  East  and  West  alley  be- 
ell,  c/o  State  Highway  Dept.,  Colum-  tween  I.a  Salle  Blvd.,  14th  St.,  La  Mothe 
?ngr.  Ave.  and  La  Salle  Gardens.  $4000  ;  alley 

C..  I'niMi — Comrs.  Union  Co.  plan  to  between  Wilson,  Byron,  Atkinson  and  Edi- 
roads  in  various  sections  of  Bogans-  son  Aves..  both  20  ft.  wide,  $4920.  C.  W. 
Twp.,  about  $70.000 ;  also  various  Hubbell.  city  engr. 

I  in  Jonesville  Twp.,  about  $65,000.  i  . 

nnt  selected  Mich..  Detroit — City  soon  lets  contract 

leer  not  sel^tM.  paving  Harper  Ave.,  Sect.  1.  Involving  3584 

Decatur— DeKalb  Co.  elation  ^out  cu.yd.  excav.,  3003  lln.ft.  curbstone.  4167 
1  to  vote  on  $500,000  bonds  to  build  sq.yd.  asphaltic  concrete  on  6  In.  concrete 
I-  base,  etc.;  also  Alleys  Nos.  1025,  1026. 

„  Oriffln— Spaulding  Co.  voted  $350,-  1027.  1028,  1030,  1031.  1032.  1033,  1034, 

ends  to  build  roads.  Federal  Govern-  1035.  1036.  involving  5496  cu.yd.  excav., 
will  appropriate  like  amount.  Noted  15,992  sq.yd.  concrete,  etc.  Noted  May  8 
I.  and  June  12. 

,  JrlTrrson— .lackson  Co.  voted  f^O,-  Mich.,  Ilumtramrk — ^Village  receives  bids 
jonds  to  build  roads.  Federal  Gov-  ju,y  o.  paving  2300  ft.  Yemens  Ave.. 

ent  will  appropriate  like  amount.  1300  ft.  Mitchell  Ave.  1100  ft  Norwalk 


Will..  Racine— Racine  Co.  soon  lets  con¬ 
tract  grading,  paving  and  building  concrete 
culverts  on  Main  and  Jefferson  Sts.  and 
Milwaukee  Rd.,  18  ft.  wide,  involving  16.- 
941  sq.yd.  concrete,  1830  iin.  ft.  curb  and 
gutter  and  4200  cu.yd.  earth  excav. 

Wls.,  Nhebo.vgaii — City  plans  to  grade 
and  iiave  3.9  ml.  Center  .Ave,  and  13th  St.. 
18-20  ft  wide,  involving  20.000-25,000  sq 
yd.  vitr.  brick  .and  lo.oOO  iin. ft  concrete 
curb  and  gutter.  About  $40,000.  C.  U. 
Boley,  city  engr. 

la.,  Ottumwa — City  soon  lets  contract 
for  47,300  sq.yd.  pavement;  rein. -con.  or 
brick.  H.  A.  Brown,  city  engr. 

Minn.,  itemidji — Comrs.  Bidtrami  t'o. 
postponed  date  for  receiving  liids  for  grad¬ 
ing  and  graveling  16  mi  Federal  .Aid 
Project  No.  76.  24  ft.  wide  No  defliiite 
date  8»>t.  About  $80,000.  S.  D.  Snyder. 
Bemidjl,  engr.  Noted  May  22. 

Minn.,  KIbow  l.nke— Comrs.  Grant  Co. 
rejected  bids  received  June  17  grading  and 
graveling  6  mi.  Federal  Aid  Project  .No.  28. 
24  ft.  wide.  .About  $30.000,  Work  will  be 
readvertised.  W.  E.  Burges.  Elliow  Lake, 
engr.  Noted  May  >22. 

Minn.,  AValker — Comrs.  Cass  Co.  voted 
$250.00(1  bonds  to  build  roads  C.  D. 
Bacon,  co,  aud. 

Kan.,  Rurlington — City  soon  lets  con¬ 
tract  paving  Neosho,  A'uba,  Juniatta.  2nd. 
3rd.  4th.  6th  and  7th  Sts.  Work  involves 
57.475  sq.yd.  vitr.  brick.  3.5.650  lln.ft.  con¬ 
crete  curbing  and  guttering.  18,315  cu.yd 
earth  excav.,  100  ft,  12  in.  .s«'wer  iiipe  anil 
15  inlets.  About  $100,000.  Black  & 
Veatch,  Interstate  Bldg.,  Kansas  City,  Mo., 
engrs. 

Kan..  Caldwell — City  soon  receives  bids 
for  60.000  yd.  brick  or  asphalt  pavement. 
Ruckel  Eng.  Co..  Garden  City,  engrs. 

Kan.,  Great  Bend — City  soon  receives 
bids  paving  10  blocks  and  repairing  5 
blocks,  brick  or  .aspbalt.  Ruckel  Eng.  Co.. 
Garden  City,  engrs. 

Kan.,  Msr.VHTille — City  soon  receives 
bids  for  25,000  sq.yd.  vertical  fibre  paving 
and  concrete  curbing  and  guttering.  C. 
McCrae,  Republic  Bldg.,  Kansas  City,  Mo., 
engr. 

Kan.,  Senera — City  receives  liids  aliout 
July  10.  paving  various  streets.  Aliout 
$200,000.  Archer  &  Stevens.  New  Eng¬ 
land  Bldg..  Kansas  City.  Mo.,  engrs. 

Mnnt.,  Billings — Yellowstone  Co.  election 
Sept.  2  to  vote  $250,000  lionds  to  iiuild 
highways. 

Mont.,  Boulder — Jefferson  Co.  election 
Sept.  2,  to  vote  on  $100,000  bonds  to  build 
roads.  Federal  aid  will  lie  asked  If  elec¬ 
tion  carries.  P.  D.  Pratt,  c/o  State  High¬ 
way  Dept.,  Helena,  engr. 

Mont.,  Butte— Silver  Bow  Co.  election 
Nov.  2,  to  vote  on  $500,000  bonds  to  build 
roads 

Mont.,  Deer  Lodge — Powell  Co.  election 
Sept.  2  to  vote  on  $100,000  lionds  to  build 
roads. 

Mont.,  Great  Falls — Cascade  Co.  election 
Sept.  2,  to  vote  on  $500,000  lionds  to  build 
Park-Park  Highway  and  other  roads.  Fed¬ 
eral  aid  will  be  asked  If  election  carries. 
P.  D.  Pratt,  c/o  State  Highway  Dept.. 
Helena,  engr. 

Mont.,  Hamilton — ^Ravalli  Co  election 
Sept.  2  to  vote  on  $100,000  bonds  to  build 
roads.  L.  Oertli,  Hamilton,  engr. 

Mont.,  Hardin — Big  Horn  Co.  election 
8«pt.  2  to  vote  on  $75,000  bonds  to  build 
roads.  J.  E.  Graham,  Hardin,  engr. 

Mont.,  KallHpell — Flathead  Co.  election 
Sept  2  to  vote  on  $75,000  lionds  to  build  5 
ml.  road.  F.  P.  Scott,  Kalispell,  engr. 

Mo..  Bethany — Harrison  Co.  receives  bids 
in  July  building  9.6  mi.  road  from  north, 
east  and  west  line  of  Bethany  Twp..  9 
ft.  wide,  concrete.  M.  G.  Hall,  Centerville, 
la.,  engr.  Noted  Feb.  13. 

Mo.,  Boonvillr — (7ooper  Co.  has  retained 
Shockley  Eng.  Co.,  engrs.,  740  Reserve 
Bank  Bldg,  Kansas  City,  to  cooperate  with 
county  engineer  in  making  surveys  and 
plans  for  20  ml.  Federal  aid  roads  extend¬ 
ing  about  7  mi.  east,  west  and  south  from 
here.  About  $225,000  now  available  for 
project 

Me.,  CarthaifV— < 'omrs.  Joplin  Special 
Rd.  Dlst,  Joplin,  receive  bids  about  July 
building  6.1  mL  road  from  Joplin  to  Carl 
Junction.  18  ft.  wide,  concrete,  Jasper  Co. 
)  concrete.  H.  Shannon,  Cunningham  Bank  Bldg.,  Jop- 
Clty  Hall,  lln,  engr.  Noted  Feb.  13  under  “Jop¬ 
lin,  Mo." 


III.,  Silviii — City  plans  to  pave  2nd  Ave. 
from  8  th  to  15th  Sts.,  9th  St.  from  1st  to 
4th  Aves.,  iKith  24  ft.  wide;  10th.  11th.  12th 
and  13th  Sts.,  all  from  1st  to  2nd  Aves., 
14th  St,  from  1st  to  3rd  Aves.,  15th  St. 
from  1st  to  4tli  Aves.,  all  22  ft.  wide,  also 
5th,  6th  and  7th  Sta  W.  Treichler,  Rock 
Island,  engr. 

WlNronsin — State  Highway  Comn.,  Eau 
Claire,  rejected  bids  received  May  28.  grad¬ 
ing  and  paving  Alma-Durand  Rd.,  Federal 
Aid  Project  No.  16.  A.  R.  Hirst,  state  high¬ 
way  engr.  Noted  May  15. 

WU.,  Black  Flartli — Village  plans  to  pave, 
grade,  build  sewers,  etc..  In  various  streets. 
Involving  13,360  sq.yd.  concrete  and  3670. 
cu.yd.  eartb  excav.  About  $25,000.  Par¬ 
sons  &  Orbert,  627  M.  and  M.  Bank  Bldg., 
Milwaukee,  engrs. 

Wl«..  Milwaukee — Bd.  Pub.  Wks.  soon 
lets  contract  paving  8th,  56th,  57th,  58th 
and  Clinton  Sts.,  Howell  and  Klnnickkln- 
nic  Aves.,  etc..  Involving  6435  sq.yd.  hard 
sandstone  block,  19.450  sq.yd.  asphalt, 
21,732  sq.yd.  concrete.  1204  lln.ft.  lime¬ 
stone.  1136  lln.ft.  concrete  curb,  1077  Iin. 
ft.  brick  gutter.  6044  lln.ft.  cement  side¬ 
walks  and  10,176  cu.yd.  earth  excav. 
About  $75,000.  Noted  June  12. 

WU..  Plymontk — City  plans  to  nade. 
pave  and  build  concrete  culverts  on  2)  mL 
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StroFtB  and  Roads  (Continued) 

Mo.,  Indeprndrnre — Jackson  Co.  soon 
lets  contract  Kruillna  and  pavlna  1225  ft. 
I'rosiMict  Ave.,  Involving  2640  sq.yd.  water- 
liound  macadam;  6t3  ft.  Brooklyn  Ave., 

15  ft.  wide,  1300  sq.yd.  waterltound  mac* 
iidam,  3000  cu.yd.  earth  and  100  cu.y^ 
rock  excav.  ;  613  ft.  Woo<lland  Ave.,  18  ft. 
wide.  1300  sq.yd.  waterbound  macadam 
and  800  cu  yd.  earth  excav.  O.  C.  Sheeley 
Co.,  Independence,  engrs. 

Mo.,  I iidrprndenre— Jackson  Co.  plans  to 
liiilld  3.1  ml.  road  from  lx>ne  Jack  to 
Johnson  Co.  line,  16  ft.  wide,  bituminous 
macadam.  O.  C.  She»'ley  Co.,  Independ¬ 
ence,  engrs. 

Mo.,  Kansas  City — Bd.  Pub.  Wks.  had 
plans  prepared  grading  McOee  St.  from 
Admiral  Itlvd.  to  0th  St.,  and  8th  St. 
from  Grand  to  Gak  Sts.  About  $66,000. 
It.  \V.  Waddell,  city  engr. 

Mo..  Kansas  City — ('Ity  having  plana 
prepared  extending  I.inwoo<l  Blvd.  from 
l((d>ert  Qlllham  ltd.  west  to  Main  St.,  also 
widening  Qlllham  ltd.  from  31st  St.  to 
I. inwood  Blvd..  and  l’;is<‘o  St.  south  from 

I. inwood  to  37th  Sts.,  .'i  ft.  on  each  side. 
B.  W,  Waddell,  city  engr. 

Mo..  Mursliall — ('omrs  Marshall  Special 
ltd.  I'lst..  Saline  (”o..  receive  bids  In  August 
building  8  mi.  road  from  east  to  west  slile 
of  <listrlct,  16  ft.  wide,  asphaltic  macadam. 
W.  U.  Cauthorn,  Columbia,  engr. 

Mo.,  New  Madrid — N'ew  Madrid  Co.  re¬ 
ceives  bids  In  August  building  19.6  ml. 
gravel  road  from  Sikeston  to  .N'ew  Madrid, 

16  ft.  wide.  C.  V.  llanm-n.  New  Ma(lrid, 
engr 

Mo.,  rieasant  lllll — City  having  plans 
prepared  )>aving  6400  ft.  1st  St..  18  ft  wide, 
involving  9000  cu.  yd.  waterbound  maca<lam 
and  1900  cu.yd  excav.  About  $11,000. 
.Sliockley  Kng.  ('<»..  740  Heserve  Bank  Bldg., 
Kansas  City,  engrs. 

Mo.,  St.  Charles — St.  Charles  Co,  plans 
election  soon  to  vote  on  $1,000,000  bonds 
to  build  roads.  P.  W.  I»onam,  St,  Charles, 
engr. 

Mo..  SI.  Joseph — Buchanan  Co.  retv'lves 
bids  In  July  building  2.2  mi.  road  from  St. 
•loseph  to  One  llunilred  and  Two  Itiver. 
18  ft.  wide,  asidialtic  concrete.  H.  L,. 
Meyer,  CO.  highway  engr. 

Mo.,  St.  Joseph — Buchanan  Co.  tdans  to 
build  II  2  mi.  road  from  St.  Jose|di  to 
Kaiicetl.  16  ft.  wide,  brick  on  <‘oncrete  base-. 

II.  1>.  Meyers.  St.  .los«-|>h,  engr. 

Tex.,  .\thens — lU-nderson  Co.  plans  to  sur¬ 
face  with  grav»-l  anil  native  rock  p.'ive- 
meiit  and  build  i-oncrete  drainage  structures 
on  23.576  ml  Stale  Highway  No.  19.  15 
ft  wide.  Wilder  &  O’Neal.  Chronicle  Bldg., 
Houston,  engrs 

Tex..  Hiilrd — Callahan  Co.  plans  to  rock 
or  gravel  surface.  3  4  85  mi.  Highway  No. 
1  from  Kastland  Co.  line  to  Taylor  Co. 
line.  16  ft.  wide.  Involving  69.625  lin.  ft. 
machine  grading,  rein. -con  drainage  struc¬ 
tures.  etc.  ,\bout  $6000  per  mile. 

Tex.,  Kl  Past*— I'lty  election  soon  to  vote 
on  $626,000  bonds  to  pave  and  build  sewers 
111  various  streets  and  improve  waterworks. 

Tex..  Kalrfleld — Comrs.  Freestone  Co. 
idan  to  clear,  grub,  grade,  drain,  build 
macadam  road  wiUi  bituminous  surfai-e 
treatment  on  10.04  mi.  State  Highway  No. 
7  from  city  limits  of  Teague  to  I.lmestone 
Co.  line.  15  ft.  wide.  About  $150,000.  T.  K. 
Huffman,  c/o  Bryant  &  Huffman.  Austin, 
engrs. 

Tex.,  Georgetown — Williamson  Co.  voted 
$1,500,000  bonds  to  build  permanent  high¬ 
ways.  P.  D.  LiOX'e,  CO.  Judge.  Noted  April 

3. 

Tex..  Houston — t^lty  voted  $150,000  bonds 
to  paxe  and  Improve  streets. 

Tex..  l.aredo — Webb  Co.  X’Oted  $300,000 
iKinds  to  bulbl  tH-rmanent  highways.  G.  R. 
Page.  CO.  Judge.  Noted  May  29. 

Tex..  Orange — t’omrs.  Orange  Co.  plan 
to  build  rtiads  and  bridge  over  Saliine 
Blver.  About  $1,200,000. 

Tex..  Quitman — Comrs.  Wood  Co.  plan 
to  surfaiv  with  Iron  ore  gravel  and  build 
concrete  drainage  structures  on  9.5  ml. 
State  Highway  No.  15,  14  ft.  wide.  About 
$50,000.  Hess  Skinner.  Southwestern 
l.ife  Bldg..  Dallas,  engrs. 

Tex.,  Kan  .\ntonlo— Bexar  Co.  voted  $1.- 
.'00.000  bonds  to  build  roads.  Federal  Gov¬ 
ernment  will  appropriate  toward  cost. 

.Arls.,  Kingman — Mohax’e  Co.  election 
soon  to  X’ote  on  $250,000  bonds  to  build 
'oads. 


Wash.,  Kelso— City  plans  to  pave  2  ml. 
streets,  16  ft  wide,  and  build  concrete  side¬ 
walks. 

Wash.,  Olympia — Thurston  Co.  soon  lets 
contract  clearing,  grading  and  draining 
8048  ft.  Permanent  Highway  No.  8,  28  ft. 
wide,  involving  15.680  cu.yd.  earth  excav. 
and  373  ft.  concrete  bridge.  About  $128,000. 
Former  bids  rejected.  C.  O.  Mannes,  co. 
engr. 

W’ash.,  Stan  wood — ('Ity  soon  lets  contract 
for  18.064  sq.yd.  concrete  pavement.  F.  Q. 
Tegtmeler,  Everett,  engr. 

Oregon — State  Highway  Comn..  Portland, 
rejected  bids  received  June  10  grading  2.7 
ml.  and  macadamizing  7.7  mi.  Yoncalla  Ud., 
Douglas  Co.,  involving  10,000  cu.yd.  mixed 
excav.,  16.000  cu.yd.  rock  surfacing,  esti¬ 
mated  cost.  Iron  pipe,  $79,575  ;  also  grad¬ 
ing  13  ml.  Unit  No.  1,  Service-Creek-Val- 
des  Ranch  Sect.,  John  Day  Highway, 
Wheeler  Co.,  Involving  91.000  cu.yd.  excav., 
12  ml.  No.  3,  91,000  cu.yd.  excav.  No  bids 
w'ere  received  for  12.6  ml.  Unit  No.  2.  74.- 
000  cu.yd.  excav..  and  11.6  ml.  No.  4.  103.- 
000  cu.yd.  excav.,  estimated  cost  $500,000. 
Noted  June  12. 

Oregon — Stale  Highway  Comn.,  Portland, 
received  no  bhls  grading  6.7  ml.  Forest 
Grove-Gaston  Bd.,  Washington  Co..  Involv¬ 
ing  16.000  cu.yd.  mlxeil  excav.  H.  Nunn. 
Salem,  state  highway  engr.  Noted  June  12. 

Oregon — Slate  Highway  Comn..  Salem, 
having  surveys  made  by  S.  ('lark  &  Blbby. 
engr..  c/o  State  Highway  Comn..  paving 
Junction  CIty-Kugene  Sect.  Pacific  High¬ 
way.  Junction  City  Twp. 

Ore.,  Kliimath  Kullx — City  plans  to  pave 
sidewalks  .and  curbs  on  IBgh  St.,  bltulithic 
cement.  About  $60,000.  J.  Cleghom,  city 
engr. 

Ore.,  Portland — City  Council  received  no 
bids  paving  77lh  St..  S  E.,  from  66lh  Ave.. 
S.  K.,  to  65th  Ax’e..  S.  K.  G.  E.  Funk,  city 
nud.  O.  I.4»urgaard,  city  engr.  Noted 
June  12. 

Ore..  Portland — City  voted  to  annex  and 
plat  60  acre  tract  occupied  by  Peninsula 

1  limber  Co.,  foot  of  McKenna  St.  O. 
Baurgaard.  city  engr. 

C'al.,  riiula  VUta — City  receives  bids  in 

2  or  3  months  pjivlng  4}  ml.  2nd  and  3rd 
Aves..  2nd,  E  and  F  Sts.  About  $100,000. 
Former  contract  rescinded.  K.  M.  Lynch, 
Central  Bldg,,  Los  Angeles,  engr.  Noted 
May  16. 

4'nl..  Oakitind — City  soon  lets  contract 
Improving  Hopkins,  East  37th.  Kingsley 
and  Emerson  Sts.,  involving  6360  Iln.  ft. 
concrete  curhing.  18.441  sq.ft,  concrete  gut¬ 
ter.  1196  sq.ft,  cement  sidewalk.  8964  sq.ft, 
grading,  5530  sq.ft,  oil  mai-adam.  etc.. 
$12,500;  S5th  Ave.,  3954  Iln. ft.  redwood 
curbing.  1  1.409  sq.ft,  concrete  gutter,  3198 
cu.yd.  earth  excav.,  67,697  sq.ft,  oil  mac¬ 
adam,  etc..  $15,400. 

Cal..  Oakland — City  plans  to  Improve 
S7th  Ave.,  involving  3703  lin. ft.  redwood 
curbing.  10,596  sq.ft,  concrete  gutter.  73.- 
736  sq.ft,  grading.  60.164  sq.ft,  oil  mac¬ 
adam,  etc.  About  $14,600. 

Cal.,  Santa  Crux — Santa  Cruz  Co.  voted 
$924,000  bonds  to  pave  40  ml.  highway 
from  Chittenden  X’ia  Watsonville  and  Santa 
Cruz  to  Boulder  Creek,  concrete.  Noted 
June  5. 

Cal.,  Taft — City  having  plans  pre¬ 
pared  hy  E.  M.  I,ynch.  engr..  Central  Bldg., 
lx>s  Angeles.  Improving  streets,  including 
grading,  oiling  and  cement  curbs  and 
walks,  cost,  $197,000,  or  $144,000  If  side¬ 
walks  are  omitted. 

Cal..  Trae.v — City  election  soon  to  vote 
on  $1.'.,000  bonds  for  paving  street  Inter¬ 
sections. 

<)ue..  St.  Vletolre — Municipal  Council 
plans  to  build  lo  ml.  waterbound  macadam 
roads,  .\bout  $33,000.  E.  I.4tbitiere,  War¬ 
wick.  elk. 

Out..  Alexandria — Town  Council  panned 
by  law  authorizing  ex|tenditure  of  $20,000 
to  build  roads. 

4>nt..  Hawkesbnry — Town  Council  voted 
in  favor  of  by-law  for  $76,000  to  build 
asphalt  and  concrete  pavements.  V.  A. 
Belanger,  engr. 

Ont.,  I.anraster — Town  appropriated 
$100,000  bonds  to  build  roada 

Ont.,  Ottawa — Ottawa  Co.  soon  lets  con¬ 
tract  building  5  mi.  Montreal  and  Ottawa 
Bd..  east  of  Ottawa.  19  ft.  wide,  bitu¬ 
minous  bound  macadam.  About  $18,000. 
V.  E.  Belanger,  L’Orlglnal,  engr. 


Ont.,  WllliamKtown— Twp. 
Charlottenburgh  appropriated 
build  roads. 


C. 
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St.,  Toronto,  soon  lets  contract  li 
wood  and  Lauder  Aves..  sheet 
concrete  base ;  Glenholme  Ave  ; 
cllffe  Blvd.,  tarvla  on  concrete 
town.  About  $50,000. 


b  -I.irvis 
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BIDH  I>KHIKKI> 

Me.,  Portland — Until  July  2  bv  i--  \i 
Hunt,  comr,  pub.  wks  ,  for  6375  sii  y,i 
redressed  granite  block  pavement  „„  ' 

gress  St.,  from  Myrtle  to  India  .Si.-.- 

Massarhusetts— TTntll  Julv  1,  bv  sm, 
Highway  Comn.,  Boston,  building  iv 
bituminous  gravel  road.  18  ft  vv„|,. 
Dudley  Twp.,  and  10,000  ft.  inacadan, 

18  ft.  wide.  In  (Juincy  Twp.  a  W 
state  highway  engr. 

New  Jersey — Until  Julv  9  l,v  Si  ,1  . 
Highway  Comn.,  Broad  St  Bank  lil.'l.. 
Trenton,  building  State  HIgliwav  | 

No.  8.  Sect.  .No  1,  Blverdale  to  Pi.nin-lm 
Blver,  Morris  Co.,  Involving  4  5  tin  -  s,i  v,| 
concrete  surface,  also  Stale  Miui/w  iv 
Route  No.  9.  Sev-t.  No  3  Weslflelil  I'liierr 
ITnIon  Co..  Involving  1772  cu.yil.  ciailmv' 
A.  L.  Grover,  ch  elk. 


New  Jersey — T’ntil  July  11,  by  Si.it,. 
IBghway  Comn.,  Broad  St.  Bank  Licit 
Trenton,  building  Stale  Highway  Ib.iit. 

13,  Sect.  No.  3.  Three  Mile  Bun  lo  N.-w 
Brunswick.  Middlesex  and  Somerset  Cotni- 
lies.  Involving  41,000  sq.yd.  concrete  sur¬ 
face.  A.  L.  Grover,  ch.  elk 

N.  J.,  Camden — See  “Bridge.s." 

N.  J.,  Jersey  City — Until  July  8.  by  city 
improving  Ittth  St.  between  Erie  and'iJiove 
Sts.,  old  blocks  on  concrete  base  .\liout 
$10,000. 


N.  J.,  Newark — Until  .July  1,  by  city,  nn- 
provlng  Schuyler  Ave.  from  Hawthorni'  .\\e 
to  Nye  St..  Involving  2260  sq  yd.  |,ave. 
ment  ;  Tremont  Ave.  from  North'  Mieni  to 
Chelsea  Ave..  820  sq.yd.  pavement  ;  Bolt,. 
St.  from  Beckley  Ave..  E.,  lo  Elwood  Ave. 
6600  sq.yd.  pavement,  all  bitulitliic  on  S 
in.  concrete  base;  Elizabeth  Avi- .  3600  sq 
yd.  asphalt  on  old  block  pavement.  M  I- 
Sherrard.  city  engr. 

Pa.,  Carrolltowii — Until  .Tuly  2.  by  Town 
Council,  furnishing  labor  and  materials  .anil 
building  road  from  here  lo  sisillon,  norih- 
ea.stern  to  western  point  of  Main  St  is  ft 
vxlde.  F.  A.  Kline,  Bank  Bldg,  (’arroll- 
town,  engr. 


Pa..  Oallltzln — Until  July  2.  by  II  F 
Conrad,  boro.  s«-cy.,  708  Hemlock  St  .  fit'- 
nishing  labor  and  rn.aterials  and  paiiny 
6000  lin. ft.  Church  St..  20  ft.  wide,  involv¬ 
ing  6000  sq.yd.  vitr.  brick.  176  lin  ft  stone 
curb  and  3000  cu.yd.  earth  excav  Moon 
$36,000.  D.  W.  Dlllman.  Altoona  Trust 
Bldg..  Altoona,  engr. 


Pa.,  Palmerton — Until  July  9.  hy  A  F 
Schaefer,  horo.  scey.,  improving  streets 
Work  Involves  12,830  cu  yd  excav  for 
roadway  and  curhing.  30.260  sq.yd  broken 
stone  suh-hiise  for  all  types  of  piivennnt, 
30.260  sq.yd.  cement  concrete  base  cour.se 
for  brick  and  Amiwilte  pavemi-nl.  30.260 
sq.yd.  concrete  brick  and  Amlesllc  (lave¬ 
ment.  740  lin. ft.  removal  and  renewal  of  old 
curhing,  and  2890  Iln. ft.  concrete  curbing, 
advertised  In  this  Issue. 


W.  Va..  Pa.veftevllle — Until  July  14.  by 
U.  J.  Stegall,  elk.  Fayette  Uo..  grading  3 
ml.  highway  from  Fayette  to  Lansing,  In¬ 
volving  45,000  cu.yd.  excav.  J.  K  Mc¬ 
Grath,  engr.  ;  advertised  In  this  Issue 


W.  Vm..  Wheeling — ITntil  June  30.  by 
Ihlo  Co.  Court,  building  1  mi  National 
>lke,  surfacing  20  ft.  wide,  grading  3:_fi 
i-lde.  Involvng  2300  cu.yd.  excav  11. .30 
q  vd.  pavement,  etc.  AI>out  $38,oOo  \\ 

X*  Vtf  (new  .Anevne  NTntxiH  JlinP  5. 


N.  C„  rilnlon — ITntll  July  1. 
aving.  draining  and  curbing  30,ooo  sq.ya 
lain  St  W.  W.  Pratt.  Durham,  engr 

N.  C.,  NashTlIle — Until  July  8.  by  t  "T 
faughan,  town  elk.,  building  IJ  ml  sirei't^s. 
Idewalks  and  curbs  on  Washington  and 
)epot  Sts. ;  advertised  in  this  issue. 

S.  C.,  Greenwood— Until  July  3,  by  Green- 
food  Co.  Highway  Comn..  relocating,  groo- 
ng,  draining  and  surfacing  with  top  so  • 
.20  ml.  Dixie  Highway,  from  twre  to 
lodges  Sect,  30  ft.  wide;  cost  *> •* 
t  Pennell,  c/o  State  Highway  Dept.,  to 
umbla.  engr. 
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IloadB  (Contlnu«‘d) 

Until  July  1.  by  O  A. 
T.nn.r  mayor,  pavliuf,  curbing  and  bulld- 
iVb'  dr«iiiaBe  structures  on  main  streets.  In- 
la.-inir  ‘’2  000  so  yd.  pavement.  About 
}T5  (K'"  '>  **  Umg.  Moultrie,  engr. 

i.M  Maeon — Until  July  1.  by  J.  It. 
n„«.ire  clk.  Bibb  Co.,  paving,  Imlldlng 
ifiiirii:*-  system,  headwalls  and  culverts,  on 
f  n  Houston  ltd.,  and  8.7  ml  Forsyth 
ml  IS  ft.  wide.  About  $260,000.  S.  It. 
Sill,'  Macon,  engr. 

Ha  llroiison — Until  July  8,  by  Comrs. 
i.vv  t'o.  grading,  paving  and  grubbing 
hiirtiwiiy  iHdween  l.ukens  and  Sumner,  in- 
viiiving  tfi.tiOO  sfi.yil.  limestone  surfacing, 

. .  cu.yd.  grading  and  JX  acres  clear¬ 
ing  and  grubbing.  Aliout  $200,000.  1).  b. 

Thomas,  Galnsvllle,  engr.  Noted  Apr.  3 

Mi-...  toffeevllle — Until  July  7.  by  Ikl. 
gmiervs.  Yalobusha  Co.,  Improving  follow- 
ini:  roads:  7|  ml.  Banner  Kil.  ;  2  ml.  I’ltts- 
horo  ltd  ,  from  Banner  ltd.  to  Calhoun  Co. 
lin.-;  fi  mi.  IMne  Valley  ltd.  ;  4  ml.  Cottner 
till  ■  .'li  ml.  Water  Valley  and  Shoales  ltd.. 
Heat  ■  7  ml.  Coffeevllle  and  I’ontotoc  Htl., 
Heat  2  ;  2  ml  Johnm'y  ltd.  U.  T.  Wisdom, 
tik  Noted  Feb.  27. 

MNk.,  Mendenhall — Until  July  3,  by 
Highway  Comn.,  t'entral  ltd.  Dtst.,  Sirnii- 
Kon  Co..  Magee,  Improving  arnl  building 
S  0  ml  Federal  and  State  Aid  ltd.  Work 
involves  ;i  .'isres  clearing  and  grubbing, 
<4  (inn  eu.vd.  grading,  6200  cu.yd.  gravel. 
75’ cu  vd  concrete,  800  lln  ft.  culvert  pipe, 

7  k  mi’,  sodding.  X.  A.  Kramer,  c/o  State 
Highway  Ih'pt.,  Magnolia,  engr. 

I.S.,  .\le»«ndrla— Until  July  7.  by  V.  M 
Ake.  city  secy.,  paving  lower  3rd  St.  and 
others 

TennesHee — Until  July  10,  by  State  Hlgh- 
wav  Beiit..  327  7fh  Ave..  Nashville,  luilld- 
ing’ 10.66  ml.  State  Highway  No.  7.  b«>tween 
Cowan  Sta.  and  Franklln-Marlon  Co.  line. 
Kranklln  Co.,  Involving  16,812  cu.yd.  com¬ 
mon  and  1500  cu.yd.  solid  rock  excav,, 
101,750  sq.yd.  8  In.  waterbound  macadam, 
16  ft.  wide,  8533  sq.yd.  scarifying  and  re¬ 
shaping.  520  lln.  ft.  15-24  In.  concrete  or 
(ornigated  metal  pipe.  61  cu.yd.  Class  "A” 
and  53  cu  yd.  Class  "B"  concrete.  8600  lb. 
reinforcing  steel  and  120  cu.yd.  stone  ma¬ 
sonry.  iikso  an  additional  8500  cu.yd.  excav., 
hetween  Sta.  0-00  and  Sta.  300  ;  12.7  ml. 
Stale  Highway  No.  7.  between  Shelhyvllle 
and  Moore-Coffee  Co.  line,  Bedford  and 
Moore  Counties,  Involving  23,716  cu  yd. 
common  and  5935  cu.yd.  solid  rock  excav., 

1  76  ml.  grader  work,  12,000  stpyd.  81  In. 
waterbound  macadam,  16  ft.  wide,  102,500 
si|  yd.  8  in.  gravel  surfacing,  16  ft.  wide, 
17.865  sq.yd.  scarifying  and  reshaping,  1671 
lin  ft.  15  and  25  In.  cohcrete  or  corrugated 
m.-tal  pipe,  300  cu.yd.  riprap,  28  cu.yd. 
■Special,"  335  cu.yd.  Class  “A”  and  110 
cu.yd.  Class  "B”  concrete.  36,000  lb  steel 
and  2  rein. -con.  bridges.  Involving  160  cu. 
yil  excav.,  15  cu.yd.  "Special,”  97  cu.yd. 
Class  "A”  and  173  cu.ytl.  Class  "B"  con¬ 
crete,  and  15.000  tb  steel.  Alternate  bids 
will  be  considered  on  8|  In.  waterbound 
macadam  for  the  total  104,500  sq.yd.  sur¬ 
facing.  W.  P.  Moore,  cb.  engr.,  advertised 
in  this  bssue. 

<t..  Columbus — Until  July  2,  by  O.  A. 
Borden,  dir.  pub.  serv.,  grading,  draining, 
curbing,  repaving  with  asphalt  and  building 
brick  gutters  on  2241  ft.  Atchison  St.  from 
20(1)  to  Graham  Sts.,  24  ft.  wide,  grading, 
draining,  curbing,  paving  with  asphalt  or 
brick  and  laying  water  mains  In  2776  ft. 
Kelso  ltd.  from  High  St.  to  Indlanola  Ave., 
32  ft.  wide,  H.  A.  Maetxel,  city  engr. 

Inil.,  Indlsnapolls — Until  June  30,  by  Bd. 
Pull.  Wks.,  grading,  paving  and  placing 
4030  Un.ft.  limestone  curbing  on  2037  ft. 
Corwell  Ave.,  24  ft.  wide.  cost.  $29,437  ;  re¬ 
surfacing  with  wooden  blocks,  asphalt, 
bituminous  concrete  or  brick  420  ft.  Henry 
St.  24  ft.  wide,  $12,320;  2423  ft.  New  Jer¬ 
sey  St .  40  ft.  wide,  $37,932  ;  840  ft.  Ala¬ 
bama  .St..  60  ft.  wide  (except  18.08  car- 
tracks).  $13,274  :  510  ft.  ^uth  Alabama  St., 
60  ft.  wide,  $11,723  •  1800  ft.  Ohio  St.,  60 
ft  wide  (except  18.8  for  car-tracks).  $31.- 
293;  3291  ft.  13th  St.  22  ft  wide.  $16,428. 
P.  U.  IJngenfelter,  3025  Park  Ave.,  engr 
Noted  June  19. 

'Ilcb.,  Ford — (Wyandotte  P.  O.) — Until 
•luly  5,  by  village,  paving  3000  ft.  Ood- 
danl  Ud,,  30  ft.  wide,  and  1400  ft  Hud¬ 
son  St.,  24  ft  wide.  Work  Involves  13.600 
8'iyd.  rein. -con.  pavement  and  concrete 
curlj.s. 


IlllnoU — Until  July  9,  by  State  Highway 
Comn.,  Springfield,  impruving  Natl.  High¬ 
way  In  following  counties  (Federal  Aid): 
Fayette  Co,  19,995  ft.  Sect.  0-15d,  16 

ft.  wide,  involving  35,431  sii.yd.  pavement. 
■14,466  cu.yd,  excav.,  17tt  cu.yd.  concrete  In 
culverts;  7800  ft.  Sect.  Il-15d,  16  ft.  wide. 
13,867  H«|.yd.  pavement,  7157  cu.yil.  exca... 
48.6  cu.yd.  concrete;  12.5t)0  ft.  Sect.  31.  16 
ft.  wide,  22.222  s<|.y(l.  pavement,  K4.M 

eu.yd.  excav.,  154  cu.yd.  concrete;  27, son 
ft.  Sect.  V.  16  n.  wide,  49,319  8<|.yd.  pave¬ 
ment,  18,189  cu.yil.  excav.,  137  cu.yil.  con¬ 
crete;  28.066  ft.  S*'ct.  O.  16  and  18  ft. 
wide,  54.069  sq.yd.  pavement.  26.8.'iO  cu  yil. 
excav.,  196  cu  yd.  concrete;  1  4.237  ft.  Sect. 
P,  16  ft.  wide,  24,884  sq.yd.  pavement, 
2'7.863  cu.yd.  excav.,  100  cu.yil.  concrete; 
Bond  Co..  16.189  ft.  Sect,  F-15il.  16  ft. 
wide,  28.780  sq.yd.  monolithic  brick,  10,013 
cu.yd.  excav.,  153  cu.yd.  concrete  ;  11.998 
ft.  Sect.  X,  16  ft.  wide,  21,292  sq  yd.  pave¬ 
ment,  9240  cu.yd.  excav.,  140  eu  yd.  con¬ 
crete;  18.825  ft.  .Sect.  y.  18  ft  wide,  31.- 
810  sq.yd.  and  2578  sq.yd.  pavement, 
17,517  cu.yd.  excav.,  189  cu.yd.  concrete. 
2900  lln. ft.  of  W'ction  consists  of  widening 
the  presi-nt  10  ft.  brick  pavement  with  a 
strip  of  similar  pavement  8  ft.  wide.  Al¬ 
ternate  bids  will  1m>  received  for  Portland 
cement  concrete,  3  and  4  In.  monolithic 
brick,  bituminous  concrete  with  or  with¬ 
out  binder  course.  (Spec.  Cl.  C2.  03  or  CT). 
C.  Older,  ch.  highway  engr. 

IlllnoU — Until  July  9.  by  State  llighwtiy 
Comn,,  Springfield.  Improving  State 
Aid  roads  In  following  counties:  Lee 
Co,.  24.297  ft.  Sect.  F.  Iloute  16  f’ 
wide.  Involving  4319  sq.yd.  concrete,  1140 
cu.yd.  excav.,  cost,  $9184;  2675  ft.  Sect. 
O.  Itotite  5-A.  10  ft.  wide,  2972  sq  yd.  j'on- 
crete,  1847  cu.yd.  excav.,  $10,072. 

Madl.son  Co.,  2700  ft.  Sect.  K.  Tloute  1. 

15  ft.  wide,  4500  sq.yd.  <-oncrete,  2060  cu. 
yd.  excav.,  $7557  ;  3250  ft.  Sect.  T,.  Route 
8.  16  ft.  wide,  5778  sq.yd.  concrete,  2600 
cu.yd.  excav.,  $9632  ; 

Morgan  Co..  3259  ft.  Sect.  H.  Route  1, 

16  anil  18  ft.  wide.  5972  s(|.yd.  concreti-, 
1493  cu.yd.  excav.,  $12,878; 

Stephenson  Co.,  5144  ft.  Seel.  F,  Route 

1.  10  ft.  wide,  5715  sq.yd.  concrete.  3931 
cu.yd.  excav.,  $19,218; 

Ford  Co..  3100  ft.  Sect.  U.  Route  1.  10 
ft.  wide,  3444  edYtl.  brick,  1161  eu.vd. 
excav.,  $1  4,971  ; 

Jo  Daviess  Co.,  7675  ft.  Sect.  O.  Route 

2.  26  ft.  wide,  5881  cu.yd.  excav,.  $6562  ; 
4911  ft.  Sect.  H.  Route  1.  26  ft  wide. 
7078  cu.yd.  excav,.  $6468  ; 

Mercer  Co.,  8209  ft.  Sect.  L,  Route  3. 
26  ft.  wide,  5173  cu.yd.  excav.,  $7H6: 
5419  ft.  Sect.  M,  Route  7.  26  ft.  wide,  all 
earth  pavement.  7463  eu.vd.  excav  ,  $7646  : 

Kane  Co..  3390  ft.  Sect.  N,  Route  1. 
gr.-ivel,  $1768; 

Sangamon  Co,.  2371  ft.  Sect.  O.  Route 
1,  30  ft.  wide,  16.802  cu  Vd.  excav.,  $8710; 

(tnlon  Co..  8200  ft.  Sect.  F.  Route  2,  22 
ft.  wide.  12,488  cu.yd.  excav..  $6740: 

Tazewell  Co.,  39,042  ft.  Sect.  K.  Route 
1.  24  ft.  wide,  all  earth  pavement.  28.802 
cu.yd,  excav.,  $23,724  ; 

Effingham  Co..  4  bridges.  Sect.  H.  Routes 

3.  4.  10  and  13.  $8440.  C.  Older,  ch.  high¬ 
way  engr. 

III.,  Springfield — Ttntll  July  9.  bv  C.  W. 
Ryers.  clk.  Sangamon  Co..  Improving  23,- 
561  ft.  Sect.  S-15d,  Route  9,  16  ft,  wide 
and  22,434  ft.  Sect.  R-15d.  Route  5.  18  ft 
wide.  Cement  will  he  furnished  hv  countv 
and  alternate  bids  will  he  received  for 
Portland  cement  concrete  and  monolithic 
hrick  pavement.  4  In.  thick.  F.  Tarntnt, 
506J  East  Monro«>  St.,  dist.  engr 

WIs.,  Riirine — Until  July  12,  hv  Rd.  Pub. 
^^'k8..  paving  17th  St.  from  Wisconsin  to 
Holliorn  Sts.,  Involving  15.300  sq.yd.  vltr. 
brick  and  5770  lln  ft.  cement  concrete  curb 
and  gutter.  About  $50,000. 

WIs.,  Sheboygan — T'^ntll  .Tune  30.  by  C 
1^.  Boley.  city  engr.,  building  concrete  side¬ 
walks  and  combined  curb  and  gutter  on 
Oakland  Ave.  to  Georgia  Ave.,  Inkiplving 
3500  Un.ft.  concrete  ctirb  and  gutter  and 
sidewalk. 

Minn..  Appleton — Until  July  11  (change 
of  date),  by  H.  W.  Steele,  village  clk..  for 
30,000  yd,  pavement.  Almut  $100,000.  J.  W. 
Shaffer  *  Co..  403  New  York  Life  Bldg., 
Minneapolis,  engrs.  Noted  May  29. 

Minn.,  Grand  Rapidn — Until  July  14 
(change  of  date),  by  Comrs.  Itasca  Co., 
grading  and  graveling  10  ml  Federal  Aid 
Project  No.  62,  State  Rd.  No.  6,  18  ft. 
wide.  Involving  54  acres  clearing.  54  acres 
grubbing.  36.300  cu.yd.  excav.,  8600  cu.yd. 
overhaul,  culverts,  surfacing,  etc.  About 
$50,000.  Noted  May  22. 


Minn.,  I vaiihor— Until  July  14.  by  .V  I- 
Swenson,  auil.  Lincoln  Co.,  buililing  3  mi. 
Job  No.  1902,  Stale  Rd.  No.  5,  24  ft,  wide. 
Involving  4485  cu  yil.  gravel,  cost.  $2't."<"t  . 
16  ml.  Job  No.  1903.  State  ltd  No,  3,  3  mi 
east  of  lleiiilrlcks.  21  ft  wide,  4700  cu  yil. 
gravel,  $96,000  K  ii.iugan.  Ivanhoc,  engr, 

.Minn.,  Grloiivllle  I'ntll  July  6,  by  .\ 
V.  Randall,  auil.  Big  Slone  Co.,  grading 
and  griiveling  3  mi  Job  No  1807  Stati- 
ltd.  No,  6  ;  also  building  bridges  and  cul¬ 
verts  on  Jobs  Nos.  190s  and  19io,  Sl:itc 
ltd  No.  6;  Job  No.  1902.  Stale  ltd  No.  I  . 
Job  No.  1912,  Slate  ltd  No  5,  Job  No 
1913,  Slate  Rd.  No.  1;  24  ft.  wide.  Alsnit 
$30,000.  L.  P.  Zimmerman,  Ortonvillc. 

engr. 

Minn.,  Wnrthinztoii — I'ntll  July  14,  by 
Comrs.  Nobles  Co.  paving  5|  ml.  .and  grad¬ 
ing  and  graveling  21  ml.  Federtil  Aid 
I'roject  No.  58,  IS -2 1  ft.  wide.  About 
$250,000.  Fortner  bids  rejected.  .1  It. 

Itiiomer.  Worthington,  engrs.  Noted 

June  19. 

Kan..  Kllsworlli — Until  July  7,  by  city, 
paving  IVuiglas  St.  from  H  L.  Bridge  to 
.Smokey  lull  River,  Involving  1:1,885  sq  yd 
brick  or  Jisphaltle  i-onerete.  Black  A 

Vealeh,  Interstate  Bldg..  Kansas  City,  Mo., 
engrs. 

Neb.,  I.iiiroln — lentil  .Ttme  28.  by  City 
Clk.,  paving  4000  ft,.  2411).  Park  and  S 
Sts  .  25  ft.  wide.  Involving  9900  sq  yd.  as¬ 
phaltic  concrete  on  5-ln.  concrete  base,  7200 
iin.ft.  concrete  »-urlilng  and  guttering,  and 
1300  cu.yd.  eartb  excav.  About  $30,200.  O. 
M.  Bates,  city  engr. 

Neh.,  Omaha — Until  Jtily  8.  by  City 
Council,  paving  and  curbing  Center  SI 
from  10th  to  20th  Sts.,  24-30  ft.  wide.  In¬ 
volving  9639  yd.  paving  if  ordinary  curb 
Is  used,  8845  yd  If  combination  curb  and 
gtitter  Is  used  and  6776  ft  curb,  cost,  $35,- 
000;  }  ml.  18th  St.  from  William  to  Castelar 
Sis.,  24  fl.  wide.  8190  yd  paving,  (ordi¬ 
nary  curb)  7372  yd.  (eomhlnallon  curb  and 
gutter),  $30,000  ;  |  ml.  59lh  St.  from  Mili¬ 
tary  Ave.  to  Pratt  St..  24  ft.  wide,  7021 

yd.  paving  (ordinary  curb)  6284  yd.  (com¬ 
bination  curl)  and  gutter)  5185  ft.  curb 

and  3000  yd.  grtidlng.  $2.5.000  ;  Dorcas  St, 
from  10th  to  16lh  Sts.,  24  ft.  wide,  5331 

yd.  paving  (ordinary  curb)  4844  yd.  (com¬ 
bination  curb  and  gutter)  and  4022  ft. 

curb,  $20,000  ;  Curtis  Ave.  from  30t)i  to  34lh 
Sts.,  24  ft.  wide,  5602  yd.  paving  (ordinary 
curb)  5137  yd.  (combination  curl>  and 
gutter)  and  3910  ft.  curb,  $20,000;  58th 
St.  from  Military  Ave.  to  Rensonliurst,  23 
ft.  wide,  5371  yd.  paving  (ordinary  curb) 
4780  yd.  combination  curb  and  gutter  .Ttid 
4037  ft.  curb,  $20,000;  J  ml.  17lh  St  from 
William  to  Center  Sts.,  24  fl.  wide,  4467  yd. 
navlng(ordlnarv  curb)  4048  yd.  (com¬ 
bination  curb  and  gutter)  and  3147  ft. 

curb,  $15,000;  27th  St.  from  Cuming  to 
Caldwell  Sts.,  20  ft.  wide.  2586  yd  paving 
(ordinary  curb)  2282  yd,  (combination 
curb  .Tnd  gutter)  and  2249  ft.  curb,  $10.. 
000 ;  i  ml.  60th  St.  from  Military  Ave.  to 
Pratt  St..  24  ft.  wide,  7696  yd,  paving  (or¬ 
dinary  curb)  7020  yd.  (combination  curb 
and  gutter)  and  5477  ft  curb,  $30,000. 
J.  A.  Bruce,  city  engr. 

N.  !>.,  Waliprfon — TTntll  July  7,  by  city, 
paving,  curbing  and  guttering  Ohio  and 
Montana  Aves .  3rd.  Wisconsin,  Pembina, 
Ohio  and  Michigan  Sts..  I'aving  Dlst.  No.  1. 

Mo.,  Ht.  IsvuIh — Until  July  25.  by  Bd. 
Puh  Serv..  paving  and  building  granite 
curbing  on  1038  ft.  Itaska  St.  from  Klmjs- 
hlghway  to  Brannon  St.  30  ft  wide,  h|tu- 
Ilthlc  About  $15,000.  W  W.  Horner,  city 
engr. 

Mo.,  Ht.  Louis — Until  Jtily  15,  by  Bd 
Pub.  Serv..  paving  and  building  granite 
curbing  on  1600  ft.  Neosho  St..  26  ft.  w-lde. 
bltullthlc.  estimated  cost.  $22,000;  pav’tng 
.and  granite  curbing  on  653  ft.  T-ombard  St., 
24  ft.  wide,  wood  Mock.  $11,000;  paving 
and  concrete  curbing  on  1250  ft.  Brannon 
.\ve  .  30  ft.  wide,  bltullthlc.  $23,000.  W. 
W  Horner,  city  engr. 

Ml).,  HI.  I.ouls — Until  July  8,  by  Bd. 
Puh.  Serv.,  paving  and  building  concrete 
curbing  on  1650  ft.  Prather  Ave.,  vltr.  brick, 
estimated  cost,  $29,000  ;  paving  and  con¬ 
crete  curbing  on  980  ft.  Rosa  and  Hancock 
Aves.,  bituminous  macadam,  $11,000;  pav¬ 
ing  and  granite  curbing  on  620  ft.  Elizabeth 
St.,  vltr.  brick,  $10,000;  paving  and  con¬ 
crete  (nirblng  on  1610  ft.  Milentz  Ave., 
vltr.  brick;  also  1150  ft.  Milentz  and 
(Thrlsty  Sta,  $15,000.  W.  W.  Horner,  city 
engr. 
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Stretrts  and  Roads  (Continu<-d) 

Ark..  FayrUrville — Until  July  8,  by  W. 
J.  Ueynolds,  secy.  bd.  rd.  dist.  No.  2, 
huildinK  nil.  gravel  and  limestone  road. 
Work  involves  11.5  acres  clearing  and 
grulibing,  155,282  cu.yd.  unclassified  and 
.5000  cu.yd.  solid  rock  excav.,  20  mi.  grad¬ 
ing  machine  work,  735  lin.ft.  heavy  steel 
and  760  lin.ft.  iight  steel  bridges.  33,752 
cu.yd.  field  stone  base.  16,138  cu.yd.  lime¬ 
stone  top  course,  26,660  cu.yd.  native 
gravel.  943  cu.yd.  rein. -con.  and  297  cu.yd. 
plain  concrete.  1968  lin.ft.  15-30  in.  con¬ 
crete  pipe,  20.000  s<i.yd.  scarifying  and 
reshaping  old  macadam  and  24,794  sq.yd. 

2  in.  bituminous  macadam.  Separate  bids 
may  be  submitteil  for  any  or  all  of 
following  items:  concrete  pipe,  f.o.b.  cars. 
Fayetteville ;  steel  trusses  and  short 
spans,  erected,  bituminous  top.  Hamilton 
At  Shreve,  Fayetteville,  engrs.  ;  advertised 
in  this  issue. 

Okla.,  Potean — TTntil  July  7,  by  O.  S. 
Peorix,  city  elk.,  paving  various  streets  and 
alleys,  involving  23.000  cu.yd.  grading.  30.- 
000  sq.yd.  oil  macadam  pavement,  65  catch 
basins,  7000  ft.  vitr.  pipe,  26.000  ft.  con¬ 
crete  curb.  27.000  concrete  gutter  and  1100 
ft.  concrete  header.  J.  E.  Davis,  Poteau, 
engr. 

Okla.,  Vale — T’ntil  June  30.  by  city  for 
20,000  s<i  yd.  sheet  asphalt  iiavement,  5000 
lin.ft.  concrete  curbing,  storm  sewers,  etc. 
C.  F.  Ford,  elk.  Noted  June  5. 

N.  M..  Katon — Until  June  30,  by  P. 
Turner,  city  elk.,  paving  and  improving 
Uook  and  Park  Aves.,  from  1st  to  3rd  Sts.  ; 
1st  and  2nd  Sts.,  from  Kio  Grande  to  Sav¬ 
age  Aves.,  involving  26,887  sq.yd  Topeka 
or  bitulithic  pavement,  6661  lin.ft  con¬ 
crete  curb  and  gutter,  546  lin.ft.  concrete 
alley  returns,  and  4000  sq.yd.  concrete  alley 
pavement  ;  advertised  in  this  issue. 

Idaho,  Pocatello— Ttntll  July  3,  by  P,  J. 
Phelan,  city  elk.,  for  37.000  sq.yd.  pave¬ 
ment  in  Impvt.  Dist.  No.  23. 

WaHliington — Until  July  7.  by  State 
Highway  ltd..  Olympia,  improving  by  grad¬ 
ing,  clearing,  draining  and  paving  6.4 
ml.  Sunset  Highwa.v  from  Renton  to 
May  Valley,  I'ermanent  Highway  No. 
21,  concrete.  King  Co.  :  3,2  ml  Sun¬ 

set  Highway  from  Watervllle  west, 
crushed  rock,  Douglas  Co.  ;  7.8  mi. 

Ontral  Washington  Highway  from  Che¬ 
ney  West,  crushed  rock.  Spokane  Co.  ; 
to  Pe,ar  Rivera.  Pacific  Co.  ;  2.6  mi.  Ocean 
Reach  Highway  from  Nasei  to  Rear  Rivers. 
Pacific  Co.;  12  ml.  Navy  Yard  Highway 
from  t^nlon  City  to  Holyoke  Creek,  gravel. 
Mason  Co.  ;  3.6  ml.  P.acific  Highway  from 
Ttellingham  south,  concrete,  Whatcom  Co. ; 
4.6  mi.  Navy  Yard  Highway  from  Holyoke 
Creek  to  Clifton,  gravel.  Mason  Oa  J. 
Alien,  state  highway  engr. 

Wash..  Port  Angeles — T’ntil  .luly  7.  by 
Comr.  Clallam  Co.,  grading  and  graveling 
7.3  mi.  Permanent  Highway  No.  7  near 
Pysht.  J.  W.  Blackwood.  Port  Angeles, 
engr. 

Ore.,  Hillsboro — lentil  July  1,  by  E.  L. 
McCormick,  city  reedr.,  for  6000  lin.ft  con¬ 
crete  curbing.  25,000  sq.yd.  concrete  pave¬ 
ment  and  6000  cu.yd.  excav.  R.  W.  Jones, 
city  engr.  Former  bids  rejected.  Noted 
June  5. 

Cal.,  Oakland — ITntil  July  7,  by  Bd. 
Supervs.  Alameda  Co.,  grading,  paving 
with  5  in.  concrete  and  building  culverts 
and  bridges  on  1 }  mi.  county  road.  18  ft. 
wide.  About  8160,000.  P.  A.  Haviland, 
Courthouse,  engr. 

N.  S.,  Lanenhorg — City  receiving  bids  for 
4000  yds.  bituminous  top  paving  with  con¬ 
crete  base  and  1500  yd.  concrete  sidewalka 

O.  H.  Love,  engr. 

One.,  Montreal — T’ntil  July  8,  by  city, 
paving  3800  ft.  Cote  des  Neyes  Rd.  from 
Sherbrooke  to  St.  May  St..  50  ft  wide,  in¬ 
volving  21,420  sq.yd.  granite  block.  About 
1153.987.  A.  E.  Doucet,  City  engr. 

Que.,  Montreal — Until  July  2,  by  Bd.  Pub. 
Wks..  paving  3  mi.  lanes,  16  ft.  wide.  About 
$18,475.  A.  E.  Doucet,  City  engr. 

Qne.,  8t.  Tlte — Until  July  1,  by  J 
Clout hier,  secy  municipal  council,  building 

3  ml.  waterbound  macadam  road.  About 

$12,000. 

Onf.,  Sandwich — t^ptil  June  80,  by  R. 
W.  Code,  engr.,  Bd.  Trade  Bldg.,  Windsor, 
building  15  mi.  macadam  roads  for  town. 
About  $123,000. 

PRICES  AND  CONTRACTS  AWARDED 
(4$Indlcate8  award  of  contract) 

★Maine— State  Highway  Comn.,  Augus¬ 
ta.  let  contract  grading,  draining  and  bitu¬ 
minous  macadam  surfacing,  state  aid  high¬ 


ways,  beginning  at  Mill  St.  and  extend¬ 
ing  along  Pleasant  St.  3011  ft.,  to  Main 
St.,  Brunswick  Tw'p.,  to  Small  &  Ingalls  Co., 
Bar  Harbor.  About  $20,891.  Noted  June  12. 

MaHHarhuHettH — State  Highway  Comn., 
Boston,  received  bids  June  18,  building 
15,400  ft.  bituminous  macadam  roa<l,  18 
ft.  wide,  Tewksbury  Twp.,  involving  70,000 
gal.  butuminous  macadam  and  12,200  cu.yd. 
earth  excav.,  from  G.  Grenough,  South 
Acton.  $66,375  ;  W.  R.  Macintosh,  Wilming¬ 
ton,  $67,834  :  Cenedella  &  Sons,  Milford. 
$71,140.  Noted  June  12. 

MaNHarhuHettM — State  Highway  Comn., 
Boston,  received  bids  June  18,  building 
23.500  ft.  road.  Hancock  Twp.,  Involving 
9500  cu.yd.  concrete,  10,000  cu.yd.  excav., 
from  C.  B.  Lindholm,  Pittsfield,  $169,450  ; 
Davis  &  Brock.  Boston.  $170,010  ;  Cordar 
&  Montague,  Pittsfield,  $170,175  ;  12,800  ft. 
road,  Braintree  Twp.,  4600  cu.yd.  con¬ 
crete.  9000  cu.yd.  earth  excav.,  from  Cene¬ 
della  &  Son.  Milford,  $72,316;  W.  F.  Loud 
&  Sons,  Quincy,  $73,564  ;  D.  M.  Biggs, 
Boston,  $75,837.  Noted  June  5. 


Muhh.,  Itrighton  (Boston  P.  O.) — Comr. 
Pub.  Wk.s.  received  liids  June  16.  paving 
Cambridge  St.,  involving  20,550  sq.yd. 
asphalt  on  6  in.  concrete  base,  from  War¬ 
ren  Bros.,  Berkeley  St.,  Boston,  $62,563  ; 
Central  Constr.  Co.,  School  St.,  Boston, 
$66,265  ;  Bermudez  Co.,  Cambridge,  $66,742. 

★Conn.,  Waterburv — City  let  contract 
paving  18,797  sq  yd.  various  streets,  War- 
renlto  asphalt,  to  Warren  Bros.  Co..  173 
Berkeley  St.,  Boston,  cost  $ffl,754  ;  1235 
eq.  yd.,  to  Barbara  &  D’Aurlo,  63  Bank  St., 
$7225;  block  pavement,  concrete,  3878  sq. 
yd.,  to  Connecticut  Hassam  Paving  Co., 
902  Chapel  St.,  New  Haven,  $10,806. 

New  York — State  Highway  Comn.,  Capi¬ 
tol,  Alban.v,  received  bids  June  17,  improv¬ 
ing  highways  in  following  counties:  (al) 
Chenango  Co.,  Greene-Oxford.  Part  1,  Rd. 
No.  8001  ;  (a2)  Greene-Oxford,  Part  2.  Rd. 
No.  8002  ; 

(b)  Erie  Co.,  Marilla-Wales  Center.  Rd. 
No.  5633  ; 

<c)  Essex  Co..  Westport-Elizabethtown. 
Rd.  No.  1496; 

(dl)  Fulton  Co..  Bull  Run-Bleecker,  Rd. 
No.  1376  ;  (d2)  Oppenhelm-Dolgeville,  Rd. 
No.  5626  ;  (d3)  Akin-Johnstown.  Part  2. 
Rd.  No.  8006  ; 

(el)  Onondaga  Co.,  Baldwinsville-Plaln- 
ville,  Rd.  No.  1507;  (e2)  Scott- Borodino, 
Part  1,  Rd.  No.  1519; 

(fl)  Rensselaer  Co..  Riders  Mills-Brain- 
ard.  Rd.  No.  1521  ;  (f2)  Slone  Schoolhouse- 
North  Petersburg-Vermont  State  Line.  Rd. 
No.  1424  ; 

(g)  Cattaraugus  Co.,  Machias-Delevan, 
Part  1,  Rd.  No.  5608  ; 

(h)  Nas.sau  Co.,  Tjittle  Neck-Old  West- 
bury.  Part  2.  Rd.  No.  .*>280 ;  also  repair¬ 
ing  roads  in  following  counties:  (1)  Fulton 
Co.,  Rd.  Nos.  no  and  247,  Repair  No. 

(j)  Herkimer  Co..  Rd.  No.  456,  Repair 
No.  1226  ; 

(kl)  Monroe  Co.,  Rd.  No.  010,  Repair  No. 
1229;  (k2)  Rd.  Nos  94,  688,  673,  874 
and  1337,  Repair  No.  1230  ; 

(l)  Montgomery  Co.,  Rd.  No.  303,  Repair 
No.  1227  ; 

(m)  Oneida  Co.,  Rd.  No.  1169,  Repair 
No.  1228  ; 

(n)  Westebester  Co..  Rd.  No.  20,  Repair 
No.  1219.  from  Morrison  ft  Quinn.  Inc., 
Cutler  Bldg..  Rochester,  (al)  $218,672, 
(a2)  $231,357,  (el)  $248,911  ; 

McArthur  Bros.,  120  Bw.ay.  New  York 
City,  (al)  $239,206,  (a2)  $254,424; 

('old  Spring  Constr.  Co.,  Buffalo,  (b) 
$193,409  ; 

F.  I.  Foote.  Nunda,  (b)  $198,682; 

J  S.  Stabell.  Inc.,  1127  Niagara  St.,  Buf¬ 
falo.  (b)  $202,450; 

Kennedy  Contg.  Co.,  Inc.,  Albany,  (c) 
$195,965  ; 

Dale  Eng.  Co..  Mann  Bldg.,  Utica,  (c) 
$108,749.  (d2)  $99,849  ; 

J.  B.  Dower,  Ballston  Spa.  (c>  $208,606; 

T.  (irady,  Rochester,  (dl)  $62,859  ;  {e2) 
$89,924  ; 

Rosoff  Eng.  Co..  15  Park  Row.  New  York 
City,  (dl)  $63,203,  (d2)  $103,336: 

lileecker  Twp.  Bd.,  Bleecker,  (dl)  $68,- 
323  ; 

F.  V  Brotsch  Co.,  E.  ft  B.  Bldg.,  Roches¬ 
ter.  (d2)  $101,824  ; 

Harradlne  Bros.  Co.,  Inc.,  Spencerport. 
(dS)  $31,568,  (e2)  $89,052  ; 

J.  A.  Jova,  Inc.,  Roseton,  (d3)  $31,733  ; 

J.  P.  Dugan  Co..  Inc.,  32  James  St.,  Am¬ 
sterdam.  (dS)  $32,018.  (1)  $33,627  ; 

Pathfinder  Constr.  Co.,  Pulton,  (el) 

$225,984  ; 

J.  H.  Corbett  ft  Sons  Co.,  Union  Arcade, 
Pittsburrt.  Pa.,  (el)  $240,003; 

J.  H.  Gordon,  42  North  Pearl  St..  Albany, 
(e2)  $86,724  ; 

Gifford  Constr.  Co.,  Jamaica,  (fl)  $36,- 
401  ; 


$121,279^®"*®'  ’ 

M,  Fitzgerald,  Hoosick  Falls,  (f'l 

148;  • 

Rossney  Contg.  Co.,  Buffalo,  (gj  ■  ^ 

I.  M.  Luddington  Sons.  Inc,  I'owvr-; 
Bldg.,  Rochester,  (g)  $43,494  ; 

E.  T.  Eggleston,  Yonkers,  (h) 
tn)  $18,801  ; 

H.  T.  Bell,  Bayside,  (h)  $45,328 

N.  W.  Ryan,  15  Broad  St.,  .N,  ■  Y<.rt 
City,  (h)  $45,460; 

Oltarsh  Eng.  Co.,  New  York  City 
$25,261  ; 

G.  N.  McGinney,  Gloversville,  (i)  $25- 
605  ; 

T.  P.  Murray,  la-roy,  (j)  $25,010  ; 

A.  F.  McConville,  Ogdensburg,  (ii 
817;  ■ 

L.  D.  Sullivan,  Inc.,  Utica,  (j)  $25  9''3 
(m)  $5617  ; 

Ribstein-Holter  Co..  Inc.,  16  Stati  St 
Rochester,  (kl)  $36,536; 

H.  W.  Rol)erts  Co..  Inc.,  610  I„iii«ii,c 

St.  Utica,  (kl)  $39,825;  ^ 

IVhitmore-Rauber  ft  Vicinius,  279  South 
Ave.,  Rochester,  (kl)  $44,472,  (k2)  $m,. 
074  ; 

Good  Roads  Eng.  &  Contg.  Co..  Portclu  '!. 
ter.  (n)  $20,297  ; 

Greenwich  Contg,  Co..  Inc.,  New  York 
City,  (n)  $20,427.  Noted  May  29. 


★N.  Y.,  RrookI.vn — E.  Kiegelmann,  Imro 
pres.,  let  contract  regulating,  irradiiii.'. 
curbing  and  laying  sidewalks  on  K.i.'ii  I’.vih 
St.,  to  J.  Massio,  $4315  ;  51st  St,,  to  Oiimru 
Constr.  Co.,  460  Herold  Ave.,  Uielimoinl 
Hill.  $4435  ;  47th  and  51st  Sts.,  to  I'vald.. 
Asphalt  Paving  Co.,  1  Bway.,  New  York 
City.  $42,426  and  $10,681,  respecliv.  ly 
Noted  June  19. 


,N.  V..  Brookl.vn — E.  Riegelmann.  lioro 
pres.,  received  bids  June  18.  restirfaeiiie 
with  asph.alt  by  heater  system  ro.nlwavs 
of  (a)  Calyer  SL  from  Manhattan  .\\i  lo 
Leonard  St,  regulating  and  repaving  with 
asphalt  on  6-in.  concrete  ba.se  ;  (l)i  Cort¬ 
land  St.  from  Neptune  Ave.  to  Sheips- 
head  Bay  Rd.,  with  granite  on  fi-in 
concrete  base;  (c)  Ist  St,  from  52n(l 
to  53d  Sts.,  from  Cranford  Co..  .',2 
9th  St.,  (a)  $99,163,  (b)  $12,985:  noroiwli 
Asphalt  Paving  Co..  1301  Metropoli¬ 
tan  Ave.,  (a)  $107,719.  (h)  $13,382: 

Uvalde  Asphalt  Paving  Co.,  1  Bwav..  New 
York  City,  (a)  $111,085,  (b)  $1  3,394;  .Sicil¬ 
ian  Asphalt  Paving  Co.,  41  Park  Row,  Ni  w 
York  City,  (b)  $12,279;  M,  J.  O-IIara,  122S 
Park  Ave.,  New  York  City,  (c)  $5037  ;  J  !• 
Norton,  (c)  $5458. 

★  N.  V..  Gilbos — Bd.  W.ater  Supply,  Mu¬ 
nicipal  Bldg.,  New  York  City,  let  contract 
clearing,  grading,  draining,  building  cul¬ 
verts  and  guard  rails  on  7,75  mi.  road 
around  Schoharie  re.servoir  in  Gilboa  and 
Conesville  Twps.,  Schoharie  Co..  Prattsvillc 
Twp.,  Greene  Co.,  and  Roxbury  Twp.,  Pel- 
aware  Co.,  Contr.  202,  to  Schunnemunk 
Constr.  Co..  Highland  Mills,  $176,7c0 
Noted  June  19. 


★N.  Y.,  Ithaea — Common  Council  let 

contract  paving  Neaga  .4ve.,  Dryden  TM, 
and  portions  of  East  Seneca  and  Cascadilla 
Sts.,  bitulithic,  to  Warren  Bros.,  142  Berke¬ 
ley  St..  Boston.  $34,489  ;  Stewart  Ave, 
Prospect,  Clinton  and  Westport  St.s..  to 

P.  D.  Conley,  Ithaca,  $67,446. 

★  N.  Y..  New  York — Armory  Bd..  at  ofTice 
of  J.  F.  Hylan,  mayor.  City  Hall,  let  con¬ 
tract  removing  curb,  extending  concrete 
sidewalks  and  laying  concrete  foundations 
for  floor  in  drill  hall  of  8th  Coast  Artillery 
Corps.  Armory,  Jerome  Ave.  and^  Kings- 
hridge  Rd.,  Bronx  Boro.,  Contr.  No  1.  to 
F.  Roeber.  507  6th  Ave.  About  $13.15o. 
Noted  June  12. 


★  N,  Y.,  New  York — F.  L.  Dowling,  pre^' 
Janh.attan  Boro.,  let  contract  regulating 
.nd  repaving  with  granite  block  on  con- 
rete  foundation,  roadway  of  Moore  St. 
Vest  Bway.,  William  and  Center  Sit',- 

>T.  J.  O’Hara.  1228  Park  Ave.,  $6616.  $80,- 
42.  $5429,  and  $19,329,  respectively:  Tiiea- 
re  St.,  to  Asphalt  Constr.  Co..  2197  Madi- 
on  Ave.,  $4250  ;  Walker  St.,  to  W  .1  Iit/.- 
rerald,  54  7  West  45th  St..  New  York  Pity. 
494  :  Madison  St.,  to  D.avney  Asphalt  I  av- 
ng  Co.,  foot  Quinby  Ave.,  $57,608.  Noted 
une  12. 

★  N.  Y..  New  York — F.  L  Dowling,  pns 
iTanhattan  boro.,  let  contract  regulating 
ind  repaving  with  granite  hloek  on  con- 
irete  foundation,  roadway  of  Janies  .  iji 
ind  Leroy  SL,  to  W.  J. 

Vest  45th  St.,  $18,977  and  $2^0^ 

ively;  with  sheet  asphalt, 

ilcillan  Asphalt  Paving  Co..  41 

21.664  ;  79th  St.,  to  J.  L.  Brusstar.  Bariem 

liver  and  160th  SL,  $43.922 :  Bway  .  to 

(sphalt  Constr.  Co..  2197  Madison  Arc.. 

:17  fiSO  .Tiinp  19. 
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1,.  Capitol.  Albany,  let  contract  pavintr 
canal  terminals.  Pier  6.  East  River, 
5^-P  to  Sicilian  Asphalt  Paving  Co., 
41  ParkKoV.  About  111.226.  Noted  June 
12. 

V  Y  New  York — Park  Bd.,  Municipal 
Rirfe  received  bids  June  19,  for  labor  and 
rnaterial  for  paving  and  repaving  with  m- 
hiidc  mastic,  walks  of  Central  and  othe» 
‘’Sris  in  Manhattan  Boro.,  from  Sicilian 
?.nhalt  Paving  Co..  41  Park  Row.  $12,265  ; 

607  5th  Ave..  $12,690;  D.  J. 
Skelton.  $13,000.  Noted  June  12. 

Y.,  8,  I.,  St.  George— C.  D.  Van 
vanie  pres.  Richmond  Boro.,  let  contract 
inair'ing  with  wood  block,  roadways  of 
Richmond  and  Castleton  Aves.,  to  J.  A. 
johnwn  &  Sons.  West  New  Brighton.  About 
$14,900.  Noted  June  6. 

J.,  E»»t  Orange — Bd.  Freeholders 
Co..  (Newark),  let  contract  paving 
Orove  St.  from  Central  Ave.  here  to  New- 
ark-lrvington  line,  bltulithlc  on  6  in.  con- 
..rptp  bilse,  to  Northern  Constr.  Co.,  665 
&  St,  Newark,  $60,761. 

J.  Irvington — Village  let  contract 
improving  11.800  sq.yd.  Union  Ave..  from 
SDringfleld  to  Mt.  Vernon  Avea.  2  x  5  x  12 
in  "Hastings”  asphalt  blocks,  to  J.  Dorer, 
Irvington,  $56,669.  Noted  June  12. 

N  J.,  Jersey  City — City  received  lowest 
hid  improving  Hutton  St.  from  Liberty  Ave. 
to  Hudson  Blvd.  from  W.  T.  S.  Crichfleld. 
Washington  St.,  Hoboken,  120%  of  stand¬ 
ard  price.  Noted  June  12. 


kN  J".  South  Orange — Village  let  con¬ 
tract  improving  with  “Hastings”  asphalt 
blocks  2.5  X  5  X  12  in.,  9300  sq.yd.  Valley 
.St  from  South  Orange  Ave.  to  South  Village 
line,  to  I,.  Batt.  South  Orange.  $48,024  ; 
4470  sq.vd.  Irving  Ave.  from  Centre  St.  to 
Grove  Rd.,  2x5x12  in.,  to  J.  Selltto,  South 
Orange,  $24,246.  Noted  June  12. 


Pennsylvania — State  Highway  Dept.,  Har¬ 
risburg.  received  bids  building  roads  in 
counties  as  follows: 

Blair  Co.,  23,075  ft.  repair  work  (13,075 
ft  to  be  repaired  with  bituminous  surface 
course  8-14  ft.  wide).  Logan  Twp.,  from 
Kastern  Paving  Co.,  Colonial  Trust  Bldg., 
Phila.  $27,200,  Warren  Bros.  Co.,  142 
Berkeley  St.,  Boston,  $29,410;  890  ft.  rein.- 
con.,  Gaysport  Boro.,  from  Standard  Contg. 
Co.,  Altoona  Trust  Bldg.,  Altoona,  $5672. 

Bradford  Co.,  6640  ft.  concrete,  Athens 
Twp.,  from  Valley  Constr.  Co.,  Athens, 
T.  M.  Gill  Co.,  Binghamton,  N.  Y., 
$38,891,  W.  J.  Gephart,  Pittsburgh,  $39,743. 

Cambria  Co..  32.185  ft.  rein. -con.  and 
Hillside  vitr.  brick,  Jackson  Twp.,  from 
Nicola  Bldg.  Co.,  Penn  and  Dennlston 
Aves.,  Pittsburgh.  $259,954.  Claiborne. 
Johnston  Co.,  910  Garrett  Bldg.,  Baltimore, 
$378,174. 

Centre  Co.,  27,940  ft.  bituminous  surface 
course  on  concrete  foundation  or  rein.-con., 
Boggs  Twp.,  from  Vlpond  Constr.  Co.,  2222 
Beale  Ave.,  Altoona.  $215,711,  Gaylord  In¬ 
ternational  Eng.  &  Constr.  Co..  Mears 
Bldg..  Scranton.  $219,951,  Winston  &  Co., 
240  Fair  St,  Kingston,  N.  Y.,  $232,220. 

Chester  Co.,  2932  ft.  bituminous  surface 
course  on  concrete  foundation  or  rein. -con., 
Oxford  Boro.,  from  Juniata  Co.,  Empire 
Bldg.,  Phila.,  $21,602,  Sutton  Contg.  Co., 
Phila.,  $22,231,  D.  E.-  O’Connell  &  Son, 
Norwood,  $23,972. 

Cumlierland  Co.,  24,275  ft.  rein.-con.  and 
Hillside  vltr.  brick.  Upper  Allen  Twp.,  from 
tangthome  Co.,  Inc.,  New  York  City, 
$181,605,  Hamilton-Kapncke  Co..  Phila., 
$181,642,  Bennett  &  Randall,  Lebanon, 
$192,758. 


Crawford  Co..  9067  ft.  rein.-con..  Wood¬ 
cock  and  Hayfleld  Twps.,  from  Keystone 
Constr.  Co.,  Meadville,  $62,626.  Highway 
Constr.  Co.,  Erie,  $63,953,  Mason.  Hilton 
120  Liberty  St.,  New  York  City,  $85,- 


Krie  Co.,  27,049  ft.  bituminous  surfac 
course  on  concrete  foundation  and  Hillsid 
»  r  .^’rick  or  rein.-con..  Mill  Creek  an 
Fairview  Twps.,  from  Gaylord  Internt 
tional  Eng.  ft  Contg.  Co.,  Mears  Bldg 
^ranton.  $255,513.  H.  Schenk  Co..  12th  an 
Sa.ssafra8  Sts..  Erie.  $281,637,  Foundatio 
®  Bway..  New  York  City,  $283,362 
.  -  bituminous  surface  course  on  cot 

foundation  and  vltr.  brick,  Oei 
ard  l.oro,  and  Twp.,  from  Mayer  Bro 
Co.,  Commerce  Bldg.,  Erh 
»'6.6:t4,  Gaylord  International  Eng. 

Co..  Mears  Bldg..  Scranton.  $97 
-2i.  Warren  Bros.  Co..  142  Berkeley  St 


Boston,  $101,949  ;  20.200  ft.  rein.-con., 

Wayne  Thvp..  from  Highway  Constr.  Co.. 
Erie,  $136,532.  Keystone  Constr.  Co.,  Mead¬ 
ville,  $141,388,  Campbell  Bros.  Co..  Stam- 
baugh  Bldg.,  Youngstown,  O.,  $153,306. 

Lancaster  Co..  37.684  ft.  bituminous  sur¬ 
face  course  on  concrete  foundation  or  rein.- 
con.,  East  and  West  Hemptield  Twps.,  from 
Freeland  Constr.  Co.,  Freeland.  $247,273, 
W.  H.  Gawl,  (J.  Gawl  ft  Co),  Phila.,  $247,- 
804.  Ambler-Davis  Co.,  Harrison  Bldg., 
Phila.,  $252,154. 

Lycoming  Co.,  39,319  ft.  rein.-con.,  Platt 
and  Woodward  Twps.,  from  W.  J.  Gep¬ 
hart.  Pittsburgh.  $322,531,  Langthorne  Co.. 
Inc..  New  York  City,  $329,919,  Bullock 
Constr.  Co.,  Hazelton,  $355,135. 

Mercer  Co..  3678  ft.  bituminous  surface 
course  on  concrete  foundation  or  rein.-con., 
from  Brackenridge  Sand  ft  Gravel  Co., 
Brackenridge,  $44,168. 

Potter  Co.,  26,400  ft.  bituminous  surface 
course  on  concrete  foundation  or  rein.-con. 
Eulalia  and  Potter  Twps.,  from  L.  H.  Oipp, 
Buffalo,  N.  Y..  $218,918,  Horn  ft  Devling. 
Main  St.,  Galeton,  $222,743,  L*‘sher  & 
Roess,  700  West  Front  St.,  OH  City,  $232,- 
267. 


Warren  Co..  6544  ft.  rein.-con..  Youngs- 
ville  Boro.,  from  J.  McCormick  ft  Bro., 
Erie,  $39,907,  M.  Dolan,  Jamestown.  N.  Y.. 
$47,659,  Ridelsperger  ft  Savage,  Warren, 
$48,716. 

York  Co.,  40,712  ft  bituminous  surface 
course  on  concrete  foundation  and  Hillside 
vitr.  brick  or  rein.-con.  and  Hillside  vitr. 
brick,  Carroll  and  Franklin  Twps..  from 
Langthorne  Co.,  Inc.,  New  York  City,  $297,- 
908,  Mason  &  Hanger  Co.,  Chambersburg. 
$319,702,  Caliborne,  Johnston  Co.,  Inc.,  910 
Garrett  Bldg.,  Baltimore,  $333,746.  Noted 
May  29. 

ftPa.,  Phila, — Dept.  Pub.  AVks.  let  con¬ 
tracts  Improving  streets  as  follows ;  (Sched¬ 
ule  A)  grrading  (1)  1670  cu.yd.  streets,  (2) 
Homana  Ave.  from  N.  E.  Blvd.  to  Adams 
Ave.,  (3)  Windsor  Ave.,  (4)  74th  Ave.  from 
Alsop  St  to  Washington  Lane;  (Sched¬ 
ule  C)  asphalt  paving  assessment  work. 
(1)  TJndle  Ave.,  (2)  Spring  St..  (3) 
Vaux  St..  (4)  6th  St.,  (5)  68th  St.;  (Sched¬ 
ule  D)  asphalt  repaving,  (1)  Clementine 
St,  (2)  Fairmount  Ave.,  (3)  Lippincott  St., 
from  Kensington  to  Jasper  Sts..  (4)  Lip¬ 
pincott  St,  from  Amber  St.  to  Pennsylvania 
R.  R. ;  (Schedule  E)  wood  block  repaving, 
(1)  Oarpenter  St  from  6th  to  7th  Sts.,  (2) 
Carpenter  St.  from  8th  to  10th  Sts.,  (3) 
Marlborough  St,  (4)  Richmond  St; 
(Schedule  J)  furnishing  and  delivering  fuel 
oil,  to  M.  J.  McCrudden.  805  Franklin  Trust 
Bldg.,  (al)  $14,293;  T.  L.  Flanagan.  1204 
East  Montgomery  St,  (a2)  $744  ;  E.  A. 
Mullen,  5512  Vine  St,  (a3)  $363;  F.  Mack 
Constr.  Co..  2820  North  21.st  St.,  (a4) 
$6963  ;  Barber  Asphalt  Paving  Co.,  239 
North  30th  St.  (cl)  $20,632.  (c2)  $2325, 
(c3)  $3766,  (c4)  $7940,  (c5)  $3970,  (dl) 
$3831.  (d3)  $3878.  (d4)  $1915;  Eastern 

Paving  Co.,  4(11  Colonial  Trust  Bldg.,  (d2) 
$23,460  ;  J.  Meehan  ft  Son,  915  West  Dau¬ 
phin  St,  (el)  $7352,  (e2)  $7628  ;  J.  J.  Mc¬ 
Hugh,  1430  South  Penn  Sq..  (e3)  $2938, 
(e4)  $2938,  Atlantic  Refining  Co..  3144 

Passyunk  Ave.,  (j)  $1520.  Noted  June  12. 

Pa..  Pittsburgh— Allegheny  Co.  received 
lowest  3  bids  Improving  5280  ft.  McCoy 
Rd..  16  ft.  wide,  involving  9650  sq.yd.  vitr. 
brick  650  cu.yd.  concrete  base,  9000  sq.yd. 
scarified  surface,  6000  ft.  6-ln.  underdrain 
and  2000  cu.yd.  earth  excav.,  from  J.  H. 
McQualde  ft  Sons.  Bakewell  Bldg.,  $46,040. 
M.  Ott  ft  Co..  414  Warrington  Ave.,  $48,- 
224.  J.  B.  Reed  and  F.  Bryan.  McKee’s 
Rocks,  $49,310 ;  also  rebuilding  3  ml.  Bull 
Creek  Rd.,  Fawn  Twp.,  18  ft.  wide,  900  sq. 
yd.  vltr.  brick.  31,100  sq.yd.  rein.-con.  pav¬ 
ing,  4500  cu.yd.  earth  excav.,  1100  sq.yd. 
concrete  foundation.  26,200  ft.  4  and  6-ln. 
underdrains,  25,000  sq.yd.  scarified  surface, 
from  Booth  ft  Flynn.  1942  Forbes  St.  $91.- 
834  (Telford  base).  $104,254  (concrete 
base)  :  T.  Cronin  Co..  South  17th  and 
Muriel  Sts.,  $94,377  (Telford  base).  $106,- 
977  (concrete  base)  ;  M.  O’Herron  Co., 
South  1st  and  McKean  Sts.,  $96,844  (Tel¬ 
ford  base),  $106,744  (concrete  base).  Noted 
May  22. 

★W.  Vs..  Hinton — Summers  Co.  let  con¬ 
tract  grading  and  draining  5  ml.  Jumping 
Branee  Rd.,  20  ft.  wide,  to  J.  H,  Henning. 
Charleston,  $43,815.  Noted  June  19. 

W.  Vs.,  West  Union— Comi^.  Doddridge 
Co.  received  only  bid  building  7  ml.  North¬ 
west  Turnpike.  Federal  Aid  Project  No.  20, 
14  ft  wide,  concrete,  involving  4500  cu.yiL 
ercav.,  from  Cisler  ft  Morse,  Marietta, 
O.  About  $25,200. 


*W.  Vs..  West  Union — Comrs.  Doddridge 
Co.  let  contract  building  3  mL  Northwest¬ 
ern  Turnpike,  grading  26  ft.  wide,  surfac¬ 
ing  16  ft.  wide,  concrete,  to  Cisler  &  Mors«‘, 
Marietta,  O.  About  $86,0OO.  Noted  June  12. 

ftOs..  GrifHn — City  let  contract  paving 
3  mi.  streets  with  vitr.  brick,  to  Pittman 
Constr.  Co.,  Rhodes  Bldg.,  Atlanta.  $18,922. 

ftFls.,  Jsekson^  llle— Comrs.  Duval  Co. 
let  contract  paving  here  Turner  Rd.,  River¬ 
side,  McDuff,  and  Myrtle  Aves..  to  Wilson 
Constr.  Co.,  Clark  Bldg.,  South  Jacksonville, 
$1.69  per  yard.  Noted  May  29. 

ftOhio — State  Highway  Comn.,  Columbus, 
let  contracts  building  roads  in  following 
counties : 

Delaware  Co.,  Sect.  “A-2,”  Delaware- 
Marysvllle  Rd.,  2.85  mi.  grading,  Con¬ 
structing  bridges  and  culverts  and  paving 
with  bituminous  macadam.  A.  W.  Burns, 
55  East  State  St.,  Columbus,  $57,202. 

Sect.  “B.”  Delaware-Marysville  Rd.,  5.02 
ml.  grading,  constructing  bridges  and  cul¬ 
verts  and  paving  with  bituminous  mac¬ 
adam,  A.  B.  Shaw.  Delaware.  $100,887. 

(^uaga  Co.,  Sect.  ”A,”  Cleveland-Kent 
Rd..  .94  mi.,  resurfacing  with  3  in.  bitu¬ 
minous  macadam,  J.  C.  Devine  Co.,  Al¬ 
liance.  $10,599. 

Huron  Co.,  Sect.  "O.”  Oberlln-Norwalk 
Rd.,  1.28  mi.,  grading  and  paving  with 
monolithic  brick.  A.  J.  Baltes,  Norwalk. 
$48,672. 

Lorain  Co.,  Sect.  ■’C-2.”  Ashland-Oberlin 
Rd.,  3.29  mi.,  grading,  widening  pavement 
and  resurfacing  with  bituminous  mac¬ 
adam,  Hart  ft  Kemp.  Elyria,  $39,095. 

Montgomery  Co..  Sect.  "D.”  Dayton-Chil- 
licothe  Rd..  2.63  mi.,  grading  berms  and 
ditches,  constructing  drainage  structures 
reshaping  present  road  and  paving  with 
plain  concrete.  Williams  ft  Idttle  Co.,  11,810 
Saywell  Ave.,  Cleveland,  $57,665. 

Ottawa  Co.,  Sect.  “J”  and  ■’K-3,”  Toledo- 
Elmore  Rd.,  7.15  mi.,  grading  and  paving 
with  concrete,  Williams  ft  Little  Co., 
$223,428. 

Sect.  “F,”  Oak  Harbor-Oenoa  Rd.,  1.99 
mi.,  grading  and  paving  with  concrete. 
Barnes  ft  Tobbirt,  Rocky  Ridge.  $54,236. 

Sect.  “D,"  Oak  Harbor-Genoa  Rd.,  3.56 
ml.,  grading  and  resurfacing  with  bitu¬ 
minous  macadam.  Wise  Bros,  ft  Berman, 
Elmore.  G..  $32,802. 

Sandusky  Co.,  Sect.  "J."  Fremont-Belle- 
vue  Rd..  5.76  mi.,  grading,  constructing 
drainage  structures  and  paving  with  brick. 
Modern  Constr.  Co.,  Fremont.  $333,000. 

Trumbull  Co.,  Sect.  “M.”  “E-l,’’  “E-2,” 
“C”  and  “D.”  Youngstown-Warren  Rd.,  tar 
surface  treatment.  Amer.  Tar  Products  Co.. 
1359  Logan  Ave.,  Youngstown,  $10,4!>6. 

Union  Co..  Sect.  "B-1,”  Marysville-Ken- 
ton  Rd.,  2.88  ml.,  grading,  constructing 
bridges  and  culverts  and  paving  with 
waterhound  macadam,  C.  O.  Hurd,  Marys¬ 
ville.  $41,109.  Noted  June  19. 

★O.,  rirveland — City  let  contracts,  to 
Cleveland  Trinidad  Paving  Co.,  The  Ar¬ 
cade,  paving  East  137th  St.,  from  Living¬ 
ston  to  Abell  Aves.,  cost  $13,262;  South¬ 
ington  Rd.  from  Livingston  Rd.  to  city 
limits,  $11,669.  Noted  June  5. 

O.,  Da.Tton — City  received  bids  paving 
2000  ft.  3rd  St.  from  Perry  to  St.  Clair  Sts., 
60  ft.  wide,  involving  13,400  sq.yd.  (a)  oil 
A,  (b)  oil  B  wood  block.  4200  Ifn.ft.  granite 
curbing  and  2000  sq.ft,  cement  sidewalks, 
from  E.  D.  Murray,  18  Cambridge  Ave.,  (a) 
$93,304,  (b)  $91,964  ;  E.  Ryan,  Cincinnati, 
(a)  $97,031.  (b)  $95,021  ;  Finke  Eng.  Co . 
15  South  St.  Clair  St.,  $95,124.  Noted 
June  19. 

★O.,  Dayton — Montgomery  Co.  let  con¬ 
tract  building  2.64  ml.  Xenia  Pike,  con¬ 
crete,  to  Williams  ft  Little,  11810  Saywell 
St.,  Cleveland,  $57,665. 


O.,  Toledo— City  received  bids  grading, 
draining,  curbing  and  paving  with  (1) 
rein.-con.,  (2)  3-ln.  vltr.  brick.  (3)  2-In. 
asphaltic  concrete.  (4)  Mexican  sheet  as¬ 
phalt.  (5)  2-In.  asphaltic  block,  (a)  1176  ft. 
Fremont  SL,  24  ft.  wide,  (b)  1259  ft..  Booth 
Ave.,  24  ft.  wide,  (c)  1259  ft.  Bricker  Ave., 
24  ft.  wide,  (d)  $1248  ft.  Martha  St..  24  ft. 
wide,  (e)  4190  ft.  Hudson  St.,  24  ft.  wide, 
(f)  2581  ft.  Oakdale  AVe.,  26  ft  wide,  from 
M.  F.  O’Sullivan.  145  Oak  St.  (al)  $13.- 
445,  (a2)  $16,689.  (f2)  $41, '703  ;  H.  P. 

Strelcher  Co..  319  Terminal  Bldg,  (a3) 
$16,854,  (b4)  $18,268,  (e3)  $59,596.  (f4) 
$41,104  ;  Russell  ft  Jennison,  2463  Rway.. 
(bl)  $15,003,  (el)  $47,852.  (e2)  $61,925. 
(fl)  $32,718;  P.  H.  Watters.  531  Lincoln 
St.  (b2)  $18,650,  (cl)  $13,442,  (c2)  $16.- 
996 :  Asphalt  Block  Paving  Co..  839  Ohio 
Bldg,  (c5)  $18,841,  (dS)  $20,620;  Peters 
Bros.,  237  Marlon  St,  (dl)  $16,1S2,  (d8) 
119.359.  Noted  June 
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AMirhUan — State  Highway  Dept.  Lan¬ 
sing.  let  contracts,  to  W.  J.  Schneider,  Ann 
Arl>or.  Improving  3.752  ml.  Assessment 
Dist.  Rd.  No.  31,  Wright  Twp.,  Hillsdale 
Co.,  Class  R.  1 6  ft  gravel,  cost,  $53,658  ; 
to  J.  W.  Ederer  &  Co.,  Sa^naw,  3.985  mi 
Ass<‘8sment  Dist.  Rd.  No.  102,  McKinley 

Tvi-p.,  Huron  Co.,  Class  E,  12  ft.  gravel, 
$46,767,  3.462  mL  Assessment  Dist  Rd.  No. 
183,  Huron  Co.,  Class  E,  12  ft  gravel. 

$39,287,  to  Shultz  &  Liken, Sebewaing,  4.493 
ml.  Asnessment  Dist.'Rd.  No.  Ill,  McKin¬ 
ley  Twp.,  Huron  Co.,  Class  E,  12  ft  gravel, 
$52,608,  1.993  ml.  Assessment  Dist.  Rd.  No. 
208,  Huron  Co.,  Class  E.,  12  ft.  gravel, 

$24,031  ;  to  Wolverine  Constr.  Co..  Kala¬ 

mazoo,  7.095  ml.  Federal  Aid  Project  No. 
30,  concrete,  16  ft.  wide.  $172,751.  Noted 
June  5. 


WIn.,  Hheboygan — City  received  bids 
gr.ading  and  paving  (a)  2.5  mi.  North 

10th  St.,  from  Superior  to  Jule  Aves., 
20  ft.  wide,  involving  10,715  sq.yd.  concrete 
and  5210  lin.  ft.  concrete  curb  and  gutter, 
(b)  1.8  ml.  East  Water  St.  to  Center  Ave. 
and  North  6th  to  East  Water  Sts.,  20  ft. 
wide,  involving  1500  sq.yd.  concrete,  etc., 
from  J.  Rraun  Co.,  Pennsylvania  Ave.,  (a) 
$28,292,  (b)  $11,991  ;  IVstlen  &  Naumann, 
15th  St.,  (a)  $27,973,  (b)  $12,590.  Noted 
June  12. 

4^Win..  Wnukesha — Waukesha  Co,  let  con¬ 
tract  grading  and  surfacing  Mokwonago 
Rd.,  to  Milwaukee  Gen.  Constr.  Co.,  867 
8th  Ave.,  Milwaukee,  2842  cu.yd.  grading, 
$2,358,  71  cu.yd.  concrete  culverts,  $18,  260 
lln.ft.  guard  rail  at  $.40,  and  9956  sq.yd. 
concrete  surfacing,  $2.28.  Total  cost.  $26.- 
457. 


4^Mirhlgan — State  Highway  Comn.  Lan¬ 
sing,  let  contract  grading  and  building 
drainage  structures  on  6  mi.  ro.ad  in  Oak¬ 
land  and  Livingston  Counties,  to  N.  Werk- 
ley,  Lansing,  $16,089.  Work  Involves  13,- 
652  cu.y<l.  excav. 

Mirli.,  Detroit — City  received  bids  pav¬ 
ing  with  1  course  concrete  Alleys  Nos.  (a) 
1015,  (b)  1016.  (c)  1017,  (d)  1018,  (e) 
1019,  (f)  1020.  (g)  1021,  (h)  1022.  (1) 
1023,  (j)  1024,  from  T.  E.  Currie,  McOraw 
Bldg.,  (a)  $5816,  (d)  $3456;  Otis  Cement 
Constr.  Co..  806  Hammond  Bldg.,  (a) 
$5856,  (b)  $5144.  (c)  $4702,  <d)  $3511. 

(e)  $3641,  (f)  $3141.  (g)  $2847,  (h) 

$3019.  (1)  $2790,  (j)  $982;  R.  J.  Powel- 
son  Co..  1577  Iroquois  Ave..  (a)  $6160,  (b) 
$5395.  (c)  $4853.  (d)  $3667,  (e)  $3759,  (f) 
$3240  (g)  $2865.  (h)  $3098,  (I)  $2863, 

(J)  $965;  E.  Meredith  &  Co..  145  Harper 
Ave.,  (h)  $5230,  (c)  $4784;  Talbot  Co.,  400 
Penobscot  Bldg.,  (e)  $3724,  (f)  $3205,  (h) 
$298.5,  (1)  $2757.  (J)  $975  ;  Lennane  A 

Mcllvenna,  1205  Book  Bldg.,  (g)  $2795. 
Noted  June  19. 

't^Mieh.,  Detroit — Dept.  Parks  A  Blvds., 
822  Farwell  Bldg.,  let  contract  paving  and 
improving  approaches  to  Michigan  Central 
Depot,  in  Roosevelt  Park  as  follows:  9103 
sq.yd.  asphaltic  wearing  surface,  to  Dept. 
Pub.  Wks.,  City  Hall.  $13,156;  concrete 
foundation,  curb,  headers,  etc.,  to  J.  Porath, 
34  McGraw  Bldg.,  $32,516.  Noted  June  19. 

4^ Illinois— State  Highway  Comn..  Spring- 
field  let  contracts  improving  4200  ft.  Sect.  S. 
Route  4.  Fulton  Co.,  to  Sutton  A  Rhodes, 
Canton.  $15,800;  2121  ft.  Sect.  K.  Route 
16  and  2336  ft.  Sect.  L,  Route  17.  McHenry 
Co.,  to  Cole  &  Fauber,  Shermerville,  $8179 
and  $7624  respectively ;  7254  ft.  Sect.  F. 
Routes  10  and  11.  Ogle  Co.,  to  Gund  Graham 
Co..  Freeport,  $19,983;  1560  ft.  Sect.  D. 
Route  2,  Edwards  Co.,  to  Schernekar  A 
Sons.  West  Salem.  $3427  :  5200  ft.  Sect  I. 
Route  12.  Macoupin  Co.,  to  Miller  A  Hus¬ 
band,  Springfield,  $2199;  12,750  ft.  Sect.  G, 
Route  1  and  12,000  ft  Sect.  J.  Route  11. 
Woodford  Co.,  to  White  &  Braley,  Litch¬ 
field.  $5903  and  $7078  respectively  Noted 
June  5. 

4^IIIInois — State  Highway  Comn..  Spring- 
field.  let  contract  improving  Sects.  B.  C  and 
D,  Chicago-Joliet  Highway,  to  R.  F.  Con¬ 
way  Co.,  133  West  Washington  St..  Chi¬ 
cago,  coot  $364,000 ;  Sect.  3,  Dixie  High¬ 
way.  Iroijuois  Co.,  to  Warner  Constr.  Co., 
189  West  Madison  St.,  Chicago,  $151,435; 
Sects.  I,  J.  K  and  G-16d.  Natl.  Highway, 
Effingham  Co.,  to  C.  J.  Moritz  Inc.,  West 
Allis.  Wis.,  $280,000.  Noted  June  5. 

Illinois— State  Highway  Comn..  Spring- 
field  received  bids  Improving  22.459  ft.  Sect. 
It  Natl.  Highway.  Effingham  Co.,  from  A. 
M.  Hoolan.  607  Wainwright  Bldg.,  St.  Louis, 
Mo.,  cost  $132,408  ;  17,994  ft.  Sect.  M.  and 
27,887  ft.  Sect.  N.  from  J.  Black  Masonry 
&  Constr.  Co..  Telephone  Bldg..  Chicago, 
$93,819  and  $134,092  respectively.  W.  C. 
Meneely,  Frankfort.  Ind.,  135.915  and  $176,- 
874  respectively.  W.  F.  Smith  A  Co.,  Rens- 
salaer,  Ind.,  $117,447  and  $150,588  respec¬ 
tively,  combined  bid.  $250,534.  Noted  June 
5. 

Illinois- State  Highway  Comn.,  Spring- 
field.  received  bids  June  18.  paving  4678 
ft.  Peorla-Sprlngfleld  Highway,  16  ft.  wide. 
Sect.  M.  Mason  Co.,  from  Bates  &  Rogers, 
37  West  Van  Buren  St.,  Chicago,  $19,926. 
H.  K  Rhodes.  Lincoln.  $20,239.  Noted 
June  5. 

AIII»  Edwardsville — Comrs.  Madison  Co. 
let  contract  paving  5  mi.  Alton-St.  Louis 
Rd..  monolithic  brick,  to  M.  Burkham 
Constr.  Co..  Syndicate  Trust  Bldg.,  St. 
Louis,  Mo.  About  $169,307.  Noted 
June  12. 

★  WIs.,  Ladysmith — Rusk  Co.  let  contract 
grading  Ladysmith  Rd..  Federal  Aid  Pro¬ 
ject  No.  91.  to  J.  F.  Mitchell,  Ladysmith, 
26,385  cu.yd.  grading  at  $.60  per  cu.yd., 
322  cu.yd.  concrete  culverts.  $18.50.  218  cu. 
>’d.  concrete  bridge.  $18.50.  and  243  cu.yd. 
uirrow  excav.,  $.50.  Total  cost  $22,813. 


AMinn.,  KIk  Kivrr — Comrs.  Sherburne 
Co.  let  contract  paving  and  grading  6$  ml. 
Federal  Aid  Project  No.  69.  State  Rd.  No. 
1.  to  Widen  Co.,  Mankato.  $168,045.  Noted 
May  22. 

AMinn.,  Hastings — Comrs.  Dakota  Co. 
let  contract  paving  6  mi.  Federal  Aid 
Project  No.  23,  State  Rd.  No.  1,  18  ft. 
wide,  bitulithlc.  to  Warren  Bros.,  142 
Berkeley  St.,  lloston.  Mass.  About  $178,- 
000.  Noted  May  22. 


AMinn.,  Little  Falls — Comrs.  Morrison 
Co.  rejected  bid  received  June  18,  building 
11.9  ml.  Federal  Aid  Project  No.  24.  State 
Rd.  No.  3.  24  ft.  wide.  Work  will  l)e  done 
by  day  labor.  A.  J.  Fenn,  Little  Falls, 
engr.  Noted  June  19. 

4tMinii.,  Montevideo — Comra  Chippewa 
Co.  let  contract  grading  and  graveling  15 
mi.  Federal  Aid  Project  No.  49.  State  Rds. 
Nos  1  and  4.  24  ft.  wide,  to  Studor  A 
Manion,  Excelsior,  $57,000.  Noted  May  29. 

AKan.,  Harper — City  let  contract  for 
52,653  sq.yd.  vitr.  brick  paving  and  14.185 
lin.ft.  combination  curbing  and  guttering, 
to  A.  L.  Cook,  Ottawa,  $103,038.  Noted 
June  5. 


AKan.,  Strong  City — City  let  contract  for 
21,297  sq.yd.  bituminous  paving  and  8566 
llnft.  curbing  and  guttering,  to  Moley  A 
Kelley  Constr.  Co.,  Kansas  City,  Mo.  About 
$42,700.  Noted  May  29. 

4^Nrb.,  Lincoln — Comrs.  Lancaster  Co.  let 
contract  grading  South  14th  St.  from  here 
to  Beatrice,  to  Cook-O'Brlen  Constr.  Co., 
305  Ry.  Exch.  Bldg.,  Kansas  City,  Mo., 
$0,345  per  yd.  Noted  May  16. 

N.  D.,  Grand  Forks — City  soon  lets  con¬ 
tract  paving,  curbing,  grading,  and  drain¬ 
ing  47.358  sq.yd.  in  Paving  Dlsts.  No.  10 
and  16,  Portland  cement  concrete.  20-30  ft 
wide.  About  $156,400.  C.  S.  Giles,  city 
engr. 

AMont.,  Billings — City  let  contract  paving 
Custer  and  Terry  Aves.,  to  Warren  Constr. 
Co.,  Journal  Bldg..  Portland.  Ore.  About 
$105,000.  Noted  Mar.  27. 

AMo..  Excelsior  Springs — City  let  con¬ 
tracts.  to  P.  P.  Young.  R.  F.  D.  No.  6,  St. 
Joseph.  Mo.,  paving  1200  ft.  Kansas  City 
Ave..  30  ft.  wide,  involving  4710  sq.yd.  vitr. 
brick  on  old  base,  asphalt  filler,  cost  $12,- 
075  ;  resurfacing  680  ft.  Elms  Blvd..  36 
ft.  wide.  3407  sq.yd.  bituminous  macadam, 
penetration  method.  $4259.  Noted  June  5. 

ANew  Mexico — State  Highway  Comn.. 
Santa  Fe,  let  contract  grading,  surfacing 
and  building  culvert  and  bridge  on  9.7  mi. 
road  from  Raton  to  Colorado  state  line. 
Federal  aid  project  No.  1-A.  Colfax  Co.,  to 
Odell  Bros.,  Colmor.  About  $130,000. 

AWash.,  Olympia — City  let  contracts  to 
Allred.  James,  Hendrickson,  Allers  A  Son, 
Centralla.  grading  and  paving  Grant.  Har¬ 
rison  and  Rodgers  Sts..  30  ft.  wide,  involv¬ 
ing  11,083  sq.yd.  asphalt  on  concrete  base, 
18,062  sq.yd.  1  course  concrete,  8441  lin. 
ft.  concrete  curbing,  2716  lin.  ft.  concrete 
sidewalks  and  16.644  cu.yd.  excav.,  cost. 
$118,726;  I  mi.  Puget  St.,  from  3rd  to 
San  Francisco  Sts.,  3  ft.  wide,  involving 
8795  sq.yd.  concrete.  1147  lin.  ft.  concrete 
curbing,  4108  Iln.  ft.  concrete  sidewalks, 
5000  cu.yd.  earth  excav.  and  4300  ft.  8  in. 
sewers,  $38,243. 


AWanh..  Seattle — Comrs.  King  Co.  let 
jntract  building  1.87  ml.  J.  B.  McDougall 
d.  16  ft.  wide,  involving  18,000  sq.yd. 
jncrete  and  3000  cu.yd.  earth  excav..  to 
eaboard  Constr.  Co.,  Seattle,  $47,904. 
lOted  June  12. 


AOregon — State  Highway  Comn.,  Port¬ 
land,  let  contract  grading  1.9  mi.  Cedar 
Polnt-Coqullle  Rd.,  Coos  Co.,  and  6.94  mL 
Hubbard  Creek-Brush  Creek  Rd..  Curry  Co., 
to  Moon  &  Co.,  Marshfield,  concrete  pipe. 


^Dncretf 
Aurora- 
TulL 
■'i.  IX’ho- 
•Johnson 
8  mi. 
*0.  to 
pip*-. 


»io,b4U  ana  iipy.ovu,  respective;  ins 
Green  Springs-Mt.  Summit  S, ' 
Highw.ay.  Jackson  Co  ,  to  A.  Gi*  l 
child  Bldg.,  Portland.  Cla-ss  •  *  ' 

and  iron  pipe,  $127,398;  3.8  r 
Canby  Rd.,  Clackamas  Co.,  to  \ 

Portland,  iron  pipe,  $34.4U1  ;  ;;i.) 
Pendleton  Rd.,  Umatilla  C'o.,  t 
Constr.  Co.,  iron  pipe.  $192,014 
Cabbage  Hill-Kamela  Rd.,  Umat- 
Dalrymple  Co.,  Pendleton,  coim. 
$117,875;  8.15  ml.  Green  Spring.'*  iHn'nv 
Creek  Rd.,  Jackson  Co.,  to  J:i.  k,-*nn  I’n 
Court.  Jacksonville,  $63,440;  p,,-, mg  2  41 
ml.  road  from  Bertha  to  Washintion  iv 
line,  Multnomah  Co.,  to  Warren  ••■m^tr  Co 
Journal  Bldg.,  Portland,  bituiitluc  i-'  tc- 
291;  grading  and  paving  9  ml.  r  i,'i  from 
Monroe  north,  Benton  Co.,  to  Pa<  iric  Bridge 
Co.,  foot  of  Salmon  St..  Portlan.l  hrokfn 
stone  concrete  pipe,  $214,369  ;  grading  and 
graveling.  4.65  ml  Sag  Sect.  Baker-Cornu¬ 
copia  Highway,  Baker  Co.,  to  .Morrison  * 
Knutson,  Boise,  Idaho,  iron  pipe  $49  99. . 
grading  and  macadamizing,  4.5  ml  "iwl 
burg-Wilbur  Rd.,  I^uglas  Co.,  to  H  J 
Hlldeburn,  Roselmrg,  concrete  pine  I’l 
721.  Noted  June  12. 

Oregon — State  Highway  Comn  .  rortland 
received  only  bid  June  10,  grading  ami 
paving  2  mi.  Grande  Ronde-Butler  store 
Rd.,  Yamhill  Co.,  macadam,  from  Vf  N 
Trent.  McMinnville,  $16,170;  3  2.5  ’  mi 

Leona-Drain  Rd.,  Douglas  Co.,  (a)  conerete 
pipe  broken  stone,  (b)  iron  pipe  broken 
stone,  (c)  concrete  pipe  screened  gravel 
(d)  concrete  pipe  run  of  bank  gravel  from 
A.  Oieblsch.  Rothchlld  Bldg.,  (a)  *73  4(16 
(b)  $73,386  ;  A.  Anderson.  Portland  ’  (pi 
$62,210.  (a)  $59,490,  (d)  $54,390.  Xq 
June  12. 

Ore,,  Portland — City  Council  recived 
bids  paving  (a)  Roosevelt  St.,  (b)  Bwav 
portions  of  East  9th  and  Webster  .Sis 
from  Cochran  Bros.,  (a)  concrete  Xo  V 
$2.05  per  yd.,  total  cost.  $5175;  \V,arren 
Constr.  Co.,  Journal  Bldg.,  (a)  asphaltic 
concrete  No.  1.  $1.94.  $5336.  (b)  asphaltic 
concrete  No.  1,  $1.98,  $4458.  Noted  June  12. 

ACal.,  Ferndale — City  let  contract  paving 
4500  ft.  Main  St.,  concrete,  to  Engelhart 
Co.,  Eureka,  $22,500. 

Aral.,  Los  Angeles — Wilshlre  Blvd.,  Hotel 
Co.,  Maryland  Hotel,  Pasadena,  let  contract 
grading  10-acre  site  at  Wilshlre  Blvd.  and 
Catalina  St.,  to  J.  A  Hill.  232  South  Figue¬ 
roa  St.,  Los  Angeles,  $13,180. 


ACal.,  Merced — Comrs.  Merced  Co.  will 
pave  5  sections  of  county  highways,  con¬ 
sisting  of  42.84  mi.,  16  ft.  wide.  About 
$54O,0O0.  Work  will  be  done  by  day  labor 
Former  bids  rejected.  A.  E.  Cowell,  co 
engr. 

ACal.,  Oakland — Comrs.  Alameda  Co  let 
contract  improving  Ea.st  14th  St.  and  55th 
Ave.,  to  Ruegg  Constr.  Co..  Pacific  Bldg. 
San  Francisco,  grading  $0.03  per  .sq  ft 
vitr.  sewer.  8  In.  $1.05  per  sq.ft.,  5  in  *n  75 
per  sq.ft..  4  in.  $0.60  per  sq.ft.,  manholes. 
$75  each,  lampholes,  $25  each,  wire 
branches.  $1.50  each,  concrete  curbing. 
$0.65  per  sq.ft.,  guttering.  $0.25  per  sq.ft . 
sidewalk,  $0.17  per  sq.ft.,  asphalt  pavement, 
$0.14  per  sq.ft.  Total  cost  about  $110,000. 


ACal.,  Nan  Andreas — City  let  contract 
grading  and  graveling  Melones  Grade 
Highway,  to  A.  J.  Reeder,  110  Jessie  St. 
San  Francisco,  $17,204. 

AQoe,,  8t.  Constant — Municipal  Council 
let  contract  building  bituminous  road,  to 
Canadian  Highways  Co.,  13  Place  Quay. 
Montreal.  About  $35,000. 


AOnt.,  Ottawa — City  let  contracts  pav¬ 
ing  Elgin  St.  from  Slater  to  Argyle  Aves. 
with  asphalt  and  wood  block,  to  Ottawa 
Constr.  Co.,  Elgin  St.,  $153,055;  Carling 
Ave.,  asphalt,  to  O’Leary's,  Ltd.,  Rideau 
St.,  $14,165.  Noted  Jan.  30. 


AOnt.,  Toronto — Bd.  Control  let  con¬ 
tract  paving  with  asphalt  on  concrete  ba.se. 
concrete  curbs  and  gpitters  on  Arundale 
and  Danforth  Aves.,  to  Godson  Contg.  Co_. 
Manning  Chambers,  $16,153.  Noted  May  I.’’ 


AOnt,,  Toronto — City  Council  will  pave, 
curb  and  gutter  Alvin.  Oakville  and  Mac- 
lean  Aves..  Elm,  Pendruth  and  Sackville 
Sts.,  and  Weston  and  Waverly  Ibis,  in¬ 
volving  40,000  sq.yd.  asphaltic  pavement  on 
concrete  base,  concrete  curb  and  gutter. 
About  $147,300.  Work  will  be  done  by  day 
labor. 


rOnt.,  Walkerton — Town  let  contract 
Iding  7.7  mi.  bituminous  macadam  roafl. 
ft.  wide,  to  W.  Hunter.  Walkerton.  About 
1,000. 

tOnt.,  Windsor — City  let  contr.i<  t  bulld- 
asphaltic  concrete  roads. 

I  gutters,  to  Merlo,  Merlo  &  R 

Ia  'lATallrAtsvillck  AHoilt 


streets  in<l  Roads  (Continued) 

*oiit ,  Woodstock — City  let  contract 
.„rhinc.  draining  and  paving  with  concrete 
unuon  Cedar.  Finkle,  Ingersoll  Aves.. 
.^building  cafch  basins  and  1  culvert,  to 
I  Carroll  and  R  Sheeky,-  Petsrboro,  |44.- 
iin  Noted  May  29. 

Railways 

PROPOSED  WORK 

Maryland — Manufacturers  on  eastern 
shore  of  Maryland,  headed  by  H.  H.  Mes¬ 
senger  Federalsburg.  considering  plans  for 
building  75  mi.  double  track  electric  rail¬ 
way  from  Salisbury  to  Tolchester  Beach, 
including  3  bridges. 

Mirbigan — Michigan  Northern  Ry.,  Alma, 
having  surveys  made  for  line  from  Lan¬ 
sing  to  Bay  City  and  Lansing  to  Kalama- 
100,  to  use  dual  sytem  of  gas  and  elec¬ 
tricity.  1st  project  to  comprise  about 
130  mi  About  33.000.000.  H.  H.  Essel- 
styn,  ch.  engr. 

Texas — San  Benito  &  Rio  Grande  Valley 
RR,  San  Benito,  plans  to  extend  line 
up  Rio  Grande  Valley  to  Roma,  thence 
northwest  to  connection  with  Texas-Mex- 
ican  R.  R.  at  Aguilares.  G.  H.  Winsor, 
genl.  mgr. 

California — Bd.  Pub.  Utilities  ordered 
1.0S  Angeles  Ry.,  Pacific  Electric  Bldg., 
Los  Angeles,  to  build  double  track  line  on 
Hway.  from  10th  to  Pico  Sts.  About  |60,- 
000.  T.  Bultln,  ch.  engr. 

California  —  See  ‘‘Miscellaneous”  under 
Newport  Beach. 

PRICES  AND  CONTRACTS  AWARDED 
(^Indicates  award  of  centract). 

kOhio — Cleveland  Ry.,  Leader  News 
r.ldg.,  Cleveland,  will  build  7500  ft.  double 
track  on  Union  Ave.  from  East  116th  St. 
to  Cortlett  Ave.,  estimated  cost,  $175,000  ; 
3,300  ft.  double  track  on  Kinsman  Rd.  from 
llast  140th  St.  to  152nd  Sts.,  $95,000;  5300 
ft.  single  track  on  Broadview  Rd.  from 
West  25th  St.  to  Schaaf  Rd.,  $60,000  ;  8000 
ft.  double  track  on  West  73rd  St.  from 
IVnison  Ave.  to  West  Park  Cemetery, 
(60,000.  Work  will  be  done  by  day  labor. 

Excavation  and  Dredging 

PROPOSED  WORK 

-Excavation — See  “Streets 


Dredging  —  See 


MIrh.,  Oetrolt- 
and  Roads.” 

Cal.,  Newport  Beach 

"Miscellaneous.” 

BIDS  DESIRED 

Minn.,  Grand  Rapidn — See  “Streets  and 
Road8.‘  ‘ 

Minn.  Mankato— Ditch — Comrs.  Blue 
Earth  Co.  having  preliminary  survey  made 
(or  building  Judicial  Ditch  No.  4.  compris¬ 
ing  150,000  acres.  About  $2,000,000.  C.  L. 
Kennedy,  co.  aud. 

Kan.,  Troy — Drainage — Burr  Oak  Bot¬ 
toms  I),  n.  having  plans  prepared  for  sys¬ 
tem  to  drain  about  2000  acres.  W.  B. 
Hazen.  Commercial  Bldg.,  St.  Joseph, 
Mo.,  engr. 

Mo.,  Butler — Excavation — D.  D.  No.  1, 
Bates  Co.,  plans  to  build  25  mi.  ditches. 
About  $750, OQj).-  J.  Flamming,  Butler,  engr. 

Tex..  Beaumont — Drainage — Jefferson  Co. 
is  having  ttreliminary  surveys  made  by  T. 
W.  Rollins,  civil  engr.,  for  drainage  and 
dredging  system  for  northern  section  of 
county.  About  $1,000,000. 

Tex..  Honoton — Canal — Harris  Co.,  Navl- 
eation  Dist.  voted  to  issue  $1,500,000  bonds 
to  widen  Houston  Ship  Canal  and  deepen  it 
to  30  ft.,  In  conjunction  with  War  Depart¬ 
ment.  J.  C.  McVea,  city  engr. 

Tex.,  Orange— See  “Streets  and  Roads.” 

Aril.,  Gila  Bend — Reclamation — Town 
having  .surveys  made  reclaiming  70,000 
acres  of  land  by  system  of  canals,  in  Gila 
River  Reel.  Project.  Cost  between  $3,000,- 
000  and  $4,000,000.  J.  B.  Glrand,  Fleming 
Bldg.,  Phoenix,  engr. 

Wash..  Kelso — Drainage — Diking  Impvt. 
Diet.  No.  1  plans  to  drain  Clarke  Creek  on 
outskirts  of  district  and  extend  dike.  About 
125.000.  CJ.  J.  Poysky,  Kelso  State  Bank 
Blag.,  engr. 

I'Ong  Beach — Channel — C.  T.  Leeds, 
t-.  S.  engr..  Central  Bldg.,  Los  Angeles. 
‘H»n  lets  contract  digging  channel  600  ft. 
Wide  and  about  6  mi.  long,  also  building 
levees  to  carry  Los  Angeles  River  from 
point  near  Domingues  Sta.,  througn  west 
portion  of  Long  Beach  into  ocean.  ‘This 
project  is  part  of  Los  Angeles  Co.  flood 
j^ntrol  project.  U.  S.  Government  will  do 
mis  and  other  work  in  connection  there- 
*ith;  about  $1,000,000  s—''’able  for  work. 


DAM — lill.HO.A,  N.  Y. 

Bids  were  received  by  Board  of  Water  Supply.  June  19.  for  constructing  Gilboa  Dam. 
Contr.  No.  203,  from  (A)  Hugh  Nawn  Contg.  Co.,  82  Savin  St,  Roxbury,  Mass,  (award¬ 
ed  contract);  (B)  P.  Mctlovern.  50  East  42nd  St.,  New  York  City;  (C)  Booth  &  Flinn. 
I.td..  17  Battery  IM.,  New  York  City;  (D)  Smith.  Hauser  &  Maclsaac,  Inc.,  18  East  4l8t 
St..  New  York  City,  $6.'Wl^i75  ;  (E)  Hardaway  Contg.  Co..  Coiumbawr  4h»..  $6,983,035; 
(F)  Winston  &  Co.  29  Bway.,  New  York  City,  $7,563,760.  The  Unit  bids  of  the  lowest 
3  bidders  were  as  follows ; 


Stream  control,  Schoharie  Creek  (lump  auni) 

Stream  control,  Steen  Kill  .(lump  sum) . 

Erecting,  maintaining  and  removing  highway  bridge  (lump 

aum) . 

275,000  cu  yd  earth  excavation  for  dam  and  spillway  channel 
21,000  cu.yd.  earth  excavation  for  core-wall  and  other  trPnrhca 
100,000  cu.yd.  earth  excavation  for  highways  and  miacellaiH'ous 

pumiises  . 

60,000  cu  yd.  rock  excavation  for  dam  and  spillway  channel  .  .  . 

2.500  cu.yd.  rodk  excavation  for  highways  and  miscidlancous 

puiposes  . 

30,000  cu  yd.  rock  excavation  from  cut-off  trench  and  whin 

bl.'tsting  ia  not  permitted  . 

500,000  cu.yd.  reniling  and  embanking  in  4-in.  layers 

70,000  cu.yd.  refilling  and  embanking  depiisited  through  water  . 

1 2,000  cu.yd.  refilling  and  embanking  with  clean  rook  fragments 

20,000  cu.yd.  refilling  and  embanking  by  sluicing  . 

1 5,000  cu.yd.  refilling  and  embanking  in  bulk  . 

480,000  bbl.  Portland  cement  . 

370,000  cu.yd.  cyclopean  masonry .  .  . 

1 5,000  cu.yd.  concrete  masonry . 

25  cu.yd.  reinforced  concrete . 

20,000  cu.yd.  rubble  stone  facing . 

6,000 cu.yd.  edgestonea for  facing.  .  . 

50,000  sq.ft,  face  dressing  of  masonry . 

I0,000lin  ft.  chisel  drafts . 

300  sq.ft,  flagging  . 

580  cu.yd.  rubble  masonry  in  mortar . 

25,000  cu.yd.  rubble  paving  in  mortar  or  grouted . . 

2,000  cu.yd.  dry  rubble  masonry . 

16,000  cu  yd.  slope  paving . . 

2,000  cu.yd.  gutter  paving . ‘ . . . 

7.000  cu.yd.  crushed  stone  and  gravel . 

1,000  cu.yd.  grout . 

3.500  lin.ft.  arilling  core  borings . 

5,000  lin  ft.  drilling  small  holea  in  rock  or  masonry . 

30  ton  cast-iron  pipe  and  special  pipe  castings 

3,000  lb.  reinforcing  steel . » .  .  .  . 

140,000  lb.  iron  and  steel .  . 

6,000  lb.  miaci'llancous  bronxe,  brass  and  coppi  r  . 

35,000  lb.  furnishing  and  placing  small  steel  pipes 

100,000  lb.  caring  for  and  setting  mctal-work  furnished  by  the 

city . 

lO.OOiO  ib.  galvanising . 

50  8q.yd.  bituminous  waterproofing . 

5,00()  lin.ft.  tile  pipes  6  in.  and  less  in  diameter 

I, 000  lin.ft.  tile  pipes  6  to  12  in.  in  diameter 

500  lin.ft.  tile  pipes  larger  than  1 2  in.  and  not  exceeding  1 8  in  in 
diameter . 

I I, 000  lin.ft.  bituminous  macadam  highway 
15,000  lin.ft.  wooden  fences  and  guard-rails 

1.500  lin.ft.  stone  guard  walls . 

500,000  ft.  b.m.  timber  and  lumber 

100  medical  and  surgical  prsrtitioners  (prac  month) 

78  sanitary  services  (month) . 

Cleaning  up  (lump  sum) . 


Extended  totals. 


BII>S  DESIRKI) 

Is.,  Marshalltown — Drainage — Until  July 
15,  bv  f-td.  Supervs.  Marshall  Co.,  building 
Iowa  River  Drainage  Project  In  Bangor, 
Marietta.  Linn,  Llscomb,  Iowa  and  Taylor 
Twps  F’lans  Include  straightening,  widen¬ 
ing,  deepening  and  changing  of  channel  of 
Iowa  River  Involving  1,400  000  yds.  excav. 
W.  H  Jones,  chn  ;  advertised  in  this  issue. 

la.,  Wapello— See  “Waterworks.” 


PRICES  AND  CONTRACTS  AWARDED 
('fklndicates  award  of  contract) 

N.  J.,  Jersey  City — Dredging — Pennsyl¬ 
vania  R.  R.,  Pennsylvania  Sta.,  New  York 
City,  let  contract  dredging  between  Piers  F 
and  G.  to  Morris  &  Cummings  Dredging  Co., 
17  State  St.,  New  York  City,  dredging  and 
legally  disposing  of  material,  $0,477  per 
cu.yd.,  labor  10%,  material  10%,  and  sub¬ 
contract  2|%,  dredging  with  8-yd.  bucket 
Including  fire,  $1000. 

MIeh.,  Lansing — See  “Streets  and  Roads.” 


Industrial  Works 

PROPOSED  WORK 

Me.,  Sanford — Sanford  Mills,  c/o  Lock- 
wood-Greene  Co.,  archts.  and  engrs.,  101 
Park  Ave..  New  York  City,  having  plans 
prepared  for  two  1  story  rein. -con.  and  steel 
dye  houses,  rein. -con.  flooring,  concrete 
foundation.  About  $200,000. 

Mass.,  Boston — Noyes  Buick  Co.,  17  Law- 
ton  St.  .having  plans  repared  by  A.  H.  Bow- 
ditch,  44  Broomfield  St.,  for  superstructure 
of  5  story.  ?no  x  375  ft  rein  -on.  storage 
and  sales  building,  rein. -con.  flooring,  con¬ 
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foundation. 

on  Commonwealth  St. 

crete 

Contract  for  foundation  awarded,  to  C.  Gow 
Co.,  166  Devonshire  St. 

Maas.,  FItrhburg — Crocker.  Burbank  A  Co., 
Inc.,  645  W'estminster  St.,  soon  receives 
bids  building  2  story,  60  x  200  ft.  brick  and 
steel  addition  to  factory,  concrete  founda¬ 
tion.  on  Westminster  St.  About  $100,000. 

Mass.,  Holyoke — G.  Haarmann  &  Co., 
Inc.,  Commerce  St.,  plans  to  build  new 
plant.  About  $60,000.  Architect  not  se¬ 
lected. 

Maas.,  New  Bedford — Natl.  Sponge  Silk 
Co.,  c/o  Lockwood-Greene  Co.,  archts.  and 
engrs.,  101  Park  Ave.,  New  York  City,  hav¬ 
ing  plans  prepared  building  4  story,  120  x 
40T)  ft.,  rein. -con.  and  steel  factory,  rein.- 
con.  flooring,  concrete  foundation,  here. 
About  $750,000. 

Maas.,  Woreeater  —  Walden-W’orcester, 
Inc.,  72  Commercial  St.,  soon  recelvea  bids 
building  4  story,  56  x  400  ft.  brick  factory, 
concrete  foundation,  on  Shrewsbury  St. 
About  $200,000. 

Conn.,  Anaonia — H.  C.  Cook  Co..  Beaver 
St.,  having  plans  prepared  by  Fletcher- 
Thompson  Inc.,  engrs.,  1089  Broad  St.. 
Bridgeport,  for  1  story,  60  x  250  ft.  brick 
and  concrete  addition  to  factory,  rein. -con. 
flooring,  concrete  foundation. About  $40,000. 

Conn.,  Bridgeport — J.  W.  Skinner,  archt., 
1188  Main  St.,  soon  receives  bids  building 
2  story,  45  x  85  ft.  factory  and  2  story.  38 
X  70  ft.  office  and  storage  building,  brick, 
concrete  foundation,  on  Water  St.,  for  J. 
D.  Johnson  Co.,  54  Cliff  St.,  New  York  City. 

Conn..  Briatol — A.  R.  Ellis,  archt.,  36 
Pearl  St.,  Hartford,  soon  receives  bids 
building  3  story,  32  x  190  ft.,  brick  and 
mill  construction  factory,  concrete  founda¬ 
tion.  About  $50,000.  (Owner’s  name  with¬ 
held. 
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Induntrial  Worka  (Continued) 

Cobb.,  Hartford — Chamber  of  Commeroo, 
252  Asylum  St.,  Is  back  of  project  to  build 
community  Industrial  hulldlnsr  to  house 
smaller  Industries  who  cannot  secure  funds 
to  build  themselves.  AI>out  $150,000.  8. 

Fergu.son.  chn. 

Conn.,  Jewett  City — Pletcher-Thompson 
Inc.,  engrs.,  1089  Broad  St,  Bridgeport, 
Boon  receive  bids  huildlng  1  story,  60  x  100 
ft.  bleach  house,  1  story.  24  x  24  ft.  mill 
and  1  story,  20  x  24  ft.  office,  brick  and  mill 
oonstructlon,  concrete  flooring,  concrete 
foundation,  for  Jewett  City  Textile  Novelty 
Co.  ABout  $30,000. 

Conn.,  New  Haven — F.  E.  Fowler  Co.. 
238  State  St.,  having  plans  prepared  by 
C.  F.  Townsend,  archt.,  185  Church  St., 
altering  and  building  2  story,  brick  and 
ste«'l  addition  to  present  plant,  rein. -con. 
flooring,  concrete  foundation,  on  State  and 
Crown  Sts.  About  $60,000. 

N.  Y..  Albany — O.  H.  Thacher,  Thacher 
and  Ijearned  Sts.,  soon  receives  bids  for 
machine  shop  and  foundry,  on  I.«arned 
St.  Ateut  $50,000. 

N.  V.,  Attlea — J.  A.  Berk,  Vermillion,  O., 
purchased  Attica  Mills,  on  Main  St.,  here, 
and  plans  to  alter  and  enlarge  plant,  mill 
construction.  About  $35,000. 

N.  Y.,  Brooklyn — Zipkbs,  Wolff  &  Kud- 
roff,  archts.,  25  West  42nd  St.,  preparing 
plans  for  2  story,  100  x  125  ft.  brick,  steel 
and  mill  construction  factory,  reln.-con. 
flooring,  brick  foundation,  on  North  Port¬ 
land  Ave.  About  $75,000.  Owner’s  name 
withheld. 

N.  Y.,  Buffaln — Rogers-Brown  Iron  Co., 
Erie  Co.  Bank  Bldg.,  soon  lets  contract 
building  1  and  2  story.  66  x  262  ft.,  reln.- 
con.  machine  shop,  reln.-con.  flooring,  con¬ 
crete  foundation,  on  Hamburg  Turnpike. 
About  $75,000. 

N.  Y..  Rnffalo — Quayle  Oarage  Co..  Main 
and  Rodney  Sts.,  noon  receives  bids  for 
brick  garage.  About  $40,000. 

N.  Y..  BnlfBlo — O.  M  Wolfe,  archt..  131 
Norwalk  Ave.,  soon  receives  bids  building 
7  story.  75  x  150  ft.  reln.-con.  warehouse, 
reln.-con.  flooring,  concrete  foundation,  on 
Main  St.,  for  Cold  Springs  Storage  Co., 
Main  St.  Al)out  $300,000, 

N.  Y..  Carthage — C.  .1.  Reeder.  H.  I. 
Starkweather,  C.  H.  I.a>veJoy.  F.  P.  Wilder, 
anti  others,  all  of  Carthage,  plans  to  In- 
coritor.'ite  and  build  brick  garage.  About 
$40,000.  Address  H.  I.  Starkweather, 
16  Front  St 

N.  Y.,  Jamestown — Jamestown  Panel  Co.. 
34  Steele  St,,  soon  receives  bids  building 
4  story,  40  x  129  ft.  mill  construction  fac¬ 
tory,  on  I.,akevlew  Ave.  About  $50,000. 

N.  Y..  Jamestown — T^nion  Furniture  Co., 
234  Cr*‘scent  St.,  soon  receives  bids  build¬ 
ing  5  story.  69  x  300  ft.,  mill  construction 
factory.  Al>out  $175,000.  C.  E.  Nord.  c/o 
owner,  archt. 

N.  Y.,  Ogdensburg — See  "Mlsoellaneous.’* 

X.  J..  Jersey  City — Eastern  States  Re¬ 
frigerating  Co.,  147  16th  St.,  plans  to  build 
7 -story,  concrete  and  brick  plant,  on  Pro¬ 
vost  St.  Cost  to  exceed  $150,000. 

X,  J..  Jersey  City — Novelty  Candy  Co.. 
Claremont  Ave.,  plans  to  build  6  story 
factory.  Cost  to  exceed  $100,000. 

Pa..  Banger — ZIpkes.  Wolff  &  Kudroff, 
archts.,  25  West  42nd  St..  New  Vork  City, 
soon  let  contract  building  2|  story.  50  x 
100  ft.,  brick  and  steel  factory,  reln.-con. 
flooring,  concrete  foundation,  here.  Al>out 
$80,000.  Owner’s  name  withheld.  Noted 
June  12. 

Pa.,  Chester — Huber  Baking  Co.,  9th  and 
ITnIon  Sts.,  having  plana  prepared  by  Aus¬ 
tin  Co.,  engrs..  Bulletin  Bldg.,  Phila.,  for 
1  story.  60  x  100  ft.  and  2  story,  60  x  100 
ft  bakery.  About  $100,000. 

Pa.,  Phlla. — T.  T.  ITexell,  archt..  117  Wal¬ 
nut  St.,  soon  lets  contract  building  2  story, 
13  X  73  ft.  brick  storage  plant  on  Venango 
St.  near  Warnock  St.,  for  McCray  &  Hun¬ 
ter,  3525  Oermantown  Ave. 

Pa..  Phlla. — Windsor  Mfg.  Co..  4060 
Orchard  St.,  having  plans  prepar'd  by  M. 
W.  Easby,  archt..  1420  Chestnut  St.,  build¬ 
ing  63  X  260  ft.  factory  of  brick  and  slow- 
burning  construction,  on  Butler  and  Jas¬ 
per  St. 
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Pa.,  PItUbargh — Campbell-Neidringhaus 
Tire  Serv.  Co..  Baum  Blvd.  and  St.  Clair 
St.,  plans  to  build  2  story,  75  x  100  ft., 
rein. -con.  and  steel  garage  and  sales  build¬ 
ing.  reln.-con.  flooring,  concrete  founda¬ 
tion,  on  Baum  Blvd.  About  $75,000. 
Architect  not  selected. 

Md..  Baltimore— Canton  Air  Brake  Co., 
663  Calvert  Bldg.,  having  plans  prepared 
by  R.  Schoenwetter,  engr.,  c/o  company, 
and  C.  A.  Zarobsky,  engr.,  563  Calvert 
Bldg.,  for  first  unit  of  plant,  consisting  of 
2  story.  60  x  200  ft,  reln.-con.  machine 
shop,  24.000  sq.ft  floor  space  and  con¬ 
crete  foundation,  on  VVllkens  Ave.  near 
Pennsylvania  R.  R.  crossing.  About  $80,- 
000.  Noted  Mar.  6. 


c/o  P.  S.  Shouvlln,  pres.,  Sher.'i  ,,, 
plans  to  build  2  story,  60  x  150  n 
con.  machine  shop,  concrete  tl.  •  r’lm-  " 
story.  110  X  280  ft.,  steel  foun.lfv  rion 
con.  flooring  and  foundation,  and  \ 

95  X  160  ft.,  reln.-con.  storage 
Sheridan  Ave.  About  $150,000. 

Ind.,  FountBintown — Hungate  1.  holewl. 
Co.  plans  to  build  canning  factorj  Almm 
$90,000.  W.  J.  Hungate.  pres. 

Ind.,  IndlanspolU — Van  Briggle  Vmnr 
Driver  Co.,  429  North  Capitol  Ave  niani 
to  build  3  story.  108  x  208  ft  -1  on 
factory.  About  $75,000.  C.  F  Bacon 
Merchants  Bank  Bldg.,  archt 


Md.,  Baltimore— H.  Corry  and  M.  Gold¬ 
stein,  145  West  Hamburg  St,  plan  to  build 
1  story,  46  x  155  ft.  concrete  and  brick 
garage,  cement  concrete  flooring,  brick  and 
concrete  foundation,  on  Race  and  Cross 
Sts.  Almut  $50,000.  J.  C.  Spedden,  2715 
Harlem  Ave.,  archt. 


narvey  Hons  .Mfg  Co 
Woodbridge  St.,  soon  lets  contract  ImiM’ 
Ing,  6  story.  44  x  67  ft.,  reln.-con  xvarel 
house,  reln.-con.  flooring,  concrete  foutida- 
tion,  on  Woodbridge  and  Front  Sts.  Smith 
HInch  &  Grylls,  710  Washington  Arcade 
archts.  ' 


W.  Vb,,  Huntington — E.  E.  and  H.  D. 
Brinker  plan  to  build  3  story  (ultimately  7 
story),  brick  and  reln.-con.  storage  plant, 
reln.-con.  flooring,  concrete  foundation,  on 
7th  Ave.  About  $80,060. 

X.  r.,  OastonlB — C.  I.,.  Craig  plans  to 
build  2  story,  60  x  200  ft.  brick  garage, 
concrete  flooring,  on  Ainline  Ave.  C.  C. 
W'llson.  804  Palmetto  Bldg.,  Columbia,  S. 
C.,  archt. 

1<B.,  fit.  lauidry — W.  E.  Caldwell  Co.. 
Brook  and  1)  Sts.,  Bouisvllle,  Ky.,  plans 
to  build  30,000  to  35.000  cut  band  saw  mill 
here. 


MIeh.,  KalBmacof>— Western  Board  A 
Paper  Co.  preparing  plans  for  3  story  60 
X  218  ft.,  concrete  and  steel  stock  house 
concrete  foundation. 


Mirh.,  Lansing — City  election  July  26.  to 
vote  on  $350,000  bonds  to  build  extensions 
to  electric  light  plant. 


HI..  Chicago — C.  A.  Eckstrom.  archt..  5 
North  L.a  Salle  St.,  soon  receives  hide 
building  6  story.  220  x  400  ft.  rein -eon. 
warehouse,  reln.-con.  flooring,  concrete 
foundation,  on  North  Pier,  for  Chicago 
Dock  &  Canal  Co.,  c/o  archt.  About  $5fto,. 
000. 


Ky.,  Louisville — Amer.  Storage  Ware¬ 
house  Co..  Louisville  Trust  Bldg.,  plans  to 
build  warehouse.  About  $400,000.  B.  B. 
Davie,  Starks  Bldg.,  archt. 

O..  Cleveland  —  Euclid  Chester  Co.. 
Guardian  Bldg.,  plans  to  build  2  story,  100 
X  112  ft.,  reln.-con.,  steel  and  brick  ware¬ 
house,  at  2900  Chester  Ave.  About  $100,- 
000.  Architect  not  selected. 

O..  Cleveland — Foster  Bolt  A  Nut  Mfg. 
Co..  3556  East  72nd  St.,  preparing  plans  for 
2  story,  77  x  125  ft.,  steel  and  brick  ware¬ 
house.  About  $40,000. 

O.,  Cleveland— Grabler  Mfg.  Co..  6565 
Bway  Ave.,  plans  to  build  4  story,  89  x  110 
ft.  oncrete,  steel  and  brick  addition  to 
machine  shop.  About  $80,000.  Architect 
not  selected. 

O.,  Cleveland — Wheeler  Radiator  Mfg. 
Co.,  1637  Collamer  Rd ,  plans  to  build  4 
story,  100  X  250  ft.,  concrete,  steel  and 
brick  addition  to  factory.  About  $250,000. 
Architect  not  selected. 

O.,  Columbus-i'^D.  L.  Auld  Co.,  195  East 
Ijong  St.,  plans  to  build  2-story,  45  x  390 
ft.  brick  factory  with  90  ft.  wing,  on  6th 
St.  and  5th  ave.  About  $60,000.  C.  W. 
Bellows,  69  Buggery  Bldg.,  archt. 

O.,  Cnlnmbnn — G.  Bobbs  &  Sons  Co.,  Main 
and  Pearl  Sts.,  plans  to  construct  3  or  4 
story,  93  X  187  ft.,  wholesale  grocery  build¬ 
ing.  About  $160,000. 

O.,  Columbus — ^Marietta  Paint  A  Color 
Co.,  62  East  (TTiestnut  St.,  plans  to  build 
2  story,  38  X  187|  ft.,  concrete  and  brick 
warehouse,  on  East  (jhestnut  St.  About 
$67,000.  Architect  not  selected. 

O.,  Bayton — Master  Tire  &  Rubber  Co.. 
706  Schwind  Bldg.,  plans  to  build  plant 
cost.  Including  equipment,  $100,000. 

O..  Bayton — Mitchell  Sales  Co.  plans  to 
build  2  story,  80  x  176  ft.,  reln.-con.  garage 
and  salesroom,  relii.-con.  flooring,  concrete 
foundation,  on  Main  and  Riverdale  Sta 
About  $35,000.  Architect  not  selected. 

O.,  Npringfleld — Ohio  Steel  Fdry.  Co., 
Lagonda  Ave.  and  Gothic  St.,  filans  to  con¬ 
struct  1  story,  60  x  70  ft.,  reln.-con.  and 
steel,  welding  building  and  garage,  and  1 
story,  60  x  80  ft.,  reln.-con.  laboratory  and 
research  building.  About  $25,000. 

O.,  Springfield — Robbins  &  Myers  Co., 
Lagonda  Ava.  and  Farlow  St.,  plans  to 
build  1  story,  70  x  180  ft.,  reln.-con.  and 
steel  foundry,  reln.-con.  flooring,  concrete 
foundation.  About  $120,000.  Austin  Eng. 
Co..  14320  Ehiclid  Avfc,  Cleveland,  engrs. 
and  archta 

O.,  Springfield — Springfield  Spring  Co., 
East  Pleasant  St.,  plans  to  build  l-stoiy, 
30  X  273  ft.  warehouse  and  l-story,  30  x  76 
ft  machine  shop,  steel  and  brick,  brick 
foundation.  About  $70,000.  Concrete  Steel 
Constr.  Co.,  615  Mitchell  Bldg.,  archts.  and 
engrs. 


Wls.,  Carrollvllle  (OtJen  P.  O.) — 11  j 
Esser,  archt..  Camp  Bldg.,  Milwaukee,  soon 
lets  contract  building  2  story,  67  x  219  ft 
and  3  story,  60  x  50  ft.  reln.-con.  and  briek 
fertilizing  plant,  reln.-con.  flooring,  con- 
Crete  foundation,  for  IT.  S.  Fertilizer  Co. 
C/o  U.  S.  Glue  Co.,  Otjen.  About  $100,000. 

WIs.,  riiiitnnville— ('llntonville  Car  Co., 
c/o  F.  Spearbraker,  soon  lets  contract  build¬ 
ing  l-story.  60  x  110  ft.  reln.-con.  and  brick 
garage,  brick  foundation,  on  Main  St. 
Al>out  $60,000.  Foeller  &  Schober.  12.1 
North  Washington  St.,  Green  Bay.  archt-s. 

WIs.,  MtlwBukee — Briggs  &  Stratton  Co.. 
1047  Louis  St.,  receives  bids  about  July  1, 
building  5  story.  60  x  170  ft.  factory,  with 
21  X  70  ft.  wing,  reln.-con.  and  brick,  rein - 
con.  flooring,  concrete  foundaton,  at  1047 
I.,ouls  Ave.  About  $200,000.  H.  J.  Esser. 
Camp  Bldg.,  archt.  Noted  Jun.  12. 

Wis.,  Milwaukee — Milwaukee  Milk  Pro¬ 
ducers’  Assn.,  425  East  Water  St.,  plan.s  to 
build  reln.-con.  and  brick,  depot,  concrete 
foundation.  About  $50,000.  Architect  not 
selected. 


WIh.,  Sheboygan— Haack  Motor  Co.,  c  o 
C.  Haack,  plans  to  build  2  story,  45  x  120 
ft.  reln.-con.  and  brick  garage,  reln.-con. 
flooring,  concrete  foundation,  on  Indiana 
Ave.  About  $60,000.  Architect  not  selected. 


Wis.,  Sheboygan — Sheboygan  ITpholster- 
Ing  Co.,  c/o  O.  Mahnke,  1634  Georgia  .\ve., 
plans  to  build  3  story,  60  x  110  ft.,  brick, 
reln.-con.  and  steel  factory,  reln.-con.  floor¬ 
ing,  brick  foundation,  at  Lyman’s  addition. 
About  $30,000.  C.  Grasse,  1543  South  1 1th 
St.,  archt 


Minn.,  Minneapolis— United  States  Cereal 
Co..  316  Corn  Exch.,  soon  receives  bids 
building  6  story,  60  x  160  ft.,  rein -con 
and  brick  flour  mill,  brick  foundation,  on 
California  and  22nd  Sts.,  N.  E.  Alstut 
$600,000.  C.  W.  Lunqulst,  712  15th  .\ve.. 
N.  E.,  archt 

Minn.,  Wells — City  receives  bids  in  July 
building  power  plant  About  $75,000,  in¬ 
cluding  equipment  O.  L.  Plllsbury  Co.,  801 
Metropolitan  Life  Bldg.,  Minneapolis,  engrs. 

Kan.,  »t.  Johns — See  “Water  Works.” 

Kan.,  Sharon  Springs  —  See  ’’Water 
Works.” 


N.  !>..  .vlandan — Western  Auto  Co.  soon 
lets  contract  building  1  story  brick  garw- 
About  $40,000.  Black  A  Griffin,  Mandan. 
engra  Noted  June  6. 

Wyo„  Laramie — Midwest  Oil  A  Refin¬ 
ing  Co.  plans  to  build  oil  refinery  here. 
6000  bbl.  capacity. 

Me..  Camthersvllle— See  "Water  Works” 


Tex.,  Houston — Magnolia  Coffee 
Liberty  and  Bremmond  Sts.,  plans  to  buiia 
5  story,  reln.-con.  factory  and 
on  Liberty  and  Maffitt  Sts.  About  $i  5.000. 
Finger  A  Bailey,  601  Kress  Bldg.,  archta 
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Industrial  Works  (Continued) 

T,\  — IlodBers-Waile  Co..  19  th 

ons  r:i)nham  Sts.,  plans  to  hulhl  mattress 
?actor.v  Altout  J30.000. 

\  M  .  .ilbuquerque — Bel.  UeRents.  Unl- 
..„r«‘itv  of  New  Mexico,  soon  lets  contract 
huildinc  1  story,  107  x  112  ft.  machine 
shop 

Idulio  Nampa — Colorado  MlllinK  & 
vievator  Co.,  1441  7th  St.,  Denver,  Colo., 
havinc  tentative  plans  prepared  for  400 
hb'  capacity  flour  mill  and  65,000  hu.  grain 
elevator,  here,  prohahly  concrete.  D. 
Knociie.  local  mgr. 

Wa-li..  Vancouver — Heusner  Co.  plans  to 
build  bakery,  concrete  and  brick,  contain- 
inir  ion  X  100  ft.  floor  space,  with  one  60 
r  too  ft  winB  on  5th  St.  and  one  40  x  100 
ft.  wiiiK  on  Columbia  St.  About  525,000. 

Ore..  Albany — D.  E.  Nebberfrall  Meat  Co. 
nlan.s  to  rebuild  meat  packing  plant  1  mi 
northeast  from  here,  recently  destroyed  by 
Are  About  $40,000.  It  O.  Bushong.  sccy. 

Ore..  Llnnton — Associated  Oil  Co..  I’it- 
tock  Itik..  I’ortland,  having  plans  prepared 
for  concrete  garage  with  woo<l  trusses ; 
32  X  IkO  ft.  loading  rack  and  8h«‘d,  14  x  60 
ft”  steel  frame;  125  x  210  ft.  rein. -con. 
warehouse,  concrete  retaining  walls  around 
storage  tank-s,  20  x  30  ft.  concrete  and 
steel  building  and  bunkhouse  and  group  of 
cottages,  here.  About  $250,000.  A.  1). 
Parker,  mgr.  Noted  May  16. 

Ore.,  Portland — See  •‘Buildings.*’ 
t'al.,  Avalon — City  voted  $88,000  bonds 
for  combined  electric  light  and  waterworks 
plant,  and  $55,000  for  gas  plant.  A.  B. 
Waddingham,  Tajo  Bldg.,  lars  Angeles,  city 
engr.  Noted  June  5. 

t'al.,  Newport  Beach — See  “Miscellane¬ 
ous," 

t'al..  Redwood  <'lt.v — Pratt-I..owe  Co.. 
Santa  Clara,  purchased  site  and  plans  to 
build  cannery.  About  $25,000. 

N.  H„  Bear  River — (Marke  Bros.,  Btd., 
having  plans  prepared  for  sulphate  mill  to 
have  30-ton  daily  capacity,  cost  $200,000 ; 
saw  mill,  30,000  ft.  dally  capacity,  $25,000  ; 
hardwood  mills,  $51,000  ;  drydock,  to  in¬ 
clude  ship  repair  shops,  $100,000. 

N.  8.,  Tiverton — DIgby  Fish  Meal  Co. 
receives  bids  in  July  building  3  story.  60 
X  100  ft.  steel  and  brick  factory,  concrete 
foundation,  on  Queen  St.  About  $25,000. 

tlue.,  rhaleurs — Chaleur  Bay  Mills  Co. 
plans  to  build  sawmill  on  Chaleurs  Bay. 
About  $100,000. 

Que.,  Montreal — P.  B.  Dupre,  archt.,  15 
Blvd..  St.  Baurent,  soon  receives  bids  build¬ 
ing  two  brick  and  steel  factories,  con¬ 
crete  foundation,  for  Dupre  Iron  Wits., 
Ltd  About  $75,000. 

tjue.,  Montreal — Scott  Canadian  Magne¬ 
site  Co..  Btd.,  Power  Bldg.,  plans  to  con- 
struci  industrial  buildings  on  Shawinigan 
St.  About  $350,000. 

Ont.,  Kitehener — Ames  Holden  McCready, 
1221  .Mt.  Royal  Ave.  E.,  Montreal,  receives 
bids  about  July  16,  building  rubber  tire 
factory,  on  King  St.  here.  About  $1,000,000. 

tint.,  Listowel — Canadian  Flax  Mills,  96 
King  St.  E.,  Toronto,  plans  to  build  3  or 
4  story,  concrete  mill.  About  $100,000. 
Address  F.  W.  Lukes,  supt.  Architect  not 
selected. 

Ont..  Ottawa— Beach  Co.,  Spencer  St., 
having  plans  prepared  by  J.  A.  Ewart, 
archt..  Booth  Bldg.,  building  3  story,  brick 
factory.  About  $75,000. 

Ont.,  Hrarboroogh — Gendron  Mfg.  Co.. 
137  Duchess  St..  Toronto,  purchased  10 
acre  site  here  and  plans  to  build  plant  to 
consist  of  ten  1  story,  buildings,  80  ft. 
wide,  steel  and  brick  varying  in  length  from 
300  to  550  ft.  each  and  comprising  ma¬ 
chine.  paint,  and  wood  working  shops,  2 
story  offices,  boiler  house,  etc.  About 
$500,000.  Jamea.  Tjoudon  A  Hertsberg,  36 
Toronto  St.,  Toronto,  engrs. 

tint.,  Toronto— Hydro  Electric  Power 
Comn.  of  Ontario,  University  St.,  plans  to 
install  6  unit  (about  60,000  h.p. )  power 
plant  and  200  ft.  concrete  dam.  43  ft.  high, 
at  Cameron  Pool.  F.  A.  Hogg,  Toronto, 
engr. 


N.  Y.,  New  York — I'ntll  June  :Ht,  by  II 
O.  Chapman,  archt.,  :i34-5th  Ave.,  for  7 
story,  130  x  20(t  ft.  brick  and  steel  fac¬ 
tory,  rein. -con.  fiooring,  concrete  foumia- 
tlon,  at  543-545  West  43ril  St.,  for  Park 
&  'Tilford,  529  West  4  2n<l  SI  .Noted 
June  5. 


N.  J.,  .Maiawan — Until  July  1.  by  l»ck- 
wood,  Or»»ene  &  Co.,  archts.  and  engrs  ,  loi 
Park  Ave.,  New  York  Clt.v.  building  two  1 
story,  42  x  115  and  42  x  152  ft.,  rein. -con 
and  steel  factories,  rein  -con.  flooring,  con¬ 
crete  foundation,  for  A.  P  Munning.  c,  o 
architects.  About  $35,000 


Pa.,  Carlisle — I'ntil  June  28,  by  I.,ock- 
wood,  Oreene  &  Co.,  archts.  and  engrs.,  101 
Park  Ave.,  New  York  City,  building  200  x 
475  ft.,  rein. -con.  and  steel  cariwt  fac'tory, 
here,  for  C.  M.  Masland  &  Sons,  c/o  archt 
Aliout  $750  000.  Noted  Apr.  17  under  "Har¬ 
risburg.  ’ 


Pa..  Phlla. — Until  June  30,  by  K  E  Hahn, 
archt.,  1112  Chestnut  St.,  building  I  story, 
74  X  154  ft.,  brick  garage  for  M.  Haisfleld. 
Huntington  Park  Ave.  and  Broad  St. 


Pa.,  W<  Ht  Phila.  (  1‘hila.  P.  O. ) — Cust«'r 
&  Gill,  archts.,  304  Market  SI.,  Camden. 
N.  J.,  receiving  bids  for  6  story.  80  x  150 
ft.  storage  warehouse  here,  brick  anil  slow 
burning  construction.  About  $  50.000. 
Owner’s  name  withheld. 


W.  Va.,  Bogan — Armour  &  Co..  la)gan. 
receiving  bids  building  pickling  plant  on 
Main  St.  About  $15o.ooo.  K  r  Clark. 
Union  Stock  Yards.  Chicago,  111.,  archt. 


Fla.,  . Jarksonvllle  —  Commodore  Point 
Te.rminal  Co.,  1949  East  Adams  St.,  re¬ 
ceiving  bids  building  frame  and  concrete 
warehou.se  on  River  between  Duval  and 
Beaver  Sts.  About  $30,000. 


MIrh.,  Pontiar — Pontiac  Spring  Co.. 
Branch  St.,  receiving  bids  for  1  story,  lou 
x  186  ft.  factory  and  63  x  87  ft.  offlc«‘, 
concrete,  brick  and  steel,  concrete  founda¬ 
tion.  About  $75,000. 


III.,  Chicago— A.  P.  Dippold,  archt..  4747 
Cottage  Grove  Ave.,  receiving  bids  for  1 
story,  100  X  250  ft.,  brick  and  timber  gar¬ 
age.  concrete  foundation,  at  5547  Harper 
Ave.,  for  E.  C.  Leonard,  c/o  archt.  About 
$90,000. 

HI.,  Columbia — I'ntil  June  30,  by  Village 
Clk.,  improving  electric  light  and  twwer 
plant  in  sections  as  follows:  (1)  build¬ 
ing  extensions  and  machinery  founda¬ 
tions,  (2)  100  hp.  H.R.'T.  boiler  and 

bri'eching,  (3)  lOo  ft.  x  4  in.  concrete 
chimney,  (4)  120  h.p.  non-releasing  Corlis 
or  Unaflow  Engine,  (5)  heater,  boiler  feed 
pump,  piiie  work  and  covering.  (6)  direct 
connected  A.  C.  generator,  exciter,  trans¬ 
former  and  switch  board.  Fuller  A  Beard. 
Chemical  Bldg.,  St.  I.,ouis,  Mo.,  engrs. 

Minn..  Dniuth — ITntil  Aug.  1.  by  F.  H. 
Fitzgerald,  archt.,  1402  Alworth  Bldg, 
building  3  story.  75  x  100  ft.,  brick  and 
terra  cotta  garage  and  sales  room,  reln.- 
con.  flooring,  concrete  foundation,  on  Su¬ 
perior  St.  and  5th  Ave.,  E..  for  Pioneer 
Automobile  Co.,  328  Eadt  Superior  St 
About  $60,000. 

Minn.,  MinneapoiiH-r-J.  W.  Cohen,  238 
Plymouth  Bldg.,  receiving  bids  for  4  story. 
66  X  112  ft.,  rein. -con.  warehouse  on  3rd 
St.  and  1st  Ave.,  N.  About  $75,000.  Buch¬ 
ner  A  Orth,  500  Schubert  Bldg.,  St.  Paul, 
archt. 

Minn.,  8f.  Paul — Zinsmaster-Smith  Co.. 
29th  Ave.,  W.  and  Superior  St..  Duluth, 
receiving  bids  for  3  story,  125  x  160  ft., 
rein. -con.  and  brick  bakery  on  Park  and 
Sherburne  Aves.  About  $130,000. 

Cal..  Merced — See  "Buildings" 


PRICKS  AND  CONTRACTS  AlVARflKIi 


(★Indicates  award  of  contract) 


Ont.,  Toronto — J.  Wood  Mfg.  Co.,  Con- 
shohocken.  Pa.,  purchased  3J  acre  site  on 
Coxwell  St.  here,  and  plans  to  build  fac¬ 
tory.  About  $60,000. 


BIDS  DESIRED 

Vt.,  Rutland — lentil  July  3.  by  Zipkes, 
Wolff  ft  Kudroff,  archts.,  26  West  42nd  St.. 
Now  York  City,  building  2  story,  60  x  110 
ft  brick  and  steel  factory,  rein. -con.  floor- 
a'J.a'  ''ottcrete  foundation,  here.  About  $80,. 
ooo.  Owner’s  name  withheld.  Noted 
June  12, 


★MaMs.,  Boston— -F.  E.  and  G,  W.  .Tohn- 
ston,  31  Jersey  St.,  let  contract  building  4 
story,  100  x  225  ft.,  rein. -con.  service  gar¬ 
age,  rein. -con.  flooring,  concrete  founda¬ 
tion.  on  Brookline  Ave.  and  Boylston  St., 
to  E.  ,S.  Butterfield  Co..  Broad  St.  About 
$300,000. 

★Mush.,  Boston — C.  C.  Whitfemore, 
Massachusetts  Ave.,  let  general  contract 
buildin  2  story,  32  x  94  ft.,  brick  and  reln.- 
con.  storehouse  and  factory,  rein. -con.  floor¬ 
ing,  concrete  foundation,  on  Boylston  St., 
to  Macdonald  ft  Joslln,  161  Devonshire  St., 
foundation  to  C.  R.  Gow  Co.,  166  IVvon- 
shire  St.  About  $50.onn.  Noted  Ma.v  15. 

★  Mass,,  Gardner — Central  Oil  ft  Gas 
Stove  Co.  will  build  1  story  50  x  120  ft.  and 
3  story,  40  x  50  ft.  brick,  steel  and  concrete 
addition  to  factory,  rein. -con.  flooring,  con- 
crets  foundation.  About  $40,000.  Work 
will  be  done  by  day  labor.  Noted  May  15. 


★  R.  1.,  Providence— I ’.rown  ft  Sharpe  Mfg 
I'o.,  I’romcnade  St.,  let  contract  building 
6  story  steel  frame  extension  to  present 
plant.  3  story  ntlll  constructl«in  pattern 
storage  plant  and  2  story  rein. -con.  clean¬ 
ing  plant,  to  Ala-rthaw  t'onstr  Co.,  27 
School  St.,  Boston.-  Alsiut  $476,0011. 

★  R.  I..  Prnvidroee — .1.  C.  Dran  ft  Sons, 
150  Chestnut  St.,  let  contract  buihling  7 
•story  timber  plant,  on  Chestnut  and  Eltiow 
Sts.,  to  C.  1  Bigney  Coiistr.  Co.,  898  West¬ 
minster  St.  About  ‘$30.0(10 

★  Conn..  ItrldgeiMirt — Ailing  ItuhlM'r  Co, 
1126  Main  SI.,  let  eontraet  building  3  story, 
22  X  70  ft.  rein. -eon.  .store  room,  rein  -con. 
flooring,  conenoe  foundation,  on  Middle.  St, 
to  .Schwarz  Bnis.  Co.,  95  Biver  St  .About 
$25,000 

★Conn,,  llnrlford — .Automatic  Kcfriger- 
ating  Co..  89  Willow  Si  ,  let  isintraet  alter¬ 
ing  and  building  brick,  (xincrete  and  steel 
Imiler  house,  rein. -eon.  flooring,  concrete 
foundation,  on  Capital  Ave.  Extension,  to 
Wise  ft  tlp.son,  36  Pearl  St  Alniut  $30,000. 
Noted  June  19. 

★  ('linn.,  Hartford— E.  M.  Slone,  archt. 
and  engr,  327  Trumbull  St  .  let  contract,  to 
W  J.  .Sexton.  43  Bliley  Bd  .  West  Hartford, 
building  6  story,  60  x  250  ft.,  brick  and 
rein. -con.  garage,  rein. -con  flooring,  con¬ 
crete  foundation,  on  Ann  St.,  for  C.  P. 
Cooley  and  A.  B  Wilson,  c  o  archt.  About 
$160,000.  Noted  May  15 

★  Conn.,  Hartford — G  A.  Zunner,  archt., 
756  Main  St.,  let  contract,  to  AV.  T.  Ryan  ft 
Son.  149  Barker  St.,  building  I  story.  52  x 
102  ft.  brick  and  steel  garage,  rein. -con. 
flooring,  concrete  foundation,  for  T.  Yaffo, 
156  I-awrence  St.  About  $25,000.  Noted 
June  12. 

★Conn.,  New  Britain — Corbin  Screw  Co., 
High  St.,  let  contract  building  6  story,  60 
X  120  ft.  brick  and  mill  construction  addi¬ 
tion  to  factory,  concrete  foundation,  to  J. 
H.  Grozier  Co.,  721  Main  SI.,  Hartford. 
About  $90,000. 

★  Conn,,  New  Britain — Stanley  Wks., 
Grove  Hill  and  Igike  St.,  will  build  I  story, 
160  X  160  ft.  and  40  x  160  ft.  steel  and 
tinvber  additon  to  factory.  <-oncrete  founda¬ 
tion.  on  North  Burritt  St.  About  $30,000. 
Work  will  be  done  by  day  labor. 

★  Conn.,  New  Haven — .New  Haven  Car¬ 
riage  Co.,  Walter  and  Franklin  Sts.,  let 
contract  building  2  story  52  x  160  ft.,  brick 
and  steel  addition  to  factory,  concrete 
foundation,  to  Sperry  Eng.  Co.,  82  Church 
St  About  $60,000. 

★Conn,,  New  Haven — New  Haven  Mal¬ 
leable  Iron  Co.,  385  Clinton  Ave.,  let  con¬ 
tract  building  1  story,  72  x  134  ft,  brick 
and  steel  addition  to  factory,  rein. -con. 
flooring,  concrete  foundation,  on  Clinton 
Ave.,  to  J,  N.  Leonard  Co.,  902  ChajM*! 
St.  About  $25,000, 

★  Conn.,  Norwalk — Pioneer  Braid  Co., 
251  West  90th  St.,  New  York  City,  let  con¬ 
tract  building  2  story,  56  x  202  ft.,  brick, 
steel  and  concrete  factory,  concrete,  founda¬ 
tion,  to  H.  Wales  Bines  CJo.,  134  State  St., 
Meriden.  About  $60,000.  Noted  June  5. 

★Conn.,  H'aterbury — M.  A.  Doolittle, 
Watertown  Ave.,  let  contract  building  2 
story,  100  X  150  ft.,  brick,  concrete  and 
steel  garage,  rein. -eon.  flooring,  concrete 
and  rock  foundation,  on  North  Main  and 
North  AVIllow  Sts.,  to  Tracy  Bros.  Co.,  52 
Benedict  St.  About  $70,000.  Noted  June  5. 

★  N.  V.,  Kranklyn — ,1.  Gaydica.  1433  38th 
St.,  will  build  1  story,  100  x  180  ft.,  brick 
and  steel  factory,  rein. -con.  flooring,  con¬ 
crete  foundation,  on  38th  St.,  between  10th 
Ave.  and  Ft.  Hamilton  Parkway.  About 
$60,000.  AVork  will  he  done  iiy  day  labor. 

★  N.  Y,.  RriHiklyn — Kraslow  Bldg.  Co., 
c/o  M.  A.  Cantor,  archt.,  371  Fulton  St., 
will  build  1  story,  60  x  90  ft.  brick  and 
steel  garage,  rein. -con.  flooring,  concrete 
foundation,  on  Columbia  and  Warren  Sts. 
About  $25,000.  Work  will  be  done  by  day 
labor. 

★  N,  A’,,  Hmoklyn  —  McCormick  Co., 
archts.,  41  Park  Row,  New  York  City,  let 
contract  to  Greenmann  Co..  350  Fulton  St., 
building  3  story,  45  x  60  ft.,  brick  and 
steel  extension  to  bakery,  rein. -con.  floor¬ 
ing.  concrete  foundation,  for  B.  A.  Cush¬ 
man,  772  Nostrand  Ave.  About  $50,000. 
Noted  Mar.  1 3. 

★  N,  Y,.  Brooklyn  (Coney  Inland) — .1. 
Newman,  c/o  M.  A.  Cantor,  archt.,  373  Ftil- 
ton  St.,  will  build  1  story,  100  x  100  ft  , 
brick  and  steel  garage,  rein. -con.  flooring, 
brick  forundatlon,  on  Mermaid  Ave.  and 
16th  St.  About  $25,000  AVork  will  he 
done  by  day  labor. 
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Industrial  Works  (Continued) 

★  N.  Y.,  Br»nkl.vn — .1.  Reiter,  157  Atlan¬ 
tic  Ave.,  let  contract  altering  4  story.  50  x 
120  ft.,  rein, -con.  and  steel  warehouse, 
rein  -con.  floorinK.  to  P.  O.  Oiblions.  316 
('olumhia  St.  About  $25,000. 

its,  Y.  KrnokI.vn — Sab.a  Constr,  Po.,  44 
Court  St.,  will  biiiltl  1  story.  100  x  120  ft., 
brick  and  steel  Karaite,  rein. -con.  flooring, 
concrete  foundation,  on  2ath  St.,  la'tween 
.Ird  and  4th  Aves.  About  $30,000.  Work 
will  be  done  by  day  labor. 

■#N.  Y.,  Knlfaln  -Culllton  Ice  Cream  Co., 
172  Guilford  St.,  let  contr.'ict  buildinp:  brick 
and  concr«-te  ice  cream  and  ice  plant  adja¬ 
cent  to  present  plant,  to  Shautz  Kng.  Co. 
About  $100,000. 

★  N.  Y.,  Jamestown — Art  Metal  Con.str. 
Co.  Jones  St.  and  Ave.  O..  let  contnict 
buildiiiK  4  story.  120  x  380  ft.,  rein. -con. 
and  steel  factory,  rein. -con.  floorinK.  con¬ 
crete  foundation,  to  J.  W.  PerKuson,  United 
Hank  Hldg..  Paterson,  N.  J.  About  $550,000. 

Y.,  l.otiK  Island  C’lt.v — Steinway  & 
Sone.  107  Kast  14th  St..  New  York  <?ity, 
let  contract  buildinK  rein-con.  and  stt-el 
fiictory  adilition,  rein. -con.  floorinK.  con¬ 
crete  foundation,  on  Oitm.'ir  Ave  between 
15th  £Wid  16th  Aves,  here,  to  W.  Kocli,  Klm- 
hurst.  AI>out  $75,000.  Noted  May  29. 

★  N.  Y..  New  York — T.  G.  Carvon.  125 
■West  53rd  St.,  will  alter  Interior  and  ex¬ 
terior  of  5  story,  brick  and  steel  KaraK*. 
at  127-129  West  31at  St.  Almut  $25,OoO. 
Work  will  be  done  by  day  labor. 

its.  Y..  New  Y'ork — Morania  Ib-alty  Co.. 
427  West  14th  St.,  let  contract  buildinK  2 
story,  92  x  200  ft.,  brick  and  steel  KaraKe. 
rein. -con.  floorinK,  concrute  foundation,  on 
IHth  St.  anil  loth  Ave..  to  I.  Hopper  &  Son. 
15  Kast  40th  St.  About  $100,000.  Noted 
May  22. 

★  N.  Y'.,  Ncv.-  Y'ork — A  B.  Meyer  col.,. 
A  Shelnart,  archt.,  194  Bowery,  will  build 
1  story,  100  X  129  ft.,  brick  and  steel  Ka¬ 
raKe,  rein. -con.  floorinK.  concrete  founda- 
tioiu  on  Amsterdam  Ave.  and  184th  St 
Aimut  $26,000.  Work  will  be  done  by  day 
labor. 

★  N.  Y.,  North  Tonawanda — Buffalo  Bolt 
Co..  Tonawanda.  let  contract  buildinK  80 
X  170  ft.  addition  to  rollinK  mill  and  40  x 
340  ft.  addition  to  tumblinK  room,  to  Backa- 
wanna  BridKe  Co..  Ikdl  and  Abby  Sts., 
Buffao.  Alxjut  $60,000. 

★  N.  V.,  North  Tonawanda — Frontier  Choc¬ 
olate  Co',  let  contract  buildinK  1  story,  82 
X  154  ft.,  rein. -con.  warehouse,  concrete 
foundation,  on  Payne  Ave..  to  Morris  & 
Allen,  Builders’  Kxch.,  Buffalo.  About  $30,- 
000.  Cost  plus  percentaKc  basis. 

★  N.  4..  .\*  enel — S'lel  Knuipment  Corp.  let 
contract  buildinK  2  story.  80  x  160  ft.,  rein.- 
con.  and  brick  factory,  to  Austin  Co.,  Bulle¬ 
tin  BIdK.,  Philadelphia. 

★  N  .1  noiind  Brook — Bound  Brook  Oil- 
less  BearInK  Co.,  Main  St.,  let  contract 
buildinK  2  story.  100  x  140  ft  .  rein. -con. 
and  steel  factory,  rein. -con.  floorinK.  con¬ 
crete  foundation,  to  Austin  Co..  217  Bway., 
New  York  City.  AI>out  $85,000. 

★  N.  J.,  Newark — A.  He  Cozen.  20  Branford 
PI.,  let  contract  buildinK  1  story,  95  x  260 
ft.  concrete  and  brick  KaraKe  and  <««  rvice 
station,  to  Kssex  Constr.  Co.,  85  Acilemy 
St.  About  $4  5,000. 

4^l*a..  .Yltoona — YV.  II  &  I,.  C  Wolfe. 
1011  Chestnut  Ave.,  will  build  2  story.  60 
\  13.3  ft  .  rein. -con.,  steel  .and  brick  KaraKe 
and  reiKilr  shop.  rein. -con.  floorinR  rock 
foundation,  on  Chestnut  .\ve  and  10th  St 
.\bout  $75,000.  Work  will  be  done  by  da> 
labor. 

(^I’a..  PlttsbiirKh — Huff  Mf't.  Co.,  Preble 
Ave.,  let  contract  buildinK  1  story,  rein.- 
•■on  and  steel  forRe  shop,  coacrete  founda¬ 
tion.  on  ITehle  Ave.  near  Island  /  ve.,  to 
Austin  Co.,  Union  Arcade.  About  $36,000. 

4^Pa..  I*ltt»bnrKli. — PittsburKh  Ice  Cream 
'^o ,  121  2nd  Ave.,  will  build  2  storv.  100 
X  163  ft.  brick  plant,  concrete  foundatlor 
on  Jackson  and  Irwin  Aves,  Al>out  $50,- 
000,  Work  will  be  done  by  day  labor. 

★  Pa..  1‘lttxbiirKh — Seventeenth  St.  GriraRe 
Co.  let  contract  buildinK  4  story,  80  x  100 
ft,  fireproof  Rar.aKe,  rein. -con.  floorinK.  con- 
«  n'te  foundation,  on  17th  St.  and  Penn 
.\ve..  to  11.  Miller  &  Sons,  May  BldR-  About 
$90,000.  Noted  May  22. 

★  I’a.,  PltlsbiirKli— Walker  Chemical  Co., 
S10  Ilou.se  BldK.,  let  contract  constructlnK 
1  story.  30  X  50  ft.,  40  x  50  ft.  and  three 
1  story.  50  x  50  ft.  rein. -con.  and  steel  In¬ 
dustrial  buildinKs.  rein  -con.  floorinK.  con¬ 
crete  foundation,  to  Truscon  Steel  Co., 
Y'ounRstown.  O 

★  Md..  Baltimore— I'^niversal  OaraRe  Co., 
Fulton  and  Pensylvanla  Aves.,  let  contract 
buildinK  1  story,  98  x  350  ft.,  rein. -con., 
steol  and  brick  KaraKe.  cement  flooring. 


IIIGHYVAY' — YVASHINOTON 


Bids  were  received  by  State  Highway  Commission,  Olympia,  (lowest  31 
structlng  highway  in  Kelso  Co.,  from  (A)  General  Cnstr.  Co.,  Spokane,  (awn 
tract)  ;  (B)  Nettleton,  Bruce,  Kschbach  &  Co..  Amer.  Bank  Bldg.,  Seattle-  (Ci 
Fobert  &  Winters.  343  East  24th  St..  N..  Portland,  Ore.  The  unit  bids  were  a.. 


'  -r  ror.. 
'  1  I'or.. 
'■-"jiitt. . 
lollows 


187,29$  cuyd  common  excavation,  including  haul  uf  400  ft 

I, 930  cu.ycr  solid  rock  excavation,  including  haul  of  400  (t 

2,160  cu.yd.  Imiec  rock  excavation,  including  haul  of  400  ft  . 

493.100  cu  yd.  overhaul  on  any  of  above  materials,  [ht  saek  100  lb 
20  2  aeri'8  elearing  . . 

I I. 7  aeres  grubliing . 

Cu.yd.  rip  rap  hand  plaeed . 

200  8  eu.yd  eonerete  first  riass  l>ox  eulverts  and  retaining  walls . 

$36  0  eu  .vd  eonerete,  first  riass  jMirt’l  Xing  Trsle  Hr 
65.0cu  yd  eonerete, second  elass 
64,410  it)  steel  reinforcing  bars  in  place 

36  M.b  in.  timber  and  plank  in  plaee,  including  spikes  urd  Imlts . 

1,760  lin  ft.  iiiling  in  treafle . 

780  lin  ft.  piling  in  abutments . 

140  lin  ft.  porous  tile,  6-in .  . 

1,416  lin  ft.  plain  concrete  pipe  in  plaee,  12-in  diameter . 

406  lin.ft.  reinforced  concrete  pipe  in  place,  18-iii.  diameter  . 

394  lin.ft.  reinforced  concrete  pipe  in  place,  24-in.  iliamrter . 

68  lin.ft.  reinforced  concre^  pipe  in  place,  30-in.  diameter . 

17,000  cu.yd.  gravel  surfacing . . 


A 

$0  36 
I  BO 
.70 
.03 
17$  00 
360  00 
$  00 
19  7$ 
27  00 
16  $0 
.06$ 
4$  00 
60 
.80 
.2$ 

1  40 
2.70 
3.$$ 
4.6$ 

2  60 


R 

$0  48 

1  80 
.78 
.02$ 

HO  00 
22$  00 
$  00 
23.00 
23  00 
21.  $0 
.06$ 
46  7$ 
.70 
.70 
.3$ 
1.3$ 

2  90 
4  20 
$  40 
2  23 


$0  57i 
I  75 


BO 

0)5 

225  00 
250  00 
3  00 
24  00 
24  00 
20  00 
OB 
35  00 
W 
I  50 


40 

1  50 

3  25 

4  50 
6  0(1 

2  50 


Extended  totals. 


$171. $18  $181,764  $2U.)59 


PIPE  rULYKHT — ROYIK,  N.  \. 

Bids  were  received  by  E.  S.  Walsh,  supt.  of  pub.  wks..  Capitol.  Albany,  for  cou.striK  t 
Ing  8  ft.  pipe  culvert  across  Barge  Canal,  liere,  from  (A)  Scott  Bros.,  Arlington  pil- 
(B)  Troy  i*ub.  Wks.  Co..  98  City  Natl.  Bldg.,  Utica;  (C)  Mohawk  Dredge  &  Ho.k  ('„ 
Manion  Blk.,  Herkimer;  (D)  Robert  Provo,  105  Hiawatha  St.,  $73,741.  The  unit  Ih.i- 
of  the  lowest  3  bidders  were  as  follows  : 


1 1,000  eu.yd.excavation . 

2,700  eu  yd.  forming  embankment 

7  30  eu.yd.  wash  wall . . 

20.2  M.ft.b.m.  wooden  sheet  piling .  . . . . 

4$5  lin  ft.  foundation  piles . 

460  eu.yd.  second-class  eonerete .  . 

7,900  sq  ft  wire  mesh  reinforcement . 

0.8$  M  ft  b  ni  sawed  lumber  (yellow  pine) . 

1 60  lb.  metal  reinforcement . 

164,000  Ib.  metal  in  culvert  pipe . .  . . 

Cofierdams,  pumping,  bailing  and  draining  (lump  sum)  . 

Extended  totals . 


A  B 


$1.10 

$0.71 

18 

.1$ 

4  00 

4.50 

HO  00 

120  00 

.80 

.82 

12  00 

12.00 

.0$ 

.06 

100  00 

120.00 

07 

.07 

.127 

.1$ 

1,800  00 

3,900  00 

$46,731 

$48,904 

HIOHYV.Y  V — MFORNI.Y 


SI  15 
20 
4  no 
110  00 
70 
14  00 
06 

100  00 
07 

14 

3,  $00  00 
$52,121 


Bids  were  received  by  State  Highway  Comn.,  Forum  Bldg.,  Sacramento,  for  con.'itnut- 
Ing  highway  in  Trinity  Co.,  Dlv.  2.  Route  20.  Sect.  "E."  from  (A)  F.  Rolandl.  550 
Montgomery  St.;  (B)  Erickson  &  I’eterson,  Inc.,  Moriadnock  Bldg.;  (C)  Piilnur  A: 
McBryde.  Hooker  &  Lent  Bldg.;  (D)  W.  A.  Bechtel,  $305,391.  Contractors  all  of  San 
Francisco.  The  unit  bids  of  the  lowest  3  bidders  were  as  follows : 


1 40,000  cu.yd  (excavation  without  classification)  rubble  masonry 

500  eu.yd.  (retaining  walls)  diy  rubble . 

1,800  eu.yd  (retaining  walls)  Portland  cement  eonerete 
950  eu.yti  Concrete  Class  "A"  (eulverts  and  munuiiientsl 
900  lin  ft.  1 2-in.  eorrugatetl  metal  pipe 

1,800  lin.ft.  18-in  eorrugatt'd  metal  pipe . 

1,400  lin.ft  24-in.  corrugated  metal  pipe . 

1.0  mi.  new  property  fences . 

1.0  mi.  moving  and  resetting  property  fences 
498  monuments  . 

Extended  totals .  . 


A 

B 

r 

$1  4$ 

$1  $0 

$1  ’2 

9  so 

1$  00 

9  01) 

7  $0 

10  00 

6  00 

44  00 

so  00 

35  00 

1  $0 

2  00 

1  25 

2  2$ 

2  2$ 

1  50 

2  7$ 

2  7$ 

2  50 

450  00 

350  00 

200  00 

300  00 

250  00 

200  00 

2  $0 

2  $0 

7  50 

$242,320 

$274,29$ 

$294,545 

brick  and  concrete  foundation,  to  J.  J. 
o'Uonnor.  52  Knickerbocker  Bldg.,  $56,500. 
Noted  Apr.  17. 

★  31(1.,  Baltimore— Zell  Motor  Co..  11-15 
East  Mt.  Royal  Ave.,  let  contract  building- 
.3  story,  60  x  70  ft.,  rein. -con.  garage  and 
showrooms,  cement  flooring,  concrete  foun¬ 
dation,  on  Mt.  Royal  Ave..  near  Charles 
St.,  to  West  Constr.  Co..  907  Amer.  Bldg. 
\bout  $50,000.  Noted  May  22. 

★  3Id.,  Hagerstown — Hagerstown  Weld¬ 
ing  &  Automol»ile  YNTts..  Virginia  Ave.,  let 
■■lontract  construction  of  2  story.  40  x  100 
i*.  and  1  story.  40  x  50  ft.,  concrete  block 
and  steel  buildings,  concrete  foundation,  on 
\  -rginia  Ave  .  to  J.  B.'  WoKWll,  Hagers¬ 
town.  About  $50,000. 

★  Md..  YY'estmiiit  Jer — Klee  &  Hoff  let  con¬ 
tract  building  2  Bf"'y.  60  x  198  ft.,  rein.- 
con.  and  brick  ga'  ige,  cement  concrete 
foundation,  to  J.  F.  Uoystone  Eng.  Co., 
Westminster.  About  $60,000  ;  commission 
basis. 

-AMd.,  South  Baltimore — Standard  Guano 
Co..  1  '14  Continental  Bldg.,  Baltimore,  will 
build  story,  104  X  4(j )  ft.,  rein.-con.  and 
steel  fertilizer  factory,  leln.-con.  flooring, 
concrete  foundation,  on  Aspen  St.  near 
IVnnington  Ave.  .About  $96,000.  Work 
w'll  be  done  by  day  labor. 

★  N.  C.,  Raleigh — International  Vegetable 
Oil  Co.  plans  to  build  addition  to  oil  plant 
here.  About  $30,000.  Work  will  be  done 
l>y  day  labor. 

★O,,  Akron — J.  A.  Rohner  Paper  Co..  803 
South  High  SL,  let  contract  building  3 
story.  50  x  163  ft,  steel  and  brick  ware¬ 
house,  on  South  High  St.,  to  C.  Rublin,  201 
Cross  St.  About  $50,00(). 


★O.,  Cleveland — Nickel  Plate  Fdry.  Co. 
18.34  Charles  Rd..  let  contract  building  1 
story.  96  x  160  ft.,  concrete,  steel  and  lirick 
foundry,  on  'Woodworth  and  Coit  Rds..  to 
A.  A.  Dane  Constr.  Co.,  1836  Euclid  Ave 
About  $40,000. 

★O.,  Dayton — Union  Storage  Co.,  Ea.st 
State  St.,  let  contract  liuilding  5  story. 
78  X  100  ft.,  rein.-con.  warehouse,  rein  - 
con.  flooring,  concrete  foundation,  to  Frank 
Hill  Smith  Co.,  Inc.,  East  3rd  St.  About 
$74,000.  Noted  June  5. 

O.,  Troy — See  “Buildings.” 

★Mlrh..  Detroit — General  Motors  Corp 
Boyer  Bldg.,  let  contract  building  1  story 
360  X  600  ft.,  differential  shop  and  2  story 
30  X  360  ft.  office,  concrete,  brick  and  steel 
monitor  type,  concrete  foundation,  also  Sm 
ft.  concrete  platform,  to  W.  E.  Wood  Co 
1805  Ford  Bldg.  Noted  May  29. 

-AIll..  rhicago — Anchor  l./eather  Co.,  Plvt- 
Bion  and  Hickory  Sts.,  let  masonry  con¬ 
tract  for  3  story,  104  x  148  ft.,  mill  con¬ 
struction  factory,  and  1  story  boiler  house, 
concrete  foundation,  to  Van  Etten  Bros.. 
143  East  111th  St.  About  $65,000 

★ni.,  Chicago — J.  Clemenssen  Co..  2607 
Flournoy  St.,  let  contract  building  3  story, 
80  X  195  ft,  rein.-con.  factory,  rein.-con. 
flooring,  concrete  foundation,  at  3401  Po¬ 
tomac  Ave.,  to  R.  P.  Wilson  &  Co..  1851 
Elston  Ave.  About  $200.0(10. 

■★III.,  Chicago — Western  Felt  'Wks  .  4HS 
Ogden  Ave.,  let  contract  building  3  story. 
95  X  140  ft  factory,  3  story,  100  x  115  ft 
warehouse,  and  2  story,  95  x  140  ft.  fac¬ 
tory,  rein.-con.,  rein.-con.  flooring,  concrete 
foundation,  at  4046  Ogden  Ave.,  to  Scown 
Bldg.  Co.,  36  West  Randolph  St  Al>out 
$200,000 
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indusiiirtl  Works  (Continued) 

«iii  Ku»t  Moline — Moline  Plow  Co., 
Ave.,  let  contract  buildinir  2  story. 
,  \  ft.  rein. -con.  and  steel  foundry, 

n  itl  to  H.  w.  Hor.st  Co.,  Horst  lildj;., 
Bock  V  .ViKl.  About  $275,000. 

N  Green  Bay — Ft.  Howard  Paper  Co 
n  u  t  ItuildinB  1  story,  49  x  135  ft 
hrirk  vuiurote  and  steel  factory,  rein. -con. 
flooriiit;  oncrete  foundation,  to  L.  Hansen. 
Green  ikiy-  About  $45,000.  Noted  Mar. 
2U. 

Wic  Milwaukee— R.  A.  Johnston  Co.,  270 
Florida  St.,  let  contract  buildinR  7-8tory. 
185  X  310  ft.  rein. -con.,  brick  and  steel 
factory,  rein.-con.  floorinB,  concrete  foun¬ 
dation  on  24th  St.  and  National  Ave.,  to 
(j,  .\.  l-'nller  Co.,  418  B’way.  About  $500,- 
000.  Note<l  Kel>.  13. 

.fHVis.,  Milwaukee — Pflster  &  Vogel 

1  .ather  t^o.,  Virginia  St.,  let  contract  build¬ 
ing  "  ‘itory.  60  X  180  ft  brick  and  mill 
construction  addition  to  tannery,  rein#- 
,'on  llooring.  concrete  foundation,  on  iiay- 
vicw  St.,  to  C.  A.  Kleppe,  1026  Ist  St. 
About  $30,000. 

ftWU.,  Milwaukee — O.  Schoenloeber.  to 
Ambrosia  Chocolate  Co.,  331-35  5th  St,  let 
contract  building  2  story.  50  x  95  ft  brick 
.and  mill  addition  to  factory,  to  Northern 
Constr.  Co.,  Colby-Abbot  Bldg.  About 
$30,000.  Noted  June  5. 

frlVN.,  Milwaukee — T.  M.,  El.  R.  &  Lk 
<'o  l’ul>.  Serv.  Hldg.,  let  contract  building 

2  story,  60  x  80  ft  brick,  rein.-con.  and 
steel  power  station,  rein.-con.  flooring,  con¬ 
crete  foundation,  on  26th  and  Burnham  Sts., 
to  H.  t.  Ueisinger,  Ist  Natl.  Bank  Bldg. 
Xob‘d  June  12. 

♦  Wilt..  Milwaukee — West  Side  Buick  Co.. 
"713  Grand  Ave..  let  contract  remodeling 
Ind  building  2  story,  brick,  rein. -con.  and 
steel  addition  to  garage,  rein.-con.  flooring, 
concrete  foundation,  at  2713  Grand  Ave.. 
to  Klug  &  Smith.  Mack  Bldg.  About 
$27,011(1. 

♦  Mo.,  Kaiixas  f’lty — E.  Shukert,  1113 
McGt-e  St.,  will  build  10  story,  rein.-con. 
warehouse,  rein.-con.  flooring,  on  26th  St. 
and  Grand  Ave.  Work  will  be  done  by  day 
labor. 

♦  Mo,.  St.  Loulfc — Washington  University 
Corp.  712  Spruce  St.,  will  build  3  story,  160 
X  2.')0  ft.,  rein.-con.,  steel  and  brick  ma¬ 
chine  shop  and  mercantile  building,  rein.- 
con  flooring,  concrete  foundation,  at  1816- 
29  Ixicust  St  About  $200,000.  Work  will 
be  done  by  day  labor.  Noted  June  19. 

.\ri*.,  Florence— See  "Miscellaneous.”  ^ 

♦  Waali..  Seattle — J.  M.  Colman  Co.,  Col- 
man  Dock,  let  contract  building  1  story, 
139  X  150  ft  garage,  machine  shop,  etc., 
covering  16,800  sq.  ft.  rein.-con.  floor  space, 
.and  concrete  foundation,  at  74-84  Jackson 
St.,  to  J.  A.  McEachern  Co.,  Bell  St.  Dock. 
About  $55,000. 

♦  I*.  K.  I. — North  Wlltohlre — Dept,  Pub. 
Wks.,  Ottawa,  let  contract  building  2  story, 
concrete  and  timber  power  house  and  laun¬ 
dry.  at  Dalton  Sanitorium,  here,  to  Phillips 
&  Mutch.  Charlottetown.  About  $68,250. 
Noted  May  8. 

♦  Uue.,  Oranb.v — Miner  Rubber  Co.,  St. 
Peter  St.,  let  contract  building  steel  and 
brick  factory,  to  Dominion  Bridge  Co..  285 
Beaver  Hall  Hill,  Montreal.  About  $35,000. 

♦Out,,  Toronto— Canadian  Ice  Machine 
I’o,  S2  Chestnut  St.  let  contract  building 
brick  factory,  to  Frid  Conatr.  Co.,  66  Ade¬ 
laide  St.  E.  About  $40,000.  Noted  Apr.  24. 

♦Ont.,  M'alkerKvIlle  —  General  Motors 
Corn ,  Brush  and  Conffress  Sts.,  Detroit, 
Mich  ,  let  contract  building  two  160  x  600 
ft ,  steel  motor  assembling  and  axle  plants, 
concrete  foundation,  including  railroad  sid¬ 
ing  and  concrete  loading  platform,  here,  to 
W  E,  Wood  Co.,  1806  Ford  Bldg.,  Detroit. 
Noted  Oct.  10. 

Buildings 

PROPOSED  WORK 

Mass.,  Boateii — Office — Boston  Globe  Co., 
244  Washington  St,  having  plans  prepared 
by  K.  Rawson.  archt.  6  Bieacon  St.,  for 
office  building  on  Washington  St 

Mass.,  Boston — Sales — See  "Industrial 

works." 

Holyoke  —  Store— Holyoke  Dry 
0<K>ds  Co.,  93  Hillside  Ave.,  plans  to  build 
»>n  High  St.  About  $175,000.  J.  Zielinski, 
recy.  Architect  not  selected. 

5ia»<i.,  New  Bedford — Hotel — New  Bed- 
foi  1  Hotel  Co.,  Pleasant  St.,  plans  to  build 
2.  ''-r(X)m  hotel  About  $500,000.  R  An¬ 
thony,  treas. 


Mass.,  •  Springfield — Parish — Grace  Elpls- 
copal  congregation,  9  Kensington  Ave., 
plans  to  build  2  story  brick  parish  house, 
on  Springfield  and  South  Sts.  About  $50,- 
000.  Address.  G.  M.  Burgess,  pastor. 
Architect  not  selecti'd. 

R.  I.,  Thornton — School — Hoppin  &  Field, 
archts..  32  Westminster  St.,  I’rovidenoe. 
receives  bids  about  July  2.  building  2  story, 
80  X  150  ft.  fireproof  school,  rein.-con.  floor¬ 
ing,  concrete  foundation,  here,  for  Johns¬ 
ton  Twp.  About  $120,000.  Note<l  May  8. 

Conn.,  Bridgeport — Business,  etc. — Middle 
St.  Realty  Co.  1188  Main  St.,  plans  to 
build  6  story  business  and  loft  building  on 
Middle  St.  About  $175,000. 

Conn.,  Bridgeport — Office — Sec  "Industrial 
Works.” 

Conn.,  llristol — Club — Bristol  Boys  Club, 
Main  St.,  plans  to  build  fireproof  club  house 
on  Church  St.  About  $60,000.  Architect 
not  selected. 

Conn.,  Hartford — Bank  and  Office — Con¬ 
necticut  Trust  &  Safe  Deposit  Co..  777 
Main  St.,  plans  to  erect  bank  and  office 
building  on  Main  St,  and  Central  Row. 
About  $750,000.  Architect  not  .selected. 

Conn.,  Hartford — Bank — Mutual  Bank  & 
Trust  Go..  18  .Vsylum  St.,  plans  to  build  2 
story,  brick  and  marble,  on  Pearl  St.  About 
$100,000.  I.  A.  Allen.  Jr.,  904  Main  St., 
archt. 

Conn.,  Manchester — Business — T.  C.  Har- 
die,  72  Russ  St.,  Hartford,  having  plans 
prepared  by  F.  C.  Walz,  archt.,  348  Trum¬ 
bull  St..  Hartford,  for  3  story,  brick,  con¬ 
crete  and  steel,  rein.-con,  flooring,  concrete 
foundation,  on  Main  and  North  School  Sts., 
here.  About  $50,000. 

Conn.,  Manchester — Fire  Station — Town 
plans  to  build  brick,  concrete  and  steel  fire 
hou.se,  on  Main  and  Hillside  Sts.  About 
$50,000.  Address  J.  F.  Limerick.  75  Main 
St.  Architect  not  selected. 

Conn.,  .Middletown — Housing — Middletown 
Housing  Assn.,  303  Main  St.,  plans  to  build 
one  hundred  and  fifty  1  and  2  story  work¬ 
men’s  houses,  on  various  streets.  About 
$700,000.  E.  B.  Caldwell.  Jr..  886  Main  St.. 
Bridgeport,  archt. 

Conn.,  New  Haven — Church — R.  Will¬ 
iams,  archt.,  185  Church  St.,  soon  receives 
bids  building  brick  and  stone,  brick,  rock 
and  concrete  foundation,  on  Kim  St.,  for 
1st  Baptist  congregation.  About  $60,000. 

Conn.,  New  London — Hospital — J.  I>aw- 
rence  Hospital,  Ocean  Ave.,  receives  bids 
In  July  for  3  story.  40  x  90  ft.  brick,  rein.- 
con.  flooring,  concrete  foundation.  About 
$100,000.  Kendall.  Taylor  &  Co..  93  E’ed- 
eral  St.,  Boston,  engrs. 

N.  y.,  Adam(»— Bank  —  Citizens  Natl 
Bank  soon  receives  bids  remodeling  and  en¬ 
larging  present  building,  concrete  and  brick. 
Cost  between  $50,000  and  $60,000.  Address 
C.  N.  Bank,  Adams.  D.  D.  Kieft,  Flower 
Bldg.,  Watertown,  archt.  Noted  June  19. 

N.  Y..  Brooklyn — Synagogue — M.  Whin- 
ston,  archt.,  63  Park  Row,  New  York  City, 
receives  bids  about  July  8,  building  2  story, 
50  x  92  ft.  brick,  stone  and  steel,  brick 
foundation,  on  Vermont  Ave.,  near  Sutter 
Ave.,  for  Congregation  Sechoi  Thoras 
Moses.  369  Vermont  Ave.  About  $60,000. 
J.  Goldberg,  pres. 

N.  V..  Iluffulo — Church — Lansing,  Bley 
&  Lyman,  archts.,  Delaware  Ave.,  soon  re¬ 
ceive  bids  for  1  story.  60  x  87  ft.  brick, 
rein.-con.  and  steel,  rein.-con.  flooring,  con¬ 
crete  foundation,  on  Southampton  St.,  for 
Emmans  Lutheran  congregation.  About 
$75,000.  E.  A.  Mueller,  pastor. 

N'.  Y.,  BulTalo  —  Office  —  I.,anBing  Bley 
&  Lyman,  archts.,  Delaware  Ave.,  soon  re¬ 
ceive  bids  building  2  story,  104  x  217  ft. 
and  104  x  140  ft.  rein.-con.,  rein.-con.  floor¬ 
ing,  concrete  foundation,  on  Delaware  Ave., 
for  W.  K.  Jackson,  Buffalo.  About  $225,000. 

N.  y.,  Mechanlcsvllle — School — Bd.  Educ. 
receiving  competitive  plans  for  16  room 
school  on  Main  St. 

N.  Y.,  New  York — Auditorium  and  Office 
— Metropolitan  Life  Insurance  Co.,  1  Madi¬ 
son  Ave.,  having  plans  prepared  by  D.  E. 
Wald,  archt  and  engr.,  1  Madison  Ave.,  for 
16  story,  75  x  150  ft.  brick,  stone  and  steel 
brick  foundation,  at  11-15  Madison  Ave. 
About  $800,000. 

N.  Y.,  New  York — Hotel — D.  M.  Linard 
Co.,  c/o  Warren  &  Wetmore,  archts.,  16 
East  47th  St,  having  plans  prepared  for 
180  X  200  ft.,  brick,  stone  and  steel  brick 
foundation,  on  Park  Ave.  and  61st  St 
About  $7,500,000. 

N.  Y..  New  York — Theatre — Plaza  Thea¬ 
tre.  59th  St  and  Madison  Ave.,  having 
plans  prepared  by  T.  W.  Lamb,  archt.,  644 
8th  Ave.,  for  2  story.  40  x  60  ft  brick 
and  steel  addition,  brick  foundation.  About 
150,000. 


N.  Y.,  Nlasara  Falls— Bank — Niagara 
Co.  S.avings  Bank.  304  Niagara  St.,  soon 
lets  contract  building  3  story,  60  x  90  ft. 
brick,  on  3rd  St.  Dost  lietween  $75,000  and 
$100,001).  t".  M  Young,  pres. 

N.  y.,  RorlieHler — School — Bd.  Educ.  soon 
receives  bids  building  P.  S  No  31.  on 
North  Goodman  St.  AlK)Ut  $250,000. 

N.  Y.,  Schenectady — Theatre — M.  Sp«'igel, 
Strand  Theatre  Bldg.,  New  York  City,  hav¬ 
ing  plans  prepared  by  IVRosa  &  Pereira, 
archts.  and  engrs..  110  West  40th  St.,  New 
York  City,  altering  interior  and  exterior  of 
2  story  brick,  steel  and  stone  theatre,  here 
About  $100,000. 

N.  Y..  Tunawanda — .\uilitorium.  etc — O 
Johnstone,  archt..  North  Tonawanda.  soon 
receives  bids  building  3  story  brick  and 
concrete  auditorium  and  gymnasium  here, 
for  ChamlH-r  of  Commerce.  .\boul  $125,- 
000.  H.  P.  Smitli.  dm 

N'.  Itlca — High  School — Bd.  Educ. 

having  plans  iireparial  l)y  Kiehm  &  .len- 
nison.  .archts..  Utica,  for  Junior  High  School 
in  16th  Ward.  .\bout  $250. oio). 

N.  Y'..  IValertown  —  Bank — Watertown 
N.atl.  Bank.  lOO  Court  St.,  having  plans 
prepared  and  will  soon  receive  bills  re¬ 
modeling  present  building  and  erecting  new 
vaults ;  also  adding  ste«‘l  reinforcement 
and  new  marble  front.  About  $7.'>.000. 
Address  W.  W.  Rice,  c,  o  owner 

N.  J.,  Elizabeth — School  —  Bd  Educ 
plans  to  build  school  at  Bayway  and  South 
Broad  St.  About  $350,000. 

N’.  J.,  Montclair — School — Bd.  Educ.  hav¬ 
ing  plans  prepared  by  Starrett  &  Van  VIeck. 
archts.  and  engrs..  8  West  40th  St.,  New 
York  City,  for  1  story,  brick  and  steel  addi¬ 
tion,  brick  foundation,  on  Edgemont  St. 
.\bout  $55, non. 

N.  J,.  riainflcid  —  School — Wilder  & 
White,  aroht.s.,  50  Church  St.,  New  York 
City,  receive  bids  .about  July  19.  building 
2  story.  55  x  150  ft.,  brick  and  steel,  brick 
foundation,  on  Emerson  Ave.,  for  Bd.  Educ. 
About  $140,000.  Noted  June  19. 

I’a.,  Ilarrlnburg — Theatre  —  P.  Magaro, 
410  Market  St.,  soon  lets  contract  altering 
and  buibling  2  story.  52  x  210  ft.  steel, 
brick  and  timlier  addition.  About  $50,000. 
Henan-Hoffman,  Finance  Bldg..  Phila.. 
archts. 

Pa  ,  riilla. — Theatre — H.  C.  Hogens. 
archt,  1312  Walnut  St.,  receives  bids  in 
about  3  weeks,  building  2  story,  100  x  200 
ft.  concrete  and  brick,  on  Germantown 
and  Lehigh  Aves.  About  $200,000.  Own¬ 
er’s  name  withheld.  Noted  May  1. 

Pa.,  Tamaqua — High  School — Bd.  Ekluc. 
plans  to  build  high  school  and  campus. 
About  $300,000. 

Md.,  Haltlmore — Schools — Bd.  School 
Comrs.  having  plans  prepared  by  C.  N 
Osborn,  bldg.  Inspector,  building  School 
No.  76  at  I.atrolie  Park  and  Fort  Ave.. 
cost  $350,000 ;  School  No.  65  on  Poplar 
Grove  St.  and  Lafayette  Ave.,  $200,000 ; 
one  on  33rd  St.  Blvd.  and  Montebello  Park 
and  one  on  Falls  Rd.  and  36th  St.,  West 
Park,  cost  ladween  $200,000  and  $250,000 
each  ;  all  concrete  and  brick,  concrete  and 
stone  foundations.  Noted  Feb.  13  and 
Apr.  17. 

Md..  Sallnbnry — Hotel — Shoreman  Hotel 
Corp.  plans  to  build  7  story,  concrete,  steel 
and  brick,  stone  and  concrete  foundation 
Address  J.  W.  Miles.  U.  S.  Custom  House. 
Baltimore,  or  M.  (jooper,  c/o  Wicomico 
Bldg,  ft  Loan  Assn.,  Salisbury. 

Md.,  Towson — Sanatorium — State  Tul>er- 
culosls  Comn.  has  acquired  50  acre  site  ad¬ 
joining  Eudowood  Sanatorium,  near  here, 
and  plans  to  build  sanatorium.  About  $75,- 
000  appropriated  for  project.  S.  K.  Dennis. 
2  East  Lexington  St,  Baltimore,  secy. 

Va.,  Portsmonth  —  School  —  Bd.  Ekluc. 
soon  lets  contract  building  3  story,  67  x 
163  ft.  About  $60,000.  J.  O.  Wilson,  elk. 
C.  M.  Robinson,  Times  BMg.,  Richmond, 
archt 

YV.  Y’a.,  Parkeraborg — Bank — First  Natl. 
Bank  of  Parkersburg  purchased  site  on  7th 
and  Market  Sts.,  and  plans  to  build  I 
story.  26  x  90  ft.  brick.  About  $60,000. 
Architect  not  selected. 

N.  C.,  Greensboro — Dining  Hall — State 
Bldg.  Com.,  Raleigh,  soon  receives  bids 
building  dining  hall  at  State  College  for 
Women,  here.  About  $50,000.  L.  R  Wowl- 
hull,  Raleigh,  engr. 
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liuildlnga  (Continued) 

N,  r.,  (■rernville — School — State  lildK. 
t'om.,  UaleiKh,  Boon  r*H'elv«*8  htd«  hulldInK 
2  or  3  Blory  Hchool.  CoKt  l»etwi*en  $75,000 
and  $100,000.  1.,.  It.  Woutihull,  ItulciKli, 

enKr 

N.  Kln>t«n — School — Slate  llIdK.  Com., 
ItalelKh.  Boon  recclven  biilH  hullditiK  Hchool. 
About  $150,000.  I,.  It.  Woodhull,  llalel»;h, 

•iiKr. 

N.  Kajelah — AKrIcullure — State  ItldK- 

Com.  Boon  receives  bids  I'onatructlnK  brick, 
agricultural  bulldInK'.  AIkiuI  $250,000.  L. 
It.  Woodhull,  ItalclKh,  eiiKr.  Noted  Apr,  24. 

N.  t'..  ('liMrleNtun — HIkIi  School — Hlshop 
KiiKland  liiKh  School  launched  campalitn 
to  ralB«‘  $50,000  to  build  new  high  m'hool 
on  Calhoun  St. 

S.  4’.,  OraiiBeburB — Jail — ComrB.  OranRc- 
burK  Co.  Ilian  to  build  3  story,  50  x  KO  ft. 
brick,  rein. -con  floorlnK,  brick  foundation, 
near  Public  .Si|  About  $80,000.  J.  C. 
Johnson,  lUOA  Palmetto  Bldg.,  Columbia, 
arirht. 

H.  York — Si'hool — School  Btl.  receives 

bids  about  Sept.  1,  bulldInK  2  story,  100  x 
150  ft.  brick,  brick  foundation.  Aliout 
$110,000.  C.  C.  W’llson,  804  Palmetto  BldK-. 
Columbia,  archt. 

i>B..  Albany — Masonic  Tenitile — Kdwards, 
Sayward  A  l.,eltner.  archts.,  ('hamber  Com¬ 
merce  BldK..  Atlanta,  receive  bids  about 
Auk  1.  bulldltiK  5  story,  60  x  100  ft.,  for 
Masons.  Altout  $100,000. 

<ia..  Atlanta  —  SynaKOfrue  —  Ahavath 
Achim  conKTcKatlon  purchase<l  site  on 
WashInKton  anil  Ullmer  Sts.  and  plans  to 
build.  About  $76,000.  J.  Dorfan,  prea 

I-a..  New  Orleans — Bank— Whitney  Cen¬ 
tral  .Natl.  Bank,  St.  t'harleH  and  Oravler 
Sts.,  plans  to  build  14  story,  100  x  200  ft., 
brick,  on  Common  St.  About  $1,500,000. 

O. .  .\kron — Office — P.  R.  Snyder.  154 
North  Union  St.,  plans  to  build  10  story,  23 
X  66  ft.,  on  Main  and  KxchanKe  Sts.  Arch¬ 
itect  not  selected. 

O.,  .4kron — Restaurant,  etc. — Henry  & 
Murphy.  ar«'hta..  2nd  Natl.  Bank  Bldg., 
soon  let  contract  building  3  story,  50  x 
t65  ft.,  rein. -con,,  steel  and  brick,  concrete 
foundation,  on  South  Main  St.,  for  F.  M. 
Ueatherman.  State  Bank  Bldg.  About  $50.- 
000.  Noted  May  8. 

0„  Cleveland — Commercial — Altman  Fur¬ 
niture  Co..  2142  Hast  9th  St.,  had  plans 
prepared  by  ('hrlstlan.  Schwartzenberg. 
Oaede  Co.,  archts.,  1900  Euclid  Bldg.,  for 
4  story.  48  x  117  ft.,  rein. -con.,  steel  and 
brick,  on  K.ast  152nd  St.  and  St.  Clair 
Ave.  Aliout  $75,000. 

O..  Cleveland — Commercial — C.  Qraber, 
15703  Iletrolt  Ave.,  preparing  plans  for  3 
story,  67  x  94  ft.,  concrete,  steel  and  brick. 
Aliout  $100,000. 

O.,  Cleveland  —  Hospital  —  Evangelical 
Heaconess  Society.  West  33rd  St.  and  Pearl 
l<d.,  plans  to  build  3  story,  100  x  150  ft., 
concrete,  steel  and  brick.  About  $150,000. 
Architect  not  selected. 


(>.,  OalllpollB— -Cottages  —  Ikl.  Adminis¬ 
tration,  Oak  St.,  ('olumbus,  had  plans  pre¬ 
pared  by  Richards,  Mc(!arty  A  Bulford. 
archts.,  liartm.an  Bldg.,  Columbus,  for  two 
2  story,  brick,  at  Epileptic  Hospital,  here. 
About  $88,000. 

MlamUburK — High  School — City  jilans 
election  soon  to  vote  on  $150,000  bonds  to 
build  high  school. 

O.,  Toledo — Welfare  Farm  House — City 
soon  receives  bids  building  2  story,  82  x 
128  ft.,  concrete  and  brick,  concrete  foun- 
<latiun,  on  Work  House  Farm.  About 
$50,000.  F.  R.  Creswell,  305  V’alentlne 
Bldg.,  archt. 

Mleh.,  Hay  <'lt.v — Schools — X^nlon  School 
Hist,  plans  to  build  Senior  High  School, 
about  $600,000 ;  build  or  alter,  repair  or 
reconstruct  present  east  side  school  for  use 
ns  Junior  High  School,  $100,000;  West  Side 
School,  $300,000. 

Mleh.,  Detroit  —  Parish  House  —  Grace 
E|>lBcopaI  congregation,  c 'o  Smith,  Hlnch- 
man  &  Qrylls,  archts.,  710  Washington  Ar¬ 
cade.  having  (duns  t>repared  for  .7  story 
concrete,  brick  and  steel,  concrete  founda¬ 
tion,  on  Virginia  Park  and  12th  St.  About 
$76,000. 

Mleh.,  Detroit — Theatre — Eoop  Theatre 
Co.,  c/o  J.  M.  Townsend,  archt.,  265  West 
Hancock  St.,  having  plans  )>repared  for  2 
story,  82  x  120  ft.,  rein. -con.  brick  and 
Bte<-1,  rein. -con.  flooring,  concrete  founda¬ 
tion,  on  Grand  River  Ave.  and  Beverly 
Court. 

Mirh.,  Grand  KapIdH — t'hurch — Central 
Church  of  Christ,  Sherry  St.  and  Madison 
Ave.,  having  plans  prepared  for  1  story, 
176  X  176  ft.,  brick,  steel  and  stone,  brick 
foundation.  T.  S.  Ethridge,  chn.  bldg.  com. 

MIrh.,  I-anaInc — Hospital — City  election 
July  26  to  vote  on  $100,000  for  detention 
hospital. 

Mleh.,  Wyandotte — High  School  —  City 
having  plans  prepared  by  B.  C.  Wetzel  A 
Co.,  archts.,  2317  Dime  Bank  Bldg.,  De¬ 
troit,  for  2  story,  160  x  350  ft.,  rein. -con. 
and  brick,  r(*ln.-con.  flooring,  concrete  foun¬ 
dation.  on  Superior  and  3rd  Sts.  About 
$400,000. 


Milwaukee,  for  1  story,  brick  a  i  i 
concrete  foundation  on  77th  Ax 
$50,000.  Rev.  F.  F.  Parson.  679  7-, h  x 
pastor.  ” 

la.,  Clinton — High  School  —  \  ii  i,  , 
dock,  secy.  bd.  educ.,  readves  l.ul  i! 
gust  building  2  story,  206  x  226  ft  L’' 
stone  or  terra  cotta,  to  include  ,  . 
room,  offices,  library,  heating  i>l,„  • 
mlng  i)ool,  etc.  Al>out  $3oo.ii(ti>  m,. 

Fullenwdder  &  Dowling,  6  North  Michii’m 
Ave.,  Chicago,  archts.  Noted  Jun.-  ,  ^  " 

la.  Sioux  City — Administration  l,uil..r 
an  Hospital  soon  receives  bids  huii.ij,,,,  , 
story.  39  X  110  ft.,  reln.-con.  and  1  U 
rein. -con.  flooring,  rock  and  brick  f.mn  i; 
tlon.  About  $80,000.  Beuttler  &  vrnnM 
230  Grain  Exch.,  archts. 

Minn.,  KuNt  Grand  Forks— Sch(.ol.v_n,i 
Educ.  receives  bids  about  July  5  build  ml 
concrete  and  brick  grade  school 
foundation,  cost.  $60,000;  concrete  h  Ik 
school,  reln.-con.  flooring,  brick  founditmn 
il 60,000.  B.  D.  Keck,  Ist  Natl  Bank  Him 
Grand  Forks.  N.  D.,  archt. 

Minn.,  Minneapolis — School — lid  Kiluc 
receives  bids  about  July  28.  buildine  ’ 
story,  60  X  194  ft.,  reln.con.,  reln.-con 
ng  on  19th  Ave.,  .V.  E..  and  Pierce  .St 
l)e  known  as  Whitney  School  About  j'?'. 
000.  E.  H.  Enger,  305  City  Hall,  archt 

Mliiix.,  Mountain  Eskrv— Hospital— (jv 
having  plans  prepared  by  Jacobson  At  l  i- 
cobson,  archts.,  Owatonna.  building  1 
story,  reln.-con.  and  brick  community  hos¬ 
pital.  About  $75,000.  F.  Tustison 
Auditorium  Bldg.,  Minneapolis,  engr  ' 

Kan.,  Arkansas  City — .Memorial  Hall— 
City  plans  election  soon  to  vote  on  iiou. 
000  bonds  to  build  memorial  hall  \V  1 
McAtee,  Arkansas  City,  archt. 

Kan.,  AIrhisun — Schools — City  voted 
$125,000  l>onds  to  build  and  Improve 
schools.  W.  H.  Sayler  A  Co.,  300  Reliance 
Bldg.,  Kansas  City,  Mo.,  archts. 

Kan..  Girard — Court  House  and  .Tail— 
Crawford  Co  plans  to  build  3  story,  here 
Al)OUt  $300.000.  Toninl  A  Bramblctt  (IT 
Terminal  Bldg.,  Oklahoma,  Okla.,  archts 


III.,  Joliet — Store — E.  F.  Beach  A  Co. 
having  plans  prepared  for  4  story.  45  x 
150  ft.,  reln.-con.  department  store,  reln.- 
con.  flooring,  concrete  foundation,  on  Cass 
St.  and  Chicago  Ave.  .About  $150,000.  I>. 

H.  Burnham  A  Co.,  209  South  La  Salle 
St.,  Chicago,  archts. 

HI.,  Mnoseheart — Memorial — L.  O.  O.  M., 
Mooseheart,  having  plans  prepared  by  C.  P. 
Berger,  archt.  1416  South  Penn  So., 
Philadelphia,  for  2  story,  66  x  135  ft. 
cement  block  memorial  building  here. 
About  $75,000. 

Wl«..  Itrlavan  —  Dormitory  —  Bradley 
Knitting  Co.  plans  to  build  2  story,  100  x 
136  ft.,  concrete  and  brick  dormitory,  to 
include  gymnasium,  swimming  pool  uuu 
dance  hall.  About  $80,000. 


Kan.,  Pittsburg — School — Bd.  Educ.  plana 
election  soon  to  vote  on  $275,000  bonds  to 
build  school. 

Neb.,  Omaha — Stores — Burgess-NaHh  Co, 
16th  and  Harney  Sts.,  had  prcliminarv 
plans  prepared  by  G.  B,  Prinz.  archt.,  in:!? 
Omaha  Natl.  Rank  Bldg.,  for  8  story,  88  x 
152  ft.,  on  17th  and  Harney  Sts.  .Mioiil 
$600,000. 

Neb.,  Nuperlor — School — School  Bd.  hav¬ 
ing  plans  prepared  by  E.  Davis,  anhl.. 
Lincoln,  building  2  story,  brick,  reln.-con 
flooring,  concrete  foundation.  P.  .lohnson. 
pres.  About  $100,000. 

M.  D.,  Freeman — College — Freeman  Men- 
nonite  College  plans  to  build  3  story.  Aliout 
$100,000.  A.  J.  Regler,  pres. 


O..  Cleveland — School — Bd.  Educ.  plans 
to  build  2  story,  80  x  100  ft ,  concrete, 
stt>el  and  brick,  on  Miles  Ave.  About  $200,- 
000.  H.  R.  McCormack.  East  6th  St.  and 
Rockwell  Ave.,  archt.  and  engr. 

O..  Cleveland — School — Bd.  Educ.  plans 
to  build  2  story.  100  x  100  ft.,  concrete, 
steel  and  brick,  on  Eddy  Rd.  About  $250,- 
000.  H  R.  McCormack.  East  6th  St.  and 
Rockwell  Ave.,  archt.  and  engr. 

4>.,  Columbus — Cottages — Bd.  Adminis¬ 
tration,  Oak  St.,  preparing  plans  for  five 
2  story,  brick,  at  Institution  of  Feeble 
.Minded,  West  Broad  St.  About  $220,000. 


Wis.,  Janesville  School  —  St.  Patrick's 
Catholic  congregation  had  plans  prepared 
by  Van  Ryn  A  De  Gelleke,  archts.,  Caswell 
BIk.,  Milwaukee,  for  2  story,  80  x  110  ft., 
brick  and  mill  construction,  concrete  foun¬ 
dation.  About  $60,000.  Address  E.  B. 
Reilly.  315  Cherry  St. 

Wi*.,  Milwaukee  —  Church  —  Bethany 
Evangelical  Lutheran  congregation  soon 
lets  contract  building  1  story,  60  x  131  ft., 
brick,  reln.-con.  and  stone,  reln.-con.  fl  or- 
ing,  concrete  foundation,’  on  38th  St.  and 
Lisbon  Ave.  About  $50,000.  H.  H.  Steege, 
690  33rd  St.,  pastor.  H.  H.  Bruns.  845 
26th  St.,  archt. 


8.  D.,  Tyndall — Bank— Security  B.-ink 

soon  receives  bids  building  1  story,  40  x 
70  ft.  brick  and  atone.  About  $50,000.  A. 
Moorman  A  Co.,  501  Minnesota  Bldg.,  .st 
Paul,  Minn.,  engrs.  and  archts. 

N.  D.,  Kolia — Temple  —  Rolla  Masonic 
Lodge  plans  to  build  3  story.  43  x  74  ft. 
brick.  About  $50,000.  J.  A.  Shannon. 
Jamestown,  archt. 

Wyo.,  Tbermopolis — High  School— Hot 
Springs  Co.  election  soon  to  vote  on  IMt- 
000  bonds  to  build  county  high  school  M 
A.  Woodrow,  co.  elk.  Architect  not  se¬ 
lected. 


G.,  Columbus— Theatre — \V,  B.  James 
Cx>..  West  Broad  St.,  plans  to  build  3 
story.  104  x  187  ft.,  steel  and  brick,  on 
West  Broad  St.  Aliout  $600,000.  C.  H. 
Crane  and  W.  G.  Klehler  Co.,  Dime  Bank 
Bldg.,  Detroit,  Mich.,  archts. 

O..  Dayton  —  Business  —  Metropolitan 
Clothing  Store,  4th  and  Ludlow  Sts.,  plans 
to  build  3  story.  78  x  105  ft.,  steel  and 
brick  addition  to  present  building.  About 
$75,000.  J.  H,  Margolis,  owner.  Architect 
not  selected. 

O.,  Davton — Sales— Stomps  Auto  Sales 
C^).,  SSO  South  Jefferson  St.,  plans  to  build 
4  story,  60  x  150  ft.,  rein. -con.,  reln.-con. 
flooring,  concrete  foundation,  on  South 
Main  St  About  $65,000.  A.  Ostendorf,  833 
South  Clement  Ave.,  archt. 


WU.,  Milwaukee — Dormitory — Big  Sis¬ 
ters'  Home,  469  Hanover  St.,  plans  to  build 
reln.-con.  and  brick,  reln.-con.  flooring, 
concrete  foundation.  About  $75,000.  R.  M. 
Purdue,  supt.  Architect  not  selected. 

WIs.,  Milwaukee — School — School  Bd..  10th 
and  Prairie  Sts.,  soon  lets  contract 
building  2  story,  brick,  reln.con.  and  steel, 
reln.-con.  flooring,  concrete  foundation,  on 
27th  St.  and  Grand  Ave.  Van  Ryn  A  De 
Gelleke,  Caswell  Blk.,  archts.  Noted 
Feb.  6. 

Wis.,  Washburn  —  High  School  —  City 
election  soon  to  vote  on  $100,000  bonds  to 
build  high  schooL 

Wis.,  West  Allis — Church — First  Baptist 
congregation  having  sketches  pret>.Ar»‘d  by 
Herbst  *  Kuenzii,  archts.,  722  Caswell  Blk., 


Mont.,  Deer  Lodge — Court  Hou.se — I’®''" 
I  Co.  election  Sept.  2  to  vote  on  $l(Hi,onn 


Mont.,  Deer  Lodge  —  Municipal 
Council  plans  to  construct  building.  About 
$300,000. 

Mont.,  Havre — Church — St.  Judo  Thad- 
deus  Church  plana  campaign  to  raise 
000  to  build  church. 


Mont,,  Lewiston— High  School— 

>.  election  Sept.  2  to  vote  $150,000  bomi. 
build  2nd  unit  of  high  school. 

Mont.,  Lewlstown — School— M. 
iving  plans  prepared  by  I^**!!*,,* 

•chta,  317  Electric  Bldg.,  Billmgs,  for 
crH  ur«>3rk/Yl  AHniif  tSOO.OOO. 
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l‘AVINU — nil.I.ON,  MONT. 


St.  I^uU — Church — St.  Mark’s 
I  uther.111  i'onitresatlon  plans  to  build  I 
ilorv  fill  X  **<*  brick  and  stone,  rock 
tnundation.  on  Forest  St.  and  Clayton  Ave. 
About  $55,000.  W.  E.  Wheeler.  4908  Euclid 
Terrace,  loistor.  Architect  not  selected. 

>l„  St.  I.oulii — Schools  —  Bd.  Plr.  of 
Wishinclon  University  Corp.,  Skinker  and 
I  indell  Sts..  consIderInK  plans  to  build 
hree  2  Story,  concrete  and  brick,  rock 
foundation,  on  campus.  About  1 1,000,000. 


Mo  Sprinslleld  —  Hotid  —  J.  binders. 
Unde’rs  Bldif..  havlnK  plans  preiMtred  by 
Heckenlively  &  Mark,  archts.,  I.,anders 
Bldg  for  8  story.  100  x  130  ft,  rein. -con. 
.nd  brick  addition,  reln.-con.  flooring,  brick 
and  concj-ete  foundation.  About  $90,000. 


Tea.  Cameron — High  School — Bd.  Educ. 
Ilians  to  build  2  story.  About  $100,000. 
('  H  Page  &  Bro.,  Austin  Natl.  Bank 
nidg,  Austin,  archts.  This  Item  Incor¬ 
rectly  noted  in  our  issue  of  June  12. 


Te*..  Ilalletsvllle — School — School  Bd. 
iioon  lets  contract  building  1  story  school. 
About  $65,000.  C.  H.  I'age  A  Bro.,  Aus¬ 
tin  Natl.  Bank  Bldg.,  Austin,  archts.  Noted 
June  5. 


Te».,  Houston — School — City  plans  to 
build  high  school.  About  $120,000  avail¬ 
able. 


Te».,  Houston — School — City  voted  $600,. 
000  bonds  to  build  schools. 


Te»..  Houston — High  School — Bd.  Educ. 
having  plans  prepared  hy  Sangulnet  Staats 
/i  fSottlleb,  archts.,  618  Carter  Bldg.,  for 
Ontrd  High  School,  on  site  of  recently  de¬ 
molished  school.  About  $600,000. 


Te».,  Victoria — Bank — I.,evy  Bank  A 
Trust  Co.  plans  to  build  2  story.  About 
$70,000.  C.  H.  Page  &  Bro.,  Austin  Natl. 
Hank  Bldg.,  Austin,  archts. 


okla.,  Oklahoma — Bank — Hawk  &  Parr, 
archts.,  501  Security  Bldg.,  receives  bids 
in  30-60  (lays,  building  10  story,  60  x  90 
P.  steel  bank,  reln.-con.  flooring,  on  Mali, 
and  Broad  Sts.,  for  Tradesmen’s  State 
Bank,  106  West  Main  St.  About  $300,000. 


Okla..  Tulsa — Club — S.  O.  Kennedy.  1029 
Kennedy  Bldg.,  having  plans  prepared  by 
A.  J.  Black  &  Son.,  archts.  and  engrs., 
Tulsa,  for  2  story,  brick.  About  $76,000. 


t’tah,  Ogden  —  Temple  —  Ogden  Uabor 
Temple  Assn.,  Inc.,  plans  to  build  temple. 
About  $160,000. 


Wash.,  Ka.vmond  —  Theatre  —  E.  W. 
Houghton,  archt..  630  Uumber  Exch.  Bldg., 
Seattle,  preparing  plans  for  60  x  145  ft., 
pressed  brick,  tile  and  terra  cotta.  About 
$60,000.  Owner’s  name  withheld. 


Bids  were  rw-elvisl  by  city  for  paving  in  Improvement  Oistrlet  No.  5.  from  (A)  Clif¬ 
ton.  Applegate  &  Tiajle,  Anaconda:  tit)  (.5.  H.  Nash,  .Missoula:  (C)  Itobert  Metcalfe, 
Butte.  The  unit  bids  were  as  follows  : 


Removing  oM  rnwswalk  (lump  ■um) 

2,272  ru. yd  exeavatiuii 
10,000  lin  ft.  4-iii  drain  tile 
$$0  cu.yd.  gravel  or  rewk 
1 2  monument  easra . 

2,472  lin.ft.  curb 
6  oateli  businH 

1,896  lin.ft.  8-in.  aewer  pip<'  ronnertion* 

26,458  a<|  yd.  reinforred  oonryete  pavement,  6-in.  sides,  8-in 
eenti-r,  1:1):)  mix 

26,458  s<i.yd  asplialtie  eonen  te  on  eoiierete  base,  5-in  of  1:2  4 
mix  for  base;  yin  Tinieka  top 

26,458  s<|.y<l.  bitiilithie  >-in.  eonerete  bas<>;  2-in  bitulithie  top 
26,458  sii.yd.  asphaltic  concrete  on  bituminous  base,  5-in  asplialtie 
baiM-,  2-in.  Topi'ka  top. 

Kxtendeil  totals  reinforeid  eonerete  pavement 
Extended  totals  asplialtie  eonerete  pavement 
Extendeil  totals  bitulithie  pavement 

Extended  totals  asphaltic  eonerete  iiavement  on  bituminous 
basi- 


A 

n 

C 

$500  00 

$1,000  00 

$1,500  00 

1  25 

1  25 

1  50 

19 

40 

15 

2  50 

2  25 

)  00 

15  00 

10  00 

15  00 

80 

90 

90 

75  00 

75  00 

55  00 

50 

70 

75 

2  6) 

2  70 

2  80 

2  58 

2  15 

2  50 

2  40 

$86,005 

$84,682 

$90,880 

$76,334 

$85,595 

”$95,797 

$79,920 

SEWEK — HTKATFORH,  CONN. 

Bids  wore  received  by  city,  June  9,  for  constructing  sewerage  system  In  portion  of 
Central  Dlst.  from  (A)  N.  Mangine,  17  Cliff  Ave.,  Yonkers,  N.  Y.  :  (B)  Amhrosio  & 
Delbalso,  1737  Main  Ht.,  Bridgeport;  (C)  Korglone  A  Homano  Co.,  811  Fidelity  Bldg., 
Portland,  Me.;  (I))  Ralph  E.  Belly,  1821  Ferry  St..  Easton.  I*a.,  $100,249;  (E)  Fenlack 
Constr.  Co.,  2363  Uyon  Ave.,  New  York  City,  $106,972;  (F>  N.  C.  Cosclano  A  Co..  60 
Temple  St.,  Hartford,  $108,590;  (<!)  Pierce  Mfg.  Co..  785  Housatonic  Avi'.,  Bridgepert. 
$114,110;  (H)  C.  Ippolito,  263  Main  St..  Orange.  N.  J.,  $166,679.  The  unit  bids  of  the 
lowest  3  bidders  were  as  follows: 


7,952  ft.  8-in.  vitrifietl  tile  pipe,  0-6 
19,487  ft.  8-in.  vitrified  tile  pipe,  6-8 
2,485  ft.  8-in.  vitnfieil  tile  pipe,  8-10 
602  ft.  8-in.  vitrifinl  tile  pipe,  10-12 
2,412  ft.  lO-in.  vitrifieil  tile  pipe.  6-8 
401  ft.  12-in.  vitrified  tile  pi|S‘,  0-6 

595  ft  1 2-in.  vitrified  tile  pijs-,  6-  8 

815  ft.  12-in.  vitrified  tile  pipi-,  8  10 

130ft  12-in.  vitrified  tile  pipe,  10-12 
1,024  ft.  1 5-in.  vitrifieil  tile  pipe,  8-10 
1^052  ft.  15-in.  vitrified  tile  pipe,  10- 12 
274  ft.  15-in.  vitrified  tile  pipe,  12-14. 

515  ft.  24-in.  vitrified  tile  pipe,  0-6 

305  ft.  24-in.  vitrifini  tile  pipe,  6-  8  . 

605  ft  24-in.  vitrifieil  tile  pipi-,  8-10. 

665  ft.  24-in.  vitrified  tile  pipi‘,  10-12 

400  ft.  24-in.  vitrified  tile  pipi‘,  12-14. 

149  ft.  manholes,  0-8  ft .  .  . 

45  ft.  manholes,  extension  depth  8  ft.  . 
1,000  ft.  5-in.  deep  house  connections  .  . 

6  tons  east  iron  pipe .  . 

10,000  ft.b.m.  sheeting.  . 

20,000  ft.b.m.  foundation  . 

50  yd.  1-3-5  concrete . 

50  yd.  1-2-4  concrete . 

Rock . 


A 

$1  35 
I  40 

1  70 

2  00 
I  60 
I  50 
I  70 

1  95 

2  40 

2  95 

3  55 

4  05 
3  50 

3  90 

4  80 

5  90 

6  80 
95  00 

5  00 
25 
90  00 
80  00 
80  00 
12  00 
15  00 
4  00 


B 

C 

$1  19 

$1  00 

1  40 

1  24 

2  00 

1  85 

2  25 

3  47 

2  00 

1  59 

1  35 

1  64 

1  50 

1  98 

2  00 

2  37 

2  50 

3  00 

3  75 

2  55 

4  50  . 

4  70 

5  50 

5  90 

5  OO 

3  90 

6  00 

4  20 

7  50 

4  75 

8  50 

6  60 

8  50 

7  49 

100  00 

114  00 

12.00 

II  00 

50 

1  00 

50  00 

100  00 

50  00 

70  00 

50  OO 

90  no 

12  00 

15  00 

12  00 

17  00 

4  00 

9  00 

Extended  totals 


$90,144  $97,903  $99,604 


M'ash.,  Walla  Walla — Store — A.  M.  Jen¬ 
sen  Co.,  2nd  and  Alder  Sts.,  having  plans 
prepared  by  H.  B.  Pearce,  archt..  Arcade 
Bldg.,  Seattle,  and  Beexer  Bros.,  archts., 
Sealmard  Bldg.,  Seattle,  for  120  x  166  ft, 
probably  brick  or  cement,  concrete  foun¬ 
dation,  on  East  Main  St.  About  $126,000. 
Noted  May  16. 

Ore.,  Eugene — Gymnasium,  etc. — State 
having  plans  prepared  by  Bawrence  A  Hol- 
ford,  archts..  Chamber  of  Commerce  Bldg., 
Portland,  for  3  story.  86  x  276  ft.  gym¬ 
nasium  and  club  building  for  women,  on 
University  Campus,  here.  About  $200,000. 
P.  Campbell,  pres.  bd.  regents. 


Cal.,  Berkeley— School — Bd.  Educ.  soon 
receives  bids  building  9  room  addition  to 
t'laremont  School,  frame  and  stucco,  con¬ 
crete  foundation.  About  $60,000.  J.  W. 
Plachek,  2014  Shattuck  Ave.,  archt 

Cal.,  Berkeley — Schools — Bd.  Educ.  hav¬ 
ing  plans  prepared  by  J.  W.  Plachek.  archt. 
2014  Shattuck  Ave.,  for  additions  to  John 
Muir  and  Francis  Willard  Schools,  cost, 
$51,360  and  $42,600  respectively. 

Cal.,  Fresno— Schools  —  City  voted  $1,- 
120,000  bonds  to  build  high  schools  and 
$880,000  bonds  for  intermediate  schools. 
Architect  not  selected.  Noted  June  6. 


$150,000.  H.  J.  Boulton,  memlier  of  com. 
Architect  not  selected. 

Cat,  Tracy — Jail — See  "Miscellaneous." 

Cat,  Tnlare— Auditorium — City  having 
plans  prepared  by  Perry  A  Sturgeon, 
archts.,  San  Francisco,  for  auditorium. 
Bonds  for  $60,000  voted  for  project.  F.  M. 
Eldridge,  city  clk.  Noted  May  8. 

N.  B..  Moncton — Temple — Knights  of 
Pythias  purchased  site  on  Seymour  St.  and 
plans  to  build.  About  $80,000. 

Quc.,  Hall — School — City  plans  to  build 
Technical  School.  About  $100,000. 


tire.,  Mamhllcld— I,odge  —  B.  P.  O.  E. 
having  plans  prepared  by  Houghtaling  A 
Doiigan,  archts.,  Henry  Bldg.,  Portland, 
for  lodge  hall  and  home  here.  About 
$50,000. 


Ore.,  Pendleton — Church — 'Presbyterian 
congregation  plans  to  build  2  story  fire¬ 
proof  church  with  balcony,  auditorium  (250 
seating  capacity),  g3rninaslum,  club  house, 
hu^hens,  etc.  About  $100,000  available. 
Afldress  J.  F.  Morgan,  Presbyterian  Manse, 
Alta  St,  pastor. 


Ore.,  Portland — Church — First  Chrlstlai 
wngregatlon.  Park  and  Columbia  Sts. 
Plans  to  build  4  story  church  on  present 
u  176,000  and  $100,000 

H  H.  Griffla,  pastor. 

I  “I’’  ’,  ’’’‘"■‘••nd— Offices,  etc  — Mitchell 
l^wis  A  SUver  Co.,  346  East  Morrison  St. 

3  story,  100  x  130  ft.  auto- 
moliile  business  house  to  Include  offices 
sstwlce  department,  second 
nani  department,  shop,  stock  rooms,  etc. 
on  Bwiiy.  and  Everett  St.  A.  L.  Smith 
•ale.s  nigr. 


Cal.,  Eos  Angeles — Recreation,  etc. — 
Bd.  Supervs.  Los  Angeles  Co.  having  plans 
prepared  for  2  story  recreation  building 
at  County  Hospital  on  Mission  Rd.,  to  con¬ 
tain  plunge,  30  X  60  ft.  gymnasium,  assem¬ 
bly  hall  and  six  2  story  cottages,  also  2 
cottages  and  6  room  residence  at  Sylmar 
Sanitarium  near  San  Fernando.  About 
$110,000.  A.  M.  MePherrIn,  clk. 

Cal.,  Redlands — Hall,  Dormitory  and  l.,!- 
brary — Redlands  ITnlversity  having  plans 
prepared  by  N.  F.  Marsh,  archt.,  210  Bway. 
Ontral  Bldg.,  I.k>s  Angeles,  for  science  hall, 
men’s  dormitory  and  library.  About  $160,- 
000.  Noted  June  19. 

Cal.,  San  Franclse® — Loft  and  Store — 
Livingston  A  Co.,  c/o  G.  A.  Lansburgb. 
archt.,  Gunst  Bldg.,  having  plans  prepared 
for  6  story,  60  x  120  ft.,  reln.-con,,  reln.- 
con.  flooring,  concrete  foundation,  on  Geary 
St  and  Union  Sq.  Ave.  About  $150,000. 


Cal.,  Santa  Barbara— Clubhouse — B.  P. 
O.  E.  TyOdge  plans  to  build  clubhouse.  About 


Qne.,  Lotblniere— Fair  Buildings — lyjt- 
blniere  Exposition  Co.  soon  receives  bids 
constructing  fair  buildings.  About  $100,000. 
L.  Auger,  St.  John  St,  Quebec,  archt. 

Que.,  Montreal — Court  House— Provincial 
Government,  Quebec,  plans  to  build  6  story, 
100  X  150  ft.  reln.-con.  and  brick,  concrete 
foundation,  on  Notre  Dame  St.,  E.,  here. 
About  $600,000.  Dept.  Pub.  Wks.,  Quebec, 
engrs. 

Qne.,  Verdnn— Y.  M.  C.  A.,  127  Drum¬ 
mond  St.,  Montreal,  plans  to  construct 
building  on  Williston  St,  here.  About 
$76,000. 

Ont.,  Barrie— School — Edwards  A  Ed¬ 
wards,  archts.,  18  Toronto  St,  Toronto, 
soon  lets  contract  building  2  story,  brick, 
for  School  Bd.  About  $56,000.  F.  Marr, 
secy. 

Out.,  Campbellford — School — Bd.  EMuc . 
having  plans  prepared  building  concrete, 
steel  and  brick.  About  $69,000. 
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Buildings  (Continued) 

Ont.,  Ottawa  —  Hall  —  Loyal  Orange 
County  IxKlgp  C-S7  plans  to  build  3  story, 
6r>  X  85  ft.,  on  Gloucester  St  About  |55,- 
000.  A<ldre8.s  L.  K.  Stanley,  Itideau  St. 

Ont..  Ottawa — School — School  Bd.  plans 
to  build  on  Clarendon  Ave,  AI>out  175,000. 
W.  C.  Beattie,  Klgin  St.,  buihling  supt. 


N.  C..  Sanatorlam — Hospital — Until  July 
10,  by  State  Bldg.  Com.,  Raleigh,  building 
rein. -con.  hospital  here.  L.  R.  Woodhull. 
Raleigh,  engr. 

N.  r..  W'IImhi — Business— Until  July  1. 
by  A.  Benton,  archt,  Wilson,  building  3 
story.  120  x  120  ft.  brick,  on  Barnes  and 
Lo<lge  Sts.,  for  Bern  &  Harrell  Co.,  Wilson. 
About  $50,000. 


$76,000.  W.  J.  Rogers,  elk  W 
rick,  SOS  Securities  Bldg,  Billirc. 
archt. 


I  itd- 

'oiit , 


wvmo  ilo 

Jail — Until  July  2,  by  Comis.  Live  i 
(Oakville),  building  3  story  75  ^ 
About  $140,000.  A.  Giles  Co  “i 
San  Antonio,  archts. 


and 
,  Co., 
:  ft. 


Ont.,  Owen  Sound — Collegiate  Institute— 
Dept,  Kduc.,  Parliament  Bldg.,  Toronto, 
plans  to  build  3  story,  brick,  here.  About 
$125,000.  K.  R.  Heakes.  Parliament  Bldg., 
Toronto,  archt. 

Out.,  I'embroke^Kxchange — B«*ll  Tele¬ 
phone  Co.,  118  Notre  I>'me  St.,  W.,  Mont¬ 
real,  (jue.,  having  plans  itrepared  by 
W.  J  Carmichael,  archt,  29  Hospital  St, 
Montreal,  building  here.  About  $75,000. 

Out..  Kenfrrw — Civic  Center — City  Coun¬ 
cil  plans  to  build  civic  center  to  include 
memorial  hall,  city  hall,  Carnegie  Library, 
Are  station,  band  stand  and  memorial 
monument.  About  $10U,000.  Millson  & 
Burgess,  Booth  Bldg.,  Sparks  St..  Ottawa, 
archts, 

Ont.,  Sandwich — School — Separate  School 
Bd.  plans  to  build  brick  and  steel.  Aiiout 
$50,000.  G,  Jaques,  5  Medl>ury  Bldg.,  archt. 

Ont.,  Swulte  Ste.  .Marie — School — Bd. 
Educ.  soon  lets  contract  building  8  room 
addition  to  school.  About  $55,000.  C.  A. 
Findlay,  627  Queen  St.,  archt.  Noted  May  1. 

Ont.,  Tiiruiitu — Bank — Dominion  Bank  of 
Canada.  Dominion  Bank  Bl<ig..  purchased 
site  on  Bay  and  Queen  Sts.  and  plans  to 
builil  2  story,  brick  and  stone.  Al>out 
$160,000.  J.  M.  Lyle,  19  Avondale  Rd., 
archt. 

Ont.,  Toronto — Theatre — Eastern  Thea¬ 
tres.  Ltd..  Adelaide  St.,  having  plans  pre¬ 
pared  by  T.  W.  Lamb,  archt..  644  8th  Ave., 
New  York  City,  building  2  story,  steel, 
brick  and  stone,  brick  foundation,  on  Vic¬ 
toria  St.  About  $600,000. 

Man.,  OulTerln — Memorial  Hall — Munici¬ 
pal  Council  soon  lets  contract  building 
brick  and  steel,  concrete  foundation.  Al»out 
$60,000.  Pratty-Ross,  710  Electric  Bldg., 
Winnipeg,  archts. 

Man,,  M'lnnlprg  —  Service  Building  — 
Dept.  Pub.  Wks.,  Ottawa,  soon  lets  contract 
for  stone,  brick  and  steel  addition  to  serv¬ 
ice  building  at  Military  Hospital,  here. 
About  $100,000. 

Bins  DF.SIREn 

N.  Y..  Brooklyn — Theatre — Until  .Tuly  7. 
by  T.  W.  Short,  archt.,  370  Macon  St., 
building  2  story,  100  x  140  ft.,  brick,  stone 
and  steel,  brick  foundation,  on  St.  Johns 
PI.  and  Utica  Ave..  for  I.  Miller.  166  Union 
St.  About  $150,000.  Noted  June  1$. 

N.  Y.,  Malon '—Armory — Until  July  17. 
by  E.  S.  Walsh,  supt.  pub.  wks.,  Capitol, 
Albany,  building  50  x  75  ft.,  brick  addi¬ 
tion,  concrete  foundation,  here.  About  $50,- 
000. 


N.  Y.,  Port  Jervis — School — Until  .luly 
10.  by  Tooker  &  March,  archts..  101  Park 
Ave.,  New  York  City,  building  4  story, 
brick  and  steel,  brick  foundation,  for  Bd. 
Educ.,  here.  About  $85,000. 

N.  J.,  Olassboro— High  School — Until 
June  80.  by  C.  S.  Adams,  archt.,  1509  Arch 
St..  Phlla.,  building  2  story.  73  x  142  ft., 
concrete  and  stone,  on  .\cademy  St.,  here, 
for  Bd.  Educ.  About  $80,000. 

N.  4.,  T.akewond — Hotel — Until  July  1,  by 
Zlpkes,  Wolff  ft  Kudroft.  archts..  24  West 
42nd  St.,  New  York  City,  building  3  story. 
60  X  110  ft.,  rein. -con.  and  brick,  concrete 
foundation,  on  5th  and  Lexington  Aves. 
About  $100,000. 

Pa.,  Caatesvllle  —  Hotel,  Theatre  and 
Stores — Until  June  30,  by  Stuckert  Co., 
archts.,  1420  Chestnut  St..  Phila..  building 
2  and  3  story,  150  x  200  ft.,  brick,  steel 
and  rein. -con.,  on  1st  Ave.  and  Main  St., 
for  W.  F.  B.  Boogar.  About  $150,000. 

Pa..  Phlla. — Bank — Until  June  30,  by  P. 
A.  Davis,  archt.,  1713  Sansom  St.,  build¬ 
ing  2  story.  80  x  110  ft  brick,  at  1$45 
North  Broad  St,  for  10th  Natl.  Bank. 
Noted  Apr.  10. 

N.  C,.  Oantonia— Church — Until  Aug.  1. 
by  J.  S.  Separk,  chn..  Main  St.  Methodist 
Uliurch.  building  1  story.  175  x  200  ft., 
brick  and  stone,  brick  foundation,  on  Main 
St.  C.  C.  Wilson.  804  Palmetto  Bldg.,  Co¬ 
lumbia,  S.  C.,  archt. 


S.  <■„  llartHville — High  School — Until 
July  1.  by  J.  W.  Goodson.  chn.  school  1k1., 
building  2  story.  loO  x  150  ft..  Itrick  and 
timber.  About  $95,000.  C.  C.  Wilson.  804 
Palmetto  Bldg.,  Columbia,  archt.  Noted 
June  5. 

Fla.,  Palatka — School — Until  July  8.  by 
city  and  comrs.  Putnam  Co.,  building 
school.  About  $50,000.  Mark  ft  Sheftall, 
210  Clark  Bldg.,  Jacksonville,  archts. 

O.,  Lorain — School — Until  July  23,  by 
Bd.  Educ.,  building  scbool.  Perkins,  Fel¬ 
lows  and  Hamilton,  814  Tower  Court,  Chi¬ 
cago,  III.,  archts.  ;  advertised  in  this  issue. 

Mirh.,  l>ontiac — Office — See  "Industrial 
Works" 

III.,  riiieago — Church — J.  E.  O.  Prid- 
more.  archt..  38  South  Dearborn  St.,  re¬ 
ceiving  bids  for  60  x  145  ft.  steel  addition, 
at  5749  Kenmore  Ave.,  for  Episcopal 
Church  of  Atonement.  About  $50,000. 


.Inly 

lir.i,- 

:i.|- 

•  sMi- 
.iti'i 
uiiil 
rc- 
■rcif 
VUi- 
iles, 


11,  by  Trustees  High  School  Di.st  1 
high  school  to  include  1  and  ^  si.  ■ 
ministration  building,  1  storv  ‘  ' 
science  building.  1  story  manual  r 
commerce  building,  1  story  gynina'i 
power  house.  Alternate  bids  will  V 
ceived  on  hollow  tile  and  brick  (... 
foundation.  About  $130.00(1.  Alli.s’on  a 
son.  1405  Hibernian  Bldg.,  Lo.s  tni- 
archts.  Noted  Feb.  27.  ‘  '  ^ 

Qae..  Three  Rivers — Tlieatre — Until  rn'v 
K  “'■cht..  Three  I  v'  rs 

building  50  x  100  ft,  concrete  theatre 
cret^  foundation  on  Notre  Dame  St  for 
T.  Trow.  Port  Henry.  N.  Y.  About  J.li.iabi'; 

T  Kingston — Nurses  Home  _u, nil 

July  2,  by  R.  C.  Desruchers,  Secy  Ud  I'mi, 
yT<s..  Ottawa,  building  4  storv.  75  x  "a 
ft.  rein-con.,  steel  and  brick,  eoiicrete 
foundation,  on  Syndenham  St.  for  Dent  nt 
Militia.  Al>out  $150,000.  ‘ 


Minn.,  Austin — High  School — Until  July 
30.  by  Bd.  Educ.,  building  3  story.  180  x 
220  ft.,  rein. -con.,  brick  and  steel,  rein.- 
con.  flooring,  concrete  foundation.  About 
MOO.noo.  O.  L.  Lockhart.  391  Endicott 
Bldg.,  St  Paul,  archt.  Noted  May  22. 

Minn.,  BemIdJi — School — D.  F.  Mullen, 
c/o  State  Bd.  Control.  St.  Paul,  and  C.  H. 
Johnston,  archt.  and  engr..  715  Capital 
Bank  Bldg..  St  Paul,  receiving  bids  for 
normal  school,  2  story,  42  x  120  x  120  ft., 
rein. -con.  and  brick,  brick  foundation. 
About  $100,000. 

Minn.,  Brainerd — Courthouse — Until  July 
15,  by  Comrs.  Crow  Wing  Co.,  building  3 
story.  90  X  125  ft.  rein. -con.  and  stone. 
About  $275,000.  Alden  ft  Harris.  1011 
New  York  Life  Bldg.,  St  Paul,  archt  and 
engrs  Noted  Apr.  3. 

Minn.,  Duluth — Sales — See  "Industrial 
Wesrks." 

Minn.,  Duluth — School — Until  July  9.  by 
C.  A.  Bronson,  elk.  bd.  educ.,  building  3 
Story.  80  x  100  ft.,  rein. -con.  and  brick, 
rein. -con.  flooring,  concrete  foundation,  on 
7th  St  and  5th  Ave..  E.  About  $96,000. 
Croft  ft  Boerner.  lainsdale  Bldg.,  archts. 
and  engrs.  Noted  Jan.  23. 

Minn.,  Minneapolis — School — T'ntil  July 
2,  by  Bd.  Educ.,  building  2  story  rein. -con. 
addition  to  George  Bancroft  School  on  14th 
Ave..  S..  and  38th  St  About  $90,000.  E.  H. 
Enger,  305  City  Hall,  archt. 

Minn..  St.  Paul — Hospital — St.  Andrew's 
Hospital  receiving  bids  for  5  story.  42  x 
124  ft.,  rein. -con.  and  brick,  on  7th  Ave. 
S.  E.  and  5th  St  AI)out  375.000.  Beuch- 
ner  ft  Orth,  500  Shubert  Bldg.,  archts. 


PRICKS  AND  CONTRACTS  AIVARKEP 
(ftlndlcates  award  of  contract) 


Boylston  Mfg.  Co.,  Hampton  Mills  let  con- 
building  2  story  timber  houses  to 
F.  T.  Ley  Co.,  185  Devonshire  St.  i'.oston 
About  $400,000.  Noted  June  5 


let  contract  building  1  story  school  in  .Nash 
Mills  Dist.  and  1  story  school  on  .Montague 
City  Rd.,  both  brick,  rein. -con  flooring  con¬ 
crete  foundation,  to  P.  M.  Tuomey  Co  'rt 
Woodleigh  Ave.  About  $65.ono.‘  Noted 
April  17. 


ft.Mass.,  Newton  (Boston  P.  O.) — .School 
— Trustees  Fessenden  School  let  contract 
building  3  story,  48  x  124  ft.  rein. -con . 
concrete  foundation,  to  Aetna  Constr  Co 
Boston.  AlKtut  $100,000. 


ftMass,,  Rpringfletd — S<hooI — Bd.  Educ. 
let  contract  building  1  story  brick,  con¬ 
crete  and  steel  addition  to  Chestnut  St 
School,  rein. -con.  flooring,  concrete  founda¬ 
tion,  to  L.  S.  Wood,  1 4  Stocklirldge  St. 
Cost,  excluding  heat  and  plumbing.  $125,- 
000.  Noted  April  10. 

ftMass.,  Springfleld — ^Theatre — H.  Oood- 
sire,  pres.,  Capitol  Theatre  Co..  Fidelity 
Bldg.,  Portland,  Me.,  let  contract  building 
5  story,  60  x  154  ft.  brick,  concrete  and 
steel,  rein. -con.  flooring,  concrete  founda¬ 
tion,  on  Main  and  Pynchon  Sts.,  to  F.  T. 
Ley  ft  Co.,  Inc.,  499  Main  St.  About  $200,- 
000.  Noted  May  1. 

ftMass.,  Webster — School — Town  let  con¬ 
tract  building  school,  to  H.  H.  Bail,  South- 
bridge.  About  $62,000. 


Minn..  8t.  Paul — Hospital — Northern  Pa¬ 
cific  Beneficial  Assn.,  203  R.  R.  Bldg.,  re¬ 
ceiving  bids  for  3  story,  80  x  280  tt,  brick 
and  stone,  on  Snelling  Ave.  About  $500,- 
000.  L.  Bassindale,  321  Capital  Bank  Bldg., 
archt  Noted  Mar.  27. 

Minn.,  Winona — Dormitory — Until  July 
1,  by  State  Bd.  Control,  Capitol,  St.  Paul, 
building  3  story,  46  x  130  ft.  rein. -con. 
and  brick,  ^it  State  Asylum  here.  About 
$100,000.  C.  H.  Johnston.  715  Capital 
Bank  Bldg.,  St.  Paul,  archt.  Noted  June  12. 


ftConn.,  New  Haven — Business — P.  J. 
Kelly  ft  Co.,  74  Orange  St.,  let  contract 
building  4  story  brick  and  steel  addition, 
to  F.  A.  Duslnberre,  Port  Washington.  N 
Y.  About  $60,000.  Noted  May  29. 

ftConn.,  Stratford  (Bridgeport  P,  O. ) — 
Business — H.  C.  Lovell,  2419  Main  St.,  let 
contract  building  3  story,  100  x  1(I4  ft 
brick  and  concrete,  rein. -con.  flooring,  con¬ 
crete  foundation,  on  Main  St.,  to  T.  J 
Pardy  Constr.  Co..  16  Fairfield  Ave.. 
Brldgei>ort.  About  $120,000.  Noted  May  29. 


Kan.,  Mar.VHViIle  —  Bank  —  First  Natl. 
Bank  receiving  bids  building  2  story.  43 
X  72  ft.,  brick,  rein.-con.  flooring,  concrete 
foundation.  About  $50,000.  R.  E.  Pedan, 
945  New  York  Life  Bldg.,  Kansas  City, 
Mo.,  archt. 

Kan.,  Wellington  —  Auditorium  —  Until 
July  8,  by  city,  building  2  story,  120  x  190 
ft.,  rein.-con.  and  brick,  rein.-con.  flooring, 
concrete  foundation.  C.  Boiler  ft  Bro.,  Kan¬ 
sas  City,  Mo.,  archts.  Noted  Mar.  13. 

S.  D..  Oilbert — Bank — First  Natl.  Bank 
receiving  bids  for  1  story,  80  x  70  ft. 
brick  and  stone  About  $50,000.  A.  Moor¬ 
man  ft  Co..  501  Minnesota  Bldg.,  St  Paul, 
Minn.,  archta 

Wyo..  Oreybull — .School — TTntll  July  15.  by 
School  Diet.  No.  41,  Big  Horn  Co.,  build¬ 
ing  2  story,  grade  and  high  school.  About 


★  N.  Y.,  Brooklyn — Office,  etc  — Gildions 
Co.,  316  Columbia  St.  will  build  5  story. 
125  X  175  ft,  rein.-con.  and  steel  office  sml 
storage  building,  rein.-con.  flooring,  con¬ 
crete  foundation,  on  Columbia  St  and 
Hamilton  Ave.  About  $250,000.  Mork 
will  be  done  by  day  labor. 


★  N.  Y..  Brooklyn — .School— St.  Cyryl  & 
Methodius  congregation  let  contract  budd¬ 
ing  2  story,  68  x  100  ft  brick,  stone  and 
steel,  brick  foundation,  on  Du  Pont  St.,  be¬ 
tween  Franklin  and  Manhattan  to 

Miller-Reed,  103  Park  Ave.,  New  York  City. 
About  $90,000.  Noted  Jan.  23. 


★N.  Y..  Brooklyn  —  Theatre  —  .V  H 
Ichwartz,  815  Flatbush  Ave..  will  build  1 
,nd  2  story,  80  x  180  ft,  brick,  stone  and 
teel,  brick  foundation,  on  Flatbush  Ave 
nd  Parraifut  Rd.  About  $60,000  Work 
7\\\  be  done  by  day  labor.  Noted  Apr. 


'Aitkia.,  I*awhuiika — HiRh  School — 1?<1. 
K<luc.  Ivt  contract  huildlDK  2  story.  150  x 
150  ft.  hrick.  rein. -con  tloorinR  ami  con¬ 
crete  foumlatlon,  to  Itrailley  t'onstr.  t'o  . 
I’awhuska  ;  $104,o.*)l.  Noted  Mar.  6. 

tillbert — School — School  Trustees 
let  contract  huildiiiK  2  story,  7  room,  includ- 
ing  auditorium,  brick  and  hollow  tile,  con¬ 
crete  foumlatlon.  to  J.  W.  Tucker.  Phoenix. 
$64,400.  Noted  May  1. 

★  Ore..  f'ortallU — lAlwratory — State  .\g- 
ricultur.al  t'ollege  let  contract  building  2 
story.  56  x  220  ft.  brick  and  concrete,  con¬ 
crete  foundation,  on  college  campus,  to 
Snook  &  Travers.  Albany.  $69,987.  Noted 
Juno  19. 

★  Cal.,  .\iiahelm— Church — First  Methodist 
Kpiscopal  congregation  let  contract  buihl- 
ing  2  story.  8u  x  120  ft.,  frame  and  stucco, 
concrete  foundation,  to  Haniels  &  Karris. 
918  Herkimer  St.,  Pasadena,  $.54,250.  Not«<l 
Apr.  3. 

★  Cal..  I.ON  .\ngelrN  —  Hotel  —  Wilsbire 
Illvd.  Hotel  Co.  let  contract  building  5 
story,  rein. -con.  and  brick,  on  W’ilshlre 
Hlvd..  Sth.  Fedora  and  Catalina  Sts.,  main 
building  to  l>e  “H”  shaped,  with  wings  500 
ft.  long,  to  Weymouth  Crowell.  902  South 
Alvarado  St.,  $709,950.  (’‘alifornla  Hotel 
Corp.,  Maryland  Hotel.  Pasadena,  les.see. 
Noted  May  22. 

★  Que.,  Montreal — Y.  W,  C.  .-V..  Dorchej- 
ter  St.,  let  contract  constructing  5  story, 
stone,  steel  and  concrete  building,  to  in¬ 
clude  20  X  60  ft.  swimming  pool.  48  x  64 
ft.  gymnasium,  roof  giirden.  cafeteria,  etc., 
to  K.  O.  M.  Cape  Co,,  New  Hirks  Hldg. 
.\bout  $300,000,  Noted  Mar.  13. 


("ontinued)  ★O.,  Troy — Sales — Troy  Automobile  Co., 

Market  St.,  let  contract  building  2  story. 
ItiifTalo — Office — Amer.  R.adiator  60  x  170  ft.,  rein. -con.  sales  building  ami 
Hid  .We.,  will  build  2  story.  45  garage,  rein. -con.  tiooring,  concrete  foun- 
k  and  rein. -con.,  rein. -con.  floor-  datlon.  to  Concrete  Ste*d  Constr.  t'o..  415 
te  foundation.  About  $50,000.  >Iitchell  lildg.,  Springfield.  Al>out  $50,000. 
be  done  by  day  labor. 

★  Mlrh.,  Detroit — Office — See  ‘'Industrial 
Central  Isllp  —  Hospital — State  Woru.s.” 
omn  ,  Albany,  let  general  con¬ 
ing  3  story.  39  x  296  ft.  addi-  Midi.,  Detroit — Schools — Hd.  Educ..  50 
;l  wings.  35  x  39  ft.  brick  and  Itway.,  received  bids  building  (a)  Hongfel- 
(-oncrete  foundaton,  to  Central  low  School,  (b)  Roosevelt  School,  (c) 
tal  here,  to  W.  E.  Crow  Constr.  Standard  School;  <1)  masonry,  (2)  car- 
trk  .Vve.,  New  York  City.  $289,-  pentry,  (3)  heating  and  ventilating,  from 
rv  work  to  Jarcho  Bros..  22  East  F.  H,  Goddard.  516  Franklin  Ave..  (al) 
Cew  York  City,  $24,000;  heating.  $59,000.  (bl)  $138,500.  tcl )  $188,000;  Cul- 
irmstrong  Co..  3  Fulton  St..  Al-  bertson  &  Kelley.  814  Ford  Bldg.,  (al) 
(42.  .Noted  June  12.  $64,880.  (bl)  $157,870,  (cl)  $207,186;  M. 

A.  .Mahoney.  Penob.scot  Bldg.,  (al)  $65,- 
Kndicntt — Church — Methodist  499  ;  T.ennane  Bros.,  809  Pnion  Trust  Bldg., 

- :r;gatlon  let  general  contract  (bl)  $138,407;  M.  Bartholomaei.  466  War- 

X  151  ft,  brick,  concrete  foun-  pen  Ave.,  E..  (cl)  $225,000;  E.  Thiede.  287 
Monroe  St.  and  McKinley  Ave..  Berlin  St..  (a2)  $22,755,  (b2)  $32,901,  (c2) 
Co..  Binghamton.  About  $48  742:  Harcus  &  Co.,  774  Russell  St.. 

(a2)  $25,849.  (b2)  $41,635,  (c2)  $58,204; 
H.  M.  Martens  Co.,  221  Moffat  Bldg.,  (a2) 
.ittle  Valley — Hall — Cattarau-  $26,700.  (h2)  $33,300.  (c2)  $50,714;  J.  H. 
•ontract  building  3  story.  40  x  Partlan.  51  Park  PI.,  (a3)  $43,744,  (b3) 
steel  and  concrete  addition  to  $61,008.  (c3)  $90,129;  R.  L.  Spitzley 

I,  rein  -con,  flooring,  con-  ronstr.  Co.,  396  Mt.  Clair  Ave.,  (a3)  $44,- 

.  to  Warren  Constr.  t  o..  744  Noted  May  22. 

Jamestown.  About  $60,000. 

York — Mercantile — O. 

_  11  East  55th  St,,  will 

ifl  X  100  ft.,  brick  and  steel, 

16-18  West  36th  St. 

Work  wilt  be  done  by 
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$88,600. 

★  V.  V.. 

gns  t'o.  let 
70  ft.  brick,  stee 
hall  of  records, 

Crete  foundation, 

Gokey  Bldg. 

★  \.  Y.,  New 

Racker  Constr.  Co. 
build  11  story, 
brick  foundation,  at 
.(bout  $225,000. 
day  labor. 

★  N.  Y.,  New  York- 

72!'  7lh  .\ve.,  let  con 
123  X  150  ft.,  brick 
dation.  on  16l8t  St 
ilironx  I  loro. )  to  FI 
.',31  7th  Ave.  About 

V.  J.,  Jersey  City — School — Bd.  Educ. 
received  lowest  hid  building  School  No.  23, 
from  M  Connelly.  238  17th  St..  $719,000. 
Noted  June  12. 

★  Pu.,  Drexel  Hill — Church — Church  of 
Incarnation  let  contract  building  2  story, 
42  X  82  ft.  stone,  to  Bowden  Constr.  Co.. 
1713  Sansom  St.,  Phila. 


★  HI..  Ituda — Schools — Bd.  Educ.  let  con¬ 
tract  building  2  story,  89  x  90  ft.,  high 
school,  and  2  story.  36  x  92  ft.,  grade 
school,  with  28  x  36  ft.  wing,  to  replace 
school  In  Dlst.  137.  to  T.  D.  Hobson  &  Son, 
Harvey.  About  $100,000. 


★  HI.,  riiieago— Bank — Standard  Trust  & 
Savings  Bank,  102  South  Clark  St.,  let  con¬ 
tract  altering  3  story,  47  x  90  ft.,  at  110 
South  Clark  St.,  to  A,  Brundage,  110  South 
Dearborn  St.  About  $50,000. 


Federal  Government  Work 


PROPOSED  4VORK 

P».,  Phila. — Building — Bureau  Yards  & 
Docks.  Navy  Dept.,  Wash.,  D.  C..  pl.ans  to 
complete  erection  of  portable  steel  building, 
here  :  Spec.  3987.  About  $17,182. 

Del..  tVllmliigtnn — Dredging — T'.  S.  Engr. 
Office,  Old  Federal  Bldg.,  rejected  bids 
dredging  between  Rehoboth  Bay  and  Dela¬ 
ware  Bay.  Noted  May  15. 

Md.,  Annapolis  —  Oarage — Bureau  Yards 
&  Docks,  Navy  Dept.,  Wash.,  D.  C..  plans 
to  build  here ;  Spec.  3988.  About  $30,000. 

Vn..  Ouantiro — Road  and  Floor — Bureau 
Yards  &  Docks,  Navy  Dept.,  Wash..  I>.  ('. 
Tilans  to  build  concrete  road  and  floor  for 
hangar,  here  ;  Spec.  3980.  About  $44,000. 

8.  Paris  Island — Dining  Drydock — 

Bureau  Yards  &  Docks.  Navy  Dept..  Wash., 
D.  ('.,  plans  to  line  drydock  with  concrete  ; 
S|>ec.  3979.  About  $25,000. 

Fla.,  St.  Augustine — Shore  Protection — 
Bureau  Yards  &  I'iocks,  Navy  Dept..  Wash.. 
D.  C.,  plans  to  build  here ;  Sitec.  3973. 
About  $1000. 

K.V.,  I.nuisville — Lock  and  Abutment — 
F.  S.  Engr.  Office,  lyouisville,  recelv«*<l  no 
bids  building  lock  and  abutment  for  Dam 
No.  45.  Ohio  River,  at  Addison.  Ky.  Noted 
June  5. 

Tex..  El  Paso — Warehouse — 1^.  S.  Constr. 
Quartermaster  plans  to  build  warehouse  to 
cover  500,000  sq.ft,  floor  space.  About 
$1,000,000. 

Tex.,  San  Antonio — Hangars — XT.  S. 
Constr.  Quartermaster  soon  receives  bids 
building  twelve  1  story,  66  x  200  ft. 
hangars. 

Tex.,  San  Antonio — Storage  Building — 
T.T.  S.  Constr.  Quartermaster,  San  Antonio, 
soon  receive  bids  building  1  story.  136  x  240 
ft.  storage  building.  About  $140,000. 

BIDS  DESIRED 

Mass.,  RostoB— Cranes  —  Until  July  2 
(change  of  date),  by  Bureau  Yards  & 
Docks,  Navy  Dept.,  Wash..  D.  C.,  Install¬ 
ing  electric  traveling  cranes  in  addition  to 
structural  shop,  here ;  Spec.  3946.  About 
$65,000;  $10  deposit  required  for  plans  and 
spec.  Noted  June  19. 

Mass.,  Hlngham— Officers’  Quarters — Un¬ 
til  June  28,  by  Bureau  Yards  &  Docks, 
Navy  Dept,  Wash.,  D.  C.,  building  2  offi¬ 
cers’  quarters,  here ;  Spec.  3804.  AlK>ut 
$24,000  ;  $10  deposit  required  for  plans  and 
spec.  Noted  Feb.  18. 

N.  Y.,  Brooklyn — Cranes — Until  July  2 
(change  of  date),  by  Bureau  Yards  & 
Docks,  Navy  Dept,  Wash.,  D.  C.,  installing 
electric  traveling  cranes  in  Navy  Yard, 
here;  Spec.  3933.  About  $200,000;  $10  de¬ 
posit  required  for  plans  and  spec.  Noted 
June  5. 


★  WIh.,  Jefferson  —  Sanitarium  —  Bd 
Supervs.,  Jefferson  Co.,  let  contract  build¬ 
ing  1  and  2  story,  50  x  100  ft.,  rein. -con. 
and  brick,  rein. -con.  flooring,  concrete  foun¬ 
dation,  to  Hansen  Constr.  Co..  425  East 
Water  St..  Milwaukee,  $89,956.  Noted 
June  5. 


★  WI».,  Milwaukee — Store — Gimbel  Bros.. 
Grand  Ave.  and  West  Water  St.,  let  con¬ 
tract  building  6  story.  75  x  130  ft.  reln.- 
con.  and  brick,  rein. -con.  flooring,  concrete 
foundation,  on  S.vcamore  and  West  Water 
Sts.,  to  B.  Riesen  &  Sons.  1018  Humboldt 
Ave.  About  $250,000.  Noted  June  5. 


★  I’ll..  Phila. — Sales  and  S*‘rvlce — J,  J. 

Cfreenberg.  Morris  Bldg.,  let  contract  build¬ 
ing  2  story.  137  x  225  ft.,  concrete  and 
hrick.  on  Broad  and  M.aster  Sts.,  to  Wark 
<’o.  1737  Filbert  St. 

★  Minn.,  Minneapolis  —  Exchange  and 

★  Pa.  Phila.— Store — S  S.  Kresge  Co..  Office — Northwestern  Telephone  Exch.  Co.. 

931-937  Market  St.,  let  contract  for  alter-  224  South  5th  St.,  let  contract  building  11 
ing  and  building  3  story.  60.x  190  ft.  addi-  story.  132  x  157  ft.,  on  3rd  Ave.,  S.,  and 
tion  to  O  A  Fuller  Co..  Widener  Bldg.  5th  St.,  to  T^anquist  &  Illsley  Co..  1100 
.4l)out  $100,000.  North  Clark  St..  Chicago.  About  $1,000.- 

000.  Noted  Apr.  3. 

★  Pa  ,  PIttNburgh — Church — St.  Andrews 

congregation.  East  Liberty  St.,  let  contract  ★Minn..  MimieapolU  —  Office — Chamber 
Imilding.  2  story,  to  E.  Wehr,  Highland  of  Commerce  let  contract  building  35  x  50 
Bldg.  X  75  ft.,  rein. -con.  and  brick  addition  to 

school  on  3rd  St.  and  4th  Ave.,  S..  to  O.  V. 

★  Pa..  Tamaqua — Bank — First  Natl.  Bank  Haglln,  226  Library  Exch.  About  $52,000. 
let  contract  building  1  story,  50  x  63  ft,, 
hrick  and  concrete,  concrete  foundation,  to 
A.  Breslin,  Summit  Hill. 


★  Minn.,  Wilmar — Cottages  —  State  Bd. 
Control.  Capitol,  St.  Paul,  let  general  con¬ 
tract  building  2  story,  45  x  120  ft.,  rein.- 
con.  and  brick,  at  State  Asylum,  here,  to 
J.  Peterson,  3162  10th  Ave..  S.,  Minne¬ 
apolis,  $116,500.  Noted  June  12. 


★  Md..  Mt.  WaMliIngton  (Baltimore  P.  O. ) 
—  School  and  Dormitories  —  Sisters  of 
Mercy,  Mt.  St.  Agnes  College,  let  contract 
liuilding  3  story.  46  x  104  ft.,  rein. -con., 
steel  and  brick,  brick  and  concrete  founda¬ 
tion.  to  Fralnie  Bros.  &  Halgley,  18  Clay 
St..  Baltimore.  About  $50,000  ommission 


★Kan.,  Sahetlia — Memorial  Hall — City 

let  contract  building  2  story.  75  x  130  ft., 
rein. -con.,  stone  and  brick,  rein. -con.  floor¬ 
ing.  to  Petterson  Constr.  Co.,  Salina,  $55,- 
,>N.  r..  High  Point— Theatre— O.  E.  Noted  June  12. 

Ke.arns  let  contract  building  2  story.  40  x  , 

190  ft  brick,  to  J.  O.  Cannon.  High  Point.  ★Neh.,  Omaha — Store — E.  Tj.  Means,  Or- 
About  $50,000.  leans,  let  contract  building  6  story,  120  x 

132  ft.,  brick  and  rein. -con.,  concrete  foun¬ 
ds.  C'.,  Charleston — School — School  Bd.  datlon.  rein. -con,  flooring,  on  11th  and 
let  general  contract  building  2  story.  100  I'lodge  Sts.,  to  J.  L.  Carnegie  &  Sons  Co., 
X  liO  ft.,  on  King  St.,  to  McDavitt  Flem-  189  West  Madison  St..  Chicago.  About 
■ng  Co..  Chattanooga.  Tenn.,  $93,200.  $160,000.  Noted  May  29. 

Noted  May  1. 

★  s.  Hartsrille— High  School— School 

let  contract  building  2  story.  100  x  150 
ft  ,  timber,  to  J.  W.  Stout  &  Co..  Sanford. 

C.  About  $64,000.  Noted  June  5. 

Bessemer — Court  House  and  Jail 
1  'Je  Lovenues  Jefferson  Co.  let  contract 
huilding  3  story.  100  x  140  ft.,  on  18th  St. 
anil  ,.rd  Ave.,  to  Smallman,  Brice  Constr. 

.  Vl’f?  -  Birmingham. 

AlKJiit  9117.600.  Noted  May  15. 

eify'.'i  — Theatre — S.  Somerfleld, 

1  story.  66  x 

ii)  1 'e  concrete,  steel  and  brick,  on  West 
uvli  '  Bridge  Ave.  Aliout  $60,000. 

"ork  \\;ii  be  done  by  day  labor. 


★  N.  D.,  Pembina — High  School — Bd. 
Educ.  let  contract  building  high  school,  to 
B.  F.  Marshke,  Pembina.  About  $80,000. 
Noted  May  16. 

★Mo.,  St.  laiais — Mercantile — Allen  Es¬ 
tate,  903  I..a  Salle  Bldg.,  let  contract  build¬ 
ing  3  story.  40  x  70  ft.  reln.-con..  steel  and 
brick  addition,  reln.-con.  flooring,  at  300- 
304  North  4th  St.,  to  Pelligreen  Constr.  Co.. 
1500  South  Grand  Ave.  About  $50,000. 


'★Tex.,  Heorne — High  School — City  let 
contract  building  2  story,  74  x  116  ft.  brick, 
rein. -con.  and  steel,  concrete  foundation,  to 
Fischer  &  Lamble.  108  West  5th  St..  Aus¬ 
tin.  About  $60,000. 


Federal  Oovernment  Work  (Continued) 


N.  V.,  New  I'ork— OredRlnK — Until  July 
21.  by  U.  S.  IslnKr.  Office,  39  UTiltehall  8t.. 
dretlKliiK  In  FiiHHalc  Ulver,  N.  J. ;  adver- 
ila«*d  in  thia  laaue. 

N.  V.,  New  York — Removing:  Wreck — 
Until  July  23,  by  U.  S.  Kngrr.  Office.  39 
Whitehall  St.,  removlnir  wreck  of  ateam- 
ahip  Port  Phillip  in  main  entrance  to  New 
Yor*  flarltor :  adveniaed  in  thia  iasue. 

N.  Koekaway— Kxtenaion  to  Steam 
HeatliiK  Syatem — Until  June  28,  by  Kureau 
Varda  &  Docka,  Navy  Dept.,  Waan.,  1).  C., 
extendliiK  ateam  heating  ayatem  at  Air  Sta., 
here;  Spet\  3976.  Alwut  320,01)1);  |10  de- 
iwait  re(|Ulred  for  plans  and  spec. 

N.  V.,  KarJ(awa.v — I.a»trlne  and  Waah- 
room — Until  June  28.  by  Ilureau  V'arda  & 
Docka,  Navy  I>ept.,  Wash.,  D.  U..  building 
at  Air  Sta.,  here;  Spec.  3975.  About  |12.- 
000;  $10  deposit  retiulred  for  plans  and 
ai>ec. 

Pa.,  Phlla.— Dredging — ITntll  July  25,  by 
IT.  S.  Kngr.  Office.  Phila,,  dredging  SchuyU 
kill  River;  advertised  in  this  issue. 

Md.,  Italtimore — Dredging — Until  July  21, 
by  U.  S.  Kngr.  Office,  Raltlmore,  dredging 
in  channel  to  Curtis  Ray ;  advertised  in 
thin  issue.  Noted  June  5. 

I».  t'.,  Itellevue— Crane  and  Fire  Protec¬ 
tion  System — Until  June  28.  by  Kureau 
Yards  &  Docks,  Navy  Dept.,  Wash.,  D.  C. 
installing  at  pier,  here;  Sim-c.  3972.  About 
$55,000;  $10  de|>osit  required  for  plans  and 

I>.  r..  Wash.— Officers'  Quarters — Until 
July  15.  by  J.  A.  Wetmore,  BUiM>r\’.  archt.. 
treaa.  dept..  Wash.,  D.  C.,  building  medical 
officers'  quarters  at  U.  S.  Marine  Hospital, 
here. 

Va.,  Hampton  Rnadn — Hoat  Shed  and 
Dreilging — Until  June  28.  by  Kureau  Yards 
&  Docka.  Navy  IVpt.,  Wash.,  D.  C..  build¬ 
ing  l>oat  shed  and  drt*dglng,  here ;  S|>ec. 
3974.  About  $60,000;  $10  de|>OBit  requlrt'd 
for  plans  and  s|a‘c. 

Va..  <|iiantiro— Repairs  to  Flying  Field, 
Road  and  Floor — Until  June  28,  by  Kureau 
Yards  &  llocka.  Navy  Deid..  \Vash..  D.  C. 
repairing  flying  field,  building  road  and 
concrete  floor  for  hangar,  at  Marine  Avia¬ 
tion  Field,  here;  Si>ec.  3980.  About  $48,- 
000;  $10  deposit  r**qulred  for  plans  and 
spec. 


Va.,  Yorktown— Machine  Shop  —  ITntil 
June  28,  by  Kureau  Yards  &  Docks,  Navy 
D»‘pt.,  Wash.,  D.  C.,  building  here;  Spec. 
3978.  About  $5000;  $10  deposit  required 
for  plans  and  spec. 

N.  r.,  Wilmington — Ollicers'  Quarters — 
Until  July  15,  by  J.  A.  Westmon*.  suiierv. 
archt.,  treas.  dept..  Wash..  1).  C.,  building 
medical  officers'  <iuarters,  here. 

8.  r..  Charleston — Quarters  for  Guards — 
TTntll  June  28.  by  Kureau  Yards  &  Docks, 
Navy  Dejit.,  Wash.,  D.  C.,  building  here; 
8p<'C.  3977.  About  $50,000  ;  $10  de|>osit  re¬ 
quired  for  plans  and  spec. 

Ga.,  Savannah— Dredging — Until  July  21. 
by  U.  S.  Kngr.  Office,  Savannah,  dredging 
Savannah  Harbor  ;  advertised  in  this  issue. 

Fla.,  Jaeksonvllle— Coal — ITntll  July  24. 
by  U.  S.  Kngr.  Office.  Jacksonville,  fur¬ 
nishing  6000  short  tons  coal  for  U.  S. 
dredges  on  Hillslioro  Kay  and  tributary 
waters ;  also  5000  short  tons  coal  for  IT. 
S.  dredges  on  St.  Johns  River  and  triliutary 
waters;  advertised  in  thia  issue. 

Fla.,  Jaeksonvllle— Jetty — ITntll  July  24, 
by  U.  S.  Kngr.  Office,  Jacksonville,  build¬ 
ing  Jetty  at  entrance  to  St.  Johns  River ; 
advertised  in  this  issue. 

Ala.,  Andalnsia — Post  Office — ITntll  July 
22.  liy  J.  A.  Wetmore.  sii?H‘rv.  archt.,  treas. 
dept..  Wash.,  1).  C.,  building,  here. 

I,a.,  New  Orleans — Stone — Until  July  15, 
by  IT.  S.  Kngr.  Office,  Customhouse,  furnish¬ 
ing  and  delivering  stone  for  Head  of  Passes. 
South  Pass  and  Southwest  Pass.  Mississippi 
River ;  advertised  in  this  issue. 

Mirh.,  Sanit  8te.  Marie— Dredging — Until 
July  22.  by  U.  S.  Kngr.  Office.  Sault  bte. 
Marie,  dredging  Gross*-  Polnte  Channel, 
l.,ake  St.  Clair ;  advertised  in  this  issue. 

W.  D.,  Rapid  City — School — Until  July  16, 
by  C.  Sells,  comr.  Indian  Adairs.  Wash., 
D.  building  school,  here.  Noted  Mar.  20. 


HIOHWAYN — GII-BOA,  N.  T. 


Bids  were  received  by  Board  of  Water  Supply,  Municipal  Bldg.  New  Yor' 
10.  for  constructing  highways  around  Schoharie  Reservoir.  Contr  No  ’o  ' 
Schunnemunk  Constr.  Co..  Highland  Mills;  (B)  Beaver  Kng.  A  Contg  Co”  5i 
St..  New  York  City,  (C)  S.  Beskin,  B*acon  ;  (D)  Ward  A  Tully,  Inc..  2047  \v. 
Kr<M>klyn,  $229,225  ;  (K)  l*angthorn  Co.,  Inc.,  2  West  45th  St.,  New  York  fit 
(F)  J.  F.  Chapman.  Hillside,  N.  J.,  $259,325  ;  (G)  Rosod  Kng.  Co.,  Inc  ''a  '  l 
Kblg.,  New  York  City,  $287,650.  The  unit  bids  of  the  lowest  3  bidders  wi-r. 


'.’fy.  Jun- 
Tnini  ( 

'  )>-uii)i*-rt( 
■  llih  .SI 

I'ark  !>(,«' 

‘  '  fllllos.s 


1 10,000  cu.yd.  earth  excavation 

2.100  eu  yd.  rock  excavation 
2,000  cu.yd.  dry  paving 
710  cu.yd.  srouUsl  paving 
100  cu.yd.  drv  masonry 

)00  cu.yd  rubble  masonry  .  .  . 

1,000  cu  yd.  concrete  masonry  . 

6.100  bbis.  Portland  cement  .  .  .  . 

1,000  sq  ft.  flagging  . 

1,000  lin.ft.  6-in.  tile  underdrains.  .  .  . 
1,000  lb.  steel  (<ir  reinforcing  concrete 

22,000  lin.ft.  guard-rails . 

800  cu.yd.  broken  stone  and  gravel 
lOM  ft.b.m.  timticr  and  lumber . 

Kxtended  totals 


A 

$0  80 
2  10 
1  00 
7  00 

7  00 
9  00 

8  00 
1  00 
I  00 

40 
10 
10 
4  00 
60  00 


$176,700 


It 

10  71 
1  HH 
1  88 
1  1) 

1  I) 
6  18 
9  10 
)  88 
71 
I  )8 
20 
71 

1  88 
121  00 


$188,711 


( 

10  40 
)  Ou 
2  75 
)  50 
1  50 

t  00 
14  00 
)  00 
18 
12 
15 
50 
5  00 
70  00 


1! 


I 


f 


NKWAGK  TRKAT.MKNT  WORKS — PONTIAC,  .MICH. 

Bids  were  received  by  city,  (lowest  3),  June  9,  for  constructing  sewage  tr.iiiincn' 
works  from  (A)  Pitt  Constr.  Co.,  Fulton  Bldg.,  Pittsburgh,  Pa.;  (B)  Warner  Constr  Co 
189  West  Madison  St.,  Chicago,  III.;  (C)  Montague-Forwey  Co.,  813  Ford  Itldg  iie^ 
trolt.  The  unit  bids  were  as  follows: 


2,652  ft,  42-in.  sewer  . 

6  manholes  . 

Tanks: 

1,200  cu.yd.  excavation  above  100. . . . 
9,820  cu.yd  excavation  belowr  100.  . . . 

416  cu.ya.  Class  "A”  concrete . 

2,190  cu.yd.  ClasB  "B"  concrete . 

14.1  tons  cast  iron . 

2  screens.  . .  . 

Valves,  etc.  (lump  sum) . 

Weirs,  plank  (lump  sum) . 

Sludge  Bed: 

4,160  cu.yd.  excavation . 

62  cu  yd.  Class  "C"  concrete . 

2,110  s<).yd.  sand  bed . 

100  concrete  posts  . 

2,000  plank .  .  . 

I, 300  ft  track  . 

9  switches . 

I  dump  car . . 

Filters: 

I I, 800  cu.yd.  excavatifin . 

I, 000  cu.yd.  Class  "A”  concrete . 

8,280  sq.yd.  floor  . . 

I I, 620  cu.yd.  filter  stone . 

1 8  tons  cast  iron  . 

2,000  plank  . 

I  24-in.  sluice  gate. . . 

Inatalling  distrilmtnrs  (lump  sum) .  . . . 
Underdrains  (lump  sum)  . 

Secondary  Tanks: 

1,710  cu.yd.  excavation . 

120  cu.yd.  Class  "A”  concrete . 

4  18-in,  sluice  gates. . . . 

1  6-in.  valves  and  boxes  . 

2.71  tons  east  iron . 

Inlets  and  outlets  (lump  sum) . 

Pump  house  (lump  sum) . 

Miaeellaneous  Items: 

Bridge  (lump  sum)  . . 

1,800  cu.yd.  excavation  of  river . 

510  cu.ya.  6-in.  sludge  line . 

1,400  cu.yd.  6-in.  water  main . 

6  hydrants  . 

71  ft.  24-in.  reinforced  concrete  pip*-. 
406  ft.  10-in.  reinforri-d  concrete  pipe 

16  ft.  10-in.  cast  iron  pipe . 

184  ft.  15-in.  vitrified  pip<- . 

180  ft.  24-in.  vitrified  pipe . 

2,150  sq.yd.  roadways  . 

0.81  acree  8ce<liiig . 

1,560  sq.yd.  sodding  ...  . 

1 10  sq.yd.  riprapping . 

Extcadcil  totals . 


$9  00 

$10  92 

110  00 

190  00 

1  00 

82 

2  so 

1  00 

28  00 

25  82 

28  00 

25  25 

110  00 

210  00 

100  00 

61  4b 

1,700  00 

6,000  00 

100  00 

421  00 

1  25 

82 

15  00 

IS  71 

1  00 

1  70 

1  00 

4  10 

70  00 

128  00 

90 

75 

60  00 

72  00 

ISO  00 

218  00 

1  50 

82 

21.00 

19  19 

1  20 

1  37 

4  25 

4  00 

150  00 

270  00 

70  00 

76  00 

100  00 

475  00 

800  00 

428  00 

6,400  00 

11,800  00 

1  00 

1  00 

21  00 

19  91 

200  00 

220  00 

10  00 

51  00 

180  00 

215  00 

1,200.00 

1,564  00 

1,200  00 

2,462  00 

2,000  00 

2,739  00 

1  00 

82 

2  00 

2  41 

2  00 

2.51 

65  00 

too  00 

1  00 

4  05 

4  00 

5  07 

14  00 

18  45 

1  00 

2  40 

2  00 

1  50 

50 

50 

200  00 

90  00 

50 

60 

1  00 

2  70 

$295,796 

$299,992 

(• 

$24,740  no 


I  00 
1  6) 

21  72 

22  75 
IK  20 
100  00 

1.925  68 
100  00 

I  00 
21  80 
I  22 
4  00 
III  00 
I  00 
75  00 
211  00 

I  10 
21  82 

1  80 
4  10 

116  00 
116  10 
275  00 
1,120  00 
6,011  00 

1  00 
21  82 
166  10 
24  47 
III  00 
1,661  00 
2,220  00 

2,775  00 

2  60 
2  50 
1  00 

100  00 
1  10 
6  10 
17  00 

1  77 
1  10 

72 

900  00 
66 

2  10 
$118,096 


Tex.,  Galveston — Paving  Material — Until 
July  7.  by  IT.  S.  Kngr.  Oftlce,  Galveston, 
furnishing  19,000  cu.yd.  freshwater  sand, 
46.000  bills.  Portland  cement,  38,000  cu.yd. 
broken  stone,  and  1.070.000  Ib  reinforcing 
steel. 

Tex.,  Wan  .\ntonlo  —  Warehouse  —  Until 
July  1,  by  U.  S.  Constr.  Quartermaster, 
building  warehouse,  to  cover  1,000,000  aq. 
ft  floor  space.  About  $2,000,000. 


Cal..  Mare  Island — Cranes — Until  July  - 
(change  of  date),  by  Bureau  Vards  k 
Docks,  Navy  Dept.,  Wash..  D.  (  ..  install¬ 
ing  3  electric  traveling  cranes  In  alTU,'’" 
tural  shop,  here  :  Spec.  3903.  Alioul  $-i4-- 
000;  $10  deposit  required  for  plans  and 
spec.  Noted  June  19. 


H.  T.,  Honolulu — Dredging— Until  .W 
16.  by  U.  S.  Kngr.  Office.  Honolulu,  (IredK- 
ng  Honolulu  Harbor;  advertised  in  tnis 


Idaho.  Horrento — Cottage — ITntll  July  23, 
by  C.  Sells,  comr.  Indian  Affairs,  Wash., 
D.  C.,  building  physicians  cottage  at  Coeur 
d'Alene  sichool.  here. 


Aria.,  L.eapp — Bridges — ITntll  July  23.  by 
C.  ^lls,  comr.  Indian  Affais,  building  two 
steel  highway  bridges,  one  over  Little 
Colorado  River  and  one  over  Canyon 
DIable,  near  here. 


'RICKS  AND  CONTRACTS  AIVAKIIKH 
($tlndicates  award  of  eontrarti 

★N.  H.,  Portsmouth  —  Laundry--Buivaii 

'ards  A  Docks.  Navy  - ‘“I^„Vri.-ks 

;t  contract  building  at  Marine  |Jai^racY. 

ere,  to  T.  A.  Cassidy  54  BoylstonJiU 

'itchburg.  Mass.,  (1)  $11,600,  (60  day, 
loted  June  19. 


(3)  vltr.  brick  manonry  i>cr  cu.yd.  ;  (4)  8.  r.,  Charlrnton  —  Buildlnfc  —  Bureau 

Hewer  brick  per  cu.yd.,  from  W.  K,  Cush,  Yards  A  Ik>ckH.  Navy  Dept.,  Wash.,  D. 

3rd  and  It  Sts.,  N.  K.,  (1)  $2.86.  (2)  $16.40,  received  bids  June  IK,  conHtructlnK  amuse- 

(3)  $45,  (4)  $24;  W.  K.  Brenlzer,  101  New  ment  building,  here,  (1)  work  complete, 

York  Ave.,  N.  K.,  (1)  $2.60,  (2)  $16.60,  <3>  from  1).  F.  Brandon  *  tV,  K06  James 
$46,  (4)  $25;  (I.  Hyman,  1116  Morse  St.,  Bld»j.,  ChattanooKa.  T- nn.,  (1)  $36,774, 

N.  K.,  (I)  $3,  (2)  $17,  (3)  $40,  (4)  $30.  (120  days),  (2)  $IK47,  (3)  $1025;  H.  S. 

Noted  June  12.  Uols-rts  &  Co.,  1123  Bway.,  New  York  City, 

(I)  $30,644,  (  180  days).  (2)  add  $1500,  (3) 
ileduct  $2700  ;  Simons-Mayrant  Co.,  Peoples 
Ottlce  BIdK.,  (1)  $41,497,  (  120  days*,  (2* 
add  $900,  (3)  deduct  $1000.  Noted  June  5. 

8.  C..  riinton — Post  Ottlot — J.  A.  Wet- 
more,  superv.  aroht.,  treas.  deiit..  Wash., 
I>.  C.,  received  bids  June  IS,  bulldlnK,  here, 
(materials  furnished  by  Government),  from 
W,  J,  Brent,  632  Baw  BUIk..  Norfolk,  Va., 
$25,296  ;  Unkefer  Constr.  Co..  Minerva.  O., 
$39,350.  Note<l  May  29. 

8.  Paris  Island  —  OreilKe — Bureau 

Yar<ls  &  Docks,  Navy  IVpt..  Wash.,  I>.  C.. 
re<3elved  bids  June  18.  furnlshinK  12  In. 
steam-driven,  hydraulic  dredKe,  at  Marine 
Itecniltlnir  Sta.,  here,  from  Kly  Constr.  Co.. 
201  Hast  Henry  St..  Savannah,  Oa..  $55,000, 
(second-hand  dre<lKe)  ;  Kllicott  Machine 
Corp.,  Bush  and  Severn  Sts.,  Baltimore. 
Md.,  $73,600  (120  days).  Noted  June  5. 

★  8.  r..  Port  Knyal — Dredge — Bureau 
Yards  A  Docks,  Navy  Dept.,  Wash.,  D.  C.. 
let  contract  InstallliiK  12  In.  hydraulic 
dredge,  here,  to  Kllicott  Machine  Co.,  Bush 
and  Severn  Sts.,  Baltimore.  Md..  $73,500, 
(120  days).  Notwl  June  6. 

'AFIs..  Jacksonville  —  DredglnK  —  D-  S. 
Rngr.  Office,  Jacksonville,  let  contract 
dredging  In  Miami  Hi  .'bor  (Blscayne  Bay), 
to  Bowers  Southern  Dredging  ('o,,  Amer 
Natl.  Insurance  Bldg.,  Galveston,  Tex..  $60.- 
000.  Note<l  April.  3. 

★8.  I).,  Ilellefourrhe— Post  Office — J.  A. 
W'etmore.  superv.  archt.,  treas.  dept., 
'AVa..  Hampton  Roads — Electric  Dlstrlh-  Wash.,  D.  C.,  let  contract  building  post 
uting  System Bureau  Yards  A  Docks,  office,  here,  to  C.  K.  Goodbam,  ('hadron. 
Navy  Dept.,  Wash.,  D.  C.,  let  contract  In-  .Neb..  $54,750,  (14  months).  Noted  June  12. 
stalling  at  Submarine  Base,  here,  to  Hatzel 

A  Buchler,  Inc.,  373  4th  Ave.,  New  York  •kMont..  Hamilton — Hoad  Work — Bureau 
City,  (1)  $48,813  plus  $2750  for  furnishing  Pub.  Rds.,  Missoula,  let  contract  grading 
Underground  Cable  Co.  terminal  boxes,  5.1  ml.  East  Fork  Bitterroot  National  For- 
(120  (lays).  Unit  prices  on  (2),  (3)  and  p*!  Hd.,  to  P.  O’Connor,  Missoula,  $16,026. 

(4)  also  accepted.  Noted  June  19.  Noted  June  6. 

Va.,  Hampton  Roads  —  Pier  —  Bureau  t^Col.,  Denver — Rollers — J.  A.  Wetmore. 
Yards  A  Docks,  Navy  Dept.,  Wash.,  D.  C.,  superv.  archt.  treas.  dept..  Wash.,  D.  C.. 
received  bids  June  18.  building  merchandise  let  contract  installing'  2  iHiilers  in  i>ost 
pier,  here.  (1)  work  complete,  from  office,  here,  to  ('.  J.  Gleason,  Augusta  Ga.. 
Mcl.iean  Contr.  Co..  Fidelity  Bldg.,  Baltl-  $5675.  Noted  June  19. 
more.  Md.,  (1)  $657,000.  (295  days),  (2) 
deduct  $120,  (3)  $45;  J.  Gill  A  Sons.  1302 
Citizens  Bldg.,  Cleveland.  O..  (1)  $669,000, 

(300  days),  (2)  $670,  (3)  $490;  If.  P.  Con- 
verse  A  Co.,  31st  St.  and  Colonial  Ave., 

Norfolk,  Va,.  (1)  $679,800,  (270  days),  (2) 

$1000,  (3)  $70;  Boyle  Robertson  Constr. 

Co..  Evans  Bldg.,  Wash.,  D.  C..  (1)  $629,- 
497,  (300  days),  (2)  $900,  (3)  $100.  Noted 
June  5. 


(government  Work  (Continued) 

,  iioston— Repairing  Pier  Walls— 
Yards  A  Docks  Navy  I>pt.,  ''ash. 
let  contract  repairing  walls  of  Pter  1 
-'f-V  Cement  Gun  Constr.  ' 

St  Allentown.  Pa.,  $35,438 
(2),  (3)  and  (4),  (90  days), 


Federal  ' 

alia**; 

Bureau  ' 

n  C,.  k- 
,0  Dewey 
Hamilton 
iiem.i  11  >■  -  .j- 

■  .  an>i  niatrihiif.  D-  C-  Wssh. — .Scwago  Dlsposal  Plant — 

‘  ''rlsew— Heating  and  Dlstrlbut^  Comrs,.  Dlst,  Bldg,,  received  bids 

intt  '^let  contract  ex-  Janet  23.  constructing  substructure  for  Rock 

Vavy  I’"“  „''/^V„nPk^a’drstrmbUng  sts-  ''reek  Pumping  St.  of  sewage  dlsiM>saI  sys- 
iendlnK  heating  pl^t  and  dlstrluDting  ^  excavation  per  cu.yd.  ;  (2) 

ipm.  here,  to  Power  Efficiency  C  p.,  concrete  masonry,  from  W,  F,  Brenlzer  Co,, 

BIdK.  Huffalo.  N.  Y.,  $64,888  t(0  aaysj.  ^  ^2) 

Noted  June  13.  115  ;  Backer  A  Chapman,  314  E<|UltahIe 

«  -  iilnsham  —  Dredging  —  Bureau  Bldg.,  Baltimore,  Md.,  (1)  $5.47,  (2)  $20,77. 
I  nocks  Navy  Dept..  Wash..  D.  C..  Noted  June  6. 

'^’^iTnir'ict  dredging  at  Naval  Ammunition 

Ifi  c()ntr.u  to**  Bay  State  Dredging  A  Va.,  Hampton  Roads  —  Bridge — Bureau 
Pejtot,  h<r  .  St..  East  Boston.  Yards  &  Docks,  Navy  Dept.,  Wash.,  D.  C., 

'  ontB  o^  received  bids  June  18.  building  transfer 

Noted  June  bridge  at  0|>eratlon  Base,  here,  (1)  work 

oMsss..  Illngham — Fire  Protection  Sys-  complete,  from 
.  ,r_-Hureau  Yards  A  l^cks.  Navy  Dept.,  Raymond  Concrete  Pile  Co.,  140  Cedar  St., 
uTsti  I>  C.  let  contract  Installing  here,  n^w  York  t'lty,  (1)  $113,420  (210  days). 

fH  to  Pitt8burgh-I>8  Molnes^Steel  Co  (2)  $  .85,  <3)  |  50. 

Munsey  Bldg..  Wash.,  D.  C..  $27,190,  McLean  Contg.  Co..  1416  Fidelity  Bldg., 
1140  days)  ;  (b)  Carleton  Mace  Eng.  Coi^..  Baltimore,  Md.,  (1)  $114,745  (200  days). 

'44  Washington  St..  Boston.  Mass.,  $87,362,  (O)  add  $1.26,  deduct  $  .10,  (3)  add  $  .65, 

(PO  days).  Noted  June  19.  deduct  $  .05. 

,  McIIarg  Barton  Co.,  171  Madison  Ave., 

★  B.  I..  Marine  Ra^^^^  York  City,  (1)  $123,900  (210  days), 

NHvy  Yard  let  contract  t»t»‘'‘t‘"K  (2)  add  $  .75,  deduct  $  .20.  (3)  add  $  .40. 

;iritoKtrn.VsV.TM73“^^  CsK  deduct  $  .10.  Noted  June  6. 

Note<l  May  22.  Hampton  Roads — Buildings,  Rall- 

J.V  V  Rmoklvn _ Building,  etc. — Bureau  road.  Sewer  and  Water  Systems — Bureau 

V  ^  luicks  Navy  Dept  r  Wash..  D.  C..  Yards  A  Docks,  Navy  Dept.,  Wash..  D.  C., 
ircmsfract  constructing  \tulldlng  "F"  and  jet  contract  constructing  Industrial  bulld- 
iit-Hne  stairway  In  main  hospital,  here.  Ings.  railroad,  sewer  and  water  systems, 
?,^  Nncent  Constr  Corp..  505  5th  Ave.,  at  Submarine  Base.  here,  to  Boyle-Rohert- 
IwYork  City  $250,422  (120  days).  Noted  son  Constr.  t'o.,  Evans  Bldg.,  Wash.,  D.  C., 

New  lorK  t  li>.  '  $210,290.  (210  days).  Noted  June  5. 


Iilyn — Fire  Protection  Appa- 
Yards  A  Docks.  Navy  Dept. 


Oldaho,  Coeur  d'Alene— Road  Work — 
Bureau  Pub.  Rds.,  Missoula.  Mont.,  let  <'on- 
tract  griiding  3  ml.  Sect.  2.  Fourth  of  July 
Canyon  Rd.,  Kootenai  Co.,  to  De  Camp 
Bros.  &  Hughes,  Chatcolet,  $21,500.  Noted 
May  15. 

f^CsI.,  8an  Franairo— Fireprooflng — Bu¬ 
reau  Yards  A  Docks.  Navy  l)ept..  Wash., 
D.  C..  let  contract  fireproofing  (lowerhouse 
and  machine  shop  here,  to  TIburon  ('utleben 
Bros.,  New  Call  Bldg.,  $17,691,  (97  days). 

★P.  I,,  Cavite— Power  Plant  Equipment — 
Bureau  Yards  A  Docks,  Navy  De|)t., 
Wash.,  D.  C..  let  contract  Installing,  here, 
to  ('.  C.  Moore  A  Co..  Sheblon  Bldg.,  San 
Francisco,  Cal.,  $112,642,  (140  days).  Noted 
June  5. 

P.  R.,  Cayey- Radio  Buildings — Bureau 
Yards  A  Docks,  Navy  De|(t..  Wash.,  D.  C.. 
received  bids  building  addition  to  o|>erators’ 
quarters  and  2  cottages  at  High  Power 
Radio  Sta.,  here  ( 1 )  work  complete,  from 
Hamilton  A  Chambers  ('o..  29  Rway.,  New 
York  City,  (1)  $37,400,  180  days);  King 
Lumber  Co..  Charlotesville,  Va..  (1)  $54.- 
000,  (180  days),  (2)  $24.(>00  ;  (3)  $35,000. 
Noted  May  29. 


Va.,  Newport  News— Boilers — J.  A.  Wet- 
more.  superv.  archt.,  treas.  dept..  Wash., 
D.  C.,  received  bids  June  20,  installing  In 
post  office  and  custom  house,  here,  from 
W.  Wllhy,  Selma,  Ala.,  $1968;  C.  J.  Glea¬ 
son,  Augusta,  Ga.,  $2148;  Noland-CIifford 
Co.,  330  28th  St.,  $2365.  Noted  June  5. 


★Va.,  Norfolk — Dredging — IT.  S.  Engr. 
Office,  Custom  House,  let  contract  dredging 
and  widening  channel  to  Newi>ort  News, 
to  Sanford  ft  Brooks  Co.,  Commerc«‘  and 
Water  Sts.,  Baltimore,  Md.,  $370,313.  Noted 
April  10. 


Va.,  Quantleo  —  Storehouses  —  Bureau 
Yards  ft  Docks.  Navy  Dept.,  Wash.,  D.  C., 
received  bids  June  18.  metal  storehouses, 
here,  (1)  work  complete,  from  Austin  Co.. 
1026  Bulletin  Bldg.,  Philadelphia.  Pa..  (1) 
$262,000,  (2)  $245,000,  (4)  $286,000  ;  Boyle 
Robertson  Const.  Co..  Evans  Bldg.,  Wash., 
D.  C..  (1)  $266,600,  (60)  days),  (2) 

$254,119,  (60  days).  (4)  $289,541,  (5)  $2.50, 
(20  days),  alternate  (1)  $272,488,  (2) 

$260,955  ;  Newport  Contg.  ft  Eng.,  Co.  Slls- 
by  Bldg.,  Newport  News.  (1)  $274,697 

(60  days),  (2)  $259,147,  (60  days),  (4) 
$297,862,  (60  days).  (5)  add  $2.92,  (30 
days).  Noted  June  12. 

★Va.,  Quantleo— Tank  and  Tower — Bu¬ 
reau  Yards  ft  Docks.  Navy  Dept.,  Wash., 
D.  C.,  let  contract  building  steel  water  tank 
and  tower  at  Marine  Barracks,  here,  to 
Pittsburgh  ft  Des  Moines  Steel  Co.,  959 
Munsey  Bldg.,  Wash.,  D.  C..  $5580,  (76 
days).  Noted  June  19. 


Miscellaneous 


PROPO8KD  WORK 

Kleetrle  Light  fiystem — Rndirott.  N.  V, 
— Village  Bd.  Trustees  soon  receive  bids 
installing  ornamental  electric  lighting  sys¬ 
tem  on  Washington  Ave.  Cost  between 
$12,000  and  $16,000. 

Airdrome,  ete. — Ogdrnabnrg,  N.  T.— 

Amer.  Handley  Page  Co.,  Inc.,  recently  In¬ 
corporated  with  $5,000,000  capital  stock, 
plans  to  build  airdrome.  Including  repair 
and  machine  shops.  Cost.  Including  equip¬ 
ment.  $100,000.  Adress  W.  H.  Workman. 
82  Ford  St.,  dir. 


★Va..  Quantleo— Wharf — Bureau  Yards 
A  Docks,  Navy  Dept.,  Wash.,  D.  C.,  let 
contract  building  here,  to  McLean  Contg. 
Co..  1415  Fidelity  Bldg.,  Baltimore.  Md., 
$124,975.  (146  days).  Noted  June  5. 


Fire  Alarm  and  Telegraph  Syateme — 
Rensselaer,  N.  T.— R.  Greenalch,  city  engr., 
soon  receives  bids  altering  and  extending 
fire  alarm  and  telegraph  systems.  Cost 
between  $18,000  and  $20,000. 
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Mlscellaneoua  (Continued) 

Coal  Pocket — Roeheater,  N.  V,— A.  R. 
Miller,  Jr,  500  Weat  Ave.,  toon  reoelvea 
blda  bulldInR  rein. -con.  circular  coal  p<ick«t. 
50  ft.  diameter,  40  ft.  hlfcb,  near  ItufTalo, 
Uocheater  A  IMlteburgh  It.  It.  on  Weat  Ave. 
Coal  t>etween  $12,000  and  $15,000. 

Pavilion — Hyrara«e,  N.  V. — Superva.  On- 
ondatra  t'o.  voted  a|i|>ro|>rlatlon  of  $500 
to  have  plana  draws  for  chlldren'a  pavilion 
at  Onondaica  Tulx-rculoala  Sanatorium. 
Coat  between  $75,000  and  $100,000.  Ad¬ 
dress  C  H.  Searl,  Syracuse. 

Truck,  etc.  —  HyraroKe,  N.  Y.  —  B<1. 
Supervs.,  Onondafta  Co.,  soon  receives  bids 
for  1  IlKbt  truck.  $1800,  2  tar  kettles,  $600 
and  1  trailer,  $2000. 

Nwlmmlnt  Pool — Montclair,  N.  J.— Bd. 
R<luc.  havInK  plans  preimrerl  by  Starret 
A  Van  Vleck,  encra.,  8  West  40th  St.,  New 
York  City,  for  swImminK  pool  In  present 
hlKh  school.  About  $50,000. 

Hwimmlns  Pool- 
See  “BuildlnKA” 

Cemetery — Lanslns,  Mich, — City  election 
July  26  to  vote  on  $38,000  bonds  to  enlarge 
Mt.  Hope  Cemetery. 

Telephone  Line  —  Llvlafston,  Mont.  — 

Paradise  Valley  Telephone  Co..  LlvInKston, 
plans  to  build  20.  ml.  telephone  lines  to 
farmInK  community  In  Paradise  Valley.  R. 
B.  Smith,  pres. 

Flood  Protection — Chllllcothe,  Mo. — Grand 
River  D.  D.,  L.lvlna8ton  Co.,  havinff  surveys 
aAd  plans  prepared  building  flood  protec¬ 
tion  for  Grand  River  V'alley,  to  reclaim 
100,000 -acres  of  farm  lands.  About  $1,500,- 
000.  Morgnr.  Knp.  Co.,  Goodwyn  Institute 
Bldg.,  Memphis,  Tenn.,  engra 

Memorial  i*ark — Kingsville,  Tex, — City 
plans  to  build  |iark.  Plans  Include  35  x  100 
ft.  concrete  swimming  i>ool.  dressing  rooms 
for  men  and  women,  play  ground,  etc. 

Park — Astoria,  Ore— Chamber  of  Com¬ 
merce  and  Bd.  Park  Dlra.  having  prelim¬ 
inary  plans  made  for  i>urcha8ing  site  and 
establishing  park,  to  Include  |  ml.  race 
track,  fair  exhibit  building,  playground, 
bandstand,  stadium,  air-plane  hangar,  foot 
ball  fleld,  base  ball  grounds,  grandstand 
and  bleachers  (between  8000  and  9000  seat¬ 
ing  capacity).  Cost 'site,  $37,100,  and  im¬ 
provements  $85,100.  E.  G.  Gearhart,  aud. 

Retaining  Wall — LInnton,  Ore. — See 
"Industrial  Works.” 

Hewerage  flystem— Ore.,  Portland — City 
Council  plans  to  build  on  Bast  S7th  St.  and 
Raymond  Ave.  sewerage  system  In  Bast 
S7th  St.  to  Harold  Aves.  and  56th  Ave. 
proposed  trunk  sewer ;  58rd  Ave.  S.  B. : 
47th  St.  S.  E.  ;  50th  Ave. ;  East  S9th  St. ; 
Bast  S8th  St.  ;  East  40th  St.  ;  41st  St.  S. 
B.  ;  42nd  St.  S.  B.  :  44th  St.  S.  E. ;  45th 
St.  S.  E. ;  estimated  cost,  cement  or  vltr. 
pipe,  $43,282  :  including  service  and  branch 
pipes,  manholes,  catchbasins  and  lamp- 
noles ;  also  building  sewerage  system  in 
Bast  77th  St.  N.,  vltr.  or  cement  pipe, 
$5483 :  In  Bast  76th  St.  vltr.  or  cement 
pipe,  $4924.  O.  Laurgaard,  city  engr. 

Harbor  Improvements — Newport  Beach, 

Cal. — Bd.  Sui>erv8.  Orange  Co.,  Santa  Ana, 
voted  following  amounts  to  improve  New¬ 
port  Beach  hwrborr  $187,000  for  cutting 
new  channel  for  Santa  Ana  River  through 
sand ;  $270,000  for  dredging  channel  in 
bay,  $43,000  for  wharf,  warehouse  and  rail¬ 
road  connection  ;  $50,000  for  extending 

rock  jetty.  J.  M.  ^nks.  co.  elk.  Leeds  A 
Barnard.  Central  Blag.,  Los  Angeles,  engra 
Noted  Apr.  17. 

Water  Meter* — Tulare,  Cal. — City  plans 
to  purchase  750  water  meters.  A.  P.  Bos- 
worth,  city  engr. 

Cement.  Crnnhed  Rt«ne,  ete.  —  Three 
River*,  Qne. — Bellefeuille  A  Trepanler,  St. 
Francis  Xavier  St.,  plans  to  purchase  20.- 
000  bags  cement,  6000  cu  yd.  crushed  stone 
and  12,000  sq.yd.  road  stiE  mesh. 

Incinerator — Verdun,  Qne. — City  plans  to 
build  Incinerating  plant.  About  $106,600. 
O.  E.  Ghysene,  City  Hall  engr. 

nike — Venlun.  Que. — Town  Council  voted 
$600,000  by  law  to  build  dike  here.  Q.  B. 
Ghysene,  (Jity  Hall,  engr. 

Purlfler,  etc. — Kingston,  Ont. — Municipal 
Council  plans  to  expend  $30,000  for  new 
purifier,  $10,000  for  liner  and  $10,000  for 
generator.  In  connection  with  gas  plant. 

Cement,  Briek,  etc.— Kiti-thener,  Ont. — O. 
G.  Schelfele,  43  Weber  St,  plans  to  pur¬ 


chase  100  bbla.  cement  26,000  rugged 
bricks  and  $4000  worth  pine  and  chestnut 
lumber. 

Uarbage  Ineliierator — Niagara  Fall*.  Ont. 

— (?ity  soon  lets  contract  building  incinera¬ 
tor.  AlHJUt  $60,000.  W.  J.  Seymour,  elk. 
Noted  June  12. 

Turntable — Peterboro,  Ont, — Canadian 
Pacifle  Ry..  Windsor  St..  Montreal,  Que., 
plans  to  build  turntable  here.  About  $30,- 
000.  J.  R  M.  Kairbairn,  asst.  ch.  engr. 

nil>M  llENiKEU 

Cast  Iron  Pipe — Jersey  City,  N.  J.— Until 
July  8,  by  city,  furnishing  and  delivering 
c.  1.  water  pipe. 

Mason's  Materials — Jer*e.v  Clt.v,  N.  J.— 
ITntll  July  8,  by  city,  furnishing  and  de¬ 
livering  6  months  supply  of  masons'  mate¬ 
rials  to  Include  lime,  sand,  cement,  etc. 
Noted  May  8. 

Riprap,  ete.— Ft.  Pierce,  Fla. — Until 
June  30,  by  C.  M.  Horton,  secy.  Ft  Pierce 
Inlet  Diet.,  building  inlet  cut  and  rlprap- 
plng  work  Involves  85,000  cu.yd.  earth 
excav.,  1720  cu.yd.  Jetty  hearting,  2200 
tons  Jetty  capping  and  1200  cu.yd.  riprap. 
M.  Hallowes,  Ft.  Pierce,  engr. ;  adver¬ 
tised  in  this  issue. 

Pumping  Engine  —  Milwaukee  Wis. — 
Until  July  16.  by  Central  Bd.  Purchan«-s. 
City  Hall,  building  pumping  engine  with 
20,000,000  gal  capacity.  About  $250,000. 
O.  P.  Staat  city  engr. 

Road  Oravel — Cambridge,  Minn. — Until 
July  14.  by  F.  A.  Norall,  aud.  Isanti  Co., 
furnishing  7000  cu.yd.  road  gravel,  f.o.b. 
Minneapolis,  to  be  used  for  5  mi.  road.  P. 
M.  Torrell,  Cambridge,  engr. 

Ineinerator — flfdalla.  Mo.— Ttntll  July  7. 
by  city,  furnishing  material  and  building 
20-ton  Incinerator.  F.  T.  Learning,  city 
engr. 

Darn — Olla  Bend,  Arts. — .See  "Excavation 
and  Dredging." 

Pier  and  Freight  Hhed — Astoria,  Ore. — 
Until  July  1,  by  Port  of  Astoria  Comn.,  for 
all  labor  and  material,  except  plumbing, 
sprinkler  system  and  electrical  work  for 
building  Pier  No.  3  and  Freight  Shed  No.  4 
Work  involves  furnishing  and  driving  280 
brace  piles,  4960  straight  piles  (all  fender 
piles  considered  straight  plies),  involving 
366,660  lln.ft.  piling,  40-90  ft.  under  cut¬ 
off.  392,000  B.  M.  sash  and  sway  bracing, 
670,000  ft.  B.  M.  lagging.  4  8,000  ft.  B.  M. 
whaling  strips,  336.000  sheet  piling;  11,000 
cu.yd.  rock  rip  rap ;  85,200  lb.  w.i.  machine 
bolts;  31,000  lbs.  wire  w.i.  boat  spikes, 
34.250  malleable  washers;  1586  ft.  pile  and 
timber  frontage,  on  Slip  No.  2,  535  ft. 
pierhead  line.  1760  ft.  frontage  on  Slip  No. 
3,  100  ft.  bulkhead  across  end  of  Slip  No. 
3,  sand  flil  dredged  in  by  20  in.  suction 
dredge,  Natoma  ;  building  rein. -con.  walls, 
frame  trusses  and  roofs  of  freight  shed  160 
ft.  8  in.  X  1520  ft..  Including  fabricating 
and  placing  reinforcing  steel,  Ogden  steel 
turnover  doors,  roller  doors,  rails,  a^halt 
paving,  hydrated  lime,  cement,  etc.  Cl.  W. 
Warren,  secy.  R.  R  Bartlett,  ch  engr. 

Lift  Gates — Los  Angeles,  Cal. — ^Untll  July 
11,  by  Bd.  Pub.  Serv.,  furnishing  hydraulic 
lift  gatea  W.  Mulholland,  645  South  Olive 
St,  engr. 

Lighthouse  Tower,  etc.— Ottawa,  Ont.— 
Until  July  7,  by  Marine  Dept.,  Ottawa, 
building  reln.-con.  lighthouse  tower,  fog 
alarm  building  and  dwelling  combined,  at 
Triple  Island,  in  Brown  Passage,  northern 
British  Columbia,  for  Dominion  Govern¬ 
ment.  Work  Involves  75  cu.yd.  rock  excav. 
and  525  cu  yd.  reln.-con.  About  $25,000. 
B.  H  Fraser,  c/o  Marine  Dept,  engr. 

B'harf — Thessalon,  Ont. — Until  July  11, 
by  R.  C.  Desrochers,  secy.  dept.  pub. 
works,  rebuilding  wharf  in  Dist.  of  AI- 
goma.  Noted  Apr.  10  under  "Canada." 

Wharf— Comax,  B.  C. — Until  July  15.  by 
Dept.  Pub  Wks.,  Ottawa,  Ont.,  repairing 
wharf  here,  pile  and  timber  superstructure, 
1014  ft.  long.  20  ft.  8  in.  wide  and  100  x  137 
ft.  at  end,  with  about  300  piles.  Estimated 
cost.  $20,000.  E  1-afleur,  c/o  Dept.  Pub. 
\Mc8.,  ch.  engr.  Noted  April  10  under 
"Canada." 

Wharf— Half  Moon  Bay,  B.  C. — Until 
July  23,  by  Dept.  Pub.  Wks.,  Ottawa,  build¬ 
ing  wharf  in  Comaz-Atin  DIst.  R  C. 
Desrochers,  secy. 

Wharf— Naramata,  B.  C. — Until  July  9, 
by  Dept.  Pub.  Wks.,  Ottawa,  Ont.,  build¬ 
ing  pile  and  timber  wharf,  Yale  Diet.,  here, 
182  ft  long,  48  ft  wide;  also  1  story,  20  x 
'00  ft  frame  warehouse  on  end  of  pier. 
About  $25,000.  E.  Lafleur,  c/o  Dept  Pub. 
Wks.,  ch.  engr. 


PRICES  AND  CONTRACTS  .VdARDf,, 
(^Indicates  award  of  cotii..,ci) 

ATank — Haverhill,  Mass. — M  Siev,.,,. 

A  Sons  Co.  let  contract  hulldln^r  ,  (inn 
circular  concrete  fuel  oil  tank  l  fi  a*' 
35  ft.  diam.,  for  Pentucket  .M.  < 


I.  Ellis,  171  Westminster  St. 
R.  I. 


In  T 


^Capstans  and  HoImIs — .\lliiin>  \  v 
L.  Nixon,  sunt.  pub.  wks.,  (.'apifoi  |,  t 
Iract  furnishing,  testing  ami  i.  iiv.  riT,^ 
electric  capstans  and  trolley  hoism  ,t  .jlrf 
ous  barge  canal  terminals.  Conn  in  tV. 
General  Electric  Co.,  627  West  .(tth  s! 
New  York  City,  cost  $14,090;  l.atterv 
charging  motor  generator  sets  wnh  Mwitch 
board  panels  for  barge  c  inal  i.  rminaU 
in  New  York  City,  Contr.  117,  to  El  cme 
Products  Co.,  1067  East  152rid  st  ,  iltvi. 
land,  O.,  $5293.  Noted  June  12. 

APavIng  Material* — New  York,  N 

F.  L.  Dowling,  pres.  Manhattan  Iloro 
let  contract  furnishing  and  delivering 
20,000  bags  Portland  cement  and  Idoooo 
sewer  bricks,  to  J.  A.  McCarthy  'ssi 
Exterior  St.,  $15,400  and  $1785,  r.'-snec- 
lively;  2000  cu.yd.  mixed  aggregate  to 
C.  Tompkins,  $5300 ;  5800  cu  yd  hinder 
stone  and  3800  ton  limestone,  to  New 
York  Trap  Rock  Co.,  101  Park  Ave,  111- 
029  and  $30,000,  respectively ;  2(i(i  (inn 

wood  paving  blocks,  to  Amer.  Creosoilnx 
Co.,  17  Battery  PI.,  $9970  ;  6no,noij  ga) 
reflned  asphalt,  to  Warner  Quinlan  As¬ 
phalt  Co.,  79  Wall  .St.,  $32,820.  Noted 
June  19. 

Bulkhead — Haekenaark,  N.  J. — City  re¬ 
ceived  lowest  bid  building  bulkhead  on 
Passaic  River,  from  Linde  A  Orlfflth,  foot 
4th  St.,  Newark,  $16,500. 

Pier — Phlla.,  Pa. — Dept.  Wharves,  Pocks 
A  Ferries,  Bourse  Bldg.,  received  bids,  build¬ 
ing,  with  apiiurtenant  work,  Penn  Treaty 
Recreation  Pier  No.  57.  North  Delaware 
River,  from  Simpson  A  Brown,  New  York 
City,  $62,105  ;  Snare  A  I’rlest,  Penn  BMg., 
$69,900,  Armstrong  A  l.,atta.  North  Land 
Title  Bldg.,  $63,677.  Noted  April  17. 

ARetainIng  Wall* — Hamilton,  O. — H 
Ford  A  Son,  Inc.,  Dearborn  and  Miehigan 
Sts.,  Detroit,  Mich.,  let  contract  building 
retaining  wall  near  factory  site  along  reser¬ 
voir,  here,  to  F.  K.  Vaughn  Bldg.,  Co.,  2li4 
Rentschler  Bldg.  About  $300,000. 

APIatfnrm— Detroit,  Mieh. — See  "Indus¬ 
trial  Works.' 

AAsphaltle  Concrete— 8t.  Paul,  Minn. — 
H.  W.  Austin,  city  purch.  agi..  let  con¬ 
tract  furnishing  820  tons  asphaltic  con¬ 
crete,  to  Camden  Petroleum  Co..  208  La 
Salle  St.,  CTiicago,  $19  per  ton  In  tank 
cars.  Noted  June  19. 

ARetainIng  Wall — St.  I^ouis,  Mo. — M 
Cates  Stock  Co.,  Syndicate  Trust  Bldg.,  let 
contract  building  reln.-con,  retaining  wall. 
4  mi.  long  and  20  ft.  high,  30  mi.  northwest 
of  here,  to  J.  W.  Strupps  Co.,  240  2nd  St.. 
Kansas  City.  About  $38,000. 

Pipe,  Tanks,  ete.— Florence,  Arls. — City 

let  contract  for  wood  pipe,  to  Pacifle  Pipe 
A  Tank  Co.,  Seattle,  Wash.,  cost  plus  per¬ 
centage  basis ;  steel  tanks,  to  Pittsburg, 
r^s  Moines  Co.,  Des  Moines,  la.,  $7060 ; 
pumping  machinery,  engine  and  switch¬ 
board  to  Dousman  Warner  Co.,  $26,9X0 ; 
pipe  lines  and  power  house,  to  C.  Fisher. 
845  North  6th  St.,  Phoenix,  cost  plus  per¬ 
centage  basis. 

Foundation — Tacoma,  Wash. — City  Park 
Bd.  received  bids  building  first  unit  of  con¬ 
crete  foundation,  2.  8  or  4  bents,  for  pro¬ 
posed  $600,000  pavilion  and  bath  house  at 
Point  Defiance  Park,  from  Pratt  A  VVllson, 
Tacoma,  $27,894  on  2  bents.  $14.18(1  for 
each  extra  bent,  and  $45,328  for  2 
with  floor  above ;  8.  C.  Erickson,  Natl. 
Realty  Bldg.  ;  $26,786  for  2  bents,  f  2 

for  adding  floor  above  on  2  bents ;  Hurley 
Mason  Co.,  Perkins  Bldg.,  $22,896  on  2 
bents,  with  suggested  plan  for  change,  re¬ 
ducing  hid  to  120,701. 

■AMansoleum— Baker.  Ore.— Mount  How 

Abbey  let  contract  building  31  x  53  ft. 
mausoleum  to  include  sand  tombs.  13W 
crypts,  family  and  store  rooms,  sfptie  ex¬ 
terior  and  cement  Interior,  to  Portland 
Mausoleum  Co..  Plttock  Blk.,  Portland 

APIer  8hed.  etc.- Portlsnd.  Ore.— 

Dock.  Comn.  let  contract  building  pier  shed 
nuperntructure  with  towers  and  conye>or 
galleries  on  one  level  section.  Pier  No.  i. 
St.  Johns  Municipal  Terminal, 
Willamette  River.  North  ,  J®*”!;.?!?*' 
to  J.  M.  Dougan  Ry.  Bxch  Bldg.,  $235,959. 
NotM  June  19. 

I^Swimmlng  Pool,  Oymnaslam,  etr.” 
Montreal.  Qne.  -See  "Buildings. 


4 


Buying— E  N  G  I  N  E  E  R  I  N  G  NEW  S-R  E  C  O  R  Section 


January  2,  1919 


Official  Proposals 

Price,  $3.60  an  inch — Copy  can  b« 
received  until  Wednesday,  10  a.m., 
for  issue  out  the  next  morning. 


PROPOSALS 


PROPOSALS 


Hills:  Jan.  7. 

Canal  Improvements 

.'iT.VTK  <.)K  .\K\V  YOKK,  OKI-'K'E  OK 
Sri’EKI.N‘TE.\’l)E.\T  OF 
WOKKS 

Albany,  December  6th,  1918. 

Sealed  propo.sals  will  be  received  by  the 
undersigned  at  his  office  in  the  Capitol  at 
.•Vlbany,  X.  Y.,  until  twelve  o'clock  noon  of 
Tue.sday,  January  7th,  1919,  at  which  place 
and  hour  they  will  be  publicly  opened  and 
read,  for  improving  the  New  York  .State 
canals  pursuant  to  the  provisions  of  Chap¬ 
ter  147  of  the  I.,aws  of  1903,  and  of  the 
acts  amendatory  thereof  and  supple¬ 
mentary  thereto,  and  Chapter  570  of  the 
l.,aw8  of  1915,  as  follows: 


The  publication  of  an  ad¬ 
vertisement  on  this  page 
is  an  official  notice  that 
bids  are  wanted  from 
other  than  local  bidders. 

It  is  also  a  guarantee  that 
maximum  competition  is  in¬ 
vited  because  Engineering 
News-Record  is  the  one  nation* 
ally  recognized  medium  for 
Proposal  advertising.  Its 
Searchlight  Section  is  read 
each  week  by  nearly  every 
worth-while  contractor  in  this 
country  who  bids  on  public 
work  outside  his  own  city. 


COXTR.VCT  XO.  191. 

Erie  Canal — Section  9. 

For  excavating  the  canal  channel  in  the 
tlenesee  river  south  of  the  temporary  dam 
near  Elmwood  avenue  bridge. 

I.,ength  about  0.62  mile.  Sheets  1  to  5 
inclusive. 


COXTR.VCT  XO.  192.  ( Readvertlsement) 

Erie  Canal — Section  9. 

For  completing  the  canal  from  the  east 
guard-lock  to  the  Genesee  river,  and  the 
work  in  Genesee  Valley  park. 

Sheets  1  to  28,  Inclusive. 

Plans  may  be  seen  and  detailed  spociflea- 
tions,  engineer’s  estimate  of  quantities, 
proposal  blanks,  form  of  contract  and  bond 
required  and  other  information  for  pro¬ 
posers  may  be  had  at  the  office  of  the  Su¬ 
perintendent  of  Public  Works  at  .Vlbany, 
X.  Y.  ;  at  the  office  of  the  Assistant  Super¬ 
intendent  of  Public  Works  for  the  Middle 
Division  at  Syracuse,  N'.  Y.  :  at  the  office 
of  the  Assistant  Superintendent  of  Public 
Works  for  the  Western  Division,  at  Roch¬ 
ester,  N.  Y.,  and  at  the  canal  office, 
Spaulding's  Exchange,  Buffalo,  N.  Y. 

Copies  of  detailed  plans  or  drawings  may 
be  obtained  from  the  State  Engineer  and 
Surveyor  at  Albany,  N.  Y.,  upon  payment 
to  him  of  the  cost  of  producing  them. 

Monthly  estimates  will  be  paid  of  ninety 
per  centum  (90  per  cent.)  of  the  work  done 
at  the  contract  price.  Every  proposal  for 
said  work  must  be  accompanied  by  a 
money  deposit  In  the  form  of  a  draft  or 
certified  check  upon  some  good  banking  in¬ 
stitution  In  the  city  of  Albany  or  New  York, 
issued  by  a  national  or  state  bank  In  good 
credit  within  the  state  and  payable  at  sight 
to  the  Superintendent  of  Public  W’orks  for 
five  per  centum  ( 5  per  cent. )  of  the  amount 
of  the  proposal. 

The  person  whose  proposal  shall  be  ac¬ 
cepted  will  be  required  to  execute  a  con¬ 
tract  and  furnish  bonds  within  ten  days 
from  the  date  of  notice  of  award  delivered 
to  him  or  them  In  person  or  mailed  to  the 
address  given  in  the  proposal. 

I'pon  execution  of  the  contract  and  ap¬ 
proval  of  bonds,  the  certified  check  or 
draft  will  be  returnerl  to  the  proposer  un¬ 
less  the  same  shall  have  been  presented 
for  collection  prior  to  such  time.  In  which 
case  the  amount  of  the  deposit  will  be  re¬ 
funded  by  the  Superintendent  of  Public 
VVorka 

The  deposits  of  bidders  other  than  the 
me  to  whom  the  award  of  contract  shall 
be  made  will  be  returned  immediately  after 
the  award  has  been  made. 
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The  bond  required  for  the  faithful  per¬ 
formance  of  each  contract  shall  be  in  such 
sum  as  shall  be  fixed  by  the  Superintendent 
of  Public  Works,  which  sum  shall  not  be 
less  than  twenty  per  centum  ( 20  per  cent.  1 
of  the  estimated  cost  of  the  work  accord¬ 
ing  to  the  contract  price,  and  an  additional 
bond,  known  as  the  labor  bond,  in  the  sum 
of  ten  per  centum  (10  per  cent.)  of  the 
amount  of  the  estimated  cost  of  the  work, 
according  to  the  contract  price,  will  be  re¬ 
quired  as  security  that  the  contractor  will 
pay  in  full  at  least  once  in  each  month  all 
laborers  employed  by  uim  upon  the  work 
specified  to  be  done  in  the  contract. 

In  the  event  that  more  than  one  surety 
company  is  offered  as  surety  on  said  bonds, 
co-insurance  only  will  be  accepted. 

Each  proposal  must  be  addressed  to  the 
Superintendent  of  Public  Works,  Albany, 
N.  Y.,  and  must  be  endorsed  on  the  envel¬ 
ope  with  the  name  of  the  construction  for 
which  the  proposal  is  made. 

Award,  if  made,  will  be  made  to  the  per¬ 
son  or  persons  whose  proposal  shall  be  low¬ 
est  in  cost  to  the  state  for  doing  the  work 
and  which  shall  comply  with  all  pro¬ 
visions  required  to  render  it  formal.  Before 
any  award  shall  be  made  the  lowest  bidder 
will  be  required  to  satisfy  the  Superin¬ 
tendent  of  Public  Works  of  his  ability  to 
provide  suitable  equipment  and  materials 
for  the  proper  performance  of  the  work. 

The  right  is  reserved  to  reject  all  pro¬ 
posals  and  readvertise  and  award  the  con¬ 
tract  in  the  regular  manner  if,  in  the  judg¬ 
ment  of  the  undersigned  the  Interests  of 
the  state  will  be  enhanced  thereby. 

W.  W.  WOTHERSPOON. 

Superintendent  of  Public  Works. 


Bids:  Jan.  6. 

Road  Work 

Tulsa,  Ok  la. 

Sealed  bids  will  be  received  by  the 
Board  of  County  Commissioners  of  Tulsa 
County,  Oklahoma,  on  Monday,  January 
6,  1919,  until  2  o’clock  In  the  County  Court 
House  of  Tulsa,  Oklahoma,  for  the  con¬ 
struction  of  the  hereinafter  described 
roads ;  such  roads  to  be  graded  and 
brought  to  the  established  grade,  pre¬ 
paratory  to  the  future  hard  surfacing  of 
the  same. 

Section  of  State  Road  Miles  in  Length 


. "A”.  (Ml.  1  A  2)  . ‘•2'’ . 

The  Commissioners  reserve  the  right  to 
reject  any  and  all  bids,  all  bids  to  be  ac¬ 
companied  by  a  certified  check  covering 
10%  of  bid.  Plans  and  specifications  are 
now  on  file  In  the  office  of  the  County  En¬ 
gineer  of  Tulsa,  Oklahoma. 

BY  ORDER  OF  THE  BOARD  OF 
COUNTY  CAMMISSIONERS  OF 
TULSA  COUNTY 

LEWIS  CLINE, 
County  CTlerk. 


TREASURY  DEPARTMENT.  Supervis¬ 
ing  Architect's  Office,  Washington,  D.  C., 
December  23,  1918. — Sealed  Proposals  will 
be  opened  in  this  office  at  3  p.  m..  January 
28,  1919.  for  the  construction  of  the  United 
States  Post  Office  at  Russellville.  Ark. 
Drawings  and  specifications  may  be  ob¬ 
tained  from  the  custodian  of  the  site  at 
Russellville.  Ark.,  or  at  this  office.  In  the 
discretion  of  the  Supervising  Architect. 
Jas.  A.  Wetmore,  Acting  Supervising 
Architect. 


_ _ PROPOSALS _ 

Blda:  Jan.  H. 

Canal  ImprovemenU 

STATE  OF  NEW  YORK,  OFFICE  OF 
SUPERINTENDENT  OF  PUBLIC 
WORKS 

Albany,  N.  Y. 

Sealod  proposals  will  be  received  by  the 
undurslrned  at  his  offlce  In  the  Capitol  at 
Albany,  N.  Y.,  until  twelve  o’clock  noon  of 
Tuesday,  January  Hth,  1919,  at  which 
place  and  hour  they  will  be  publicly 
op<‘ne(l  and  read,  for  Improving  the  Cayu¬ 
ga  and  Seneca  canal  pursuant  to  the  pro¬ 
visions  of  Chapter  391  of  the  Laws  of  1909, 
and  Chapter  H7  of  the  I.,aws  of  1903,  and 
amendatory  laws,  and  for  Improving  the 
New  York  State  canals  pur.suant  to  the 
provisions  of  Chapter  147  of  the  Laws  of 
1903,  and  of  the  acts  amendatory  thereof 
and  supplementary  thereto,  and  Chapter 
570  of  the  Laws  of  1915,  as  follows: 

— 1 — 

CONTR.VCT  "T" 

Cayuga  and  .Seneca  Canal — Section  1. 

For  extending  the  core  wall  and  other 
work  at  the  north  end  of  Dam  No.  2, 
Seneca  Falls. 

Sheets  1  and  2. 

CONTRACT  NO.  197. 

Erie  Canal — Section  No.  2. 

For  drilling  holes  In  the  sill  of  the  dam 
and  the  toe  of  the  river  wall  of  the  lock, 
near  Rotterdam,  and  making  necessary  re¬ 
pairs. 

Sheets  1  and  2. 

And  for  the  construction  of  Barge  canal 
terminals  pursuant  to  the  provisions  of 
Chapter  746  of  the  I.-aws  of  1911,  and  of 
the  acts  amendatory  thereof,  as  follows : 

— 3— 

TERM  IN  AI.,  CONTRACT  NO.  102. 

For  furnishing  and  Installing  two  three- 
ton  electric  semiportal  revolving  Jib 
cranes  on  Pier  6,  East  river.  New  York 
City. 

Contract  plans,  sheets  1  to  17  inclusive. 

Plans  may  be  seen  and  detailed  speclfl- 
catlons,  engine<‘r'a  estimate  of  quantities, 
proposal  blanks,  form  of  contract  and 
bonds  required  and  other  information  for 
proposers  may  be  had  at  the  office  of  the 
Superintendent  of  Public  Works  at  Albany, 
N.  Y..  at  the  office  of  the  Assistant  Super¬ 
intendent  of  Public  Works  for  the  Middle 
Division  at  Syracuse.  N.  T..  at  the  office 
of  the  Assistant  Superintendent  of  Public 
Works  for  the  Western  Division  at 
Rochester,  N.  Y.,  and  at  the  canal  office. 
Spaulding's  Exchange,  Buffalo,  N.  Y. 

Copies  of  detailed  plans  or  drawings  may 
be  obtained  from  the  State  Engineer  and 
Surveyor  at  Albany,  N.  Y.,  upon  payment 
to  him  of  the  cost  of  producing  them. 

Monthly  estimates  will  be  paid  of  ninety 
per  c««ntum  (90  per  cent.)  of  the  work  done 
at  the  contract  price.  Every  proposal  for 
said  work  must  be  accompanied  by  a 
money  deposit  In  the  form  of  a  draft  or 
certlfle<l  check  upon  some  good  b.anking  In¬ 
stitution  in  the  city  of  Albany  or  New 
York.  I.ssued  by  a  national  or  state  bank 
(or  trust  company  in  the  case  of  terminal 
contract,  in  good  credit  within  the  state 
and  payable  at  sight  to  the  Superintendent 
of  Public  Works  for  five  per  «entum  (5 
per  oent. )  of  the  amount  of  the  proposal. 

The  person  whose  proposal  shall  be  ac¬ 
cepted  will  be  required  to  execute  a  con¬ 
tract  and  furnish  bonds  within  ten  days 
from  the  date  of  notice  of  award  delivered 
to  him  or  them  in  person  or  mailed  to  the 
address  given  in  the  proposal. 

Upon  execution  of  the  contract  and  ap¬ 
proval  of  bonds,  the  certified  check  or  draft 
will  be  returned  to  the  proposer  unlc.ss  the 
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same  shall  have  been  presented  for  collec¬ 
tion  prior  to  such  time,  in  which  case  the 
amount  of  the  deposit  will  be  refunded  by 
tlie  Superintendent  of  Public  Works. 

The  deposits  of  bidders  other  than  the 
one  to  whom  the  award  of  contract  shall 
be  made  will  be  returned  immediately  after 
the  award  has  bee^  made. 

The  bond  required  for  the  faitliful  per¬ 
formance  of  each  contract  shall  he  in  auch 
sum  as  shall  be  fixed  by  the  Superintendent 
of  I'ublic  Works,  which  sum  a'nall  not  be 
less  than  twenty  per  centum  (7,0  per  cent.) 
of  the  estimated  cost  of  the  Work  according 
to  the  contract  price,  and  an  additional 
bond,  known  as  the  labor  *  «r(7.  In  the  sum 
of  ten  per  centum  (10  per  cent.)  of  the 
amount  of  the  estimated  cost  of  the  work 
according  to  the  contract  price,  will  be  re¬ 
quired  as  security  that  the  contractor  will 
pay  in  full  at  least  once  in  each  month  all 
laborers  employed  by  him  upon  the  work 
specified  to  be  done  in  the  contract. 

In  the  event  that  more  than  one  surety 
company  is  offered  as  surety  on  said  bonds 
co-insurance  only  will  be  accepted. 

Each  proposal  must  be  addressed  to  the 
Superintendent  of  Public  Works,  Albany, 
N.  Y.,  and  must  be  endorsed  on  the  en¬ 
velope  with  the  name  of  the  construction 
for  which  the  proposal  is  made. 

Award,  If  made,  will  be  made  to  the  per¬ 
son  or  persons  whose  proposal  shall  be 
lowest  in  cost  to  the  state  for  doing  the 
work,  and  which  shall  comply  with  all  pro¬ 
visions  required  to  render  it  formal.  Be¬ 
fore  any  award  shall  be  made  the  lowest 
bidder  will  be  required  to  satisfy  the  Su¬ 
perintendent  of  Public  Works  of  his 
ability  to  provide  suitable  equipment  and 
materials  for  the  proper  performance  of 
the  work. 

The  right  is  reserved  to  reject  all  pro¬ 
posals  and  readvertise  and  award  the  con¬ 
tract  in  the  regular  manner  in  the  Judg¬ 
ment  of  the  undersigned,  the  interests  of 
tlie  state  will  be  enhanced  thereby. 

W.  W.  WOTHERSPOON, 
Superintendent  of  Public  ^'orks. 
Dec.  13.  1918. 

Bids;  Jan.  6. 

Advertising  $100,000  Contract 
Concrete  Culverts 

Tulsa.  Okla. 

Sealed  bids  will  be  received  by  the 
Board  of  County  Commissioners  of  Tulsa 
County,  Oklahoma,  on  Jan.  6,  1919,  until 
2  o’clock  P.M.,  In  the  County  Court  House 
of  Tulsa,  Oklahoma,  for  the  construction 
of  the  following  described  culverts : 

Mile  6,  Sec.  D,  4'  x  3'  x  26’  Concrete  Cul¬ 
vert  (Standard). 

Mile  6,  Sec.  R,  Concrete  Box  4*  x  3'  x  24' 
(Standard). 

Mile  6,  Sec.  R,  Concrete  Box  4'  x  S'  x24' 
(Standard). 

Mile  4.  Sec.  M.  Concrete  Culvert  8'  x  4'  x 
24'  (Standard). 

Mile  4,  Sec.  M,  Concrete  Culvert  8’  x  4'  x 
24'  (Standard). 

Mile  4.  Sec.  L.  Concrete  Culvert  8'  x  4'  x 
37'  (Standard). 

Mile  4,  Sec.  L,  Concrete  Culvert  6'  x  4'  x 
42'  (Standard). 

Mile  4.  Sec.  L.  Concrete  (Culvert  6'  x  4'  x 
42’  (Standard). 

Mile  1.  Sec.  L,  3’  x  6'  x  15'  extension  to 
culvert. 

Mile  2.  Sec.  L,  10’  x  3.5'  x  8'  extension  to 
culvert. 

Mile  4.  Sec.  K,  25'  of  30"  Vitrified  tile. 
Concrete  H.  W. 

Mile  4.  Sec.  K.  25'  of  30”  Vitrified  tile. 
Concrete  H.  W. 

Mile  3,  Sec.  K.  25'  of  tO*  Vitrified  Ule, 
Concrete  H.  W. 


Vol.  8.,  No.  1 

Eng.  Nev,  Uecor.i 
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Bt.  Sec.  28  A  33,  T,  21.  R.  13,  36’  x 

concrete  Br.  Steel  to  be  furni' i.ej  by 
county. 

Bt.  Sec.  20  A  29.  T.  21,  R.  13,  3V  ,  ,5. 
steel  concrete  Br.  Steel  to  be  (urnislied 
by  county. 

Mile  1.  Sec.  H,  9'  extension  and  wir.^s.  to 
2’  X  3'  box  culvert. 

Mile  2,  Sec.  H,  4'  x  4'  x  26’  Concret.'  Cul- 
vert  (Standard). 

Mile  3,  Sec.  H.  6'  x  7'  x  3’  exten.-.ion  to 
Concrete  Culvert. 

Mile  5,  Sec.  H,  3'  x  3'  x  24’  Concrete  c*ul. 
vert  (Standard). 

The  Commissioners  reserve  the  rih-ht  to 
reject  any  and  all  bids,  all  bids  to  be  ac¬ 
companied  by  a  certified  check  c>iv«rinR 
10%  of  bid.  Plans  and  specifications  are 
now  on  file  in  the  office  of  the  Countj  En- 
gine<‘r  in  Tulsa,  Oklahoma. 

BY  ORDER  OF  THE  BOARD  oK 
COUNTY  CO.MMISSIONERS 
By  LEWIS  CLINE, 

County  Clerk 


Bids:  Feb.  19. 

Smith's  Cove  Improvement 

Port  of  Seattle.  Wusli 

Notice  Is  hereby  given  that  the  I’oti 
Commission  of  the  Port  of  Seattle.  .State  of 
Washington,  will  receive  sealed  propo.sal.t 
up  to  2:00  o’clock,  February  19.  1919.  at 
Its  office.  Bell  Street  Warehouse,  .at  the 
foot  of  Bell  Street,  Seattle,  Washington, 
for  the  furnishing  and  Installation  of  a 
Clantry  Crane,  Smith’s  Cove  Improvement. 
Pier  "B,"  all  of  said  material  to  be  fur¬ 
nished  in  accordance  with  the  specifica¬ 
tions  and  plans  for  the  same,  now  on  file 
in  the  office  of  the  said  Port  Commi.ssion, 
which  said  specifications  and  plana  are 
now  subject  to  public  inspection. 

Bidders  are  invited  to  submit  alternative 
bids  upon  designs  of  their  own  for  accom¬ 
plishing  the  purpose  of  the  specifications 
and  plans  prepared  by  the  said  Port  Com¬ 
mission. 

Each  bid  must  be  accompanied  by  a 
certified  check  payable  to  the  order  of  the 
Port  Commlsalon  of  the  Port  of  Seattle 
for  a  sum  not  less  than  five  per  cent,  of 
the  amount  of  hid. 

The  Port  Commission  reserves  the  right 
to  reject  any  and  all  bids. 

Dated  at  Seattle,  Washington,  thi.s  I8tli 
day  of  December,  1918. 

PORT  COMMISSION  OF  THE  PORT  OP 
SEATTLE 

By  T.  S.  LIPPY,  Secretary. 
Bids;  Jan.  21. 

Road  Work 

STREET  DEPARTMENT 
Charleston.  S.  C..  Dec.  28.  1918 

Sealed  proposals  will  be  received  by  the 
undersigned  until  six  o’clock  P.M..  Tues¬ 
day.  January  21,  1919,  for  20,000  sq  yd 
more  or  less  of  sheet  asphalt  pavement 
The  right  Is  reserved  to  reject  any  or  all 
bids.  For  specifications  and  other  informa¬ 
tion  address, 

J,  H.  DINOLE. 

City  Engineer 

SEALED  I'ROPOSALS  will  be  received 
at  this  office.  Room  611,  District  Building, 
until  2  o’clock  P.M.,  on  Jan.  14.  1919.  for 
the  construction  of  sewers  in  the  Diet  riot 
of  Columbia.  Involving  the  construction  <>f 
approximately  140  lin.ft.  of  7  ft.  0  ln_  x  . 
ft.  0  In.  concrete  sewer  and  1065  lln  ft  of 
6  ft.  0  in.  X  6  ft.  0  in.  concrete  sewer,  horins 
of  proposals,  specifications  and  neces^-^iry 
information  may  be  obtained  front  the  <  niet 
Clerk.  Engineering  Department,  Iwom  t-c 
District  Building.  Washington,  D.  C.  l/'ldlt 
BROWNLOW,  W.  aWYNN  OARDINI-.H 
CHARLES  W.  KUTZ,  Commissioners.  D  i 


Januar;.  2,  1919 

Enf.  N’e-x-Kocord 


SEARCHLIGHT 


TiGN 


PROPOSALS 


POSITIONS  VACANT 


POSITIONS  VACANT 


Bids:  Jut'-  . 

Heating,  Plumbing,  etc. 

Sonyea.  N.  Y. 

Ssalfd  proposals  for  construction,  heat- 
inK  plumitinir  and  drainage  and  eiectrio 
work  for  dining  room  and  kitchen  build¬ 
ings  W'  st  Group.  Craig  Colony  for  Kpllep- 
tics,  S'xiyca.  N.  Y..  will  be  received  by  Hon. 
jvrry  I-  I<ang.  president  of  the  Board  of 
Managers.  Craig  Colony  for  Epileptics. 
Sonyea,  N'.  Y..  until  2  o’clock  P.M..  on 
Tuesday.  January  14.  1919.  when  they  wilt 
lie  puldicly  opened  and  read.  Proposals 
shall  bt  enclosed  In  an  envelope  furnished 
liv  the  State  Architect.  seal€>d  and  addres¬ 
sed  and  .shall  be  accompanied  by  a  certi¬ 
fied  cheek  in  the  sum  of  Hve  per  cent  (5%) 
of  the  amount  of  the  proi>osal.  The  con¬ 
tractors  to  whom  the  awards  are  made  will 
he  required  to  furnish  surety  company 
bonds  in  the  sum  of  fifty  per  cent  (50%) 
of  the  amount  of  contract  within  thirty 
(30)  days  after  official  notice  of  award 
of  contract  and  In  accordance  with  the 
terms  of  Siteclflcations  Nos.  3102,  3104. 

3105  and  3106.  The  right  is  reserved  to 
reject  any  or  all  bids.  Drawings  and 
.specifications  and  blank  forms  of  proposal 
may  be  consulted  at  the  Craig  Colony  for 
Epileptics.  Sonyea.  N.  Y..  at  the  New  York 
dtfice  of  the  Department  of  Architecture. 
1715  Tribune  Building,  and  at  the  Depart- 
me.it  of  Architecture,  Capitol,  Albany,  N. 
V.  Drawings  and  specifications  and  blank 
forms  of  proposal  may  be  obtained  at  the 
Department  of  Architecture,  Capitol,  Al¬ 
bany,  N.  Y.,  upon  reasonable  notice  to  and 
in  the  discretion  of  the  State  Architect, 
Lewis  F.  Pilcher,  Capitol,  Albany,  N.  Y. 

Dated:  December  24,  1918. 


Bids:  Feb.  3. 

Reinforced  Concrete  Bridge 

Arcadia,  Fla. 

Sealed  proposals  on  blank  form  fur¬ 
nished  by  the  Board  and  addressed  to  the 
Board  of  County  Commissioners  of  Do  Soto 
County,  Fla.,  at  Arcadia.  Fla.,  will  be  re¬ 
ceived  until  12  o’clock  M.  of  February  3rd, 
1919,  for  furnishing  material,  equipment, 
labor  and  constructing  In  Charlotte  Har¬ 
bor  Spt'clal  Road  and  Bridge  District  of 
De  Soto  County,  across  Charlotte  Harbor, 
between  the  towns  of  Charlotte  Harbor  and 
Punta  Gorda,  the  following: 

Approximately  3000  lineal  feet  of  rein¬ 
forced  concrete  bridge ;  rubbing  and  fin¬ 
ishing  1400  lineal  feet  of  reinforced'  bridge, 
now  partially  constructed,  and  completing 
causeway  construction,  now  partially  com¬ 
pleted. 

Bridge  to  be  monolithic  beam  and  slab 
structure  supported  on  concrete  piles,  and 
(au.seway  to  be  hydraulic  fill  protected  by 
reinforced  concjete  sheet  piling. 

Fiich  bid  is  to  be  accompanied  by  a 
certified  check,  made  payable  to  the  Chair¬ 
man  of  the  Board  for  two  thousand  dol¬ 
lars. 

The  right  in  reserved  to  reject  any  and 
all  bids. 

Plans  and  specifications  can  be  seen  at 
the  office  of  the  County  Clerk  at  Arcadia, 
Fla.,  and  specifications  can  be  obtained  by 
writing  the  engineer  at  Box  421,  Atlanta. 
Ga. 

A.  L.  DURRANCE,  Clerk. 

Arcadia,  Fla. 

F.  V.  CAMP.  Engineer. 

Box  421.  Atlanta.  Ga. 

lUOPOSAI.S  FOR  DREDGING:  U.  S. 
Engin-er  Office.  Jacksonville,  Fla,  Sealed 
proposals  will  be  received  here  until  12  m.. 
Jan.  ,.8,  1919,  and  then  opened,  for  dredg¬ 
ing  in  Key  West  Harbor.  Further  Informa¬ 
tion  on  application. 


CLEVELAND  engineer  and  general  con¬ 
tractor  has  steady  work  for  mechanical 
man  on  design  of  heating  systems,  power 
and  general  plant  piping,  etc.  Give  ex¬ 
perience  and  salary  wanted.  P-221,  Eng. 
News-Record.  Leader-News  Bldg.,  Cleve¬ 
land. 


COMPETENT  chemist  wanted ;  one  thor¬ 
oughly  familiar  with  the  distillation  of 
tar  oils.  State  experience  and  salary  de¬ 
sired  The  Jennison-Wright  Company, 
Toledo,  Ohio. 


DESIGNING  mechanical  engineer,  thor¬ 
oughly  experienced  in  dt‘8lgn  of  cranes, 
coal  and  ore  handling  bridges  and  towers, 
coal  screening  and  sixing  equipments, 
shipbuilding  and  wharf  cranes,  coal  tip¬ 
ple  e<iuipment8.  conveying  machinery, 
etc.  High-grade  technical  man  wanted 
to  take  charge  of  design.  State  educa¬ 
tion.  nationality,  salary  desired.  Informa¬ 
tion  confidential.  Location,  Canada.  P- 
217,  Eng.  News- Record. 


DRAFTSMAN  wanted,  paper  mill  work. 
Permanent  position.  $125.00  to  start. 
Address  P-218,  Eng.  News-Record.  Phil. 


DRAFTSMEN  and  detailers  wanted  for  In¬ 
dustrial  plant  layout  work,  preferably 
men  with  experience  in  elevating  and  con. 
veying  machinery.  State  age,  educa'ion, 
nationality,  previous  experience  and  sal¬ 
ary  desired.  P-143,  Eng.  News-Record, 
Philadelphia. 


GENERAL  manager  for  a  small  structural 
fabricating  shop,  capacity  200  to  300  torts 
per  month.  Located  in  Middle  West.  Man 
under  40  years  preferred.  Must  give  good 
reference,  be  capable  of  taking  full  con¬ 
trol  of  business.  State  experience  and 
salary  desired.  P-222,  Eng.  News-Record, 
Leader-News  Bldg.,  Cleveland. 


Draftsman  and  Estimator 
Structural  and  Ornamental 
Iron-Work 


Medium  Sized  Plant  at 
Detroit,  Mich. 

Reply  Stating — Age,  Experience 
and  Sidary  Deeired 

P87 — Eng.  News-Reeord 
657  Lea<ler-New!i  Bldg,  Cleveland,  Ohio 


HIGH  GRADE  master  mechanic  wanted 
for  medium  sised  Meat  Packing  Plant 
Address  P-819.  Eng.  News-Record.  Chi¬ 
cago. 

ENGINEER  or  high  class  draftsman 
wanted  with  experience  in  the  design  and 
construction  of  belt  conveyors.  Must  be 
able  to  make  up  attractive  sales  sketches 
of  proposed  simple  conveyor  installations 
of  limited  sizes.  Man  preferred  that  can 
direct  the  publication  of  printed  matter 
illustrating  standardized  belt  conveyors 
constructed  from  standard  parts  which 
we  manufacture.  Position  is  permanent 
with  attractive  future.  In  answering, 
state  age,  whether  married,  education. 
ex|>erience.  whether  now  employed,  habits 
and  what  salary  expected.  Ix>catlon  one 
half  hour  from  N  Y  City.  P-254.  Eng 
News-Record. 

JUNIOR  (civil)  engineers  for  work  on  sub¬ 
way  construction.  New  York  City;  pro¬ 
visional  appointments  pending  examina¬ 
tion;  entrance  salary,  $1501  per  annum, 
with  opportunities  of  advancement ;  two 
years’  construction  experience  required ; 
technical  graduates  preferred ;  open  to 
citizens  only.  Apply,  giving  full  infor¬ 
mation  as  to  education  and  experience  to 
the  Public  Service  Commission,  49  La¬ 
fayette  Street.  New  York  City. 

MECHANICAL  engineer  with  experience  in 
cement  industry  wanted  for  large  cement 
plant  in  East.  State  past  experience  and 
salary  expected.  P-226.  Eng.  News- 
Record.  Philadelphia. 

SUPERINTENDENT  or  assistant  superin¬ 
tendent  wanted,  who  has  had  cement  mill 
and  quarry  experience  to  take  charge  of 
a  large  lime  and  stone  crushing  plant. 
Must  be  a  hustler  and  good  practical  man. 
able  to  handle  several  hundred  men. 
Splendid  opening  for  the  right  man,  with 
an  excellent  future.  Man  with  cement 
'  mill  experience  preferred.  State  fully 

previous  experience,  reason  for  desiring 
change,  and  salary  expected.  P-223,  Eng. 
I  News-Record.  Philadelphia. 


DRAFTSMAN  and 
ESTIMATOR 


I  I  Medium  sized  plant  of  Structural  and 
I  I  Ornamental  Iron  Work,  Detroit,  Mich., 
I  I  wants  Chief  Draftsman  and  Estimator. 
I  I  Address  reply,  stating  experience, 
I  I  competency  and  salary  desired,  to 

I  I  Pl.l? — Enr.  News-Record 

:  I  1570  Old  Colony  Bldz-  Chlcafo,  III. 


For  some  time  we  have  been  improving  the  Construction  News  section 
of  the  Engineering  News-Record.  That  we  are  not  yet  satisfied  is 
proved  by  this  advertisement.  At  least 

37  CORRESPONDENTS  ARE  WANTED 

who  are  in  close  touch  with  construction  work  and  can  devote  a 
little  spare  time  during  business  hours  to  gathering  reports.  Repre¬ 
sentatives  arc  wanted  in  the  following  centers: 


Atlanta,  Oa. 
Anzniita,  Ma. 
Anxtln,  Taxaa 
Birmingham,  Ala. 
Boston,  Mas#. 
Carson  (Tty.  Nav. 
Chattanoofa.  Tean. 
Chayaona,  Wyo. 
Conrord,  N.  H. 
Rria.  Pa. 

Halana,  Mont. 
Jarsay  City.  N.  J. 
Johnstown,  Pa. 


Kansaa  (Tty,  Mo, 
r.anslng,  Mirh. 
I.inaoln,  Nab. 
LIttIa  Rork.  Ark. 
I.owrll,  Mass. 
Montgomery,  Ala. 
Montreal,  Qua, 
Newark,  N.  J. 
New  Orleans.  La. 
Oklahoma,  Okla. 
Omaha,  Nab. 
Phoenix,  Ariz. 


Plarra,  S.  D. 
Uoabaa 
Raodlag,  Pa. 
RIrhmond,  Va. 
Karramrato,  Cal. 
Bpoluuia,  Wash. 
Tallahasso.  Fla. 
Topeka,  Kan. 
Toronto,  Ont. 
Trenton,  N.  J. 
Vaoronvar,  B.  C. 
Worrastar,  Maos. 


ff' rite — telling  all  about  your  present  work  and  how  much  time  yeti  | 
have  available — to  f 

L.  V.  FLETCHER  I 

Engineering  Newt-Record,  10th  Ave.,  at  36th  Street,  New  York  | 
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SEARCHLIGHT  SECTION 


K,'  1 


GetUmf^ants  into  theSearchliqht 


ADVERTISING  RATES 


Ads  Set  in  Uniform  Style 

ISoIld,  <11  on*  paratraph,  ttUhovt  dUplap.) 

THREE  CENTS  A  WORD,  minimum  ehnm  SO 
MDU  an  iDMrtlon.  payable  In  adyanee,  lew  10  per 
•ent.  If  one  payment  la  made  In  advanre  for  tour 
eontlnuoua  Inaertlons — tor  advertlaementa  under: 


PoWtlona  Wanted 
Kvenlnc  Work 
Wanted 


Vacation  Work  Wanted 
Tutorlna 

Saleaman  Wanta  Con* 
nertlona 


FIVE  CENTS  A  WORD,  mlnimun  ebarta  tl.SO 
•n  Inaertlon,  for  advertlaement  unOtr- 


Bnalneaa  Opportunltlea  Reprraentatlona  Wanted 


Daak  Room  tor  Rent 
BdUOfttSOBAl 
EmNoymMit  AtenelM 
Dew  Room  Wanted 
Fortlan  Rualneaa 


Saleamen  Wanted 
Patenta  tor  Bale 
Planta  tor  Bale 
Bub-Contracta  Wanted 
Work  Wanted 


MlaocUaneoua  tor  Bale,  tor  Rent  or  Want  Ada. 
THIRTY  CENTS  A  LINE,  minimum  Ove  llnea. 
for  all  undlaplayed  adrertlaemenu  aet  wltb  a 
parairapb  tor  eaeb  Item  or  tabulated. 

THREE  DOLLARS  AND  SIXTY  CENTS  AN 
INCH  for  adTcrtlaemeota  tor  blda  (OfBelal  Prw 


INFORMATION 


Ads  Set  in  Display  Type 

(I»dfHdual  rpore.  irttMa  Serdar  mlet.) 

Bpaee  for  tbeae  adrartlaemaolB  la  eold  by  tbe 
Ineb  Eaeb  pace  eontalna  30  Inehro.  Tbe  rate  par 
Ineb  la  baaed  on  tbe  fetal  number  of  Inebea  to  be 
uoed — that  la.  tbe  number  of  Inebea  tbe  adrertlae 
mont  la  to  oeeupy  multiplied  by  the  number  of 
Inaertlona  It  la  to  reeelTe.  For  Inatanee.  a  S4ieb 
adrertlaement  In  2  laauee  eama  tbe  dHaeb  rate  of 
Ei.M)  an  Ineb.  A  l-lneb  apace  In  4  tanuea.  or  a  4- 
Inch  apaoe  In  one  laaue.  alao  earn  tbe  4-laab  rata. 

8CHBDUIJC.OF  RATBtf) 

’to  e  In..  S4.00  an  to.  iStoMUi..  SS.TOanln. 

4  to  Tin..  2.90  an  In.  97  to  40  In..  3.80  an  In. 

5  to  14  In..  3.80  an  In.  SO  to  00  In..  3.50  an  In. 

Rataa  tor  larcar  apaoe  fumlabad  oo  requeat. 


For  quick  and  satisfactorf  results 
tell  the  reader  everything  that 
he  vAll  want  to  know. 


ALLOW  FWE  WfJRDS  for  tbe  addrrea  II 
aw  to  a  box  number  In  eare  of  any  of  ou" 

Tbere  la  no  extra  ebarge  tor  forwarding  i>i,iij;” 
IN  REPLYING  TO  ADS.  do  not  enrlne<  nri.in.i 
teatlm^onl^  or  anytbinc  that  youTirwanf^ 
turned.  Bute  your  experience  and  qiiimr*tioM 
In  M  oonite  ai^  out  a  manner  ae  poeei  3 
eneloae  eoplu  of  your  teatlmonlala  <  too 
BE  CAREFUL  TO  PUT  ON  ENVELOPE  »h~ 
aaa^nc  any  "blind."  ad.  tbe  box  numtw  in  t™, 
ad.  tbe  name  of  tbe  paper,  and  aloo  the  lo^i 
addraai  of  offlee  to  wbicb  reply  la  aent:  ^ 

38tb  St.,  at  lOtb  Are..  New  York 
1870  Okl  Colony  Blda.,  Cblcaro  * 

“J  Leadw^ewa  Bide  .  ae^anrt 

Kf  ■  PUlkdelphu 

SOl  Rialto  Bldg..  Ban  Pranclaco 

519  Newbouae  Bldg..  Salt  LWe  (:ity 

WHEN  ADVERTISING  MACHINERY  uae 
your  own  name  and  addreaa — or  a  local  add^^ 
^  ^-ao.tbat  Ue  readera  can  Sve  dbeJ7!.Sl 
m  quick  repUw.  We  adrtae  alao  that  you  suite 
In  yenir  adrertlaement  tbe  preaent  locaUoS  ot  pu" 
that  la  oSerW  tor  ule,  or  point  ot  deUrery  provide 
jou  ftrt  In  thn  market  for  OQulpmeot. 

TO  SIGN  TOUR  NAME  and  addri  to  your 
a^eftJaement  begeu  tbe  eonddenre  ot  the  readn 


of  your  borne,  rour  offlee  or  a  put^offlee  bol 
number  In  your  city. 


CHIEF  ENGINEER 

S 

For  Portland  Cement  Plant  in  Lehigh  | 
V'alley,  familiar  with  Water  Tube  | 
Boilers,  Cross-Compound  Corliss  Con-  I 
densing  Engines,  A.C.  Cicnerators  and  | 
Motors.  Give  full  experience  and  I 
references,  salarj’  wanted  and  how  | 
soon  you  could  report  for  work.  | 

P279 — Engineering  News-Record  | 

10*b  Are  at  36th  St  .  New  York  fUy  | 


We  Want  the 
Following  Men 

Applications  should  be  in  writing  and  ac¬ 
companied  by  experience  record.  Sober 
and  ambitious  men  only  appl.v.  The  best 
are  none  too  good. 

FOREMAN  for  Plate  Shop  now  doing  ship 
work:  in  ordinary  times,  general  plate 
work,  such  as  tanks,  bins  and  refinery 
equipment.  Must  be  a  master  of  most 
complicated  layout  and  handling  men. 
INSPECTOR  for  Stniotural  Shop  Young 
technical  man  preferred. 

SHIPPING  CLERK  for  Fabricating  Shop. 


Mamphia  Steel  Conat.  Co.  of  Penna. 

Oreensburg,  Pa. 


IWWtlMWWIInl 


THE  CORNELL  SOCIETY  OP 
CIVIL  ENGINEERS 
Maintains  a  Registration  Bureau 
Complete  records  of  3000  Cornell  men  are 
on  file.  Employers  may  consult  these 
records  without  charge.  Address 
REGISTRATION  BUREAU 
30  East  43nd  St..  New  York 
Room  016  3073  Murray  Hill 


STRUCTURAL  DESIGNERS 
AND  ESTIMATORS 

Addreu  reply  atating  experianoe  and  salary 
fleaired  to  P.  O.  Box  984,  Buffalo.  N.  T. 


POSITIONS  VACANT 


TEt'HXICAL  writer  In  civil  cnglneerinB 
subjects,  in  Eastern  city.  Ability  to  write 
clearly,  and  several  years'  experience  In 
steel  and  reinforced  concrete  construction 
essential.  Positlort  permanent  for  one 
who  can  qualify.  State  education,  experi¬ 
ence  and  initial  salary  expected.  P-255, 
Eng-.  News-Record.  Philadelphia. 


WANTED  immediately  by  cement  plant, 
located  near  city;  Experienced  quarry 
foreman,  iiermanent  position.  write, 
stating  ex^rience,  whether  married  or 
single,  and  salary  expected.  P-288,  Eng. 
News-Record. 


EMPLOYMENT  AGENCIES 


TEACHERS  wanted.  The  Interstate 
Teachers’  Agency,  Macheca  Bldg.,  New 
Orleans.  La.,  recommends  teachers  In  all 
departments  of  engineering  for  college 
and  university  positions.  Special  terms 
offered. 


THE  ENGINEERING  AGENCY,  the  oldest 
technical  employment  bureau  In  the  world, 
now  in  Its  twenty-sixth  successful  year, 
has  positions  open  for  engineers  and 
draftsmen.  Particulars  furnished  free  on 
request — no  advance  fee  If  you  mention 
thhi  advertisement.  1662  Monadnock 
Bldg.,  Chicago,  III. 

Employment  Servirr 


THE  undersigned  provides  a  confidential 
service  designed  to  locate  openings 
through  correspondence  for  men  earning 
not  less  than  $2,600  and  up  to  $25,000, 
all  lines.  Not  an  employment  agency  but 
a  <K>n8tructive,  initiative  service,  covering 
individual  negotiations.  Established 
1910.  Complete  privacy  assured :  present 
connections  in  no  way  Jeopardised.  Send 
name  and  address  only  for  explanatory 
details.  R.  W.  BIxby,  T64-66  Niagara 
St.,  Buffalo,  New  York. 


POSITIONS  WANTED 


Meehanirsl  and  Eleetrieal 


ELECTRICAL  engineer,  familiar  with  erec¬ 
tion  and  operation  of  power  plants,  InduB- 
trial  inatallationB,  electrical  and  mechan¬ 
ical  transmission  of  power,  cable  and  sig¬ 
nal  work,  capabla  of  handling  men,  will 
shortly  be  available  for  a  position  re¬ 
quiring  an  aggressive,  competent  and 
experienced  executive.  PW-157.  Ehig. 
News-Record. 


POSITIONS  WANTED 


MECHANICAL  engineer  (38);  technical 
school  and  15  years’  experience,  mainly 
mill  engineering,  including  buildings.  Can 
design  important  work.  PW-78:’.  Kng. 
News-Record. 


GRADUATE  mechanical  engineer.  29  years 
old.  IJ  years  on  construction.  3  yVars’ 
purchasing  experience  in  connection  with 
public  utilities  and  general  contractors, 
desires  iKtsition  in  purchasing  dejiartnient 
where  purchases  are  made  in  accordance 
w'ith  commercial  and  engineering  prin¬ 
ciples.  PW-289,  Eng.  News-Hecord. 


MECHANICAL  engineer,  draftsman,  tech¬ 
nical  training,  15  years’  experience  gen¬ 
eral  and  special  machine  designing,  alsi. 
reinforced  concrete,  and  genertl  engi¬ 
neering  construction,  open  for  position 
Would  be  valuable  to  engine<>nng  ami 
contracting  company  or  concern  contem¬ 
plating  improvements  or  extension  to 
plant  and  equipment.  FW-2ti!t.  Kng 
News-Record. 


MECHANICAL  engineer,  assistant  super¬ 
intendent  plant  maintenance  and  produc 
tion,  construction,  purchase  and  installa¬ 
tion  of  electrical  machinery  and  factory 
equipment,  design  and  upkeep  power 
plants,  handle  men,  business  experience, 
respon.sible  position  desired,  salary.  $2i<0 
month.  location  New  York  City  or  vicin¬ 
ity.  PW-207,  Eng.  News-Record. 


Civil  Engineers 

AVAILABLE  at  once,  graduate  civil  engi¬ 
neer.  9  years'  field  and  office  experience, 
factory  design,  construction,  equipment 
and  maintenance.  PW-135,  Eng.  News- 
Record. 


THE  BEST  WAY 

to  get  s  good  poiltloD  In  DrxRIng  or  Entln^ni 
la  to  file  sn  sppUratlon  direct  inth  some  of  our 
ellentg  who  are  oependlng  on  us  to  get  competeDt 
and  experienced  appUeonta  for  thefr  'a»nt 


tlUona.  Bend  atamp  for  Blank  and  Uat  of  >aeut 
Pooltlona. 


Tho  Clevaland  Engineering  Anncy  Co. 
Roae  Building,  Cleveland,  Ohm 


Freehand 

Uttering 


i 


Janu  ry  9,  1919 

w9-R<H-ord 
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PROPOSALS 


Reinforced  Concrete  Bridge 

Ft.  Smith.  ArkansaH. 

1  propoaal  for  the  construction  of 
a  r'  li.fcricd  concrete  arch  bridge  and  ap- 
proai;  '  thereto,  across  the  Arkansas 
Kivci  at  Garrison  Avenue,  Ft.  Smith, 
vrkar.- 1.-.  will  be  received  until  two  o’clor-k 
i’.M  "f  Wednesday,  January  twenty  sec¬ 
ond.  1919.  by  the  Commissioners  of  tha 
Seba.'.t.an  Bridge  District,  at  the  office  of 
the  l>i.'trict  in  Ft.  Smith.  Arkan.sas. 

A  <ertifled  check  for  an  amount  equal 
to  not  less  than  five  per  cent,  (o",  )  of  the 
atiiouni  of  the  bid.  drawn  on  a  responsible 
bank  in  the  city  of  Ft.  Smith,  to  the  order 
of  the  Commissioners  of  the  Sebastian 
Bridge  District,  must  be  filed  with  each 
bid. 

rian.s  and  specifications  are  now  on  file 
in  the  office  of  the  Commissioners  of  the 
Sebastian  Bridge  District,  and  in  the  of¬ 
fice  of  Hedrick  &  Hedrick,  Consulting  En- 
gineer.s.  506  Interstate  Building,  Kansas 
City,  .Mi.ssourl.  All  parties  desiring  to  bid 
upon  the  work  may  obtain  complete  plans 
and  specifications  by  applying  to  the  Con- 
suiting  Engineers  named  above. 

The  following  are  the  approximate  quan- 
tiiie.s  of  the  principal  Items  Included  In 
the  work. 

Concrete  .  20,000  cubic  yards 

Reinforcing  steel  ...1,550,000  pounds 
Wood  block  or  as¬ 
phalt  pavement. .  8,270  square  yards 

Miscellaneous  metal  25,000  pounds 
Earth  embankment.  22,000  cubic  yards 
The  Commissioners  reserve  the  right  to 
reject  any  or  all  bids.  Final  action  on  the 
bids  will  be  taken  by  the  Commissioners 
within  fifteen  days  after  the  opening  of 
said  bids. 

By  order  of  the  Commissioners,  Sebastian 
Bridge  Di.strict,  Ft.  Smith,  Arkansas. 

By  ROT  M.  JOHNSTON,  Secretary. 
Dec.  21.  1918. 


riid.s:  Feb.  3. 

Reinforced  Concrete  Bridge 

Arcadia,  Fla. 

Sealed  proposals  on  blank  form  fur¬ 
nished  by  the  Board  and  addressed  to  the 
Board  of  County  Commissioners  of  De  Soto 
County,  Fla.,  at  Arcadia,  Fla.,  will  be  re¬ 
ceived  until  12  o’clock  M.  of  February  3rd, 
1919.  for  furnishing  material,  equipment, 
labor  and  constructing  in  Charlotte  Har¬ 
bor  Special  Road  and  Bridge  District  of 
lie  .Soto  County,  .across  Charlotte  Harbor, 
between  the  towns  of  Charlotte  Harbor  and 
Punta  Oorda,  the  following: 

.Approximately  3000  lineal  feet  of  reln- 
foried  concrete  bridgre :  rubbing  and  fin¬ 
ishing  1 400  lineal  feet  of  reinforced  bridge, 
now  partially  constructed,  and  completing 


PROPOSALS 


causeway  construction,  now  partially  com¬ 
pleted. 

Bridge  to  be  monolithic  beam  and  slab 
structure  supporterl  on  concrete  piles,  and 
causeway  to  be  hydraulic  fill  prote»'ted  by 
reinforced  concrete  sheet  piling. 

Each  bid  is  to  be  accompanied  by  a 
certified  check,  made  payable  to  the  Chair¬ 
man  of  the  Board  for  two  thousand  dol¬ 
lars. 

The  right  is  reserved  to  reject  any  and 
all  bids. 

Plans  and  sperifleations  ran  be  seen  at 
the  office  of  the  County  Clerk  at  Arcadia. 
Fla.,  and  specifications  can  be  obtained  by 
writing  the  engineer  at  Box  421.  Atlanta. 
Ga. 

A.  U  DL'RRANCE.  Clerk. 

Arcadia.  Ha. 

E.  V.  CAMP,  Engineer, 

Box  421,  Atlanta.  Ga. 


Bids;  Feb.  19. 

Smith’s  Cove  Improvement 

Port  of  Seattle,  Wasli. 

Notice  is  hereby  given  that  the  Pori 
Commission  of  the  Port  of  Seattle,  State  of 
Washington,  will  receive  se.aled  proposals 
up, to  2:00  o’clock,  February  19,  1919,  at 
Its  office.  Bell  Street  Warehouse,  at  the 
foot  of  Bell  Street,  Seattle,  Washington, 
for  the  furnishing  and  Installation  of  a 
Gantry  Crane.  Smith’s  Cove  Improvement. 
Pier  "B,”  all  of  said  material  to  be  fur¬ 
nished  in  accordance  with  the  specifica¬ 
tions  and  plans  fur  the  same,  now  on  file 
in  the  office  of  the  said  Port  Commission, 
which  said  specifications  and  plans  are 
now  subject  to  public  inspection. 

Bidders  are  invited  to  submit  alternative 
bids  upon  designs  of  their  own  for  accom¬ 
plishing  the  purpose  of  the  sperdficatlons 
and  plans  prepared  by  the  said  Port  Com¬ 
mission. 

Each  bid  must  be  accompanied  by  a 
certified  check  payable  to  the  order  of  the 
Port  Commission  of  the  Port  of  Seattle 
for  a  sum  not  less  than  five  per  cent,  of 
the  amount  of  bid. 

The  Port  Commission  reserves  the  right 
to  reject  any  and  all  bids. 

Dated  at  Seattle,  Washington,  this  18th 
d.'iy  of  December,  1918. 

PORT  COMMISSION  OF  THE  PORT  OP 
SEATTLE 

By  T.  S.  LIPPT,  Secretary. 

PROPOSALS  FOR  TURBINES.  PUMP 
SET.  PEED  WATER  HEATER.  AND 
ELECTRIC  LIGHT  PLANT.— Office.  Mis¬ 
sissippi  River  Commission.  1st  and  2nd 
Districts.  Custom  House.  Memphis,  Tenn. 
Sealed  proposals  will  be  received  here  until 
11  a  m..  Feb.  4.  1919,  and  Then  opened,  for 
furnishing  turbines,  pump  set,  feed  water 
heater,  and  electric  light  plant,  for  hy¬ 
draulic  grader  No.  1820.  Further  informa¬ 
tion  on  application. 


_ PROPOSALS _ 

Bids:  Jan.  21 

Road  Work 

.STREET  DE1’.\RT.MKNT 
Charleston.  S  C,  Dec.  28.  1911 
Sealed  proixisals  will  be  received  by  the 
undersigned  until  six  o'clock  P  .M.,  Tues¬ 
day.  January  21.  1919.  for  20,000  .sq  yd 
more  or  less  of  sheet  asphalt  pavement 
The  right  Is  reserved  to  reject  any  or  all 
bld.s.  For  specifications  and  other  informa¬ 
tion  address, 

J.  H  DINGLE. 

City  Engineer. 


Bids:  Jan.  24. 

State  Road  Construction 

KANSAS  HIGHWAY  CG.MMlSSlON. 

TOPEKA.  KANSAS 
SHAWNEE  COU.N'TY 

Topeka,  Kansas. 

Notice  is  hereby  given  tliat  sealed  pio- 
posals  will  be  received  at  the  office  of  tli.- 
County  Clerk  of  Shawnee  County.  Topeka 
Kansas,  up  and  until  11:00  o'clock  A  .M  . 
January  24,  1919,  for  the  construction  of 
the  Top«-ka-Lawrence  State  Road  on  tl,c 
Fort  to  Fort  Highway  In  Sliawiiee  County 

The  improvement  is  to  be  two-course 
Portland  cement  concrete  18  ft.  wide,  5 
ft.  earth  shoulders,  together  with  all  work 
as  shown  on  the  plans  and  in  the  specifica¬ 
tions. 

The  total  net  length  of  the  improvement 
is  51799.6  ft.  Bids  will  be  received  as  fol¬ 
lows  : 

Alternative  I’roposal  No.  1,  Sections  A 
and  B,  length  of  improvement  51,799  6  ft 

Alternative  Proposal  No.  2.  Section  A. 
length  of  improvement  20,536.5  ft. 

Alternative  Proposal  No.  3.  Sections  B. 
length  of  Improvement  31,263.1  ft. 

Plans  are  on  file  for  inspection  in  tne 
offices  of  the  County  Engineer  and  County 
Clerk  at  the  Courthouse.  Topeka,  Kansas, 
and  in  the  office  of  the  State  Highway  Com¬ 
mission,  State  House,  Topeka,  Kansas. 

All  bids  must  be  accompanied  liy  a  check 
for  five  (5)  per  cent,  of  the  value  of  the 
work. 

The  County  Board  reserves  the  right  to 
waive  technicalities  and  reject  any  or  all 
proposals. 

December  27,  1918. 

PROPOSAI.2S  FOR  DREDGING;  U.  S. 
Flngineer  Office,  Jacksonville,  Fla.  Sealeii 
proposals  will  be  received  here  until  12  m  . 
Jan.  28,  1919,  and  then  opened,  for  dredg¬ 
ing  in  Key  West  Harbor.  Further  informa¬ 
tion  on  application. 

PROPOSAl^S  I-XJR  BOILERS.— Office. 
Mississippi  River  Commission.  1st  and  2<l 
Districts,  Custom  House.  Memphis.  Tenn 
Sealed  proposalsw  ill  be  received  here  uni  1 1 
11  a.m.,  Feb.  4,  1919.  and  then  opened,  for 
furnishing  Boilers  for  hydraulic  grader  No. 
1820.  F’urther  Information  on  applic.Ttion. 


Profitable 

Proposal 

Advertising 


The  readers  of  ENGINEERING  NEWS-RECORD  are  the 
active,  progressive  engineers  and  contractors  of  the  civil 
engineering  and  contracting  field.  They  look  to  this  paper 
for  information  as  to  new  projects  and  the  development  of 
established  properties,  from  the  time  a  bond  issue  or  improvement 
is  talked  about  tmtil  the  work  is  completed. 

Money  can  be  saved  by  getting  these  men  to  figure  on  new 
work.  Advertisements  for  bids  published  in  ENGINEERING 
NEWS-RECORD  secure  maximum  competition — the  most 
bidding  by  the  best  bidders.  < 

No  work  is  too  small,  none  too  large,  to  be  beyond  the  money¬ 
saving  quality-insuring  influence  of  NEWS-RECORD  Proposal 
advertising.  Cost  is  only  $3.60  an  inch. 

Proposal  ads  invariably  save  large  sums  on  contract  prices. 


Plana  and  ap^Mfieatioas 
for  work  advrrtiard  in  the 
Kninneering  Nrwa-K«oord 
may  be  filed  withoqt  extra 
expense  at  our  New  York, 
Philadelphia,  Cleveland, 
Oiirago  or  San  Kranciaeo 
offices  for  the  conveniene* 
of  prospective  bidders. 


Engineering 

News-Record 

lOth  Atc.  at  34th  St. 
New  Yoric 

S7 
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POSITIONS  VACANT 


BOILiER  room  foreman  wanted,  also  re* 
/rlferation  foreman,  for  medium-sized 
packina  house  in  Middle  West.,  P-316, 
Kng.  News-Record. 


BRIDGE  designer,  experienced  in  both 
steel  and  reinforced  concrete,  for  prepar¬ 
ation  of  standard  and  special  designs ; 
permanent  work;  salary,  1150  per  month. 
Submit  detailed  statement  of  education 
and  experience,  age,  nationality,  time  you 
can  report,  and  sample  of  your  drafting. 
Missouri  State  Highway  Department, 
Jefferson  City.  Mo. 


CIVIL  engineer-draftsman  wanted,  expe¬ 
rienced  in  municipal  engineering,  water¬ 
works  and  sewer  design.  Position  offers 
advancement.  Apply  to  U.  M.  Hart.  City 
Engineer,  Uklalioma  City,  Okla. 


COMPETENT  chemist  wanted;  one  thor¬ 
oughly  familiar  with  the  distillation  of 
tar  oils.  State  experience  and  salary  de¬ 
sired.  The  Jeniiison-Wright  Company, 
Toledo,  Ohio. 


DRAFTSMAN  with  electrolytic  experience. 
Give  age.  experience,  salary,  and  when 
possible  to  report.  Location,  Chicago 
district.  P-3i5.  Eng.  News-Record, 
Chicago. 


DRAFTSMEN  and  detallers  wanted  on  fab¬ 
ricated  steel  hulls.  Address  l’-373.  En¬ 
gineering  News-Record. 


EXPERIENCED  structural  draftsmen  and 
checkers.  Apply  stating  experience.  <*du- 
catlon.  and  salary  expected.  Whitehsad 
&  Kales  Iron  Works,  Detroit,  Mich. 


HIGH  GRADE  master  mechanic  wanted 
for  medium  sized  Meat  Packing  Plant. 
Address  P-819,  Eng.  News-Record,  Chi¬ 
cago. 


INDUSTRIAL  concern  has  opening  for  a 
technically  trained  engineer  with  con¬ 
struction  experience  and  executive  abil¬ 
ity  ;  headquarters.  New  York  City.  State 
briefly  complete  details  of  training,  expe¬ 
rience,  age.  salary,  etc.,  in  original 
application.  P-317.  Eng.  News-Record. 


MECHANICAL  engineer  to  All  position  as 
estimator  and  conrespondent  In  New 
York  sales  office  handling  all  types  of 
pumping  equipment,  condensers,  feed 
water  heaters,  etc.  Write  stating  expe¬ 
rience,  age  and  salary  expected  to  P-314. 
Eng.  News-Record. 


ILMLROAD  engineer  experienced  on  con¬ 
struction  to  act  as  assistant  pilot  on 
valuation.  Eastern  district.  State  edu¬ 
cation,  experience,  salary  expected  and 
when  available.  127  E.  Baltimore  St., 
Baltimore.  Md. 


SUPERINTENDENT  or  assistant  superin¬ 
tendent  wanted,  who  has  had  cement  mill 
and  quarry  experience  to  take  charge  of 
a  large  lime  and  stone  crushing  plant. 
Must  be  a  hustler  and  good  practical  man, 
able  to  handle  several  hundred  men. 
Splendid  opening  for  the  right  man,  with 
an  excellent  future.  Man  with  cement 
mill  experience  preferred.  State  fully 
previous  experience,  reason  for  desiring 
change,  and  salary  expected.  P-223,  Eng. 
News-Record.  Philadelphia. 


TECHNICAL  writer  In  civil  engineering 
subjects,  in  Eastern  city.  Ability  to  write 
clearly,  and  several  years’  experience  in 
steel  and  reinforced  concrete  construction 
essential.  Position  permanent  for  one 
who  can  qualify.  State  education,  experi¬ 
ence  and  Initial  salary  expected.  P-265, 
Eng.  News-Record. 


TRACK  body  or  trailer,  designer  wanted: 
Watson,  Canastota,  N.  Y. 


EMPLOYMENT  AGENCIES 


TEACHERS  wanted.  The  Interstate 
Teachers’  Agency.  Macheca  Bldg..  New 
Orleans,  La.,  recommends  teachers  In  all 
departments  of  engineering  for  college 
and  university  positions.  Special  terms 
offered. 


EMPLOYMENT  AGENCIES 


THE  ENGINEERING  AGENCY,  estab¬ 
lished  1893,  is  an  employment  bureau 
for  high  grade  executives  in  engineering, 
manufacturing  and  construction  worlL 
Pull  particulars  furnished  on  request. 
Address  1662  Monadnock  Bldg.,  Chicago. 


Employment  Service 


THE  undersigned  provides  a  confidential 
service  designed  to  locate  openings 
through  correspondence  for  men  earning 
not  less  than  32,500  and  up  to  $25,000, 
all  lines.  Not  an  employment  agency  but 
a  constructive,  initiative  service,  covering 
individual  negotiations.  Established 
1910.  Complete  privacy  assured ;  present 
connections  in  no  way  jeopardized.  Send 
name  and  address  only  for  explanatory 
details.  R.  W.  Bixby,  T64-66  Niagara 
St.,  Buffalo,  New  York. 


POSITIONS  WANTED 


Mcriianiral  and  Electrical 


ARMY  officer,  electrical  engineer,  desires 
civilian  connection,  seven  years’  broad 
experience,  testing,  appraisal,  engineer¬ 
ing.  purchasing.  PVV-405,  Eng.  News- 
Reoord,  Phila. 


ASSISTANT  mechanical  engineer,  mar¬ 
ried,  24  years  old,  college  education,  ex¬ 
perienced  in  plant  construction,  inspec¬ 
tion.  design  of  special  machinery,  etc., 
desire.o  position  with  well  established 
company.  Will  consider  any  location  In 
U.  S.  UW-363,  Eng.  News-Record. 


ELECTRICAL  engineer,  familiar  with  erec¬ 
tion  and  operation  of  power  plants,  indus¬ 
trial  installations,  electrical  and  mechan¬ 
ical  tran8mis.sion  of  power,  cable  and  sig¬ 
nal  work,  capable  of  handling  men,  will 
shortly  be  available  for  a  position  re¬ 
quiring  an  aggressive,  competent  and 
experienced  executive.  PW-167,  Eng. 
News-Record. 


MECHANICAL  engineer  (38) ;  technical 
school  and  15  years’  experience,  mainly 
mill  engineering,  including  buildln|ra.  Can 
design  important  work.  PW-782,  Eng. 
News-Record. 


MECHANICAL  engineer,  all  branches  with 
good  concern  permanently  desired ;  near 
New  York;  salary  not  less  than  $50  per 
week;  active  ex^rlence  over  20  years, 
covering  construction,  machinery  installa¬ 
tion  and  can  handle  men.  PW-392,  Eng. 
News-Record. 


MECHANICAL,  industrial  engineer,  prac¬ 
tical  and  technical  education ;  aged  32 ; 
married ;  American ;  now  holding  re¬ 
sponsible  position  with  large  corporation, 
good  organizer  and  systematizer,  experi¬ 
enced  in  reviewing  of  tenders  and  writ¬ 
ing  of  specifications,  extensive  experience 
in  plant  layout,  conveying  and  transmis¬ 
sion  machinery  and  general  heavy  ma¬ 
chine  dt^ign.  Shop  and  construction  ex¬ 
perience.  PW-391,  Eng.  News-Record. 


THE  CORNELL  SOnR’TT  OP 
CIVIL  ENGINEERS 
Maintains  a  Reri^tration  Bureau 
Complete  records  of  20()0  Cornell  men  are 
on  (He.  Emplosrers  may  consult  these 
records  without  charge.  Address 
REGISTRATION  BUREAU 
30  East  42nd  St..  New  York  I 

Room  91A  3075  Murray  Hill  | 


DREDGING 

MANAGER 

WANTED 

bv  a  larjre  contracting  firm  to  take 
charge  of  their  valuable  dredging  and 
marine  plant.  Only  men  of  excep¬ 
tional  abilit)’  and  large  experience  in 
similar  position  need  apply.  All  ap¬ 
plications  will  be  treated  as  confi¬ 
dential. 

P3t2 — Eng.  News-Record 
10th  Are.  at  30th  St.,  New  York  City 


Construction  and  Indit^trial  I 

Laborers — Mechanics  I 

Supplied  I 

,  I 

free  of  any  charge  to  employers,  pro-  | 
vided  transportation  is  idvaii.cd.  \ 

Commissaries  conduct.'d  on  .  .nod-  j 
ern  plan. 

EMPIRE  LABOR  AGENCY 

93  Mulberry  St..  New  York  far  j 
Telephones  Franklin  174.'>-;tl*. t  I 


We  Want  the 
Following  Men 

Applications  should  be  in  wriiinc  nti.l  ac- 
eompanied  by  experience  nsonl.  Suhcr 
and  ambitious  men  only  apply.  The  tH>t 
are  none  too  good. 

FOREMAN  for  Plate  Shop  now  dning  ahip 
work;  in  ordinary  times,  general  plate 
work,  such  as  tanks,  bins  and  refinery 
equipment.  Must  be  a  master  <it  most 
oomplieated  layout  and  handling  men 
INSPECTOR  for  Struetural  Shop.  Young 
technical  man  preferred. 

SHIPPING  CLERK  for  Fabricating  Shop. 
Memphia  Steel  Const.  Co.  of  Penna. 
Greensburg,  Pa. 


STRUCTURAL 
STEEL 

DRAFTSMEN  | 

wanted  immediately  for  shipyard  - 
production  department  work.  .An¬ 
swer  in  full  regarding  age,  salary 
e.xpected,  when  available,  etc.,  to 

F.  T.  WARNER 

Groton  Iron  Works 
Groton,  Conn. 


DRAFTSMAN  and 
ESTIMATOR 

Medium  sized  plant  of  Structural  and 
Ornamental  Iron  Work,  Detroit,  Mich., 
wants  Chief  Draftsman  and  Estimator. 
Address  reply,  stating  experience, 
competency  and  salary  desired,  to 

P137 — Eng.  News-Record 
1570  Old  Colony  Bldg.,  Chicago.  Ill. 


HULL 

DRAFTSMEN 

for  brearkdown  work  in  production 
department.  Reply  with  full  par¬ 
ticulars  regarding  age,  salary  ex¬ 
pected,  experience,  when  available, 
etc.,  to 

F.  T.  WARNER 

Groton  Iron  Works 
Groton,  Conn. 
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Official  Proposals 

Price,  $3.60  an  inch — Copy  can  bo 
received  until  Wednesday,  10  a.m., 
for  issue  out  the  next  morning. 


PROPOSALS 


PROPOSALS 


Bids:  Feb.  3. 

Reinforced  Concrete  Bridge 

Arcadia,  Fla. 

Sealed  proposals  on  blank  form  fur- 
nlsht'd  by  the  Board  and  addressed  to  the 
Board  of  County  Commi.ssloners  of  De  Soto 
County,  Fla.,  at  Arcadia,  Fla.,  will  be  re¬ 
ceived  until  12  o’clock  M.  of  February  3rd. 
1919,  for  furnishing  material,  equipment, 
labor  and  constructing  in  Charlotte  Har¬ 
bor  Special  Road  and  Bridge  District  of 
De  Soto  County,  across  Charlotte  Harl)or. 
between  the  towns  of  Charlotte  Harbor  and 
Punta  Gorda,  the  following: 

Approximately  3000  lineal  feet  of  rein¬ 
forced  concrete  bridge ;  rubbing  and  fin¬ 
ishing  1400  lineal  feet  of  reinforced  bridge, 
now  partially  constructed,  and  completing 
causeway  construction,  now  partially  com¬ 
pleted. 

Bridge  to  be  monolithic  beam  and  slab 
structure  supported  on  concrete  piles,  and 
causeway  to  be  hydraulic  fill  protected  by 
reinforced  concrete  sheet  piling. 

Each  bid  is  to  be  accompanied  by  a 
lertlfied  check,  made  payable  to  the  Chair¬ 
man  of  the  Board  for  two  thousand  dol¬ 
lars. 

The  right  is  reserved  to  reject  any  and 
all  bids. 

Plans  and  specifications  can  be  seen  at 
the  office  of  the  County  Clerk  at  Arcadia, 
Fla.,  and  specifications  can  be  obtained  by 
writing  the  engineer  at  Box  431.  Atlanta, 
Ga. 

A.  U  DURRANCB,  Clerk. 

Arcadia  Fla. 

E.  V.  CAMP,  Engineer, 

Box  421,  Atlanta.  * 


Sealed  proposal  for  the  construction  of 
a  minft>rced  concrete  arch  bridge  and  ap¬ 
proaches  thereto,  across  the  Arkansas 
Kiver  at  Garrison  Avenue,  Ft.  Smith, 
Arkan.sa.s,  will  be  received  until  two  o’clock 
P.M.  of  Wednesday,  January  twenty  sec¬ 
ond,  1919.  by  the  Commissioners  of  the 
.<!eba.stian  Bridge  District,  at  the  office  of 
the  District  in  Ft.  Smith.  Arkansas. 

A  certified  check  for  an  amount  equal 
to  not  less  than  five  per  cent  (5%)  of  the 
amount  of  the  bid,  drawn  on  a  responsible 
bank  in  the  city  of  Ft  Smith,  to  the  order 
of  the  Commissioners  of  the  Sebastian 
Bridge  District,  must  be  filed  with  each 
bid. 

Plans  and  specifications  are  now  on  file 
in  the  office  of  the  Commissioners  of  the 
Sebastian  Bridge  District,  and  in  the  of¬ 
fice  of  Hedrick  &  Hedrick.  Consulting  En¬ 
gineers,  506  Interstate  Building.  Kansas 
City,  .Missouri.  AU  parties  desiring  to  bid 
upon  the  work  may  obtain  complete  plans 
and  specifications  by  applying  to  the  Con¬ 
sulting  Engineers  named  above. 

The  following  are  the  approximate  quan¬ 
tities  of  the  principal  items  included  In 
the  work. 

Concrete  .  20,000  cubic  yards 

Reinforcing  steel  ...1,550,000  pounds 
Wood  block  or  as¬ 
phalt  pavement..  8,270  square  yards 
Miscellaneous  metal  25.000  pounds 
Earth  embankment.  22,000  cubic  yards 
The  Commissioners  reserve  the  right  to 
reject  any  or  all  bids.  Pinal  action  on  the 
bids  will  be  taken  by  the  Commissioners 
within  fifteen  days  after  the  opening  of 
said  bids. 

By  order  of  the  Commissioners,  Sebastian 
Bridge  District,  Ft.  Smith.  Arkansas. 

By  ROT  M.  JOHNS’TON,  Secretary. 
Dec.  21.  1918. 


The  publication  of  an  ad* 
vertisement  on  this  page 
is  an  official  notice  that 
bids  are  wanted  from 
other  than  local  bidders. 

It  is  also  a  guarantee  that 
maximum  competition  is  in¬ 
vited  because  Engineering 
News-Record  is  the  one  nation* 
ally  recognized  medium  for 
Proposal  advertising.  Its 
Searchlight  Section  is  read 
each  week  by  nearly  every 
worth-while  contractor  in  this 
country  who  bids  on  public 
work  outside  his  own  city. 


PROPOSALS 


Bids:  Feb.  19. 

Smith's  Cove  Improvement 

Port  of  Seattle,  Wash. 

Notice  is  hereby  given  that  the  Port 
Commission  of  the  Port  of  Seattle,  State  of 
Washington,  will  receive  sealed  proposals 
up  bi  2:00  o’clock,  February  19,  1919,  at 
its  Bell  Street  Warehouse,  at  the 

foot  of  Bell  .’-treet,  Seattle,  Washington, 
for  the  furnishing  and  Installation  of  a 
Gantry  Cra  le.  Smith’s  Cove  Improvement. 
Pier  "B,”  il  of  said  material  to  be  fur¬ 
nished  in  accordance  with  the  specifica¬ 
tions  and  plans  for  the  same,  now  on  file 
in  the  oi'  ce  of  the  said  Port  Commission, 
which  sa  d  specifications  and  plans  are 
now  suhieet  to  public  Inspection. 

Bidden  ire  invited  to  submit  alternative 
bids  upon  designs  of  their  own  for  accom¬ 
plishing  the  purpo.se  of  the  speclflcatlon.s 
and  plans  prepared  by  the  said  Port  Com¬ 
mission. 

Each  bid  must  be  accompanied  by  a 
certified  check  payable  to  the  order  of  the 
Port  Commission  of  the  Port  of  Seattle 
for  a  sum  not  less  than  five  per  cent,  of 
the  amount  of  l>ld. 

The  Port  Commission  reserves  the  right 
to  reject  any  and  all  bids. 

Dated  at  Seattle,  'Washington,  this  18th 
day  of  December,  1918. 

PORT  COMMISSION  OF  THE  PORT  OP 
SEATTI.E 

By  T.  S.  DIPPY,  Secretary. 


Bids:  Feb.  6. 

Sewerage  System  Improvement 

Syracuse,  N.  Y. 

sealed  proposals  for  contract  No.  27  for 
the  construction  of  Divisions  3,  4  and  6, 
Onondaga  creek  Improvement  and  the  main 
Intercepting  sewer,  will  be  received  until  2 
o’clock  P.M.,  February  6,  1919,  at  the  olfice 
of  the  Syracuse  Intercepting  Sewer  Board, 
104  City  Hall.  Syracuse,  N.  Y.  The  work 
embraces  approximately  2  miles  of  creek 
improvement  and  1.3  miles  of  intercepting 
sewer.  Proposals  may  be  made  under  three 
alternatives  which  cover  the  whole  or  pro¬ 
portions  of  the  work.  The  principal  Items 
of  the  whole  work  are  111,500  cu.yd.  ex¬ 
cavation  and  18.000  cu.yd.  concrete.  This 
contract  Is  to  continue  the  work  starte<l 
under  a  contract  which  was  cancelled  on 
account  of  the  war.  The  Board  has  In  Its 
possession  to  be  used  upon  the  new  con¬ 
tract  practically  all  of  the  reinforced  con¬ 
crete  pipe  which  has  been  manufactured 
for  the  sewer  and  its  lying  on  the  site 
thereof.  The  Board  also  has  cast  Iron 
siphons,  a  traveling  concrete  mixer  and  4 
flat  cars  for  use  upon  the  q  w  contract. 
Proposals  must  be  made  on  blanks  to  be 
furnished  upon  application  and  must  be 
accompanied  by  a  New  York  draft  or  cer¬ 
tified  check  for  $5,000  or  $10,000  for  each 
division  for  which  a  bid  is  submitted.  Draw¬ 
ings,  specifications  and  form  of  proposals 
and  contract  are  on  file  In  the  offices  of  the 
Board.  Copies  may  be  obtained  by  deposit¬ 
ing  $10  to  Insure  their  return  in  acceptable 
condition  on  or  before  February  15,  1919. 

HARRY  J.  HAMLIN, 
Secretary. 


Farm  Grading  and  Drainage 

New  York  City. 

Bids  invited  on  the  development  of  one 
thousand  acres  of  former  rice  field  In 
South  Carolina.  The  spoil  banks  of  re¬ 
cently  completed  drainage  canals  are  to 
be  removed  and  spoil  deposited  in  aban¬ 
doned  open  ditches,  also  old  rice  field  banks 
are  to  be  cut  down  and  spoil  used  to  fill 
old  ditches.  After  land  has  been  graded, 
it  is  to  be  tile  drained.  A  keystone  steam 
shovel,  half  mile  of  portable  track,  dump 
cars  and  Budteye  Tile  Ditching  Machine 
now  on  Job  for  contractor’s  use. 

Bid  to  be  on  cubic  yard  basis  for  moving 
•poll  and  banks  and  per  lineal  foot  basis 
for  laying  tile. 

Only  thoroughly  reliable  contractors  who 
sre  experienced  In  this  class  of  work  will 
be  considered,  which  experience  outline 


OFFICE  OF  THE  COMMISSIONERS. 
Washington.  D.  C. — Sealed  proposals  will 
be  received  at  the  olfice  of  the  Secretary 
to  the  Board  of  Commissioners.  Room  511, 
District  Building,  until  2  o’clock  P.M.,  Feb¬ 
ruary  11,  1919,  for  constructing  a  concrete 
encased  steel  plate  girder  bridge  In  the 
line  of  South  Dakota  Avenue  crossing  the 
tracks  of  the  Baltimore  &  Ohio  R.R.  Com¬ 
pany.  Forms  of  Proposals.  Specifications, 
and  necessary  information  may  be  obtained 
from  the  Chief  Clerk  of  the  Engineering 
Department,  Room  427,  District  Building, 
Washington.  D.  C.  Ixiuls  Brownlow,  w. 
Gwynn  Gardiner,  C.  W.  Kutx,  Commisaion- 
era,  D.  C. 


BOILERS.— Office. 
I’trfctl’  0^7*’’  Commission,  Ist  and  2d 
eal.,1  House.  Memphis.  Tenn. 

1  a  m  ***  •’•celved  here  until 

^*1®’  S"**  ****"  opened,  for 
‘  •>y'*«'aullc  grader  No. 

'  urther  Information  on  ?  • 


‘Plication. 


SEARCHLIGHT  SECTION 


^  Na  3 

v*-Reconi 


PROPOSALS 


KG^\L.EI)  l*ROI»OSAU^  will  be  opened  by 
the  LiiKhthouae  Superintendent,  Haltiniore, 
Md.,  at  2  o'rUx-k  I'.M.,  March  1,  1919,  for 
conatructlon  uf  concrete  foumlatlun  and 
idacinK  of  rip  rap  at  Tansrier  Hound  L,iK>>t 
.station,  Va.  Information  upon  application 
to  the  above  office. 

SKAl.Kl)  I*R<)I*OSAl,»S  will  be  opened  by 
the  Superintendent  of  UiKhthouae,  Buffalo, 
N.  Y.,  at  2  o'clock  I'.M.,  February  10.  1919, 
for  furniHhinK  metal  work  for  third  order 
helical  bar  lantern,  IncludlnK  plate  Klaaa. 
Information  upon  application  to  the  above 
office. 

rROP()SAl,,S  FOR  TrilHINKS,  PUMP 
8KT.  KKK1>  WATRR  HKATKR.  AN’li 
KBRCTRIP  LIGHT  PLANT.— Office.  Ml«- 
Hlasippi  River  CommlaMlon,  lat  and  2nd 
OlatrictH,  Guatom  House,  Memphis,  Tenn. 
Sealed  proposals  will  be  recelveo  here  until 
II  a.m..  Feb.  4.  1919,  and  then  opened,  for 
fumishinir  turbines,  pump  set.  feed  water 
heater,  and  electric  light  plant,  for  tjy- 
draulic  grader  No.  1820.  Further  Informa¬ 
tion  on  application. 

PROPOSAT.S  FOR  DREDGING:  U.  S. 
Engineer  Office,  .laoksonvllle,  Fla.  Sealed 

j>roposnIs  will  be  received  here  until  12  m.. 
an.  28,  1919,  and  then  opened,  for  dredg¬ 
ing  In  Key  West  Harbor.  Further  informa¬ 
tion  on  application. 

Bids;  Jan.  25.  | 

Setting  and  Connecting  Boilers  | 

Hoffman  Island. 

Sealed  proposals  for  Setting  and  Gonn*>ct- 
Ing  Two  Rollers  (Repairs  or  Replacement 
of  Equipment),  Quarantine  Station,  Hoff¬ 
man  Island,  N.  Y..  will  be  received  by  Dr. 
L.  E.  Gofer,  Health  Oflloer.  Port  of  New 
York,  Rosebank,  Staten  Island.  New  York, 
until  12  o'clock  noon.  Saturday.  January* 
25.  1919.  when  they  will  be  publicly  opened 
and  read.  Proposals  shall  be  enclosed  In 
an  envelope  furnish*^  by  the  State  Archi¬ 
tect.  sealed  and  addressed,  adn  shall  be  ac¬ 
companied  by  a  certified  check  In  the  sum 
of  five  per  cent.  (S'"}  )  of  the  amouut  of 
the  proposal.  The  contractor  to  whom  the 
award  Is  made  will  be  required  to  furnhsh 
surety  company  bonds  In  the  sum  of  fifty 
per  cent.  (SO*!?  >  of  the  amount  of  contract 
within  thirty  (80)  days  after  official  notice 
of  award  of  contract  and  In  accordance 
with  the  terms  of  Specification  No.  3159 
The  right  Is  reserved  to  reject  any  or  all 
bids.  Drawings  and  speclalflcatlons  and 
blank  forma  of  proposal  may  be  consulted 
at  the  office  of  Dr.  L.  B.  Gofer,  Health  Of¬ 
ficer.  Port  of  New  York,  Rosebank.  Staten 
Island.  N.  Y.,  at  the  New  York  office  of  the 
Department  of  Architecture.  Room  1715 
•Tribune  Building,  and  at  the  Department  of 
Architecture.  Gapltol.  Albany,  N.  Y.  Draw¬ 
ings  and  Specifications  and  blank  forms  of 
proposal  may  be  obtained  at  the  Depart¬ 
ment  of  Architecture.  Capitol,  Albany,  N. 
Y..  upon  reasonable  notice  to  and  In  the 
discretion  of  the  State  Architect,  Lewis  F. 
Pilcher.  Gapltol,  Albany.  N.  Y. 

Dated;  January  13,  1919. 


_ POSITIONS  VACANT _ 

ADVERTISING  manager,  who  knows  trade 
Journnis.  mailing  lists,  sales  letter  writ¬ 
ing  and  catalog  work.  Must  be  an  execu¬ 
tive.  hustler  and  produce  results.  Should 
have  broad  knowledge  of  machinery, 
equipment,  etc.  Right  salary  to  right 
man  In  first  letter  tell  us  all  about 
vourself  and  salary  expected.  Confiden¬ 
tial.  Walter  A.  Zelnlcker  Supply  Co.. 
St.  Ixyuis,  Missouri. 

Bridge  designer,  experienced  In  both 
steel  and  reinforced  concrete,  for  prepar¬ 
ation  of  standard  and  special  designs ; 
permanent  work;  salary.  $160  per  month. 
Submit  detailed  statement  of  education 
and  experience,  age.  nationality,  time  you 
can  report,  and  sample  of  your  drafting. 
Missouri  State  Highway  Department. 
Jefferson  City.  Mo. 

ESTIMATOR  wanted,  capable  of  taking  off 
and  pricing  quantities  in  all  classes  of 
general  contracting  work.  Only  experi¬ 
enced  man  need  reply,  stating  age^  ex¬ 
perience  and  salary  expected.  P-481. 
Eng.  News-Record. 

DRAFTSMAN  wanted  for  map  and  con¬ 
struction  drawing;  state  age,  whether 
married  or  single,  and  salary  consld^d 
Chief  Engineer.  The  Consolidation  Coal 
Co.,  Jenkins,  Ky. 


POSITIONS  VACANT 

MAN  with  civil  engineering  education  or 
broad  knowledge  of  that  Held,  also  ex¬ 
perienced  in  engineering  promotion  pub¬ 
licity  work,  particularly  familiarity  with 
concrete  construction  and  its  application 
to  all  kinds  of  structures  as  well  an 
roads,  to  train  for  imsltlon  as  editorial 
assistant.  Work  requires  unusual  abil¬ 
ity.  foremost  in  which  is  ability  to  write 
well,  simply  and  clearly  In  popular  vein, 
much  of  which  will  have  to  be  developed 
through  experience  in  the  particular  posi¬ 
tion  above  mentioned.  Salary  commen.su- 
rate  with  actual  ability  in  work  men¬ 
tioned  at  the  start,  with  satisfactory 
prospei-ts  as  efficiency  Is  acquired.  To 
enable  intelligent  consideration  of  your 
application,  age,  past  and  present  con¬ 
nections,  salary  earned  and  desired,  edu¬ 
cation,  and  any  other  points  or  qualifica¬ 
tions  you  wish  to  bring  out  should  be 
mentioned  at  length.  Box  P-458,  Eng. 
News-Record.  Ghlcago.  _ 

DRAFTSMAN  with  electroljrtlc  experience. 
Give  age.  experience,  salary,  and  when 
possible  to  re]x>rt.  Location,  Chicago 
district.  r-316,  Eng.  News-Record, 
Chicago. _ 

DRAFTSMEN  and  detallers  wanted  on  fab¬ 
ricated  steel  hulls.  Address  P-373,  En¬ 
gineering  News-Record. 


POSITIONS  VAC  A*  V 


MASTER  mechanic — Position  ’ 

mechanic  of  one  of  the  lar^;  ..r 
In  the  Middle  West  is  op.  i  r  . 
who  can  qualify.  Position  r.  res 
utive,  te^nical  and  prncii  abiP^ 
Give  details  of  training,  exp.  i, .. 

Gh\c?^go.*'^’  •Wd. 

INSPECTOR  to  ti«ch  clvfl 
subjects  by  correspondence,  it 
city.  Position  p«-rmHnent  f 
can  qualify.  State  education  i«rien.v 
and  initial  salary  egliected.  i 
News-Record,  Philadelphia  "  '  ^  * 

SYSTEMATIZKR  wanted.  .\  -.■t.dTTMi 
and  building  material  yard  In  x.  a  pn. 
land.  laying  out  new  yards,  i.  luiren'ihf 
services  of  an  experienc'd  ro,.n  to  ]«» 
out  the  yards  and  warehou.s.  .md  svs* 
tematise  the  handling  and  loioiing  faciu! 
ties.  Address,  System,  stating  term« 
P-414.  Eng.  News-rb'cord. 

TECHNICAL  writer '  In  civil  cngim^iTSS 
subjects.  In  Eastern  city  Abilltv  to  writ* 
clearly,  and  several  years'  exp.-rienre  in 
steel  and  reinforced  concrete  construction 
essential.  Position  permanent  for  one 
who  can  qualify.  State  education  experi- 
ence  and  initial  salary  expected  p.255 
Eng.  News-Record. 

. . . . 

"'"I 


AN  OPPORTUNITY  to  make  some  extra  money.  Construction  work  is  ready 
for  a  big  boom  and  the  Engineering  News-Record  wants  to  publish  it  all.  To 
do  this  we  must  add  to  our  list  at  least 

36  CORRESPONDENTS 

The  kind  of  men  we  want  are  those  who  are  in  close  touch  with  constrtiction 
work  in  their  community  and  can  devote  a  little  spare  time  during  business 
hours  to  calling  on  engineers,  (»ntractors,  etc,  gathering  reports.  Represen¬ 
tatives  are  wanted  in  the  following  (renters; 


Atlanta,  (ht. 
Augusta,  Me. 
Austin,  Texas 
Rlrmlnghsm.  Ain. 
Boston,  Maas. 
Carson  City,  Nev. 
Chaftanoog^  Tcbb 
Cheyenne,  Wyo. 
Cbneord,  N.  H. 
Krle,  Pa. 
Harrisburg,  Pa. 
Jersey  City,  N.  J. 


Kansas  City,  Me. 
Lansing,  MIrh. 
LiUle  Soek,  Ark. 
l.oweII,  Maas. 
Madison,  Wla. 
MontgomMy,  Ain. 
Montreal,  Qne. 
New  Orleans,  l.n. 
Oklahoma,  Okla. 
Omaha,  Neb. 
Philadelphle,  Pa. 
Phoenix,  Ana. 


Pierre.  A  D. 
Plltsburgh.  Pa. 
I'rovidenre,  K.  I. 
Qnebee 

RIehmond,  Va. 
Harramrato,  Cal. 
Tallahasse,  Fla. 
Topeka,  Kan. 
Toronto,  Ont. 
Trenton,  N.  J. 
Vaneonver,  B.  0. 
IVoreeiter,  Maas. 


Writf — tfllinff  all  about  your  present  ivork  and  hovi  much  time  you  have 
available — to 

L.  V.  FLETCHER 

Engineering  News-Record,  10th  Ave.,  at  S6th  Street,  New  York 


District  Manager 

We  want  a  high-grade  man  capable  of  taking 
charge  of  our  Chicago  District  Office  on  cither 
salary  or  commission  or  both.  We  have  a  very 
attractive  proposition  for  the  right  man  who 
must  thoroughly  understand  the  Contractors’ 
Machinery  business  and  come  with  a  clear 
record  and  a  reputation  of  having  produced  the 
business  in  whatever  locality  he  has  been  or  is 
now  located. 

We  invite  correepondence. 

OSHKOSt'  MFC.  COMPANY 

C  ikosh,  Wis. 


Hid*:  Feb.  14. 

Pier  Construction 

department  of  wharves,  docks 
and  ferries 

550  Bourse  Building,  rhiladelphla. 

Sealed  proposals,  endorsed  "Bids  for  the 
fonstruition.  with  appurtenant  work,  of 
Kenilworth  Street  Pier,  No.  SO  South  Dela¬ 
ware  Wliai^'es."  will  be  received  until  12 
o’clock  noon,  Friday.  February  14.  1919. 
In  the  office  of  the  Director  of  the  Depart¬ 
ment  of  Wharves.  Docks  and  Ferries,  550 
Bourse  Building.  Philadelphia,  and  then 
publicly  opened. 

Plans,  .epeciflcatlons  and  blank  forms 
upon  which  bids  must  be  made  can  be  ob¬ 
tained  at  the  office  above  mentioned,  upon 
the  depo.slt  of  a  certifled  check  In  the  sum 
of  twenty  five  dollars  (|25.00),  to  cover  the 
coat  of  blue  prints,  which  check  will  be 
returned  upon  the  receipt  of  the  plans  and 
apeclflcatlons  in  this  office  in  good  condi¬ 
tion.  and  unmarked.  The  successful  bid¬ 
der  will  b3  furnished  with  all  necessary 
blue  prints  free  of  charge. 

Proof  must  be  submitted  the  Department 
by  the  contractor  that  he  has  accepted  the 
provisions  of  the  Workingmen’s  Compensa¬ 
tion  Ace  of  June  18.  1&17,  relative  to 
workingmen’s  compensation,  and  Insured 
his  liability  thereunder  or  secured  exemp¬ 
tion  therefrom. 

No  bid  will  be  considered  unless  accom¬ 
panied  by  a  certlflcate  from  the  City  So¬ 
licitor  of  the  City  of  Philadelphia,  to  the 
effect  that  the  provisions  of  an  ordinance 
requiring  proposal  bonds  on  all  bids  ex¬ 
ceeding  In  amount  $500,  approved  May 
25,  1S60.  have  been  compiled  with. 

’The  Director  reserves  the  right  to  re¬ 
ject  any  or  all  bids  as  he  may  deem  best 
for  the  Interest  of  the  City  of  Philadelphia. 

GEORGE  S.  WEBSTER. 

Director. 

January  18,  1919. 

Bids:  Feb.  20. 

Road  Improvement* 

Rumson,  N.  J. 

Notice  Is  hereby  given  that  sealed  bids 
will  be  received  by  the  Mayor  and  Coun¬ 
cil  of  the  Borough  of  Rumson  for  the  per¬ 
manent  Improvement  of  the  Rumson  Road. 
In  the'  Borough  of  Rumson,  County  of  Mon¬ 
mouth  and  State  of  New  Jersey,  with  a 
bituminous  surface  upon  a  concrete  foun¬ 
dation  :  estimated  amount  of  surface  pave¬ 
ment  required  is  29,175.56  sq.yd.,  of  founda¬ 
tion  5,203.8  cu.yd. ;  and  opened  and  read  In 
public  at  a  meeting  of  the  said  Mayor  and 
Council  to  he  held  at  the  Council  Chambers 
In  the  Oceanic  Fire  Engine  House  on  Thurs¬ 
day,  February  20.  1919,  at  eight  P.M. 

Drawings  and  specifications  and  forma 
of  bids,  contract  and  bond  for  the  proposed 
work,  prepared  by  George  K,  Allen,  engi¬ 
neer,  and  approved  by  the  State  Highway 
Commission,  have  been  filed  In  the  office 
of  the  said  Engineer,  at  No.  60  Broad  Street. 
Red  Bank,  Monmouth  County.  Now  Jersey, 
and  of  said  Commission  at  the  State  House, 
Trenton.  N.  J.,  and  may  be  inspected  by 
prospective  bidders  during  business  hours. 
Bidders  will  be  furnished  with  a  copy  of 
speciflcatlons  and  blue  prints  of  the  draw¬ 
ings  by  the  Engineer  on  proper  notice  and 
payment  of  cost  of  preparation.  Bids  must 
be  made  on  the  standard  proposal  forms 
In  the  manner  designated  therein,  and  re¬ 
quired  by  the  speciflcatlons.  must  be  en¬ 
closed  In  sealed  envelopes  bearing  the  name 
and  address  of  the  bidder  o.t  the  outside, 
addressed  to  Daniel  A.  Naughton.  Borough 
Clerk.  Rumson,  New  Jersey,  and  must  be 
accompanied  by  a  certifled  cheek  or  cash 


PROPOSALS 


for  not  less  than  $1000,  payable  to  the 
Collector  of  the  Borough  of  Runason,  and 
be  delivered  at  the  place  and  on  the  hour 
above  named  The  standard  proposal  form 
Is  attached  to  the  specifications,  copies  of 
which  will  be  furnished  on  application  to 
the  Engineer. 

All  bids  must  be  accompanied  by  a  com- 
I  municatlon  In  writing  from  a  surety  com¬ 
pany  authorized  to  do  business  under  the 
!  laws  of  the  state  of  New  Jersey,  that  It 
is  willing,  ready  and  able  to  act  as  surety 
on  the  bonds  of  the  bidder  in  question,  to 
the  amount  set  forth  In  the  speciflcatlona 

By  order  of  the  Mayor  and  Council  of 
the  Borough  of  Rumson. 

DANIEL.  A.  NAUGHTON. 

!  Clerk. 

I  _ 

Bids:  Feb.  14. 

Furnishing  Screens  and  Guards 

Bedford  Hills.  N.  Y. 

j  Sealed  proposals  for  construction  work 
j  (screens  and  guards) — Additional  window 
j  guards  for  two  cottages  of  farm  group, 
i  Now  York  State  Reformatory  for  Women, 

I  Bedford  Hills,  N.  Y,.  will  be  received  by 
!  William  O.  Barrett,  President  of  the  Board 
j  of  Managers,  New  York  State  Reformatory 
!  for  Women,  Bedford  Hills,  N.  Y.,  until 
10.30  A  M.  on  Friday,  February  14.  1919. 
when  they  will  be  publicly  opened  and  read. 
Proposals  shall  be  inclosed  in  an  envelope 
furnished  by  the  State  Architect,  sealed 
and  addressed,  and  shall  be  accompanjt  d 
by  a  certifled  check  In  the  sum  of  flv* 
per  cent  (5%)  of  the  amount  of  the  pro¬ 
posal.  'The  contractor  to  whom  the  award 
Is  made  will  be  required  to  furnish  surety 
company  bond  in  the  sum  of  fifty  per  cent 
(SO'yr)  of  the  amount  of  contract  within 
thirty  (30)  days  after  official  notice  of 
award  of  contract  and  In  accordance  with 
the  terms  of  Specification  No.  3116-R.  The 
right  Is  reserved  to  reject  any  or  all  bids. 
Drawings  and  speciflcatlons  and  blank 
form.s  of  propo.sal  may  be  consulted  at  the 
New  York  State  Reformatory  for  Women, 
Bedford  Hills,  N.  Y..  at  the  New  York  Office 
of  the  Department  of  Architecture,  1715 
Tribune  Building,  and  at  the  Department 
of  Architecture,  Capitol.  Albany.  N.  Y. 
Drawings  and  specifications  and  blank 
forms  of  proposal  may  be  obtained  at  the 
Department  of  Architecture.  Capitol,  Al¬ 
bany,  N.  Y..  upon  reasonable  notice  to  and 
in  the  discretion  of  the  State  Architect, 
Lewis  F.  Pilcher,  Capitol,  Albany,  N.  Y. 

Dated:  January  15,  1919. 


Farm  Grading  and  Drainage 

New  York  City. 

Bids  Invited  on  the  development  of  one 
thousand  acres  of  former  rice  field  in 
South  Carolina.  The  si>oll  banks  of  re¬ 
cently  completed  drainage  canals  are  to 
be  removed  and  spoil  deposited  in  aban¬ 
doned  open  ditches,  also  old  rice  field  banks 
are  to  be  cut  down  and  spoil  used  to  fill 
old  ditches.  After  land  has  been  graded. 
It  Is  to  be  tile  drained.  A  keystone  steam 
shovel,  half  mile  of  portable  track,  dump 
cars  and  Buckeye  'lile  Ditching  Machine 
now  on  Job  for  contractor’s  use. 

Bid  to  be  on  cubic  yard  basis  for  moving 
spoil  and  banks  and  per  lineal  foot  basis 
for  laying  tile. 

Only  thoroughly  reliable  contractors  who 
are  experienced  in  this  class  of  work  will 
be  considered,  which  experience  outline 
fully  when  writing.  Write, 

.  O.  C.  BURUNOABCE, 

150  Nassau  Street, 

I  New  York  City. 
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Bids:  Feb.  3. 

Reinforced  Concrete  Bridge 

Arcadia.  Fla. 

Sealed  proposals  on  blank  form  fur¬ 
nished  by  the  Board  and  addressed  to  the 
Board  of  County  Commissioners  of  De  Soto 
County.  Fla.,  at  Arcadia,  Fla.,  will  be  re¬ 
ceived  until  12  o’clock  M.  of  February  Srd, 
1919,  for  furnishing  material,  equipment, 
labor  and  constructing  In  Charlotte  Har¬ 
bor  Special  Road  and  Bridge  District  of 
De  Soto  County,  across  Charlotte  Harbor, 
between  the  towns  of  Charlotte  Harbor  and 
Punta  Gorda.  the  following : 

Approximately  3000  lineal  fv'et  of  rein¬ 
forced  concrete  bridge ;  rubbing  and  fin¬ 
ishing  1400  lineal  feet  of  reinforced  bridge, 
now  partially  constructed,  and  completing 
causeway  construction,  now  partially  com¬ 
pleted. 

Bridge  to  be  monolithic  beam  and  slab 
structure  supported  on  concrete  piles,  and 
causeway  to  be  hydraulic  fill  protected  by 
reinforced  concrete  sheet  piling. 

Each  bid  Is  to  be  accompanied  by  a 
certifled  check,  made  payable  to  the  Chair¬ 
man  of  the  Board  for  two  thousand  dol¬ 
lars. 

The  right  is  reserved  to  reject  any  and 
all  bids. 

Plans  and  speciflcatlons  can  be  seen  at 
the  office  of  the  County  Clerk  at  Arcadia, 
Fla.,  and  specifications  can  be  obtained  by 
writing  the  engineer  at  Box  421,  Atlanta, 
Ga. 

A.  L.  DURRANCE,  aerk. 

Arcadia.  Pla. 

E.  V.  CAMP.  Engineer, 

Box  421,  Atlanta.  Ga 


Bids:  Feb.  17. 

Road  Work 

rhllippl.  W.  Va. 

Sealed  proposals  for  the  construction  of 
the  following  roads  addressed  to  the  County 
Court  at  Barbour  County,  West  Virginia, 
and  endorsed  "Proposal  for  Construction 
of  Class  A  Road  in  Barbour  County.’’  will 
be  received  by  said  Court  at  the  office  of 
the  Clerk  of  said  Court  in  Philippi,  W.  Va., 
until  1  P.M.  on  the  17th  day  of  February, 
1919. 

The  Fairmont  and  Beverly  Turnpike — 
Federal  Aid  Project  No.  16 — Bituminous 
macadam:  14  ft.  wide,  3  2  miles. 

The  Junior  Road — Bituminous  macadam, 
14  ft.  wide,  2.85  miles. 

Plans  and  specifications  may  be  seen 
at  the  office  of  the  said  County  Clerk  and 
at  the  office  of  the  State  Road  Commission, 
Charleston,  W.  Va. 

Proposals  shall  be  submitted  upon  the 
blank  forms  to  be  provided  by  the  under¬ 
signed  and  shall  be  accompanied  by  a  cer¬ 
tifled  check  for  at  least  5  per  cent,  of  the 
total  amount  bid. 

The  right  Is  reserved  to  reject  any  or 
all  bids. 

S.  F.  HOFFMAN, 
Clerk  of  the  Barbour  County  Court, 

Philippi,  W.  Va. 

Bids:  Feb.  8. 

Concrete  Sewer 

Granite  City,  HI. 

Bids  will  be  received  by  the  Board  of 
I.<ocaI  Improvements  of  the  City  of  Granite 
Cflty,  Illinois,  at  the  hour  of  Two  o'clock 
P.M..  February  8th,  1919,  at  the  City  Hall 
in  Granite  City,  Illineia 

Estimated  18,000  lin.ft  of  concrete  sewer 
from  Nine  (9)  feet  diameter  to  Three  feet 
Six  Inches  (3'  I”)  diameter. 

Specifications,  plans  and  estimated  may 
be  seen  at  the  office  of  Edmund  Hall.  Bn> 
gineer.  First  National  Bank  Building, 
I  Granite  City.  Illinois. 
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Bids:  .l:"i  m  •• 

Reinforced  Concrete  Bridge 

Ft.  Smith,  Arkansim. 

Scslfd  proposal  for  the  construction  of 
a  rrinforocd  concrete  arch  bridge  and  ap¬ 
proaches  thereto,  across  the  Arkansas 
River  at  Garrison  Avenue,  Ft.  Smith. 
Arkansas,  will  be  received  until  two  oVlo«k 
I'M.  of  Wednesday.  January  twenty  sec¬ 
ond.  1919.  *>y  the  Commissioners  of  the 
.ticba-stian  Hrldge  District,  at  the  office  of 
the  Di.strict  In  Ft.  Smith,  Arkansas. 

A  certified  check  for  an  amount  equal 
to  not  less  than  five  per  cent.  (5%)  of  the 
amount  of  the  bid.  drawn  on  a  responsible 
bank  In  the  city  of  Ft.  Smith,  to  the  order 
of  the  Commissioners  of  the  Sebastian 
Bridge  District,  must  be  filed  with  each 
bid. 

Plans  and  specifications  are  now  on  file 
In  the  office  of  the  Commissioners  of  the 
Sebastian  Hrldge  District,  and  In  the  of¬ 
fice  of  Hedrick  A  Hedrick,  Consultlns  En¬ 
gineers,  506  Interstate  nuHding.  Kansas 
City.  .Mistiourl.  AU  parties  desiiinK  to  bid 
upon  the  work  may  obtain  complete  plans 
and  specifications  by  applying  to  the  Con¬ 
sulting  Engineers  named  above. 

The  following  are  the  approximate  quan¬ 
tities  of  the  principal  Items  Included  In 
the  work. 

Concrete  .  20,000  cubic  yards 

Reinforcing  steel  ...1.550.000  pounds 
Wood  block  or  as¬ 
phalt  pavement. .  8,270  square  yards 

Miscellaneous  metal  25,000  pounds 
Elarth  embankment.  22.000  cubic  yards 

The  Commlasloners  reserve  the  right  to 
reject  any  or  all  bids.  Final  action  on  the 
bids  will  be  taken  by  the  Commissioners 
within  fifteen  days  after  the  opening  of 
said  bids. 

By  order  of  the  Commissioners,  Sebastian 
Bridge  District,  Ft.  Smith,  Arkansas. 

By  ROY  M.  JOHNSTON.  SecreUry. 

Dec.  21,  1918. 


Farm  Grading  and  Drainage 

New  York  City. 

Rids  invited  on  the  development  of  on* 
thou.^aad  acres  of  former  rice  field  In 
South  Carolina.  The  spoil  banks  of  re¬ 
cently  completed  drainage  canals  are  to 
be  removed  and  spoil  deposited  In  aban¬ 
doned  open  ditches,  also  old  rice  field  banks 
are  to  be  cut  down  and  spoil  used  to  fill 
old  ditches.  After  land  has  been  graded, 
it  is  to  be  tile  drained.  A  keystone  steam 
•hovel,  half  mile  of  portable  track,  dump 
cart  and  Buckeye  Tile  Ditching  Machine 
now  on  Job  for  contractor's  use. 

Bid  fo  be  on  cubic  yard  basis  for  moving 
•poll  and  banks  and  per  lineal  foot  basis 
for  laying  tile. 

Only  thoroughly  reliable  contractors  who 
are  experienced  In  this  class  of  work  will 
be  considered,  which  experience  outline 
?uUy  when  writing.  Write. 

O.  C.  BURLINGAME, 

150  Nassau  Street, 
New  York  City. 


boilers.— Office. 
Commission.  Ist  and  2d 
Slr  ^  nm  Memphis.  Tenn. 

Ham  i  ***  received  here  until 

fnrnlsMnL  '*1*'  5"?  opened,  for 

IIM  »iy'*«tullc  grader  No. 

Further  InforrniitlDn  on  enpHcatlon. 


Official  Proposals 

Price,  $3.60  an  inch — Copy  can  b« 
received  until  Wednesday,  10  a.m., 
for  issue  out  the  next  morninK- 


The  publication  of  an  ad* 
vertisement  on  this  page 
is  an  official  notice  that 
bids  are  wanted  from 
other  than  local  bidders. 

It  is  also  a  guarantee  that 
maximum  competition  is  in¬ 
vited  because  Engineering 
News-Record  is  the  one  nation¬ 
ally  recognized  medium  for 
Proposal  advertising.  Ita 
Searchlight  Section  is  read 
each  week  by  nearly  every 
worth-while  contractor  in  this 
country  who  bids  on  public 
work  outside  his  own  city. 
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Bids:  Feb.  19. 

Smith*s  Cove  Improvement 

I’urt  of  Seattle.  Wash. 

Notice  is  hereby  given  that  the  Port 
Commission  of  the  Port  of  Seattle,  State  of 
Washington,  will  receive  sealed  proposals 
up  to  2:00  o'clock.  February  19.  1919,  at 
Its  office.  Bell  Street  Warehouse,  at  the 
foot  of  Bell  •.Ureet.  Seattle,  Washington, 
for  the  furnishing  and  Installation  of  a 
Gantry  Cra  le.  Smith's  Cove  Improvement. 
Pier  *‘B,"  tl  of  said  material  to  be  fur¬ 
nished  in  accordance  with  the  specifica¬ 
tions  and  olans  for  the  same,  now  on  file 
in  the  ol'  re  of  the  said  Port  Commission, 
which  sa  d  specifications  and  plans  are 
now  suhieet  to  public  inspection. 

Bidden  ire  invited  to  submit  alternative 
bids  upon  designs  of  their  own  for  accom¬ 
plishing  the  purpose  of  the  speciflcatlons 
and  plans  prepared  by  the  said  Port  Com¬ 
mission. 

Each  bid  must  be  accompanied  by  a 
certified  check  payable  to  the  order  of  the 
Port  Commission  of  the  Port  of  Seattle 
for  a  sum  not  less  than  five  per  cent,  of 
the  amount  of  bid. 

The  Port  Commission  reserves  the  right 
to  reject  any  and  all  bids. 

Dated  at  Seattle,  Washington,  this  18th 
day  of  December,  1918. 

PORT  COMMISSION  OP  THE  PORT  OF 
SEATTl.E 

By  T.  S.  I.IPPY,  Secretary. 


OFFICE  OF  THE  COMMISSIONERS, 
Washington,  D.  C. — Sealed  proposals  will 
be  received  at  the  officp  of  the  Secretary 
to  the  Board  of  Commissioners.  Room  511, 
District  Building,  until  2  o’clock  P.M.,  Feb¬ 
ruary  11,  1919,  for  constructing  a  concrete 
encased  steel  plate  girder  bridge  In  the 
line  of  South  Dakota  Avenue  crossing  the 
tracks  of  the  Baltimore  ft  Ohio  R.R.  Com¬ 
pany.  Forms  of  Proposals.  Speciflcatlons. 
and  necessary  Information  may  be  obtained 
from  the  Chief  Clerk  of  the  Engineering 
Department,  Room  427.  District  Building, 
Washington,  D.  C.  I/Outs  Browmlow,  W. 
Gwynn  Gardiner,  C  W.  Kutx,  Commission* 
ers,  D.  C. 
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Bids:  Feb.  S. 

Reinforced  Concrete  Bridge 

Arcadia,  Fla. 

Sealed  proposals  on  blank  form  fur¬ 
nished  by  the  Board  and  addressed  to  the 
Board  of  County  Commissioners  of  De  Soto 
County,  Fla.,  at  An'adla,  Fla.,  will  be  re- 
«-elve<l  until  12  o'eUuk  M.  of  February  3’d. 
1919,  fur  furnishing  material,  equipment, 
labor  and  constructing  In  Charlotte  Har¬ 
bor  Spei'lal  Road  and  Bridge  District  of 
I>«  Solo  County,  across  Charlotte  Harlior. 
b<'tween  the  towns  of  Charlotte  Harbor  and 
I'unta  Gorda,  the  following: 

Approximately  SOOO  lineal  feet  of  reln- 
I  forced  concrete  bridge ;  rubbing  and  tln- 
^  Ishing  1400  llneaJ  feet  of  reinforced  bridge, 

'  now  partially  constructed,  and  completing 
I  c  auseway  construction,  now  partially  com- 
;  pleted. 

Bridge  to  be  monolithic  beam  and  slab 
structure  supported  on  concrete  piles,  and 
causeway  to  be  hydraulic  fill  protected  by 
reinforced  concrete  sheet  piling. 

Each  bid  is  to  be  accompanied  by  a 
certlflc-d  check,  made  payable  to  the  Chalr- 
j  n'an  of  the  Hoard  for  two  thousand  dol- 
I  lars. 

I  The  right  Is  reserved  to  reject  any  and 
I  all  bids. 

Plans  and  specifications  can  be  seen  at 
the  office  of  the  County  Clerk  at  Arcadia, 
Fla.,  and  specifications  can  be  obtained  by 
I  writing  the  engineer  at  Box  421,  Atlanta, 
Ga. 

A.  L.  DURRANCB.  Clerk. 

Arcadia  Fla. 

E.  V.  CAMP,  Engineer, 

Box  421,  Atlanta,  t 

I  Bids:  Fc>b.  6. 

Sewerage  System  Improvement 

Syracuse.  N.  Y. 

j  sealed  proposals  for  contract  No.  27  for 
I  the  construction  of  Divisions  3,  4  and  5, 

I  Onondaga  creek  improvement  and  the  main 
j  Intenepting  sewer,  will  be  received  until  2 
o’clock  P.M.,  February  6.  1919,  at  the  office 
of  the  Syracuse  Inter<‘eptlng  Sewer  Board, 
10  4  City  Hall,  Syracuse,  N.  Y.  The  work 
embraces  approximately  2  miles  of  creek 
improvement  and  1.3  miles  of  Intercepting 
sewer.  Proposals  may  be  made  under  three 
alternatives  which  cover  the  whole  or  pro¬ 
portions  of  the  work.  "The  principal  Items 
of  the  whole  work  are  111,500  cu.yd.  ex¬ 
cavation  and  18.000  cu.yd.  concrete.  This 
contract  Is  to  continue  the  work  starte<I 
under  a  contract  which  was  cancelled  on 
account  of  the  war.  The  Board  has  In  Its 
possession  to  be  used  upon  the  new  con¬ 
tract  practically  all  of  the  reinforced  con¬ 
crete  pipe  which  has  been  manufactured 
for  the  sewer  and  Its  lying  on  the  site 
thereof.  The  Board  also  has  cast  Iron 
siphons,  a  traveling  concrete  mixer  and  4 
fiat  cars  for  use  upon  the  n  w  contract. 

!  Proposals  must  be  made  on  blanks  to  be 
furnished  upon  application  and  must  be 
accompanied  by  a  New  York  draft  or  cer¬ 
tified  check  for  $5,000  or  $10,000  for  each 
division  for  which  a  bid  Is  submitted.  Draw¬ 
ings,  speciflcatlons  and  form  of  proposals 
and  contract  are  on  file  In  the  offices  of  the 
Board.  Copies  may  be  obtained  by  deposit¬ 
ing  $10  to  insure  their  return  In  acceptsble 
condition  on  or  before  February  15,  1919. 

HARRY  J.  HAMLIN. 

Secretary- 
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PROPOSALS 


SEALED  I'ROFOSAI^  will  b«  opened  by 
the  Lighthouse  Superintendent,  lialtimore, 
Md.,  at  2  o'rloek  I  .M.,  March  1,  1919,  for 
construction  uf  concrete  foundation  and 
placinK  of  rip  rap  at  TanKier  Sound  Light 
Station.  Va.  Information  upon  application 
to  the  above  office. 


SKAI..ED  I’KOI*OSAIJ<  will  be  opened  by 
the  Superintendent  of  Ughthouae,  Buffalo, 
N.  Y.,  at  2  o’clock  I*..M.,  February  10,  1919, 
for  furnishing  metal  work  for  third  order 
helical  bar  lantern,  including  plate  glass. 
Information  upon  appli<-atlon  to  the  above 
office. 


FROPOSAI.JJ  KOK  Tl'KBLVE.S.  PUMP 
SET.  FEED  WATER  HEATER.  AN’D 
ELEX:TRir  LIGHT  PLANT.— Office.  Mis¬ 
sissippi  River  romminsion.  Ist  and  2nd 
Districts.  Custom  House.  Memphis.  Tenn. 
Sealed  proposals  will  be  received  here  until 
11  a.m..  Feb.  4.  1919.  and  then  opened,  for 
furnishing  turbines,  pump  set.  feed  water 
heater,  and  electric  light  plant,  for  l}y- 
draullc  grader  No.  1820.  F'urther  informa¬ 
tion  on  application. 


PROPOSATJI  FOR  DREDGING;  U.  S. 
Engineer  Office.  .lacksonvllle.  Fla.  .Sealed 
proposals  w'lll  be  received  here  until  12  m., 
Jan.  28.  1919.  and  then  opened,  for  dredg¬ 
ing  in  Key  West  Harbor.  Further  informa¬ 
tion  on  application. 


Bids;  Jan.  2,';.  | 

Setting  and  Connecting  Boilers 

Hoffman  Island. 

Sealed  proposals  for  Setting  and  Connect¬ 
ing  Two  Boilers  (Repairs  or  Replacement 
of  Equipment).  Quarantine  Station.  Hoff¬ 
man  island.  N.  Y..  will  he  received  by  Dr. 
L.  E.  Cofer.  Health  Officer,  Port  of  New 
■York,  Rosebank.  Staten  Island.  New  York, 
until  12  o'clock  noon,  Saturday.  January* 
25.  1919.  when  they  will  be  publicly  opened 
and  read.  Proposals  shall  be  enclosed  In 
an  envelope  furnished  by  the  State  Archi¬ 
tect.  sealed  and  addressed,  adn  shall  be  ae- 
comnanled  by  a  certified  check  In  the  sum 
of  five  per  cent.  (Sr{)  of  the  amount  of 
the  proposal.  The  contractor  to  whom  the 
award  Is  made  will  be  required  to  furnish 
surety  company  bonds  In  the  sum  of  fifty 
per  cent.  (509! )  of  the  amount  of  contract 
within  thirty  (80)  days  after  official  notice 
of  award  of  contract  and  in  accordance 
with  the  terms  of  Specification  No.  3159 
The  right  Is  reserved  to  reject  any  or  alt 
bids.  Drawings  and  specialfications  and 
blank  forms  of  proposal  may  be  consulted 
at  the  office  of  Dr.  L.  E.  Gofer,  Health  Of¬ 
ficer.  Port  of  New  York.  Rosebank.  Staten 
Island.  N  Y..  at  the  New  York  office  of  the 
Department  of  Architecture,  Room  1715 
•Trlhune  Building,  and  at  the  Department  of 
Architecture,  Gapitol.  Albany.  N.  Y.  Draw¬ 
ings  and  Specifications  and  blank  forms  of 
proposal  may  be  obtained  at  the  Depart¬ 
ment  of  Architecture.  Capitol,  Albany,  N. 
Y..  upon  reasonable  notice  to  and  In  the 
discretion  of  the  State  Architect,  Lewis  F. 
Pilcher,  Capitol.  Albany.  N.  Y. 

Dated;  January  13,  1919. 


_ POSITIONS  VACANT _ 

ADVERTISING  manager,  who  knows  trade 
Journals,  mailing  lists,  sales  letter  writ¬ 
ing  and  catalog  work.  Must  be  an  execu¬ 
tive.  hustler  and  produce  results.  Should 
have  broad  knowledge  of  machinery, 
equipment,  etc.  Right  salary  to  right 
man.  In  first  letter  tell  us  all  about 
vourself  and  salary  expected.  Confiden¬ 
tial.  Walter  A.  ^Inicker  Supply  Co.. 
St.  Louis.  Missouri. 

Bridge  designer,  experienced  In  both 
steel  and  reinforced  concrete,  for  prepar¬ 
ation  of  standard  and  special  designs ; 
permanent  work;  salary.  $160  per  month. 
Submit  detailed  statement  of  education 
and  experience,  age,  nationality,  time  you 
can  report,  and  sample  of  your  drafting. 
Missouri  State  Highway  Department. 
Jefferson  City,  Mo. 

ESTIMATOR  wanted,  capable  of  taking  off 
and  pricing  quantities  In  all  classes  of 
general  contracting  work.  Only  experi¬ 
enced  man  ne«»d  reply,  stating  ag^  ex- 
t^rlence  and  salary  expected.  P-4S1. 
Eng.  News-Record. 

DRAFTSMAN  wanted  for  map  and  con¬ 
struction  drawing;  state  age,  whether 
married  or  single,  and  salary  considered. 
Chief  Engineer,  The  Consolidation  Coal 
Co.,  Jenkins,  Ky. 


POSITIONS  VACANT 


MAN  with  civil  engine<-ring  education  or 
broad  knowledge  of  that  field,  also  ex- 
perlen<‘ed  in  engineering  promotion  pub¬ 
licity  work,  particularly  familiarity  with 
concrete  construction  and  its  application 
to  all  kinds  of  structures  as  well  an 
roads,  to  train  for  iiosltion  as  editorial 
assistant.  Work  requires  unusual  abil¬ 
ity.  foremost  In  which  Is  ability  to  write 
well,  simply  and  clearly  In  popular  vein, 
much  of  which  will  have  to  be  developed 
through  experience  In  the  particular  posi¬ 
tion  above  mentioned.  Salary  commensu¬ 
rate  with  actual  ability  in  work  men¬ 
tioned  at  the  start,  with  satlsfactor.r 
proHpe<-t8  as  efficiency  is  acquired.  To 
enable  intelligent  consideration  of  your 
application,  age,  past  and  present  con¬ 
nections.  salary  earned  and  desired,  edu¬ 
cation.  and  any  other  points  or  quallflca- 
tions  you  wish  to  bring  out  should  be 
mentioned  at  len^h.  Box  P-458,  Eng. 

News-Re<'ord.  Chicago. _ 

DRAFTSMAN  with  electrolytic  experience. 
Give  age.  experience,  salary,  and  when 
possible  to  reimrt.  Location,  Chicago 
district.  P-315,  Eng.  News-Record, 

Chicago.  _ _ 

DRAFTSMEN  and  detailers  wanted  on  fab¬ 
ricated  steel  hulls.  Address  P-373,  En¬ 
gineering  News-Record. 


^  Vo  .  6Z,  No.  3 

^N-Recori 


POSITIONS  VACA'  ;• 


MASTER  mechanic — Po.sitit,ri  ' 

mechanic  of  one  of  the  lurg.  ir 
in  the  Middle  West  is  op.  ,  r  . 
who  can  qualify.  Position  r.  res  f-TZ," 
utlve,  technical  and  pnictl.  -  ahiii^ 
Give  details  of  training,  exi).  nr 

ent  salary,  etc.  P-465.  Eng.  .N 
Chicago. _ 

INSPECTOR  to  tivkch  civil 
subjects  by  correspondence,  in 
city.  Position  permanent  f<  ,ne  wCI 

can  qualify.  State  education  mrleiw 

and  initial  salary  eitT>ected.  I-  p?? 

News-Record.  Philadelphia  "  '  * 


SYSTEM ATIZER  wanted.  A 
and  building  material  yard  in  iw. 
land.  laying  out  new  yards,  iiires'thr 
services  of  an  experienced  ni.in  to  lav 
out  the  yards  and  warehous.  .md  gn 
tematise  the  handling  and  loading  facm. 
ties.  Address.  System,  stating  terma 
P-414.  Eng.  News- Record. 

TECHNICAL  writer  In  clvlTltngrn'ewiM 
subjects,  in  Eastern  city.  Ability  to  writ* 
clearly,  and  several  years’  exp<  rtence  in 
steel  and  reinforced  concrete  construction 
essential.  Position  permanent  for  one 
who  can  qualify.  State  education  experi¬ 
ence  and  initial  salary  expected  '  P.2S5 
Eng.  News-Record. 


AN  OPPORTUNITY  to  make  some  extra  money.  Construction  work  is  rrady 
for  a  big  boom  and  the  Engineering  News-Record  wants  to  publish  it  all.  To 
do  this  we  must  add  to  our  list  at  least 

36  CORRESPONDENTS 

The  kind  of  men  we  want  are  those  who  are  in  close  touch  with  construction 
work  in  their  community  and  can  devote  a  little  spare  time  during  business 
hours  to  calling  on  engineers,  contractors,  etc,  gathering  reports.  Represen- 
tativet  are  wanted  in  the  following  centers: 


Atlanta,  (la. 
Augusta,  Ms. 
Austin,  Texas 
Rlnnlngham,  Ala. 
Boston,  Maas, 
rarson  City,  Nev. 
Chattanooga,  Tcuu. 
Cheyenno,  Wyp. 
Oonrord,  N.  H. 
Rrle,  Pa. 
H^iiTlsbnrg,  Pa. 
Jeraey  City,  N.  t. 


Kansas  City,  Mo. 
Lansing,  Mieh. 
Little  Boek,  Ark. 
l.owell,  Maas. 
Madison.  Wla. 
Montgomery,  Ala, 
Montreal,  Qne. 
New  Orleans,  La. 
Oklahoma.  Okla. 
Omaha,  Neb. 
Philadelphia.  Pa. 
Phoenix,  Ana. 


Pierre,  A.  O. 
i’Ittsburgh.  Pa. 
ProvMrnre,  R.  L 
Unebee 

Riehmond,  Va. 
Haeramrato,  CaL 
Tallahasse,  Fla. 
Topeka,  Han. 
Toronto,  Ont. 
Trenton,  N.  t. 
Vanronver,  B.  0. 
Worcester,  .Mass. 


Write — telling  alt  about  your  present  ivork  and  how  much  time  you  have 
available — to 

L.  V.  FLETCHER 

Engineering  Newa-Record,  10th  Ave.,  at  36th  Street,  New  York 


District  Manager 

We  want  a  high-grade  man  capable  of  taking 
charge  of  our  Chicago  District  Office  on  either 
salary  or  commission  or  both.  We  have  a  very 
attractive  proposition  for  the  right  man  who 
must  thoroughly  understand  the  Contractors’ 
Machinery  business  and  come  with  a  clear 
record  and  a  reputation  of  having  produced  the 
business  in  whatever  locality  he  has  been  or  is 
now  located. 

We  invite  correspondence, 

OSHKOSH  MFC.  COMPANY 

Oshkosh,  Wis. 


jgjjuarj'  23, 1919 

gnf.  News-Record 
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PROPOSALS 


Bids:  Feb.  14. 

Pier  Construction 

department  of  wharves,  docks 
AND  FERRIES 

550  Bourse  Building,  Philadelphia. 

Sealed  proposals,  endorsed  “Bids  for  the 
fonstnution,  with  appurtenant  work,  of 
Kenilworth  Street  Pier,  No.  30  South  Dela- 
^re  Wharves.”  will  be  received  until  12  I 
o'clock  noon.  Friday,  February  14.  1919,  | 
In  the  offlee  of  the  Director  of  the  Depart-  i 
ment  of  Wharves.  Docks  and  Ferries,  550 
Bourse  Building,  Philadelphia,  and  then 
publicly  opened. 

Plan.s,  .specifications  and  blank  forms 
upon  which  bids  must  be  made  can  be  ob¬ 
tained  at  the  offlee  above  mentioned,  upon  j 
the  deposit  of  a  certified  check  In  the  sum 
of  twenty  five  dollars  ($25.00),  to  cover  the 
cost  of  blue  prints,  which  check  will  be 
returned  upon  the  receipt  of  the  plans  and 
specifications  In  this  offlee  In  good  condi¬ 
tion,  and  unmarked.  The  successful  bid¬ 
der  will  be  furnished  with  all  necessary 
blue  prints  free  of  charge. 

Proof  must  be  submitted  the  Department 
by  the  contractor  that  he  has  accepted  the 
provisions  of  the  Workingmen’s  Compensa¬ 
tion  Ace  of  June  18,  l9l7,  relative  to 
workingmen’s  compensation,  and  insured 
his  liability  thereunder  or  secured  exemp¬ 
tion  therefrom. 

No  bid  will  be  considered  unless  accom¬ 
panied  by  a  certificate  from  the  City  So¬ 
licitor  of  the  City  of  Philadelphia,  to  the 
effect  that  the  provisions  of  an  ordinance 
requiring  proposal  bonds  on  all  bids  ex¬ 
ceeding  In  amount  $500,  approved  May 
25,  1860,  have  been  complied  with. 

The  Director  reserves  the  right  to  re¬ 
ject  any  or  all  bids  as  he  may  deem  best 
for  the  interest  of  the  City  of  Philadelphia. 

GEORGE  S.  WEBSTER. 

Director. 

January  18,  1919. 


Bids:  Feb.  20. 

Road  Improvements 

Rumson,  N.  J. 

Notice  Is  hereby  given  that  sealed  bids 
will  be  received  by  the  Mayor  and  Coun¬ 
cil  of  the  Borough  of  Rumson  for  the  per¬ 
manent  Improvement  of  the  Rumson  Road, 
In  the’  Borough  of  Rumson,  County  of  Mon¬ 
mouth  and  State  of  New  Jersey,  with  a 
I  bituminous  surface  upon  a  concrete  foun¬ 
dation  ;  estimated  amount  of  surface  pave- 
I  ment  required  is  29,176.55  sq.yd.,  of  founda¬ 
tion  5,203.8  cu.yd. ;  and  opened  and  read  in 
public  at  a  meeting  of  the  said  Mayor  and 
Council  to  be  held  at  the  Council  Chambers 
In  the  Oceanic  Fire  Engine  House  on  Thurs¬ 
day,  February  20,  1919,  at  eight  P.M. 

Drawings  and  specifications  and  forms 
of  bids,  contract  and  bond  for  the  proposed 
work,  prepared  by  George  K.  Allen,  engi¬ 
neer.  and  approved  by  the  State  Highway 
Commission,  have  been  filed  In  the  offlee 
of  the  said  Engineer,  at  No.  SO  Broad  Street. 
Red  Bank.  Monmouth  County.  Now  Jersey, 
and  of  said  Commission  at  the  State  House, 
Trenton.  N.  J..  and  may  be  inspected  by 
prospective  bidders  during  business  hours. 
Bidders  will  be  furnished  with  a  copy  of 
speciflcatlons  and  blue  prints  of  the  draw¬ 
ings  by  the  Engineer  on  proper  notice  and 
payment  of  cost  of  preparation.  Bids  must 
be  made  on  the  standard  proposal  forms 
In  the  manner  designated  therein,  and  re- 
nulred  by  the  speciflcatlons,  must  be  en- 
clospd  In  sealed  envelopes  bearing  the  name 
and  address  of  the  bidder  on  the  outside, 
addressed  to  Daniel  A.  Naughton,  Borough 
Clerk,  Rumson,  New  Jersey,  and  must  be 
accompanied  by  a  certified  cheek  or  cash 


PROPOSALS 

for  not  le.ss  than  $1000,  payable  to  the 
Collector  of  the  Borough  of  Rumson.  and 
be  delivered  at  the  place  and  on  the  hour 
above  named.  The  standard  proposal  form 
Is  attached  to  the  specifications,  copies  of 
which  will  be  furnished  on  application  to 
the  Engineer. 

All  bids  must  be  accompanied  by  a  com¬ 
munication  In  writing  from  a  surety  com¬ 
pany  authorized  to  do  business  under  the 
laws  of  the  state  of  New  Jersey,  that  It 
is  willing,  ready  and  able  to  act  as  surety 
on  the  bonds  of  the  bidder  in  question,  to 
the  amount  set  forth  in  the  specifleationa 
By  order  of  the  Mayor  and  Council  of 
the  Borough  of  Rumson. 

DANIEL  A.  NAUGHTON, 

Clerk. 


Bids;  Feb.  14. 

Furnishing  Screens  and  Guards 

Bedford  Hills,  N.  Y. 

Sealed  proposals  for  construction  work 
(.screens  and  guards) — Additional  window 
guards  for  two  cottages  of  farm  group. 
New  York  State  Reformatory  for  Women, 
i  Bedford  Hills,  N.  Y..  will  bo  received  by 
I  William  G.  Barrett,  President  of  the  Board 
1  of  Managers,  New  York  State  Reformatory 
'  for  Women,  Bedford  Hills,  N.  Y..  until 
10.30  A.M.  on  Friday,  February  14.  1919, 
when  they  will  be  publicly  opened  and  read. 
Proposals  shall  be  Inclosed  in  an  envelope 
furnished  by  the  State  Architect,  sealed 
and  addressed,  and  shall  be  accompanii  d 
by  a  certifled  check  In  the  sum  of  five 
per  cent  (6%)  of  the  amount  of  the  pro- 
po.sal.  The  contractor  to  whom  the  award 
Is  made  will  be  required  to  furnish  surety 
company  bond  in  the  sum  of  fifty  per  cent 
(50%)  of  the  amount  of  contract  within 
thirty  f30)  days  after  official  notice  of 
award  of  contract  and  In  accordance  with 
the  terms  of  Specification  No.  3116-R.  The 
right  Is  reserved  to  reject  any  or  all  bids. 
Drawings  and  speciflcatlons  and  blank 
forms  of  proposal  may  be  consulted  at  the 
New  York  State  Reformatory  for  Women, 
Bedford  Hills.  N.  Y.,  at  the  New  York  Offlee 
of  the  Department  of  Architecture,  1715 
Tribune  Building,  and  at  the  Department 
of  Architecture,  Capitol.  Albany,  N.  Y. 
Drawings  and  speciflcatlons  and  blank 
forms  of  proposal  may  be  obtained  at  the 
Department  of  Architecture,  Capitol,  Al¬ 
bany,  N.  Y..  upon  reasonable  notice  to  and 
In  the  discretion  of  the  State  Architect, 
Lewis  F.  Pilcher,  Capitol,  Albany,  N.  Y. 

Dated:  January  15,  1919. 


Farm  Grading  and  Drainage 

New  York  City. 

Bids  invited  on  the  development  of  one 
thousand  acres  of  former  rice  field  la 
South  Carolina.  ’The  spoil  banks  of  re¬ 
cently  completed  drainage  canals  are  to 
be  removed  and  spoil  deposited  In  aban¬ 
doned  open  ditches,  also  old  rice  field  banks 
are  to  be  cut  down  and  spoil  used  to  fill 
old  ditches.  After  land  has  been  graded, 
it  la  to  be  tile  drained.  A  keystone  steam 
shovel,  half  mile  of  portable  track,  dump 
cars  and  Buckeye  Tile  Ditching  Machine 
now  on  Job  for  contractor’s  use. 

Bid  to  be  on  cubic  yard  basis  for  moving 
spoil  and  banks  and  per  lineal  foot  basis 
for  laying  tile. 

Only  thoroughly  reliable  contractors  who 
are  experienced  In  this  class  of  work  will 
be  considv^red,  which  experience  outline 
fully  when  writing.  Write, 

O.  C.  BURLINOAMB. 

150  Nassau  Street, 
New  York  City. 


PROPOSALS 

Bids:  Feb.  3. 

Reinforced  Concrete  Bridge 

Arcadia.  Fla. 

Sealed  proposals  on  blank  form  fur¬ 
nished  by  the  Board  and  addressed  to  the 
Board  of  County  Commissioners  of  De  Soto 
County.  Fla.,  at  Arcadia,  FTa.,  will  be  re¬ 
ceived  until  12  o’clock  M.  of  February  3rd. 
1919,  for  furnishing  material,  equipment, 
labor  and  constructing  In  Charlotte  Har¬ 
bor  Special  Road  and  Bridge  District  of 
De  Soto  County,  across  Charlotte  Harbor, 
between  the  towns  of  Charlotte  Harbor  and 
Punta  Gorda,  the  following ; 

Approximately  3000  lineal  feet  of  rein¬ 
forced  concrete  bridge :  rubbing  and  fin¬ 
ishing  1400  lineal  feet  of  reinforced  bridge, 
now  partially  constructed,  and  completing 
causeway  construction,  now  partially  com¬ 
pleted. 

Bridge  to  be  monolithic  beam  and  slab 
structure  supported  on  concrete  piles,  and 
causeway  to  be  hydraulic  fill  protected  by 
reinforced  concrete  sheet  piling. 

Each  bid  is  to  be  accompanied  by  a 
certifled  check,  made  payable  to  the  Ghair- 
man  of  the  Board  for  two  thousand  do)- 
lara 

The  right  is  reserved  to  reject  any  and 
all  bids. 

Plans  and  specifications  can  be  seen  at 
the  offlee  of  the  County  Clerk  at  Arcadia. 
Fla.,  and  specifications  can  be  obtained  by 
writing  the  engineer  at  Box  421,  Atlanta, 
Ga. 

A.  L.  DURRANCE,  Clerk. 

Arcadia.  Fla. 

E.  V.  CAMP.  Engineer. 

Box  421,  Atlanta,  Ga. 


Bids:  Feb.  17. 

Road  Work 

Philippi,  W.  Va. 

Sealed  proposals  for  the  construction  of 
the  following  roads  addressed  to  the  County 
Court  at  Barbour  County,  West  Virginia, 
and  endorsed  “Proposal  for  Construction 
of  Class  A  Road  in  Barbour  County,’’  will 
be  received  by  said  Court  at  the  offlee  of 
the  Clerk  of  said  Court  in  Philippi.  W.  Va., 
until  1  P.M.  on  the  17th  day  of  February, 
1919. 

The  Fairmont  and  Beverly  Turnpike — 
Federal  Aid  Project  No.  16 — Bituminous 
macadam:  14  ft.  wide,  3.2  miles. 

The  Junior  Road — Bituminous  macadam, 
14  ft.  wide.  2.85  miles. 

Plans  and  specifications  may  be  seen 
at  the  offlee  of  the  said  County  Clerk  and 
at  the  offlee  of  the  State  Road  Commission, 
Charleston,  W.  Va. 

Proposals  shall  be  submitted  upon  the 
blank  forms  to  be  provided  by  the  under¬ 
signed  and  shall  be  accompanied  by  a  cer¬ 
tifled  check  for  at  least  5  per  cent,  of  the 
total  amount  bid. 

The  right  is  reserved  to  reject  any  or 
all  bids. 

S.  F.  HOFFMAN, 
CHerk  of  the  Barbour  County  Court, 
Philippi,  W.  Va. 

Bids:  Feb.  8. 

Concrete  Sewer 

Granite  City,  Ill. 

Bids  will  be  received  by  the  Board  of 
Local  Improvements  of  the  CJlty  of  Granite 
(^ty,  Illinois,  at  the  hour  of  Two  o’clock 
P.M.,  February  8th,  1919,  at  the  City  Hall 
In  Granite  City,  Illinoia 

Elstlmated  18,000  lin.ft.  of  concrete  sewer 
from  Nine  (9)  feet  diameter  to  ’Three  feet 
Six  Inches  ($'  t")  diameter. 

Specifications,  plans  atid  estimated  may 
be  seen  at  the  offlee  of  EMmund  Hall,  En¬ 
gineer,  First  National  Bank  Building, 
Granite  Cflty.  Illinois. 
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PROPOSALS 


Bids:  Feb.  4. 

Courthouse  Bonds 

NOTICE  OF  BOND  SAL.E 

Dusk,  Wyoming. 

Public  notice  is  hereby  given  that  the 
Board  of  County  Commissioners  of  Nio¬ 
brara  County,  in  the  State  of  Wyoming,  in¬ 
tends  to  issue  and  negitiate  the  Courthouse 
Bonds  of  said  Count.v,  in  the  aggregate 
amount  of  Sixty  Thousand  Dollars  ($60,- 
000 )  to  provide  means  for  the  construction 
of  a  courthouse  and  for  the  necessary  fur¬ 
nishings  and  equipment  of  the  same  in  and 
for  the  county.  Said  bonds  will  be  issued 
In  conformity  with  the  provisions  of  an 
order  and  resolution  adopted  and  approve<i 
January  8,  1919  .and  pursuant  to  the  ap¬ 
proval  of  more  than  a  majority  of  the 
qualified  electors  of  said  county,  voting 
upon  the  question  at  the  regular  election 
for  electing  county  officers  held  In  said 
county  on  Tue.>iday,  the  5th  day  of  Novem- 
Is-r.  A.  D.  1918. 

Said  bonds  will  bear  date  the  first  day 
of  February.  A.  D.  1919,  will  be  payable  at 
the  option  of  the  County  t>-n  (10)  years 
after  date  and  absolutely  due  and  payable 
twenty  (20)  .v«-ars  after  date.  Said  bonds 
will  be  issued  in  the  denomination  of  One 
Thousand  Dollars  ($1000)  each.  The  prin¬ 
cipal  of  said  bonds  and  the  interest  thereon 
will  be  payable  at  the  banking  house  of 
Kountze  Brothers  in  the  Cit.v  of  New  York, 
State  of  New  York.  It.  S.  A.  Said  bonds 
will  bear  Interest  at  a  rate  not  exceeding 
six  per  centum  (6'?  )  per  annum,  payable 
semi-annually,  on  the  1st  day  of  August 
and  the  Ist  day  of  February  in  each  year. 

The  Board  of  County  Commi.ssioners  of 
•said  Niobrara  County  wi”  on  Tuesday,  the 
(th  day  of  February,  A.  D.  1919,  at  the 
hour  of  two  oVlo<-k  P.M..  receive  sealed 
bids  for  said  bonds  at  the  office  of  .said 
Board  In  Lusk,  Wyoming. 

All  bids  must  be  accompanie<l  by  a 
certified  check,  payable  to  the  order  of  the 
County  Treasurer,  equal  in  amount  to  ten 
per  cent.  (10%)  of  the  face  value  of  the 
bonds  bid  for.  Bidders  shall  state  the  rate 
of  Interest,  (not  exceeding  six  per  cent. 
(6%)  per  annum)  on  which  their  bids  are 
based. 

After  ascertaining  the  best  terms  upon 
and  the  lowest  interest  at  which  said  bonds 
can  be  negotiated,  the  bonds  will  be  sold, 
but  In  no  case  for  less  than  their  full  or 
par  value  and  the  accrued  interest  thereon 
at  the  time  of  their  delivery. 

THE  BOARD  OF  COI^NTY  COMMISSION¬ 
ERS  OF  NIOBRARA  COITNTY, 
WYOMING 

By  E.  G.  JONES. 

Chairman. 

ATTEST : 

A.  L.  MILLER. 

Clerk. 

(SEAL) 


PROPOSALS 

the  town  of  Hamlin,  or  station  0  plus  00 
and  extending  toward  Griffithsville  6) 
miles  or  to  station  343  plus  20.  Width 
14  ft. 

3.  Hard  surfacing  of  a  portion  of  the 
Mud  River  road,  beginning  at  the  Inter- 
se<‘tion  of  the  Hamlin-West  Hamlin  road 
or  0  plus  00  and  extending  up  main  Mud 
River  three  miles  or  to  station  158  plus  40. 
Width  14  ft. 

4.  Grading  of  a  portion  of  the  main  .Mud 
River  road,  beginning  at  tlie  end  of  Adkins 
&  Adkins  contra<'t  and  extending  to  the 
east  end  of  the  Palermo  Bridge,  approxi¬ 
mately  three  miles. 

5.  Grading  a  portion  of  the  Valle.v  Fork 
road  beginning  at  the  Oil  Field  .National 
aBnk  In  the  town  of  Griffithsville  or  at 
.‘Station  0  plus  on  and  extending  up  Valley 
Fork,  a  distance  of  three  miles  or  to  sta¬ 
tion  158  plus  10. 

4!.  Grading  of  a  portion  of  the  Alum 
Creek -Griffith.sville  road,  beginning  at  the 
South  end  of  the  .\Iun»  Creek  bridge  over 
Coal  River,  or  at  station  0  plus  00  and  ex- 
teniling  up  Fuqtiays  Creek  a  distance  of 
four  miles  or  to  station  211  plus  20. 

7.  Grading  of  a  portion  of  the  Hamlin- 
Huntington  road,  beginning  at  the  intersec¬ 
tion  of  the  Hamlin-West  Hamlin  road  near 
We.st  Hamlin  or  at  station  0  plus  00  and 
extending  toward  Huntington  to  the  Inter¬ 
section  of  the  Lincoln-Cabell  count.v  line, 
a  distance  of  3  miles  or  to  station  158  plus 
.50. 

8.  Grading  of  a  )>ortion  of  the  Gu.van 
River  roa<l.  beginning  at  the  lnterse<’tlon  of 
tlie  .Hager  &  Hager  contract  at  the  mouth 
often  Mile  Creek  an<l  extending  to  Ranger, 
ar  iximately  three  miles. 

■  ns  and  spe<’ifications  i-an  he  seen  in 
the  jee  of  T.  J.  Bartrug,  Engineer,  Ham¬ 
lin.  W.  V'a. 

Check  of  $100.00  |)er  mile  on  grading 
will  be  '’pequlred  as  a  guarantee  of  good 
faith  ;  $500  per  mile  on  hard  surface. 

All  bids  to  be  made  upon  blank  forms 
furni.shed  T.  J.  Bartrug,  Engineer. 

The  County  Court  reserves  the  right  to 
reject  any  and  all  bids. 

ALBERT  F.  B1..ACK, 
Clerk  County  Court  IJncoln.  West  Virginia. 


PROPOSALS 


Bids'  Feb.  20. 

Road  Improvements 

Hamlin.  W.  Va. 

.‘'■ale<l  proposals  will  be  reieived  by  the 
County  Court  of  Lincoln  County,  at  Ham¬ 
lin.  West  Virginia,  until  12  o'clock  noon. 
Februrry  20th,  1919,  for  the  improvement 
of  the  following  roads: 

1.  Hard  surfacing  of  a  portion  of  the 
Hamlin-West  Hamlin  road,  beginning  at 
the  upper  school  house  on  Two  Mile  Creek 
or  Station  196,  plus  50  and  extending  to 
the  East  end  of  the  West  Hamlin  bridge  or 
Station  292  plus  93.  Width  14  ft. 

2.  Hard  surfacing  of  a  portion  of  the 
Hamlin-Grifllthsville  road,  beginning  at  the 
Iptersectlon  of  Main  and  Lynn  streets  In 


Bids ;  Feb.  1 0. 

County  Road  Work 

FAYETTE  COUNTY  WEST  VIRGINIA 
Fayetteville,  West  Va. 

.Sealed  proposals  will  he  received  at  the 
office  of  Clerk  of  the  County  Court.  Fayette¬ 
ville,  West  Virginia,  until  2  P.M.,  February 
10th,  1919.  for  the  grading  of  two  (2)  sec¬ 
tions  of  county  highway  aggregating  16 
miles  and  for  he  grading  and  paving  of 
one  section  of  14.0  miles. 

Bids  will  be  received  for  Portland  cement 
concrete  Mltuminous  macadam  (penetration) 
and  other  improved  types  of  paving.  Bids 
must  be  made  on  the  blank  form  contained 
in  the  book  of  spe<'iflcatlon8.  Specifications 
and  other  information  can  be  obtained  up¬ 
on  application  to  J.  K.  McGrath  County 
Road  Engineer.  Fayetteville.  West  Virginia. 

'  A  certified  check  for  five  per  cent,  of  the 
l>roposal.  made  payable  to  the  order  of  the 
i  Sheriff  of  Fayette  County,  shall  be  filed 
with  hid.  The  County  Court  reserves  the 
,  right  to  reject  any  or  all  bids. 

,  J.  K.  McGR.'tTH. 

'  Road  Engineer. 

I  By  order  of  the  County  Court  of  Fayette 
I  County,  West  Virginia, 
i  H.  O.  BOLEY, 

President. 

R.  J.  STEGALL, 

Clerk. 


Bids:  Feb.  11.  - - 

Concrete  and  Steel  Brtdge 

Ggiethoi  (Ja 

Proposals  will  be  received  hy 
sioners  of  Macon  County,  Ga '  , , 

thorpe.  on  February  11.  1919,  f,„ 
ing  material  and  erecting  a  hri  lL  o\r 
Flint  River.  The  work  is  divided  n  ,,  thrr. 
contracts.  Bids  will  be  received  ..n  any 
or  all  of  the  contracts. 

Contract  No.  1  consists  of  4  r.  ,nforced 
concrete  piers,  aiiprox.  3600  lin.ft.  „f 
Idling;  3  steel  spans,  120  ft.  center  to  eenter 
of  pins  with  concrete  floor. 

Contract  No.  2  consists  of  l54o  Im  ft  of 
reinforced  concrete  approach,  I  concrete 
abutments  and  approx.  4000  lin  ft.  of 
wood  piling. 

Contract  No.  3  consists  of  54, 000  cit.yd  of 
earth  fill  and  10  acres  of  clearing  and 
grubbing. 

Plans  and  specifications  may  be  obtained 
'tom  (Jarrett  &  Slack,  engineers,  Montgom¬ 
ery.  Ala.,  for  price  of  blue  printing. 
Certified  check  of  $8000  for  each  contract 
(By)  A.  H.  PKKUV, 
(^lerk.  County  Commissioners  Macon 
County,  Ga. 

GARRETT  &  .SI.ACK, 
EngiiKws. 


Pier  and  Harbor  Improvements 

Proposals  are  asked  by  a  foreign  city 
for  harbor  construction  estimated  at  $2ii.- 
000,000.  Contractor^  experienced  in  actual 
im|)ortant  works  of  this  character  are  in¬ 
vited  to  address  the  advertiser,  an  .Ameri¬ 
can  trading  company  having  an  established 
branch  at  the  foreign  city,  with  a  view  to 
cooperating  to  mutual  advantage  in  ob¬ 
taining  the  contract.  CL-515.  Eng.  .News- 
Record^ _ 

DEPARTM  ENT~OF  “  TH  E^LNTKrTur' 
United  States  Reclamation  .Service.  Denver 
Colo.,  January  16.  1919.  Sealed  proposals 
will  be  received  at  the  office  of  the  United 
States  Reclamation  Service,  Tramway 
Building,  Denver,  Colorado,  until  2  o’clock 
p.m.,  Feb.  10,  1919,  and  will  at  that  hour 
be  opened,  for  furnishing  50,000  barrels  of 
Portland  cement,  f.o.b.  cars  at  the  works 
of  the  bidder.  For  particulars  address  the 
U.  S.  Reclamation  Service,  Washington.  D, 
C.,  or  Denver,  Colo.  F.  E.  Weyomuth.  Chief 
of  Construction. 


PROPOSALS  FOR  BOILERS.— Office, 
Mississippi  River  Commission,  1st  and  2a 
Districts,  Custom  House.  Memphis.  Tenn 
Sealed  proposals  will  be  received  here  until 
11  a.m..  Feb.  4.  1919.  and  then  oiiened,  for 
furni.shlng  Boilers  for  hydraulic  grader  No. 
1820.  Further  information  on  application. 


PROPOSAI.S  ]X)R  DREDGING:  U.  S. 
Engineer  Office.  Jacksonville,  Fla.  .Sealed 
nroposals  will  be  rec“lvcd  here  until  12  m.. 
Jan.  28,  191 9.  and  then  opened,  for  dredg¬ 
ing  in  Key  West  Harbor.  Further  informa- 
♦  ten  on  annlioRtion. 


Proposals  for  Jetty  Work. — U.  S.  En¬ 
gineer  Office.  Dallas.  Tex. — Sealed  propo-saKs 
will  be  received  here  until  11  a.m.,  Feb.  25. 
1919,  and  then  opened,  for  Jetty  work  at 
Sabine  Pass.  Tex.  Further  information  on 
application. 
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CONTRACTORS! 

GET  YOUR 

BOND 

promptly — no  delay* — I 
present  your  case  fully 
— no  extra  charge. 
Engineering  Insurance  Service 

Phone  or  Wiro  HARMON  V.  SWART 
19  Liberty  Street.  New  York 


Federal  (government  Work  (Continued) 

Aldalin  KoWe— IrrlRation — r.  S.  Keel, 
erv  Uoi-^e.  1‘^t  contract  buildinK  9  on 

.Hh  e.-inal  on  Black  Canyon  extension  of 
'^iJe  project,  to  S.  C.  Comerford  t'onatr 
Roiso^  About  $67,682.  Plans  include 
iWOOO  cuvd.  excav..  178.000  cu.yd.  drv 

•Mh  excav .  5000  loose  dry  rock  excav. 
■000  solitl  dry  rock  excav..  etc.  Noted 
jan.  9. 

r»l..  Bakersfield — Post  Office— J.  A  'Vet- 
more  Buperv.  arebt..  Treas.  Dept.,  ^\a8h.. 
n  r  rvcelved  bids  Jan.  6  (work  complete 
iisine  limestone)  from  McLrfran  &  Peterson, 
cl-ron  Bld(f.  San  Francisco.  $149,604  ; 
r»mXll  Bldk.  Co..  Newhouse  Bldif..  Salt 
like  Otv.  rW  $149,906;  F.  OallaKher. 
^  Francisco  $158,100.  Noted  Dec.  5. 

♦r»I  Inirlewood — Cottages  and  Sewer 
c„t^n>^Bureau  Yanis  &  Docks^  Navy 
iVeot  Wash..  D.  C..  let  contract  buildinK 
double  cottages,  one  4  room  cottage  and 
”r«-er  svstem  to  connect  with  Los  Angeles 
Htv  sewer,  to  Barrel!  Condler  Co.,  520 
March  Strong  Bldg..  San  Francisco.  $18.- 
jl’O  (60  days).  Noted  Jan.  23. 

♦Cal.  Mare  Island  (Vallejo  P.  O.) — Re- 
Iieiring  Radio  Station,  etc. — Bureau  Yards 
A  Docks.  Navy  Dept..  Wash..  D.  C..  let  con¬ 
tract  painting  towers,  replacing  present 
power  house  by  building  combination  o|)er- 
ating  and  power  house,  building  cottage, 
installing  concrete  cesspool  and  sewerage 
So"  to  C.  J.  W.  Koenig.  520  Church  St., 
San  Francisco,  $13,753,  (60  days).  Noted 
Jaa  16. 

•Aral..  South  San  Franelaeo — Repairing 
Radio  Station,  etc.  —  Mare  Island  Navy 
Yard  let  contract  clipping  and  painting 
towers  and  repairing  1  broken  tower,  minor 
repairs  to  operating  house,  building  2 
double  cottages  for  operators,  building  4 
room  cottage  and  providing  suitable  sewer 
system  and  connecting  same  to  city  sewer, 
to  C  J.  W.  Koenig.  520  Church  St..  San 
Francisco,  $16,992,  (60  days).  Noted  Jan.  16. 


Miscellaneous 

PROPOSKD  WORK 

Dork  and  Harbor  Improvements — Port¬ 
land  .Me.— City  having  preliminary  plans 
prepared  building  dock  and  improving 
harbor.  Pay,  Spoftord  &  Thorndike.  308 
Boylston  St..  Boston,  engrs. 

Ventilation — Boston,  Mass. — State  Legis¬ 
lature  asked  to  appropriate  $42,000  to  im¬ 
prove  ventilation  of  Senate  and  House 
Chambers,  on  Beacon  St. 

Dam — ()nlnr.v.  Mass..  (Boston  P.  O.)  — 
A.  Nelson,  representative,  petitioned  State 
Legislature,  to  direct  Metropolitan  Park 
Comn.,  18  Tremont  St..  Boston,  to  build 
dam  across  Black's  Creek,  with  or  without 
tide  gate.  Cost  will  exceed  $10,000. 

Heating  Lines,  etc. — Albion,  N.  Y. — Bd. 

Dirs..  State  Home  of  Refuge  for  Women, 
applied  to  State  Legislature.  Albany,  for 
appropriation  of  $10,000  for  new  heating 
line  and  equipment  and  $10,000  for  cover¬ 
ing  steam  and  mains. 

Kleetrir  and  Heating  Systems,  etc.— Bath, 

X.  Y. — Bd.  Dirs.  New  York  State  Soldiers 
and  Sailors  Home,  applied  to  State  Legis¬ 
lature.  Albany,  for  appropriation  of  $24,000 
for  installing  electric  system  including  a.  c. 
generator  engine,  switchboard,  voltage  regu¬ 
lator.  etc.,  and  $89,200  for  heating  system 
consl.stlng  of  4  boilers,  underground  heat¬ 
ing  line,  hot  water  plant  and  underground 
connections  to  buildings. 

l*undrjr  Equipment,  etc. — Binghamton, 
>• — State  Hospital  Comn.,  Albany,  ap¬ 
plied  to  State  Legislature,  for  appropriation 

H  5,000  for  laundry  equipment  and  $30,- 
000  for  coal  and  ash  conveyor,  to  be  In¬ 
stalled  in  State  Hospital  here. 

Working  Farillties  —  Carthage,  N.  Y. — 

tnamtier  of  Commerce  plans  to  expend 
a^m  $30,000  for  docking  facilities  on 
Black  River  Canal  as  soon  as  repairs  are 
completed. 

Boilers.  Piping,  etc. — Central  Isllp,  N.  Y. 

Hospital  Comn.,  Albany,  applied  to 
ti  appropriation  of 

tin  w®'"'  boilers  and  piping  and 

»3i),0(Mi  for  laundry  machinery,  at  Central 
Islip  State  Hospital. 

House— Hudson,  N.  Y. — 

^  J’*'!*.  New  York  State  Training  School 
tor  Girls,  applied  to  State  Legislature,  Al- 
toe  appropriation  of  $25,000  for  fence 
and  entrance  gate  house. 

Improving  Heating  System— Industry,  N. 
aik  .  ’"t?-  New  York  State  Industrial 

ochool  applied  to  State  Legislature,  Al¬ 


bany,  for  appropriation  of  $20,000  to  im¬ 
prove  heating  system  here. 

Heating  Mains — Newark,  N.  Y. — Bd.  Dirs. 
New  York  State  Custodial  Asylum  for 
Women  applied  to  State  Legislature.  Al¬ 
bany.  for  appropriation  of  $10.OOO  to  install 
low  pressure  heating  main  through  tunnel. 

Increasing  Boiler  Capaelt.v — Ogdensburg, 

N.  Y. — State  Hospital  Comn.,  Albany,  ap¬ 
plied  to  State  Legislature  for  appropriation 
of  $65,000  to  increase  boiler  capacity  at  St. 
Lawrence  State  Hospital  here. 

Refrigerating  Apparatus — Ossining.  N,  Y. 
— State  Prison  Comn..  Albany,  applied  to 
State  I.a'gislature  for  appropriation  of  $20,- 
000  for  new  refrigerating  apparatus  to  be 
installed  in  Sing  Sing  prison  here. 

Automatic  Sprinkler  System — Rochester. 

N.  Y. — State  Hospital  Comn.,  Albany,  ap¬ 
plied  to  State  Legislature,  for  appropriation 
of  $35,000  to  install  an  automatic  sprinkler 
system  in  Rochester  State  Hospital. 

Meehanleal  Stoker  and  IVeighing  Outfit — 
Rome,  N,  Y. — Bd.  Dirs.  New  York  State 
Custodial  Asylum,  applied  to  State  Legis¬ 
lature.  Albany,  for  ap;.*ropriation  of  $10,000 
to  install  mechanical  stoker  and  weighing 
outfit  for  coal  here. 

Retaining  Wall — Sonyea  N.  Y. — State 
Hospital  Comn.,  Albany,  applied  to  State 
Legislature  for  appropriation  of  $15,000 
to  build  retaining  wall  on  we.st  side  of 
Kishaqua  Creek  for  Craig  Colony  for 
Kpileptics. 

I.aundr.v  Machinery — Wards  Island,  N. 
Y. — State  Hospital  Comn.,  Albany,  applied 
to  State  Legislature  for  approp''lation  of 
$50,000  to  install  laundry  mac  nery  in 
Manhatten  State  Hospital  here. 

Bam.  etc. — n'atertown,  N.  Y.-  ity  had 
plans  and  estimates  prepared  by  T.  Tom- 
lines.  engr..  City  Bank  Bldg..  S;  .cuse.  for 
development  of  power  at  Diamond  Island 
site.  Black  River.  Plans  Include  construc¬ 
tion  of  concrete  dam.  power  house  and  tafl- 
race.  Total  cost  $600  000.  About  $170,000 
available. 

Orundstaiid  and  Stadium— ^Johnstown, 
Pa. — City  Planning  Comn.  having  plans 
ptepared,  rein-con.  About  $100,000.  L. 
J.  Buettrler,  secy.  C.  H.  Stroup,  supt. 
parks  and  pub.  impvts. 

Park  Improvements  —  Ft.  Lauderdale, 
Fla. — City  plans  election  to  vote  on  $20.- 
000  bonds  for  park  Improvements.  H.  (j. 
Davis,  city  engr. 

Sea  Walls— Ft.  Lauderdale.  Fla. — City 
plans  election  to  vote  on  $20,000  bonds  to 
build  sea  walls  along  river  front.  H.  C. 
Davis,  city  engr. 

Wharf  and  Bocks — Pascagoula,  Miss, — 

City  plans  to  build  800  ft.  wharf,  with 
warehouses  and  railroad  tracks  and  loading 
and  unloading  facilities,  for  exports  and 
imports  by  water  and  rail.  About  $75,000. 
F.  H.  Lewis,  mayor. 

I’nderpasses  —  Clneinnatl,  O.  —  Comrs. 
Hamilton  Co.  plan  to  build  2  concrete  and 
steel  underpasites  at  Red  Bank  and  Lin- 
wood  and  viaduct  over  yards  at  Cleveland. 
Cincinnati,  Chicago  &  St,  Ixiuis  R.R.  at 
Sharonville,  provided  half  of  expense  be 
borne  by  railroads.  About  $500,000.  W 
Both,  CO  engr. 

Bam — Chippewa  Falls.  WIs. — Wisconsin 
Minnesota  Light  &  Power  Co.  plans  to  build 
dam.  About  $400,000. 

Bam — Elkhorn,  Win. — Consumers  Ice  Co., 
Ill  West  Washington  St.,  Chicago,  plans 
to  build  concrete  and  steel  dam  at  Lake 
Como  here.  S.  W.  Streeter,  supt. 

Road  Machinery — Kenosha.  WIs. — Comrs. 
Kenosha  Co.  plan  to  purchase  road  machin¬ 
ery.  About  $10,000.  J.  J.  Barrows,  Som¬ 
ers,  chn. 

Bike— Kansas  City,  Mo. — City  had  plans 
prepared  for  diking  Missouri  River  from 
Grand  Ave.  to  Blue  River.  About  $500,- 
000.  R.  W.  Waddell,  city  engr. 

Removing  Telephone  and  Telegraph 
Wires — St.  Louis,  Mo. — Southwestern  Bell 
Telephone  Co..  4th  and  Ixicust  Sts.  and 
Kinloch  Telephone  Co.,  10th  and  Locust 
Sts.,  soon  receive  bids  removing  4  ml.  over¬ 
head  telephone  and  telegraph  wires  and 
putting  same  underground.  Work  involves 
excavating  Page  Blvd.  from  Whittier  to 
Pendleton  Ave.  and  from  Newstead  to 
Taylor  Aves..  Kings  Highway  from  Elaston 
to  Natural  Bridge  Aves.,  Magnolia  Ave. 
from  Grand  Ave.  to  Kings  Highway,  De 
Tonty  St.  from  Grand  to  ^ring  Aves.  and 
from  Klemm  St.  to  Tower  Grbve  Ave.,  West 
Pine  Blvd.  from  Grand  to  Spring  Aves., 
Shenandoah  Ave.  from  Grand  to  Spring 
Aves.  and  De  Ballviere  Ave.  from  Delmar 
Blvd.  to  Lindell  Blvd.  About  $100,000. 


MKrlilner,v — Snyder.  Tex. — Conirs.  Scur¬ 
ry  Co.  plan  to  purchase  13  graders  and  100 
plows  for  roail  work. 

Cemetery  Impruiemrnts — Snit  I.ake  City. 
I'tnh — City  plans  to  improve  cemetery  in¬ 
cluding  main  drive.  About  $30,000.  S. 
Q  Cannon,  engr. 

I*Mrk — Salt  Lake  City,  I  tah — City  plans 
to  build  new  park  on  west  side.  About 
$25,000.  S.  tj.  Cannon,  city  engr. 

Batii— Bakersfield,  <'al. — See  ''Industrial 
Works  ” 

Bam — Modesto,  Cal. — A.  J  Wiley,  consult, 
engr.,  Boise.  Idaho,  submitted  reiM>rt8.  esti¬ 
mates  and  recomnn'ndations  on  Don  Pedro 
dam  project  to  Bd.  Dirs,  Modesto  and  Tur¬ 
lock  Irrigation  Dists.  Plans  include  con¬ 
struction  of  cjoncrete  arch  dam.  279  ft.  high. 
177  ft.  wide  at  base.  16  ft.  wide  at  top, 
4  ml.  almve  La  Grande  dam  cost.  $2,787.- 
000 ;  8  mi.  railway  from  Uosasco  to  dam 
site,  $93,000  ;  building  hydro-electric  plant 
to  develop  16,000  h.p.  or  12.000  k.w.  below 
dam.  $609,000.  Modesto  Irrigation  DIst 
plan  to  vote  $1,000,000  bonds  and  TurliK-k 
Irrigation  Dlst.,  $2,000,000. 

Harbor  Improvements — Newport  Bearh, 
Cal. — City  election  Feb.  25.  to  vote  on  $65,- 
000  bonds  for  additional  harbor  work  in¬ 
cluding  dredging  200  x  1000  ft.  turning 
basin  in  addition  to  channel  now  being 
dredged.  P.  Kressly,  city  engr. 

Harbor  Improvements — Newport  Bearh. 

Cal. — Grange  Co.  Harbor  Comn..  Santa  Ana. 
will  iretition  Bd.  Supervs.  to  call  election  to 
vote  on  $500,000  bonds  for  improving  New¬ 
port  Beach  harbor. 

Bam— —San  Blego,  Cal. — City  directed  H 
N.  Savage,  city  hydraulic  engr..  to  pre¬ 
pare  estimate  of  cost  of  building  Barrett 
dam.  Mayor  recommended  that  $100,000 
be  appropriated  for  preliminary  work 
Total  cost.  $300,000. 

Transmission  IJnes — Tulare.  Cal. — Mt. 

Whitney  Power  &  Electric  Co..  215  West 
Main  St.,  Visalia,  plans  to  extend  lines 
to  farmers  pumping  plants  here,  cost.  $60.- 
000  ;  convert  lines,  from  2  phase.  6000 
volts,  into  3  phase.  11.000  volts,  $1700  ; 
installing  one  500  kw..  11,000  volt  trans¬ 
former  and  one  300  kw..  200  volt  trans¬ 
former  in  substation.  $5000.  F.  Q.  Hamil¬ 
ton,  Visalia,  supt.  west.  div. 

BIBS  BESIRED 

Refrigeration  Equipment  —  Iroquois,  N. 

Y. — Until  Feb.  13.  by  W.  Hunt,  pres.  bd. 
mgrs.,  Thomas  Indian  School,  installing  re¬ 
frigeration  equipment  in  school  here.  About 
$10,000. 

Chlorine,  etc. — New  York,  N.  Y. — Until 
Feb.  5,  by  N.  J.  Hayes,  comr.  water  supply, 
gas  and  electricity,  furnishing  and  deliver¬ 
ing  liquid  chlorine  and  chloride  of  lime. 

Refined  Asphalt,  Etc. — Montclair,  N.  J. 
— Until  Feb.  13.  by  Town,  furnishing  re¬ 
fined  a.sphalt  and  tar  for  use  on  macadam 
pavements  ;  also  for  road  oil  asphaltic,  non- 
asphaltic  and  refined  tar  H.  Trlppett,  elk. ; 
advertised  in  this  issue. 

Crib — Casper.  W.vo. — Until  Feb.  8,  by  C. 
B.  Bryan,  city  elk.,  building  timber  and  stone 
crib  to  protect  east  bank  of  Platte  River 
pumping  station.  A.  W.  Wheeler,  city  engr. 

PRICKS  ANB  CONTRACTS  AWARBKB 
(•A Indicates  award  of  contract) 

irBry  Bock — Pensacola,  Fla. — Bruce  Dry 
Dock  Co..  South  Coyle  St.,  will  build  6.- 
000.000  ton  steel  and  timber  floating  dry 
dock.  Work  will  be  done  by  day  labor. 
Noted  Jan.  16. 

■f^Levee— 8ond.v  Hook,  Mo. — Moniteau  Co. 
let  contract  building  250,000  cu.yd.  levee, 
to  Pope  Constr.  Co.,  Jefferson  City,  $52,188. 

•ttShlpplM  Gallery — St.  I,ouls,  Mo. — J.  H. 

Teasdale  Com.  Co.,  Merchants  Exchange 
Bldg.,  let  contract  building  12  x  35  x  362 
ft.  timber  shipping  gallery  encased  in  sheet 
iron  supported  by  concrete  piers  at  917 
South  Wharf  St.,  to  J.  Stewart  &  Co., 
Boatmen's  Bank  Bldg.  About  $12,000. 

Fill — Seattle,  Wash. — Bd.  Pub.  Wks.  ree 
celved  bids  Jan.  17,  filling  and  bulkheading 
land  In  Elliott  Ave.,  Sanitary  Fill  No.  1, 
from  Swennson  &  Co.,  Arcade  Bldg.,  $134.- 
536  ;  Fiorito  Bros.,  Arcade  Bldg.,  $143,222; 
Tacoma  Dredging  Co..  Natl.  Bank  of  Ta¬ 
coma  Bldg.,  Tacoma,  $149,217. 

★Wharf,  ete.  —  Seattle,  Wash.  —  See 

“Streets  &  Roads”. 

★  Pavilion — Klteheaer,  Out. — Dept.  Pub 
Wks.  Ottawa,  let  contract  building  pavilion, 
to  W.  H.  Dunker,  Louisa  St  About  $12,- 
000. 


Januar>‘  30,  1919 
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OFFICIAL  PROPOSALS 

Keb.  18  &  19. 

Canal  Improvements 

STATK  OF  NKW  YOHK 
OFFICK  OF  Sl’I'KUIXTKXnKN’T  OF 
PUBLIC  WOUKS 

Albany,  X.  Y. 

Sealed  proposala  will  be  received  by  the 
undereiKned  at  his  office  in  the  Capitol  at 
Albany,  X.  Y.,  until  twelve  o’clock  noon  of 
Tuesday,  February  18,  1919.  at  which  place 
and  hour  they  will  he  publicly  opened  and 
read,  for  the  imj  rovement  of  the  State 
canals  as  authorized  by  Chapter  147  of  the 
l>aws  of  1903  and  amendatory  laws,  and 
Chapter  391  of  the  Laws  of  1909  ;  and  for 
the  construction  of  Barite  canal  terminals 
pursuant  to  the  provisions  ef  Chapter  746 
of  the  I<aw8  of  1911,  as  follows; 

TKKMIXAL  COXTRACT  NO.  57 
For  construct  init  certain  parts  of  an  ap¬ 
proach  from  Court  Street  and  South  Avenue 
to  the  BarKe  canal  terminal  at  Rochester. 
Contract  plans,  sheets  1  to  10  inclusive. 

TKRMIXAL  COXTRACT  XO.  69 
For  protectinit  the  shore  of  Erie  Basin 
between  Lake  Street  and  Slip  Xo.  1,  at 
Buffalo. 

Contract  plans,  sheets  1  and  2. 

TERMINAL  COXTRACT  XO.  107 
For  installing  electric  wirinR.  liRhtinR. 
|K)wer  and  battery  charRinR  e<iuipment  for 
the  canal  terminal  at  Erie  Basin.  Buffalo. 
Contract  plans,  sheets  1  to  10  inclusive. 

TERMINAL  CONTRACT  NO.  223 
For  const ructinR  a  BarRe  canal  terminal 
freiRht-shed  at  Greenpoint,  Brooklyn,  New 
York  City. 

Contract  plans,  sheets  1  to  11  inclusive. 
And  until  twelve  o'clock  noon  of  Wed¬ 
nesday,  February  19,  1919,  for  the  follow- 
inR  pieces  of  work : 

CONTRACT  NO.  200 
Erie  Canal — Sections  9  and  10 
For  drivinR  steel  sheet  piling,  placinR 
concrete  lininR  and  incidental  work  be¬ 
tween  Rochester  and  Lockport. 

Sheets  1  to  5  inclusive. 

CONTRACT  NO.  201 
Erie  Canal — Section  9 
For  completinR  the  concrete  prism  lininR 
at  Cartersville  and  constructinR  a  stream 
entrance  near  Knapp's  bridge. 

Sheets  1  to  3  inclusive. 

CONTRACT  Q 

Cayuga  and  Seneca  Canal — Section  1 
For  constructing  pile  dolphins  for  aids 
to  navigation  on  Cayuga  and  Seneca  lakes. 
She«'ts  1  to  5  Inclusive. 

I’lans  may  be  .seen  and  detailed  speci¬ 
fications.  engineer’s  estimate  of  quantities, 
protxtsal  blanks,  form  of  contract  and 
bonds  required  and  other  information  for 
proposers  may  be  had  at  the  office  of  the 
Superintendent  of  Public  Works  at  Albany, 
X.  Y..  at  the  office  of  the  Assistant  Super¬ 
intendent  of  Public  Works  for  the  Middle 
Pivision  at  Syracu.se,  N.  Y..  at  the  office  of 
the  .\ssiatant  Superintendent  of  Public 
Works  for  the  Western  Pivision  at  Roches¬ 
ter.  N.  Y.,  at  the  canal  office,  Spaulding’s 
Exchange.  Buffalo.  N.  Y..  and  at  the  office 
of  the  State  Engineer  and  Surveyor. 


Price,  $3.60  an  inch — Copy  can  be 
received  until  Wednesday,  10  a.m., 
for  issue  out  the  next  morning. 

The  publication  of  an  ad¬ 
vertisement  on  this  page 
is  an  official  notice  that 
bids  are  wanted  from 
other  than  local  bidders. 

It  is  also  a  guarantee  that 
maximum  competition  is  in¬ 
vited  because  Engineering 
News-Record  is  the  one  nation¬ 
ally  recognized  medium  for 
Proposal  advertising.  Its 
Searchlight  Section  is  read 
each  week  by  nearly  every 
worth-while  contractor  in  this 
country  who  bids  on  public 
work  outside  his  own  city. 


I  _  OFFICIAL  PROPOSALS 

Each  proiM)sal  mu.st  !.»•  addi.-.  d  to  IV 
.Superintendent  of  Public  Work.s.  .Mia„v^ 
j  X.  Y..  and  must  !)«?  endorsed  oti  the  cn- 
1  velope  with  the  nane  of  the  ■ 
j  for  which  the  proisjsal  is  inaili 

Award,  if  made,  will  b.'  mad.  t.,  q,,. 

!  person  or  persons  whose  proi)o...al  shall  I., 
lowest  in  cost  to  the  State  for  doing  n,,. 
work,  and  which  shall  comply  win,  all 
provisions  required  to  render  it  formal  iL. 
fore  any  award  shall  be  made  ili.  low.  st 
bidder  will  be  re<iuired  to  satisfy  the  .Su¬ 
perintendent  of  Public  Works  of  his  ai.il- 
ity  to  provide  suitable  etiuipment  and  ma¬ 
terials  for  the  proper  performanc.  of  th.. 
work. 

The  right  is  reserved  to  reject  all  pro- 
l>osals  and  readvertise  and  award  the  con¬ 
tract  in  the  regular  manner  if,  in  th. 
judgment  of  the  undersigned,  the  interests 
of  the  State  will  be  enh.anced  thereby. 

W'.  W.  WOTHERSI'OOX, 
Superintendent  of  Public  Works 
1  January  15.  1919. 


Copies  of  detailed  plans  or  drawings  may 
be  obtained  from  the  State  Engineer  and 
Surveyor  at  Albany,  X.  Y.,  uiron  payment 
to  him  of  the  cost  of  producing  them. 

Monthly  estimates  will  be  paid  of  ninety 
per  centum  (90%)  of  the  work  done  at  the 
contract  price.  Every  proijosal  for  said 
work  must  be  accompanied  by  a  money 
deposit  in  the  form  of  a  draft  or  certified 
check  upon  some  good  hanking  institution 
in  the  city  of  Albany  or  New  York,  issued 
by  a  national  or  state  bank  (or  trust  com¬ 
pany  in  the  case  of  terminal  contract)  in 
good  credit  within  the  .state  and  payable 
at  sight  to  the  Superintendent  of  Public 
Works  for  five  per  centum  (5%)  of  the 
amount  of  the  proposal. 

The  person  whose  proposal  shall  he  ac¬ 
cepted  will  be  required  to  execute  a  con¬ 
tract  and  furnish  bonds  within  ten  days 
from  the  date  of  notice  of  award  delivered 
to  him  or  them  in  person  or  mailed  to  the 
address  given  in  the  proi>osal. 

Upon  execution  of  the  contract  and  ap¬ 
proval  of  bonds,  the  certified  check  or  draft 
will  be  returned  to  the  proposer  unle.s8  the 
same  shall  have  been  presented  for  col¬ 
lection  prior  to  such  time,  in  which  case 
the  amount  of  the  dejiosit  will  be  refunded 
by  the  Superintendent  of  Public  Works. 

The  deposits  of  bidders  other  than  the 
one  to  whom  the  award  of  contract  shall 
be  made  will  be  returned  immediately  after 
the  award  has  been  made. 

The  bond  required  for  the  faithful  per- 
I  formance  of  each  contract  shall  be  in  such 
I  sum  as  shall  he  fixed  by  the  Superintendent 
I  of  Public  Works,  which  sum  shall  not  be 
less  than  twenty  per  centum  (20%)  of  the 
estimated  cost  of  the  work  according  to  the 
contract  price,  and  an  additional  bond, 
known  as  the  labor  bond,  in  the  sum  of 
ten  per  centum  (10%)  of  the  amount  of 
the  estimated  cost  of  the  work  according 
to  the  contract  price,  will  be  required  as 
security  that  the  contractor  will  pay  In 
full  at  least  once  in  each  month  all  labor¬ 
ers  employed  by  him  upon  the  work  speci¬ 
fied  to  be  done  in  the  contract. 

In  the  event  that  more  than  one  surety 
company  is  offered  as  surety  on  said  bonds 
co-insurance  only  will  be  accepted. 


Bids;  Feb.  14. 

Pier  Construction 

DEPARTMENT  OF  WHARVES.  DOCKS 
AND  FERRIE.S 

5.50  Bourse  Building.  Philadelphl.^. 

Sealed  propo.sals,  endor.«ed  "Bids  for  ine 
construction,  with  appurtenant  work,  of 
Kenilworth  Street  Pier,  No.  30  South  Del.i- 
ware  Wharves,”  will  be  received  until  12 
o’clock  noon.  Friday,  February  14,  1919, 
in  the  office  of  the  Director  of  the  Dcp.^rt- 
nient  of  Wharves.  Docks  and  Ferries,  j.ifl 
Bourse  Building,  Phll.idelphia,  and  then 
publicly  opened. 

Plans,  specifications  and  blank  forms 
upon  which  bids  must  be  made  can  be  ob¬ 
tained  at  the  office  .above  mentioned,  upeh 
the  deposit  of  a  certified  check  in  the  sum 
of  twenty  five  dollars  ($25.00),  to  cover  the 
cost  of  blue  prints,  which  check  will  h.. 
returned  upon  the  receipt  of  the  plans  ,an.i 
specifications  in  this  office  in  good  condi¬ 
tion.  and  unmarked.  The  successful  bid¬ 
der  will  b*'  furnished  with  all  necessary 
blue  prints  free  of  charge. 

Proof  must  be  submitted  the  Department 
by  the  contractor  that  he  has  accepted  the 
provisions  of  the  Workingmen's  ('ompens:i- 
tion  Ace  of  .Tune  18,  1917,  relative  to 
workingmen’s  compensation,  and  insured 
his  liability  thereunder  or  secured  exerr.p- 
tlon  therefrom. 

No  bid  w’lll  be  consideretl  unless  accom¬ 
panied  by  a  certificate  from  the  City  So¬ 
licitor  of  the  City  of  Philadelphia,  to  th.’ 
effect  that  the  provisions  of  an  ordinan.e 
requiring  proposal  bonds  on  all  bids  ex¬ 
ceeding  in  amount  $500,  approved  M.ay 
25,  1860,  have  been  complied  with. 

The  Director  reserves  the  right  to  re¬ 
ject  any  or  all  bids  as  he  may  deem  be.-t 
for  the  Interest  of  the  City  of  Philadelphia. 

GEORGE  S.  WEBSTEK. 

Director. 

January  18,  1919. 

SEALED  PROPOSAl^  will  be  opened  ly^ 
the  Lighthouse  Superintendent.  Baltlmo;^^ 
Md.,  at  2  o’clock  P.M..  March  1.  191  *. 
construction  of  concrete  foundation  aw 
placing  of  rip  rap  at  Tangier  Sound  Liga 
Station.  Va.  Information  upon  application 
to  the  above  office. 


January  ;!•*.  1919 

Eng.  xe«  -  lii'oord _ IBfil 
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Water  Purification  Plant 

Ea.st  CTiIchko.  I  ml. 

1  Spalf'l  I'r<>I>osala  for  thp  construction 
of  a  "  at.  I-  I'uriflcatton  riant  In  the  City 
of  Hast  I'iiicago,  Indiana,  addressed  to  C. 

I  Kirk  Vice-l’resident  of  the  Hast  Chl- 

Imiiana  Hailwr  Water  Company, 
endor.«.d  proposal  for  Water  Puriflea- 
tion  I’laiit.  will  be  received  at  the  office 
„f  ,he  Indianapolis  Water  Company.  113 
Monument  Circle.  Indianapolis.  Indiana, 
until  12  o’clock  noon.  Tuesday.  February 
«5  1919.  at  which  place  and  time  said  pro¬ 
posals  will  be  publicly  opened  and  read 

2  .Ml  bids  must  be  upon  blank  forms 
furnished  by  the  East  ChicaRo  &  Indiana 
Harlior  Water  Company,  hereinafter  re¬ 
ferred  to  as  the  owner,  and  should  Rive  a 
pru-e  for  each  item  of  work  proposed, 
both  in  words  and  flRUres,  and  be  siRned 
by  the  bidder  with  his  business  addre.ss 
and  place  of  residence. 

5  Kach  bid  must  be  accompanied  by  a 
certified  check  of  two  thousand  five  hundred 
dollars  ($2.')nfil.  payable  to  the  order  of 
the  Hast  ChicaRo  &  Indiana  Harbor  Water 
Company,  inclosed  in  the  sealed  envelope 
containiPR  the  hid.  -Ml  checks  of  un¬ 
successful  bidders  will  be  returned  within 
three  days  after  bids  have  been  received. 
If  all  bids  are  rejected,  all  checks  will  he 
returned  forthwith. 

4.  X  bond  in  the  sum  of  fifty  thousand 
dollars  (SMt.fiOO)  with  a  surety  company 
satisfactory  to  the  owner  as  surety,  will 
lie  required  for  the  faithful  performance 
of  the  contract,  the  name  of  the  company 
to  he  offered  to*  be  deslRnated  in  the 
proposal 

5.  The  successful  bidder  to  whom  the 
contract  shall  be  awarded  by  the  owner 
shall  within  fifteen  days,  not  includinR 
Sundays  and  holidays,  after  the  award¬ 
ing  of  the  contract  enter  into  a  eontract 
and  furnish  bond  duly  executed  with  a 
satisfactor.v  surety  company.  Should  the 
bidder  to  whom  the  contract  is  awarded 
fail  to  enter  into  the  contract  and  to  fur¬ 
nish  bond  within  the  time  specified,  the 
proposal  and  acceptance  shall  be  null  and 
void  and  the  certified  check  accompanying 
the  proposal  shall  be  forfeited  to  and  shall 
he  retained  hy  the  owner  as  liquidated 
damages  for  such  failure  and  neRlect  and 
to  indemnify  the  owner  for  any  loss  which 
may  he  sustained  h'y  failure  of  the  bidder 
to  execute  the  contract  and  to  furnish 
the  bond  as  afore.sald. 

6  The  specifications  for  the  work  pro¬ 
vide  that  the  owner  will  pay  monthly  es¬ 
timates  of  eiRhty-flve  (85)  per  cent  of 
the  contract  price  of  such  part  of  the  work 
completed  during  the  previous  month. 

7  The  .specifications  for  the  purification 
plant  covers  the  construction  of  a  chemical 
house,  filter  house,  boiler  house  and  pump¬ 
ing  plant  addition,  sedimentation  basins 
and  filtered  water  reservoir.  In  order  to 
give  any  one  desiring  to  bid  an  Idea  as 
to  the  scope  of  the  work,  the  following 
approximate  quantities  of  the  principal 
items  entering  into  the  construction  of  the 
purification  plant  are  given: 

Excavation  . 16.000  cu.yd. 

Concrete  .  6,600  CU.yd. 

liOam  furnished  .  2,300  cu.yd. 

Eeinforcing  steel  .  140  tons 

The  handling  and  setting  of  218  tons  of 
Kist  iron  pipe. 

The  handling  and  setting  of  72  tons  of 
gate  valves  and  sluice  gates.  In  the  above 
items  the  material  entering  into  the  con¬ 
struction  of  the(  super-structure  of  the 
Chemical  house,  filter  house,  boiler  house 
addition  and  pumping  station  addition  are 
not  included. 
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8.  Bids  will  be  received  on  all  iti  ms 
mentioned  in  the  Siwcifications  as  per  plans 
and  siK-cifications  prepared  by  Metcalf  & 
Eddy,  Consulting  Engineers,  and  on  al¬ 
ternate  plans  for  the  sedimentation  basin 
and  filtered  water  basins  prcimred  by  the 
engineer  of  the  East  Chicago  &  Indian.a 
Harbor  Water  Comiiany.  The  owner  re¬ 
serves  the  right  to  let  a  contract  for  the 
entire  work  covered  by  the  plans  and  speci¬ 
fications  or  for  only  a  part  of  the  work, 
which  part  will  include  the  construction 
of  the  sedimentation  and  filtered  water 
basins,  the  foundations  of  the  chemical 
house  and  filler  house,  the  construction 
complete  of  the  boiler  house  and  pumping 
station  additions,  and  the  construction  of 
sewers  and  drains,  but  will  exclude  the 
construction  of  the  super-structure  of  the 
cliem.i-al  house  and  filler  house,  the  han¬ 
dling  and  setting  of  cast  Iron  pilH*,  gate 
valves  and  sluice  gates,  and  other  work 
more  specifically  enumerated  in  the  speci¬ 
fications. 

9.  Detail  contract  drawings,  form  of  con¬ 
tract  and  specifications  may  be  examined 
at  the  office  of  the  East  Chicago  &  Indian.a 
Harbor  Water  Company.  4735  Olcott  Ave¬ 
nue.  East  Chicago.  Indiana,  and  at  the 
office  of  the  Indlanaiiolts  Water  Company, 
113  Monument  Cirqle,  Indianapolis.  In¬ 
diana.  rians  and  specifications  may  be 
olitained  from  B.  J.  T.  Jeup,  Chief  Engineer 
Indianapolis  Water  Company,  provided  a 
deixtsit  of  fifty  dollars  ($50)  is  made.  The 
said  deposit  will  l)e  returned  uixm  return 
of  plans  and  siiecifications.  The  bidder 
must  return  the  said  plans  and  specifica¬ 
tions  to  the  owner  on  or  before  February 
26.  1919. 

10.  The  owner  reserves  the  right  to  re¬ 
ject  any  or  all  bids  or  to  accept  a  bid 
deemed  to  be  for  the  best  interests  of  the 


C.  E  KIRK, 
Vice-President. 


113  Monument  Circle. 
Indianapolis,  Indiana, 
Janu.ary  25,  1919. 


Bids:  Feb.  28. 

Addition  to  Mechanical 
Filtration  Plant 

Clarksburg,  W.  Va. 

Sealed  proposals  for  the  construotloa 
of  an  addition  of  3  m.g.d.  capacity  to  the 
existing  mechanical  filtration  plant  of  the 
City  of  Clarksburg.  W.  Va..  will  be  re¬ 
ceived  by  the  Clarksburg  Water  Board  at 
their  offices  until  12  o’clock  noon.  Feb. 

I  28.  1919. 

Proposals  shall  be  made  on  blank  forms 
to  be  obtained  from  the  Secretary  or  the 
Engineer. 

Plans  and  specifications  can  be  seen  at 
the  office  of  the  Water  Board.  Clarks¬ 
burg,  W.  Va.,  and  Fuller  &  McCIiiitock. 
Engineers,  170  Broadway,  New  York  City. 
Copies  may  be  obtained  from  the  latter 
on  deiKisit  of  Ten  ($10)  Dollars. 

Each  proposal  must  be  accompanied  by 
a  certified  check  payable  to  the  Clarks¬ 
burg  Water  Board  for  One  Thousand 
($1000)  Dollars. 

The  Board  reserves  the  right  to  reject 
any  or  all  bids. 

SCOTLAND  O,  HIGHLAND. 

Secretary  and  General  Manager, 

Clarksburg  Water  Board. 
PULLER  &  McCLINTOCK. 

170  Broadway, 

New  York  City, 

Engineers. 
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Bids:  Feb.  11 

Boilers  and  Heating  Work 

Itioa.  N.  Y. 

Sealed  proinisals  for  new  iMiilers  and 
heating  work,  boilers  and  ebanges  to  cen¬ 
tral  heating  plant.  I'tiea  State  Hospital. 
I'tica,  N.  Y..  will  be  reeilveil  t>y  the  .State 
Ho.spital  Commission.  Ca]>itol.  .Vlimny,  N 
Y.,  until  3  o’clock  PM  on  Tue.sday,  F<t>- 
ruar.v  11,  1919,  when  they  will  be  publicly 
oiicned  and  read.  ProiKisals  shall  be  in¬ 
closed  in  an  envelope  furnished  by  the 
Stale  Architect,  se.aled  and  addres.sed.  and 
shall  be  accompanied  by  a  certified  check 
in  the  sum  of  fi\c  jwr  cent  (5'7>  of  tin- 
amount  of  the  proisi.sal.  The  contractors 
to  whom  the  awards  are  made  will  be 
required  to  fiirni.sh  surety  company  bonds 
in  the  sum  of  fifty  per  cent  (50r>)  of  tlic 
amount  of  the  contract  within  thirty  (3ii» 
days  after  official  notlis'  of  award  of 
contract  and  in  accordance  with  the  terms 
of  Specifications  Nos.  3142  and  3143.  The 
right  is  reserved  to  reje<’t  any  or  all  bids 
Drawings  and  specifications  may  be  con¬ 
sulted  at  the  Utica  State  Hospital.  Utica. 
N.  Y..  at  the  New  York  Office  of  the  De¬ 
partment  of  Architecture,  Room  1715  Tril>- 
une  Bldg.,  and  at  the  Department  of  Ar¬ 
chitecture.  C'apitol,  ,\lbany.  N.  Y  Draw¬ 
ings  and  specifications  and  blank  forms 
of  proposal  may  be  obtained  at  the  De- 
p.artment  of  Architecture.  C'apltol.  .Mbany. 
N.  Y.,  upon  reasonable  notice  to  and  in 
the  discretion  of  the  State  Architict.  L. 
F’  Pilcher.  Capitol,  .\lhan.v.  N.  Y. 

E.  S,  ELWOOD. 

Secretary,  Slate  Hospital  Commi.ssion. 

Dated;  Januar.v  22.  1919, 


Bids:  F’eb.  6 

Sewerage  System  Improvement 

Syracuse,  N.  V. 

Sealed  projio.sala  for  contract  No.  27  for 
the  construction  of  Divisions  3.  4  and  ■>, 
Onondaga  «-reek  Improvement  and  the  main 
intercepting  sewer,  will  be  received  until  2 
o’clock  P.M.,  F'ebruary  6.  1919,  at  the  office 
of  the  Syracuse  Intercepting  Sewer  Boanl, 
104  City  Hall.  Syracuse,  N.  Y.  The  work 
embraces  approximately  2  miles  of  creek 
improvement  and  1.3  miles  of  intercepting 
sewer.  Proposals  may  be  made  under  three 
alternatives  which  cover  the  whole  or  pro¬ 
portions  of  the  work.  The  principal  item.s 
of  the  whole  work  are  111,500  cu.yd.  ex¬ 
cavation  and  18.000  cu.yd.  concrete.  This 
contract  is  to  continue  the  work  started 
under  a  contract  which  was  cancelled  on 
account  of  the  war.  The  Board  has  in  its 
pos.session  to  be  used  upon  the  new  con¬ 
tract  practically  all  of  the  reinforced  con¬ 
crete  pipe  which  has  be*'n  manufactured 
for  the  sewer  and  its  lying  on  the  site 
thereof.  The  Board  also  has  cast  iron 
siphons,  a  traveling  concrete  mixer  and  4 
flat  cars  for  use  upon  the  n  w  contract. 
TToposals  must  be  made  on  blanks  to  b<* 
furnished  upon  application  and  must  be 
accompanied  by  a  New  York  draft  or  cer¬ 
tified  check  for  $5,000  or  $10,000  for  each 
division  for  which  a  bid  is  submitted.  Draw¬ 
ings.  specifications  and  form  of  proposals 
and  contract  are  on  file  In  the  offices  of  the 
Board.  Copies  may  be  obtained  by  deposit¬ 
ing  $10  to  insure  their  return  in  acceptable 
condition  on  or  before  February  15.  1919. 

HARRY  J.  HAMLIN. 

Secretary. 


PROPOSALS  FOR  BOILERS.— Office. 
Mississippi  River  Commission.  1st  and  2d 
Districts,  Custom  House,  Memphis.  Tenn 
Sealed  proposals  will  be  received  here  until 
II  a.m..  Feb.  4,  1919.  and  then  opened,  for 
furnishing  Boilers  for  hydraulic  grader  No. 
1820.  Further  informstlon  on  application. 
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Bids:  Feb.  17. 

Road  Work 

Tulsa.  Okla. 

Notice  la  hereby  Kiven  that  on  the  17th 
day  of  February,  1919,  the  Commissioners 
of  Tulsa  County,  Oklahoma,  will  receive. 
o|>en  and  consider  the  folloAving*  Tulsa. 
County  State  Hoads. 

Miles  1  To  6  Inclusive  of  Section  "Y” 

Miles  1  To  2  Inclusive  of  Section  "I” 

I’lans,  Profiles,  Specifications  and  Ks- 
timates  are  on  file  in  the  office  of  the 
t'ounty  KnRineer,  County  Clerk.  Court 
House,  Tulsa.  Oklahoma,  and  with  the  i 
Department  of  HlKhways.  Capitol  Buildinft. 
Oklahoma  City,  Oklahoma. 

All  proposals  to  lie  addressed,  sealed  and 
delivered  to  the  Board  of  County  Com-  1 
missioners  of  Tulsa  County,  Oklahoma,  in 
care  of  the  County  Clerk,  on  or  before 
Two  (2)  o'clock  P.M.,  of  the  date  above 
set  out.  Proposals  to  be  accompanied  with  j 
a  certified  check  to  an  amount  equal  to  ap-  | 
proximately  Ten  (107c)  i>er  cent,  of  the  i 
sum  total  of  the  bid,  drawn  on  a  bank 
located  In  the  State  of  Oklahoma. 

The  rlRht  is  hereby  reserved  to  reject 
any  and  all  bids. 

Dated  this  20th  day  of  January.  1919. 
BOARD  OF  Ccr.NTY  COMMISSIONKRS 
OF  TULcSA  COUNTY 
By  LKWIS  CLINK,  County  Clerk. 

Bids:  Feb.  18. 

Water  Main 

Jersey  City,  N.  J. 

Sealed  proposals  will  be  received  by  the 
Board  of  Commissioners  of  Jersey  City, 
N.  J.,  Tuesday.  February  18.  1919,  at  2 
P.M..  In  the  Assembly  Chamber.  City  Hall. 
Jersey  City,  for  the  construction  of  a 
water  main  under  the  Hackensack  and 
Passaic  Rivers.  In  accordance  with  plans  | 
and  specifications,  and  addenda  thereto.  I 
on  file  In  the  office  of  the  City  Clerk  of 
Jersey  City,  for  public  Inspection. 

Blank  forms  of  bid.  showing  estimate 
of  quantities  and  airreements  of  sureties, 
must  be  obtained  at  the  office  of  the  Con- 
sultinK  Kntrlneer,  Laurence  A.  Ball.  Room 
23,  City  Hall,  Jersey  City.  A  deposit  of 
$26  must  accompany  each  application  for 
copy  of  plans  and  specifications,  which 
de|K>alt  will  be  refunded  when  plans  and 
specifications  are  returned  to  the  Consult- 
InK  Knirlneer  In  Rood  condition. 

Proposals  must  be  Inclosed  in  sealed  en¬ 
velopes.  endorsed  "Proposal  for  Water  Main 
Under  Hackensack  and  Passaic  Rivers." 
directed  to  this  board,  and  handed  to  the 
City  Clerk  In  open  meeting-  when  called 
for  In  the  order  of  business  relating  to 
sealed  proposals. 

The  bonds  required  to  be  furnished  on 
proposals  (and  a  possible  subsequent  con¬ 
tract)  are  those  of  some  surety  company 
authorised  to  do  business  in  the  State  of 
New  Jersey. 

The  Board  reaervea  the  right  to  reject 
any  or  all  proposals  If  It  Is  considered  for 
the  best  Interests  of  rfie  city  so  to  do. 

By  order  of  the  Board  of  Commissioners 
of  Jersey  City. 

FRANK  A.  iOLAN, 

City  Clerk. 

Dated:  City  Clerk’s  Office. 

Jersey  City,  January  24.  1919. 

Bids:  Feb.  15. 

So.  Bend.  Ind. 

Proposals  for  dredging  will  be  received 
up  to  and  including  Feb.  15th,  for  the 
widening  of  channel  In  St.  Joseph  river 
at  South  Bend.  Ind.  For  further  informa¬ 
tion  write  Jos.  F.  Wagner,  5S1  Leland  Aye.. 
South  Bend.  Indiana. 
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Bids:  Feb.  13. 

Refined  Asphalt  and 
Refined  Tar 

Montclair,  N.  J. 

Sealed  bids  will  be  received  by  the 
Board  of  Commission*  rs  of  the  Town  of 
Montclair,  In  the  County  of  Kssex,  for  the 
furnishing  and  d«'livery  to  the  Town  of 
Montclair  of  refined  asphalt  and  refined 
tar  for  use  in  the  construction  of  macadam 
pavements  during  the  year  1919,  in  ac- 
<-ordance  with  specifications  of  the  Town 
Kngineer. 

Kach  bidder  -a’ill  he  required  to  use  the 
form  of  bid  on  file  in  the  office  of  the  Town 
Kngineer  and  all  bids  not  made  on  such 
form  will  be  rejected. 

Kach  bid  must  be  accompanied  by  a 
forfeit  of  five  hundred  ($500)  dollars  to 
Insure  the  signing  of  the  contract  and 
bond  by  the  successful  bidder  within  two 
weeks  after  the  award  shall  have  been 
made. 

Api)roxlmate  quantity  of  refined  asphalt 
and  refined  tar  required  Is  100,000  gallons. 

The  right  is  reserved  to  reject  all  bids. 

All  bids  must  be  filed  with  the  under¬ 
signed  not  later  than  four  o’tdock  In  the 
afternoon  of  Thursday,  February  13,  1919, 
at  which  time  the  said  Board  of  Com¬ 
missioners  will  meet  In  the  Council  Cham¬ 
ber  of  the  Municipal  Building  to  consider 
the  same. 

By  order  of  the  Board  of  .(Commission¬ 
ers, 

HARRY  TRIPPKTT, 

Town  Clerk. 

Bids’  Feb.  20. 

Road  Improvements 

Hamlin,  W.  Va. 

Sealed  proposals  will  be  received  by  the 
County  Court  of  Lincoln  County,  at  Ham¬ 
lin.  West  Virginia,  until  12  o’clock  noon, 
Febru:  ry  20th,  1919,  for  the  Improvement 
of  the  following  roads : 

1.  Hard  surfacing,  of  a  portion  of  the 
Hamlln-West  Hamlin  road,  beginning  at 
the  upper  school  hou.se  on  Two  Mil-  Creek 
or  Station  196,  plus  50  and  extending  to 
the  East  end  of  the  West  Hamlin  bridge  or 
Station  292  plus  93.  Width  14  ft. 

2.  Hard  surfacing  of  a  portion  of  the 
Hamlln-Grifflthsville  road,  beginning  at  the 
Intersection  of  Main  and  I.ynn  streets  In 
the  town  of  Hamlin,  or  station  0  plus  00 
and  extending  toward  Griffithsvllle  6} 
miles  or  to  station  343  plus  20.  Width 
14  ft. 

3.  Hard  surfacing  of  a  portion  of  the 
Mud  River  road,  beginning  at  the  Inter¬ 
section  of  the  Hamlln-West  Hamlin  road 
or  0  plus  00  and  extending  up  main  Mud 
River  three  miles  or  to  station  158  plus  40. 
Width  14  ft. 

4.  Grading  of  a  portion  of  the  main  Mud 
River  road,  beginning  at  the  end  of  Adkins 
&  Adkins  contract  and  extending  to  the 
east  end  of  the  Palermo  Bridge,  approxi¬ 
mately  three  miles. 

5.  Grading  a  portion  of  the  Valley  Fork 
road  beginning  at  the  Oil  Field  National 
aBnk  in  the  town  of  Griflnthsville  or  at 
Station  0  plus  00  and  extending  up  Valley- 
Fork.  a  distance  of  three  miles  or  to  sta¬ 
tion  158  plus  40. 

6.  Grading  of  a  portion  of  the  Alum 
Creek-Grifflthsville  road,  beginning  at  the 
South  end  of  the  Alum  Creek  bridge  over 
Coal  River,  or  at  station  0  plus  00  and  ex¬ 
tending  up  Fuquays  Creek  a  distance  of 
four  miles  or  to  station  211  plus  20. 

7.  Grading  of  a  portion  of  the  Hamlln- 
Huntington  road,  beginning  at  the  intersec¬ 
tion  of  the  Hamlln-West  Hamlin  road  near 
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V.’esl  Hamlin  or  at  station  0  j.l  ,, 
extending  toward  Huntington  to  ti.  intj. 
section  of  the  Lincoln-Cab.ll  ((mni.v  lin^ 
a  distance  of  3  miles  or  to  station  I  'v  .,1,,, 
50. 

8.  Grading  of  a  portion  of  tlj.  Ouyan 
River  road,  beginning  at  tlie  intei  ,  Uon  of 
the  Hager  &  Hager  contract  at  ili.  mouth 
of  Ten  .Mile  Creek  and  extending  to  Kung.r 
approximately  three  miles. 

Plans  and  specifications  can  hr  se.  n  in 
the  office  of  T.  J.  Bartrug,  Engim  .  ,  H  im 
lin,  AV.  Va. 

Check  of  $100.00  per  mile  on  grading 
will  be  required  as  a  guarantee  of  g„r„i 
faith  ;  $500  per  mile  on  hard  siirfai  e. 

All  bids  to  be  made  upon  blank  forms 
furnished  T.  J.  Bartrugr  Engineer 

The  County  Court  reserves  tlie  right  to 
reject  any  and  all  bids. 

ALBERT  F.  BI..\rK. 
Clerk  County  Court  Lincoln.  We.st  Virginia 

Bids:  Feb.  10. 

County  Road  Work 

FAYETTE  COU.N’TY  WE.ST  VIRCIM.x 
Fayetteville,  West  Va 

Sealed  proposals  will  be  received  at  the 
office  of  Clerk  of  the  County  Court,  Fayette¬ 
ville,  West  Virginia,  until  2  P,M,.  February 
10th,  1919,  for  the  grading  of  two  (2)  see- 
tiona  of  county  highway  aggregating  If, 
miles  and  for  he  grading  and  paving  of 
one  section  of  14,0  miles. 

Bids  will  be  received  for  Portland  cement 
concrete  bituminous  macadam  (penetration) 
and  other  improved  types  of  paving.  Bid.-^ 
must  be  made  on  the  blank  form  contained 
in  the  book  of  specifications.  Specifications 
and  other  information  can  be  obtained  up¬ 
on  application  to  J.  K.  McGrath  County 
Road  Engineer,  Fayetteville.  We.st  Virginia, 

A  certified  check  for  five  per  cent,  of  the 
proposal,  made  payable  to  the  order  of  the 
Sheriff  of  Fayette  County,  shall  be  filed 
with  bid.  The  County  Court  re.«erves  the 
right  to  reject  any  or  all  bids, 
j  J.  K.  McGR.ATH. 

I  Road  Engineer. 

By  order  of  the  County  Court  of  Fayette 
County,  West  Virginia. 

H.  O.  BOLEY, 
President 

i  R.  J.  STEGALL. 

Clerk 

Bids:  Feb.  17. 

Road  Work 

Philippi,  W.  Va. 

Sealed  proposals  for  the  construction  of 
the  following  roads  addressed  to  the  County 
!  Court  at  Barbour  County,  West  Virginia. 
'  and  endorsed  "Proposal  for  Construction 
’  of  Class  A  Road  in  Barbour  County."  will 
be  received  by  said  Court  at  the  office  of 
I  the  Clerk  of  said  Court  in  Philippi.  AV  A'a.. 
I  until  1  P.M.  on  the  17th  day  of  February. 
;  1919. 

The  Fairmont  and  Beverly  Turnpike- 
Federal  Aid  Project  No.  16— Bituminous 
macadam;  14  ft.  wide,  3.2  miles. 

The  Junior  Road — Bituminous  macadam, 
14  ft.  wide,  2.85  miles. 

Plans  and  specifications  may  be  seen 
at  the  office  of  the  said  County  Clerk  and 
at  the  office  of  the  State  Road  Commission. 
Charleston,  W.  Va. 

Proposals  shall  be  submitted  upon  the 
blank  forms  to  be  provided  by  the  under¬ 
signed  and  shall  be  accompanied  by  a  cer¬ 
tified  check  for  at  least  5  per  cent,  of  the 
total  amount  bid. 

The  right  is  reserved  to  reject  any  or 
all  bids. 

S.  F.  HOFFMAN, 
Clerk  of  the  Barbour  County  Court. 

Philippi.  W.  A'a 
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Bids:  Feb.  12. 

Furnishing  Valves 

Baltimore,  ‘Md. 

Staled  proposals,  in  duplicate,  addressed 
to  tile  “Board  of  Awards”  of  Baltimore 
City,  will  be  received  at  the  office  of  the 
City  lleRister,  City  Hall,  Baltimore,  Md„ 
until  1-’  o’clock  noon  Wednesday,  February 
12th,  19iy.  for  furnisihnii  and  delivering 
valves  to  the  Aater  Department,  Balti¬ 
more.  Maryland. 

,S)iee!fications  and  Proposal  Forms  may 
lie  obtained  at  the  office  of  the  Water  En¬ 
gineer.  City  Hall,  Baltimore,  Md.,  on  and 
after  February  1,  1919.  A  charge  of 

$5  110  will  be  made  for  each  set  of  8i>ecl- 
fieations.  This  amount  will  be  refunded 
upon  their  return  on  or  before  February 
19th.  1919,  in  good  condition.  Speciflea/- 
tions  used  in  making  a  bid  will  be  con¬ 
sidered  as  returned. 

All  bids  must  be  accompanied  by  a 
certified  check  of  the  bidder  upon  a  clear¬ 
ing  house  bank.  In  the  amount  recited  in 
the  siieciflcations.  drawn  to  the  order  of 
the  Mayor  and  City  Council  of  Baltimore. 
Md.  The  successful  bidder  will  be  re¬ 
quested  to  give  satisfactory  bond  for  the 
faithful  per  formance  of  the  agreement, 
equal  in  amount  to  the  value  of  the  con¬ 
tract. 

The  Board  of  Awards  reserves  the  right 
to  reject  any  or  all  bids. 

WALTER  E.  LEE. 

ater  Engineer.'W 

Approved : 

JAMES  H.  PRESTON, 

Pres.  Board  of  Awards. 

Bids;  Feb.  14. 

Sanitary  Trunk  Sewer 

Canton,  Ohio 

Sealed  proposals  will  be  received  by  the 
Director  of  Public  Service,  Canton,  Ohio, 
until  12  o’clock  noon  Central  Standard 
Time.  February  14,  1919,  for  furnishing 
labor  and  materials  required  for  the  con¬ 
struction  of  three  sections  of  the  East  Side 
Intercepting  Sewer,  according  to  plans  and 
specifications  on  file  in  the  Director's  office. 

Length  of  Section  No.  1,  7965  feet — brick, 
segment  block  or  reinforced  concrete  pipe. 

Ix'ngth  of  Section  No.  2  5193  feet — brick, 
segment  block  or  reinforced  concrete  pipe. 

Length  of  Section  No.  3  1050  feet — Vit¬ 
rified  Pipe,  segment  block  or  reinforced 
concrete  pipe. 

Copies  of  plans  and  speciflcatlons  can  be 
had  from  the  Director  by  depositing  |10, 
which  deposits  will  be  returned  on  return 
of  same  in  good  condition,  or  upon  filing  of 
bids. 

Bids  must  be  made  upon  the  forms  in¬ 
cluded  in  said  specifications.  Each  bid 
must  be  accompanied  by  a  certified  check 
or  a  bond  .satisfactory  to  the  Director  in  the 
sum  of  5ct  of  the  total  amount  of  bid. 
The  Director  reserves  the  right  to  reject 
any  or  all  bids  received  and  to  accept  any 
of  which  he  may  deem  most  favorable  to 
the  interests  of  the  City  of  Canton,  Ohio. 

PRANK  L.  DE  CORPS. 

Director  of  Public  Service. 

W.  E.  SARVEat, 

City  Civil  Engineer. 

TURBINES.  PUMP 
feed  WATER  HEATER  AND 
LI.ECTRIC  light  plant.— Office.  Mls- 
w.ssippi  River  Commission,  1st  and  2nd 
Distrlcta  Custom  House.  Memphis,  Tenn. 
Sealed  proposals  will  be  received  here  until 
11  a.m.,  Feb.  4,  1919,  and  then  opened,  for 
lurnishing  turbines,  pump  set,  feed  water 
and  electric  light  plant,  for  hy- 
or.tullc  grader  No.  1820.  Further  informa¬ 
tion  on  application. 


OFFICIAL  PROPOSALS 

Bids;  Feb.  13 

Road  Oils 

Montclair,  N.  J. 

Sealed  bids  will  be  received  by  the 
Board  of  Commi.ssioners  of  the  Town  of 
Montclair,  in  the  County  of  Essex,  for  the 
furnishing  of  the  necessary  road  oil  as-  | 
phaltlc,  non-asphaittc  and  refined  tar  for 
use  of  the  Town  of  Montclair  during  the 
year  1919,  in  accordance  with  the  specifica¬ 
tions  of  the  Town  Engineer. 

Each  bidder  will  be  required  to  use  the 
form  of  bid  on  file  in  the  office  of  the 
Town  Engineer  and  all  bids  not  made  on 
such  form  will  be  rejected. 

Each  bid  must  be  accompanied  by  a 
forfeit  of  three  hundred  (3300)  dollars  to 
insure  the  signing  of  the  contract  and 
I  bond  by  the  successful  bidder  within  two 
weeks  after  the  award  shall  have  been 
made. 

Approximate  quantity  of  road  oil  re¬ 
quired  is  50,000  gallons. 

The  right  is  reserved  to  reject  all  bids. 

All  bids  must  be  filed  with  the  under¬ 
signed  not  later  than  four  o’clock  in  the 
afternoon  of  Thursday.  February  13,  1919, 
at  which  time  the  said  Board  of  Com¬ 
missioners  will  meet  in  the  Council  Cham¬ 
ber  of  the  Municipal  Building  to  consider 
the  same. 

By  order  of  the  Board  of  Commission¬ 
ers, 

HARRY  TRIPPETT, 

Town  Clerk. 

Bids:  Feb.  24. 

Road  Work 

Middlebourne,  W.  Va, 

Sealed  proposals  for  the  construction  of 
the  following  road,  addressed  to  the  Coun¬ 
ty  Court  of  Tyler  County,  West  V^irglnla, 
and  endorsed,  “Proposal  for  Constructing 
Class  A  Road  in  Tyler  County,”  will  be 
received  by  the  undersigned  until  2  P.M. 
on  February  24,  1919.  The  Mlddlebourne- 
Salem  road.  Federal  Aid  Project  No.  18, 
14-ft.  concrete  road.  1.0  mile. 

Plans  and  specifications  may  be  seen 
at  the  office  of  the  undersigned  at  Middle- 
bourne,  W,  Va.,  at  the  office  of  J.  R.  Wil¬ 
son,  Division  Engineer,  Clarksburg,  W.  Va., 
and  at  the  office  of  the  State  Road  Com¬ 
mission,  Charleston,  W,  Va. 

Proposals  must  be  made  on  blank  form 
to  be  furnished  by  the  undersigned,  and 
must  be  accompanied  by  a  certified  check 
for  at  least  five  per  cent  of  the  total 
amount  bid.  The  right  is  reserved  to  re¬ 
ject  any  or  ail  bids. 

J,  E.  SMITH.  County  Clerk 
of  Tyler  County,  W.  Va., 
Middlebourne,  W,  Va. 

PROPOSAL  FOR  DREDGLNO.  —  U.~S. 
Engineer  Office.  Norfolk.  Va. — Sealed  pro¬ 
posals  will  be  received  here  until  12  o’clook. 
noon,  February  21,  1919,  and  then  opened, 
for  dredging  anchorage  and  40-foot  chan¬ 
nel,  and  constructing  bulkhead.  F^irther 
information  on  application. 


OFFICIAL  PROPOSALS 


Farm  Grading  and  Drainage 

Soutli  Carolina. 

Bids  invited  on  the  development  of  ons 
thousand  acres  of  former  rice  field  in 
South  Carolina.  The  spoil  banks  of  re- 
eently  completed  drainage  canals  are  to 
be  removeil  and  spoil  deposited  in  aban¬ 
doned  open  ditc  hes,  also  old  rice  field  banks 
are  to  be  cut  down  and  spoil  used  to  fill 
old  ditelies.  After  land  has  b»‘en  graded, 
it  IS  to  be  tile  drained.  A  keystone  steam 
shovel,  half  mile  of  portable  track,  dump 
cars  and  Buckeye  Tile  Ditching  .Machine 
now  on  job  for  contractor’s  use. 

Bid  to  be  on  cubic  yard  basis  for  moving 
spoil  and  banks  and  pc-r  lineal  foot  basis 
for  laying  tile. 

Only  thoroughly  relhable  contractors  who 
ore  expc'rienced  in  this  class  of  work  will 
be  considered,  which  experience  outline 
fully  when  writing.  Write, 

G,  C.  BURLINGAME, 

150  Nassau  Street, 
New  York  City. 


Bids:  Feb.  5. 

Construction  of  Dam. 

City  of  Winston-Salem,  N.  C. 

Sealed  proposals  for  the  construction  of 
a  concrete  dam  across  Salem  Creek  con¬ 
taining  approximately  8000  cu.yd.  of  con¬ 
crete  will  be  received  by  the  City  of  Win¬ 
ston-Salem  up  to  four  o’clock  I’..M.  of  the 
5th  day  of  February,  1919.  Proposals  to 
be  addressed  to  Commissioner  of  Public 
Works,  and  endorsed  “Proposals  for  Dam.” 

Plans  may  be  seen  and  specifications  and 
blank  forms  of  proposal  may  be  obtained 
at  the  office  of  the  Commissioner  of  Pub¬ 
lic  Works. 

A  certified  check  equal  to  5%  of  the 
amount  of  the  bid  and  made  payable  to 
the  Treasurer  of  the  City  of  Winston- 
Salem  will  be  required  to  accompany  each 
bid. 

The  right  Is  reserved  to  reject  any  or 
all  bids. 

JOSEPH  FIRTH, 
Com.  Pub.  Works. 


SAI.E  OF  OOVERN.MENT  OWNED 
BAGS.  The  Surplus  Property  Division. 
Munitions  Building,  19  th  A  B  Streets. 
Washington.  D.  C.,  will  receive  bids  on 
Nose  Bags  also  known  as  Feed  Bags,  that 
were  manufactured  for  the  Government  as 
army  equipment.  No  bids  will  be  accepted 
for  less  than  a  bale  lot  which  contains 
50  bags  each.  Bids  will  be  made  in 
triplicate  form  and  must  be  mailed  in 
time  to  reach  Washington  for  the  opening 
at  2:00  P.M..  March  3rd.  1919.  Full 
particulars  and  form  for  submitting  bids 
may  be  obtained  upon  application  to  Sur¬ 
plus  Property  Division,  Munitions  Build¬ 
ing.  Washington,  D,  C..  Ref.  S,  P.  D.  No 
320,  CAE. 


Contractors ! 

Get  Your 

BOND 

promptly — no  delays  —  I  present  your 
case  fully — no  extra  charge. 

Engineffing  Insurance  Service 

Phon*  or  Wiro  HARMON  V.  SWART 

19  Liberty  Street,  New  York 


POSITIONS  VACANT 

A  (5U<>\VIX<I  ootiKtructiun  i-onipany  lot>k- 
inK  for  an  t-xof-ptiunal  younK  man  «li  > 
Ih  not  an  experiment  hut  a  sucoeesful 
timekeeper.  material  man.  paymaster 
and  fiejil  ottice  matiaKer,  will  find  this 
man  available  in  3<l  da.vs.  I’refer  yountr 
eompany.  location  of  joli  no  considera¬ 
tion.  Address  K.,  Adams  Apts.,  liock 
Island.  111. 


BUirXiK  desifcner.  exiterienced  in  both 
steel  and  concrete  highway  design. 
Salary  ll.'io  per  month.  Submit  siimple 
of  work,  statement  of  educiition,  experi¬ 
ence,  atte  and  ilato  can  report.  Wyominn 
•State  lliKhway  I>ept.,  Cheyenne.  \Vyo. 


Civile  etiKlneer  wanted,  technically  edu¬ 
cated.  with  practical  experience  In  gen¬ 
eral  city  engineering.  State  age.  experi- 
etice.  and  .salary  exp.cted.  Massachuselt  < 
Clv'l  Service  certificate  required.  Super¬ 
intendent  I’ubllc  Works,  Attlelmro,  Mass. 


Itl.STItICT  engineers  wanted  with  pleas¬ 
ing  isTsonality  and  experience  in  sup.  r- 
vising  general  construction.  .Small  In¬ 
vestment.  Address  Kngineer,  1.301-4  Con- 
ov«-r  HIdg.,  Dayton.  t>hIo. 


DUAFT.SMAX  wanted  for  map  and  con¬ 
struction  drawing ;  state  age.  whether 
married  or  single,  and  salary  considered. 
Chief  I'higineer.  The  Consolidation  Coal 
Co.,  .Tenklns,  Ky. 


I>|{.\ KT.SMAX  and  estimator  wanted  In  of¬ 
fice  of  large  firm  of  building  contractors. 
Man  who  can  detail  reinforced  work  and 
make  careful  estimates  of  quantities  from 
plans.  State  age,  education,  experience, 
salary  and  when  available.  P-51B.  Kng 
.Vews-Hecord,  I'hlla. 


lON'tJIXKKR  with  operating  experience  in 
central  station  steam  heating  plants.  Must 
be  a  tev'hnical  graduate  and  qualified  to 
make  valuations  and  determinations  of 
o))eratlng  costs.  Kng.  News- 

Record.  Chicago. 


K.N'CINKKK  wanted  b.v  Kastern  construc¬ 
tion  company,  for  estimating.  laying  out. 
supervising,  etc.  Stale  experience  and 
what  you  think  you  can  do  and  earn, 
t'ommunicatlons  absolutely  confidential. 
I*-481,  Eng.  News-Hecoid. 


EXPERIENCED  superintendent  wanted  for 
construction  of  concrete  roads.  Must  be 
competent,  able  to  furnish  reference.  If 
not  experienced  need  not  np|)ly.  State 
salary  expected.  Apidy  to  T.  .1.  Bartru.c. 
Engineer,  Hamlin.  W.  Va. 


Vl  RST-CEASS  bridge  builder  wanted 
Man  experienced  In  reading  plans.  To 
lake  charge  of  small  but  difiicult  work 
Sutton  &  Corson  Co.,  Ocean  City,  N.  J. 


EIRST-CLASS  assistant  superintendent 
wanted  for  water  and  sewer  construc¬ 
tion.  grading  and  road  building,  who  is 
a  practical  engineer.  Sutton  &  <'i>rson 
t'o..  Ocean  City,  N.  J. 


51  .VN  wanted  with  sufficient  training  and 
experience,  to  qualify  him  to  take  charge 
of  small  machine  shop,  conn,‘Cted  with 
manufacturing  |)lant.  occupied  In  mak¬ 
ing  and  rejiairing  dies  and  machinery. 
P-.'i.'ifi.  Eng.  News-Record. 


51  ECH.XNICAI.*  engineer  and  estimator 
wanted,  high  grade,  preferably  on  steel 
products,  experienced  In  layout  and  de¬ 
tails  of  combined  tank  and  structural 
work.  By  established  manufacturing 
concern  located  In  city  near  Texas  oil 
fields  Slate  salary  ex|K>cted  and  full 
particulars  in  first  letter.  P-413,  Eng. 
.News-Record,  Chicago. 


REENFORCED  concrete  engineer  wanted 
in  office  of  large  firm  of  building  con¬ 
tractors.  Man  to  take  charge  of  the 
designing,  detailing  and  estimating.  Must 
be  familiar  with  all  the  modern  methods 
of  design.  State  age,  education,  salary 
and  when  available ;  give  complete  ac- 
cxuint  of  experience  with  description  of 
buildings  handled.  P-517.  Eng.  News- 
Record.  Philadelphia. 


I.EINFORCKD  concrete  designers  and 
draftsmen  for  otfice  of  engineering  con¬ 
tract  concern,  located  In  New  York  City. 
State  quallflcatlon.s,  age,  salary  etc.  P- 


POSITIONS  VACANT 

Sl’PERINTKNDENT  of  streets  wanted  in 
town  near  New  York,  experienced  in  the 
construction  and  maintenance  of  bitumi¬ 
nous  macadam  streets  and  with  ability 
to  handle  work,  under  the  direct  super¬ 
vision  of  the  town  engineer.  First-class 
equipment  to  work  with.  Salary  $150 
per  month.  P-572.  Eng.  News-Record. 

SUPERINTE.NDENT  wanted,  small  struc¬ 
tural  shop  in  Western  New  York.  Must 
be  thoroughl.v  experienced  in  all  branches 
of  this  work  and  capable  of  handling 
men  to  get  lOOc;  efficiency  Age.  be¬ 
tween  30  and  40  years  tireferred.  No 
application  will  be  considered  without 
detail  Information  as  to  experience  and 
Iiast  record.  Refer<-nce  re<iuired.  P- 
557.  Eng.  News-Record. 


STRCt'TI'R.M,  and  plate  draftsmen  want¬ 
ed.  .Must  have  ex|ierience  in  modern 
structural  and  plate  shop  drafting  and 
pr.acllce.  P-487.  Eng.  News-Record. 


TECHNIC.M,  engineer-draftsman  wanted 
for  mining  department  of  large  corpor¬ 
ation.  Young  married  man  with  me¬ 
chanical  mining  qualifications  preferred. 
.Maintenance  and  efficiency  work  with 
mill  experimentation  and  machine  de¬ 
sign.  Parmanent  location  northetisf. 
State  briefly  education,  experience  and 
initial  salary  expected.  P-583,  Eng. 
News-Record. 


TREFlx  body  or  trailer  designer  wanted  ; 
Watson,  t'anastotu,  N.  Y. 

TWO  steam  shovel  foremen  wanted  for 
long  job.  must  have  experience  with  air 
dumpi  cars.  Write  giving  statement  of 
experience,  age.  nationaiity  and  salary 
expected.  P-5fi5.  Eng.  News-Record.  I 
Chicago. 

WANTED  on  survey  and  street  work,  rod- 
n>an  pa.vs  $90.00  pt'r  month  and  chainman 
$75.00.  This  is  on  allotment  work.  Ad¬ 
dress  Goodyear  Heights  Engineer.  1426 
Spnigue  Street,  .\kron.  Ohio,  stating  age, 
exinwience.  references,  etc. 

YOt'NO  civil  engineers,  preferably  college 
graduates,  by  large  new  structural  steel 
fabricating  plant.  Tliese  men  starting 
in  at  the  bottom  will  be  adv.anced  as 
rapidly  us  the  services  they  render  will 
warrant.  A  splendid  opportunity.  Salary 
to  start  $100  per  month.  State  age. 
whether  married,  eduoittlon.  .and  past 
experience,  and  give  references.  Bir¬ 
mingham  Steel  CoriJoration,  Birming¬ 
ham.  Alabama. 
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Eng.  New.-i;, 


ASPHALT  PLANT 
MAN 

WANTED 

A  man  competent  and  experienced  in 
the  operation  of  a  small  Asphalt  I’lant 
in  a  large  Eastern  city.  Must  lx- 
familiar  with  the  different  aspliali 
I  mixes  for  road  constructioti  and  le- 
I  pairing.  Write,  giving  full  detaiK  of 
experience,  references  and  salary  ex¬ 
pected. 

P.">7f* — Eng.  News-Rciord 
10th  Ave.  at  noth  St..  New  Yoik  City 


We  Want  the 
Following  Men 

.yiqilications  should  lie  in  writing  and  n,- 
I  omiianicd  b.v  cxiierieiu'e  rei-ord.  SdIh  r 
and  ambitious  men  only  apidy.  The  tu -i 
are  none  loo  good. 

FOREMAN  for  Plate  Shop  now  doing  ship 
work:  III  urdiiiiiry  times,  general  idah 
work,  such  as  tanks,  bins  and  reflneiy 
i'(iui|imeiit.  Mii't  b<>  a  master  of  most 
eomplieated  layout  and  baiulling  men. 
INSPECTOR  for  Slnndural  Shop.  Young 
tt'chiiieal  man  preferred 
SHIPPING  CI.EUK  for  Fabricating  Shop 
Memphis  Steel  Const.  Co.  of  Penns. 
Greensburg.  Pa. 


SALES  MANAGER 

FOR 

CONCRETE  MIXERS 

having  broad  experience  in  organiz¬ 
ing  territory.  Must  be  good  corres¬ 
pondent.  Desirable  position  for  a  in.3n 
who  can  fill  these  requirements.  Ref¬ 
erences  that  will  stand  the  most  rigid 
investigation  will  be  required.  State 
age,  experience,  salary  and  references. 
Address 

F.  C.  AUSTIN  COMPANY,  INC. 
Railway  “exchange  fildg..  Chicago.  Ill 


District  Manager 

We  want  a  hig^h-grade  man  capable  of  taking 
charge  of  our  Chicago  District  Office  on  either 
salary  or  commission  or  both.  We  have  a  very 
attractive  proposition  for  the  right  man  who 
must  thoroughly  understand  the  Contractors’ 
Machinery  business  and  come  with  a  clear  rec¬ 
ord  and  a  reputation  of  having  produced  the 
business  in  whatever  locality  he  has  been  or  is 
now  located. 

We  invite  correspondence. 

OSHKOSH  MFC.  COMPANY 

Oshkosh,  Wis. 


SECTION 


Bids :  March  6. 

Road  Improvements 

Fairmont,  W.  Va. 

Sealed  bids  will  be  rw'elvwl  until  12:00 
o’clock  noon,  Thursday,  March  6,  1919,  by 
the  County  Court  of  Marion  County,  West 
Virginia,  for  the  construction  of  approxi¬ 
mately  six  (6)  miles  of  Improved  roads  and 
streets  in  Grant  District  of  said  Marlon 
County.  , 

A  certified  check  in  the  sum  of  Four 
Hundred  Dollars  must  accompany  each 
bid. 

Successful  bidders  will  be  required  to 
furnish  a  bond  satisfactory  to  the  County 
Court. 

Plans  and  specifications  for  this  work  are 
on  file  in  the  County  Clerk’s  offlce,  Fair¬ 
mont,  West  Virginia. 

The  County  Court  reserves  the  right  to 
teje.  t  any  or  all  blda 

A.  O.  MARTIN, 

Clerk  of  the  County  Court  of  Marlon 
Countv 


February  6,  1919  ^ 

gpj  News- Record 


OFFICIAL  PROPOSALS 


Pel'- 

Road  Work 

I’hilippi.  W.  Va. 

Seale<l  i)ropo.sals  for  the  construction  of 
the  followi  IK  roads  addressed  to  the  County 
Court  at  Harbour  County.  We.st  Virginia, 
and  endorsed  "Proposal  for  Construction 
of  Class  A  Road  in  Barbour  County,"  will 
be  ret'cived  by  said  Court  at  the  offlce  of 
the  Clerk  of  said  Court  in  Philippi.  W.  Va., 
luitil  1  I’  M  on  the  17th  day  of  February, 
1919. 

The  Fairmont  and  Beverly  Turnpike- 
Federal  Aid  Project  No.  16— Bituminous 
macadam:  14  ft.  wide,  3.2  miles. 

The  Junior  Road — Bituminous  macadam, 
14  ft.  wide,  2.86  miles. 

Plans  and  .specifications  may  be  seen 
at  the  offlce  of  the  said  County  Clerk  and 
at  the  offlce  of  the  State  Road  C'ommission, 
Charle.ston.  W.  Va. 

Proposals  shall  be  submitted  upon  the 
blank  forms  to  be  provided  by  the  under¬ 
signed  and  shall  be  accompanied  by  a  cer¬ 
tified  check  for  at  least  6  per  cent,  of  ths 
total  amount  bid. 

The  right  is  reserved  to  reject  any  or 
all  bids. 

S.  F.  HOFFMAN, 
Clerk  of  the  Barbour  County  Court, 

Philippi.  W.  Va. 


Bids:  Feb.  10. 

County  Road  Work 

FAYKTTE  COUNTY  WEST  VIRGINIA 
Fayetteville.  West  Va. 

Sealed  proposals  will  be  received  at  the 
offlce  of  Clerk  of  the  County  Court.  Fayette¬ 
ville.  We.st  Virginia,  until  2  P.M.,  February 
10th,  1919,  for  the  grading  of  two  (2)  sec¬ 
tions  of  county  highway  aggregating  16 
miles  and  for  he  grading  and  paving  of 
one  section  of  14.0  miles. 

Bids  will  be  received  for  Portland  cement 
concrete  bituminous  macadam  (penetration) 
and  other  improved  types  of  paving.  Bids 
must  be  made  on  the  blank  form  contained 
in  the  book  of  specifications.  Specifications 
and  other  information  can  be  obtained  up¬ 
on  application  to  J.  K.  McGrath  County 
Road  Engineer,  Fayetteville,  West  Virginia. 

A  certified  check  for  five  per  cent,  of  the 
proposal,  made  payable  to  the  order  of  the 
Sheriff  of  Fayette  County,  shall  be  filed 
with  bid.  The  County  Court  reserves  the 
right  to  reject  any  or  ail  bids.  ■ 

J.  K.  McGRATH. 

Road  Engineer. 

By  order  of  the  County  Court  of  Fayette 
County,  West  Virginia. 

H.  O.  BOLEA”,  President. 

R.  J.  STEOABB.  Clerk. 


OFFICIAL  PROPOSALS 


OFFICIAL  PROPOSALS 


Bids:  Feb.  11. 

Boilers  and  Heating  Work 

Utica,  N.  Y. 

Sealed  pru|)osals  for  new  boilers  and 
heating  work,  liollers  and  changes  to  cen¬ 
tral  heating  plant.  Utica  State  Hospital. 
IHlca.  N.  A'.,  will  be  received  by  the  State 
Hospital  Commiieiion.  Capitol,  .Albany,  N. 
A'.,  until  3  o’clock  P.M.  on  Tuesday.  Feb¬ 
ruary  11.  1919,  when  they  will  be  publicly 
oj)ened  and  read.  Proposals  sliall  be  in¬ 
closed  in  an  enveloi)e  furnislied  by  the 
State  .Architect,  sealed  and  addre.ssed,  and 
shall  he  accompanied  by  a  certified  clieck 
in  the  sum  of  five  per  cent  (5'';  )  of  the 
amount  of  the  prot>o.sal.  The  contractors 
to  wlioin  the  awards  are  made  will  be 
required  to  furnish  surety  company  bonds  ' 
in  the  sum  of  fifty  per  cent  (SO^v)  of  the 
amount  of  the  contract  within  thirty  (30) 
days  after  offlcial  notiue  of  award  of 
contract  and  in  acc'ordance  with  the  terms 
of  Specifications  Nos.  3142  and  3143.  The 
right  is  reserved  to  reject  any  or  all  bids. 
Drawings  and  specifications  may  be  con¬ 
sulted  at  the  Ittica  State  Hospital.  Utica. 
N.  Y.,  at  the  New  A'ork  Offlce  of  the  De¬ 
partment  of  Architecture.  Room  1715  Trib¬ 
une  Bldg.,  and  at  the  Department  of  .Ar¬ 
chitecture.  Capitol,  Albany,  N.  Y.  Draw¬ 
ings  and  specifications  and  blank  forms 
of  proposal  may  l>e  obtained  at  the  l>e- 
partment  of  Architecture,  Capitol,  Albany, 
N.  A'.,  upon  reasonable  notice  to  and  in 
the  discretion  of  the  State  Architect.  ^  B. 
F.  Pilcher.  Capitol,  Albany,  N.  Y. 

E.  S.  KBAVOOD. 

Secretary,  State  Hospital  Commission. 

Dated:  January  22,  1919. 

Bids:  Feb.  24. 

Road  Work 

Middleboume.  W.  Va. 

Sealed  proposals  for  the  construction  6f 
the  follow’ing  road,  addressed  to  the  Coun¬ 
ty  Court  of  Tyler  County,  AVest  Virginia, 
and  endorsed,  "Proposal  for  (Constructing 
Class  A  Road  in  Tyler  County,’’  will  be 
received  by  the  undersigned  until  2  P.M. 
on  February  24,  1919.  The  Middlebourne- 
Salem  road,  Federal  Aid  Project  No.  18, 
14-ft.  concrete  road,  1.0  mile. 

Plans  and  specifications  may  be  seen 
at  the  offlce  of  the  undersigned  at  Middle- 
bourne,  W.  Va.,  at  tlie  office  of  J.  R.  Wil¬ 
son,  Division  Engineer,  Clarksburg,  W.  Va., 
and  at  the  offlce  of  the  State  Road  Com¬ 
mission,  Charleston.  W.  Va. 

Proposals  must  he  made  on  blank  form 
to  be  furnished  hy  the  undersigned,  and 
must  be  accompanied  by  a  certified  check 
for  at  least  five  per  cent  of  the  total 
amount  bid.  The  right  is  reserved  to  re¬ 
ject  any  or  ail  bids. 

J.  E.  SMITH.  County  Clerk 

of  Tyler  County.  AV.  Va.. 

Middleboume.  W.  Va. 


Bids :  Feb.  I’O 

Road  Improvements 

Rumson.  X.  J. 

Notice  is  hereby  given  that  sealed  bids 
will  1m-  received  by  the  Mayor  and  Coun¬ 
cil  of  the  Borough  ofUuin.-'on  for  the  per¬ 
manent  Improvement  of  the  Rumson  Road, 
in  the  Borough  of  Rumson,  County  of  Mon¬ 
mouth  and  State  of  New  Jersey,  with  a 
bituminous  surface  upon  a  concrete  foun¬ 
dation;  estimated  amount  of  surface  pave¬ 
ment  re-quired  is  29,175.55  sq.yd.,  of  founda¬ 
tion  5.203.8  cu.yd.  ;  and  opened  and  read  in 
public  lit  a  meeting  of  the  said  Mayor  and 
Council  to  be  held  at  the  Council  Chambers 
in  the  Oc«anic  Fire  Engine  House  on  Thurs¬ 
day,  February  20,  1919,  at  eight  P.  M. 

1  irawings  and  specifications  and  forms 
of  bids,  contract  and  Ixtnd  for  the  proposed 
work.  preiMtred  by  George  K.  Allen,  engi¬ 
neer,  and  approved  li.v  the  State  Highway 
Commission,  have  iM-tii  filed  In  the  offlce 
of  the  said  Engineer,  at  No.  60  Broad  Street. 
Red  Bank,  Monmouth  County,  New  Jersey, 
and  of  said  Comml.ssion  at  the  State  House. 
Trenton,  N.  J.,  and  may  be  Inspected  by 
prospective  bidders  during  business  hours. 
Bidders  will  be  furnished  with  a  copy  of 
specifications  and  blue  prints  of  the  draw¬ 
ings  by  the  Engineer  on  proper  notice  and 
payment  of  cost  of  preparation.  Bids  must 
be  made  on  the  standard  proposal  forms 
in  the  manner  designated  therein,  and  re¬ 
quired  by  the  s|)eclficatlons,  must  be  en¬ 
closed  in  sealed  envelopes  bearing  the  name 
and  address  of  tlie  bidder  on  the  outside, 
addressed  to  Daniel  A.  Naughton,  Borough 
Cierk,  Rumson,  New  Jersey,  and  mu'st  be 
accompanied  by  a  certified  check  op  cash 
for  not  less  than  $1000,  payable  to  the 
Collector  of  the  Borough  of  Rumson,  and 
t>e  delivered  at  the  place  and  on  the  hour 
above  named.  The  standard  proposal  form 
is  attached  to  the  8p<‘ciflcations,  copies  of 
which  will  be  furnished  on  application  to 
the  Engineer. 

All  bids  must  be  accompanied  by  a  com¬ 
munication  in  writing  from  a  surety  com¬ 
pany  authorised  to  do  business  under  the 
laws  of  the  state  of  New  Jersey,  that  It 
is  willing,  ready  and  able  to  act  as  surety 
on  the  bonds  of  the  bidder  in  question,  to 
the  amount  set  forth  in  the  specifications. 

By  order  of  the  Mayor  and  Council  of 
the  Borough  of  Rumson. 

DANIEL.  A.  NAUGH'TON, 

Clerk. 


Bids:  Feb.  15. 

So.  Bend,  Ind. 

I’roposals  for  dre<lging  will  be  received 
up  to  nnd  including  Feb.  15th,  for  the 
widening  of  channel  in  St.  Joseph  river 
at  South  Bend,  Ind.  For  further  Informa¬ 
tion  write  Jos.  F.  Wagner,  531  T.ie1and  Ave.. 
South  Bend.  Indiana. 


Contractors! 

Let  Me  Write 

Your  Gintract  Bonds 

It*s  a  Good  Habit 

Get  the  adArantage  of  a  highly  specialised 
'‘Engineering  Insurance  Service** 

IT  COSTS  NO  MORE 

HARMON  V.  SWART 

19  Liberty  Street,  New  York 
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Bid(! :  Ffb.  21. 

Cast  Iron  Water  Pipe 

city  Hall.  Bayonne,  N.  J. 

Proposals  (or  bids  (or  the  furnlshtnK  of 
S0>ln.  cast'iron  water  pipe,  and  the  laying 
of  the  same  under  and  across  the  Hack¬ 
ensack  River,  and  on  the  east  and  west 
sides  thereof,  to  connect  with  the  pipe 
lines  of  the  City  of  Bayonne,  and  all  other 
work  relating  thereto. 

Sealed  proposals  will  be  received  from 
4  o'clock  to  4:16  o’clock  P.M.,  on  Friday, 
February  21,  1919,  by  the  Board  of  Com¬ 
missioners  of  the  City  of  Bayonne,  in 
public  meeting  in  the  City  Hall,  and  opened 
at  the  last  named  hour,  for  the  furnishing 
and  providing  of  all  materials,  machinery 
and  plant,  and  the  performing  of  all  neces¬ 
sary  work  required  in  the  carrying  out  of 
two  certain  agreements,  dated  November 
18,  1918,  made  and  entered  into  between 
the  Mayor  and  Council  of  the  City  of 
Bayonne  and  the  Federal  Shipbuilding 
Company,  and  the  Blast  Furnace  Products 
Corporation,  copies  of  which  agreements 
Bre  on  file  In  the  office  of  the  City  Clerk 
^  Bayonne,  and  may  bo  examined  by 
prospective  bidders. 

The  work  is  to  be  done  under  the  super¬ 
vision  of  and  in  accordance  with  the  plans 
and  specifications  prepared  by  Morris  R. 
Sherrerd,  Consulting  Engineer.  The  plans 
and  specifications  may  be  examined  at  hi.s 
office.  Room  214,  20  Clinton  Street,  Newark. 
N.  J.  Copies  of  the  plans  and  specifica¬ 
tions  may  be  obtained  at  said  office  upon 
the  deposit  of  ten  dollars  ($10)  which  de¬ 
posit  will  be  repaid  upon  the  return  of 
such  plans  and  specifications,  within  thirty 
(30)  days. 

The  work  will  include  the  furnishing  and 
laying  of  approximately  3100  ft.  of  new 
30-in.  water  pipe  upon  proper  pile  and 
timber  foundation  upon  the  east  and  west 
banks  of  the  Hackensack  River,  and  a 
double  30-in.  cast-iron  pipe  with  flexible 
Joints  in  a  trench  to  be  dredged  under  the 
Hackensack  River ;  with  all  necessary 
valves  and  connections  thereto ;  also  the 
taking  up  and  relaying  of  about  3300  ft. 
of  30-ln.  cast-iron  water  pipe,  now  located 
upon  the  old  right  of  way.  on  the  east 
and  west  sides  of  the  Hackensack  River, 
and  thoroughly  cleaning  and  re-painting 
the  same  inside  and  out,  and  removing  and 
relaying  the  same  upon  the  new  right  of 
way  parallel  with  the  said  new  30-in.  line ; 
also  the  furnishing  and  laying  of  about  900 
ft.  of  18-ln.  cast-iron  water  pipe,  with 
necessary  valves  and  appurtenances,  aad 
760  ft.  of  12-in.  cast-iron  water  pipe,  and 
700  ft.  of  4-ln.  cast-iron  water  pipe,  all 
of  said  cast-iron  pipe  to  be  of  Class  B. 
American  Water  Works  Standard. 

The  above  work  embraces  approximately 
the  following  quantities; 

Furnishing  and  laying  960  tons  of  30-ln. 
flexible  joint  cast-iron  pipe. 

Furnishing  and  laying  620  tons  of  30- 
in.  cast-iron  pipe. 

Taking  up  and  relaying  3300  ft.  of  30-ln. 
cast-iron  pipe. 

Furnishing  and  laying  70  tons  of  18-tn. 
cast-iron  pipe. 

Furnishing  and  laying  30  tons  of  12-ln. 
cast-iron  pipe. 

Furniithing  and  laying  8  tons  of  4-ln. 
cast-iron  pipe. 

Furnishing  and  driving  1700  piles. 

Dredging  100,000  cu.yd.  in  Hackensack 
River. 

Placing  1000  cu.yd.  of  concrete. 

Furnishing  valves,  hydrants  and  meters 
and  other  appurtenances. 

All  bids  will  state  prices  in  writing  as 
well  as  figures  and  proposals  must  be  ac- 


OFFICIAL  PROPOSALS 

companied  by  the  consent  in  writing  of 
a  Surety  Company  qualified  to  do  business 
in  New  Jersey,  who  shall  at  the  time 
of  putting  in  such  propo.sal,  qualify  as  to 
its  responsibility  in  the  amount  of  such 
proposal,  and  bind  itself  that  if  the  con¬ 
tract  be  awarded  to  the  person  or  per¬ 
sons  making  the  proposals,  the  said  Surety 
Company  will,  upon  the  awarding  of  such 
contract,  become  surety  for  the  faithful 
performance  of  the  said  contract,  and  to 
protect  all  persons  performing  labor  or 
furnissing  materials  therefor,  as  required 
by  law,  said  contract  bond  to  be  in  an 
amount  equal  to  the  contract  price  as  re¬ 
quired  by  Chapter  75,  Laws  1918. 

Ail  bids  must  be  accompanied  by  a  cer¬ 
tified  check  for  twenty-five  thousand  dol¬ 
lars  ($25,000)  to  insure  the  city  that  if 
the  person  or  persons  to  whom  the  con¬ 
tract  may  be  awarded,  shall  omit  or  refuse 
to  execute  such  contract,  the  City  of 
Bayonne  may  deduct  therefrom  any  dif¬ 
ference  between  the  sums  to  which  said 
proposer  would  have  been  entitled  upon 
the  completion  of  the  contract  and  that 
which  the  City  of  Bayonne  might  be  ob¬ 
liged  to  pay  to  the  person  or  persons  by 
whom  such  contract  should  be  finally  ex¬ 
ecuted.  The  certified  checks  of  unsuccess¬ 
ful  bidders  to  be  returned  upon  the  award 
of  contract  and  certified  check  of  success¬ 
ful  bidder  to  be  returned  upon  execution 
of  contract  and  bond. 

The  Board  of  Commissioners  of  the  City 
of  Bayonne  reserves  the  right  to  reject  any 
proposal  which  may  be  informal,  or  the 
acceptance  of  which  would  be.  in  the  judg¬ 
ment  of  the  Commissioners,  detrimental  to 
the  interests  of  the  city. 

By  order  of  the  Board  of  Commissioners 
of  the  City  of  Bayonne. 

HORACE  ROBERSON, 
Director,  Department  of  Revenue 

and  Finance,  Bayonne,  N.  J. 
MORRIS  R.  SHERRERD. 

Consulting  Engineer, 

20  Clinton  St., 

Newark.  N.  /. 

January  31,  1919. 


Bids:  Fab  1  ■- 

Road  Work 

Tulsa,  Okla. 

Notice  is  hereby  given  that  on  the  17th 
day  of  February.  1919,  the  Commisslonere 
of  Tulsa  County,  Oklahoma,  will  receive, 
open  and  consider  the  following  Tulsa. 
County  State  Roads. 

Miles  1  To  6  Inclusive  of  Section  "Y” 

Miles  1  To  2  Inclusive  of  Section  “I” 

Plans,  Profiles,  Specifications  and  Es¬ 
timates  are  on  file  in  the  office  of  the 
County  Engineer,  County  Clerk,  Court 
House.  Tulsa.  Oklahoma,  and  with  the 
Department  of  Highways,  Capitol  Building, 
Oklahoma  City,  Oklahoma. 

All  proposals  to  be  addressed,  sealed  and 
delivered  to  the  Board  of  County  Com¬ 
missioners  of  Tulsa  County,  Oklahoma,  in 
care  of  the  County  Clerk,  on  or  before 
Two  (2)  o’clock  P.M.,  of  the  date  above 
set  out.  Proposals  to  be  accompanied  with 
a  certified  check  to  an  amount  equal  to  ap¬ 
proximately  Ten  (10%)  per  cent,  of  the 
sum  total  of  the  bid,  drawn  on  a  bank 
located  in  the  State  of  Oklahoma. 

The  right  is  hereby  reserved  to  reject 
any  and  all  bids. 

Dated  this  20th  day  of  January,  1919. 
BOARD  OP  COUNTV  COMMISSIONERS 

OF  ’tt’lsa  county 

By  LEWIS  CLINE,  County  Clerk. 
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Bids:  Feb.  IL  ~  - - 

Sanitary  Work 

Poughkeep.'-ii-,  \  y 

Sealed  proposals  for  Sanit:.iv  Work- 
Additions  and  Alterations  to  tin  r  suori- 
System  (Additional  Filter,  Wat*' 

Main  and  Construction  of  Resu  v.oi  (  }i„7 
son  River  State  I!o.spital.  I'oothkeepsie' 
N.  Y..  will  be  received  by  tlu-  state  Ros- 
pital  Commission.  Capitol,  Albany  \  y 
until  3  o’clock  P..M.  on  Tue.sd.ay.  February 
11,  1919.  when  they  will  be  publi<  h  oi«  ned 
and  read.  Proposals  shall  be  en<  lo.xed  in 
an  envelope  furnished  by  the  Slate  Arehi- 
tect,  sealed  and  addressed,  and  sindl  be  ac¬ 
companied  by  a  certified  check  in  ilie  sum 
of  five  per  cent.  (5%)  of  the  amount  of 
the  proposal.  The  contractor  to  whom  the 
award  is  made  will  be  requind  to  furni.xh 
surety  company  bond  In  the  sum  of  fifty 
per  cent.  (50%)  of  the  amount  of  the 
contract  Wlthip  thirty  (30)  days  after  «t- 
flcial  notice  of  award  of  contract  and  ^ 
accordance  with  the  terms  of  Specification 
Nos.  2923,  2924  and  2925,  and  Add.  nda 
No.  1  dated  January  20,  1919.  The  rifdit 
is  reserved  to  reject  any  or  all  bids  Draw¬ 
ings  and  specifications  may  be  consulted 
at  the  Hudson  River  State  Hospital.  Pough¬ 
keepsie,  N.  Y..  at  the  New’  York  Office  of 
the  Department  of  Architecture.  Room 
1715  Tribune  Bldg.,  and  at  the  Department 
of  Architecture.  Capitol.  Albany,  X.  y. 
Drawings  and  specifications  and  blank 
forms  of  proposal  may  be  obtain'd  at  the 
Department  of  Architecture.  Capitol.  .\l- 
bany,  N.  Y.,  upon  reasonable  noti.e  to 
and  In  the  discretion  of  the  State  .trehi- 
tect,  L.  F.  Pilcher,  Capitol.  Albany,  X'.  Y. 

E.  S.  EIAVOOD, 

Secretary,  State  Hospital  Commission. 
Dated 

January  25,  1919. 


Bids:  Feb.  14. 

Addition  to  State  Armory 

Malone,  New  York. 

Sealed  proposals  for  Addition  to  State 
Armory — Construction,  Heating,  Sanitary 
and  Electric  Work,  Malone,  N.  T.,  will  he 
received  by’  Capt.  John  A.  Coffey,  Secre¬ 
tary,  State  Board  of  Armory  Commis.«ion- 
ers,  at  No.  158  State  St.,  Albany,  X*.  Y., 
ntll  3  o’clock  P.M.  on  Friday,  February  14, 
1 919,  when  they  w’ill  be  publicly  oixmed 
and  read.  Proposals  shall  be  enclosed  in 
an  envelope  furnished  by  the  State  .\rchi- 
tect,  sealed  and  addressed,  and  shall  be 
accompanied  by  a  certified  check  in  the 
sum  of  five  per  cent.  (5%)  of  the  amount 
of  the  proposal.  The  contractors  to  whom 
the  aw’ards  are  made  w’ill  be  required  to 
furnish  surety  company  bonds  in  the  sum 
of  fifty  per  cent.  (50%)  of  the  amount  of 
contract,  w’lthln  thirty  days  (30)  after  of¬ 
ficial  notice  of  award  of  contract,  and  in 
accordance  w’lth  the  terms  of  Specifications 
Nos.  3013,  3036,  3037  and  3038.  and  .\d- 
denda  No.  1,  dated  January  27.  1919.  "The 
right  is  reserved  to  reject  any  or  all  bids. 
Drawings  and  specifications  may  be  con- 
lulted  at  the  State  Armory,  Malone,  X'.  T.. 
at  the  Office  of  the  State  Board  of  Armory 
Commissioners,  No.  158  State  St.,  .Mbany. 
N.  Y.,  at  the  New  York  Office  of  the  De¬ 
partment  of  Architecture,  171 3  Tribune 
Building,  and  at  the  Department  of  -Archi¬ 
tecture,  Capitol.  Albany,  N.  Y.  Drawings 
and  specifications  and  blank  forms  of  pro¬ 
posal  may  be  obtained  at  the  Department 
of  Architecture,  Capitol.  Albany,  N.  T.. 
upon  reasonable  notice  to  and  in  the  dis¬ 
cretion  of  the  State  Architect,  I-iewis  F. 
Pilcher,  Capitol.  Albany,  N.  Y. 

Dated:  January  29,  1919 


yd)ruary  6,  1919 
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fKU:  Ft'b.  ^ 

furniahing  Ca»l  Iron  Pipe  and 
Special  Castings 

I)KPART\Ii;XT  ok  public  service 
bi  rkau  of  water  works 

IMPROVEMENT 

City  of  Akron,  Ohio. 
<X>NTRACT  NO.  130 

Sealrd  pr<>po.<«al«  for  Furnishing  Cast 
IfW  PiP^  Special  Castings  will  be  re- 
e«.ive<l  at  the  office  of  the  Director  of  Pub¬ 
lic  Service.  Delaware  Building,  Akron. 
Ohio*  until  twelve  o’clock  noon.  Central 
Sundard  time  of  Friday  the  twenty-first 
day  of  February.  1919.  at  which  time  and 
place  they  will  be  publicly  opened  and 

The  contract  includes  approximately  210 
tons  of  16"  Class  “C”  pipe.  65  tons  of  12" 
(lass  "C  pipr’.  5  tons  of  12"  Class  "B” 
pipe.  *0  tons  of  10"  Class  “B”  pipe,  70 
tons  of  8"  Class  “C”  pipe.  10  tons  of  8" 
Class  "B"  pipe.  55  1®"®  5”  ^lass  “C" 

pipe,  and  73  tons  of  6"  Class  '‘B"  pipe, 
with  about  15  tons  of  special  castings. 

Ail  proposals  must  be  made  on  the  forms 
famished  by  the  Citp; 

Each  proposal  must  be  accompanied  by 
a  satisfactory  bond  or  certified  check  in 
the  sum  of  Three  Thousand  Dollars 
($3000.00).  A  surety  bond  in  the  sum  of 
fifty  (td)  per  cent,  of  the  amount  oi  he 
contract  will  be  required  of  the  successful 
bidder. 

Specifications  may  be  seen  at  the  office 
of  the  Director,  or  copies  may  be  obtained 
from  the  Bureau  of  Water  Works  Improve¬ 
ment.  102  E.  Mill  Street.  Akron.  Ohio. 

The  right  is  reserved  to  reject  any  or 
all  bids. 

H.  S.  MORSE. 

Director  of  Public  Service. 

H.  H.  FROST. 
Water  Works  Superintendent. 

Kj.  G.  DIXON.  Engineer. 


Bids;  Feb.  20 

Oiling 

STATE  OF  MARYLAND.  STATE  ROADS 
COMMISSION 

Baltimore,  Maryland. 

Sealed  proposals  for  oiling  six  sections  of 
State  Highways  requiring  approximately 
1,270.664  gallons  of  oil.  as  follows: 

Division 

No.  1 — Dorchester,  Somer¬ 
set,  Wicomico  &  Wor¬ 
cester  Counties  . . 

No.  2 — Cecil.  Kent,  Queen 
Anne’s,  Talbot  &  Caro¬ 
line  Counties  .... 

No.  3 — Montgomery,  (Part) 

Harford  (Part),  Pr. 

George  &  Charles  Cos. 

No.  4 — Baltimore  (Part) 

Harford  &  Anne  Arun¬ 
del  (Part)  Counties 
No.  5 — Carroll,  Frederick 

(Part),  Howard  (Part), 

Montgomery  (Part)  and 
Baltimore  (Part)  Coun¬ 
ties . 147.89 

No.  6 — Garrett.  Allegheny, 

Washington  &  Frederick 
(Part)  Counties . 161.65 


Miles 

Gallons 

37.95 

69,103 

81.61 

165,796 

53.30 

109,183 

147.33 

299,376 

! 

147.89 

300,939 

c 

161.65 

326,262 

629.73  1.270.664 
will  be  received  by  the  State  Roads  Com¬ 
mission,  at  its  offices,  601  Garrett  Building, 
Baltimore,  Maryland,  until  12  M.  on  the 
20th  day  of  February,  lOlt,  at  which  time 
and  place  they  will  be  publicly  opened  and 
read 

Bids  must  be  made  upon  the  blank  form 
contained  in  the  book  of  ■pecifleationB. 


OFFICIAL  PROPOSALS 

Specifications  and  plans  will  be  furnished 
by  the  Commission  upon  application. 

No  bids  will  be  received  unless  accom¬ 
panied  by  a  certified  check  for  the  sum  of 
Two  Hundred  ($200)  Dollars,  payable  to 
the  State  Roads  Commission. 

The  successful  bidder  will  be  re<tuired  to 
give  bond,  and  comply  with  the  Acts  of 
the  General  Assembly  of  Maryland,  respect¬ 
ing  contracts. 

The  Commission  reserves  the  right  to  re¬ 
ject  any  and  all  bids. 

By  order  of  the  State  Roads  Commission 
this  4th  day  of  February,  1919. 

CLYDE  H.  WILSON,  Secretary. 

FRANK  H.  ZOUCK,  Chairman. 

The  right  is  reserved  to  increase  or  di- 
mlnish  the  above  quantities  lOCr^ 

Bids;  Feb.~19.  ~~ 

Pipe  and  Appurtenant  Works 

Brunswick,  Maryland. 

Bids  received  at  the  office  of  the  mayor 
and  council,  Brunswick,  Maryland,  until 
4:30  P.M.  February  19,  1919,  for  furnish¬ 
ing  and  placing  about  26,000  feet  of  4  inch 
to  iO  Inoh  wood  stava  pipe  and  8  Xocli  to 
«*)  Incjn  cast  Iron  Thp®.  IncluQinif  the  man- 
ing  of  a  river  crossing  and  appurtenant 
work.  Plans  and  specifications  can  b.-  had 
at  the  office  of  Norton,  Bird  and  Whitman, 
engineers,  1320  Munsey  Building.  Balti¬ 
more.  Maryland,  at  a  charge  of  $2.50  per 
set.  EUGENF  L.  HARRISON.  Mayor. 


POSITIONS  VACANT 


l)RAFTSM.\N  wanted  for  map  and  con¬ 
struction  drawing;  state  age.  whether 
marrixl  or  .single,  and  sttlary  considi-red. 
Cliief  l.nginet-r.  The  Consolidation  Coal 
Co.,  Jenkins,  Ky. 

KXI’ERIENCEI)  superintendent  wanted  for 
con.sti  tietion  of  concrete  roads,  .\ltist  be 
<-om()el  nt.  able  to  furnish  reference.  If 
not  experienetsl  need  not  ap|>ly.  Slate 
.s;ilar.v  expected.  Apply  to  T.  J.  Rartriig. 
Engineer,  Hamlin,  W.  Va. 


OKNER.M.  contractor's  office  inan--Must 
be  of  the  manager  ty|t<‘  and  having  had 
outsiile  exiieiienee,  I’ernianent  po.sitlon 
in  t)liio.  Write  fully.  P-616.  Eng.  News- 
Record.  Chicago. 

M.AN  wanted  with  sufficient  trailing  and 
experience,  to  qualify  him  to  take  charge 
of  small  machine  shop,  connected  with 
manufacturing  plant  occupied  in  mak¬ 
ing  and  repairing  dies  and  machinery. 
P-556.  Eng.  News-Record. 


PROPOSALS  FOR  DREDGING.  U.  S. 
Engineer  Office,  Philadelphia.  Pa. — Seah'd 
proposals  will  be  received  here  until  12 
noon.  March  11,  1919,  and  then  opened, 
for  dredging  in  Delaware  River,  in  Phila¬ 
delphia  Harbor  and  on  New  Castle,  Reed.v 
Island,  Baker  and  Liston  Lighthouse 
Ranges.  Further  information  on  applica¬ 
tion. 


MECHANICAL  engineer  and  estimator 
wanted,  high  grade,  preferably  on  steel 
products,  experienced  in  layout  .'ind  de¬ 
tails  of  combined  tank  and  structural 
work.  By  established  manufacturing 
concern  located  in  city  near  Texas  oil 
flelds.  State  salary  expected  and  full 
partlc'Jlifs  in  first  lettar 
News-Record,  Chicago. 

SUPERINTENDENT  of  streets  wanted  in 
town  near  New  York,  experienced  In  the 
construction  and  maintenance  of  bitumi¬ 
nous  macadam  streets  and  with  ability 
to  handle  work,  under  the  direct  super¬ 
vision  of  the  town  engineer.  First-class 
equipment  to  work  with.  Salary  $150 
per  month.  P-572,  Eng.  News-Record. 


TRUCK  body  or  trailer  designer  wanted ; 
Watson.  Canastota,  N.  Y. 


PROPOSAL  FOR  DREDGING.— U.  S 
Engineer  Office,  Custom  House.  Norfolk. 
Va.  Sealed  proposals  will  be  received  here 
until  12  o’clock  noon.  February  21.  1919. 
and  then  opened,  for  dredging  in  the  In¬ 
land  Waterkvay  fronj  Norfolk,  Va,.  to 
Beaufort  Inlet,  N.  C.  Further  information 
on  application. 


POSITIONS  VACANT 


A  CAPABLE  ENGINEER,  experienced  in 
the  design  of  reinforced  concrete  grain 
elevators  and  circular  grain  bins,  is  want¬ 
ed  at  once  by  firm  of  architects  and  en¬ 
gineers  In  the  West.  State  exiierlence 
and  salary  desired.  P-631.  Eng.  News- 
Record.  Chicago. 


CONTRACTOR’S  superintendent  —  .Mu.st 
have  broad  experience  In  all  branches  of 
contracting.  Write  experience  in  detail. 
P-632,  Eng.  News-Record,  ('hicago. 


TWO  steam  shovel  foremen  wanted  for 
long  job.  must  have  exjterlence  with  air 
dump  cars.  Write  giving  statement  of 
experience,  age  nationality  and  salary 
expected.  P-565.  Eng.  News-Record. 
Chicago. 


1  ASPHALT  PLANT 
MAN 

I  WANTED 

I  A  man  competent  and  experienced  in 
I  the  operation  of  a  small  Asphalt  Plant 
I  in  a  large  Eastern  cin-.  Must  be 
I  familiar  with  the  different  asphalt 
I  mixes  for  road  construction  and  re- 
I  pairing.  Write,  giving  full  details  of 
i  experience,  references  and  salary  ex- 
I  pected. 

=  P.’tTfi — Eng.  News-Record 

I  10th  Ave  at  .96th  9t..  New  York  City 
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Applications  Wanted  for 
Highway  Workers  for  Spring  Work 

fp' e  expect  to  need  about  Alarch  \st  men  to  fill  the  following  positions: 


Plant  Asplwlt  Foremen. 

Grade  Highway  Foremen. 
Timekeeper  for  Highway  Costs. 
High  Grade  Mechanical  Repair¬ 
men. 

Concrete  Foremen. 

Highway  Road  Work  Superinten¬ 
dents. 

Cooks  for  Camps. 


Street  Asphalt  Foremen. 

Form  setters. 

Bookkeepers  for  Highway  costs. 
Truck  Drivers  for  sand  and  gravel 
haul. 

Pump  engineers  for  gas  and  steam. 
Sand  and  Gravel  Bunker  Foremen. 
Concrete  Mixer  engineers. 

Highway  Concrete  Finishers. 


Make  applications  to 

KAISER  PAVING  COMPANY, 

923  Joshua  Green  Building,  Seattle,  Wash. 
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SEARCHLIGHT  SECTION 


«2.  No.  6 

KtiK  NVws-H^^ 


Oe^yitrrW^rtts  into  the  Searchlight 


ADVERTISING  RATES 


Ads  Set  in  Uniform  Style 

iSi4U,  (n  <me  paragrapk.  u-ukout  itUpiap) 


opnta  an  Inirrtlon,  payable  In  advance,  Icaa  lb  per 
cent.  It  one  payment  la  mad?  In  advance  for  four 
continuous  InaerUons—  tor  advertisements  under: 

Positions  Wanted  Vacation  Work  Wanted 
Evening  Work  Tutoring 

Wanted  ttaleanian  Wants  Con¬ 

nections 


BusIikih  Opportunities  Representations  Wanted 


Desk  Itiiom  for  Re  it 
I'^lurallonal 
Employment  Ageneles 
Ileak  KiHim  Wanted 
EorelKii  Huslnees 


HaKsmen  Wanted 
Patents  for  Hale 
Plants  for  Hale 
Hub-t  ontracu  Wanted 
Work  Wanted 


Miscellaneous  for  Sale,  for  Rent  or  Want  Ads. 

THIRTY  CENTS  A  LINE,  mlnlmuir  b-..-  lines, 
tor  all  undlsplayed  advertls  uis  set  witb  a 
paragrapb  lor  eacb  item  or  uuulated. 

THREE  DOLLAR.S  AND  SIXTY  CENTS  AN 
INCH  for  advertisements  for  ..Ids  (Official  Pro- 
imsalsi . 


Ad  Set  in  Display  T3rpe 

(/adfrfdiMif  ipact,  irifAla  border  rtUet ) 

Space  for  these  advertisements  Is  sold  by  the 
Inch.  Earn  page  contains  30  Inches.  The  rate  per 
loch  la  baa  d  on  the  r»(nl  number  of  Inches  to  be 
used — that  Is.  the  number  of  Inches  the  advertise 
ment  la  to  occupy  multiplied  by  the  number  of 
Insertions  it  Is  to  receive.  Eor  instance,  a  2-lncb 
adtertlsement  In  2  Issues  earns  the  4-lnrh  late  of 
S3. 90  an  Inch.  A  l-Inch  apace  In  4  Issurs,  or  a  4- 
Inch  space  In  one  Issue,  also  earn  the  4-lnrh  rate. 


SCHEDULE  OF  RATES 

1  to  3  In.,  S4.00  so  In.  IS  to  26  In..  S3.70  an  In. 

4  to  7  In..  3.90  an  In.  27  to  49  In.,  3.60  an  In. 

8  to  14  In..  3.80  an  In.  50  to  99  1.1.,  3.50  an  In. 

Rates  for  larger  space  furnished  on  request 


For  quick  and  satisfactory  results 
tell  the  reader  everything  that 
he  will  want  to  know. 


INFORMATION 

ALLOW  FIVE  WORDS  for  the  addr.-s.s  if  r,.,, 
to  a  box  number  In  rare  of  any  of  ,>ur 
There  la  no  extra  charge  for  forwardliu  replies. 

IN  REPLYING  TO  ADS.  do  not  enclose  orli-inal 
testimonials  or  anything  that  you  may  war.i  S- 
tumid.  Hutc  your  experience  and  gualincailock 
In  as  concise  and  neat  a  mannei  as  possiliic  lud 
cm  lose  copies  of  youi  testimonials. 

BE  CAREFUL  TO  PUT  ON  ENVEI.OPK.  wlieii 
answering  any  ■•blind"  ad,  the  box  numlH-r  in  the 
ad,  the  name  of  the  paper,  and  also  ihc  Iwal 
address  of  office  to  which  reply  Is  sent: 

36th  St.,  at  loth  Ave.,  New  York 

935  Real  Estate  Trust  Bldg.,  Philadelphia 
657  Leader- News  Bldg.,  Cleveland 

1570  Old  Colony  Bldg.,  Chicago 

519  Newhouae  Bldg.,  Salt  lak«'  City 

601  Rialto  Bldg.,  San  Fraueueu 

WHEN  ADVERTISING  MACHINERY,  use 
your  own  name  and  address— or  a  local  nddnes  of 
some  kind — so  that  the  readers  can  wire  direel  and 
get  quick  replies.  We  advise  also  that  you  aiale 
In  your  advertisement  the  present  location  o  f  plant 
that  Is  offered  fur  sale,  or  point  of  delivery  provided 
you  are  In  the  market  fur  equipment. 

TO  SIGN  YOUR  NAME  and  addresa  to  your 
advertisement  begets  the  conOdence  of  the  reader 
and  facilitates  receiving  replies.  You  ran.  howeve,. 
obviate  delay  In  receiving  answers  by  slgnlm;  your 
ad.  only  with  Initials  (your  own  or  oihert),  cure 
of  your  home,  your  office  or  a  postniffl.v  Imx 
number  In  your  city. 


POSITIONS  VACANT 


YoirXG  civil  cnglnt'crH,  preferably  college 
graduates.  I».v  large  new  structural  steel 
fabricating  plant.  These  men  starting 
In  at  the  bottom  will  be  advanced  as 
rapidly  as  the  services  they  render  will 
warrant.  A  splendid  opportunity.  Salarv 
to  start  $100  per  month.  State  uy.e. 
whether  married,  educyation,  and  past 
experience,  and  give  references.  Bir¬ 
mingham  Steel  Corporation.  Birming¬ 
ham.  Alabama. 


►MNPORCKD-CONCRKTE  contractor  in 
Rocky  Mountains  wants  executive  head 
for  construction  department;  following 
duties:  Dally  comparison  between  actual 
and  estimated  costs,  development  of  cost 
datas,  estimating  new  work,  laying  out 
time  schedule  for  labor  and  material,  lay¬ 
ing  out  constructions,  plans,  keeping 
llecords  of  tools  and  eejuipment.  P-688. 
Kng.  News-Record,  519  Newhouse  Bldg., 
Salt  luake  City. 


EMPLOYMENT  AGENCIES 


TKK  ENGINEERING  AGENCY,  estab¬ 
lished  1893,  is  an  employment  bureau 
for  high  grade  executives  in  engineering, 
manufacturing  and  construction  work. 
Pull  particulars  furnished  on  reque.st. 
Address  1662  Monadnock  Bldg.,  Chicago. 


NATIONAL,  TEACHERS’  AGENCY^  6017 
Jenkins  Arcade.  Pittsburgh.  Pa.  Cooper¬ 
ates  with  subscribers  seeking  connections 
with  schools  (Mylleges  and  universities,  or 
with  a  View  of  flnding  some  key  iiosi- 
tion  in  special  Industries. 

Employ mrnt  Hervire 


THE  undersigned  provides  a  confidential 
service  designed  to  locate  openings 
through  correspondence  for  men  earning 
not  less  than  $2,500  and  up  to  $25,000. 
all  lines.  Not  an  employment  agency  hut 
a  constructive,  initiative  service,  covering 
individual  negotiations.  Established 
1910.  Complete  privacy  assured:  present 
fconnections  in  no  way  Jeopardised.  Send 
name  and  address  only  for  explanatory 
Jetails.  R.  W.  Blxby,  T64-66  Niagara 
*Et.,  Buffalo.  New  York. 


NOW  IS  THE  TIME 


POSITIONS  WANTED 


.Mrrhaniral  and  Elertriral 


MIOCHANICAL  engineer,  graduate  of  a 
leading  university,  desires  affiliation  as 
a  representative  of  an  American  com¬ 
pany  in  England  or  Prance.  Experience 
in  England  prior  to  the  war :  in  Prance 
since  September,  1917  as  artillery  officer. 
Pamiliar  with  status  in  these  countries, 
and  compatible  with  the  people.  At¬ 
tended  English  and  Prench  schools: 
speaks  Prench ;  7  years’  Industrial  ex¬ 
perience.  Age,  28  years.  PW-670,  Eng. 
News-Record.  Chicago. 


ELECTRICAL  and  mechanical  engineer, 
specialized  on  industrial  plant  work ;  25 
years’  experience  installing,  operating 
and  repairing  motors,  generators,  travel¬ 
ing  cranes,  elevators,  air  compressors, 
pyrometers  and  lighting ;  central  station 
and  blast-furnace  experience ;  used  to 
handling  men  and  purchasing  material  : 
present  salary,  $2100.  Open  for  position 
>!aroh  1  or  earlier.'  PW-617,  Eng.  News- 
Record.  Chicago. 


POSITIONS  WANTED 


ARMY  officer  (captain),  1$  year.-i’  foreign 
service.  Coast  Artillery,  disoltarKed. 
Graduate  M.  E.  Cornell.  7  years’  ex¬ 
perience  mechanical  and  industrial  en¬ 
gineering.  Age.  28.  Desires  to  loeate 
in  Chicago  or  Middle  West,  l’\V-5fi;t. 
Eng.  News-Record.  Chicago. 


MECHANICAL  engineer.  33.  technical  edu¬ 
cation  ;  six  years  in  manufacture  and  In 
stallation  of  fireproof  and  safety  aiipli- 
ances ;  one  year  reinforced  concrete ; 
three  years  manufacturing  cranes,  der¬ 
ricks  and  hoisting  machinery,  chief  en¬ 
gineer  two  years.  Thirteen  years'  (8)n- 
current  experience  In  care  of  automobile, 
marine  and  stationary  gas  engines.  De¬ 
sires  responsible  position  with  modern 
plant  in  South  or  Middle  West.  I’W- 
509,  Eng.  News-Record. 

STRUCTURAL  and  reinforced  concrete  en¬ 
gineer  desires  responsible  tiosition.  17 
years’  experience.  Now  assistant  bridge 
engineer  for  large  railroad.  Salary  1399 
per  month.  PW-507.  Eng.  News-Record 


I  to  arrange  for  a  eourae  In  let 


tertof.  tTDexamplH!l  |  I 
n.  Bftt  raulpppd  i  : 
t  a  auccMa  of  It  by  :  : 


opportunities  for  dratumen.  Beat  equippet 
man  will  get  to  top.  Make  a  eueema  of  It  b; 
atudylug  with  me  by  mail. 

C.  W.  Reinhardt,  Arlington.  N.  J.  I  trtekand  ! 
Penpectivea,  Maps.  Commercial  I  Lgff re/ nq  1 
DrarUng 


STUDY  BY  MAIL 

Reinforced  Concrete  Engineering 
Structural  Steel  Designing 
Structural  Drafting 

Are  you  able  to  design  and  estimate  the  cost  of  any  and  all  types  of 
structures  in  Reinforced  Concrete,  Steel  or  Wood?  And  arc  your 
designs  safe,  economical  and  up  to  the  minute?  If  not,  WHY  NOT? 

Special  courses  of  HOME  STUDY  have  been  arranged  by  well 
known  engineer  with  30  years’  experience  in  this  country  and  abroad; 
they  are  meeting  a  long  felt  want. 

Men  with  a  High  School  education  are  as  qualified  to  take  up  these 
courses  of  work  as  are  technical  graduates.  Ideal  work  for  the  man  who 
wants  to  “brush  up”  after  being  away. 

These  are  courses  in  experience.  You  learn  to  do  the  work  by  actually 
doing  it.  A  chance  for  the  ambitious  man  to  get  ahead. 

Descriptive  literature  sent  free  upon  request. 

Write  for  it  today, 

M1006 — Eng.  News-Record,  10th  Ave.  at  36th  St.,  Hew  York,  N.  V. 
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OFFICIAL  PROPOSALS 


OFFICIAL  PROPOSALS 


OFFICIAL  PROPOSALS 


pidf  I’’'' 

Cast  Iron  Water  Pipe 

City  Hall.  Bayimiu-.  X.  .1. 

pr"i.  >.-iils  for  l>lds  for  the  furnlshinK  of 
30-in.  last-iron  water  pipe,  and  the  lii^vitiR 
„f  til.  .-ame  under  and  acm.^a  the  Hack- 
ersark  Itiver.  and  on  the  ea.“<t  and  west 
sides  lliereof.  to  connect  with  the  pipe 
lints  c.f  the  City  of  Bayonne,  and  all  other 
work  relatinK  thereto. 

Stall'd  proijosals  will  be  received  from 
4  o’clock  to  4  :15  o’clock  P.M..  on  Friday. 
Kehriiary  21,  HU 9.  by  the  Board  of  Coin- 
ini8.»ioncrs  of  the  t'lty  of  Bayonne,  in 
public  meetinK  in  the  City  Hall,  and  opened 
at  the  last  nanietl  hour,  for  the  furnishinK 
and  providing  of  all  materials,  machinery 
and  plant,  and  the  performing  of  all  neces¬ 
sary  work  required  In  the  carrying  out  of 
two  certain  agreement.s,  dated  November 
18,  191S.  made  and  entered  Into  between 
the  Mayor  and  Council  of  the  City  of 
Bayonne  and  the  Federal  Shipbuilding 
Company,  and  the  Blast  Furnace  Products 
Corporation,  copies  of  which  agreements 
are  on  file  in  the  office  of  the  City  Clerk 
of  Bayonne,  and  may  be  examined  by 
prospective  bidders. 

The  work  is  to  be  done  under  the  super¬ 
vision  of  and  In  accordance  with  the  plans 
and  siieclficatlons  preiiared  by  Morris  R, 
.Sherrerd.  Consulting  Kngineer.  The  plans 
and  specifications  may  be  examined  at  his 
olflce.  Room  214.  20  Clinton  Street.  Newark. 
X,  J.  Copies  of  the  plans  and  specifica¬ 
tions  may  be  obtained  at  said  office  upon 
the  dejiosit  of  ten  dollars  ($10)  which  de¬ 
posit  will  be  repaid  ui»on  the  return  of 
such  plans  and  specifications,  within  thirty 
(30)  days. 

The  work  will  include  the  furnishing  and 
laying  of  approximately  3100  ft,  of  new 
30-ln.  water  pliie  upon  proper  pile  and 
timber  foundation  ujkui  the  east  and  west 
hanks  of  the  Hackensack  River,  and  a 
double  30-ln.  cast-iron  pipe  with  flexible 
joints  in  a  trench  to  be  dredged  under  the 
Hackensack  River;  with  all  necessary 
valves  and  connections  thereto ;  also  the 
taking  up  and  relaying  of  about  3300  ft 
of  30-in.  cast-iron  water  pipe,  now  located 
upon  the  old  right  of  way,  on  the  east 
and  west  sides  of  the  Hackensack  River, 
and  thoroughly  cleaning  and  re-painting 
the  same  inside  and  out,  and  removing  and 
relaying  the  .same  uiwn  the  new  right  of 
way  parallel  with  the  said  new  30-in.  line; 
also  the  furnishing  and  laying  of  aho\if  900 
ft.  of  18-in.  cast-iron  water  pipe,  with 
nece.ssary  valves  and  appurtenances,  and 
760  ft.  of  12-in.  cast-iron  water  pipe,  and 
700  ft.  of  4-in.  cast-iron  water  pipe,  all 
of  said  cast-iron  pipe  to  be  of  Class  B, 
American  Water  Works  Standard. 

The  above  work  embraces  approximately 
the  following  quantities: 

Furnishing  and  laying  950  tons  of  30-ln. 
Hexihle  joint  cast-iron  pipe. 

Furnishing  and  laying  520  tons  of  30- 
in.  cast-iron  pipe. 

Taking  up  and  relaying  3300  ft.  of  30-in. 
cast-iron  pipe. 

Furnishing  and  laying  70  tons  of  18-ln. 
cast-iron  pipe. 

Furnishing  and  laying  30  tons  of  12-in. 
cast-iron  pipe. 

Furnishing  and  laying  8  tons  of  4-tn. 
oast-iron  pipe. 

Furnl.shlng  and  driving  1700  piles. 

Bredglng  100,000  cu.yd.  In  Hackensack 
Hivcr. 

Placing  1000  cu.yd.  of  concrete. 

Furnishing  valves,  hydrants  and  meters 
and  other  appurtenances. 

All  bids  will  state  prices  in  writing  as 
well  as  figures  and  proposals  mus'  be  ac¬ 


companied  by  the  consent  in  writing  of  | 

I  ii  i^urety  ("omitany  qualified  to  do  busiue.ss 
I  in  New  .lersey,  who  shall  at  the  time 
I  of  putting  in  such  proposal,  qualif.v  as  to 
'  its  resiKuisibility  in  tlie  amount  of  such 
I  projiosal,  and  bind  itself  that  if  the  con- 
j  tract  be  awarded  to  the  person  or  per¬ 
sons  making  the  luoiaisals.  the.  said  Surety 
t'omiiany  will,  upon  tlie  awarding  of  sucli 
contract,  become  surety  for  the  faithful 
performance  of  the  .said  contract,  and  to 
protect  all  per.sons  performing  labor  or 
furnissing  materials  therefor,  as  retiuired 
by  law,  said  contract  lamd  to  be  in  an 
anaiunt  equal  to  tlie  contract  price  as  n  - 
quired  by  t'hapter  7.'i.  I..aws  1918. 

.\ll  bids  must  be  accompanied  by  a  cei  •  • 
titled  check  for  twenty-five  thousand  d<d-  | 
lars  ($25. (nO)  to  insure  the  city  that  if 
tho  person  or  pei-.^ons  to  whom  the  con¬ 
tract  may  le  awarded,  shall  omit  or  refu.^e 
to  execute  stich  lontract.  the  City  of 
Bayonne  may  deduct  therefrom  any  dif¬ 
ference  between  the  sums  to  which  said 
proposer  would  have  been  entitled  uiai  i 
the  completion  of  the  contr.'iet  and  that 
which  the  City  of  Bayonne  might  be  oli- 
liged  to  jiay  to  the  person  or  persons  by 
whom  such  contract  should  be  finally  ex¬ 
ecuted.  The  ciTtified  cheeks  of  unsuei'ess-  . 
ful  bidders  to  lie  returned  upon  the  award  | 
of  contract  and  certified  check  of  success¬ 
ful  bidder  to  be  returned  u|«in  execution  ' 
of  contrai't  and  bond,  j 

The  Board  of  Commissioners  of  the  City 
of  Bayonne  reserves  the  right  to  reject  anj  ■ 
proposal  which  may  be  informal,  or  the 
.acceptance  of  which  would  be.  in  the  judg¬ 
ment  of  the  Commissioners,  detrimental  to  I 
the  Interests  of  the  city. 

By  order  of  the  Board  of  Commissioners 
of  the  City  of  Bayonne. 

HORACK  RCBF.RSoN, 
j  I'irector,  Pepartment  of  Revenue 

:  and  Finance.  Bayonne.  N  J. 

1  MuRRBS  R.  .miKRRKRD, 

I  Consulting  Kngineer, 

I  20  Clinton  St., 

I  Newark,  N.  J. 

I  Janutiry  31,  1919. 


Oiling 


STATK  OF  .M.VRYBA.XP,  .STATK  RPAI>.'4 
COM.MISSIO.V 

Baltimore,  Maryland 

Si  a  led  |)ru|H).sals  for  oiling  .six  sections  of 
Stale  Highways  re<iuiring  ap|>ruxin\atel\ 
1.270,664  gallons  of  oil,  a.s  follow.s: 

I  fivislon  Miles  (lallons 

•Vo  1 — Dorchester.  Soimr 

set.  Wii'omieo  .v  Wor- 
ee.der  Counties  .  .  37  95  69,103 

No.  2 — Cecil,  Kent,  iju  •eii 
Anne’s,  Tails)!  Ac  <'aro- 

line  Counties .  81,61  165.79i'. 

.Vo.  3 — Montgomery,  (I’art), 

Howard  (Part),  I’r. 

George  &  Charles  Cos..  53.30  109.18s 

•Vo.  4 — Baltimore  (Part). 

Harford  &  .\nne  Arun¬ 
del  (Part)  Counties.  ..  .147.33  299,376 

•Vo.  5 — ('arroll,  Frederick 
(I’art),  Howard  (Part), 

Montgomery  (Part)  and 
Baltimore  (Part)  ('oun- 

ties . 147.89  300.939 

No  6 — (larrett,  .Vllegheli.v. 

Wasliington  Ai  Frederick 

(Part)  Counties . 161.65  326.262 


Bids:  March  G. 

Road  Improvements 

Fairmont,  \V.  Va. 

Sealed  bids  will  be  received  until  12:00 
o’clock  noon.  Thursday,  March  6.  1919.  by 
the  Count.v  Court  of  .Marion  County,  West 
Virginia,  for  the  construction  of  approxi¬ 
mately  six  (6)  miles  of  improved  roads  and 
stre<‘ts  in  Grant  District  of  said  Marion 
County. 

A  certified  check  in  the  sum  of  Four 
Hundred  Dollars  must  accompany  each 
bid. 

Successful  bidders  will  be  require*!  to 
furnish  a  bond  satisfactory  to  the  County 
Court. 

Plans  and  sp«»cifications  for  this  work  ai-e 
on  file  in  the  County  Clerk’s  office,  Fair¬ 
mont,  West  Virginia. 

’Tlie  County  Court  res<‘rves  the  right  to 
reject  any  or  all  bids. 

A.  G.  MARTIN, 
(Meek  of  the  County  Court  of  Marion 

County. 


629.73  1.270,664 
will  be.  received  by  (lie  Stale  lb>ads  (Nun- 
mission,  at  its  otfices,  601  (larrett  Building 
Baltimore.  Maryland,  until  12  M.  on  th 
20th  day  of  Fel)ruary,  1919.  at  wliic'h  tim 
iind  place  they  will  be  publicly  opened  atid 
read. 

Bids  must  be  made  upon  t  he  blank  form 
contained  in  the  liook  of  s|>ecificatioiis 
S|)ecifications  and  plans  will  be  furnished 
by  the  Commission  upon  aiiiibcation. 

No  bids  will  be  received  unless  accom¬ 
panied  b.v  a  certified  check  for  the  sum  of 
Two  Hunilred  ($200)  Dollars,  payable  to 
the  State  Roads  ('ommlssion. 

The  suci-essful  biddi  r  w  ill  be  required  to 
give  iMuid.  and  comply  with  the  Acts  of 
the  General  As.semitly  of  Maryland,  respis-t- 
ing  contracts. 

The  ('ommissioti  reserves  Hie  right  to  re- 
jict  any  and  all  bids. 

By  order  of  the  State  Hoads  tkimnilssion 
this  4th  day  of  February,  1919. 

(^LYDK  H.  WIBSON,  Secretary. 

FRANK  H.  ZOITCK,  Chairman. 

The  right  is  reserved  to  increase  or  di¬ 
minish  the  altove  quantities  10%. 


Bids:  Feb.  24 


Road  Work 


Bids:  Feb.  15. 

So.  Bend.  Ind. 

IToposals  for  dredging  will  be  re<‘clved 
up  to  and  Including  Feb.  l.lth.  for  the 
widening  of  channel  In  St.  Joseph  rive:- 
at  South  Bend.  Ind.  For  further  Inform:  - 
t'on  write  Jos.  F.  Wagn-'r.  .'.31  l.eland  .Nve.. 
.‘■futh  Bend.  Indiana 


Middleliourtie.  W.  Va. 
Sealed  proposals  for  the  *’onst ruction  of 
the  following  road,  .addressed  to  the  Coun¬ 
ty  Court  of  Tyler  County,  IVest  Virginia, 
and  endor.«ed,  "I’roposal  for  Constructing 
Class  A  Road  in  'r>ler  (’ounty,”  will  be 
received  by  the  undersigned  until  2  P.M 
on  February  24,  1919.  The  Middlebourne- 
Salem  road.  Federal  Aid  Project  No.  18. 
1  l-ft.  concrete  road.  1.0  mile. 

Plans  and  speclficjitions  may  be  seen 
at  the  office  of  the  undersigned  at  Mlddle- 
lH>urne,  W.  Va.,  at  the  otfi<*e  of  J.  R.  Wil¬ 
son,  Division  Kngineer,  Clarksburg.  W.  Va.. 
and  at  the  office  of  the  Rtate  Road  Com¬ 
mission,  Charleston.  W.  Va. 

Proposals  must  hi-  -made  on  blank  form 
to  be  furnished  hy  the  undersigned,  and 
must  be  atxximpanied  by  a  certified  check 
for  at  least  fivi-  yrer  cent  of  the  total 
amount  bid.  The  right  Is  reserved  to  re- 
Ject  any  or  all  bids. 

J.  K.  .S.MITH.  County  Clerk 

of  Tyler  County.  W.  Va  . 

MIddlebourne.  W  Vn. 
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OFFICIAL  PROPOSALS 


HUIh;  Kfh  18 

Water  Works  Extensions 

KayHrd,  Neb. 

Sfalcil  |irui>i>Halit  wilt  lx-  receUt-d  by  the 
*'lty  Clerk  of  Bayard,  Nebraakii.  until  8 
o'clock  pin.  on  the  18th  day  of  February, 
.\.  I>.  1 8 IK,  for  the  furnlHhliiK  of  all  lalioi 
and  material  and  uonatructltiK  water  worka 
cxIeiiHlonH  In  the  City  of  liayard.  In  ac¬ 
cordance  with  plana  and  a|H-cttlcatlona  on 
tile  In  the  office  of  the  City  Clerk,  Bayard, 
Nebraaka.  and  In  the  ottice  of  Helser  tk 
Flnb-y,  KiiKlneera,  Mcottabluff,  .N'ebraaka. 

KiiKlneer'a  entlinate  of  coat,  $22,7511. 

Some  of  the  a|>proxlmate  quantltlea  are 
aa  fidlowa; 

754U  III). ft.  of  $-ln.,  t'laaa  "B,”  caat  Iron 
water  maliiH. 

2H0U  lln.ft.  of  6-In.,  t'laaa  "U,"  caat  Iron 
water  matna. 

165  lln.ft.  of  8-In.,  t'laaa  "B,”  caat  Iron 
water  inalna 

2810  lb.  of  caat  Iron  apeclala. 

Kleven  tire  hydranta. 

Thirteen  4-In.  double  Kate  valvea  and 
iKtxea. 

Seven  6-In.  double  Kate  valvea  and  l>oxea. 

tine  H-ln.  doulile  Kate  valve  and  iKixea. 

tine  14-In.  well,  caaed,  appruxlinate  de|ith. 
72  feet. 

tine  centrlfuKnl  pump  direct  connected 
to  motor,  IncludliiK  tlttliiKa.  wlrltiK.  plplns 
and  all  a|i|illancea  and  appurtenalicea,  t'on* 
Crete  pump  pit  for  Inatallatlon  of  piimpInK 
niachlnt-ry. 

riana  and  a|iecltlcatlona  and  form  of  pro- 
|M>aal  and  contract  may  be  had  at  the 
office  of  the  t'lty  t'lerk,  Bayard.  N’ebraaka, 
or  at  the  office  of  Seller  ft  Finley,  Scotta- 
bliiff,  N'ebraaka.  by  deiaiaftliiK  five  ilollara 
($5),  which  will  he  refunded  uiam  the  re- 
ci  Ipl  of  a  lama  fide  bid,  atvtimpa tiled  by  the 
plana  and  apecItlcHt Iona. 

Kitch  bid  muat  be  accompanied  by  a  cer 
titled  chta-k  for  $1200,  made  payable  to  the 
t'lty  of  Bayard,  the  same  to  be  retained 
by  the  City  aa  Ibiuldated  danniKea  In  case 
the  bidder  refuaea  to  enter  Into  a  contract 
with  the  t'lty  In  accordance  with  hla  bid. 

Blda  will  he  opened  at  8  o'clock  p.m.  on 
February  18,  A.  I).  1910,  at  the  office  of 
the  t'lty  Clerk.  Bayard.  N'ehraaka. 

The  t'lty  Council  reaervea  the  rlKht  to 
reject  any  or  all  Idda. 

tmiN  J.  BATimttP, 

.  City  t'lerk.  Bayard,  Neb. 

Blda;  March  4 

County  Road  Improvement 

AuKiiata,  thairKla. 

Sealed  propoaala  addreaaed  to  the  t'ounty 
Commlaalonera  of  Hlchmond  County,  Au- 
Kuata,  tla.,  will  Ih>  rec«dved  until  11  o’clock 
A.M.,  March  4,  1919.  by  t'ounty  t'ommla- 
alonera  of  Hlchmond  t'ounty,  for  furnlshlnK 
lala>r  and  matcriala  for  pavliiK  approxi¬ 
mately  two  (2)  milea  of  road,  beKinnInK 
at  city  llmita  of  AuKUata,  tla.,  to  be  di¬ 
vided  Into  thn-e  aectlona  of  6,200  a(|.yd. 
each,  more  or  leaa. 

Kach  hid  mu.at  be  act'ompanled  by  cer¬ 
tified  che<'k.  payable  to  the  t'ommlaaioners 
of  Itoads  and  Uevenuea  of  Hlchmond  Coun¬ 
ty  (tla.).  for  tS'^  )  five  iwr  cent  of  total 
sum  of  pro|)08al  or  bid  aa  a  Kuarantee  of 
K<M>d  faith. 

|■'etailed  plana  and  ajM*clftcatlona  and 
maps  of  work  may  be  seen  and  examined 
after  February  16,  1919.  at  the  office  of 
the  t'ounty  Commlasloner«.  County  Court 
Itouae,  AuKURta,  Oa. 

The  County  Commlaalonera  reaerve  the 
rlKht  to  reject  any  and  all  bids  for  any 
«ir  all  aectlona  of  aald  work. 

By  order  of  County  Commlaalonera.  Rich¬ 
mond  County.  On. 

W.  W.  Hl’NTKR.  RnKlneer 

Feb  7.  1919. 


OFFICIAL  PROPOSALS 

Bids;  March  4 

Heating,  Plumbing  and  Electric 
Work 

Thlella,  N.  Y 

Sealed  pru|>uaula  fur  addition  to  Central 
lleaiinK  plant;  conalruction  work;  chim¬ 
ney;  lH>ller  and  aloker  e<|Uipment ;  ateain 
and  heatliiK  plant  e<|ulpment  ;  heatlnft  w’ork 
(extenaion  fif  I’nderKround  dlatrll>ut- 
liiK  iilpliiK)  :  plumbiiiK  and  drainuKe.  and 
eU-ctrIc  work,  at  Betchworth  VillaKc,  Thlella, 
N.  Y.,  will  be  r»-celved  l»y  Hon.  Frank  A. 
Vanderllp,  BreaidenI  Board  of  ManuKera 
of  Belchworth  VlllaKe,  No.  7  Wall  Street, 
New  York  City,  until  12  o’clwk  Noon  on 
Tuesday,  March  4.  1919,  when  they  will 
l>e  publicly  opened  and  read.  I’ro|>oaala 
ahall  be  Inclosed  In  an  envelope  furnished 
by  the  State  Architect,  aealed  and  ad- 
drea.sed.  and  ahall  he  accompanied  by  a 
certified  check  In  the  sum  of  five  per  cent 
(5%)  of  the  aiiniunt  of  the  proposal.  The 
contractors  to  whom  the  awards  are  made 
will  be  re«4uired  to  furnish  surety  com|)any 
luinda  In  the  sum  of  fifty  per  cent  (60'?) 
of  the  amount  of  the  irontract  within  thirty 
(30)  days  after  otticial  notice  of  award  of 
contract  and  in  accordance  with  the  terms 
of  Specifications  Noa.  3169,  3170,  3112.  3113, 
3114,  3166  and  3166.  The  rlftht  la  reserved 
to  reject  any  or  all  bids.  Drawlnaa  and 
specifications  and  blank  forma  of  proposal 
may  be  consulted  at  Betch worth  VIlhiKe.,, 
Thlells,  N.  Y.,  at  the  New  York  Office  «>f  ’ 
the  Department  of  Architecture,  1716  Tri¬ 
bune  BulldliiK.  and  at  the  Department  of 
Architecture,  Capitol,  Albany,  N.  Y.  Draw- 
IrifTs  and  specltlcatlons  and  blanks  forms 
of  proisf.sal  may  be  obtained  at  the  Depart¬ 
ment  of  Architecture,  Capitol,  Albany,  N. 
Y..  upon  reasonable  notice  to  and  In  th<‘ 
discretion  of  the  State  Architect,  L.  F. 
Pilcher,  Cat>ltoI,  .Mbany,  N.  Y. 

February  4.  1919. 

Bids:  Feb.  18. 

Sewer  Main 

Bayard,  Neb. 

Sealed  proi¥>anlR  will  be  received  by  the 
City  ('lerk  of  Bayard,  Nebraaka.  until  8 
o'clock  p.m.,  on  the  ifith  day  of  February, 
1919,  for  the  furnlshlnK  of  all  lal)or  atid 
material  and  conatructliiK  a  sewer  main  In 
the  City  of  Bayard.  In  accordance  with 
Ilians  and  apeclflcatlona  on  flle  In  the  office 
of  the  City  Clerk.  Bayard.  Nebraska,  and 
in  th«  office  of  Seller  ft  Finley,  KnRlneera. 
ScottablufT,  Nebraaka. 

KnKineer’a  estimate  of  coat,  $7901. 

The  approximate  quantities  are  as  fol¬ 
lows  : 

2798  lln.ft.  of  16  In.  V.  C.  pipe  sewer. 

Twenty  6-In.  “Y’s”  on  16  In.  sewer. 

Ten  manholes  averaainK  6.14  vertical  feet. 

6.73  cu.yd.  of  concrete. 

Plans  and  specifications,  form  of  con¬ 
tract.  and  proposal  blanks  may  be  had  In 
the  office  of  the  City  Clerk,  Bayard.  Nebraa¬ 
ka.  or  at  the  office  of  Seller  ft  Finley. 
Knalneers,  Scotfsbluff,  Nebraska,  by  de- 
IKiaitlnK  five  dollars  for  same ;  said  sum 
will  be  returned  u|>on  the  receipt  of  a 
ImiiH  fide  hid  accompanied  by  the  plans  and 
spiH-lflcatlons. 

Kach  hid  must  he  accompanied  by  a  cer¬ 
tified  check  for  $600,  made  payable  to  the 
City  of  Bayard,  the  same  to  be  retained 
by  the  City  as  liquidated  damaKes  In  case 
the  bidder  refuses  to  enter  into  a  contract 
with  the  City  In  aci^rdance  'i^lth  his  bid. 

Bids  will  be  opened  at  8  o  clock  p.m.  on 
February  18.  1919.  at  the  CIt.v  Hall,  Bay¬ 
ard.  Nebraaka. 

The  City  ('ouncll  reserves  the  rlRht  to 
reject  any  or  all  bids. 

O.  J.  T.ATHROP 
City  Clerk.  Bayard.  Neb. 


_ OFFICIAL  PROPOSALS 

B'da:  Feb  20  - 

Road  Improvements 

Hmnsiiii.  X  j 

Notice  Is  hereby  Kiven  that  a. 
will  be  received  by  the  Mayor  aiMl 
cll  of  the  BorouKh  ofHumaon  foi  ih* 
manent  Improvement  of  the  Huiii.m.h  1{(,;„i 
In  the  BoruUKh  of  Humson.  County  ,,f  y|,„| 
mouth  and  State  of  New  Jers.  j,  wuti  I 
bituminous  surface  upon  a  concrete  fount 
dation;  estimated  amount  of  aurlaie  pay.- 
inent  r.aiulred  in  29,175.65  a<i.yd  ,  o|  foutnlu- 
Hon  6,203.8  cu.yd.;  and  oistnd  ami  remi  j,, 
public  at  a  ineetinK  of  the  aanl  .Mayor  ami 
('ouncll  to  be  held  at  the  ('ouncil  ChanilHrs 
In  the  Oceanic  Fire  lOiiKitie  Hou.se  on  ’i'lmrH. 
day,  February  20,  in 9,  at  i  IkIu  P  .M 
DrawiiiKS  and  specltlcationa  uml  fornu; 
of  bids,  contract  and  l>ond  for  the  proinim-d 
work,  prepared  by  (leorKc  K.  .Mltn.  .-n^j. 
neer,  and  approved  by  the  Slat.  Highway 
Commission,  have  been  tiled  in  the  otiiee 
of  the  said  KtiKlneer,  at  No.  6U  Broad  .Street. 
Had  Bank,  Monmouth  (bounty,  .New  .braev 
and  of  said  Commission  at  the  Slate  llou.se, 
Trenton,  N.  J..  and  may  Ite  ln^pe(  |.sl  by 
l>roa|)e<'tlve  bidders  duriiiK  buainea.s  hours 
Bldtlers  will  las  furnished  with  a  eo|>y  ol 
specltlcationa  and  blue  prints  of  the  ilraw- 
ItiKS  by  the  KnKlneer  on  projier  notice  and 
liaymeiit  of  coat  of  preparation.  Bids  must 
bo  made  on  the  standard  proposal  forms 
In  the  manner  dealKiiated  therein,  and  re¬ 
quired  by  the  apecltlcatlons,  must  Is*  en¬ 
closed  in  aealed  envelopes  bearliiK  the  name 
and  address  of  the  bidder  on  the  outside, 
addressed  to  Daniel  A.  NaUKhton.  Bioduxli 
Clerk,  Humson,  New  Jersey,  and  must  Ik 
acssimpanied  by  a  certified  cheek  or  cash 
fur  not  less  than  $ltlO(t.  payable  to  tie- 
('ollector  of  the  BorouKh  of  Humson.  and 
be  delivered  at  the  place  and  on  the  hour 
alMtve  named.  The  standard  proposal  torm 
is  attached  to  the  speclllcntions.  copies  of 
which  will  be  furnished  on  application  to 
the  KnKlneer. 

All  bids  muat  be  accompanied  by  a  com¬ 
munication  In  writliiK  from  ti  surety  com- 
pan.v  authoriied  to  do  business  under  tin- 
laws  of  the  state  of  New  Jersey,  that  it 
is  wlllinK.  read.v  and  able  to  act  as  suret.i 
on  the  bonds  of  the  bidder  in  (luestlon,  to 
the  amount  set  forth  In  the  specillcations 
By  order  of  the  Mayor  and  Council  of 
the  BorouKh  of  Uiimson. 

DANIKB  A  NAUGHTO.N. 

Clerk. 

Bids:  Feh.  19. 

Pipe  and  Appurtenant  Works 

Brunswick.  Maryland 
Bids  received  at  the  office  of  the  ina.vor 
and  council,  Brunswick.  Maryland,  until 
4:30  P.M.  February  19.  1919,  for  furnlsh- 
iiiK  and  placliiK  about  26.000  feet  of  4  Inch 
to  10  Inch  wood  stave  pipe  and  H  inch  tn 
10  Inch  caat  Iron  plp<*,  IncludinK  the  nnik- 
InK  of  a  river  croaslnK  and  appurtemini 
work.  Plans  and  siteclflcatlona  can  be  had 
at  the  office  of  Norton.  Bird  and  Whitman 
etiKlncers.  1320  Munsey  BuildiiiK.  Balti¬ 
more.  Maryland,  at  a  charKe  of  $2  50  per 
set.  KITOK.NK  B.  HAHHISON.  Mayor 
PHOP()SAB.S  FDR  DHKIWHNH.  I’ 
KnKlneer  Ofltoe,  Philadelphia,  I’a. — •''vol'O 
proposals  will  he  received  here  until  1- 
noon.  March  11.  1919.  and  then 
for  dredKinK  In  Delaware  River,  In  J  o";*' 
delphia  Harlsjr  and  on  New  Castle.  Ite<‘d> 
Island,  Baker  and  Blston  BlKl'ihouHi- 
ItanKes.  Further  Information  on  appln-a- 
tlon. 

Troposab  F0R“T)RKDDIND  V  S 
KnKlneer  Office,  Custom  House.  .Nmim*'. 
Va.  Sealed  propoBale  will  bt*  receU  e«l  nvu 
until  12  o’clock  noon.  February  -I  • 
and  then  opened,  for  dredKinK  In  il>'' 
•and  Watei«way  frotrt 

Beaufort  Inlet.  N.  C.  Further  Infotinath.n 
on  application. 
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alii!.;  Feb  18. 

Lateral  Sewers 

Huyuril.  Wb. 

S,.aled  proiM.Kuls  will  be  reeelved  by  the 
CUrk  of  Hiiyiircl.  N.-l.ra..ka.  until  8 
riock  pill  on  the  18th  day  of  February, 
for  the  furnlHhlnK  of  all  labor  and 
'  tJrial  and  cotiatructlnB  of  lateral  aewera 
the  City  of  Hayard.  In  accordance  with 
!he  plana  and  Hpecltlcat  Iona  on  tile  In  the 
„mce  of  the  City  Clerk.  Bayard.  Nobraska, 
,nd  in  the  office  of  Selrer  &  Finley.  Kn- 
,ine<re,  ScottHbluff.  Nebraska. 

The  approximate  quantities  are  as  fol¬ 
lows  ; 

4418  lin  ft.  of  10  In.  pipe  sewer. 

15,»35  lin  ft.  of  8  in.  pipe  sewer. 

167  6-ln.  •  Y's"  on  10  In.  sewer. 

468  6-ln.  "Y's”  on  8  in.  sewer. 

Kifty-one  manholes  averuKinK  7  vertical 

fPPt 

.six  flush  tanks  aKeraftinfr  6.68  vertical 

feet. 

S88  lln.ft.  of  i-ln.  water  pipe  for  flush 
tank  connections. 

rian.s  and  specifications,  form  of  con¬ 
tract  and  proposal  blanks  may  be  had  at 
the  offlc*  of  the  City  Clerk.  Bayard.  Ne¬ 
braska.  or  at  the  office  of  Selzer  &  Finley. 
Kn*lneers.  ScottsblufT.  Nebraska,  by  de- 
posltlnir  five  dollars  ($5)  for  same;  said 
sum  will  be  returned  upon  the  receipt  of  a 
!)ona  fide  bid  accompanied  by  the  plans  and 
specifications. 

F:arh  bid  must  be  accompani<  d  by  a  cer¬ 
tified  clieck  for  fifteen  hundred  dollars 
($1500),  made  payable  to  the  City  of  Bay¬ 
ard  the  same  to  be  retained  by  tl>e  City  of 
Bayardas  liquidated  damages  in  case  the 
bidder  refuses  to  enter  Into  a  contract  with 
the  City  in  accordance  with  his  bid. 

Bids  will  be  opened  at  8  o'clock  p.m.  on 
February  18.  lit  lit.  af  the  City  Hall.  Bay¬ 
ard,  Nebraska, 

The  City  Council  reserves  the  right  to 
reject  any  or  all  bids, 

t).  .1,  LATHROP. 

City  Clerk,  Bayard,  Neb, 


Bids:  March  7. 

Concrete  Paving 

Kldorado,  III. 

Bids  will  be  received  by  the  City  Clerk 
until  2  I’.M..  Friday.  March  7.  1919.  for 
approximately  11.429  sq.yd.  of  concrete 
paving,  together  with  the  necessary  grad¬ 
ing,  storm  sewers,  pipe  Inlets,  brick  man¬ 
holes,  etc. 

Plans  and  specifications  may  be  seen  at 
the  office  of  the  City  Clerk,  and  obtained 
from  the  engineer  upon  receipt  of  $6.  which 
will  be  returned  upon  return  of  plans  and 
specifications. 

PKHCY  T.  CHOISSKR.  City  Clerk, 

Kldorado,  III. 

FRANK  I.,.  WILCOX,  Knglneer, 

Syndicate  Trust  Bldg., 

St.  Louis,  Mo. 

PROPOSALS  will  be  received  by  the 
Navy  Oepartment  at  I^.  S.  Coast  Ouard 
Headquarters.  Washington,  I).  C.,  until  2 
P  M.,  Wednesday.  March  12.  1919,  and  pub¬ 
licly  opened  immediately  thereafter,  for  the 
construction  of  a  boathouse  and  accessories 
at  Coast  Ouard  Station  No.  233,  (Char¬ 
lotte),  Charlotte,  New  York.  Blank  pro¬ 
posals,  specifications,  and  other  Information 
will  be  furnished  upon  application  to  the 
Superintendent,  Tenth  Olstrlct.  Coast 
uuard.  Buffalo,  Netv  York ;  Keeper,  Coast 
Ouard  .Nation  No.  233,  Charlotte,  New 
York,  or  to  U.  S.  Coast  Ouard  Headquar¬ 
ters,  Wa.shlngton,  P.  C.  Proposals  should 
be  Inclosed  in  sealed  envelope  and  marked 
■  Prejmsal  for  boathouse  and  accessories 
J  S  Coast  Ouard  Station  No.  233,  Char- 
lo**''  York,  to  be  opened  2  P.M..  March 
12.  1919.”  Addressed  to  the  Commodore 
Commandant,  V.  S  Cc.ast  Ouard  Head- 
ouarters,  Bond  BulldHg.  Washington.  P. 
'  F  P.  BERTHOLF,  Commodore  Com¬ 
mandant, 
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Bids'  bVb  28 

Turbo-Centrifugal  Feed  Water 
Pumps 

PKI'ARTMK.NT  4)F  PUBLIC  SERVICE. 

BUREAU  OF  WATER  WORKS 
IMPROVE.MENT, 

CITY  OF  AKRON,  ollUl 
Contract  No.  129. 

Akron,  Ohio. 

.Scaled  bids  for  furnishing  Turl)o-centrlf- 
ugal  Feed  Water  Pumps  will  be  recelveil 
at  the  ofllce  of  the  Plreclor  of  Puldic  Serv¬ 
ice,  Delaware  Building,  Akron,  Ohio,  until 
12  o'clock  Noon,  Central  Standard  time  of 
Friday,  the  twenty-eighth  day  of  February. 
1919,  at  which  time  and  place  they  will 
be  publicly  opened  and  read. 

The  contract  Includes  the  furnishing  of 
two  horizontal  steam  turbine  driven,  direct 
cfMinected.  centrifugal  Isiller  feed  water 
pumps,  normal  capacity  65  to  75  O.  P.  M. 
against  a  total  head  of  462  ft.  Steam  to  be 
su|)plled  at  approximately  175  lb.  pressure 
and  100  degrees  F.  superheat. 

All  proposals  must  he  made  on  the  blank 
forms  furnished  by  the  city  ;  each  proposal 
must  be  accompanied  by  a  certified  check 
on  some  solvent  bank  In  the  amount  of 
$200. 

A  satisfactory  Imnd  in  the  sum  of  fifty 
(50)  per  cent  of  the  amount  of  the  con¬ 
tract  will  be  required  of  the  successful  bid¬ 
der. 

The  specifications  and  the  pro|K>sal,  con¬ 
tract  and  bond  forms  may  be  H<>en  at  the 
ottlce  of  the  Director,  or  wples  may  be 
obtained  from  the  Bureau  of  Water  Works 
Improvement.  102  East  Mill  Street.  Akron, 
Ohio. 

The  right  Is  reserved  to  reject  any  or  all 
bids.  H.  S.  MORSE, 

Director  of  Public  Service. 

H.  H.  FROST, 

Water  Works  Superintendent. 

O.  O.  DIXON,  Engineer. 

Bids:  Feir  21^“ 

Tile  Floor  Construction 

Albany,  N.  Y. 

Sealed  pro|)o.sala  for  tile  fioors  and  base 
— The  I’ines  Building  (new  floor  construc¬ 
tion),  Willard  State  Hospital,  Willard,  N. 
Y..  will  be  received  by  the  State  Hospital 
Oommlsslon,  Capitol,  Albany,  N.  Y.,  until 
12  M..  Tuesday,  February  25,  1919,  when 
they  will  be  publicly  opened  and  read. 
Proposals  shall  be  inclosed  in  an  envelope 
furnished  by  the  State  Architect,  sealed 
and  addressed,  and  shall  be  accompanied 
by  a  certified  check  In  the  sum  of  five  per 
cent  (5'TJ.)  of  the  amount  of  the  proposal. 
The  contractor  to  whom  the  award  is  made 
will  be  re(iulred  to  furnish  surety  company 
bond  In  the  sum  of  fifty  per  cent  (50')f) 
of  the  amount  of  contract  within  thirty 
days  after  official  notice  o|fl  award  of 
contract  and  in  accordance  with  the  terms 
of  Specification  No.  3154.  The  right  la  re¬ 
served  to  reject  any  or  all  bids.  Drawings 
and  specifications  may  be  co^iilted  at  the 
Willard  State  Hospital.  Willard.  N,  Y.,  at 
the  New  York  Office  of  the  Department  of 
Architecture,  Room  1715  Tribune  Building, 
and  at  the  Department  of  Architecture, 
Capitol.  Albany.  N.  Y.  Drawings  and  spec¬ 
ifications  and  blank  forms  of  propo.sal  may 
be  obtained  at  the  Department  of  Architec¬ 
ture,  Capitol.  Albany,  N.  Y..  upon  reason¬ 
able  notice  to  and  In  the  discretion  of  the 
State  Architect.  Lewis  F.  Pilcher,  Capitol, 
Albany,  N.  Y. 

January  14,  1919. 

proi*osai7~for  DREnoiNO.*— it'  K 
Engineer  Office.  Norfolk,  Va. — Sealed  pro¬ 
posals  will  be  received  here  until  12  o'clock 
noon,  February  21.  1919,  and  then  opened, 
for  dredging  anchorage  and  40-foot  chan¬ 
nel,  and  constructing  bulkhead.  Further 
Information  on  application. 
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Bids'  Mart'll  :i 

Annual  City  Supplies 

llainilton.  Ont 

Sealed  tenders  will  be  received  by  the 
undersigned,  addressed  to  t'harles  (1.  Book¬ 
er,  I'Tsq.,  Mayor;  C'hairinan  Board  of  Con¬ 
trol,  City  Hall,  Hamilton,  tint.,  up  to  5 
o'clock  P.M.  on  Monthly.  March  3,  1919, 

for  suiiplying  tlie  I'tirptiralitin  of  the  City 
of  Hamilton  with  the  follow ing: 

Broken  stone  and  sereeiilngs.  limestone 
dust,  asphalt,  asphalt  saiitl.  santi  and  gravel, 
vitrified  brick,  ereosoted  wooden  blocks. 
Iiiniher,  sew  IT  pipe.  Sewer  brlt'k,  liine.  east¬ 
ings  (ordinary  atid  spis'lal),  iron  pipe,  hy- 
ilratits,  valves,  exteiislon  boxes,  hartlware. 
lead  pi|>e,  |iig  lead,  road  oil,  luhrleatitig 
oil,  flux,  fuel  oil,  gasolitie,  tsmcretp  atid 
garbage  duck  covers,  rubber  Isiots,  rubber 
hose,  bass  brooms,  sectional  swi-epers,  brass 
wiirk,  Includitig  onlitiary  atid  special  brass 
and  bronze  castings  for  water  ilepartinent. 

Tenders  to  lie  on  forms  supplied,  and 
plainly  marked  on  the  outsiile  '■Tender  for 
Asphalt,"  or  as  the  ease  may  be. 

Specifications  and  form  of  tender  for 
all  of  the  alsive  can  be  obtained  at  the 
office  of  the  City  Knglneer,  Hamilton, 
Ontario. 

A  marked  check  for  lO'’’,  of  the  amount 
of  the  tender  (unless  otherwise  stated  in 
Specifications),  payable  to  W.  R.  (.aickie, 
City  Treasurer,  must  accompany  each 
tender,  which  will  be  forfeited  should  the 
tenderer  and  Ills  sureties  fail  to  Mxecute 
contraiq  within  four  days  after  notice  of 

The  lowest  or  any  tender  not  necessarily 
acceptance  by  the  City, 
accepted. 

S.  H  KENT, 
nty  Clerk. 

Hamilton,  January  30,  1919. 

Bids:  Feb.  26. 

Electric  Distribution  Systems 

South  Boston,  Mass. 

Sealed  bids  or  proposals  for  electric  dis¬ 
tribution  systems,  at  Dry  Dock,  South  Bos¬ 
ton,  will  be  received  by  the  Commission 
on  Waterways  and  Public  Lands  at  its 
office.  Room  473,  State  House.  Boston,  until 
12  o'clock  noon  on  Wednesday.  February 
26.  1919.  The  work  to  be  done  is  the 
furnishing  and  Installing  complete  and 
ready  for  operation  electric  distribution 
systems  for  electric  |Miwer  and  lighting  (in¬ 
cluding  large  lead  sheathed  copper  cables 
and  junction  fKixes  fur  isiwer,  and  small 
transformers,  conduits,  wiring,  fixtures,  etc., 
for  Interior  lighting  in  the  pump  house) 
at  the  I»ry  Dock  which  the  Commonwealth 
is  constructing  at  South  Boston. 

All  proposals  must  be  made  iqion  blank 
forms  which  may  be  obtained  at  the  office 
of  the  Commission,  where  plans  and  speci¬ 
fications  and  other  information  relating  to 
the  work  may  be  secured.  Each  bidder 
will  be  required  to  give  to  the  Commission 
satisfactory  assurance  of  his  competency, 
experience  and  responsibility.  The  right  Is 
reserved  to  reject  any  and  all  bids  and 
to  waive  any  defect  or  informality  at  th' 
discretion  of  the  Commission. 

JOHN  N.  COLE.  Chairman 
JESSE  B.  BAXTER.  Commissioners 
WILLIAM  S.  McNARY, 

FRANK  W.  HODODON, 

Engineer. 

I’ROPOSAUS  FOR*  LEVEE  WORK  — 
Office  of  the  Secretary*.  Mississippi  River 
Commission,  1311  International  Life  Build¬ 
ing,  St.  Ix>uis,  Mo. — Sealed  proposals  will 
be  received  here  until  11  a.m.,  March  12. 
1919.  for  constructing  about  450.000  cu.yd 
of  earthwork  (354,000  cu.yd.  hydraulic  fill 
In  old  iKvrrow  pits,  and  96,000  cu.yd.  leve  ' 
enlargement)  in  the  Sny  Island  Levee 
Drainage  District,  HI.  Further  Informa¬ 
tion  on  application 
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C&nal  Improvements 

STATK  OK  NKW  Y<»KK 

OKKIOK  OK  SUrKUINTK.NDKNT  OK 
PUHLIC  WOKKS 
NoTICK  TO  COST  UA(~ro  Its 

Albany,  Kebruary  loth,  1919. 

SeHiMl  pmiKiHala  will  !>*■  r«Kvivfd  by  the 
underHiirn<-d  at  bln  otiice  In  the  ('apitol  at 
Albany.  -X  V..  unti  Kwelve  o'fl<M-k  lUKin 
of  Tueaday,  Mareh  lllh,  1919,  at  which 
place  and  hour  they  will  he  publicly  o|>ened 
and  read,  for  hnrrovinir  the  New  York 
State  canala  purauant  to  the  provialona  of 
('haiiter  147  of  the  l,aw8  uf  1903,  and  of 
the  acta  amendatory  thereof  and  aupple- 
inentary  thereto,  and  Chapter  670  of  the 
laiWH  of  1916,  aa  followa; 

CONTHACT  NO.  190 
Krie  Canal — Section  9 

Kor  oumpletliiR  the.  canal  from  Klnft's 
Bend  to  the  la-hlKh  Valley  railroad  cross- 
InK  at  Kocheater. 

Sheeta  1  to  14.  Inclusive. 

‘  I’lana  may  be  aeen  and  detailed  speci- 
flcationa,  eiiKineer'a  eatimate  of  quantities, 
pro|K>aal  hlanka.  form  of  contract  and  bonds 
re<|ulred  ami  oth*'r  information  for  pro- 
poaera  may  he  had  at  the  ottlee  of  the 
Su|MTlntendent  of  I’uhlic  Works  at  Albany, 
N.  Y.,  at  the  otiice  of  the  .Yaaiatant  Super¬ 
intendent  of  I’uhlic  Works  for  the  Middle 
Oiviaion  at  Syracuse,  N.  V..  at  the  otiice  of 
the  Aaaiatant  SuiH'rlntendent  of  Public 
Works  for  the  Western  l>ivlaion  at  Uoches- 
ter,  N.  Y.,  and  at  the  canal  ottlee,  .Spauld- 
InK'a  KxchaiiRe,  Buffalo,  N.  Y. 

Copies  of  detailed  plana  or  drawinaa 
may  be  obtained  from  the  Stjite  lOiiKlneer 
and  Surveyor  at  Albany,  N.  V.,  upon  pay¬ 
ment  to  him  of  the  coat  of  producitiK  them. 

Monthly  eatimatea  will  he  i>ald  of  nine¬ 
ty  |a‘r  centum  (90  per  cent.)  of  the  work 
done  at  the  contract  jirlce.  Kvery  proim.sal 
for  said  work  must  l>e  accompanied  by  a 
money  de|K>ait  in  the  form  of  a  draft  or 
certified  <-heck  Ufton  some  Rood  hanking  In¬ 
stitution  in  the  city  of  Albany  or  New 
York,  issued  by  a  national  or  state  bank  In 
Rood  credit  within  the  state  and  payable 
at  siRht  to  the  Suiterintendent  of  Public 
W’orks  for  five  per  centum  (5  per  cent.)  of 
the  amount  of  the  proposal. 

The  person  whose  iiroiataal  shall  be  ac¬ 
cepted  will  be  re<]uired  to  execute  a  con¬ 
tract  and  furnish  latnds  within  ten  days 
from  the  date  of  notice  of  aw'ard  delivered 
to  him  or  them  In  iierson  or  mailed  to  the 
address  Riven  in  the  pro)>oaal. 

Upon  execution  of  the  contract  and  ap¬ 
proval  of  lamds,  the  cerilfl<‘d  «'heck  or  draft 
will  be  returned  to  the  i>ro|K>aer  unless  the 
same  shall  have  l*een  presented  for  collec¬ 
tion  prior  to  such  time  in  which  case  the 
amount  of  the  deposit  will  be  refunded  by 
the  Superintendent  of  Public  Works. 

The  deposits  of  bidders  other  than  the 
one  to  whom  the  award  of  contract  shall 
he  made  will  be  returned  Immediately  after 
the  award  has  been  made. 

The  bond  required  for  the  faithful  per¬ 
formance  of  the  contract  shall  l>e  in  such 
sum  as  shall  be  fixed  by  the  Superintend¬ 
ent  of  Public  W'orks.  which  sum  shall  not 
bo  less  than  twenty  i>er  centum  (20  per 
cent.)  of  the  estimated  co.st  of  the  w’ork 
according  to  the  contract  price,  and  an  ad¬ 
ditional  bond,  known  as  the  lalmr  bond.  In 
the  sum  of  ten  per  centum  (10  per  cent.) 
of  the  amount  of  the  estimated  cost  of  the 
work  accordltiR  to  the  contract  price,  will 
be  required  as  security  that  the  contractor 
will  pay  in  full  at  least  once  in  each  month 
all  laborers  employed  by  him  U|K>n  the 
wtirk  specified  to  he  done  In  the  contract. 

In  the  event  that  more  than  one  surety 
company  Is  offered  as  surety  on  said  bonds 
co-insurance  only  will  he  accepted 
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Kach  proiKjsal  must  he  addre.'tsed  to  the 
Superintendent  of  Puhiu'  Works,  .Mhany, 
N.  Y.,  and  must  be  endorsed  on  the  envel- 
u|>e  with  the  name  uf  the  construction  for 
which  the  |it'U|HtaaI  is  made. 

Award,  if  maile.  will  be  m.-tde  to  the 
person  or  peratnis  whose  pro|H>sal  shall  he 
lowest  in  coat  to  the  State  for  doiiiR  the 
work,  and  which  shall  comply  with  all  pro¬ 
visions  required  to  render  it  formal.  Before 
any  award  shall  he  made  the  lowest  bid¬ 
der  will  he  re<iuired  to  satisfy  the  .Super¬ 
intendent  of  Public  Works  of  his  alnlity 
to  provide  suitable  e(|Uipment  ami  mate¬ 
rials  for  the  proper  p«'rformance  of  the 
work. 

The  riRht  is  reserved  to  reject  all  pro¬ 
posals  and  readvertise  and  award  the  con¬ 
tract  in  the  regular  iniinner  if,  in  the 
JudRinent  of  the  undersiRned,  the  interests 
of  the  state  will  be  enhanced  tlier*'by. 

LKWMS  NIXON. 

Superintendent  of  Public  Works. 
Bids;  March  4. 

Concrete  Bridge 

Lewisburg,  W.  Va. 

Bids  will  be  rec<‘ive<l  by  the  County 
Court  of  (Jr«*enbrler  County,  Is*wlsburR,  W. 
Va.,  until  noon,  March  4.  for  the  construc¬ 
tion  of  a  concrete  hridRe  over  Wades 
Creek,  on  the  James  Uiver  and  Kanawha 
J’ike.  one  mile  east  of  the  White  Sulphur 
SitriiiRs.  K«)r  detailed  information  aitply 
to  Krank  K.  Bader,  County  KnRlneer, 
l.a'Wishurg,  W.  Va. 

The  County  Court  reserves  the  riRht  to 
reject  any  and  all  bids. 

FHANK  K  HA  OKU. 

County  KnRineer. 

■  POSITIONS  VACANT 

AN  enRlneer  or  architect  wanted,  ineferably 
with  acquaintance  in  New  York  and  Bos¬ 
ton.  who  is  experienced  in  concrete  de- 
siRn  and  testing,  to  take  charge  of  and 
develop  this  branch  of  the  office  of  a  firm 
of  consulting  engineers  of  national  repu¬ 
tation.  Income  to  he  entirely  dependent 
on  ability  to  obtain  and  hold  clientage. 
-711,  Kng.  News-Uecord. 

CONTKAt'T’OR’S  suisrintendent  —  Must 
have  beoad  experience  in  all  branches  of 
contractlnR.  Write  experience  In  detail. 
P-632,  Eng.  Newa-R*‘Cord.  Chicago. 

DRAFTSMAN  wanted  for  map  wcirk.  ro<mI 
at  plain  lettering.  One  who  can  do  com¬ 
puting  preferred.  Near  New  York. 
State  particulars  and  salary  considered. 
P-701,  Kng.  News-Record. 

EXPERIENCED  men  for  road  work  want¬ 
ed.  Superintendent;  foremen;  time-keep¬ 
ers  ;  roller  men  and  crusher  men ;  good 
wages  assured ;  men  must  have  not  less 
than  five  years'  experience.  Rosoff  En¬ 
gineering  Co.,  Park  Row  Btiilding.  N. 
Y.  C. 

MAN  wanted  with  sufficient  training  and 
experience,  to  qualify  him  to  take  charge 
of  small  machine  shop,  connected  with 
manufacturing  plant,  occupied  in  mak¬ 
ing  and  repairing  dies  and  machinery. 
P-S58.  Eng.  News-Record 


POSITIONS  VACANT 


!  OK.NKRAI,.  contiaetor's  „fii,  , 
b<‘  of  the  manager  tyn<-  ni.i 
I  outside  experience.  Pei 
!  In  Ohio.  vVrite  fuHv.  P-i;!  , 

Ke<  ord.  Chh  ago.  ‘  '  '  "B- 

j  TRUCK  body  or  trailer  de.-iL- er~;;;;rT 
Watson,  (  aiiastota,  X.  V. 

,  TWO  steam  shovel  forem.  i, 

I  long  job.  must  have  expeii,  lae  .ifh 
I  dumi.  ears.  Write  givi,,;;  slatemeni 

experience,  age.  nationaliiv  .,„,i  f 

_;'h'i’:...'go‘ 

EMPLOYMENT  AGENCIES 

TUK  KNCINKKRINO  AtiKNcy, 

I  fished  1993.  Is  an  employm. m  bur.-im 

I  for  high  grade  executives  in  eiigine.rii » 

'  maiiufacluring  and  construei  ien 

i  Eiill  liartieulars  furnished  .,ii  rennet 

I  Address  1662  Monadnock  Bldg.,  Cliilaiio  ! 

j  Knipbiyment  Seriier  ~ 

THE  undersigned  provides  a  oonflilential 
serviw  designed  to  loeate  openings 
through  correspondence  for  in.-ii  e.irnine 
not  less  than  $2,500  and  up  to  $25  0«(i 
all  fines.  Not  an  employment  agenev  hm 
a  constructive,  initiative  service  eovering 
individual  negotiations  Kslutdished 

1910.  Complete  privacy  a.sstired  ;  pn  si  nt 
!  connections  in  no  way  Jeonardig.d.  Send 

name  and  address  only  for  explanatory 
details.  R.  W.  Bixby,  Tfi4-66  .Niagara 
1  SI..  Buffalo.  New  York. 

I  POSITIONS  WANTED 

Mrelianleul  and  Elrrtriral 

I  ARMY  otficer  (captain).  11  years'  foreign 

service.  Coast  Artillery.  diseharged 
flraduafe  M.  K.  Cornell.  7  years’  ex- 
Iierlence  mechanical  and  industrial  en¬ 
gineering.  .\ge.  29.  Desires  to  locate 
in  Chicago  or  Middle  West  I*\V-569 
Kng.  News-Record,  Chicago. 

ELEUTRICAIj  and  mechanical  engineer. 
speH'ialized  on  Industrial  plant  work ;  25 
years'  experience  installing,  operating 
and  repairing  motors,  generators,  travel¬ 
ing  cranes,  elevators,  air  l•ompre»«orR, 
pyrometers  and  liglitlng;  central  station 
and  blast-fnrnaee  experience ;  usetl  to 
handling  men  and  purchasing  material 
present  salary.  $2100.  Open  for  position 
March  1  or  earlier.  PW-617.  Eng.  News- 
Record,  Chicago. 

ASPHALT  PLANT  1 
MAN 

I  WANTED 

I  A  man  competent  and  experienced  in  ! 

I  the  operation  of  a  small  Asphalt  Plant  i 

in  a  large  Eastern  city.  Must  hr  | 
familiar  with  the  different  asphalt  I 
mixes  fttr  road  construction  .and  re-  1 
pairing.  Write,  giving  full  details  of  | 
experience,  references  and  salary  ex-  1 
peered.  | 

P.'>70 — Eng.  News-Record  I 

loth  Ave.  at  .'lltth  St..  New  York  Oly 


Mu,! 


Contractors  I 

New  construction  work  is  about  to  start  up- 
Establish  your  bonding  connections  on  a  firm 
basis— NOW. 

•  IT  CAN  BE  DONE" 

I  offer  you  a  highly  specialized 
“Engineering  Insurance  Service" 
in  securing 

Your  Contract  Bonds 


No  Extra  Charga 


Try  Me  Out 


_ _  ID  Liliertv  Street.  I 

HARMON  V.  SWART.  New  Vork 
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Februarj*  20,  1919 

gnff  News- Record 


SEARCHLIGHT  SECTION 


OFFICIAL  PROPOSALS 


Bids:  March  4. 

Heating,  Plumbing  and  Electric 
Work 

Thiells,  N.  Y. 

Sealed  proposals  for  addition  to  Central 
Heating  plant ;  construction  work  ;  chim¬ 
ney ;  boiler  and  stoker  equipment;  steam 
and  heating  plant  equipment  ;  heating  work 
(extension  of  Underground  distribut¬ 
ing  piping)  ;  plumbing  and  drainage,  and 
electric  work,  at  Lietchworth  Village,  Thiells, 
N.  y.,  will  be  received  by  Hon.  Frank  A. 
Vanderlip,  President  Board  of  Managers 
of  Letchworth  Village,  No.  7  Wall  Street. 
New  York  City,  until  12  o’clock  Noon  on 
Tuesday.  March  4,  1919,  when  they  will 
be  publicly  opened  and  read.  Proposals 
shall  be  inclosed  in  an  envelope  furnished 
by  the  State  Architect,  sealed  and  ad¬ 
dressed,  and  shall  be  accompanied  by  a 
certified  check  in  the  sum  of  five  per  cent 
(5%)  of  the  amount  of  the  proposal.  The 
contractors  to  whom  the  awards  are  made 
will  be  required  to  furnish  surety  company 
bonds  in  the  sum  of  fifty  per  cent  (50%) 
of  the  amount  of  the  contract  within  thirty 
(30)  days  after  official  notice  of  award  of 
contract  and  in  accordance  with  the  terms 
of  Specifications  Nos.  3169,  3170,  3112,  3113, 
3114,  3165  and  3166.  The  right  is  reserved 
to  reject  any  or  all  bids.  Drawings  and 
specifications  and  blank  forms  of  proposal 
may  be  consulted  at  Letchworth  Village. 
Thiells,  N.  Y.,  at  the  New  York  Office  of 
the  Department  of  Architecture,  1716  Tri¬ 
bune  Building,  and  at  the  Department  of 
Architecture,  Capitol.  Albany,  N.  Y.  Draw¬ 
ings  and  specifications  and  blanks  forms 
of  proposal  may  be  obtained  at  the  Depart¬ 
ment  of  Architecture,  Capitol.  Albany,  N. 
Y..  upon  reasonable  notice  to  and  in  the 
discretion  of  the  State  Architect,  L.  F. 
Pilcher.  Capitol.  Albany,  N.  Y. 

February  4,  1919. 


Bids;  March  1. 


Sewerage  System 

Phllllp.sburg,  N.  J. 

Sealed  proposals  for  the  construction  of 
the  sewerage  system  will  b«*  received  by  the 
Board  of  Commissioners  of  the  Town  of 
Philllpsburg,  New  Jersey,  until  1  P.M., 

Monday.  March  3.  1919. 

The  work  consists  of  (Contract  III — Col¬ 
lecting  Trunk  Sewer ; 

1287  ft.  20-in.  vitrified  pipe  sewer. 

3014  ft.  24-in.  vitrified  pipe  sewer. 

351  ft.  27-ln.  vitrified  pipe  sewer. 

24  manholes. 

Contract  V — South  Main  Street  Storm 
Sewer : 

171  ft.  18-ln.  vitrified  pipe  sewer. 

963  ft  22-tn.  vitrified  pipe  sewer. 

409  ft.  24-in.  vitrified  pipe  sewer. 

8  manholes. 

A  certified  check  drawn  to  the  order 
of  James  L.  Ix)merson,  Treasurer,  in  the 
sum  of  one  thousand  dollars  ($1000),  must 
accompany  each  proposal,  to  be  held  as 
liquidated  damages.  Plana,  profiles,  speci¬ 
fications,  blank  forms  of  proposals,  and 
all  other  information  may  be  obtained  at 
the  office  of  the  Town  Engineer.  The 
Board  reserves  the  right  to  reject  any 
part  of  any  proposal,  or  any  and  all  pro¬ 
posals. 

C.  B.  TILTON,  Town  Engineer. 

February  10.  1919. 


OFFICIAL  PROPOSALS 
Canal  Improvements 

STATE  OF  NEW  YORK 

OFFICE  OF  SUPERINTENDENT  OF 
PUBLIC  WORKS 
notice  TO  CONTRACTORS 

Albany,  February  10th,  1919. 

Sealed  proposals  will  be  received  by  the 
undersigned  at  his  office  in  the  Capitol  at 
Albany.  N  Y.,  untl  Itwelve  o'clock  noon 
of  Tuesday,  March  11th,  1919,  at  which 
place  and  hour  they  will  be  publicly  opened 
and  read,  for  improving  the  New  York 
State  canals  pursuant  to  the  provisions  of 
Chapter  147  of  the  Laws  of  1903,  and  of 
the  acts  amendatory  thereof  and  supple¬ 
mentary  thereto,  and  Chapter  570  of  the 
Uws  of  1916,  as  follows: 

CONTRACT  NO.  190 
Erie  Canal — Section  9 

Fbr  completing  the  canal  from  King’s 
Bend  to  the  Lehigh  Valley  railroad  cross¬ 
ing  at  Rochester. 

Sheets  1  to  14,  inclusive. 

Plans  may  be  seen  and  detailed  speci- 
flcations,  engineer’s  estimate  of  quantities, 
proposal  blanks,  form  of  contract  and  bonds 
required  and  other  Information  for  pro¬ 
posers  may  be  had  at  the  office  of  the 
Superintendent  of  Public  Works  at  Albany, 
N.  y.,  at  the  office  of  the  Assistant  Super¬ 
intendent  of  Public  Works  for  the  Middle 
Division  at  Syracuse,  N.  Y.,  at  the  office  of 
the  Assistant  Superintendent  of  Public 
Works  for  the  Western  Division  at  Roches¬ 
ter,  N.  Y..  and  at  the  canal  office,  Spauld¬ 
ing's  Exchange,  Buffalo,  N.  Y. 

Copies  of  detailed  plans  or  drawings 
may  be  obtained  from  the  State  Engineer 
and  Surveyor  at  Albany,  N.  Y.,  upon  pay¬ 
ment  to  him  of  the  cost  of  producing  them. 

Monthly  estimates  will  be  paid  of  nine¬ 
ty  per  centum  (90  per  cent.)  of  the  work 
done  at  the  contract  price.  Every  proposal 
for  said  work  must  be  accompanied  by  a 
money  de|)osit  in  the  form  of  a  draft  or 
certified  check  upon  some  good  hanking  in¬ 
stitution  in  the  city  of  Albany  or  New 
York.  Issued  by  a  national  or  state  bank  in 
good  credit  within  the  state  and  payable 
at  sight  to  the  Superintendent  of  Public 
Works  for  five  per  centum  (6  per  cent.)  of 
the  amount  of  the  proposal. 

The  person  whose  pro)K>sal  shall  be  ac¬ 
cepted  will  be  required  to  execute  a  con¬ 
tract  and  furnish  bonds  within  ten  days 
from  the  date  of  notice  of  award  delivered 
to  him  or  them  In  person  or  mailed  to  the 
addre.ss  given  in  the  proposal. 

Upon  execution  of  the  contract  and  ap¬ 
proval  of  bonds,  the  certified  check  or  draft 
will  be  returned  to  the  proposer  unless  the 
fame  shall  have  been  presented  for  collec¬ 
tion  prior  to  such  time  In  which  case  the 
amount  of  the  deposit  will  be  refunded  by 
the  Superintendent  of  Public  Works. 

The  deposits  of  bidders  other  than  the 
one  to  whom  the  award  of  contract  shall 
be  made  will  be  returned  immediately  after 
the  award  has  been  made. 

The  bond  required  for  the  faithful  per¬ 
formance  of  the  contract  shall  be  in  such 
aum  as  shall  be  fixed  by  the  Superintend¬ 
ent  of  Public  Works,  which  sum  shall  not 
be  less  than  twenty  per  centum  (20  per 
®ent.)  of  the  estimated  cost  of  the  work 
according  to  the  contract  price,  and  an  ad- 
dHionai  bond,  known  as  the  labor  bond,  in 
the  .sum  of  ten  per  centum  (10  per  cent.) 


Price,  $3.60  an  inch — Copy  can  b« 
received  until  Wednesday,  10  a.m., 

I  for  issue  out  the  next  morning. 

I  The  publication  of  an  ad¬ 

vertisement  on  this  page 
is  an  oflScial  notice  that 
bids  are  wanted  from 
I  other  than  local  bidders. 

I  It  is  also  a  guarantee  that 

!  maximum  competition  is  in¬ 

vited  because  Engineering 
News-Record  is  the  one  nation¬ 
ally  recognized  medium  for 
Proposal  advertising.  Its 
Searchlight  Section  is  read 
'  each  week  by  nearly  every  j 
I  worth-while  contractor  in  this 

I  country  who  bids  on  public 

I  work  outside  his  own  city. 

OFFICIAL  PROPOSALS 

I  of  the  amount  of  the  estimated  cost  of  the 
'  work  according  to  the  contract  price,  will 
be  required  as  security  that  the  contractor 
will  pay  in  full  at  least  once  in  each  moi\th 
all  laborers  employed  by  him  upon  the 
work  specified  to  be  done  in  the  contract. 

In  the  event  that  more  than  one  surety 
company  Is  offered  as  surety  on  said  bonds 
co-insuranoe  only  will  be  accepted. 

I  Each  propo.sal  must  he  addressed  to  the 
Superintendent  of  Public  Works,  Albany, 
N.  Y.,  and  must  be  endorsed  on  the  envel¬ 
ope  with  the  name  of  the  construction  for 
i  which  the  proposal  is  made. 

Award,  if  made,  will  be  made  to  the 
person  or  persons  whose  proposal  shall  be 
lowest  in  cost  to  the  State  for  doing  the 
work,  and  which  shall  comply  with  all  pro- 
I  visions  required  to  render  It  formal.  Before 
:  any  award  shall  be  made  the  lowest  bid¬ 
der  will  be  required  to  satisfy  the  Super- 
'  intendent  of  Public  Works  of  his  ability 
I  to  provide  suitable  equipment  and  mate- 
!  rials  for  the  proper  performance  of  the 
work. 

I  The  right  Is  reserved  to  reject  all  pro- 
j  posals  and  readvertise  and  award  the  con- 
I  tract  in  the  regular  manner  if.  In  the 
,  judgment  of  the  undersigned,  the  Interests 
of  the  state  will  be  enhanced  thereby. 

LEWIS  NIXON. 

Superintendent  of  Public  Works. 

OFFIC’E  OF  THE  COMMISSIONERS 
OF  THE  DISTRICT  OF  COLUMBIA.  Feb- 
!  ruary  8th,  1919.  Sealed  proposals  will  be 
!  received  at  the  office  of  the  Secretary  to 
the  Board  of  Commissioners.  Room  511, 
District  Building,  until  2  o’clock  P.M..  Mon¬ 
day,  March  3rd,  1919,  for  grading  and  im- 
'  proving  streets,  roads,  and  avenues  in  the 
I  District  of  Columbia.  Blank  forms  of  pro- 
'  posals.  specifications,  and  ail  necessary  in¬ 
formation  may  be  obtained  from  the  Chief 
‘  Clerk.  Engineer  Department,  Room  427, 
District  Building,  Washington.  D.  C.  Louis 
,  Brownlow,  W.  (Jwynn  Gardiner,  CTharles  W. 

,  Kuts,  Commissioners,  D.  C. 

OFFICE  OF  THE  COMMISSIONERS  OF 
I  THE  DISTRICrr  OF  COLUMBIA.  Febru¬ 
ary  8th.  1919.  Sealed  proposals  will  be 
received  at  the  office  of  the  Secretary  to 
the  Board  of  Commissioners,  Room  511 
District  Building,  until  2  o’clock  P.M.,  Mon¬ 
day,  March  Srd.  1919,  for  la^ng  cement 
sidewalks  in  the  District  of  Columbia. 
Forms  of  proposals,  spectflcations.  together 
with  necessary  information  may  be  ob¬ 
tained  from  the  Chl«f  Clerk,  En^neer  De¬ 
partment.  Room  427,  District  Building. 
Louis  Brownlow,  W.  Gwynn  Gardiner. 
CTtarles  W.  Kuts.  Commissioners.  D.  C. 


OFFICIAL  PROPOSALS 


Bldx  K**b.  21 

Cast  Iron  Water  Pipe 

city  Hall,  Bayonne,  N.  J, 

Propoaala  for  bids  for  the  furniahlnK  of 
30-in.  cast-iron  water  pipe,  and  the  laylnx 
of  the  same  under  and  across  the  Hack- 
ersack  River,  and  on  the  east  and  west 
Hides  thereof,  to  connect  with  the  pipe 
lines  of  the  City  of  Bayonne,  and  ail  other 
work  relating  thereto. 

Sealed  proposals  will  be  received  from 
4  o’clock  to  4:15  o’clock  P.M.,  on  Friday, 
February  21,  1919,  by  the  Board  of  Com¬ 
missioners  of  the  City  of  Bayonne,  In 
public  meeting  in  the  City  Hall,  and  o|>ened 
at  the  last  named  hour,  for  the  furnishing 
and  providing  of  all  materials,  machinery 
and  plant,  and  the  performing  of  all  neces¬ 
sary  work  required  in  the  carrying  out  of 
two  certain  agreements,  dated  November 
18,  1918,  made  and  entered  into  between 
tho  Mayor  and  Council  of  the  City  of 
Bayonne  and  the  Federal  Shipbuilding 
Company,  and  the  Blast  Furnace  Products 
Corporation,  copies  of  t.hlch  agreements 
are  on  file  in  the  office  of  the  City  Clerk 
of  Bayonne,  and  may  be  examined  by 
prospective  bidders. 

The  work  Is  to  be  done  under  the  super¬ 
vision  of  and  In  accordance  with  the  plans 
and  speciflcatlons  prepared  by  Morris  R. 
Sherrerd.  Consulting  Kngineer.  The  plans 
and  spe<-iflcation8  may  be  examined  at  his 
office.  Room  214,  20  Clinton  Street,  Newark, 
N.  J.  Copies  of  the  plans  and  speciflca- 
tions  may  be  obtained  at  said  office  upon 
the  de|>osit  of  ten  dollars  (110)  which  de¬ 
posit  will  be  repaid  upon  the  return  of 
such  plans  and  speciflcatlons,  within  thirty 
(SO)  days. 

’The  work  will  include  the  furnishing  and 
laying  of  approximately  3100  ft.  of  new 
SO-ln.  water  pipe  upon  proper  pile  and 
timber  foundation  upon  the  east  and  west 
banks  of  the  Hackensack  River,  and  a 
double  30-ln.  cast-iron  pipe  with  flexible 
joints  In  a  trench  to  be  dredged  under  the 
Hackensack  River ;  with  all  necessary 
valves  and  connections  thereto;  also  the 
taking  up  and  relaying  of  about  3300  ft. 
of  SO-in.  cast-iron  water  pl|>e,  now’  located 
upon  the  old  right  of  way,  on  the  east 
and  west  sides  of  the  Hackensack  River, 
and  thoroughly  cleaning  and  re-painting 
tho  same  inside  and  out,  and  removing  and 
relaying  the  same  upon  the  new  right  of 
way  parallel  with  the  said  new  30-in.  line; 
also  the  furnishing  and  laying  of  about  900 
ft.  of  18-in.  cast-iron  water  pipe,  with 
necessary  va'ves  and  appurtenances,  and 
760  ft.  of  12-ln.  cast-iron  water  pipe,  and 
700  ft.  of  4-ln.  cast-iron  water  pipe,  all 
of  .said  cast-iron  pipe  to  be  of  Class  B. 
American  Water  Works  Standard. 

The  above  work  embraces  approximately 
the  following  quantities; 

Furnishing  and  laying  950  tons  of  SO-ln. 
flt.xible  Joint  cast-iron  pipe. 

Furnishing  and  laying  520  tons  of  30- 
in  cast-iron  pipe. 

Taking  up  and  relaying  3300  ft.  of  30-ln. 
c»  St-Iron  pipe. 

Furnishing  and  laying  70  tons  of  18-in. 
cast-iron  pipe. 

Furnishing  and  laying  30  tons  of  12-ln. 
cast-iron  pipe. 

Furnishing  and  laying  8  tons  of  4-in. 
east-iron  pipe. 

Furnishing  and  driving  1700  piles. 

Oredglng  100.000  'cu.yd.  In  Hackensack 
1  liver. 

Placing  1800  cu.yd.  of  concrete. 

Furnishing  valves,  hydrants  and  meters 
and  other  appurtenances. 

All  bids  will  state  prices  In  writing  as 
wsU  as  figures  and  proposals  must  he  ac- 
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oompanled  by  the  consent  in  writing  of 
a  Surety  Company  quallfled  to  do  business 
in  New  Jersey,  who  shall  at  the  time 
of  putting  In  such  proposal,  qualify  as  to 
its  responsibility  in  the  amount  of  such 
proposal,  and  bind  itself  that  if  the  con¬ 
tract  be  awarded  to  the  person  or  per¬ 
sons  making  the  proposals,  the  said  Surety 
Company  will,  upon  the  awarding  of  such 
contract,  become  surety  for  the  faithful 
l>erformance  of  the  said  contract,  and  to 
protect  all  persons  performing  labor  or 
furnissing  materials  therefor,  as  required 
by  law,  said  contract  bond  to  be  in  an 
amount  equal  to  the  contract  price  as  re¬ 
quired  by  Chapter  75,  Laws  1918. 

All  bids  must  be  accompanied  by  a  cer¬ 
tified  check  for  twenty-five  thousand  dol¬ 
lars  ($25,000)  to  insure  the  city  that  if 
the  person  or  persons  to  whom  the  con¬ 
tract  may  be  awarded,  shall  omit  or  refu.se 
to  execute  such  contract,  the  City  of 
Bayonne  may  deduct  therefrom  any  dif¬ 
ference  between  the  sums  to  which  said 
proposer  would  have  been  entitled  upon 
the  completion  of  the  contract  and  that 
which  the  City  of  Bayonne  might  be  ob¬ 
liged  to  pay  to  tho  person  or  persons  by 
whom  such  contract  should  be  finally  ex¬ 
ecuted.  Tho  certified  checks  of  unsuccess¬ 
ful  bidders  to  be  returned  upon  the  award 
of  contract  and  certified  check  of  success¬ 
ful  bidder  to  be  returned  upon  execution 
of  contract  and  bond. 

The  Board  of  Commissioners  of  the  City 
of  Bayonne  reserves  the  right  to  reject  any 
proposal  which  may  be  informal,  or  the 
acceptance  of  which  would  be.  in  the  Judg¬ 
ment  of  the  Commissioners,  detrimental  to 
the  Interests  of  the  city. 

By  order  of  the  Board  of  Commissioners 
of  the  City  of  Bayonne. 

HORACE  ROBER.SON. 

Director,  Department  of  Revenue 

and  Finance,  Bayonne.  N.  J. 
MORRIS  R.  SHERRERD. 

Consulting  Engineer, 

20  Clinton  St.,  , 

Newark.  N.  J. 

January  31,  1919. 


Bids :  March  10. 

County  Road  Works 

FAYETTE  COCNTT,  WEST  VIRGINIA 
Fayetteville,  West  Virginia. 

Sealed  proposals  will  be  received  at  the 
office  of  Clerk  of  the  County  Court.  Fayet¬ 
teville.  West  Virginia,  until  March  10,  1919, 
for  paving  two  sections  of  county  highway 
aggregating  9.5  miles. 

Bids  will  be  received  for  Portland  ce¬ 
ment  concrete,  bituminous  macadam  (pene¬ 
tration)  and  other  improved  types  of  pav¬ 
ing.  Bids  must  be  made  on  the  blank  forms 
contalneil  in  the  book  of  specifications. 
Specifications  and  other  information  can  be 
obtained  upon  application  to  J.  K.  McGrath, 
County  Road  Engineer.  Fa.vettevllle,  West 
Virginia. 

A  certified  check  for  five  per  cent  of 
the  proposal,  made  payable  to  the  order 
of  the  Sheriff  of  Fayette  County,  sh.all  be 
filed  with  bid.  The  County  Court  reserves 
the  right  to  reject  any  and  all  bids. 

These  roads  have  been  graded  and 
drained  and  are  ready  for  surfacing. 

By  order  of  the  County  Court  of  Fay¬ 
ette  County,  W’est  Virginia. 

_  .4 

H.  O.  BOLET,  President. 

R.  J.  STEGALL,  Clerk. 

J.  K.  McGRATH,  Road  Ehigtneei'. 
i  Datfd  February  10.  1919. 
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Bids;  March  4. 

Dining  Room  Accommodationa 

Ward's  Isl.ird,  \  y 

Sealed  proposals  for  dining  .„om  «... 
comodations  for  patients  in  ninin  huiidini; 
construction  work;  heating,  .s.mitirj- 
eU>ctric  work,  Manhattan  State  Ho.snit«i 

Ward’s  Island.  N.  Y..  will  be  . . iv.-d  h\ 

the  State  Hospital  Commis.sion.  t’apltoi 
Albany,  N.  Y..  until  3  o’clock  Pm.. 
day,  March  4.  1919,  when  they  will 
publicly  opened  and  read.  Propo-al.s  shall 
be  Inclosed  In  an  envelope  furnl.«hed  by  the 
State  Architect,  scaled  and  addre.^sed.  and 
shall  be  accompanied  by  a  certified  check 
in  the  sum  of  five  per  cent  (riri  of  the 
amount  of  the  proposal.  The  contractor* 
to  whom  the  awards  are  made  will  be  re¬ 
quired  to  furnish  surety  company  bonds  in 
the  sum  of  fifty  per  cent  (.".O'-,.)  of  the 
amount  of  the  contract  within  thirty  (30) 
days  after  official  notice  of  award  of  con¬ 
tract  and  in  accordance  with  the  terms  of 
Specifications  Nos.  3124,  3132,  3133  and 
3134.  The  right  is  reserved  to  reject  any 
or  all  bids.  Drawings  and  specification* 
may  be  consulted  at  the  Manhattan  State 
Hospital,  Ward’s  Island,  N.  Y.,  at  the  New 
York  Office  of  the  Department  of  Archi¬ 
tecture,  Room  1716,  Tribune  Building,  and 
at  the  Department  of  Architecture.  Capltcd 
Albany,  N.  Y.  Drawings  and  specifica¬ 
tions  and  blank  forms  of  proposal  niay  be 
obtained  at  the  Department  of  .\rohitcc- 
ture,  Capitol,  Albany,  N.  Y.,  upon  rea.xon- 
able  notice  to  and  In  the  discretion  of  the 
State  Architect,  L.  F.  Pilcher.  Capitol.  Al¬ 
bany.  N.  Y. 

E.  S.  ELWOOD. 

Secretary,  State  Hospital  Commission. 

Dated:  February  4,  1919. 

Bids:  Feb.  2L 

Road  Work 

Middlebourne,  W.  Va. 

Sealed  proposals  for  the  construction  of 
the  following  road,  addressed  to  the  Coun¬ 
ty  Court  of  Tyler  County.  West  Virginia, 
and  endorsed,  "Proposal  for  Constructing 
Class  A  Road  In  Tyler  County,’’  will  be 
received  by  the  undersigned  until  2  P.M 
on  February  24,  1919.  The  Mlddlebourne- 
Salem  road.  Federal  Aid  Project  No.  IS. 
14-ft.  concrete  road.  1.0  mile. 

Plans  and  specifications  may  he  seen 
at  the  office  of  the  undersigned  at  Middle- 
bourne,  "W.  Va.,  at  the  office  of  J  R.  Wil¬ 
son,  Division  Engineer,  Clarksburg,  W.  Va.. 
and  at  the  office  of  the  State  Road  Com¬ 
mission,  Charleston,  W.  Va. 

Proposals  must  be  made  on  blank  form 
to  be  furnished  by  the  undersigned,  and 
must  be  accompanied  by  a  certified  check 
for  at  least  five  per  cent  of  the  total 
amount  bid.  The  right  Is  reserved  to  re¬ 
ject  any  or  all  bids. 

J.  E.  SMITH.  County  Herk 
of  Tyler  County,  W.  Va.. 

Middlebourne.  W.  Va 

PROPOSALS  will  be—recerved'by  the 
Navy  Department  at  U.  S.  Coast  Guard 
HeadciMrtera,  Washington.  D.  C.,  until  . 
P.M.,  Wednesday.  March  12.  1919.  and  pu^ 
llcly  opened  Immediately  thereafter,  for  the 
construction  of  a  boathouse  and  acce.sMries 
at  Coast  Guard  Station  No.  233,  (Char¬ 
lotte),  Charlotte.  Now  York.  Blank  pro¬ 
posals,  8pecifl(»tion8,  and  other  Information 
will  be  furnished  upon  application  to  tim 
Superintendent,  Tenth  District.  ^  Goart 
Guard.  Buffalo,  New  York;  Keeper.  Coast 
Guard  Station  No.  233,  Charlotte.  New 
York,  or  to  U.  S.  Coast  Guard  Headquar¬ 
ters,  Washington.  D.  C.  Proposals  should 
be  inclosed  In  sealed  envelope  and  maricM 
"Ppoposal  for  boathouse  and  accessones 
U.  S.  Coast  Guard  Station  No.  233,  Char¬ 
lotte.  New  York,  to  be  opened  2  P.M.,  Mareh 
12,  1919."  Addreaeed  to  the  Comm^r; 

Commandant.  U.  S.  Coast  Guard  Head¬ 
quarters.  Bond  Building.  Washington.  1» 
C.  E.  P.  BERTHOLF,  Commodore  Com¬ 
mandant.  _ 
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BidH:  Feb.  25. 

Tile  Floor  Construction 

Albany,  N.  Y. 

Sealed  proposals  for  tile  floors  and  base 
— The  Pines  liuildinK  (new  floor  construc¬ 
tion).  Willard  State  Hospital.  Willard.  N. 
Y..  will  be  received  by  the  State  Ilo.spit.al 
Commission,  Capitol,  Albany,  N.  Y..  until 
12  M.,  Tuesday,  February  26,  1919,  when 
they  will  l>e  publicly  opened  and  read. 
Proposals  shall  be  inclosed  in  an  envelope 
furnished  by  the  State  Architect,  sealed 
and  addressed,  and  shall  be  accompanied 
by  a  certifled  check  In  the  sum  of  flve  per 
cent  (6%)  of  the  amount  of  the  proposal. 
The  contractor  to  whom  the  award  is  made 
will  be  required  to  furnish  surety  company 
bond  in  the  sum  of  fifty  per  cent  (50%) 
of  the  amount  of  contract  within  thirty 
days  after  official  notice  oH  award  of 
contract  and  In  accordance  with  the  terms 
of  Specification  No.  3164.  The  right  Is  re¬ 
served  to  reject  any  or  all  bids.  Drawings 
and  specifications  may  be  consulted  at  the 
Willard  State  Hospital,  Willard.  N.  Y.,  at 
the  New  York  Office  of  the  Department  of 
Architecture.  Room  1716  Tribune  Building, 
and  at  the  Department  of  Architecture, 
Capitol,  Albany,  N.  Y.  Drawings  and  spec¬ 
ifications  and  blank  forms  of  proposal  may 
be  obtained  at  the  Department  of  Architec¬ 
ture,  Capitol,  Albany,  N.  Y..  upon  reason¬ 
able  notice  to  and  in  the  discretion  of  the 
State  Architect.  Lewis  P.  Pilcher,  Capitol, 
Albany.  N.  Y. 

January  14,  1919.  ' 


Bids :  March  7. 

Furnishing  Cutting*in  Sleeves 
and  Valves 

DKPART.MKNT  OF  PUBLIC  SERVU’K 
BUREAU  OF  WATER  WORKS 

IMPROVEMENT 
CITY  OF  AKRON.  OHIO 
(’ONTRAl'T  NO.  133 

Akron.  Ohio. 

.Sealed  bids  or  priqiosals  for  furnishing 
Cutting-in  Sleeves  anil  Valves  will  b«>  re¬ 
ceived  at  the  office  of  tlie  Director  of  Public 
Service,  Di-laware  Building.  Akron.  t)hio. 
until  12  o'clo<-k  noon,  (’entral  Standard 
time,  of  Friday,  the  seventh  day  of  March. 
1919,  at  whii-h  time  and  plr  -e  they  will 
be  publicly  opened  and  read. 

The  contract  Includes  tlie  furnishing  of 
about  138  tee  sleeves  and  valves  varying 
in  .sise  from  4  in.  x  4  in.  to  30  in.  x  24  in. ; 
also  one  tapping  machine  « .  mplete  with 
cutters  fo'  naking  10  in.,  12  in.,  16  in.  and 
20  In.  taps  into  water  mains  under  pr»*s- 
sure. 

All  proposals  must  b<>  made  on  the  forms 
furnished  by  the  city. 

Each  proposal  must  be  accompanltd  by 
a  .sati.sfactory  bond  or  certifle<l  che<’k  In  ths 
sum  of  one  thousand  dollars  ($1000).  A 
surety  bond  In  the  sum  of  fifty  ( 60 )  per 
cent  of  the  amount  of  the  contract  will  be 
required  of  the  successful  bidder. 

Spei'iflcations  may  be  seen  at  the  office 
of  the  director,  or  copies  may  be  obtained 
from  the  Bureau  of  Water  Works  Improve¬ 
ment,  102  E.  Mill  St..  Akron,  Ohio. 

The  right  is  ri’served  to  reject  any  or 
all  bids. 

H.  S.  MORSE. 

Director  of  Public  Service. 

H.  H.  FROST, 

Water  Works  Superintendent. 

O.  G.  DIXON,  Engineer. 


Bids;  March  4. 

County  Road  Improvement 

Augusta,  Georgia. 

Sealed  proposals  addressed  to  the  County 
Commissioners  of  Richmond  County,  Au¬ 
gusta,  Ga.,  will  be  received  until  11  o’clock 
A.M..  March  4,  1919,  by  County  Commis¬ 
sioners  of  Richmond  County,  for  furnl.shing 
labor  and  materials  for  paving  approxi¬ 
mately  two  (2)  miles  of  road,  beginning 
at  city  limits  of  Augusta,  Ga.,  to  be  di¬ 
vided  into  three  sections  of  6,200  sq.yd. 
each,  more  or  less. 

Each  bid  must  be  accompanied  by  cer¬ 
tified  check,  payable  to  the  Commissioners 
of  Roads  and  Revenues  of  Richmond  Coun¬ 
ty  (Ga.),  for  (6%)  flve  per  cent  of  total 
sum  of  proposal  or  hid  as  a  guarantee  of 
good  faith. 

Detailed  plans  and  specifications  and 
maps  of  work  may  be  seen  and  examined 
after  February  16,  1919,  at  the  office  of 
the  County  Commissioners,  County  Court 
House.  Augusta,  Ga. 

The  County  Commissioners  reserve  the 
right  to  reject  any  and  all  bids  for  any 
or  ail  sections  of  said  work. 

By  order  of  County  Commissioners,  Rich¬ 
mond  County,  Ga. 

W.  W.  HUNTER.  Engineer. 

Feb.  7.  1919. 


Bids :  March  20. 

Wooden  Bridge 

Springfield,  Mass. 

Sealed  proposals  will  be  recidved  by  the 
Board  of  Supervisors  of  the  Department  of 
Streets  and  Engini'i'ring,  Springfield,  Mass., 
at  the  office  of  the  City  Clerk  until  13  M., 
March  20,  1919,  for  furnishing  falsework 
and  labor  for  removing  three  180-ft.  spans 
of  the  Old  Toll  Bridge,  a  timber  structure 
across  the  Connecticut  River  between 
.Springfield  and  West  Springfield  and  for 
erecting  the  superstrui-ture  of  a  new  bridge 
with  six  90-ft.  wooden  lattice  truss  spans 
in  place  ther»*of. 

Plans,  specifications,  proposal  and  con¬ 
tract  forms  may  b«‘  obtained  from  the  Su¬ 
perintendent  of  Streets  and  Engineering, 
Springfield,  Mass. 

ROBERT  P.  MARSH. 

Supt.  of  Streets  and  Engineering. 

Feb.  17,  1919. 


Kida:  March  6. 

City  Supplies 

City  of  London.  Ontario. 

.Sealed  tenders  addressed  to  the  "Chair¬ 
man  and  Members,  No.  2  Committee”  will 
be  received  at  the  office  of  the  City  Clerk 
up  to  12  Noon  on  'Thursday,  the  6th  day  of 
March,  1919,  for  the  following  supplies: 
Refined  asphalt. 

Road  oil, 

Portland  cement. 

IJmestone  dust  filler. 

Broken  stone. 

Vitrified  and  land  tile, 

Concrete  tile. 

Iron  castings. 

Lumber.  ' 

Gravel  and  screenings. 

Specifications  and  form  of  tender  may 
be  obtained  at  the  office  of  the  City  En- 
rineer. 

Tenders  to  be  accompanied  by  a  marked 
'■heck  or  a  cash  deposit  as  stated  In  the 
Specification. 

Lowest  or  any  tender  not  necessarily  ac- 

'■epted. 

C.  R  SOMERVILLE, 
Mayor. 

H.  A.  BRAZIER. 

City  Engineer. 

0.  G.  KEENE, 

Chairman  No.  2  Committee. 


Bids:  March  7. 

Concrete  Paving 

Eldorado,  III. 

Bids  will  be  received  by  the  City  Clerk 
until  2  P.M..  Friday.  March  7,  1919,  for 
approximately  11,429  sq.yd.  of  concrete 
paving,  together  with  the  necessary  grad¬ 
ing,  storm  sewers,  pipe  inlets,  brick  man¬ 
holes,  etc. 

Plans  and  specifications  may  be  seen  at 
the  office  of  the  City  Clerk,  and  obtained 
from  the  engineer  upon  receipt  of  $5,  which 
will  be  returned  upon  return  of  plans  and 
specifications. 

PERCY  T.  CHOISSER,  City  Clerk. 

1  Eldorado.  HI. 

FRANK  L.  WILCOX.  Engineer, 
Syndicate  Trust  Bldg., 

St.  Louis,  Mo. 


Bids;  March  4 

Concrete  Bridge 

Lewisburg.  W.  Va. 

•  Bids  will  be  received  by  the  County 
Court  of  Greenbrier  County,  Lewisburg,  W. 
Va.,  until  noon.  March  4.  for  the  construc¬ 
tion  of  a  concrete  bridge  over  Wades 
Creek,  on  the  James  River  and  Kanawha 
Pike,  one  mile  east  of  the  White  Sulphur 
Springs.  For  detailed  information  apply 
to  Frank  K.  Rader,  County  Engineer, 
Lewisburg.  W.  Va. 

The  (Jounty  Court  resbrves  the  right  to 
reject  any  and  all  bids. 

FRANK  K.  RADER. 
County  Engineer. 
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Bids:  March  10. 

Road  Improvements 

i'alcin,  X  J 

Notice  is  herebr  iflvcn  tlmt  s.^ied  bid, 
will  be  received  by  Roud  ronimin,.e  of  th, 
Board  of  Chosen  FreeholdiTs  nf  the  Ooun. 
ty  of  Salem,  for  the  building  of  4th  ami 
5th  Sections  of  MalaRa-IV>in.st:iovo  Rn,.,j 
in  the  township  of  PIlesKmve  in  the  t'oun. 
ty  of  Salem,  with  a  concrete  surface,  e,i 
timated  amount  of  surface  irivctticni  r, . 
quired  Is  41.453  sq.yd..  and  oiuned  and 
read  in  public  at  the  Court  House  in  Salem 
on  March  10,  1919,  at  10:30  AM. 

Drawings,  sp<>cincatlnns  and  forma  of 
bid,  contract  and  bond  for  the  propoaed 
work,  prepared  by  H.  B.  Kcashey,  rountv 
Engineer,  and  approved  by  tlic  state  t'om. 
missioner  of  Public  Roads  have  ben  died 
In  the  office  of  the  said  EnKiifcr  at  Salem, 
N.  J.,  and  of  said  Commissioner  at  the 
State  House,  Trenton.  N.  J..  tind  may  he 
lnsp<‘cled  by  prosp,'ctive  bidders  (luring 
business  hours.  Bidders  will  be  furnished 
with  a  copy  of  the  speelfleations  and  blue 
prints  of  the  drawing  by  the  etiKini'er  or 
prop<‘r  notice  and  payment  of  cost  of  prep, 
aratlon.  Bids  must  be  math*  on  the  stand¬ 
ard  proposal  forma  In  the  manner  desig- 
nated  therein  and  required  by  the  speeiflea- 
tions.  must  be  lnclos(‘d  in  sealed  envelop,',, 
bearing  the  name  and  address  of  bidder  on 
the  outside,  addressed  to  the  Hoad  ,'om- 
mltte<>  of  the  Board  of  Chori'n  Kreeholdors 
of  the  County  of  Salem,  and  must  be  ac¬ 
companied  by  a  certified  eheik  for  not 
less  than  $1000  and  be  delivi'red  at  the 
place  and  on  the  hour  above  named.  The 
standard  proposal  form  Is  iittaehed  to  the 
spedffeations,  copies  of  which  will  be  fur¬ 
nished  on  application  to  enginet'r. 

By  order  of  the  Board  of  Chosen  Free¬ 
holders  of  the  County  of  Salem. 

I.  C.  SMASllKY,  Clerk 
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Bids :  March  10.  .  •%  i 

Grading  and  Paving  Roadways 

KNOX  COUNTY  CO.M’S.  OFFICE 

Mt.  Vernon,  Ohio. 

Sealed  proposals  will  be  received  at  the 
office  of  the  County  Auditor  Mt.  Vernon, 
Ohio,  until  1  o'clock  P.M.,  Monday,  March 
10,  1919,  for  improvements  In: 

Hllliar  Twp.,  Knox  Co.,  on  Sec.  "A”  of 
the  Centerburg-Croton  Road.  For  con¬ 
structing  culverts  and  bridges,  grading 
roadway  and  paving  with  tar-bound  mac¬ 
adam.  Width:  Favement,  14  ft.  Roadway, 
26  ft.  l.«ngth.  9436.5  ft.,  or  1.78  miles. 

Kstimated  cost  of  construction,  $40,691.68. 

Date  set  for  completion,  Nov.  1,  1919. 

The  bidder  must  submit  a  proposal  and 
contract  bond  for  an  amount  equal  to  the 
amount  of  the  estimated  cost. 

Flans  and  sptK'lffeatlons  are  on  file  In  the 
office  of  the  County  Surveyor  and  the 
County  Auditor. 

The  County  Commissioners  reserve  the 
right  to  reject  any  or  all  bids. 

A.  1).  RINEHART. 

County  Auditor. 

Dated:  February  11,  1919. 


Bids:  March  4. 

Coiutructioiif  Heatingf  Etc. 

Utica,  N,  Y. 


.Sealed  proposals  for  mortuary  an<l  la¬ 
boratory.  construction,  heating,  plumbing 
and  electric  work,  Utica  State  Hospital, 
Utica,  N.  y.,  will  be  rwelved  by  the  State 
Hospital  ('ommlssion,  Capitol,  Albany,  N. 
Y.,  until  3  o'clo<-k  I’..M.  on  Tuesday.  March 
4.  1919,  when  they  will  be  publicly  opened 
and  read.  Froposals  shall  be  Inclosed  In 
an  envelope  fiirnlsh«‘d  by  the  State  Ar¬ 
chitect,  seah“d  and  addressed,  and  shall  be 
seeompanliHl  by  a  ct*rtlfled  check  In  the 
sum  of  five  per  cent  ( 5% )  of  the  amount 
of  the  proposal.  The  contractors  to  whom 
the  nwarda  are  made  will  he  required  to 
furnish  surety  company  bonds  In  the  sum 
of  fifty  per  cent  (50%)  of  the  amount 
of  tho  contract  within  thirty  (30)  days 
after  offfcial  notice  of  award  of  contract 
and  in  accordance  with  the  terms  of  Specl- 
tientinns  Nos.  3153,  3155,  3156  and  3157, 
The  right  Is  reserved  to  reject  any  or-  all 
bids.  Drawings  and  speelfleations  may  be 
cr>nsult*‘d  at  the  ITtlca  State  Hospital, 
Utica,  N.  Y.,  at  the  New  York  Office  of 
the  Ikepartment  of  Architecture,  Room  1715 
Tribune  Building,  and  at  the  I>epartment 
.!  Archltei'ture,  Capitol.  Albany,  N.  Y. 
Drawings  and  specifications  and  blank 
forms  of  proposal  may  1m‘  obtained  at  the 
lS‘partment  of  Architecture,  Capitol.  Al¬ 
bany,  N.  Y..  upon  reasonabli'  notice  to  and 
In  the  discretion  of  the  State  Architect, 
l.fc  F.  Pilcher,  Capitol.  -Mbany,  N.  Y. 

Dated:  February  10,  1919. 

E.  S.  Ei-woon. 

Secretary,  State  Hospital  Commission. 


Bids:  March  22. 

Eleven  Miles  of  Railroad 

Tillamook  County.  Oregon. 

Bids  will  be  received  up  to  March  17th, 
1919,  and  contract  will  be  awarded  March 
22.  1919,  by  this  company  for  the  construc¬ 
tion  of  about  eleven  miles  of  standard 
gauge  railroad  In  Tillamook  County,  Ore¬ 
gon.  Froposals.  maps  and  all  data  neces¬ 
sary  for  intelligent  estimates  can  be  had  by 
addressing  or  calling  A.  F.  Cole.  Chief  En¬ 
gineer,  904  I.ewls  Building.  Portland,  Ore¬ 
gon.  (or  C  O  Bay  City  F.  O.,  Oregon). 

THE  WHITNF,Y  COMPANY 


A  number  of  bidders 
enables  the  seller 
to  get 

full  market  value. 


One  bidder 

usually 

buys 

at  a  sale  price. 


When  you  have  Second  Hand  Equipment  to  sell  you  want  all 
the  bidders  possible. 

Advertising  secures  more  bidders. 

An  advertisement  in  one  issue  may  make  a  sale  possible  but — to 
sell  at  the  best  price  you  must  have  a  choice  among  a  number  of 
buyers. 

A  number  of  insertions  will  get  them  for  you. 


BE  SURE — advertise  your  equipment  until  it  is  sold.  'Advertise 
it  in  the  SEARCHLIGHT  SECTION  to  get  the  mo$t  bidders. 


fabruar>'  20,  1919 

Bog.  New'  K.-cord 
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Bid*;  Msr- II  15.  . 

Steel  Deck  Plate  Girder 
Railroad  Bridge 

Charleston,  Miss. 

Bid*  •>*'  received  until  March  15. 
1J19  for  fiirnlshlnK  all  labor,  construction 
plant  an.l  all  *Hjulpment  for  the  complete 
erection  of  the  sub-  and  super-structure  of 
a  ateel  niilioad  bridge  for  the  I.4imb-Klsh 
l  umbt-r  Company,  Charleston.  Miss.,  across 
the  Tallalmtchle  River,  seven  miles  west- 
(.riy  of  Charleston.  Tallahatchie  County. 
Miaiilssippi. 

The  bridge  will  consist  of  three  deck 
plate  (tinier  spans,  forty,  seventy-four  and 
sixty-one  feet  In  length,  the  central  7 4 -ft. 
span  bring  a  vertical  lift  span  of  the  "Wad- 
deU"  typo-  The  spans  will  be  carried  on 
four  rom  rete  piers,  pedestals  of  which  will 
re.st  on  wooden  piles.  Approximate  quan¬ 
tities  are  as  follows : 

Comrele  In  piers  bases . 420  cu.yd. 

Piles  below  bases  of  piers . 2750  lln.ft.  I 

Concrete  In  piers  shafts .  500  cu.yd. 

Structural  steel  .  ISO  tons 

Machinery  .  14  tons 

Rails  and  fastenings  . ROOO  lb. 

Timber  in  de<’k  .  37  M.ft, 

All  materials  will  be  delivered  to  the 
contrartor  f.o.b.  ears  at  the  bridge  site. 
The  bridge  approaches  will  not  be  included 
in  the  eontract 

The  present  contract  form  and  specifica¬ 
tions  are  prepared  on  a  fixed  cost  plus 
flxed  profit  basis,  wherein  the  bidder  states 
his  estimated  cost  and  profit,  and  If  he 
under  runs  his  estimate  of  cost  he  receives 
bonus,  where  as  If  he  over  runs  he  loses 
part  of  his  profit,  but  proposals  and  bids 
based  on  a  ‘iump  sum  contract”  will  be  also 
carefully  considered. 

Knch  bid  is  to  be  accompanied  by  a  cer- 
tlflt.l  check  for  one  thousand  dollars  pay- 
^abh"  to  the  T.uimb-Flsh  I.umber  Company. 
The  right  is  reserved  to  reject  any  and 
all  Mds. 

Pliin.s  and  .specifications  can  be  obtained 
from 

I,AMB-FISH  LUMBER  COMPANY. 

VicTOB  K.  Waonkr.  Civil  Engineer, 

Charleston.  Mississippi. 


PROPOSAT^S  FOR  I.EVEE  WORK.— 
Office  of  the  Secretary.  Mississippi  River 
Commission.  1311  International  Idfe  Build¬ 
ing.  St.  Jx>uls,  Lo. — Sealed  proposals  will 
be  rwelved  here  until  11  a.m.,  March  19, 
1919.  for  constructing  about  290.000  cubic 
cards  of  enrthwork  (210,000  cubic  yards 
hydraulic  fill  In  old  borrow  pits :  and  RO.- 
900  cubic  yards  levee  enlargement)  In  the 
l.lma  I.rfike  Drainage  District,  Ill.  Further 
information  on  application. 

I  S.  S.  Johnson  &  Bro. 

I  312  Chestnut  8t..  Harrisburg.  Pa. 

j  We  are  water  works  rnrineers.  “We  know 
I  how"  to  lay  water  pipe.  Estimates  fur- 
i  nished  oil  short  notice. 


SEARCHLIGHT  SECTION 
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Rids;  March  5.  I 

Highway  Reconstruction 

STATE  OF  RHODE  ISLA.ND 
STATE  BOARD  OF  PITHLIC  ROADS 
Sealed  proposals  for  the  reconstruction 
under  the  provisions  of  the  Federal  Aid 
Road  Act  of  a  section  of  state  highway  2.04 
miles  in  length  located  U|)on  the  Boston 
Netik  Road  in  the  towns  of  North  Kings¬ 
town  and  Narragansett  will  be  r«'elved  by 
the  State  Board  of  Public  Roads  at  its 
oftice.  State  House,  I'rovidence,  R.  I.,  until 
12  m.  on  Wednesday.  March  5,  1919,  at 
which  time  they  will  be  opened  and  read 
in  public. 

The  principal  quantities  Involved  are  as 
follows : 

Earth  Excavation  . 7000  cu.yds. 

Stone  Fill  Foundation . 1450  cu.yds. 

Oravel  Foundation . 7876  cu.yds. 

Crushed  Stone  . 7000  tons 

Hauling,  heating  and  applying 
bituminous  binder  (Penetra¬ 
tion  Method)  . 60000  gallons 

Bids  msut  he  made  upon  blank  forms 
to  he  furnished  by  the  Board.  No  bids 
will  he  received  unless  accompanied  by  a 
certified  check  for  the  sum  of  $200.00  pay¬ 
able  to  the  State  of  Rhode  Island. 

The  Board  reserves  the  right  to  reject 
any  and  all  bids  and  to  give  preference  to 
towns  or  cities  In  accordance  with  Section 

5  of  Chapter  84  of  the  Oeneral  I.,aw8. 

Plans  may  be  examined  and  specifica¬ 
tions  and  bidding  blanks  may  be  obtained 
at  the  otllce  of  the  State  Board  of  Public 
Roads,  State  House.  Providence,  R.  I., 
on  and  after  Friday,  February  21,  1919, 
every  week  day  (except  holidays  and  Sat¬ 
urdays)  between  the  hours  of  9  a.m.  and 

6  p.m.,  Saturdays  9  a.m.  to  12m. 

STATE  BOARD  OF  PUBLIC  ROADS 

ABRAM  L.  ATWOOD 
BENJAMIN  F  ROBINSON 
FRANK  COLE 

♦  MICH  A  El,  VAN  BUEREN 

J.  HENRY  WOODARD 


Sink  Well 

Illinois. 

Desire  to  sink  well  about  18  ft.  diam¬ 
eter  through  top  soil,  sand  and  gravel  with 
streaks  of  blue  clay  to  depth  of  45  ft.  to 
water  Ix'aring  strata. 

Correspondence  Invited  from  contractors 
with  experience  along  this  line.  Address 
FW-761,  Engineering  News-Record. 
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PROPOSAUS  FOR  LEVEE  WORK.— 
Office  of  the  Secretary,  Mississippi  River 
Commission,  1311  International  IJfe  Build- 
'  ing,  St.  Txiuis,  Mo. — Sealed  proposals  will 

!be  received  here  until  11  a.m.,  March  19, 
1919.  for  constructing  about  110.000  cubic 
yards  of  earthwork  (75,000  cubic  yards  hy¬ 
draulic  fill  In  old  borrow  pits;  and  35.000 
I  cubic  yards  levee  enlargement)  In  the  Hunt 
I  Drainage  District.  III.  Further  informa- 
I  tion  on  application. 


Contractors— this  is  for  you! 

What  is  Engineering  Contract 
Bond  Service? 

Why  is  it  a  better  service  for  you? 
Find  out — Got  in  touch  with  mo 
TRY  ME  OUT 
SoNurt  Sorvioo  Roolljr  Sorvos 

fhmnm,  Wir*  or  Writ*  -  , 

HARMON  V.  SWART 

If  Liberty  Street,  New  York  City 


Rids:  Feb.  28. 

State  Road  Work 

('onnectlcut. 

SEAl.ED  PRrtPOSAI-S  will  be  rei-elvwl 
by  the  State  Highway  CommIs.Hioner,  Fourth 
Floor,  West  End,  State  Capitol.  Hartford, 
(’onnectlcut,  until  2  IV. M.,  Friday,  Fcbruur> 
28,  1919  for  the  following  se<  tlons  of  State 
work  In  accordance  witli  plans  and  spi'ci- 
ffcatlons  on  (He  In  the  o(tl<-e  of  the  State 
Higiiway  Comnilssloncr  and  at  the  follow¬ 
ing  places : 

TOWNS  OF  AVON  AND  FAR.MINGTON  : 
About  9938  linear  feet  of  Native  Stone  on  the 
River  Road.  I ’Ians  and  specifications  with 
R.  W.  Stevens,  Division  Engineer,  408 
Main  Street,  Hartford,  Conn. 

TOWN  OF  GROTON;  About  13.933  linear 
feet  of  Conerete  Roadt  native  stone  to  be 
used)  on  the  (Jroton-Poquonoc  Bridge  Road 
Ulans  and  speeifieutlons  at  offiee  of  A.  W, 
Bushel),  Division  Engineer,  Thayer  Build« 
ing,  Norwieh,  Conn. 

TOWN  OF  NORTH  CANAAN;  A  three 
span  relnfori'cd  concrete  ''T”  Beam  Bridge 
over  Blai-kberry  River  on  the  (''anaan-I.,ake- 
ville  Road.  Plans  and  Bpe<-inoatlons  at  ofllee 
of  R.  S.  Huibcrt.  Division  Engineer,  Sta¬ 
tion  A,  Winsted,  Conn, 
j  TOWN  OF  NORTH  HAVEN:  About  2930 
linear  feet  of  Native  stone  Macadam  on  the 
Cllnkinvllle-Northford  Road.  Plans  and 
spei'lfirations  at  Town  Clerk’s  ofllee. 

TOWN  OF  .STRATFORD;  About  7800 
linear  feet  of  Hassam,  Conerete,  Warrentite 
Topeka,  or  Aspiialt  on  Barnum  Ave.  No 
plans.  Sp<‘eifleatlons  at  offlee  of  E.  C. 
Weiden,  Division  Engineer,  Chamlwr  of 
Commerce  Bldg..  New  Haven.  Conn. 

TOWNS  OF  THOMA.STON  AND  WA¬ 
TERTOWN  :  A  reinforced  concrete  “T” 
fleam  Bridge  over  Branch  of  Naugatuck 
River  on  the  Morris  Road.  Plans  and  M|>e<’i- 
flcatlons  at  office  of  Thomaston  Selectmen 
and  at  office  of  Watertown  Seleetment. 

TOWNS  OF  WATERBXTRY  ANDTHO.VI- 
ASTON ;  About  7258  linear  feet  of  conerete 
or  Topeka  over  6"  concrete  base  on  the  Wa- 
terbury-Thomaston  Road.  Specifications  at 
office  of  E.  C.  Weiden.  Division  Engineer, 
Chember  of  Commerce  Bldg.,  New  Haven 
Conn. 

All  bids  must  be  accompanied  by  a  sure¬ 
ty  company  bond  or  a  certified  che<-k  not 
less  than  one-  third  of  the  cost  of  the 
work.  The  State  Highway  Commissioner 
reserves  the  right  to  reject  any  ami  at* 
bids. 

Dated  at  Hartford,  Connecticut, 

February  17,  1919. 

c.  J.  BENNErrr. 

STATE  HIGHWAY  COMMISSIONER. 
FOURTH  FLOOR.  WEST  END,  CAPITOL, 
HARTFORD.  CONN. 


OFFICE  OF  THE  COMMISSIONERS,  D. 
C..  Washington,  D.  C.,  Feb.  12. 1919.— Sealed 
proposals  will  be  received  at  the  office  of 
the  Secretary  of  Board  of  Commissioners. 
Room  511,  District  Building,  until  2  o'clock 
P.M.,  Thursday,  March  6.  1919.  for  paving 
various  streets  and  avenues  in  the  District 
of  Columbia  with  sheet  asphalt.  Forms  of 
Proposal,  Specifications,  together  with  nec¬ 
essary  information,  may  be  obtained  from 
the  Chief  Clerk,  of  the  Engineer  Depart¬ 
ment.  Room  427,  District  Building.  I.,OUTS 
BROWNIX)W,  W.  GWYNN  GARDINER. 
CHARLES  W.  KUTZ,  Commissioners.  D.  C, 


'  U.  8.  ENGINEER  OFFICE.  SEATTLE. 
WASH. — Sealed  proposals  for  construction 
of  bank  revetment  and  Jetties,  and  for 
dredging  Nome  Harbor,  Alaska,  will  be  re¬ 
ceived  at  this  office  and  at  the  office  of  the 
District  Judm,  Nome,  Alaska,  until  noon 
on  March  15,  1919.  and  then  opened.  In¬ 
formation  on  application. 


SEARCHLIGHT  SECTION 


82,  No.  » 

■Hi  ^■‘‘"■s-Record 


Put  Public  Buying  on 
an  E^ciency  Basis 

NOW,  more  than  ever  before,  it  is  important  that  those  having 
contracts  to  let,  whether  for  new  work  or  the  furnishing  of 
machinery  or  supplies,  should  consider  the  best  methods  of 
securing  extensive  competition  and  low  bids. 

Engineering  News-Record 

with  a  circulation  of  over  32,000  a  week,  reaches  almost  every  worth¬ 
while  contractor,  manufacturer  and  dealer  interested  in  public  con¬ 
tracts. 

Over  4,000  Official  Proposals 

have  been  published  each  year  in  Engineering  News  and  Engineer¬ 
ing  Record,  now  consolidated  as  the  Engineering  News-Record. 
These  small  investments  for  advertising  have  invariably  saved  large 
sums  on  the  contract  prices.  You  can  now  cover  the  entire  field  and 
secure  the  greatest  possible  competition  from  reliable  contractors  by 
publishing  your  advertisements  for  bids  in  the 

One  Dominant  Paper 

This  will  put  your  public  buying  on  an  efficiency  basis.  It  will  make 
the  tax  payers*  money  go  farther  and  will  give  you  a  reputation  for 
a  business  administration.  Local  bidders  always  figure  closer  when 
they  find  that  the  letting  of  a  contract  is  being  advertised  in 

The  One  Nationally  Recognized  Medium  for 
Proposal  Advertising 

Engineering  News-Record 


J 
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Canal  Improvements 


STATK  OK  NKW  YOKK 
OFFICK  OK  SUI'KKINTKXIJKXT  OK 
PUBLIC  WOKKS 
XOTICK  TO  COXTKACTOHS 

Albany,  Kebruary  10th,  1919. 
Seal*<l  proj)osal«  will  be  received  by  the 
undersiKned  at  his  olHce  in  the  Capitol  at 
Albany.  X.  Y..  unti  Itwelve  o'clock  nooi\ 
of  Tuesday,  March  11th.  1919.  at  which 
place  and  hour  they  will  be  publicly  opened 
and  read,  for  improving  the  Xew  York 
State  canals  pursuant  to  the  provisions  of 
Chapter  147  of  the  Laws  of  1903.  and  of 
the  acta  amendatory  thereof  and  supple¬ 
mentary  thereto,  and  Chapter  570  of  the 
Laws  of  1915,  as  follows; 


Price,  $3.60  an  inch — Copy  can  be 
received  until  Wednesday,  10  a.m., 
for  issue  out  the  next  morning. 
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COXTRACT  XO.  190 
Krie  Canal — Section  9 

For  completinK  the  canal  from  King's 
Bend  to  the  Lehigh  Valley  railroad  cross¬ 
ing  at  Rochester. 

Sheets  1  to  14,  inclusive. 

Plans  may  be  seen  and  detailed  speci¬ 
fications,  engineer’s  estimate  of  quantities, 
proposal  blanks,  form  of  contract  and  bonds 
required  and  other  information  for  pro¬ 
posers  may  be  had  at  the  office  of  the 
Superintendent  of  Public  Works  at  Albany, 
X.  Y.,  at  the  office  of  the  .\ssistant  Super¬ 
intendent  of  Public  Works  for  the  Middle 
Division  at  Syracuse.  X.  Y..  at  the  office  of 
the  Assi.stant  Superintendent  of  Public 
Works  for  the  Western  Division  at  Roches¬ 
ter,  X.  Y.,  and  at  the  canal  office,  Spauld¬ 
ing's  Exchange,  Buffalo,  X.  Y. 

Copies  of  detailed  plana  or  drawings 
may  be  obtained  from  the  State  Engineer 
and  Surveyor  at  Albany,  X.  Y.,  upon  pay¬ 
ment  to  him*of  the  cost  of  producing  them. 

Monthly  estimates  will  be  paid  of  nine¬ 
ty  per  centum  (90  per  cent.)  of  the  work 
done  at  the  contract  price.  FTvery  proposal 
for  said  work  must  be  accompanied  by  a 
money  deiiosit  in  the  form  of  a  draft  or 
certified  check  upon  some  good  hanking  in¬ 
stitution  in  the  city  of  Albany  or  .Xew 
York.  Issued  by  a  national  or  state  bank  in 
good  credit  within  the  state  and  payable 
at  sight  to  the  Superintendent  of  Public 
Works  for  five  per  centum  (5  per  cent.)  of 
the  amount  of  the  propo.sal. 

The  person  whose  proposal  shall  be  ac¬ 
cepted  will  be  required  to  execute  a  con¬ 
tract  and  furnish  bonds  within  ten  days 
from  the  date  of  notice  of  award  delivered 
to  him  or  them  In  person  or  mailed  to  the 
addre.ss  given  in  the  proposal. 

Upon  execution  of  the  contract  and  ap¬ 
proval  of  bonds,  the  certified  check  or  draft 
will  be  returned  to  the  proposer  unle.ss  the 
same  shall  have  been  presented  for  collec¬ 
tion  prior  to  such  time  In  which  case  the 
amount  of  the  deposit  will  be  refunded  by 
the  Superintendent  of  Public  Works. 

The  deposits  of  bidders  other  than  the 
one  to  whom  the  award  of  contract  shall 
be  made  will  be  returned  immediately  after 
the  award  has  been  made. 

The  bond  required  for  the  faithful  per¬ 
formance  of  the  contract  shall  be  In  such 
*um  as  shall  be  fixed  by  the  Superintend¬ 
ent  of  Public  Works,  which  sum  shall  not 
be  less  than  twenty  per  centum  (20  per 
cent )  of  the  estimated  cost  of  the  work 
according  to  the  contract  price,  and  an  ad¬ 
ditional  bond,  known  as  the  labor  bond,  in 
the  .^um  of  ten  per  centum  (10  per  cent.) 


The  publication  of  an  ad¬ 
vertisement  on  this  page 
is  an  official  notice  that 
bids  are  wanted  from 
other  than  local  bidders. 

It  is  also  a  guarantee  that 
maximum  competition  is  in¬ 
vited  because  Engineering 
News- Record  is  the  one  nation¬ 
ally  recognized  medium  for 
Proposal  advertising.  Its 
Searchlight  Section  is  read 
each  week  by  nearly  every 
worth-while  contractor  in  this 
country  who  bids  on  public 
work  outside  his  own  city. 
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of  the  amount  of  the  e.stimated  cost  of  the 
work  according  to  the  contract  price,  will 
be  required  as  security  that  the  contractor 
will  pay  in  full  at  least  once  In  each  ntonth 
all  laborers  employed  by  him  U|)on  the 
vvork  specified  to  be  done  in  the  contract. 

In  the  event  that  more  than  one  surety 
company  Is  offered  as  surety  on  said  bonds 
co-insurance  only  will  be  accepted. 

Each  pro|)osal  must  be  addressed  to  the 
Superintendent  of  Public  Works.  Albany, 
X.  Y.,  and  must  be  endorsed  on  the  envel¬ 
ope  with  the  name  of  the  construction  for 
which  the  proposal  is  made. 

Award,  If  made,  will  be  made  to  the 
person  or  persons  whose  proposal  shall  be 
lowest  in  cost  to  the  State  for  doing  the 
work,  and  which  shall  comply  with  all  pro¬ 
visions  required  to  render  it  formal.  Before 
any  award  shall  be  made  the  lowest  bid¬ 
der  will  he  required  to  satisfy  the  Super¬ 
intendent  of  Public  Works  of  his  ability 
to  provide  suitable  equipment  and  mate¬ 
rials  for  the  proper  performance  of  the 
work. 

The  right  is  reserved  to  reject  all  pro¬ 
posals  and  readvertise  and  award  the  con¬ 
tract  in  the  regular  manner  If,  in  the 
judgment  of  the  undersigned,  the  interests 
of  the  state  will  be  enhanced  thereby. 

LEWIS  XIXOX. 

Superintendent  of  Public  Works. 


Bids:  March  22. 

Eleven 'Miles  of  Railroad 

Tillamook  County,  Oregon. 

Bids  will  be  received  up  to  March  I7th, 
1919,  and  contract  will  be  awarded  March 
22.  1919,  by  this  company  for  the  construc¬ 
tion  of  about  eleven  miles  of  standard 
gauge  railroad  In  Tillamook  County,  Ore¬ 
gon.  Proposals,  maps  and  all  data  neces¬ 
sary  for  Intelligent  estimates  can  be  had  by 
addressing  or  calling  A.  P.  Cole.  Chief  En¬ 
gineer,  904  Lewis  Building,  Portland,  Ore¬ 
gon,  (or  c/o  Bay  City  P.  O..  Oregon). 

THE  WHITXEY  COMPAXY 


Bids:  March  L). 

Steel  Deck  Plate  Girder 
Railroad  Bridge 

Cliaileston.  .Miss. 

Bids  will  b»-  reeeivtai  until  .March  l.'i. 
1919.  for  furnishinK  al!  laluir,  const riK't ion 
plant  and  all  equipment  foi  the  <'ompletc 
erection  of  the  sub-  ami  suta-r-sti-.icture  of 
a  steel  railroad  bridge  for  the  l.amh-Kisli 
Lumber  Company,  Charleston.  Miss.,  aero.s.s 
the  Tulluliatehie  River,  .seven  miles  west¬ 
erly  of  Charleston.  Tallahatchie  County. 
Missi.ssippi. 

The  bridge  will  consist  of  three  deik 
plate  girder  spans,  forty,  seventy-four  and 
sixty -one  feet  in  length,  tlie  central  74-fl 
spun  being  a  vertical  lift  span  of  the  “Wad¬ 
dell”  type.  The  spans  will  be  carried  on 
four  con<  rete  piers,  pedestals  of  which  will 
rest  on  wooden  piles.  Approximate  quan¬ 
tities  are  as  follows: 

Con<  n'te  in  piers  base.s . 420  eu.yd. 

Piles  below  bases  of  piers . 2750  lin.ft. 

Con<Tete  in  piers  shafts .  ."iOO  eu.yd. 

Structural  steel  .  130  tons 

Machinery  .  It  tons 

Hiiils  anil  fastenings  . 8000  U>. 

Timber  in  deck  .  37  M.ft. 

All  materials  will  be  delivered  to  the 
contractor  f.o.b.  ears  at  the  bridge  site. 
The  bridge  approaches  will  not  be  ineludeil 
in  the  contract. 

The  present  contract  form  and  specifica¬ 
tions  are  prepared  on  a  fixed  cost  plus 
fixed  profit  basis,  wherein  the  bidder  states 
his  estinmteii  cost  and  profit,  and  If  he 
under  runs  his  estimate  of  cost  he  receives 
bonus,  where  as  If  he  over  runs  he  loses 
part  of  his  profit,  but  proposals  and  bids 
ba.sed  on  a  “lump  sum  contract”  will  be  also 
carefully  considered. 

Eai'h  bid  is  to  hi-  accompanied  by  a  cer¬ 
tified  cheek  for  one  thousand  dollars  pay¬ 
able  to  the  I.,amb-Fi8h  LunibiT  Uompany. 
The  right  is  reserveil  to  rejeet  any  and 
all  bids. 

Plans  and  sp<-eiflcations  can  be  obtained 
from 

LAMR-FI.SH  LILMRER  COMPAXY, 
V'lCTOR  K.  Waonkr,  Civil  Engineer. 

Charleston.  Mississippi. 


Rids:  March  10. 

Grading  and  Paving  Roadways 


IT.  S.  EXOIXEER  OFFICE.  SEATTLE, 
WASH. — Sealed  proposals  for  construction 
of  bank  revetment  and  jetties,  and  for 
dredging  Nome  Harbor,  Alaska,  will  be  re¬ 
ceive  at  this  office  and  at  the  office  of  the 
District  Judge,  Nome,  Alaska,  until  noon 
on  March  15,  1919.  and  then  opened.  In¬ 
formation  on  application. 


KNOX  COUNTY  CO.M’S.  OFFICE 
Mt.  Vernon,  Ohio. 

Sealed  proposals  will  he  received  at  the 
office  of  the  County  Auditor  Mt.  Vernon. 
Ohio,  until  1  o’clock  P.M.,  Monday,  March 
10,  1919,  for  Improvements  in: 

Hilllar  Twp.,  Knox  Co.,  on  Sec.  “A”  of 
the  Cenferburg-Croton  Road.  For  con¬ 
structing  culverts  and  briitgos,  grading 
roadway  and  paving  with  tar-bound  m.ac- 
adam.  Width;  Pavement.  14  ft.  Roadway. 
26  ft.  I.«ngth,  9436.5  ft.,  or  1.78  miles. 

Elstimated  cost  of  construction,  $40,691.68. 

Date  set  for  completion,  Xov.  1,  1919. 

The  bidder  must  submit  a  proposal  and 
contract  bond  for  an  -amount  equal  to  the 
amount  of  the  estimated  cost. 

Plans  and  specifications  are  on  file  In  the 
office  of  the  County  Surveyor  and  the 
County  Auditor. 

The  County  Commissioner*  reserve  the 
right  to  rx'Jce't  any  or  all  bids. 

A.  D.  RINEHART,  County  Auditor. 

Dated:  February  11,  1919. 


Febniiuy  27,  1919 

]pnp.  News- Record 
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OFFICIAL  PROPOSALS 

Hiiln :  March  5. 

Highway  Reconstruction 

STATK  UK  KtlUDK  ISUANL) 
STATE  BOARD  OK  PUBLIC  ROADS 
Stall'd  pro|>OHalH  for  the  reconstruction 
under  the  pruvlslons  of  the  Kederal  Aid 
Road  Act  of  a  section  of  state  highway  2.04 
miles  in  length  located  upon  the  Boston 
Neck  Road  in  the  towns  of  North  Kings¬ 
town  and  Narragansett  will  be  received  by 
the  State  Board  of  i’ublic  Hoads  at  its 
ottice.  Slate  House,  Providence,  R.  I.,  until 
12  m.  on  Wednesday,  March  6,  1919,  at 
which  time  they  will  be  opened  and  read 
in  public. 

The  principal  quantities  involved  are  as 
follows : 

Earth  Excavation  . 7000  cu.yds. 

Stone  Kill  Koundation . 1450  cu.yds. 

Gravel  Koundation . 7875  cu.yds. 

Crushed  Stone  . 7000  tons 

Hauling,  heating  and  applying 
bituminous  binder  (Penetra¬ 
tion  Method)  . 60000  gallons 

Rids  msut  be  made  upon  blank  forms 
to  be  furnished  by  the  Board.  No  bids 
will  be  received  unless  accompanied  by  a 
certified  check  for  the  sum  of  $200.00  pay¬ 
able  to  the  State  of  Rhode  Island. 

The  Board  reserves  the  right  to  reject 
any  and  ail  bids  and  to  give  preference  to 
towns  or  cities  In  accordance  with  Section 
5  of  Chapter  84  of  the  General  I.iaws. 

Plans  may  be  examined  and  specifica¬ 
tions  and  bidding  blanks  may  be  obtained 
at  the  office  of  the  State  Board  of  Public 
Roads,  State  House.  Providence,  R.  I., 
on  and  after  Kriday,  Kebruary  21,  1919, 
every  week  day  (except  holidays  and  Sat¬ 
urdays)  between  the  hours  of  9  a.ra.  and 
5  p.m.,  Saturdays  9  a.m.  to  12m. 

STATE  BOARD  OF  PUBLIC  ROADS 
ABRAM  L.  ATWOOD 
BENJAMIN  F.  ROBINSON 
PRANK  COLE 
MICHAEL  VAN  BUEREN 
J.  HENRY  WOODARD 


Bids:  Mardi  20. 

Wooden  Bridge 

Springfield,  Mass. 

Sealed  proposals  will  be  received  by  the 
Board  of  Supervisors  of  the  Department  of 
Streets  and  Engineering, 'Springfield,  Mass., 
at  the  office  of  the ’City  Clerk  until  12  M., 
March  20,  1919,  for  furnishing  falsework 
and  labor  for  removing  three  180-ft.  spans 
of  the  Old  Toll  Bridge,  a  timber  structure 
across  the  Connecticut  River  between 
Springfield  and  West  Springfield  and  for 
erecting  the  superstructure  of  a  new  bridge 
with  six  90-ft.  wooden  lattice  truss  spans 
in  place  thereof. 

Plans,  specifications,  proposal  and  con¬ 
tract  forms  may  be  obtained  from  the  Su¬ 
perintendent  of  Streets  and  Engineering, 
Springfield,  Mass. 

ROBERT  P.  MARSH, 
Supt.  of  Streets  and  Engineering. 

Feb.  17,  1919. 


PROPOSAI.,S  FOR  LEVEE  WORK.— 
Office  of  the  Secretary.  Mississippi  River 
Commission,  1211  International  IJfe  Build¬ 
ing,  St.  J^uis.  Mo. — Sealed  proposals  will 
bo  received  here  until  11  a.m..  March  19, 
1919.  for  constructing  about  290,000  cubic 
Yards  of  e.arthwork  (210,000  cubic  yards 
hydraulic  fill  in  old  borrow  pits :  and  80.- 
000  cubic  yards  levee  enlargement)  in  the 
IJma  I>ake  Dralnsg^'  District,  Ill.  Further 
information  on  application. 


PROl’OSAIJS  KGR  DREDGING.  U.  S. 
Engineer  Olflo<'.  Old  Federal  Building,  Wll- 
mtagten,  Del. — Scaled  proposals  will  be  re¬ 
ceived  here  until  II  A.M..  March  24.  1919, 
and  then  opened,  for  dredging  Smyrna 
River,  Del.  Further  information  on  appli¬ 
cation. 


OFFICIAL  PROPOSALS 

Bids:  March  25. 

Steel  Pipe  and  Appurtenances 

Jersey  City,  N.  J. 

Sealed  proposals  fur  furnishing  and  lay¬ 
ing,  complete,  34,590  ft.  of  72-ln.  rivet- 
ted  steel  pi|>e  and  appurtenances,  will  be 
received  by  the  Board  of  Commissioners  of 
Jersey  City,  N.  J.,  In  the  As.>iembly  Cham¬ 
ber  of  the  City  Hall,  Jersey  City,  N.  J., 
Tuesday,  March  25,  1919,  at  2  P.M..  at 
which  place  and  time  they  will  be  publicly 
opened. 

I’roposals  must  b«>  accompanied  by  the 
consent  in  writing  of  a  surety  company 
authorls<‘d  to  do  busine.ss  according  to  the 
laws  of  the  State  of  New  Jersey,  that, 
should  the  proposal  be  accepted  it  will  be- 
iome  surety  in  the  full  amount  of  the  con¬ 
tract,  as  provided  in  specifications  and  in 
Chapter  75,  P.  L.  1918,  of  the  State  of  New 
Jersey. 

('•opies  of  the  'plans,  proposal  forms, 
specifications  and  forms  of  bond  and  con¬ 
tracts,  can  be  seen  at  the  office  of  Frank 
A.  Dolan,  City  Clerk.  City  Hall,  Jersey  City, 
N.  J.,  or  at  the  office  of  Michael  I.  Kagen, 
Director,  Department  of  Stre«‘t8  and  Pub¬ 
lic  Improvements,  City  Hall,  Jersey  City, 
N.  J.,  or  at  the  office  of  Mr.  Clyde  Potts, 
Consulting  Engineer,  30  Church  Street.  New 
York  City,  or  may  be  obtained  at  the  office 
of  Michael  I.  Fagen,  Director,  Department 
of  Streets  and  Public  Improvements.  City 
Hall,  Jersey  City,  N.  J.,  or  at  the  office  of 
Mr.  Cfiyde  Potts,  Consulting  Engineer,  30 
Church  Street,  New  York  City,  by  prospec¬ 
tive  bidders,  upon  depositing  twenty-five 
($25)  dollars,  which  sum  will  be  refunded 
on  return  of  the  plans  and  specifications 
within  ten  days  after  the  contract  has  be«‘n 
awarded,  if  same  are  in  good  condition 
when  returned. 

he  Board  of  Commissioners  of  Jersey 
City  reserves  the  right  to  reject  any  and 
all  proposals. 

By  order  of  the  Board  of  Commissioners 
of  Jersey  City. 

FRANK  A.  DOLAN. 

City  Clerk. 

Dated:  Feb.  18,  1919.' 

Bids:  March  5. 

Gravity  Water  Line 

City  of  Winston-Salem,  N.  C. 

Sealed  proposals  for  the  ditching  and 
laying  of  10,400  ft.  of  30-in.  wood  stave 
pipe  will  be  received  by  the  City  of  Win¬ 
ston-Salem  up  to  4  o’rtock  P.M.,  of  the 
fifth  day  of  March.  1919.  Proposals  to  be 
addressed  to  Commissioner  of  Public 
Works,  and  endorsed  “Proposals  for  Water 
Line.” 

Plans  may  be  seen  and  speci(m.tions  and 
blank  forms  of  proposal  may  be  obtained 
at  the  office  of  the  Commissioner  of  Pub¬ 
lic  Works. 

A  certified  check  equal  to  5%  of  the 
amount  of  the  bid  and  made  payable  to 
the  Treasurer  of  the  City  of  Winston- 
Salem  will  be  required  to  accompany  each 
bid. 

The  right  Is  reserved  to  reject  any  and 
all  blda 

JOSEPH  FIRTH, 
Commissioner  of  Public  Works. 


PROPOSALS  FOR  LEVEE  WORK. — 
Office  of  the  Secretary,  Mississippi  River 
Commission,  1311  International  Life  Build¬ 
ing.  St.  Louis,  Mo. — Sealed  proposals  will 
be  received  here  until  11  a.m.,  March  19, 
1919,  for  constructing  about  llO.OOO  cubic 


draulic  fill  in  old  borrow  pits;  and  35.000 
cubic  yards  levee  enlargement)  In  the  Hunt 
Drainage  District,  IlL  Further  informa¬ 
tion  on  application. 


OFFICIAL  PROPOSALS 


Bids:  March  4. 

Construction,  Heating,  Etc. 

Utica.  X.  Y. 

Sealed  proposals  for  mortuary  aid  la¬ 
boratory,  construction,  heating.  plumbinB 
and  electric  work,  Utica  State  ll(i,-|,aai 
Utica,  N.  y.,  will  be  received  by  thi  state 
Hospital  Commission.  Capitol,  .MIck  y 
Y.,  until  3  o'clock  I’..\I.  on  Tuesday,  March 
4,  1919,  when  they  will  be  publicly  (ip.-tud 
and  read.  Proposals  shall  be  iiulost.i  in 
an  envelope  furnished  by  the  State  Ar¬ 
chitect,  sealed  and  addressed,  and  shall  h« 
accompanied  by  a  certified  check  in  the 
sum  of  five  per  cent  (5^)  of  the  amount 
of  the  proposal.  The  contractors  to  whom 
the  awards  are  made  will  be  required  to 
furnish  surety  company  bonds  in  the  .-ium 
of  fifty  per  cent  (50%)  of  the  jimount 
of  the  contract  within  thirty  (30)  days 
after  official  notice  of  award  of  contract 
and  in  accordance  with  the  term.s  of  .S|)c,  |. 
ficatlons  Nos.  3153,  3155,  3156  and  3iri7. 
The  right  is  reserved  to  reject  any  or  all 
bids.  Drawings  and  specification.s  may  be 
consulted  at  the  Utica  State  Hospital, 
Utica,  N.  Y.,  at  the  New  York  Office  of 
the  Department  of  Architecture,  Room  1715 
Tribune  Building,  and  at  the  Department 
of  Architecture,  Capitol,  Albany.  y. 
Drawings  and  specifications  and  blank 
forms  of  proposal  may  be  obtained  at  the 
Department  of  Architecture,  Capitol.  Al¬ 
bany.  N.  y.,  upon  reasonable  notice  to  and 
in  the  discretion  of  the  State  Architect, 
L.  F.  Pilcher,  Capitol,  Albany,  N.  Y. 

Dated:  P’ebruary  10,  1919. 

R  S.  ELWOOD. 

Secretary.  State  Hospital  Commission. 


Bids:  March  1. 

Sewerage  System 

Phillipsburg,  N.  J. 

Sealed  proposals  for  the  construction  of 
the  sewerage  system  will  be  received  by  the 
Board  of  Commissioners  of  the  Town  of 
Phillipsburg,  New  Jersey,  until  1  P.M.. 
Monday,  March  3.  1919. 

The  work  consists  of  CTontract  III — Col¬ 
lecting  Trunk  Sewer: 

1287  ft.  20-in.  vitrified  pipe  sewer. 

3014  ft.  24-ln.  vitrified  pipe  sewer. 

351  ft.  27-in.  vitrified  pipe  sewer. 

24  manholes. 

Contract  V — South  Main  Street  Storm 
Sewer : 

171  ft.  18-ln.  vitrified  pipe  sewer. 

963  ft.  22-ln.  vitrified  pipe  sewer. 

409  ft.  24-ln.  vitrified  pipe  sewer. 

8  manholes. 

A  certified  check  drawn  to  the  order 
of  James  L.  Lomerson,  Treasurer,  in  the 
sum  of  one  thousand  dollars  ($1000),  must 
accompany  each  proposal,  to  be  held  as 
liquidated  damages.  Plans,  profiles,  speci¬ 
fications.  blank  forms  of  proposals,  and 
all  other  information  may  be  obtained  at 
the  office  of  the  Town  Engineer.  The 
Board  reserves  the  right  to  reject  any 
part  of  any  proposal,  or  any  and  all  pro¬ 
posals. 

C.  E.  TILTON,  Town  Engineer. 

February  10,  1919. 


PROPOSAI.J?  FOR  CTOAL.  Office  of  the 
District  Engineer,  Mississippi  lUver  Dredg¬ 
ing  District.  U,  S.  Dredge  Depot,  opjwslu 
Memphis.  Tenn. — Sealed  proposals  will  M 
received  here  until  12  M.,  March  31,  1911. 
anl  then  opened,  for  furnishing  14.000  ton* 
coal  In  barges.  Further  li^formatlon  on  ap¬ 
plication  to  the  District  Engineer. 

Box  1017,  Memphis.  Tenn. 
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Hlds;  March  19. 

Filtration  Plant 

CONTRACT  27 

Hartfonl.  Conn. 

Sealed  proposals,  adilrcsscil  to  the  Boanl 
of  Water  Comiiiiasionera  of  the  City  ol 
Hartford,  will  bt"  received  at  the  office  of 
the  Hoard,  Municipal  lluildinR,  Hartford, 
until  12  M.,  We<lnesday,  March  19,  1919, 
for  the  construction  of  eight  concrete-cov¬ 
ered  niter  beds  an  aerator  and  connecting 
pipe  linea. 

I’lans  and  speciflcations  may  be  obtained 
after  March  5  at  the  office  of  the  Manager 
and  Chief  Kngineer,  on  deposit  of  |10  which 
will  be  refunded  on  the  return,  in  good 
condition,  of  both  plans  and  speciflcations 
Speciflcations  U8e<l  in  making  a  bid  will 
be  considered  as  returned.  I*rlor  to  Marcli 
5  plans  may  be  seen  at  the  office  of  the 
Manager  and  t'hief  Knglneer  and  the  site 
of  the  work  visitetl. 

A  certified  check  or  cashier’s  che<'k  foi 
$25,000  must  accompany  each  bid  and  the 
successful  bidder  will  be  re<iuire<l  to  fur- 
nis  1  bonds  in  the  sum  of  |t00,000. 

The  right  is  reserved  to  rejer-t  any  atid 
all  bids. 

HOARH  OF  WATER  COMMISSIONER.^ 
FRANK  E.  Howard,  President. 

FRED  D.  BERRY,  Secretary. 
CALEB  MILI>5  SAVILLE, 

Manager  and  Chief  Engineer, 

Pilgard  Building,  1026  Main  Street, 
Hartford,  Conn. 


Bld.s;  March  t. 

County  Road  Improvement 

Augusta,  (leorgia. 

Sealed  proposals  addressed  to  the  County 
Commissioners  of  Richmond  County,  Au¬ 
gusta,  Oa.,  will  be  received  until  11  o’clock 
A.M„  March  4.  1919,  by  County  Commis¬ 
sioners  of  Richmond  County,  for  furnishing 
labor  and  materials  for  paving  approxi¬ 
mately  two  (2)  miles  of  road,  beginning 
at  city  limits  of  Augu.sta,  Ua.,  to  be  di¬ 
vided  into  three  sections  of  6,200  sq.yd. 
each,  more  or  less. 

Each  bid  must  be  accompanied  by  cer¬ 
tified  check,  payable  to  the  Commissioners 
of  Roads  and  Revenues  of  Richmond  Coun¬ 
ty  <Oa.),  for  (5^)  five  per  cent  of  total 
sum  of  proposal  or  bid  as  a  guarantee  of 
good  faith. 

Detailed  plans  and  specifications  and 
maps  of  work  may  be  seen  and  examined 
after  February  16,  1919,  at  the  office  of 
the  County  Commissioners,  County  Court 
House,  Augusta,  Ga. 

The  County  Commissioners  reserve  the 
right  to  reject  any  and  all  bids  for  any 
or  all  sections  of  said  work. 

By  order  of  County  Commissioners,  Rich¬ 
mond  County,  Ga. 

W.  W.  HUNTER.  Engineer. 

Feb.  T.  1919. 


VoUcf  is  ta-reoy  giv^ii  = 

ill  be  rei  eived  by  Road  Committee  of  the 
*  rd  of  Chosen  Freeholders  of  Oie  Coun- 
of  tSaleiii.  for  the  building  of  4  th  and 
•lb  ge<li»ns  of  Malaga-l’ennsgrove  Road. 
^  die  toanship  of  PUesgrovc  in  the  t'oun- 
d  of  Ssleia,  with  a  concrete  surface,  es- 
dnisted  aiaounl  of  surface  pavement  re- 
.aiivJ  is  41,45$  sq.y<I..  and  opened  and 
rrad  in  puWic  at  the  Court  House  in  Salem, 
<*  .Manh  1«.  1919.  at  1«:30  A..M. 

Drawings,  siatiflcatlons  and  forms  of 
bid  contiact  and  bond  for  the  proposed 
aoiv.  prepared  by  IL  B.  Keasbey,  County 
Enyinier,  and  approved  by  Oie  State  Com- 
Biissioner  of  Public  Hoads  have  been  filed 
ti.  the  ofli<«  of  the  said  Engineer  at  Salem, 
X  J.,  ami  of  said  Commi.ssioner  at  the 
jsute  House,  Trenton,  N.  J.,  and  may  be 
inoisvled  by  prospective  bidders  during 
business  hours.  Bidders  will  be  furnished 
with  a  copy  of  the  speciflcations  and  blue 
pnnu  of  the  drawing  by  the  engineer  on 
proper  notit'e  and  payment  of  cost  of  prep- 
araiioa  Rida  must  be  made  on  the  stand¬ 
ard  proposal  forms  in  the  manner  desig¬ 
nated  therein  and  required  by  the  speciflea- 
tioas.  must  be  inclostMl  in  sealed  envelope's, 
bearing  tire  name  and  address  of  bidder  on 
the  outside,  addre.ssed  to  the  Hoad  Com¬ 
mittee  of  the  Board  of  Chosen  Freeholders 
of  the  County  of  Salem,  and  must  be  ac- 
roTnpanitd  by  a  certified  check  for  not 
liss  than  $106(1  and  be  delivered  at  the 
pla<e  and  on  the  hour  above  named.  The 
aundard  proposal  form  is  attached  to  the 
ii|>ri  ifications,  «'ople8  of  which  will  be  fur¬ 
nished  on  application  to  engine«‘r. 

By  order  of  the  Board  of  Chosen  Free¬ 
holders  of  the  County  of  Salem. 

I.  C.  SMASHEY,  Clerk. 


Bids ;  March  20. 

Road  Work — Re-Letting 

West  Virginia. 

Sealed  proposals  for  the  construction  of 
the  following  roads  addressed  to  the  County 
Court  of  Barbour  County,  West  Virginia 
and  endor8c*d  “Proiwsals  for  Construction 
of  Class  A  Road  in  Barbour  C^ounty,”  will 
be  received  by  said  Court  at  the  office  the 
Clerk  of  said  Court  In  Philippi,  W.  Va., 
until  1  P.M.  on  the  20th  day  of  March,  1919. 

The  Fairmont  and  Beverley  Turnpike 
Federal  Aid  Projects  No.  16  and  No.  27— 
Bituminous  macadam:  14  ft  wide,  6.5 
miles. 

The  Junior  Road — Bituminous  macadam: 
14  ft.  wide.  2.85  miles. 

Plans  and  Speciflcations  may  be  seen 
at  the  office  of  said  County  Clerk  and  at 
the  office  of  the  State  Road  Commission, 
Charleston,  W.  Va. 

Proposals  shall  be  submitted  upon  the 
blank  forms  to  be  provided  by  the  under¬ 
signed  and  shall  be  accompanied  by  a 
certified  check  for  at  least  5  per  cent,  of 
the  total  amount  bid. 

The  right  Is  reserved  to  reject  any  or  all 
bids. 

S.  F.  HOFFMAN, 
Clerk  of  Barbour  County  Court, 

Philippi,  W.  Va. 


Bids:  March  10. 

Sanitary  Sewers 

Durham.  N.  C. 

Sealed  proposals  will  be  received  by  the 
Mayor  and  Board  of  Aldermen  of  the 
City  of  Durham,  N.  C.,  for  the  construc¬ 
tion  of  vitrified  pipe  sanitary  sewers,  until 
3:00  o’clock  P.M.,  March  10.  1919,  at 
which  time  they  will  be  opened  and  publicly 
read  at  the  Council  Chamber  of  the  said 
Board. 

The  work  consists  of  the  following: 

Alston  Ave.  Outfall - 11,159  feet — 12  Inch 

Alston  Ave.  Outfall....  936  feet —  8  Inch 
Main,  Morris,  Watkins 
and  Spring  Streets...  2,760  feet —  8  Inch 
Main  Street  House  Con¬ 
nections  .  8,400  feet —  6  Inch 

Neuse  River  Outfall. .  .12,100  feet — 24  Inch 
Plans  and  specifications  of  the  proposed 
work  may  be  had  at  the  office  of  the  City 
Engineer  between  the  hours  of  9i:00  A.M. 
and  5:00  P.M..  from  February  18th,  1919, 
to  March  10th,  1919. 

The  Board  reserves  the  right  to  reject 
any  or  all  bids,  or  to  accept  such  bids  as 
appear  In  Its  Judgment  to  be  for  the  best 
Interests  of  the  City. 

M.  E.  NEWSOM.  Mayor. 

GEO.  W.  WOODARD,  City  CTlerk. 

J.  L.  MOREHEAD,  City  Attorney. 

H.  W.  KUEFFNER,  City  Engineer 


March  4. 

Road  Improvement 

West  Virginia. 

■Sealed  proposals  for  the  Improvement  of 
the  following  roads  addressed  to  the  coun¬ 
ty  court  of  Hancock  county.  West  Virginia, 
will  be  received  by  the  undersigned  until 
1  P  M..  March  4.  1919; 

Section  A — Of  Federal  Aid  Project.  No. 
27,  ^  mile. 

Section  B — Of  Federal  Aid  Project.  No. 
22.  75/100  mile.  To  be  paved  with  brick 
on  concrete  base  9  ft.  wide. 

Section  2 — Lawrenceville  Road.  Grant 
41*trlct,  1  mile. 

Section  3 — Chekter-Pughtown  Road.  Grant 
4l«trlct.  1  mile. 

Section  2 — Harden's  Run  Road.  Clay  dis¬ 
trict.  i  mile. 

Section  3— Ewing  Run  Road.  Clay  dis¬ 
trict,  I  mile. 

To  be  paved  with  brick  or  concrete  9 
ft  wide. 

Plan.'i  and  speciflcations  may  be  seen  at 
the  office  of  the  County  Clerk  and  of  the 
Federal  Aid  Project  at  the  office  of  the 
State  Road  Commission,  CRiarleston,  W.  Va, 
Proposals  shall  be  submitted  on  blank  forms 
to  be  provided  by  the  undersigned  and 
'hall  be  accompanied  by  a  certified  check 
or  $B00  for  each  proposal.  The  right  Is 
reserved  to  reject  any  or  all  bids.  * 

R.  R.  HOi^BS, 

'  County  Clerk, 

New  Cumberland.  W.  Va. 


Bids:  March  18. 

Grading  Boulevard 

Kansas  City.  Mo. 

Bids  will  be  received  by  the  Board  of 
Park  Commissioners  of  Kansas  City,  Mis¬ 
souri,  up  to  2  o’clock  March  18th,  1919,  at 
their  office,  for  the  grading  of  Van  Brunt 
Boulevard  from  the  north  line  of  Van  Brunt 
Boulevard  along  12th  Street,  to  the  north 
line  of  Linwood  Boulevard.  Deposit  in  the 
sum  of  $1500.00,  cash  or  certified  check 
made  payable  to  the  City  Comptroller,  will 
be  required  with  each  bid.  Plans,  specifi¬ 
cations  and  form  of  contract  can  be  seen 
at  the  office  of  the  Board.  The  Board  re¬ 
serves  the  right  to  reject  any  or  all  pro¬ 
posals,  and  contract  may  be  let to  tho 
lowest  and  best. .(bidder.  AddUio'nal  in¬ 
formation  furnished  upon  application  to  T. 
C.  Harrington,  Secretary. 


PROPOSALS  FOR  LEVEE  WORK.— Of¬ 
fice  of  the  Secretary,  Mlssisaippl  River 
Commission,  1311  International  Life  Build¬ 
ing,  St.  Louis,  Mo. — Sealed  proposals  will 
be  received  here  until  11  a.m.,  March  26, 
1919,  for  constructing  about  47,000  cubic 
yards  of  earthwork  in  the  East  Cape 
Oirardeau  and  Clear  Creek  Drainage  Dis¬ 
trict.  Ill.  Rurther,  information  on  appli- 
(mtion.  , 


VALVE-OPERATING  MACHINERY.- 
U.  S.  Engineer  Office,  Wheeling.  W.  Va.— ' 
Sealed  proposals  will  be  received  here  until 
11  a.m.  (Eastern  time),  March  24,  1919. 
and  then  openeiT,  for  furnishing  and  de¬ 
livering  valve-operating  machinery  for 
Dams  Noa  23,  25  and  27,  Ohio  River.  In¬ 
formation  on  application. 
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liida:  March  H. 

Electric  Fixtures 

Hudaon,  N.  Y. 

Healed  proponaU  for  ele<'trlc  work — addi¬ 
tional  liRhta,  cottages  5.  7  and  10 — install¬ 
ing  ele<  tiic  fixtures.  New  York  State  Train¬ 
ing  School  for  OIrls,  Hudson,  N.  Y.,  will 
be  received  by  Mrs.  Annie  Win.sor  Allen, 
President  of  the  Hoard  of  Managers,  New 
York  State  Training  School  for  Girls,  Hud¬ 
son.  N.  V.,  until  5  o’clock  P.M.,  on  Friday. 
March  H.  1919,  when  they  will  be  publicly 
opened  and  read.  Projmsals  shall  be  in- 
c'lostal  In  an  envelo|>c  furnished  by  the 
State  Architect,  sealed  and  addressed,  ann 
shall  bt‘  accompanied  by  a  certified  check 
in  the  sum  of  five  per  cent  ( )  of  the 
amount  of  the  proposal.  The  contractor 
to  whom  the  award  is  made  will  be  re¬ 
quired  to  furnish  surety  compan.v  bond  in 
the  sum  of  fifty  per  cent  (.'>0%)  of  the 
amount  of  the  contract  within  thirty  (30) 
days  after  official  notice  of  awanl  of  con¬ 
tract  and  In  accordance  with  the  terms  of 
Specification  No.  3171.  The  right  is  re¬ 
served  to  reject  any  or  all  bids.  Drawings 
and  specifications  may  b«‘  consulted  at  the 
New  York  State  Training  School  for  Girls. 
Hudson.  N.  Y..  at  the  New  York  Office  of 
the  Department  of  Architecture,  1715  Tri¬ 
bune  Building,  and  at  the  Department  of 
Architecture.  Capitol,  Albany,  N.  Y.  Draw¬ 
ings  and  specifications  and  blank  forms 
of  proposal  may  be  obtained  at  the  De¬ 
partment  of  Architecture,  Capitol,  Albany, 
N.  Y.,  upon  reasonable  notice  to  and  in  the 
discretion  of  the  State  Architect,  L.  F. 
Pilcher,  Capitol.  Albany,  N.  Y. 

Dated:  February  17,  1919. 


Bids:  March  12. 


Paving 


OFFICE  OF  THE  PAVING  COMMISSION 
Baltimore,  Maryland. 
SEPARATE  SEADED  PROPOSAI.^;,  exe- 
<-uted  in  duplicate,  addressed  to  the  Board 
of  Awards,  care  of  the  City  Register,  will 
be  received  by  him  in  his  office,  in  the  City 
Hall,  until  12:00  M.  Wednesday,  March 
12th.  to  grade  curb  and  pave  with  Sheet 
Asphalt,  Vitrified  Block.  Wood  Block,  and 
Granite  Block  Redressed,  all  on  concrete 
base,  and  Cement  Concrete,  the  streets  and 
alleys  listed  In  the  following  contracts : 
CONTRACT  NO.  152 

From  To 

McElderry  St,  Milton  Ave.,  I.lnwood  Ave. 
McElderry  St.,  Wolfe  Sf.,  Oiester  St. 
Madison  St,  Patfn.  Park  Ave.,  I,uzerne  St. 
Collington  Ave.,  Ashland  Ave.,  Biddle  St. 
(.aJeewood  Ave.,  Baltimore  St..  Monument  St. 
Jefferson  St,  Milton  Ave.,  lakewood  Ave. 
Orleans  St,  Milton  Ave.,  Lakewood  Ave. 

Sheet  Asphalt  ....37,250  sq.yds. 

Vitrified  Block _  2.685  sq.yds. 

Granite  Block  Re- 

oressed .  105  sq.yd.s. 

Certified  Check  .  .  .  $2000.00 

CONTRACT  NO.  153 

lanvale  St..  Ihilaskl  St.  Druid  Hill  Ave. 
Payson  St..  lanvale  St,  Mosher  St. 
Lafayette  Ave.,  Payson  St.,  Fulton  Ave. 

Sheet  Asphalt  ....28,900  sq.yds. 
Vitrified  Block....  2.570  sq.yds. 
Granite  Block  Re¬ 
dressed  .  400  sq.yds. 

Wooil  Block .  2.200  sq.yds. 

Certified  Check  . . .  $2000.00 

CONTRACT  NO.  154 

Randall  St,  Hanover  St.,  Covington  St 
William  St..  Randall  St, 

Battery  Ave.,  Randall  St.. 

Cotington  St.,  Gittlnga  St.. 

Covington  St,  OittlL,gs  St, 

Clement  St,  Light  St, 


Clement  St 
Oittings  St 
Fort  .\ve. 
Falsom  St 
William  St 
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Grindail  St.,  Wiiliam  St,  Covington  St 
Oement  St,  Riverside  Ave.,  Key  Highway. 
I’oultney  St.,  Patapsco  St,  Light  St 

Sheet  A.sphalt  ....31,100  sq.yds. 

Vitrified  Block .  2,370  sq.yds. 

Certified  Check  . . .  $2000.00 

CONTRACT  NO.  165 
Barclay  St,  Chase  St,  Biddle  St 
Brentwood  Ave.,  Eager  St.  Biddle  St. 

Forrest  St..  Monument  St,  Eager  St 

Forrest  St  Chase  St,  Biddle  St 

Ashland  Ave.,  McKim  St.  Aisquith  St 

Somerset  St.,  Madison  St.  Biddle  St 

Sheet  Asphalt  ....16,570  sq.yds. 
Granite  Block  Re¬ 
dressed  .  120  sq.yds. 

Vitrified  Block  ....  1,620  sq.yds. 
Certified  Check  .  .  $1200.00 

CONTRACT  NO.  156 
Edmondson  Ave.,  Fremont  Ave.,  Clinton  Ave. 
Brune  St,  Franklin  St,  Harlem  Ave. 
Clinton  Ave.,  Franklin  St,  Myrtle  Ave. 
Argyle  Ave.,  Ljinvale  St,  Sewell  St. 

Sheet  Asphalt  ....14,000  sq.yds. 

Vitrified  Block .  1,060  .sq.yds. 

Certified  Check...  $1000.00 
CONTRAtrr  NO.  157 
Jordan  Alley,  Biddle  St.,  Lafayette  Ave. 
Jordan  Alley  Mosher  St,  Wilson  St. 

Jordan  Alley,  Robert  St,  North  Ave. 

Camel  Alley,  Madison  St,  Cathedral  St. 
Brexton  St,  Cathedral  St,  Eager  St 

Cement  Concrete  .  7,930  sq.yds. 
Vitrified  Block....  20  sq.yds. 

Wood  Blo<-k .  40  sq.yds. 

Certified  Check  . . .  $400.00 

The  figures  above  represent  the  approxi¬ 
mate  quantities  of  the  principal  Items  ap¬ 
pearing  in  the  contracts. 

Specifications  and  proposal  sheets  and  all 
other  Information  can  be  obtained  at  the 
office  of  the  Paving  Commission,  214  E. 
l.,exington  St.  A  deposit  of  $5.00  will  bo 
reqiured  for  specifications  covering  each 
<'ontract.  This  will  not  be  refunded  unless 
a  bid  is  filed. 

The  Board  of  Awards  reserves  the  rlgliJ 
to  reject  any  and  all  bids.  A  certified  check 
of  the  bidder  on  a  clearing-house  bank, 
drawn  to  the  order  of  the  Mayor  and  City 
Council  of  Baltimore  to  the  amount  as 
recited  above,  must  accompany  each  Mrt. 

The  successful  bidder  will  be  required  to 
furnish  bond  and  to  comply  with  the  City 
Charter  respecting  contracts. 

By  order  of  the  Paving  Commission. 

S,  C.  ROWLAND,  Chairman. 

J.  MYERS  HEDIAN,  Secretary. 
.VPI’ROVED  : 

J.  BARRV  MAHOOL, 

Acting  Pres.  Board  of  Awards. 

FRANK  DRISCOLL,  Asst  City  Solicitor. 
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in  Greene  Co. ;  5600  feet  of  p. 
Crete  in  I.,ancaster  Co.  ;  49iph 
forced  Concrete  in  I.awrt  n(  ■ 


Bids:  March  20. 

Pavement  Reconstruction 

PENNSYLVANIA  .STATE  HIGHWAY 
DEPARTMENT,  Harrisburg,  Pa. — Sealed 
proposals  will  be  received  at  said  office 
until  10  A.M.,  March  20,  1919,  when  bids 
will  be  publicly  opened  and  scheduled  and 
contracts  awarded  as  soon  thereafter  as 
possible  for  the  reconstruction  of  the  fol¬ 
lowing  pavements:  27,520  lineal  feet  of  Re¬ 
inforced  Concrete  in  Adams  Co. :  8984  feet 
of  Bituminous  Concrete  in  Berks  Co.  ;  L842 
feet  of  Vitrified  Block  in  Clarion  Co.  : 
12,636  feet  of  Bituminous  Concrete  in 
Cllnto*>  Co. :  8420  feet  of  Vitrified  Block 
in  Columbia  Co. ;  5745  feet  of  Bituminous 
Concrete  and  Vitrified  Block  in  Delaware 
Co. :  4566  feet  of  Vitrified  Block  in  Elk 
Co. :  49,959  feet  of  Reinforced  Concrete  in 
Erie  Co. :  36,112  feet  of  Reinforced  Con¬ 
crete  and  Hillside  Vitrified  Block  In  Fay¬ 
ette  Co. :  34,259  feet  of  Reinforoefl  Concrete 


■f""C'l  Oon- 
^  ’*1  Ktrin- 

feet  of  Reinforced  Conciete  in  I.-iiieh 
23,510  feet  of  Reinforced  Coni  \i** 

roe  Co.;  7824  feet  of  Reinf.n.  i 
in  Tioga  Co.  and  26.862  feci  .,i  i{.Mnfor,S 
Concrete  in  Warren  Co.  Bi.Mitn;  blanU 
and  specifications  may  be  obi.iit,,,!  fr 
and  plans  upon  payment  of 
upon  application  to  .State  ,y 

ment,  Harrisburg,  Pa.  No  refiii„|  f„,  ' 

returned.  They  can  also  hf 
of  the  State  Highway  Department,  n,irri7. 
burg;  1001  Chestnut  .Street.  I’liiladeiphi  ' 
and  904  Hartje  Building,  Pitt.sbui irh  Pa 
Li:Wl.S  .S.  SADLKK, 
State  Highway  Commissioner. 

Bids:  March  10. 

County  Road  Works 

FAYETTE  COUNTY,  WE.ST  VIRGINIA 
Fayetteville,  West  Virgini.e. 

Sealed  propo.sals  will  be  receive,!  at  the 
office  of  Clerk  of  the  County  Court.  Kayet- 
teville.  West  Virginia,  until  .March  lo,  1919, 
for  paving  two  sections  of  county  highway 
aggregating  19.5  miles. 

Bids  will  be  received  for  Porilan,!  ce- 
ment  concrete,  bituminous  macadam  (pene¬ 
tration)  r.nd  other  improved  types  of  pav¬ 
ing.  Bids  must  be  made  on  the  blank  forms 
contained  In  the  book  of  specifications. 
Specifications  and  other  information  can  be 
obtained  upon  application  to  J.  K.  -McGrath, 
County  Road  Engineer,  Fayetteville,  West 
Virginia. 

A  certified  check  for  five  per  cent  of 
the  proposal,  made  payable  to  the  order 
of  the  Sheriff  of  Fayette  County,  .shall  be 
filed  with  bid.  The  County  Court  rc.senes 
the  right  to  reject  any  and  all  bids. 

These  roads  have  be<*n  graded  and 
drained  and  are  ready  for  surfacing. 

By  order  of  the  County  Court  of  Fay¬ 
ette  County,  West  Virginia. 

H.  O.  BOLEY,  President 
R.  J.  STEGALL,  Clerk. 

J.  K.  McGrath,  Road  Engineer. 

Dated  February  10,  1919. 

Bids:  March  4. 

Concrete  Bridge 

Lewisburg,  W  Va 

Bids  will  be  received  by  the  County 
Court  of  Greenbrier  County,  I.,ewisburg,  W. 
Va.,  until  noon.  March  4,  for  the  construc¬ 
tion  of  a  concrete  bridge  over  Wades 
Creek,  on  the  James  River  and  Kanawha 
Pike,  one  mile  east  of  the  White  Sulphur 
Springs.  For  detailed  Information  apply 
to  Frank  K.  Rader.  County  Kngineer, 
Lewisburg,  W.  Va. 

The  County  Court  reserves  the  right  to 
reject  any  and  all  bids. 

PRANK  K  RADER 
County  Engineer 


TREASURY  DEPARTMENT.  Supervis¬ 
ing  Architect’s  Office.  Washington,  D  C, 
February  26.  1919.— Sealed  proposals  will 
be  open^  in  this  office  at  3  p.m  .  .tpnl  is. 
1919.  for  the  Installation  complete  of  thrw 
electric  triplex  elevator  pumps,  etc .  in  tne 
United  States  courthouse,  customhouse,  ana 
I>o8t  office  at  Omaha,  Nebr..  in  accordant 
with  the  drawing  and  specification.  OP^- 
of  which  may  be  had  at  this 
di.scretion  of  the  Supervising  Archil^ 
James  A.  Wetmore,  Acting  Supervising 
Architect.  .  ^ 

N.  B.— Bidders  are  required  to 
the  drawing  and  specification  witnoui 
marks,  notes,  or  other  mutilations.  .. 

The  Government  frank  sent  to  inteain* 
bidders  is  to  be  used  for  the  return  of  t« 
drawing  and  specification  and  for  no  otaer 
purpose. 
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POSITIONS  VACANT 


Bids:  March  20. 

Engine  Generator  Unit 

Macon,  MUssouri. 

Sealed  bids  addressed  to  City  Clerk, 
Macon.  Missouri,  and  endorsed  proposals 
for  i>ower  plant  improvements  will  be  re¬ 
ceived  until  8  I’.M.,  March  20th,  at  which 
time  they  will  be  publicly  opened  and  read. 
The  work  consists  of  furnishiiiK  and  erect- 
Inft  complete  1 — 400  to  450  KVA  (Jeneratina 
Unit  Direct  Connected  to  a  Uniflow  or  Com- 
|>ound  Corliss  hltiRine,  CondensinK  e<iuip- 
ment.  Spray  Pond  equipment,  and  Switch- 
tK)ard  for  same,  t'ertifled  check  for  $1500. 
The  City  reserves  the  rittht  to  reject  any 
or  all  bids.  Specifications  may  be  obtained 
from  Knirineer  upon  receipt  of  deivisit  of 
$10.  $8  will  be  refunded  upon  return  of 

specifications. 

NAT  M.  LACY,  Mayor. 

AV.  H.  MAUTIN,  City  Clerk. 

FRANK  L.  WILCOX.  Engineer. 

Syndicate  Trust  Bldg. 

St.  Louis,  Mo. 


CAHPENTKU  foreman  wanted  on  large 
bridge  eonstruetioii  Write,  giving  age. 
nationality.  exi>erienee  and  salary  »x- 
peixted.  P-xii».  Klig.  News-Uetxird. 
t'hlcago 


Bid.*:  Mni<b  j* 

Road  Improvement 

Burlington,  N.  J. 

Notiee  is  hereby  given  that  sealed  bids 
^■jil  reieived  by  the  Board  of  Chosen 
Krei'liohlei  s  Burlington  County,  N.  J., 

for  the  improvement  of  Section  No.  1  Bur- 
linpton-I  lerenee  Road  in  the  Townships  of 
Burlington  and  Florence,  in  the  County  of 
Burlington,  with  a  macadam  surface  upon 
a  niaeail.'iin  foundation;  estimated  amount 
of  surface  pavement  required  is  15,870 
.square  yards,  of  foundation  15,870  square 
yards:  and  opened  and  read  in  public  at 
ihe  Court  House,  .Mount  Holly,  N.  J.,  on 
.March  3th,  1919,  at  12  noon. 

Drawing,  specifications  and  forms  of  bid, 
contract  and  bond  for  the  proposed  work, 
prepared  by  James  laigan,  Burlington 
County  Kngineer  and  approved  by  the 
State  Highway  Commission  have  been  filed 
in  the  office  of  the  said  engineer  at  No.  11 
.Main  Street.  Mount  Holly,  N.  J.,  and  of 
.«aid  Comnilsslon  at  Trenton,  N.  J.,  and 
may  be  inspected  by  prospective  bidders 
during  business  hours.  Bidders  will  be 
furnished  with  a  copy  of  the  spec'lficatlons 
and  blue  prints  of  the  drawing  by  the  en- 
gint“er  on  proper  notice  and  payment  of 
cost  of  preparation.  Bids  must  be  made 
on  the  standard  proposal  forms  in  the 
manner  de.signated  therein  and  required 
by  the  specifications,  must  be  enclosed  in 
.sealed  envelopes,  bearing  the  name  and 
address  of  bidder  on  the  outside,  addressed 
to  Harry  Hawkins,  Jr.,  Clerk  of  the  Board 
and  must  be  accompanied  by  a  certified 
ehe<k  or  cash  for  not  less  than  $1000.00 
and  be  dellverecf  at  the  place  and  on  the 
hours  above  named.  The  Standard  pro- 
[losal  form  is  attached  to  the  specifications, 
copies  of  which  will  be  furnished  on  ap¬ 
plication  to  engineer. 

Ry  order  of  The  Board  of  Chosen  Free¬ 
holders  of  the  County  of  Burllngrton. 

HARRY  HAWKINS,  Jr. 


CIVIL  engineer  wanted,  of  practical  ex¬ 
perience  in  building  cxincrele  and  lirick 
State  roads.  K«x|uirements :  .\hility  to 
estimate  *-osts,  make  bids,  purchase  ma¬ 
chinery  and  tissume  active  general  man¬ 
agement  of  such  an  enterprise.  .\  splen¬ 
did  opiM)rtunity  for  the  right  man.  No 
one  not  capable  of  earning  a  large  salary 
need  answer.  Reply  in  own  handwriting 
stating  experience,  salary  expected  and 
other  particulars.  Ix>ck  Box  ;t;i5.  Krie. 
Pa. 


IIKSKI.N'KR  and  draftsman  with  water¬ 
works  experience.  (’.  K.  graduate  who 
can  make  detailed  designs  for  water¬ 
works  structures  in  Ohio  city.  I*-803. 
Kng.  News-Record,  ('leveland. 


M.\N  wanted  with  sutfleieni  training  and 
experience  to  qualify  him  to  take  charge 
of  an  ornamental  shop,  employing  about 
fift.v  (50)  men,  fabricating  stairs,  fire 
escapes  and  other  ornamental  iron  work  . 
one  who  la  capable  of  supervising  ma¬ 
chine  shop  employing  twenty  (20)  men 
in  conection  with  ornamental  work 
given  preference.  P-73fi,  Eng.  News- 
Record. 


PROPOSALS  FOR  DREDGING.  IT.  S. 
Engineer  Office,  Philadelphia,  Pa. — Sealed 
proposals  will  be  received  here  until  12  M.. 
March  11,  1919,  and  then  opened,  for  dredg¬ 
ing  In  Delaware  River,  in  Philadelphia 
Harbor  and  on  New  Castle.  Reetly  Island. 
Baker  and  Liston  Lighthouse  Ranges.  Fur¬ 
ther  information  on  application. 


PR.VCTIC.VL  quarry  man  wanted,  capable 
taking  full  charge'  one  who  is  familiar 
with  southern  conditions  and  ex|>erienced 
in  Sandstone.  Limestone  and  Granite.  In 
reply,  give  complete  record,  age.  experi¬ 
ence,  capacity,  references.  P-765,  Eng. 
News-Record,  Chicago. 


PROPOSALS  FOR  LEVEE  WORK,— 
Office  of  the  Secretary,  Mississippi  River 
Commission,  1311  International  Life  Build¬ 
ing,  St.  Ixiuis,  Mo. — Sealed  proposals  will 
be  received  here  until  11  a.m.,  March  12. 
1919,  for  constructing  about  450,000  cu.yd. 
of  earthwork  (354,000  cu.yd.  hydraulic  fill 
In  old  borrow  pits,  and  96,000  cu.yd.  levee 
enlargement)  in  the  Sny  Island  I.a‘vee 
Drainage  District,  Ill.  Further  Informa¬ 
tion  on  application. 


STRl^CTURAL  steel  draftsman  wanted  for 
building  work.  Apply  Hay  Foundry  Ai 
Iron  Works,  Newark.  N.  J. 


SUPERINTENDENT.  foremen,  wanted, 
able  to  get  results,  for  grading  and  con¬ 
crete  mixer  gangs.  Rollermen,  pump¬ 
men.  cranemen.  Keystone  men.  Dinky 
engineer  and  trainmen,  auto  truck 
operators,  commissary  man,  cook,  etc., 
for  early  start.  Stale  age,  experience, 
references,  wages  In  first  letter.  Also 
camp  complete  for  75  to  100  men.  I’- 
807,  Eng.  News-Rj-cord. 


POSITIONS  VACANT 


ACCOUNTANT  wanted,  by  contracting 
company,  experienced  In  engineering  and 
construction  work.  State  fully  experi¬ 
ence  with  salaries  received.  P-811,  Eng. 
News-Record.  _ 


SUPERINTENDENT  wanted  for  highway 
construction  in  mountains.  Steam  shovel 
work ;  state  experience  and  salary  ex¬ 
pected.  I’-799,  Eng.  News-Record. 


ASSISTANT  to  superintendent.  Wanted, 
young  mechanical  engineer  as  assistant 
to  superintendent  of  structural  steel 
shop.  Must  have  had  some  experience 
In  structural  work,  either  in  drafting 
office  or  shop,  and  be  a  man  of  strong 
personality  and  one  who  can  be  trained 
to  handle  men.  Splendid  opportunity  for 
advancement  for  .man  with  lots  of  "pep,'’ 
not  afraid  of  work,  and  who  can  de¬ 
velop  executive  ability  for  scientific  man¬ 
agement.  Will  have  opportunity  to  study 
under  noted  efficiency  engineers.  State 
training,  experience  and  salary  in  first 
letter,  also  give  references.  P-804,  I5ng 

News-Record,  Cleveland. _ 

A  STEAM  engineer  ■wanted :  capable  of 
taking  full  charge  of  electric  light  plant 
and  pumping  station ;  one  600  kilowatt 
and  one  1000  kilowatt  Allis-Chalmers 
turbine.  City  7000  population,  located  In 
the  middle  west.  Salary  to  start,  $1800. 

P-834.  Eng.  News-Record.  Chicago. _ 

Experienced  In  taking  off  and  estimating 
steel  for  large  buildings,  bridges,  etc. 
Address  stating  exi^rience.  references  and 
salary  expected.  The  Case  Crane  A  En¬ 
gineering  Company,  Columbus,  Ohio. 


Bids;  March  10. 

Sanitary  Sewer 

Carlisle,  Pa. 

.Sealed  bids  will  be  received  by  the  Town 
Council  of  the  Borough  of  Carlisle,  Pa., 
until  12  o’clock  noon,  March  lOth,  1919,  for 
the  con.structlon  ol^about  4000  feet  of  Sani¬ 
tary  Sewer  with  necessary  Manholes, 
Ijimpholes  and  Flushtanks,  said  sewer  to 
consist  of  eight  and  ten  Inch  Terra  Cotta 
pipe  of  first  quality. 

Specifications,  plans  and  estimates  can 
he  seen  at  the  Engineer’s  Office  In  Munici¬ 
pal  Riiilding.  or  can  be  had  by  communi¬ 
cating  with  the  Borough  Secretary. 

The  Council  reserves  the  right  to  reject 
any  or  all  bids. 

Bids  should  be  marked  “bids  for  sewer” 
and  addressed  to 

W.  W.  DARON,  Borough  Secretary. 

Carlisle,  Pa. 


TRITCK  body  or  trailer  designer  wanted ; 
Watson.  Canastota.  N._Y. _ 

'I' WO  municipal  engineers  wanted  by  April 
1st.,  1919,  on  i-onstructlon  of  over  50.000 
sq.yd.  sheet  asphalt  and  other  paving, 
extension  of  sewer  system,  water  plant, 
etc.,  etc.  One  experienced  and  reliable 
engineer  capable  of  handling  job  as  resi¬ 
dent  engineer.  Also  one  assistant  engineer, 
accurate  Instrument-man,  with  several 
.years’  experience  in  paving  and  municipal 
work.  State  fully  education,  experience 
and  salary  wanted.  Consulting  Engineer. 
Box  1 1 7.  Covington.  Va. _ 

WANTED — By  Eastern  railroad.  Iand~ap- 
praisers  experienced  In  Federal  valuation 
work.  State  fully  education.  exi>erlence 
and  salary  desired.  P-735,  E)ng.  News- 
Record,  Philadelphia. 

WANTED  for  structural  steel  fabricating 
shop  In  South,  several  competent  drafts¬ 
men  and  checkers,  experienced  In  making 
shop  detail  plans  for  mill  building  work  ; 
state  age,  nationality,  experience,  salary 
desired  and  date  could  start ;  transporta¬ 
tion  paid.  P-764,  Eng.  News-Record. 


WANTED 

Several  Young  College 
Graduates 

for  positions  in  drawind  room 
of  large  eastern  structural  fabricating 
company.  Must  have  some  experience. 
Excellent  opportunity  for  advance¬ 
ment  according  to  ability.  Give  full 
particulars  and  references.  Address 

I’7B.5 — Engineering  New*-Rerord 
lOth  Ave.  at  36th  St.,  New  York  City 


contractors — this  is  for  you! 

What  is  Engineering  Contract 
Bond  Service? 

Why  is  it  a  better  service  for  you? 
Find  out — Get  in  touch  with  me 
TRY  ME  OUT 
Swart  Service  Really  Serves 

Phonm,  Wir*  or  Writ* 

HARMON  V.  SWART 

19  Liborty  Stroot,  Now  York  City 


POSITIONS  VACANT 


YOl’NO  man  aa  aaalatant  to  eniclneer  in 
K«^iieral  practice  and  auitcrlntcndent  of 
two  water  planta  In  central  Connecticut. 
Man  with  aoine  ujtperience  or  training  in 
enKln*-erlng  preferred.  Work  ia  miacel- 
laneouB  sui^'eying,  drafting  and  general 
work  alMiut  water  plu^ita.  Wanted — 

Homeone  who  will  be  willing  to  be  on  the 
work  at  aeven  o'clock  in  the  morning 
when  required  and  will  not  expect  the 
Superintendent  to  do  all  the  over-time 
work.  Keply  atnting  experience  and  pay 
or  aalary  dealred,  alao  give  referenced. 

Kng.  Newa-Record. 


CIVIL  SERVICE  OPPORTUNITIES 

Aaaiatant  engineer,  Light.  Heat  A  Power — 
Public  Service  Comm.  (lat.  diet.) — March 
29.  Salary  $3000.  Junior  Kng'  ‘T,  (Orade 
8) — Public  Service  Comm.  at  diet.) — 
March  29.  Salary  $1501. ..800.  Lot^k 
Operator,  Dept,  of  Public  WorWa,  March 
29.  Salary  $1100-$1800.  State  Civil  Serv- 
ice  Commiaaion,  Albany,  New  York. 


EMPLOYMENT  AGENCIES 

THE  ENOINEKRINO  AOKNCY,  eatab- 
llshed  1893,  ia  an  employment  bureau 
for  high  grade  executivea  in  engineering, 
manufacturing  and  conatructlon  work. 
Pull  partlculara  furniahed  on  requeat. 
Addreas  1662  Monadnock  Bldg.,  Chicago. 


WESTERN  C.  E.  openlnga.  Inatrument- 
men  and  draftamen  deairing  weatern  loca- 
tlona,  on  highway  and  Irrigation  work, 
at  $125  to  $150  a  month,  communicate 
with  the  Buaineaa  Men’a  Clearing  Houae. 
Denver,  Colorado. 


Kmployment  Servire 


THE  underaigned  provldea  a  confldential 
service  designed  to  locate  openlnga 
through  correspondence  for  men  earning 
not  l(«s  than  $2,500  and  up  to  $25,000. 
all  lines.  Not  an  employment  agency  but 
a  constructive.  Initiative  aervice,  covering 
individual  negotiations.  Established 
1910.  Complete  privacy  assured  ;  present 
connections  in  no  way  Jeopardised.  Send 
name  and  address  only  for  explanatory 
details.  R.  W.  Bixby,  T64-66  Niagara 
St.,  BufTalo.  New  York. 


POSITIONS  WANTED 

Merhanirul  and  Klertriral 

ENGINEERING  executive :  mechanical, 
electrical ;  married  ;  technical  graduate ; 
12  years*  experience,  office  and  field ; 
executive,  purchasing,  maintenance,  con¬ 
struction,  operating  and  erection  of 
steam,  fuel  oil,  rotary  and  reciprocating 
engines,  auxiliaries,  electrical  machinery 
and  allied  work.  Desires  position  with 
manufacturing  plant,  engineering  corpor¬ 
ation  or  contractor.  I./>cate  anywhere. 
Heat  of  references.  At  present  In  charge 
of  power,  refrigerating  and  water  works 
plants,  plumbing,  painting,  carpenter  work 
and  maintenance  of  al  mechanical  and 
electrical  equipment.  Address  stating 
salar.v,  Capt.  J.  Lucas  Jr.,  Engineering 
Quartermaster,  Marine  Barracks,  Quan- 
tico,  Va. 

MECHANICAL  engineer  <38);  technical 
school  and  15  years’  experience,  mainly 
mill  engineering,  including  buildings.  Can 
design  important  work.  PW-782,  Eng. 
News-Record. 

MECHANICAL  engineer,  33.  technical  edu¬ 
cation  ;  six  years'  in  manufacture  and  in¬ 
stallation  of  fireproof  and  safety  appli¬ 
ances  ;  one  year  reinforced  concrete ; 
three  years  manufacturing  cranes,  der¬ 
ricks  and  hoisting  machinery,  chief  en¬ 
gineer  two  years.  Thirteen  years’  con¬ 
current  exi>erience  In  care  of  automobile, 
marine  and  stationary  gas  engines.  De¬ 
sires  responsible  position  with  modern 
plant  In  South  or  Middle  West.  PW- 
<38,  Eng.  News-Record. 


Into  tke  ^MACkU^jkt 


MECHANICAL  engineer  with  broad  edu¬ 
cation  and  nine  years'  experience,  large¬ 
ly  steam  power  plant  testing  and  rejiorts. 
desires  change  to  permanent,  responsible 
position,  regardless  of  location.  Mini¬ 
mum  salary  considered,  $2400.  1*W-7I0. 

Kng.  News-Record. 

MECHANICAL  engineering  executive  who 
can  supervise  designs,  organize  and 
handle  men  invites  eastern  interview. 
Twelve  years'  experience.  Al.  New  York 
credentials.  PW-669  Eng.  News-Record. 

Civil  Engineers 

CIVIL  mechanical  engineer  open  for  an 
engagement  March  15th.  Technical 
graduate ;  35  ;  thirteen  years’  experience 
field  and  office,  designing  and  supervis¬ 
ing  construction.  Five  years  with  en¬ 
gineering  department,  Pennspivania  Rail¬ 
road.  Past  eight  years  designing  and 
constructing  industrial  and  power  plants, 
months.  Highest  references.  Would 
consider  engagement  for  South  Ar.ierica, 
Cuba,  or  Mexico.  Personal  interview 
sought.  PW-812,  Eng.  News-Record. 

CIVIL  engineer  (degree)  ;  five  years'  field 
and  office  experience  on  construction  and 
design  of  buildings,  subways,  highways ; 
location,  N.  Y.  City.  PW-838,  Eng.  News- 
Record. 

iCIVIL  engineer,  26  ;  graduate  ;  married  ;  3 
years  construction ;  2  years  railway  and 
industrial  valuations  ;  good  estimator  and 
draftsman.  Available  immediately.  PW- 
839,  Kng.  News-Record. 

^CIVTL  engineer,  technical  graduate.  2 
years  subway  construction.  1  year  struc¬ 
tural  design.  Recently  with  building 
department.  Just  released  from  active 
service  United  Stages  Navy,  desires  posi¬ 
tion  affording  advancement.  Available 
immediately.  PVV-800.  Eng.  News- 

>  Record. 


CIVIL  engineer,  graduate;  with  14  years’ 
field  and  office  experience,  surveying, 
drafting,  estimating.  Inspecting,  desires 
position  with  builder  or  contractor.  Mod¬ 
erate  salar.v  to  start.  PW'-844.  Kng. 

I  News-Record. 

ICIVIL  engineer,  30 ;  Columbia  graduate ; 

drafting,  designing,  estimating;  experi- 
I  ence  on  steel  and  concrete  structures, 

desires  position  -  with  engineers  or  con¬ 
tractors.  PW-843,  Kng.  News-Record. 


CIVIL  engineer,  technical  .Mluoation  < 
years  experience  drafting,  l.ighwav  i* 
checking  estimates;  dtscling^  L* 
geant  F.  E,  B.,  Malone.  .\  y  “ 

CIVIL  enginwr,  15  years’  exi..-, 
docks,  highways,  railroad.s, 
development.  Now  employe.l 
ment  work;  availalile  cm  hln.rl  nOn,”' 
PW-678.  Eng.  News-Record.  I'hiladerplS; 

CIVIL  engineer,  graduate,  < 

highway  design,  conslrui  li.,n  ;ind  niii 
tenance;  sewer  design,  <  lion  a,V.i 

maintenam  e ;  water  works  .  onsirucimn 
general  design,  and  geiural  ,iiy 
ne*-ring.  Available  at  one.  pw.tij 
Eng.  News-Record. 

CIVIL  engineer — Technical  Kioduate  to 
years  broad  field  and  office  «  xperien'ce— 
railroad,  subway,  constnn  tion  munic. 
ipal  work.  Available  imniciiutclv  nith 
i  way  or  municipal  work  preferred.  i-\v. 
611,  Eng.  News-Record. 

CIVIL  engineer,  22.  relea.s.d  from  service 
desires  any  kind  of  work  wliere  technical 
training  may  be  used  to  advantage.  Two 
years’  general  construction  experience 
PW-622,  Kng.  News-R.-cor.i 

CIVIL  engineering  graduate.  31  ;  married- 
wishes  Philadelphia  location.  Last  ( 
years  as  inspecting  engineer  on  a.sphalt 
plant  and  road  work.  Thoroughlv  fa¬ 
miliar  with  the  various  asphalt  mixers 
and  testing  of  asphalts,  tars.  oils,  etc 
Knglneer,  1848,  N.  11th  St.,  Philadelphia 
Pa. 

CIVIL  engineer,  ex-soldier,  26,  technical 
education,  5}  years  field  and  office.  Two 
years  in  charge  of  contract  work,  sub¬ 
ways.  Experienced  in  steel  dredge  and 
chemical  plant  construction  Capable 
surveyor,  estimator,  draftsman  .superin¬ 
tendent.  Construction  or  sales  work  de¬ 
sired.  location  immaterial.  PW-717,  Eng 
News-Record. 

CIVIL  engineer,  Mem.  Am.  Soc.  Civil 
Engineers;  44;  experience  hydraulics, 
water  piower,  shafts,  tunnels,  foundations, 
locks,  dams,  surveys ;  over  20  years  re¬ 
sponsible  charge;  past  year  Major  Engi¬ 
neers  ;  Chicago  interview ;  salary,  $4000. 
PW-689,  Eng.  News-Record,  Chicago. 


CIVIL  engineer,  ten  years’  surveys.  In¬ 
vestigations.  development  of  mines, 
water  power,  lands  and  timber  projects 
in  northern  Canada,  wishes  connection 
with  development  or  construction  com¬ 
pany  with  Interests  there  P\V-741, 
Eng.  News-Record. 


lllllllHMIIIIimiltlltltllirittTITttTTf******“““**‘ . •****************‘******T*"*Tff*ftftttrTttfr*TITr*fmf*f***f* . . . . 

STUDY  BY  MAIL 

Reinforced  Concrete  Engineering 
Structural  Steel  Designing 
Structural  Drafting 

Are  you  able  to  design  and  estimate  the  cost  of  any  and  all  types  of 
structures  in  Reinforced  Concrete,  Steel  or  Wood?  And  are  your 
designs  safe,  economical  and  up  to  the  minute?  If  not,  WHY  NOT  ? 

Special  courses  of  HOME  STUDY  have  been  arranged  by  well 
known  engineer  with  30  years’  experience  in  this  country  and  abroad: 
they  are  meeting  a  long  felt  want. 

Men  vvith  a  High  School  education  are  as  qualified  to  take  up  these 
courses  of  work  as  are  technical  graduates.  Ideal  work  for  the  man  who 
wants  to  "brush  up”  after  being  away. 

These  are  courses  in  experience.  You  learn  to  do  the  work  by  actually 
doing  it.  A  chance  for  the  ambitious  man  to  get  ahead. 

Descriptive  literature  sent  free  upon  request. 

Write  for  it  today. 

MI006 — Eng.  News-Record,  lOth  Ave.  at  36th  St.,  New  York,  N.  Y. 
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OFFICIAL  PROPOSALS 


Price,  an  inch — Copy  can 

received  until  Wednesday,  10  a.m. 
for  issue  out  the  next  morning- 


Hi.ts:  .Man  h  2.'.. 

Steel  Pipe  and  Appurtenances 

N,  .1 

Sealfil  propttMHls  for  fiirniahinK  and  la>  - 
inft.  complete,  34.590  ft.  of  72-in.  rivet- 
ttHl  ste«*l  pipe  ami  appurtenances,  will  b<- 
received  by  the  Hoard  of  t'omtnissioners  of 
Jers**y  City,  N.  J.,  in  the  Assembly  Cham¬ 
ber  of  the  flty  Hall,  .ler.sey  flt.t,  N.  .1.. 
Tuesday,  March  25,  1919.  at  2  I’.M.,  ;it 
which  place  and  time  titey  will  b«,‘  publici) 
opcne<l. 

Proposals  must  b»*  accomp:inied  by  the 
consent  in  writinK  of  a  surety  company 
authorized  to  do  busine.ss  accordinK  to  the 
laws  of  the  State  of  N’ew  .ler.sey.  that, 
should  the  proposal  be  accepted  it  will  be¬ 
come  surety  in  the  full  amount  of  the  con¬ 
tract,  as  provided  in  si>eciflcations  and  in 
Chapter  75.  P.  I,.  1918.  of  tl>e  State  of  New 
Jersey. 

Copies  of  the  plans,  proposal  forms, 
sptH'iflcations  and  forms  of  bond  and  con¬ 
tracts.  can  be  .seen  at  the  office  of  Frank 
A.  Dolan,  City  Clerk.  City  Hall,  Jersey  City. 
N.  J..  or  at  the  office  of  .Michael  1.  Kafti-n. 
Director.  IVpartment  of  Stre«-ts  and  Pub¬ 
lic  Improvements,  City  Hall.  Jersey  City. 
X.  J..  or  at  tlie  office  of  .Mr.  Cl.vde  Potts, 
t'onsultinR  Enfrineer,  30  Church  .Street.  New 
York  City,  or  may  be  obtaine<l  at  the  office 
of  Michael  I.  Kapen,  Director,  Department 
of  Streets  and  Public  Improvements.  City 
Hall.  Jersey  t'ity.  N.  J.,  or  a(  the  office  of 
Mr.  tnyde  Potts,  Consulting  Enttineer.  30 
Church  Street.  New  York  City,  by  prospe<'- 
tive  bidders,  upon  depositing  twenty-flve 
($25)  dollars,  which  sum  will  be  refunded 
on  return  of  the  plans  and  spwlflcatlons 
within  ten  days  after  the  contract  lias  be  m 
awarded,  if  same  are  in  good  condition 
when  returned. 

he  Hoard  of  Commissioners  of  Jersey 
City  reserves  the  riftht  to  reject  any  and 
all  proposals. 

By  order  of  the  Hoard  of  Commissioners 
of  Jersey  City. 

FRANK  A.  DOHAN. 

City  Clerk. 

Dated;  Feb.  18.  1919. 


UMii:  .March  11. 

Canal  Improvements 

.STATE  OF  NEW  YORK 

OFFICE  OF  SUPERINTENDENT  OF 
PUBLIC  WORKS 

notice  to  contractors 

Albany,  February  10th,  1919. 

.Sealed  proiiosals  will  be  received  by  the 
undersigned  at  his  office  in  the  Capitol  at 
VIbany,  .V.  Y..  untl  Itwelve  o’clock  noon 
.,f  Tuesday,  March  11th,  1919.  at  which 
place  and  hour  they  will  be  pulilicly  opened 
and  read,  for  improving  the  New  York 
.State  canals  pursuant  to  the  provisions  of 
t'hapler  147  of  the  l>aws  of  1903,  and  of 
the  acts  amendatory  thereof  and  supple¬ 
mentary  thereto,  and  Chapter  570  of  the 
Laws  of  1915.  as  follows; 

CONTRACT  NO.  190 
Erie  Canal — Section  9 

For  completing  the  canal  from  King’s 
Bend  to  the  l.rf'high  Valley  railroad  cross¬ 
ing  at  Rochester. 

.Sheets  1  to  14,  inclusive. 

I’lan.s  may  be  seen  and  detailed  speci¬ 
fications.  engineer’s  estimate  of  quantities, 
proitosal  blanks,  form  of  contract  and  Itotids 
required  and  other  information  for  pro- 
[losers  ma.v  be  had  at  the  office  of  the 
.Superintendent  of  Public  Works  at  Albany, 
X,  5’.,  at  the  office  of  the  Assistant  Super¬ 
intendent  of  I’ubllc  Works  for  the  Middle 
Pivision  at  Syracuse,  N.  Y..  at  the  office  of 
the  Assistant  Superintendent  of  Public 
Works  for  the  Western  Division  at  Roches¬ 
ter.  N.  Y,.  and  at  the  canal  office.  Spauld¬ 
ing's  Exchange,  Buffalo,  N.  Y. 

Copies  of  detailed  plans  or  drawings 
may  be  obtained  from  the  State  Englnt'er 
anil  Surveyor  at  Albany.  N.  Y.,  upon  pay¬ 
ment  to  him  of  the  cost  of  tiroducing  them. 

Monthly  estimates  will  be  paid  of  nine¬ 
ty  iHT  centum  (90  per  cent.)  of  the  work 
done  at  the  contract  price.  Every  pro|>osal 
for  said  work  must  be  accompanied  by  a 
money  dejicsit  In  the  form  of  a  draft  or 
certified  check  upon  some  good  hanking  in¬ 
stitution  in  the  city  of  Albany  or  New 
York.  Lssued  by  a  national  or  state  bank  In 
good  (tredlt  within  the  state  and  payable 
at  sight  to  the  Sujterintendent  of  Public 
Works  for  five  per  centum  (5  per  cent.)  of 
the  amount  of  the  proposal. 

The  person  whose  pro|K>sal  shall  be  ac¬ 
cepted  will  be  required  to  execute  a  con¬ 
tract  and  furnish  bonds  within  ten  days 
from  the  date  of  notice  of  award  delivered 
to  him  or  them  in  person  or  mailed  to  the 
addre.ss  given  in  the  proposal. 

Ppon  execution  of  the  contract  and  ap¬ 
proval  of  bonds,  the  certified  check  or  draft 
will  be  returned  to  the  proiioser  unless  the 
same  shall  have  been  presented  for  collec¬ 
tion  prior  to  such  time  in  w’hich  case  the 
amount  of  the  deposit  will  be  refunded  by 
the  Superintendent  of  Public  Works. 

The  deposits  of  bidders  other  than  the 
one  to  whom  the  award  of  contract  shall 
he  made  will  be  returned  Immediately  after 
the  award  has  been  made. 

The  bond  required  for  the  faithful  per¬ 
formance  of  the  contract  shall  be  in  such 
sum  as  shall  be  fixed  by  the  Superintend- 
™t  of  Public  Wo.’-ks,  which  sum  shall  not 
leas  than  twenty  per  CMntum  (20  per 
o^ttt.)  of  the  estWated  cost  of  the  work 
k^rding  to  the  contract  price,  and  an  ad¬ 
ditional  i>ond,  known  as  the  labor  bond.  In 


The  publication  of  an  ad¬ 
vertisement  on  this  page 
is  an  official  notice  that 
bids  are  wanted  from 
other  than  local  bidders. 

It  is  also  a  guarantee  that 
maximum  competition  is  in¬ 
vited  because  Engineering 
News- Record  is  the  one  nation* 
ally  recognized  medium  for 
Proposal  advertising.  Its 
Searchlight  Section  is  read 
each  week  by  nearly  every 
worth-while  contractor  in  this 
country  who  bids  on  public 
work  outside  his  own  city. 
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thg.  sum  of  ten  per  centum  (10  per  cent.) 
of  the  amount  of  the  estimated  cost  of  thd 
work  according  to  the  contract  price,  will 
be  required  a.s  security  that  the  contractor 
will  pay  in  full  at  least  once  in  each  month 
all  laborers  employed  by  him  ui)on  the 
\>ark  specified  to  be  done  in  the  contract. 

In  the  event  that  more  than  one  surety 
company  is  offered  as  surety  on  said  bonds 
:K>-insurance  only  will  be  accepted. 

Each  pro|>o.saI  must  be  address<-d  to  the 
Superintendent  of  Public  Works.  Albany, 
N.  Y.,  and  must  be  endorsed  on  the  envel¬ 
ope  with  the  name  of  the  construction  for 
which  the  proposal  is  made. 

Award.  If  made,  will  be  made  to  the 
person  or  persons  whose  pro|>08aI  shall  be 
lowest  in  cost  to  the  State  for  doing  the 
work,  and  which  shall  comply  with  all  pro¬ 
visions  required  to  render  it  formal.  Before 
any  award  shall  be  made  the  low'est  bid¬ 
der  will  be  required  to  satisfy  the  Super¬ 
intendent  of  Public  Works  of  his  ability 
to  provide  suitable  equipment  and  mate¬ 
rials  for  the  proper  performance  of  the 
work. 

The  right  Is  reserved  to  reject  all  pro¬ 
posals  and  readvertise  and  award  the  con¬ 
tract  in  the  regular  manner  If,  in  the 
Judgment  of  the  undersigned,  the  interests 
of  the  state  will  be  enhanced  thereby. 

LEWIS  NIXON. 

Superintendent  of  Public  Works. 


Bids;  March  10. 

Grading  and  Paving  Roadways 

KNOX  rOl’NTY  t-O.M’S.  OFFICE 

■Mt.  Vernon.  Ohio. 

Sealed  propowils  will  be  rt'celved  at  the 
office  of  the  County  Auditor  Mt.  Vernon. 
Ohio,  until  I  o’clock  P.M.,  Monday,  March 
10,  1919,  for  improvements  in: 

Hilliar  Twp>  Knox  Co.,  on  Sec.  "A”  of 
the  Centerburg-Croton  Road.  For  con¬ 
structing  culverts  and  bridges,  grading 
roadway  and  paving  with  tar-bound  mac¬ 
adam.  Width;  Pavement.  H  ft.  Roadway. 
26  ft.  Lengrth.  9436.5  ft.,  or  1.78  miles. 

Estimated  cost  of  construction.  $40,691.68. 

Date  set  for  <'ompletlon,  Nov.  1,  1919. 

The  bidder  must  submit  a  proposal  and 
contract  bond  for  an  amqunt  equal  to  the 
amount  of  the  estimated  cost. 

Plans  and  specifleatlons  are  on  flle  in  the 
office  of  the  County  Surveyor  and  the 
County  Auditor.  .  ,  , 

The  County  Commissioners  reserve  the 
right  to  reject  any  or  all  bids. 

A.  D.  RINEHART,  County  Auditor. 

Dated:  February  11.  1919. 


Bids:  Marcji  18. 

Grading  Boulevard 

Kansas  City,  Mo. 

Bids  will  be  receivetl  by  the  Board  of 
Park  Commissioners  of  Kansas  City,  Mis¬ 
souri,  up  to  2  o’clock  March  18th.  1919,  at 
their  office,  for  the  gi'ading  of  Van  Brunt 
Boulevard  from  the  north  line  of  Van  Brunt 
Boulevard  along  12th  Street,  to  the  north 
line  of  LInwood  Boulevard.  Deposit  in  the 
sum  of  $1500.00,  cash  or  certlfled  check 
made  payable  to  the  City  Comptroller,  will 
be  required  with  each  bid.  Plans,  specifi¬ 
cations  and  form  of  contract  can  be  seen 
at  the  office  of  the  Board.  The  Board  re¬ 
serves  tht  right  to  reject  any  or  all  pro¬ 
posals,  and  contract  may  be  let  to  the 
lowest  .and  best  bidder.  Additional  in¬ 
formation  furnished  upon  application  to  T. 
C.  Harrington.  Secretary. 


I 

i  \ 
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Bids:  March  10. 

Road  ImprovemenU 

Salem.  N.  J. 

Notice  is  hereby  given  that  sealed  bids 
will  be  received  by  Road  Committee  of  the 
Hoard  of  Chosen  Freeholders  of  the  Coun¬ 
ty  of  Salem,  for  the  building  of  4th  and 
5th  Ser-tlons  of  Malaga-I'ennsgrove  Road, 
in  the  town.ship  of  Pilesgrove  in  the  Coun¬ 
ty  of  Salem,  with  a  r'oncrete  surface,  es¬ 
timated  amount  of  surface  pavement  re¬ 
quired  is  41,453  sq.yd.,  and  opened  and 
read  in  public  at  the  Court  House  in  Salem, 
on  .March  10.  1919,  at  10:30  A..M. 

Drawings,  spr^ciflcations  and  forms  of 
bid.  contract  and  bond  for  the  proposed 
work,  prepared  by  H.  B.  Keasbey,  County 
Engineer,  and  approved  by  the  State  Com¬ 
missioner  of  Public  Roads  have  been  filed 
ii.  the  office  of  the  said  Engineer  at  Salem. 
N.  J.,  and  of  said  Commi.ssioner  at  the 
State  House,  Trenton.  N.  J..  and  may  be 
inspected  by  prospt»ctive  bidders  during 
business  hours.  Bidders  will  be  furnished 
with  a  copy  of  the  specifications  and  blue 
prints  of  the  drawing  by  the  engineer  on 
prop«‘r  notice  and  payment  of  cost  of  prep¬ 
aration.  Bids  must  be  made  on  the  stand¬ 
ard  proposal  forms  in  the  manner  desig¬ 
nated  therein  and  required  by  the  speciflca- 
tions.  must  be  inclosed  in  sealed  envelopes, 
bearing  the  name  and  address  of  bidder  on 
the  outside,  addressed  to  the  Road  Com¬ 
mittee  of  the  Board  of  Chosen  Freeholders 
of  the  County  of  Salem,  and  must  be  ac- 
companietl  by  a  certified  check  for  not 
less  than  $1000  and  be  delivered  at  the 
place  and  on  the  hour  above  named.  The 
standard  proposal  form  is  attached  to  the 
specifications,  copies  of  which  will  be  fur¬ 
nished  on  application  to  engineer. 

By  order  of  the  Board  of  Chosen  Free¬ 
holders  of  the  County  of  Salem. 

I.  C.  SMASHEY,  Clerk. 


Bids :  March  20. 

Road  Work — Re*Letting 

West  Virginia. 

Sealed  proposals  for  the  construction  of 
the  following  roads  addressed  to  the  County 
Court  of  Barbour  County.  West  Virginia 
and  endorsed  '‘Proposats  for  Construction 
of  Class  A  Road  in  Barbour  County.”  will 
be  received  by  said  Court  at  the  office  the 
Clerk  of  said  Court  in  Philippi,  W.  Va., 
until  1  P.M.  on  the  20th  day  of  .March,  1919. 

The  Fairmont  and  Beverley  Turnpike 
Federal  Aid  Projects  No.  16  and  No.  27 — 
Bituminous  macadam:  14  ft.  wide.  6.5 
miles. 

The  Junior  Road — Bituminous  macadam: 
14  ft.  wide,  2.85  miles. 

Plans  and  Specifications  may  be  seen 
at  the  office  of  said  County  Clerk  and  at 
the  office  of  the  State  Road  Commission. 
Charleston.  W.  Va. 

Proposals  shall  be  submitted  upon  the 
blank  forms  to  be  provided  by  the  under¬ 
signed  and  shall  be  accompanied  by  a 
certified  check  for  at  least  5  per  cent,  of 
the  total  amount  bid. 

The  right  is  reserved  to  reject  any  or  all 
bids. 

S.  F.  HOFFMAN, 
Clerk  of  Barbour  County  Court. 

Philippi.  W.  Va. 

PROPOSALS  FOR  CX)AL.  Office  of  the 
District  Engineer.  Mississippi  River  Dredg¬ 
ing  District,  S.  Dredge  Depot,  opposite 
Memphis.  Tenn. — Sealed  proposals  will  be 
received  here  until  12  M.,  March  31.  1919, 
anl  then  opened,  for  furnishing  14.000  tons 
loal  in  barges*.  Further  Information  on  ap¬ 
plication  to  the «  District  Engineer,  Iwk 
Box  1017,  Memphis.  Tenn. 
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Bids :  March  10. 

County  Road  Works 

FAYETTE  COCNTY,  WEST  VIRGINIA 
Fayetteville.  West  Virginia. 

Sealed  proposals  will  be  received  at  the 
office  of  Clerk  of  the  County  Court.  Fayet¬ 
teville.  West  Virginia,  until  March  10,  1919, 
for  paving  two  sections  of  county  highway 
aggregating  19.5  miles. 

Bids  will  be  received  for  Portland  ce¬ 
ment  concrete,  bituminous  macadam  (pene¬ 
tration)  and  other  improved  types  of  pav¬ 
ing.  Bids  must  be  made  on  the  blank  forms 
contained  in  the  book  of  specifications. 
Specifications  and  other  information  can  be 
obtained  upon  application  to  J.  K.  McGrath, 
County  Road  Engineer,  Fayetteville,  West 
Virginia. 

A  certified  check  for  five  per  cent  of 
the  proposal,  made  payable  to  the  order 
of  the  Sheriff  of  Fayette  County,  shall  be 
filed  with  bid.  The  County  Court  reserves 
the  right  to  reject  any  and  all  bids. 

These  roads  have  been  graded  and 
drained  and  are  ready  for  surfacing. 

By  order  of  the  County  Court  of  Fay¬ 
ette  Covnty,  West  Virginia. 

H.  O.  BOLEY.  President 
R.  J.  STEGALL.  Clerk. 

J.  K.  McGRATH.  Road  Engineer. 

Dated  February  10.  1919. 


Bids:  March  20. 

Pavement  Reconstruction 

PENNSYLVANIA  STATE  HIGHWAY 
DEP.\RTMENT.  Harrisburg,  Pa.— Sealed 
proposals  will  be  received  at  said  office 
until  10  A.M.,  March  20.  1919,  when  bids 
will  be  publicly  opened  and  scheduled  and 
contracts  awarded  as  soon  thereafter  as 
possible  for  the  reconstruction  of  the  fol¬ 
lowing  pavements:  27,520  lineal  feet  of  Re¬ 
inforced  Concrete  in,  .Vdams  Co.:  8984  feet 
of  Bituminous  Concrete  in  Berks  Co. ;  1842 
feet  of  Vitrified  Block  in  Clarion  Co. ; 
12.636  feet  of  Bituminous  Concrete  in 
Clinto->  Co.  :  8420  feet  of  Vitrified  Block 
in  Columbia  Co.  ;  5745  feet  of  Bituminous 
Concrete  and  Vitrified  Block  in  Delaware 
Co.  ;  4566  feet  of  Vitrified  Block  in  Elk 
Co.  :  49.959  feet  of  Reinforce<l  Concrete  In 
Erie  Co.;  26,112  feet  of  Reinforced  Con¬ 
crete  and  Hillside  Vitrified  Block  In  Fay¬ 
ette  Co.  ;  34,259  feet  of  Reinforced  Concrete 
in  Greene  Co. :  5600  feet  of  Reinforced  Con¬ 
crete  in  I-ancaster  Co. ;  4906  feet  of  Rein¬ 
forced  Concrete  in  Lawrence  Co. :  35.035 
feet  of  Reinforced  Concrete  in  Lehigh  Co. ; 
23,510  feet  of  Reinforced  Concrete  in  Mon¬ 
roe  Co. ;  7824  feet  of  Reinforced  Concrete 
In  Tioga  Co.  and  26.862  feet  of  Reinforced 
Concrete  in  Warren  Co.  Bidding  blanks 
and  specifications  may  be  obtained  free 
and  plans  upon  payment  of  $2.50  per  set 
upon  application  to  State  Highwa.v  Depart¬ 
ment.  Harrisburg,  Pa.  No  refund  for  plans 
returned.  They  can  also  he  seen  at  office 
of  the  State  Highway  Department.  Harris¬ 
burg:  1001  Chestnut  Street.  Philadelphia, 
and  904  Hartje  Building,  Pittsburgh.  Pa. 

LEWIS  S.  SADLER. 

State  Highway  Commissioner. 


PROPOSAI,S  FOR  DREDGING.  U.  S. 
Engineer  Office,  Philadelphia.  Pa. — Sealed 
proposals  will  be  received  here  until  12  M.. 
klaroh  11,  1919,  and  then  opened,  for  dredg¬ 
ing  c  in  fielaware  River,  in  Philadelphia 
Harbor  and  on  New  Castle.  Reedy  Island). 
Baker  and  LJston  Lighthouse  Ranges.  Fur¬ 
ther  information  on  application. 


-.No.  II) 
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Bids:  March  19. 

Filtration  Plant 

«'ONTR.\t'T  :: 

Maitf  Cp.. 

Sealed  proposals,  addreg.^,.,!  ,  g" 

of  Water  t'ommissioners  of 
Hartford,  will  be  received  at  .1!),'^  '! 

the  Board,  .Municipal  Huildini.  , 
until  12  M..  Wedne.sday.  Mar.  .i.  , 

for  the  construction  of  eight  >.  .' 

ered  filter  beds  an  aerator  an.l  nnm?nr 
pipe  lines.  *’ 

Plans  and  specifications  mav  i,.  ohtainiil 
after  .March  5  at  the  office  of'tl,.  .Manafer 
and  Chief  Engineer,  on  deposit  ..f  ?io  whl.h 
will  be  refunded  on  the  return.  ,n  good 
condition,  of  both  plans  and  .sp, ,  iii,  ation« 
Specifications  usetl  in  making  a  biil  win 
be  considered  as  returned.  Pi  iot  to  Ma,ch 
5  plans  may  be  seen  at  the  offic-  of  the 
Manager  and  Chief  Engineer  ai,<l  the  sPe 
of  the  work  visited. 

A  certified  check  or  cashier's  .he.k  for 
$25,000  must  accompany  each  bid  and  the 
successful  bidder  will  be  required  to  fur- 
nis  .  bonds  in  the  sum  of  $400,000. 

The  right  Is  reserved  to  reje.  t  any  and 
all  bids. 

BO.VRD  OF  W.\TER  CO.M.MISSIOXERS 
FRANK  E.  HOWARD,  l>r.sidcnt 

FRED  D.  BERRY,  .s.-, retary 
CALEB  MILL,«  .‘JAVILLE 
Manager  and  Chief  Engineer. 

Pilgard  Building.  10:;6  .Main  Street, 
Hartford.  Conn. 

Bids :  March  10. 

Sanitary  Sewers 

Durham.  N.  C. 

Sealed  proposals  will  be  received  by  the 
Mayor  and  Board  of  .\ldermen  of  the 
City  of  Durham.  N.  C..  for  the  constrw- 
tion  of  vitrified  pipe  sanitary  sewers,  until 
3:00  o’clock  P.M.,  March  lO.-  1919.  at 
which  time  they  will  be  opened  and  publiidy 
read  at  the  Council  Chamber  of  the  said 
Board. 

The  work  cohsists  of  the  following; 
Alston  Ave.  Outfall.  .  .  .11.159  feet — 12  inch 
Alston  .4ve.  Outfall.  ...  936  feet —  8  inch 

•Main.  Morris,  Watkins 

and  Spring  Streets.  .  .  2,760  feet —  8  inch 
Main  Street  House  Con¬ 
nections  .  8,400  feet —  6  inch 

Neu.se  River  Outfall ...  12.100  feet — 24  inch 
Plans  and  specifications  of  the  propo.'cd 
work  may  be  had  at  the  office  of  the  City 
Engineer  between  the  hours  of  9 :00  A.M. 
and  5:00  P.M.,  from  February  18th.  1919. 
to  March  Iflth.  1919. 

The  Board  reserves  the  right  to  rcjett 
any  or  all  bids,  or  to  accept  such  bids  a* 
appear  in  Its  Judgment  to  be  for  the  best 
interests  of  the  City. 

M.  E.  NEWSO.M.  Mayor. 
GEO.  W.  WOODARD.  City  Clerk. 

J.  L.  MOREHE.YD.  City  Attorney. 

H.  W.  KVEFFNER.  City  Engineer 


TREASURY  DEPARTMENT.  Supervis- 
ing  Architect’s  Office.  Washington.  P.  c. 
February  26,  1919. — Sealed  proposals  will 
be  open^  in  this  office  at  3  p  in.,  .^pril  15. 
1919,  for  the  Installation  complete  of  thrw 
electric  triplex  elevator  pumps,  etc..  In  the 
United  States  courthouse,  customhouse,  ana 
post  office  at  Omaha.  Nehr.,  in  accordance 
with  the  drawing  and  specification,  coplw 
of  which  may  be  had  at  this  office  in  the 
discretion  of  the  Supervising  Archltep-- 
James  A.  Wetmore,  Acting  Supervising 
Architect. 

N.  B. — Bidders  are  required  to  rewn 
the  drawing  and  specification  without 
marks,  notes,  or  other  mutilations 

The  Government  frank,  sent  to  IntMing 
bidders '4»ito  be  .used  for  the  return  of  iM 
drawing  and  specification  and  for  no  oiner 
purpose. 


jiarch  '  1919 

Nt 
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Bids:  M  h  20. 

Water-Works  Tunnel 

OFFICi:  OF  THE  DEPARTMENT  OF 
F>UBLIC  WORKS 

Milwaukee.  February  28.  1919. 
‘Jfalefi  iioposals  will  be  received  at  this 
office  until  .March  20th.  1919,  at  10:30  A  M. 
for  furni-'-liiiiP  all  materials  and  doing  all 
the  work  necessary  and  required  for  con- 
jiructinp  the  Water  Pipe  Tunnel  under 
Menomonee  River.  W'est  Water  Street  to 
Reed  Str.et.  and  two  shafts,  and  for  lay- 
*  a  connecting  Water  Pipe  Line  at  loca¬ 
tions  as  shown  on  the  plans. 

This  contract  requires  the  construction 
of  approximately  one  hundred  eighty-one 
(181)’  lineal  feet  of  steel  encased  concrete 
shafts,  ten  (10)  feet  in  internal  diameter, 
two  hundred  sixty  eight  (268)  lineal  feet 
of  reinforced  concrete  lined  tunnel  under 
(he  bed  of  the  Menomonee  River,  seven  (7) 
feet  by  nine  (9)  feet  in  internal  dimensions. 

It  also  requires  the  placing  of  about  four 
hundred  forty  (140)  lineal  feet  of  twenty- 
four  (24)  inch  diameter  cast  iron  water 
pipe  In  the  shafts  and  tunnel,  and  about 
seven  hundred  sixty-five  (765)  lineal  feet 
of  twenty-four  (24)  and  twenty  (20)  inch 
diameter  cast  iron  water  pipe  laid  in  i 
trenches  from  the  shafts  to  the  connecting  ; 
water  mains  in  Reed  Street  and  Third 
Street  extended,  all  as  shown  on  the  plans 
and  described  in  the  specifications  now  on 
file  in  the  Office  of  the  City  Engineer.  , 
The  time  allowed  for  the  completion  of 
this  contract  shall  be  seven  (7)  months  ] 
from  the  date  of  the  Engineer’s  notice  to 
begin  work. 

Bidders  are  required  to  furnish  bid  bonds 
in  the  penal  sum  of  $24,000.00  or  in  lieu 
thereof,  the  bidder  may  deposit  with  the 
Commissioner  of  Public  Works  the  sum  of 
Jl’.flOO  00  in  money  or  certified  bank  check, 
payable  to  the  Commissioner  of  Public 
Works,  failing  in  which  his  bid  will  be  re¬ 
jected 

The  Commissioner  of  Public  AVorks  re¬ 
serves  the  right  to  reject  any  or  all  bids. 

Full  sets  of  plans  will  be  sent  to  any 
Contractor  desiring  to  bid.  upon  the  re¬ 
ceipt  of  Ten  Dollars  ($10.00).  Said  sum 
shall  be  returned  by  the  City  after  the  set 
of  plans  are  returned  in  good  condition  to 
the  City  Engineer. 

PERCY  BRAMAN. 

Pep.  Commissioner  of  Public  Works. 
Countersigned. 

L.  M.  KOTECKl, 

Comptroller. 

Bids:  March  27. 

Concrete  Bridge 

OFFICE  OF  BOARD  OP  PUBLIC  WORKS 
City  of  Janesville.  Wis. 
Sealed  proposals  will  be  received  at  this 
office  until  March  27th.  1919,  for  the  con¬ 
struction  of  a  reinforced  Concrete  Bridge 
over  Rock  River  on  Jackson  Street  con¬ 
sisting  of  six  54  foot  spans  55  feet  wide 
in  accordance  with  plans  and  specifications, 
plans  and  details  on  file  in  this  office.  A 
certified  check  for  5%  of  bid  required. 
Copies  of  official  notice,  specifications  and 
form  of  contract  and  bond  furnished  on 
application. 

C  L.  VALENTINE,  Chairman. 

C  V  KERCH,  City  Engr. 

Peb.  24.  1919. 


Bids:  March  19. 

Furnishing  and  Erecting  Thirty 
Million  Gallon  Turbo-Centrif¬ 
ugal  Pump  and  Auxiliary 
Equipment  for  Mount 
Royal  Pumping 
Station 

Baltimore,  Md. 

Sealed  proposals  in  dupli<'ate  endorsed 
bids  for  furnishing  and  erecting  SO.OOO.OOO 
gallon  turbo-centrifugal  pump  for  Mt.  Royal 
Pumping  Station  will  be  received  at  the 
office  of  the  City  Register,  City  Hall.  Bal¬ 
timore,  Md.,  until  12  o’clock  noon,  Wednes¬ 
day,  March  19,  1919. 

Plans  and  speclficatlon.s  can  be  obtained 
at  the  office  of  the  Water  Engineer.  City 
Hall,  Baltimore.  Md.,  on  and  after  March 
1,  1919.  A  charge  of  five  dollars  ($5)  will 
be  made  for  each  set  of  plans  and  specifica¬ 
tions  :  this  amount  will  be  refunded  upon 
the  return  of  these  plans  and  specifications 
In  good  condition  before  March  26,  1919. 
Specifications  used  in  making  a  bid  will  be 
considered  as  returned. 

A  certified  check  of  the  bidder  on  a 
clearing-house  bank  made  payable  to  the 
Mayor  and  City  Count  il  of  Baltimore,  for 
the  sum  of  five  thousand  dollars  ($5000) 
will  be  required  with  each  bid. 

The  extent  of  the  work  is  approximately 
as  follows : 

For  furnishing  and  erecting  one  30.-  v 
000,000  gallon  turbine  driven  centri¬ 
fugal  pump  :  reduction  gearing ;  con¬ 
denser  and  auxiliaries,  including  con¬ 
densate  and  air  removal  pumps. 

The  successful  bidder  will  be  required 
to  give  bond  to  comply  with  the  City 
CTiarter  respecting  contracts. 

While  bids  are  asked  for  on  the  various 
items  the  contract  will  be  let  as  a  whole. 

The  Board  of  Awards  reserves  the  right 
to  reject  any  or  all  bids  and  to  waive  | 
technical  defects  If  in  its  Judgment  It  Is  to 
the  best  interest  of  the  city  to  do  so. 

WALTER  E.  LEE. 

Water  Engineer. 

Approved : 

J.  BARRY  MAHOOL. 

Acting  Pres.  Board  of  Awards. 


Bids:  March  20. 

Pavement  Construction 

Logan,  Iowa. 

Sealed  proposals  will  be  received  by  the 
undersigned  until  8  o’clock.  P.M.,  March 
20.  1919.  for  the  work  of  constructing  ap¬ 
proximately  60,000  square  yards  of  con¬ 
crete  or  monolithic  brick  pavement.  40.000 
linear  feet  of  concrete  curb  and  gutter,  and 
a  storm  sewer  system,  etc. 

Plans,  profiles,  specifications  and  form 
of  proposal,  contract  and  bond  may  be  seen 
at  the  office  of  the  undersigned,  and  may  be 
obtained  from  the  engineer  upon  receipt 
of  $10,00,  which  will  be  returned  upon  re¬ 
turn  of  plans,  etc.,  in  good  condition. 

HERBERT  WESSELS,  Clerk. 

Logan,  Iowa. 

C.  L.  HUPP.  Engineer. 

Logan,  Iowa. 

March  3,  1919. 


Bids:  March  15. 

Laboratory  Construction  Work 

Albany.  N.  Y 

Sealed  propo.vals  for  Construction  Work 
— Sterile  Rooms,  Media  Hood.  Refrigerator, 
Cupboards  and  Shelving.^,  Electric  Dumb 
Waiters  and  Electric  Clock  System,  Labora¬ 
tory  Building,  Division  of  Lttboratories. 
State  Department  of  Health,  Albany,  N  Y  , 
will  be  received  by  Dr.  H  M.  Biggs.  Com¬ 
missioner  of  Health.  State  Department  of 
Health.  Albany,  N.  Y.,  until  11  o'clock  A  M 
on  Saturday.  March  15.  1919.  when  they 
will  he  publicly  opened  and  read.  Pro¬ 
posals  shall  be  enclosed  in  an  envelope  fur¬ 
nished  by  the  State  Architect,  sealed  and 
addressed,  and  shall  be  accompanied  by  a 
certified  check  in  the  sum  of  five  per  cent. 
(5^)  of  the  amtiunt  of  the  proito.sal.  The 
contractors  to  whom  the  awards  are  made 
will  be  required  to  furnish  surety  company 
bonds  in  the  sum  of  fifty  per  cent.  (SOCr) 
of  the  amount  of  the  contract  within 
thirty  (30)  days  after  official  notice  of 
award  of  contract  and  in  accordance  with 
the  terms  of  Specifications  Nos.  3195.  3173 
and  3175.  The  right  is  reserved  to  reject 
any  or  all  bids.  Drawings  and  specifica¬ 
tions  may  be  consulted  at  the  New  York 
Office  of  the  Department  of  Architecture. 
1715  Tribune  Building,  and  at  the  Depart¬ 
ment  of  Architecture.  Capitol,  Albany,  N. 
Y.  Drawings  and  specifications  and  blank 
forms  of  proposal  may  be  obtained  at  the 
Department  of  Architecture.  Capitol.  Al¬ 
bany.  N.  Y.,  upon  reasonable  notice  to 
and  in  the  discretion  of  the  State  Archi¬ 
tect.  L.  P.  Pilcher,  Capitol.  Albany,  N.  Y. 

Dated:  February  24,  1919. 


Dam  Construction 

Gilboa.  N.  Y. 

Plans  and  specifications  for  the  Gilboa 
dam  are  in  course  of  preparation  and  a 
contract  for  this  work  will  be  advertised 
as  soon  as  conditions  warrant. 

This  dam.  which  will  form  the  Schoharie 
Reservoir  of  the  Catsklll  Water  Supply, 
will  be  a  Cyclopean  masonry  overfall 
structure  wit  ban  earth  wing,  spillway 
channel  and  appurtenances.  It  will  be 
built  across  Schoharie  Creek,  in  the  Town 
of  Gilboa.  about  4  miles  northeast  from 
the  Town  of  Grand  Gorge  on  the  Ulster  A 
Delaware  Railroad. 

Interested  contractors  may  obtain  pre¬ 
liminary  information  at  the  office  of  the 
Chief  Engineer  of  the  Board  of  Water  Sup¬ 
ply.  22d  floor.  Municipal  Building,  New 
York  City. 


Bids:  March  17 

Eleven  Miles  of  Railroad 

Tillamook  County,  Oregon. 

Bids  will  be  received  up  to  March  17th, 
1919,  and  contract  will  be  awarded  March 
22,  1919,  by  this  company  for  the  construc¬ 
tion  of  about  eleven  miles  of  standard 
gauge  railroad  in  Tillamook  County,  Ore¬ 
gon.  Proposals,  maps  and  all  data  neces¬ 
sary  for  intelligent  estimates  can  be  had  by 
addressing  or  calling  A.  P.  Cole.  Chief  En¬ 
gineer,  904  Lewis  Building.  Portland,  Ore¬ 
gon,  (or  c/o  Bay  City  P.  O.,  Oregon). 

THE  WHITNEY  COMPANY 


SOUTH  WING 
C.4DET  Barracks  and  Guard  House, 
Q‘*'J''te»’ma8ter,  West  Point.  N.  Y. 
P/t'i>o8als  will  be  received  here  until 
Vnrch  27,  1919,  and  then  openeid,  for 
South  Wing  South  Cadet 
otrracks  and  Guard  House.  Information 
on  appliration. 


VALVE-OPERATING  MACHINERY,— 
U.  S.  Engineer  Office.  Wheeling,  W.  Va. — 
Sealed  proposals  will  be  received  herp  until 
11  a.m,  (ISattern  time),  March  24.  1919,' 
and^then  opened,  for  furnishing  and  de¬ 
livering  ,  valve-oi^ratlng  machinery  for 
Dams  Nos.  23.  25  and  27.  Ohio  River.  In¬ 
formation  on  application. 


U.  S.  ENGINEER  OFFICE.  1st  District, 
Cincinnati,  O.  Sealed  proposals  will  be 
received  here  until  2  p.m..  Bfat^sh  39.  1919. 
and  then  opened  for'constrvctlng  tiodk  and 
Abutment  for  Dam  No.  SO.  Ohio  River,  near 
Greenup,  Ky.  Further  'nformatlon  on  ap¬ 
plication. 
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March  18. 

Bituminous  Materials 

state  of  New  York. 

State  of  New  York,  <  ►ffice  of  the  Stale 
ComniiaHion  of  Hiahwaya.  AIttany.  N.  Y. — 
Purauaiit  to  the  provisions  of  t'hapter  30, 
I.<aws  of  1»09,  as  amended  liy  Chapter  646. 
L<aws  of  1911,  and  Chapter  80,  I.,aws 
of  1913,  aealeil  proposals  will  be  re¬ 
ceived  by  the  undersiRned  for  furnlshinR 
and  dellverina  bituminous  materials  f.o.b. 
cars  at  destination,  for  use  by  the  State 
HiRhway  Department  in  the  maintenance 
and  repair  <5f  improved  State  and  County 
HiRhways  in  all  of  the  counties  of  the  State 
unless  otherwise  specified,  at  tlie  office  of 
the  State  Commission  of  HiRhways.  55  I.jin- 
caster  Street.  Albany,  X.  Y.,  at  one  o’clock 
p.i'i.  on  Tuesday,  the  18lh  day  of  March. 
1919,  for  the  followInR  contracts: 

H  M.  Contract  No.  1 — Bituminous  Mate- 
trial  Cold  Patch  .\s|thaltic  Kmulsion  in 
Divisions  Nos.  1,  2.  3.  4  and  5. 

B  M.  Contrai-t  No.  2 — Bituminous  Mate- 
trial  Cold  I’atch  Asphaltic  Kmulsion  in 
Divi.-i  ,118  Nos.  6.  7.  8  and  9 

B.  M.  Contract  No.  3 — Bituminous  Mate¬ 
rial  .\;  phaltic  Cut -Back. 

B.  M.  Contract  No,  4 — Bituminous  Mate¬ 
rial  Hinder. 

B.  M.  Contract  No.  S — Bituminous  Mate¬ 
rial  .V.  CiRht  Cold  Dil  and  i-iRlit  Mot  Oil. 

B.  M.  (’ontract  No  I! — Bituminous  Mate¬ 
rial  'r.  t'old  I’ateb. 

B.  M.  Contract  No.  7 — Bituminous  Mate¬ 
rial  T  Hinder  and  ('old  Application. 

All  oro|>otals  except  t'ontracts  Nos.  1 
and  2  will  he  for  furiiishinR  the  specified 
material  at  any  railroad  delivery  iioint 
within  this  state.  l’ro|M>sals  for  Contracts 
1  and  2  will  be  for  furnishiiiR  that  specified 
material  at  an.v  railroad  iioint  within  the 

iities  t'omiirisinR  the  divisions  named 
in  the  proiKJsal. 

Taldes  showTiiR  approximate  quantities 
and  railroad  delivery  point  specifications 
and  proiMisals  may  be  olitained  at  the  of- 
ilce  of  the  State  Commission  of  HiRhways 
it  Albany,  N.  Y. 

Kach*  proposal  must  be  accompanied  b.v 
cash  or  certified  check  payable  to  the  or¬ 
der  of  the  State  (Commission  of  HiRhways 
for  an  amount  e<|ual  to  at  least  live  per 
centum  of  the  amount  of  the  pro|>osal 
whicli  such  cash  or  check  aci'omimnles. 
This  cash  or  check  will  be  held  by  the  Com¬ 
mission  until  the  contract  is  executed  and 
the  bond  Is  filed.  The  successful  bidder  on 
each  proiMi.'-'al  will  be  required  to  Rive  a 
Ismd  for  fifty  i»er  cetPuin  of  the  amount  of 
the  contract,  such  bond  to  be  executed  by 
a  surety  conqiany  to  la*  aiqiroved  by  the 
Commission.  The  Isuid  is  for  the  puriw.se 
of  insuring  the  deliv«-ry  of  the  bituminous 
material  as  called  for  by  the  Commission. 
The  right  is  re.served  to  reject  any  or  all 
bids. 

KDWIN  Dt’FFKY. 

Commissioner. 

I.  J.  MORRIS. 

Secretary 

PROPOSAUS  Foil  LKVKK  WORK— • 
Office  of  the  Secretary.  Misslssiiipi  River 
Commisalon.  ISll  International  l.ife  Build¬ 
ing,  St.  Douis,  Mo. — SealtHl  proi>osals  will 
be  reoelTOd  here  until  11  a.m..  March  12, 
1919,  tot  constructing  about  450.0ti0  cu.yd. 
of  earthwork  (354.000  cu.yd.  hydraulic  fill 
in  oW  borrow  pits,  and  96.000  cu.yd.  levee 
enlargement)  in  the  Sny  Island  I.,evee 
Drainage  District,  III  Further  informa¬ 
tion  on  application 

V.  S.  ENGINEER  OFFICE.  Ist  District, 
('incinnatl.  O.  Sealed  ^  proposals  for  fur¬ 
nishing,  delivering  and  erecting  Bear-Trap 
Ix'uves  for  Dam  No.  39.  Ohio  River,  will 
be  received  here  nfitl!  2  p.ni.,  April  1.  1919. 
and  then  openeil.  Information  on  applica¬ 
tion. 
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Bids-  March  18 

Concrete  Viaduct  Construction 

Knoxville.  Tenn. 

Sealed  bids  will  be  received  until  March 
18.  1919.  10:00  AM.  by  the  Board  of 

Commissioners  of  Knoxville.  Tennessee,  for 
the  construction  of  a  reinforced  concrete 
viaduct  over  the  Southern  Railway  tracks 
on  Cay  Street  ;  approximate  exist.  $200,000. 
Plans  and  specifications  on  file  in  City 
Engineers  office.  Right  reserved  to  reject 
any  and  all  bids. 

ROBERT  I*.  WILLIAMS, 

City  Recorder. 

JOHN  W.  FEEN.NIKEN, 

Com'r.  Cts.  &  I’b.  Imp. 

J.  B.  M.  McCARUA, 

City  Engineer. 


Bids:  March  21 

Sewers 

Cranite  City.  III. 

Bids  will  be  received  by  the  Board  of 
I./>cal  Improvements  of  the  City  of  Cranite 
City,  Illinois,  at  the  hour  of  two  o’clock 
p.m.,  March  21.  1919.  at  the  City  Hall  in 
Cranite  t'ity.  111. 

Estimated  18.000  lin.ft.  of  concrete  sewer 
from  nine  (9)  feet  diameter  to  three  feet 
six  inches  (3'  6”)  diameter. 

Specifications,  plans  and  estimate  may 
be  seen  at  the  office  of  EDMl’ND  HALL. 
Engineer,  Fir.st  National  Bank  Building, 
Cranite  City,  III. 

Bids:  March  26. 

Road  Work 

Marion  County.  W.  Va. 

Sealed  proposals  will  be  received  until 
12  o’clock  noon  March  26th.  1919,  by  the 
t'ounty  Court  of  Marion  County,  for  the 
construction  of  8.73  miles  of  brick  and 
concrete  roads  In  Paw  Paw,  Idncoln  and 
Mannington  Districts. 

Specifications  and  instructions  to  bidders 
are  on  file  In  the  County  Clerk’s  office,  and 
at  the  office  of  W.  M.  Linn.  Road  Engineer, 
Fairmont.  W.  Va. 

A  certified  check  In  the  sum  of  $500.00 
must  aciximpany  each  bid.  The  County 
Court  reserves  the  right  to  reject  any  or  all 
bids. 

A.  G.  MARTIN. 

Clerk  of  the  County  Court  of 

Marion  County,  W.  Va. 


PROPOSALS  FOR  LEVEE  WORK  — (Jf- 
I  flee  of  the  Secretary,  Mi.ssissippi  River 
Commission,  1311  International  Life  Build- 
^  Ing,  St.  l.ouis.  Mo. — Sealed  proposals  will 
I  be  received  here  until  11  a.m..  March  26. 
’  1919.  for  (jonstructinR  about  47.000  cubic 
yards  of  earthwork  in  the  East  Cape 
j  Girardeau  and  Clear  Creek  Drainage  Dis¬ 
trict.  111.  Further  Information  on  appli¬ 
cation. 


PROPOSALS  FOR  LEVEE  WORK.— 
Office  of  the  Secretary.  .Mississippi  River 
('omtnission.  1311  International  IJfe  Build¬ 
ing.  St.  lx)Uis.  Mo. — Sealed  proposals  will 
be  re<-eived  here  until  11  a.m.,  March  19, 
1919,  for  constructing  about  290.000  cubic 
yard-s  of  earthwork  (210,000  cubic  yards 
hydraulic  fill  in  old  borrow  pits ;  and  80.- 
000  cubic  yards  levee  enlargement )  in  the 
Lima  Lake  Drainage  District,  Ill.  Further 
information  on  application. 


Commission,  1311  International  Life  Build¬ 
ing.  St.  I.ouls.  Mo. — Sealed  proposals  will 
be  riH-elved  here  until  11  a.m.,  March  19. 
1919,  for  constructing  about  110,000  cubic 
yards  of  earthwork  (75,000  cubic  yards  hy¬ 
draulic  fill  in  old  borrow  pits;  and  35.000 
cubic  yards  levee  enlargement)  in  the  Hunt 
Drainage  District,  Ill.  Further  Informa¬ 
tion  on  application. 


OFFICIAL  PROPOS.AL'j 


Bid.«i:  .March  28. 

Pavement  Reconstruction 

Hail  |.j 

Pennsylvania  State  Minim 
merit,  Harrisburg,  Pa.  Sc.il.  .1  |,i,,|«,!,;jU 
will  be  received  at  said  office  iii.  ;l  pi  ('w" 
.March  28.  1919,  when  bids  \m||  i, 
ly  opimed  and  scheduled,  an.i 
awarded  as  .soon  thereafter  a...  |■"-sibl.‘  f,)r 
the  reconstruction  of  the  foll.iwinR  pave- 
ments:  21,680  linear  fe-t  of  Ibinfonej 
('oncrete  and  Hillside  Vitriil.  .1  |;ii,|( 
Armstrong  t'o.  :  10.800  feet  of  It.  inf.it.  e.| 
('oncrete  and  Hillside  Vitritl.-.l  Bri.  k  in 
Berks  t'o.;  31.700  feet  of  Reinfoin.d  1*,,^. 
Crete  in  Bradford  ('o.  ;  498:1  fi-.-t  '  Vitri¬ 
fied  Brick  in  ('ambria  t'o,  ;  liTii  eet  nf 
Vitrified  Brick,  al.so  32.100  feet  of  Rein¬ 
forced  ('oncrete  and  Hillside  Vitrifi.-il 
Brick  in  rentre  Go.:  13.710  feet  of  R.-jp 
forced  Concrete  in  Clinton  ('o.  :  17,693  fe( 
of  Reinforc(xl  ('om-rete  in  ('rawford  Pn 
29.667  feet  of  Reinforced  ('oncret,.  and  Hill- 
side  Vitrified  Brick  in  Elk  ('o.  :  i:.,91h  fpet 
of  Bituminous  Surface  ('oiirse  on  a  mn- 
crete  Foundation  in  Erie  (’o.  ;  2n,ns6  feet 
of  Reinfor«-ed  ('oncrete  in  Kraiiklin  t'o.; 
23,912  feet  of  Reinfori-i-d  Coniieie  in 
■Mercer  ('o.  ;  19.")7  feet  of  Vitritled  lii  iek  in 
■McKean  ('o.  ;  28.791  feet  of  Reinforeeil 

('oncrete  in  Northumberland  ('o,  ;  U.mii) 
feet  of  Reinfor  ced  Concrete  in  T’otter 
('o.  :  and  7783  feet  of  Reinforced  Concrete 
and  Hlllsiile  V  itrifled  Brick  in  Warren  Oo. 
Bidding  blanks  tind  s|>eclf1  i-ations  may  !>■ 
obtained  free,  and  plans  uimn  iiaynient  of 
$2..’i0  per  set,  upon  application  to  State 
Highway  Department,  Harrisliurg.  N’o  re¬ 
fund  for  plans  returned.  Tbej  lan  al.io 
be  seen  at  office  of  State  Highway  Dpart- 
ment,  Harrisburg.  1001  ('hestnut  .Street. 
Philadelphia,  and  904  Hartje  RnililinR, 
PItt.sburgh.  I’a. 

LEWIS  S.  S.VDi.KR. 

State  Highway  Commissioner. 


Bids:  March  2.'>. 

Paving 

Mt.  Olive.  N.  C. 

Sealed  proposals  will  be  received  by  the 
Mayor  and  Board  of  Aldermen  of  the  Town 
of  Mt.  Olive,  N.  ('.,  at  the  Town  Hull  in 
Mt.  Olive,  N.  C.,  until  5  P.M..  March  23. 
1919,  for  street  Impr.  vements. 

The  work  will  consist  of  about : 

25,000  sq.yd.  of  brick,  asphalt,  bifulithie.  or 
other  pavement. 

15,000  lin.ft.  of  granite  or  eonci-ete  curb. 
15.000  lin.ft.  of  concrete  gutter, 

20,000  sq.yd.  of  sidewalk. 

.\nd  the  necessary  drainage,  etc. 

It  Is  expex-ted  that  considerable  additional 
work  will  be  done  later. 

Proposals  must  be  marked,  “Propo.sal  for 
.Street  Improvements.” 

.\11  bids  must  be  upon  blank  form.s  pro¬ 
vided  in  the  Propo.sal  and  t'ontrart  and 
Spe<-ifleatlona. 

Each  bid  must  be  accompanied  by  a  cer¬ 
tified  cheek  for  $2000  as  evidence  of  good 
faith. 

Plans  and  specifications  wil'  be  on  flic 
at  the  clerk’s  office  in  Mt.  Olive  and  at  the 
office  of  the  engineer  in  Durham.  S’.  C. 
and  copies  of  the  specifications,  form  of 
proposal,  etc.,  will  be  mailed  uiron  appli¬ 
cation  to  the  engln(x-r  at  Durham.  N.  f- 

The  rlghP  la  reserved  to  reject  any  or 
all  bids.  * 

Specifications  will  be  ready  about  March 

10. 

S.  J.  ROBERTS.  Mayor. 

M.  T.  BREAZEALE.  Clerk  ^ 

GILBERT  C.  WHITE.  Engineer,  j 

I'Hirham,  N.  C. 


\(arch  6, 
Eng. 


SEARCHLIGHT  SECTION 


DIIMIIIIIIMIIIMIllimimMMMIIIItMtMIIIM 


Put  Public  Buying  on 
an  EjfBciency  Betsis 


NOW,  more  than  ever  before,  it  is  important  that  those  having 
contracts  to  let,  whether  for  new  work  or  the  furnishing  of 
machinery  or  supplies,  should  consider  the  best  methods  of 
securing  extensive  competition  and  low  bids. 


Engineering  News- Record 


with  a  circulation  of  over  32,000  a  week,  reaches  almost  every  worth¬ 
while  contractor,  manufacturer  and  dealer  interested  in  public  con¬ 
tracts. 


Over  4,000  Official  Proposals 


have  been  published  each  year  in  Engineering  News  and  Engineer¬ 
ing  Record,  now  consolidated  as  the  Engineering  News-Record. 
These  small  investments  for  advertuing  have  invariably  saved  large 
sums  on  the  contract  prices.  You  can  now  cover  the  entire  held  and 
secure  the  greatest  possible  competition  from  reliable  contractors  by 
publishing  your  advertisements  for  bids  in  the 


One  Dominant  Paper 


This  will  put  your  public  buying  on  an  efficiency  basis.  It  will  make 
the  tax  payers’  money  go  farther  and  will  give  you  a  reputation  for 
a  business  administration.  Local  bidders  always  figure  closer  when 
they  find  that  the  letting  of  a  contract  is  being  advertised  in 


The  One  Nationally  Recognized  Medium  for 
Proposal  Advertising 

Engineering  News-Record 


3  n 


i<'H>  i  '.iiH  : 
■  ' 
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OFFICIAL  PROPOSALS 


OFFICIAL  PROPOSALS 


POSITIONS  VAC  •  \T 


Kids;  April  4. 

Excavating  Ditch 

Whlte^lile  Co..  III. 

l»r.  Conir*.  L)r.  No.  I  IlHlinaman 

Tp..  Whlt«*«icle  Co..  Ill.,  will  receive  bids 
at  offlce  of  Carl  E.  Sheldon.  Sterling.  III., 
up  to  3  P.M.,  April  4,  1919,  for  deepening, 
widening,  etc.,  ditch  of  dixtrict  requiring 
excavation  of  101,211  cu.ydx.  t.,ength  of 
«lltch  37,763  feet.  Specifications  office  of 
Carl  E.  Sheldon. 


liidn:  March  24 

Road  Work 

,  Jefferaon  C'ounty.  Texa.s 

Notice  i«  hereby  given  that  on  the  24th 
da.v  of  March.  1919.  the  Commixeionera' 
Court  of  Jefferwin  «7ounty.  Texas,  will  re¬ 
ceive.  o|)en  and  conaider  bids  on  the  fol¬ 
lowing  JefferMon  County  roads: 

5  miles  State  Highway  No.  3 
11  milea  State  Highway  No.  8 
l*lnns,  profiles.  spe<'iflcations  and  esti¬ 
mates  are  on  file  in  the  office  of  the  ('ounty 
Engineer.  Court  House.  Beaumont.  Texas, 
and  with  the  State  Highway  Deiiartment, 
Austin,  Texas. 

All  proposals  to  b«*  addre.s8<*d.  sealed  and 
delivered  to  the  County  Judge  of  Jeffer.son 
County.  Texas,  on  or  before  10  a  m  March 
24th.  1919  Mark  bid.s  ‘Highways''  Pro- 
|M>sals  to  be  accompanied  by  certified  check 
to  an  amount  ettual  to  approximately  five 
per  cent,  of  the  total  of  the  bid  The  right 
reserved  to  reject  any  and  all  hida  A 
de|)o8it  of  KIve  Dollars  will  be  required 
with  request  for  plans  and  a|»eclflcat Iona, 
rtated.  this  the  24th  day  of  February. 
1919. 

\V.  M.  CARROLL. 

County  Judge, 
Beaumont.  Texas. 


RADLATfc,  engintsir  warn 
in  reinforced  <-oncrete  <1. 
distributors  of  reinforcm 
maiieiit  iHisition  and  good 
vancement.  de|>ending  on 
Eng.  News-Record. 


•  >>>  lante 
'■*■1  I'er- 
''ce  for  iui- 
'>.v. 


MAN  wanted  with  sufflciein  tr 
experience  to  qualifv  him  to  ■ 
of  an  ornamental  shop,  eini  '' 
fifty  (50)  men.  fabricaliiu: 
escapes  and  other  ornanicni  >1 
one  who  is  capable  of  sup.  i 
chine  shop  employing  tweniv 
in  conection  with  ornnine 
given  preference.  P-73«,  i- 
Record. 


•lining 
■'ke  flurg. 

>  "•8  abiut 
-'airs,  art- 
iron  Work 
rising  nu^ 
f-0)  ni-n 
"'ill  work 

"8.  Newtt. 


POSITIONS  VACANT 


MAP  draftsman  and  insti 
wanted  for  land  and  Irrig.i 
ment  in  southwest  Texas.  | 
age.  education,  experience 
expected;  address  Construct 
American  Rio  tlrande  l.and 
Company,  Merceries,  Texas. 


A  STEAM  engineer  wanted;  capable  of 
taking  full  charge  of  electric  light  plant 
and  pumping  station ;  one  500  kilowatt 
and  one  1000  kilowatt  Allis-Chalmers 
turbine.  City  7000  population,  locateii  in 
the  middle  west.  Salary  to  start,  $1800. 
P-834.  Eng.  News-Record.  Chicago. 


ASPHALT  plant  Inspector  wanted,  capable 
of  making  ch(  mical  and  physical  tests- 
on  materials,  to  work  in  the  ^uth.  Olve 
in  detail  training,  experience,  references 
and  salary,  in  first  letter.  P-873,  Eng. 
News-Record. 


STRCCTCRAL  estimator  wanted  Itiquire 
a  first  class  ex|>erienced  man  who  known 
this  work  and  can  design,  estimate  and 
obtain  contracts  for  faliricated  structural 
and  plain  material.  Mostly  in  the  huild. 
Ing  line  and  on  medium  size  contracts 
An  excellent  iwsition  Is  offered  to  one 
who  can  qualify  with  a  large  organiza¬ 
tion  on  a  salary  and  commission  liasio 
Kindly  give  us  a  rei-ord  of  your  experience 
and  salary  required.  Location.  Cleveiind 
Ohio.  All  replies  confidential.  P-861,  Kng 
News-Record.  Cleveland. 


CIVIL  engineer  wanted,  of  practical  ex¬ 
perience  in  building  concrete  and  brick 
State  roads  Beijulrements:  Ability  to 
estimate  costs,  make  bids,  purchase  ma¬ 
chinery  and  assume  active  general  man¬ 
agement  of  such  an  enterprise.  A  splen¬ 
did  opi>ortunity  for  the  right  man.  No 
one  not  capable  of  earning  a  large  salary 
need  answer.  Reply  In  own  handwriting 
stating  experience,  salary  expected  and 
other  particulars.  Laock  Box  395.  Erie, 


rONTILXCTOR’S  superintendent.  —  Must 
have  broad  experience  In  all  branches  of 
contracting.  Write  experience  In  detail 
and  state  salary,  P-833.  Eng.  News- 
Record.  Chicago. 


HEW  shovel  operator  required  for  per¬ 
manent  position  in  Latin-.Vmerican  coun¬ 
try  ;  to  also  oversee  operation  of  stone 
crushers  and  road  rollers.  8alar>’  IS'"' 
and  traveling  expenses  to  job  Knowl- 


PKPARTMENTAL  sales  manager  wanted 
for  prominent  established  company  lo¬ 
cated  In  Ohio,  -and  manufacturing  steel 
sash  and  steel  doors.  Men  with  experi¬ 
ence  in  handling  selling  organization,  and 
preferably  with  a  knowledge  of  structural 
and  ornamental  Iron.  Oood  salar.v  paid 
to  right  party.  P-867,  Eng.  News-Record. 


TRUCK  body  or  trailer  designer  wanted 
Watson,  Canastota.  N.  Y. 


FIRST  class  structural  steel  and  reinforced 
concrete  designer  and  draftsman  wanted 
with  several  years’  experience  on  all 
classes  of  building  work.  Also  one  or  two 
reinforced  concrete  draftsmen,  rapid,  ac¬ 
curate  and  with  good  execution.  State 
experience  in  full  giving  names  of  past 
employers  and  character  ot  work  With 
each.  Experience  must  have  included 
detailing  structural  steel  and  reinforced 
concrete.  State  salary  desired  and  earliest 
date  for  beginning  work.  Location  mid¬ 
dle  west.  P-864,  Eng.  News-Record, 
Chicago. 


TWO  engineers  wanteil  for  a-ork  in  .South, 
capable  of  taking  charge  of  munklixil 
paving  program.  •  •  •• 

water  and  sewers. 

experience  In  detail.  _ 

ary.  Oraduate  engineers  only. 

Eng.  News-Record. 


PROpOS.\LS  FttR  nREf>C,INO. — U.  S. 
Engr  tiflice.  Old  Federal  Building.  Wil¬ 
mington.  Del  Sealed  projiosals  will  he  re¬ 
ceived  here  until  11  A  M..  Mar.  31.  1919. 
and  then  opened,  for  dredging  Tuckerton 
<'r«*ek.  N.  J.  Further  Information  on  ap¬ 
plication. 


including  extension 
Oive  In  first  letter 
references  and  sal- 
P-8tS, 


WANTEI*  In  Minneaimlis.  engineer  to  esti¬ 
mate,  design  and  sell  reinforcing  bars  for 
building  construction :  salary  and  pr- 
centage  to  right  party.  P-888,  Ehig 
News-Record.  Chicago. 


PROPOSALS  FOR  DREDGING.  U.  S. 
Engineer  Office.  Old  Federal  Building.  WP- 
mlngton,  Del. — Sealeil  proposals  will  be  re¬ 
ceived  here  until  11  A.M..  March  24.  1919. 
and  then  op«‘ned.  for  dredging  Smyrna 
River.  Del.  Further  Infornmtion  on  appli¬ 
cation. 


GENERAL  contractor’s  office  man, — Must 
be  of  the  manager  type  and  having  had 
outside  experience.  Permanent  position 
in  Ohio.  Write  full.v  and  state  salary 
P-854,  Eng.  News-Record.  Chicago. 


SALES  ENGINEER,  thoroughly  trained  In 
estimating  and  designing  reinforced  con¬ 
crete.  P-887.  Eng.  News-Record. 


HYDRAULIC 

DREDGING 

WANTED 


ontractors—thu  i«  for  you! 

What  is  Engineering  Contract 
Bond  Service? 

Why  is  it  a  better  service  for  you? 
Find  out — Get  in  touch  with  me 
TR  Y  ME  OUT 
Swart  Service  Really  Serves 

fhonm.  Win  or  Write 

HARMON  V.  SWART 

'  19  Libarty  Strsat,  Naw  York  City 


Prices  for  contract  to  dredge 
250,000  meters  of  sand  on  aiast 
near  Havana.  Cuba;  for  further 
particulars  apply 


Compania  Urbanizadora  dal  Parque  y 
Plays  da  M-u-ianso 
E.  Baato  Fowlar,  Cbiaf  Eng. 
Plays  de  Marianao.  Habana  C^ba 


KtiKiticr. 

Irriftalion 


l\  \-'V 
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\ 


\ 
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\ 


I  Ciipahlc 

is  familiar 


«  ban*  for 
and  P^  r- 
-^S.  Bnr 


I  pofntion 
i«‘  salary. 
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OFFICIAL  PROPOSALS 
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OFFICIAL  PROPOSALS 


Rids:  March  21. 

Highway  Reconstruction 

STATE  OF  RHOOE  ISKANO 
STATE  nOAKlJ  OF  IM  HMO  HOAPS 
ProvithTU'e.  H.  I. 

Sealed  proiK).«al.s  for  tlie  rtaanstniction 
under  the  provisions  of  the  P'ederal  Aid 
Road  Act  of  a  section  of  State  liighway 
1.15  miles  in  length  and  located  upon  the 
Ro.ston  Xeck  Road  in  the  Town  of  Nar- 
ragansett  will  be  received  by  the  .state 
Board  of  Public  Roads  at  its  office.  State 
House,  Providence,  R.  I.,  until  12  M.,  on 
Frida.v,  March  21,  1919,  at  wlilch  time  they 
will  be  opened  a  nd  read  in  public. 

The  principal  quantities  involved  are  as 
follows : 

Earth  excavation  .  3,400  cu.yd. 

Cru.shed  stone  .  4,000  ton.s 

Hauling,  heating  and  apply¬ 
ing  asphalt  . 30,000  gallons 

Gravel  foundations  .  2,800  cu.yd. 

Bids  must  be  made  upon  blank  fdrms  to 
be  furnished  by  the  board. 

Xo  bids  will  be  received  tinless  accom¬ 
panied  b.v  a  certified  check  for  the  sum  of 
$200,  payable  to  the  State  of  Rhode  Island. 

The  Board  reserves  the  right  to  reject 
any  and  all  bids  and  to  give  preference  to 
towns  or  cities  In  accordance  with  Section 
5  of  Chapter  84  of  the  General  I.aws. 

Plans  may  be  examined  and  s^)eciflca- 
tlons  and  bidding  blanks  rrfay  be  obtained 
at  the  office  of  the  State  Board  of  Public 
Roads,  State  House,  I’rovldence,  R.  I.,  on 
and  after  Monday,  March  10,  1919,  every 
week  day  (except  holidays  and  Saturdi\>'s) 
between  the  hours  of  9  A.M.  and  5  P..M., 
Saturdays  9  A.M.  to  12  noon. 

STATE  BOARD  OF  PFBEIC  RO.VDS 
ABRAM  I.^  ATWOOP, 
BENJAMTX  F.  ROBIX.SON, 
FRANK  COLE. 

MICHAEL  VAN  BEFREN, 

J.  HENRY  WOODWARD. 


Bids  .Mar.h  2s 

Pavement  Reconstruction 

iiaiiishuig.  Pa. 

Pcnns\  Ivania  State  Highway  iH  pait- 
nient.  llarri.-ibi.ig.  Pa.  Senifd  protni.sals 
will  be  received  at  .<aid  office  until  la  .\  M., 
.March  28.  1919,  w  lien  bids  w  ill  Ix'  jiulilic- 
ly  oi>cncd  and  schedided,  and  contiact.s 
awarded  as  .soon  tla-reafter  a.»  possltde  for 
the  reH'onstruction  of  the  following  pave¬ 
ments;  21.68i(  linear  feet  of  Reinfoi.ed 
Concrete  and  Hillside  Vitritled  Brick  in 
Armstrong  Co.;  in. 800  feet  of  Keinfor,  ,d 
Concrete  and  Hillside  Vitrified  Brick  in 
Berks  Co.;  31.7nO  feet  of  Reinfori  ed  t'on- 
crete  in  Bradford  Co.  ;  4983  feet  of  Vitri¬ 
fied  Brick  in  Cambria  Co.  ;  6T6  feet  of 
Vitrified  Brick  in  Centre  Co.;  13.T4ii  feet  of 
Reinforced  Concrete  in  Clinton  Co  ;  17.093 
feet  of  Reinforced  Concrete  in  t.'rawford  Co  ; 
29.667  feet  of  Reinforced  t'oncrete  and  Hill¬ 
side  Vitrified  I!ri<k  in  Elk  Co.;  1.'.918  feet 
of  Bituminous  l^urface  Course  on  a  con¬ 
crete  Foundation  in  Erie  C<i.  :  20,fiS6  feet 
of  Reinforced  Concrete  in  Franklin  Co.  ; 
23,912  feet  of  Reinforci'd  <”oncrete  in 
Mercer  Co.  ;  1957  feet  of  Vitrified  Brick  in 
•McKean  Co.  ;  28,791  feet  of  Reinforced 

Concrete  In  Northhampton  Co.,  283  4  feet  of 
Reinforced  Concrete  in  Northumberland  Co  ; 
11,800  feet  of  Reinforced  Concrete  in  Potter 
Co.  :  and  7783  feet  of  Reinfori  ed  Com  retc 
and  Hillside  V  itrlfied  Brick  in  Warren  Co. 
Bidding  blanks  and  specif!  cations  may  be 
obtained  fi-ee,  and  plans  upon  |ia\’ment  of 
$2.50  per  set.  upon  application  to  Slate 
Highway  Department.  Harrisburg.  No  re¬ 
fund  for  plans  returned.  They  can  al.so 
be  seen  at  office  of  .state  Highway  Iiepart- 
ment,  Harrisburg.  1001  Chestnut  .street. 
Philadelphia,  and  904  Hartje  Building, 
Pittsburgh,  Pa. 

LEWIS  S.  SADLER. 

State  Highway  Commissioner. 


y-iitli  embankment . 297,500  cu.yd. 

Concicle  .  2.150  cu.yd. 

Keiiiforcing  steel  .  65  tons 

Misicllaneous  cast  Iron 

and  steel  .  5  tons 

Wood  sheet  piling .  116  M.  ft.  B.M. 

Tile.  4  in.  and  10  in.  di¬ 
ameters  .  8,270  lin.ft. 

Corrugated  iron  pipe — 18 
in.  and  24  in.  diameters  550  lin.ft. 

Cast  iron  or  concrete  pipe, 

24  in.  and  36  in.  diam¬ 
eters  .  290  lin.ft. 

.Sluice  gates,  24in.  diam.  4 

36in.  diam.  4 
48  in.  diam.  2 

.cmiding  embankments  ..162,800  sq.yd. 

The  work  is  divided  into  three  sections 
and  proposals  will  be  received  for  the  en¬ 
tire  work  or  for  any  section  or  combina¬ 
tion  of  sections.  Propo.sals  must  be  sub- 
mltteil  on  the  form  furnished  by  the  Board 
and  must  be  accompanied  by  a  certified 
check,  payable  to  the  Treasurer  of  the 
Newport  Levee  District,  for  not  less  than 
5  per  cent  of  the  total  amount  of  the  bid, 
but  in  no  case  need  the  certified  check 
exceed  $5000. 

Payments  for  the  work  will  be  made  In 
cash. 

.\11  requests  for  information  should  be 
addressed  to  Morgan  Engineering  Company, 
.Memphis,  Tennessee.  Specifications  and  a 
general  map  of  the  district  will  be  fur¬ 
nished  on  request  without  charge.  De¬ 
tailed  plans  will  be  supplied  at  cost. 

The  right  is  reserved  to  reject  any  or  all 
bids  and  to  waive  any  informality  in  the 
bids  received. 

BOARD  OF  DIRECTORS  NEWPORT 
LEVEE  DISTRICT. 

Bt  C.  R.  HITE,  Secretary. 
MORGAN  ENGINEERING  COMPANY, 
Engineers. 


Bids:  March  27. 

Road  Work 

Marion  County.  W.  Va. 

Sealed  proposals  will  be  received  until 
12  o’clock  noon  March  26th.  1919.  by  the 
County  Court  of  Marlon  County,  for  the 
construction  of  8.73  miles  of  brick  and 
concrete  roads  in  Paw  Paw,  Lincoln  and 
Mannington  Districts. 

Specifications  and  instructions  to  bidders 
are  on  file  in  the  County  Clerk's  office,  and 
at  the  office  of  W.  M.  Linn,  Hoad  Engineer, 
Fairmont.  W.  Va. 

A  certified  check  in  the  sum  of  $5<m  <m 
must  accompany  each  bid.  The  County 
Court  reserves  the  right  to  reject  any  or  all 
bids. 

A.  G.  MARTIN. 

Clerk  of  the  County  Court  of 

Marion  County.  W.  Va. 


Bids:  March  26. 

River  Improvements 

Marion,  Kansas. 

Sealed  bids  will  be  received  by  the  Board 
of  Directors  of  the  Cottonwood  Valley 
Drainage  District  at  their  office  in  Marlon, 
Kansas,  until  3  P,M.,  on  March  26,  1919, 
for  the  work  of  Improvement  of  the  Cot¬ 
tonwood  River  and  its  tributaries. 

Approximate  estimate  of  work  to  be 
done: 

New  channel  excavation  (cu.yd.)  . .  .968.000 
Exacavatlon  from  present  channels 

(cu.yd.)  . 160.000 

Ivevee  embankment  (cu.yd.) . 130,000 

Removal  of  obstructions  other  than 
earth  from  present  channels  (lln. 

ft.)  .  56,000 

The  work  Is  in  four  divisions. 

Bids  for  one  or  more  divisions  will  be 
considered. 

All  bids  must  be  accompanied  by  a  certi¬ 
fied  check  on  some  bank  doing  business 
In  the  City  of  Marion.  Kansas,  payable  to 
George  Hauser,  Treasurer,  for  $1500  for 
each  division  ocvered  by  bid  to  guarantee 
compliance  with  the  terms  of  the  bid. 

For  further  information  address  the 
Board  of  Directors  of  the  Cottonwood  Val¬ 
ley  Drainage  District,  Marlon,  Kansas,  or 
Tuttle-Ayers-Woodward  Engineering  Co., 
Engineers  for  the  Board,  80S-7  Reliance 
Building,  Kansas  City,  Mo. 


Bids:  March  25. 

Concrete  Pavement 

I.,ongmont,  Colo. 

Sealed  proposals  for  the  construction  of 
approximately  15,300  sq.yd.  of  concrete 
pavement  with  3300  cu.yd.  of  grading  and 
6400  lin.ft.  of  concrete  curb.  In  the  Long¬ 
mont  Paving  District  Number  3,  will  be 
received  by  the  City  Clerk  at  his  office  at 
the  City  Hall,  Longmont,  Colorado,  until  5 
o'clock  P.M.,  Tuesday,  March  25,  1919. 

Plans,  specifications,  proposal  and  con¬ 
tract  may  be  obtained  at  the  office  of  the 
City  Clerk  or  the  City  Engineer. 

The  City  Council  reserves  the  right  to 
wjei  t  any  or  all  bids. 

GEO.  H.  STONEX, 

aty  Clerk. 

E.  .<3.  BICE. 

City  En^neer. 


Bids:  March  18. 

Concrete  Viaduct  Construction 

Knoxville.  Tenn. 

Sealed  bids  will  l>e  received  until  March 
18,  1919.  10:00  AM.  by  the  Board  of 
Commissioners  of  Knoxville.  Tennessee,  for 
the  construction  of  a  reinforced  concrete 
viaduct  over  the  Southern  Railway  tracks 
on  Gay  Street ;  approximate  cost,  $200,000. 
Plans  and  specifications  on  file  In  City 
Engineers  office.  Right  reserved  to  reject 
any  and  all  bids. 

ROBERT  P.  WILLIAM.'i. 

1  ,1  City  Recorder 

JOHN  W.  FLBNNIKBN, 

<3om*r.  Sts.  a  Pb.  Imp. 

J.  B.  M.  McCALLA, 

City  Enguieer. 


PROPOSALS  FOR  LEVEE  WORK.- 
Orace  of  the  Secretary,  Mississippi  RIv 
Commission.  1311  International  Life  Bull 
ntr.  St.  Louis,  Mo. — Sealed  proposals  w 
^  meived  here  until  11  a.m..  March  1 
1*19  for  constnicting  about  110,000  cub 
yards  of  earthwork  (75,000  cubic  yards  h; 

All  In  old  borrow  pits;  and  85.0( 
^ic  yards  levee  enlargement)  In  the  Hu 
JJ^Inage  District,  Ill.  Furtner  Inform 
lion  on  aDoIicatton. 


PROPOSALS  FOR  DREDGING.  IT.  S. 
Engineer  Office,  Old  Federal  Building,  Wil¬ 
mington,  Del — Sealed  proposals  will  be  re¬ 
ceived  here  until  11  A.M.,  March  2i,  1919, 
and  then  opened,  for  dredging  Smyrna 
River,  Del.  Further  information  on  appli¬ 
cation. 


Vol.  82.  No,  11 


OFFICIAL  PROPOSALS 

HidH:  March  20. 

Water-Works  Tunnel 

OKFICK  OF  THK  UEI'AUTMKNT  OF 
PUBLIC  WOKKS 
Milwaukee,  February  28,  1919. 

Sealed  pro|>oHalH  will  In;  received  at  this 
office  until  March  20tli,  1919.  at  10:30  A.M. 
for  furnishinK  all  materials  and  doinK  ail 
the  work  necessary  and  ntiuired  for  con¬ 
structing  the  Water  Pipe  Tunnel  under 
Menomonee  Uiver,  West  Water  Street  to 
Heed  Street,  and  two  shafts,  and  for  lay- 
iiiR  a  connect  iiiR  Water  I’ijte  Line  at  loca¬ 
tions  as  shown  on  the  plans. 

This  contract  re<iuires  the  construction 
of  approximately  one  hundred  eiRhty-one 
<181)’  lineal  feet  of  steel  encased  concrete 
shafts,  ten  (10)  feet  in  internal  diameter, 
two  hundred  sixty  eiaht  (268)  lineal  feet 
of  reinforced  concrete  lined  tunnel  under 
the  l»ed  of  the  Menomonee  Hiver,  seven  (7) 
feet  by  nine  (9)  feet  in  internal  dimensions. 
It  also  re<|uiia.>s  the  (tlacinR  of  about  four 
hundred  forty  (440)  lineal  feet  of  twenty- 
four  (24)  inch  diameter  cast  iron  water 
pipe  in  the  shafts  and  tunnel,  and  alM>ut 
seven  hundred  sixty-five  (765)  lineal  feel 
of  twenty-four  (24)  and  twenty  (20)  inch 
diameter  cast  iron  water  pipe  laid  in 
trenches  from  the  shafts  to  the  connecting: 
water  mains  in  Heed  Street  and  Third 
Street  extended,  all  as  shown  on  the  plans 
and  described  in  the  specifications  now  on 
file  in  the  OHice  of  the  City  Kiigineer. 

The  time  allowed  for  the  completion  of 
this  (“ontract  shall  be  seven  (7)  months 
from  the  date  of  the  Kngineer’s  notice  to 
IH-Rin  work. 

Bidders  are  re<iuired  to  furnish  hid  bonds 
in  the  penal  sum  of  $2 1,000. (»0  or  in  lieu 
thereof,  the  bidder  may  deposit  with  the 
Commissioner  of  I’ublic  Works  the  sum  of 
$12. not*. 00  in  money  or  certified  bank  check, 
ipayalile  to  the  Commi.ssioner  of  Public 
Works.  fallitiR  in  which  his  bid  will  be  re¬ 
jected. 

Tile  Commissioner  of  Public  W’orks  re¬ 
serves  the  rijcht  to  reject  any  or  all  bids. 

Full  sets  of  plans  will  be  sent  to  any 
Contractor  desirintt  to  bid,  U|Jon  the  re¬ 
ceipt  of  Ten  llollars  ($10.00).  Said  sum 
shall  be  returned  by  the  City  after  the  set 
of  plans  are  returned  In  Rood  condition  to 
the  City  KtiRiiieer. 

PKRCY  BBAMAX. 

Itep.  Commissioner  of  I’ubllc  Works. 
Countersigned. 

L.  M.  KOTKCKI. 

Comptroller. 

Bids;  March  20. 

Plant  Operation 

SprliiRfleld.  Massachusetts. 

The  Board  of  Supervisors  of  the  Iteiiart- 
ment  of  Streets  and  KnifineerlnK  will  re¬ 
ceive  at  room  326.  Administration  Build¬ 
ing.  until  12  M.,  March  20th.  1919,  proposals 
for  the  oiteration  of  the  Txiftan  Street  plant 
for  the  salvaRe  of  waste  materials.  The 
City  collects  about  8  tons  per  day  and  de¬ 
livers  it  to  the  plant  without  expense  to 
the  contracor.  The  plan  is  modern  in 
every  respect  with  belt  conveyor  for  sort¬ 
ing:.  ample  storage  space,  and  spur  track 
for  loading  cars.  Further  information  may 
l>e  obtained  from  the  S  uperlntendent  of 
the  Ilepartment  of  Streets  and  Knglneers. 
Administration  Building.  Springfield.  Mas¬ 
sachusetts. 

ROBERT  P.  MARSH. 

Supt.  Pept.  Sts.  &  Engineering. 


PHOPOSAI..S  FOR  PREPOIXO. — U.  S. 
Engr.  Office.  Old  Federal  Building,  Wil¬ 
mington.  I>el.  Sealed  proitosals  will  be  re¬ 
ceived  here  until  11  A.M..  Mar.  31,  1919, 
and  then  opened,  for  dredging  Tutdeerton 
Creek.  N.  J.  Further  information  on  ap¬ 
plication. 
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Bids:  March  25. 


Paving 


Mt,  Olive,  N.  C. 

Sealed  proposals  will  be  received  by  the 
Mayor  and  Board  of  Aldermen  of  the  Town 
of  Mt.  Olive,  N.  C.,  at  the  Town  Hall  in 
Mt.  Olive,  X.  C.,  until  5  P.M.,  March  25. 
1919,  for  street  improvements. 

The  work  will  consist  of  about : 

25,000  8<t.yd.  of  brick,  asphalt,  bitulithic,  or 
other  pavement. 

15,000  lin.ft.  of  granite  or  concrete  curb. 
15,000  lin.ft.  of  concrete  gutter. 

20,000  sq.yd.  of  sidewalk. 

And  the  necessary  drainage,  etc. 

It  is  expected  that  considerable  additional 
work  will  be  done  later. 

I’roposals  must  be  markerl,  “Proposal  for 
Street  Improvements.” 

All  bids  must  be  upon  blank  forms  pro¬ 
vided  In  the  Prt)poaal  and  Contract  and 
Specifications. 

Each  bid  must  be  accompanied  by  a  cer¬ 
tified  chet'k  for  $2000  as  evidence  of  good 
faith. 

Plana  and  specifications  will  be  on  file 
at  the  clerk's  office  in  Mt.  Olive  and  at  the 
office  of  the  engineer  in  Durham.  X.  C. : 
and  copies  of  the  sp<H'ifications.  form  of 
proposal,  etc.,  will  be  mailed  upon  appli¬ 
cation  to  the  engineer  at  Durham.  X.  C. 

The  right  is  reserved  to  reject  any  or 
all  bids. 

Specifications  will  be  ready  about  March 

10. 

S.  J.  ROBERT.'^,  Mayor. 

M.  T.  BREAZEALE.  Clerk. 
GILBERT  C.  WHITE,  Engineer. 

Durham,  X.  C. 


Bids:  March  20. 

Road  Work — Re- Letting 

West  Virginia. 

.‘?eale<l  proposals  for  the  constriH-tion  of 
the  following  roads  addressed  to  the  County 
Court  of  Barbour  County,  West  Virginia 
and  endorsed  “Proposals  for  Construction 
of  ('lass  A  Road  in  Barbour  County,”  will 
la*  received  by  said  Court  at  the  office  the 
Clerk  of  said  Court  In  Philippi.  W.  Va., 
until  1  P.M.  on  the  20th  day  of  March.  1919. 

The  Fairmont  and  Beverley  Turnpike 
Federal  -Vid  Projects  Xo.  16  and  Xo.  27 — 
Bituminous  macadam:  14  ft.  wide,  6.5 
miles. 

The  Junior  Road — Bituminous  mai'adam: 
14  ft.  wide,  2.85  miles. 

Plana  and  Specifications  may  be  seen 
at  the  office  of  said  County  Clerk  and  at 
the  office  of  the  State  Road  Commission. 
Charleston.  W.  Va. 

ITopositls  shall  be  submittcnl  u|)on  the 
blank  fortns  to  be  provided  by  the  under¬ 
signed  and  shall  be  accompanied  by  a 
certified  check  for  at  least  5  per  cent,  of 
the  total  amount  bid. 

The  right  is  reserved  to  reject  any  or  all 
bids. 

S.  F.  HOFFMAX, 
Clerk  of  Barbour  County  Court. 

Philippi.  W.  Va. 


Bids:  April  4. 

Excavating  Ditch 

Whiteside  Co.,  III. 

Dr.  Comrs.  Dr.  Diet.  No.  1  Hahnaman 
Tp.,  Whiteside  Co.,  III.,  will  receive  bids 
at  office  of  Carl  E.  Sheldon,  Sterling,  Ill., 
up  to  3  P.M..  April  4,  1919,  for  deepening, 
widening,  etc.,  ditch  of  district  requiring 
excavation  of  101.211  cu.yds.  Length  of 
ditch  37,765  feet.  Specifications  office  of 
Carl  E.  Sheldon. 
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Bids:  March  20. 

Pavement  Reconstruction 

PEXXSYLVANIA  ST.VTE  IIiihway 
DEPART.MEXT,  Harrisburg.  !>..  -Sra'l,.’l 
proposals  will  be  received  at  { 
until  10  A.M.,  March  20,  1919,  v  „  h|,|^ 
will  be  publicly  opened  and  sdi. 
contracts  awarde<l  as  soon  tli*:.  ficr  ji, 
possible  for  the  reconstrm  lion  i  f  Uu-  fob 
lowing  pavements;  27,520  lineal  fe  t  „f 
Inforced  Concrete  In  .Vdams  t'o.  ;  *9 si 
of  Bituminous  Concrete  in  Berk.s  I'u.  . 
feet  of  Vitrified  Block  In  flat  ion  t'o  " 
12,636  feet  of  Bituminous  ('oini  .  te  in 
Clinton  Co.;  8420  feet  of  Vitrill.,1  Hl,„  k 
in  Columbia  Co.;  5745  feet  of  Uimtninoiis 
Concrete  and  Vitrified  Block  in  It.lawar** 
Co. ;  4566  feet  of  Vitrified  HI,,,  k  in  Klk 
Co.;  49,959  feet  of  Reinforced  c.in.icte  in 
Erie  Co.;  26,112  feet  of  Reinfoi,..!  Con¬ 
crete  and  Hillside  Vitrified  Block  in  Ka.\- 
ette  Co.;  34,259  feet  of  Reinforic.l  <’onii,iM 
in  Greene  Co.;  5600  feet  of  Reinfoi.., 1  Con- 
Crete  In  I.ancaster  Co.;  4906  feet  .,f  Rtin- 
forceil  Concrete  in  I>awrence  Co.  . 
feet  of  Reinforced  Concrete  in  Lciiin-ii  t'o.; 
23.510  feet  of  Reinforced  Concrete  in  Mon- 
roe  Co.;  7824  feet  of  Reinforce.l  I'.in.iete 
in  Tioga  Co.  and  26,862  feet  of  R.  inf,.i.  ,*.1 
Concrete  in  Warren  Co.  Bid.ling  binnks 
and  specifications  may  be  obtain.*.!  fie.* 
and  plans  upon  payment  of  $2.50  |.,.|*  set 
upon  application  to  State  Highway  l).*|.aii- 
n>ent,  Harrisburg,  Pa.  Xo  refun.l  f..i*  iilan*. 
returned.  They  can  also  be  .seen  at  ..(fl.*.* 
t)f  the  State  Hlghwa.v  Department.  Hanls- 
burg;  1001  Chestnut  Street.  I’liila.i.-liitiia. 
and  904  Hartje  Building.  I’itt.shin-gii.  Ta, 
LEWIS  S  SADl.ER. 

State  Highway  Commissioner. 


Bids:  March  24. 

Road  Work 

Jefferson  County.  Texas 
Notice  Is  hereby  given  that  on  the  2»th 
day  of  March,  1919,  the  Cominissioner.s' 
Court  of  Jefferson  County.  Texas,  will  re¬ 
ceive,  open  and  consider  bids  on  the  fol¬ 
lowing  Jefferson  County  roads; 

6  miles  State  Highway  Xo.  3 
11  miles  State  Highway  Xo.  8 
Plans,  profiles,  specifications  and  e.sti- 
mates  are  on  file  In  the  office  of  the  County 
Engineer,  Court  House.  Beaumont,  Texas, 
and  with  the  State  Highway  Department. 
Austin.  Texas. 

-Ml  proposals  to  be  addressed,  seal'*.!  ami 
delivered  to  the  County  Judge  of  Jefferson 
County,  Texas,  on  or  before  16  a.m.  .March 
24th.  1919.  Mark  bids  “Highways.”  Pro¬ 
posals  to  be  accompanied  by  certified  check 
to  an  amount  equal  to  approximately  five 
|,er  cent,  of  the  total  of  the  bid.  The  right 
re  erved  to  reject  any  and  all  bids.  A 
deposit  of  Five  Dollars  will  be  required 
with  request  for  plans  and  specifications. 

Dated,  this  the  24th  day  of  February. 
1919. 

W.  M.  CARROLL. 

County  Judge. 

Beaumont.  Texas 


PROPOSAI.^?  FOR  LEVEE 
Office  of  the  Secretary.  MlssUsippi  Rher 
Commission,  1311  International  R"'!'; 

Ing.  St.  Louis.  Mo.— Sealed  proposal.s  sin 
be  received  here  until  11  a*"'**  ; 

1919.  for  constructing  about  296.606  euW' 
yards  of  earthwork  (210.060  cubic  'ard. 
hydraulic  fill  In  old  borrow  pits ;  and  S".- 
060  cubic  yards  levee  enlargement)  in  me 
Lima  Lake  Drainage  District,  III-  Furthe 
Information  on  applic.atlon. 
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Record 


OFFICIAL  PROPOSALS 


OFFICIAL  PROPOSALS 


OFFICIAL  PROPOSALS 


Hids  :  April  3. 

Road  Improvement 

HerRen  I'ounty,  N.  J. 

Notice  i»  hereby  Riven  that  aeaUtl  bida 
will  be  recelvetl  by  the  Road  Committee  of 
the  Hoard  of  Chosen  Freeholders  of  Bergen 
t'ounty  for  the  improvement  of  Williams 
Avenue,  Section  No.  2,  in  the  Boroughs  of 
Ha.sbrouck  Heights.  I’eterbt>ro  and  Bittle 
Ferry  in  the  County  of  Bergen  with  a  71" 
to  10 i*  I’ortland  Cement  Concrete  surface 
upon  a  cinder  foundation ;  estimate<l 
amount  of  surface  pavement  require«l  is 
18,647  square  yards,  of  foundation  10.64U 
cubi*  yards  :  and  openetl  and  read  in  publit- 
at  Court  House,  Bergen  t'ounty.  New  .ler- 
sey,  on  .\pril  9th,  1919,  at  2.3U  l*.M. 

Drawings,  specifloations  and  forms  of 
bid.  c'ontract  and  bond  for  the  proposed 
work,  prepare*!  by  County  KnRineer,  and 
approved  by  the  State  Highway  Commis¬ 
sion.  have  been  flletl  in  the  offl«e  of  said 
♦■ngineer  at  Court  House.  Hackensack.  N. 

and  of  said  State  Highway  Commission. 
Trenton,  N.  J.,  and  may  be  inspected  b\ 
prospe*  tive  bidilers  during  business  hours. 
Bidders  will  be  furnished  with  a  copy  of 
the  speciflcations  and  blue  prints  of  the 
drawings  by  the  engineer  on  proper  notice 
and  pa.vment  of  cost  of  preparation.  Bids 
must  be  made  on  the  Standard  proposal 
forms  in  the  manner  designated  therein  and 
required  by  the  .specifications,  must  Is-  en¬ 
closed  in  sealed  envelopes,  bearing  the 
name  and  address  of  bidder  and  name  of 
road  on  the  outside,  addressed  to  Road 
Committee.  Bergen  County  Board  of  Chosen 
Krc'eholders,  and  must  be  accompanied  by 
a  certified  check  for  not  less  than  10% 
of  .said  bid,  drawn  to  the  order  of  the 
County  Collector  of  Bergen  County.  N.  J.. 
and  be  delivered  at  the  place  and  on  the 
hour  above  named.  The  standard  proposal 
form  Is  attached  to  the  speciflcations. 
copies  of  which  will  be  furnished  on  appli¬ 
cation  to  the  Engineer. 

By  order  of  Bergen  County  Board  of 
diosen  Freeholders. 

J.va.  .M.  H.VHKNE.'^.a, 

Clerk. 


Bids;  .March  27. 

Pier  Construction 

i’hiladelphia.  Pa. 

Sealed  proposals,  endor.sed  "Bids  for  the 
construction,  with  appurtenant  work,  of 
Wolf  Street  IMer,  No.  82  South,  and  Orter 
Street  I’ier,  No.  84  South,”  will  be  received 
until  12  o’clock  noon,  Thursday,  March  27, 
1919,  in  the  office  of  the  Director  of  the 
Department  of  Wharves.  Dot-ks  and  Ferries. 
550  Bourse  Building,  Philadelphia,  and  then 
publicl.v  opened. 

Plans,  speciflcations  and  blank  forms 
upon  which  bids  must  be  made  «-an  be  ob¬ 
tained  at  the  office  above  mentioned,  upon 
the  (ieposit  of  a  certified  check  in  the  sum 
of  $2.")  to  cover  cost  of  blue  prints,  which 
check  will  be  returned  u|)on  the  receipt  of 
the  plans  and  spe<  iflcations  in  this  office 
in  good  condition  and  unmarked.  Tl\e  suc- 
I'essful  bidder  will  be  furnished  with  all 
necessary  blue  prints  free  of  charge. 

Proof  must  be  submitted  the  Department 
by  the  contractor  that  he  has  accepte*! 
the  provisions  of  the  M'orkingmen’s  Com¬ 
pensation  Act  of  June  18.  1917,  relative  to 
workingmen's  compensation  and  insured  his 
liability  thereunder  or  secured  exemption 
therefrom. 

No  bids  will  be  considered  unle.ss  accom¬ 
panied  by  a  certificate  from  the  City  .‘Sol¬ 
icitor  of  the  City  of  Philadelphia  to  the 
effect  that  the  provisions  of  an  ordinance 
approved  May  25,  1860.  requiring  proposal 
bonds  on  all  bids  exceeding  in  amount  $500, 
have  been  complied  with. 

The  Director  reserves  to  him.self  the  right 
to  ri'Ject  any  or  all  bids  as  he  may  deem 
best  for  the  interest  of  the  Cit.v  of  Phila¬ 
delphia. 

GEORGE  S.  WEB.‘<TER, 

Director. 


Rids;  March  -6. 

Highway  Construction 

TH  K  •■'T.VTE  OF  DEI.1AWARE 

Dover,  Delaware. 

.Sealed  i>ioiK)S<aU  will  be  received  by  the 
-tide  Highway  Department  at  its  office, 
ixwer.  Pclaware,  until  two  (2)  o’clock  P. 
M  .March  26.  1919,  and  at  that  place  and 
time  publicly  opened,  for  the  construction 
of  rt.5  miles  of  State  Highway  (Vitrified 
Brick)  in  New  Castle  County,  Delaware.  In¬ 
volving  the  following  approximate  quan¬ 
tities: 

3 ton  cu.yd.  grading. 

SO'  lin.ft.  pipe  underdraln. 

.•,000  lin.ft.  concrete  curb. 

liOO  cu.ycl.  concrete  foundation. 

11,500  c  u.yd.  vitrified  brick  pavement. 

1  bound.s. 

10  catch  basins. 

;  drop  inlets. 

ISSO  tons  stone  ballast  for  street  railway. 

jitii  lin.ft.  12  in.  vitrified  pipe  sewer. 

12.'.0  lin.ft.  18  in.  vitrified  pipe  sewer. 

ivrformance  of  contract  shall  commence 
sitliin  ten  (10)  days  after  execution  of  the 
.■ontrac  t  and  be  completc-cl  on  or  before  No¬ 
vember  1.  1919. 

Montldy  payments  will  be  made  for  90 
i>er  cent  of  the  construction  c-ompleted  each 
month, 

liiddeis  must  submit  proposals  upon  forms 
(irovided  by  the-  Department. 

Kaeli  propo.sal  must  be  accompanied  by  a 
cuietv  bond,  certifled  check,  or  money  to 
the  amount  of  at  least  ten  (10)  percentum 
of  the  total  amount  of  the  proposal. 

The  envelope  containing  the  proposal  must 
h'  niarkcMl:  “Proposal  for  the  Construction 
of  a  .gtate  Highway  under  Contract  No.  9.” 

The  contract  will  be  awarded  or  rejected 
ttiiliin  twenty  (20)  days  from  the  date  of 
opening  proposals. 

The  right  is  reserved  to  reject  any  or  all 
bid.s. 

iJetailed  plans  may  be  seen,  and  index 
plans  and  speciflcations  may  be  obtained 
.after  .March  1919,  upon  deposit  of  ($10) 
ten  dollars  which  amount  will  be  refunded 
upon  return  of  plans  and  spc-ciflcatlons  in 
good  condition,  at  the  office  of 

CHAS.  .M.  IIPHAM,  Chief  Engineer. 

State  Highway  Department. 

Dover,  Delaware, 

Notk- — I.ettings  for  the  construction  of 
.Slate  Highways  will  be  advertised  every 
two  wec‘ks  until  approximately  75  miles  are 
under  contract. 


Bids :  April  3. 

Road  Work 

Flemington.  N.  J. 

The  Board  of  Chosen  Freeholders  of 
Hunterdon  County  will  receive  bids  at  their 
rooms,  Flemington.  N.  J..  on  .Vpril  3d.  1919. 
up  to  the  hour  of  11  o’clock  .\.M.,  for  re¬ 
surfacing  a  portion  of  the  Ringoes-Woods- 
vllle  Road  In  .said  County. 

T.rf>nRth  .  2,1.57  miles 

Broken  stone  .  22.50  tons 

Filler  .  700  tons 

Dustlcss  screenings...  400  tons 

Tarvla  B  .  15135  gallons 

Specifications  may  be  obtained  from 
Grant  Davis,  County  Engineer.  \Vhltehou.se 
Station,  N.  J.,  and  will  be  on  file  at  the 
office  of  H.  I.,.  .'ttout.  County  Solicitor. 
Flemington,  N.  J. 

By  order  of  the  Board  of  cho.sen  Free- 
holdera 

DAVID  D.  HOT.COMBE. 

Director. 

EDW.VRD  H.  \Vn,SON. 

WM.  B.  WEAN. 


Bids;  March  25. 

Air  Compressor 

Marlon,  Indiana. 

Bids  for  an  Air  Compressor,  according  to 
plans  and  speciflcations  on  file,  will  be  re¬ 
ceived  at  Marlon.  Indiana,  on  Tuesday. 
March  25,  1919,  at  10  o’clock  A.M..  by  the 
Board  of  Public  Works. 

Further  information  will  be  furni.shed 
upon  request. 

T.  E.  PETRIE.  President. 

BOARD  OF  PI'BDIC  WORKS. 


Bids:  March  20. 

Pavement  Construction 

Logan,  low’a. 

.Sealed  proposals  will  he  received  by  the 
undersigned  until  8  o’clock.  P.M..  March 
lb,  1919.  for  the  work  of  constructing  ap¬ 
proximately  60,000  square  yards  of  con¬ 
crete  or  monolithic  brick  pavement.  40,000 
linear  feet  of  concrete  curb  and  gutter,  and 
a  storm  sewer  sy.stemj  etc. 

Plans,  profiles,  speciflcations  and  form 
if  proiiosal,  contract  and  bond  may  be  seen 
at  the  offlee  of  the  undersigned,  and  may  be 
"htained  from  the  engineer  upon  receipt 
"f  $10. «0,  which  will  be  returned  upon  re¬ 
turn  of  plans,  etc.,  in  good  condition. 

HERBERT  WESSELS,  Clerk, 

,  Logan,  Iowa. 

P  I,.  itcPF,  Engineer.!)  ' 

I/tgan,  Iowa. 

March  3.  1919. 


PROPOSALS  FOR  LEVEE  WORK. — Of¬ 
fice  of  the  Secretary,  Mississippi  River 
Commission.  1311  International  Idfe  Build¬ 
ing.  St.  Ixjuis.  Mo. — Sealed  proposals  will 
be  received  here  until  11  a.m.,  March  26. 
1919.  for  constructing  about  47,000  cubic 
yards  of  earthwork  In  the  East  Cape 
Girardeau  and  Clear  Creek  Drainage  Dis¬ 
trict.  HI.  Further  Information  on  appli¬ 
cation. 


Bids:  April  1. 

Road  Materials 

Columbus,  Ohio. 

Bids  will  be  received  up  until  2  :00  P.M., 
■Vpril  1,  1919,  at  the  office  of  the  State 
Highway  Commissioner,  Columbus,  Ohio, 
for  stone,  gravel,  slag  and  sand  to  be  used 
In  maintaining  and  repairing  state  roads 
during  1919.  Quotatlone  will  be  plaioed  on 
file  and  material  ordered  from  time  to  time 
during  the  sea.son  as  needed.  Price  at 
quarry  and  freight  rates  to  various  rail¬ 
road  stations  are  requested.  Bidding 
blanks  will  be  furnished  upon  request. 

CLINTON  COWEN, 

'  State  Highway  Commissioner. 


OFFICE  OF  THE  COMMISSIONERS.  D. 
C.,  Washington,  March  3,  19a9. — Sealed 
proposals  will  be  received  at  this  office. 
Room  511,  District  Building,  until  2  o’clock 
P.M..  Wwlnesday,  March  26.  1919,  for 
grading  certain  streets,  aggregating  about 
thirty  thousand  cubic  yards  of  grading. 
Blank  forms  of  proposals,  specifications, 
and  all  necessary  information  may  be  ob¬ 
tained  from  the  Chief  Clerk,  Engineer  De¬ 
partment,  Room  427,  District  BulldInK. 
Washington,  D.  C.  I^OTHS  BROWNIaOW 
W.  GWYNN  GARDINER.  CHARLES  W 
KTTTZ.  COMMISSIONELS.  D.  C. 


'’h-ve-operating  machinery.— 

■  V'  ^'f'Kineer  Offlee.  Wheeling,  W.  Va. — 
V’aied  proposals  will  be  recelv^  here  until 
n  a.m.  (Eastern  time),  March  24.  1919, 
"nil  then  opened,  for  furnishing  and  de¬ 
livering  valve-operating  machinery  for 
'•ani.<!  Nos.  23,  25  and  27.  Ohio  River.  In- 
‘''■■matlon  on  application. 


s 
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OFFICIAL  PROPOSALS 


OFFICIAL  PROPOSALS 


Bills:  April  7. 

Road  Improvements 

Sal*-m.  N’.  J. 

Notice  is  hereby  Riven  that  sealeil  bids 
will  bi‘  received  by  the  Road  t'ommittee 
of  the  Board  of  t'hosen  Kreidiolders  of  the 
founty  of  Salem  for  the  construction  of 
MalaRa-l’enn  Grove  road,  3rd  Section,  in 
the  liorouRh  of  Wooilstown  and  Township 
of  I’llesgrove  in  the  County  of  Salem  with 
a  gravel  surface  upon  an  earth  foundation; 
estimated  amount  of  surface  pavement  re¬ 
quired  is  42,130  sq.yd.  ;  and  opened  and 
read  in  public  at  the  Kreeholders'  Room, 
Court  House.  Salem,  N.  J.,  on  Monday, 
April  7,  1919.  at  eleven  A.M. 

Drawings.  sp*-ci(1cations  and  forms  of 
bid.  i-ontract  and  bond  for  the  pioposed 
work,  preparwl  by  Howard  B.  Keasbey, 
County  Engini-er.  an<l  approved  by  the 
State  Highway  Commission  have  been  filed 
in  the  office  of  the  said  engineer  at  .Salem, 
N.  J.,  and  of  said  Commission  at  the  State 
House,  Trenton.  N.  J..  and  ma.v  be  Inspected 
by  prospei'tive  bidders  during  business 
hours.  Bidders  will  be  furni.shed  with  a 
cop.v  of  the  si>ecifications  and  blue  prints 
of  the  drawing  b.v  the  engineer  on  proper 
notice  and  payment  of  cost  of  preparation. 
Bids  must  be  made  on  the  standard  pro- 
|M)sal  forms  in  the  manner  designated 
therein  and  requlreil  by  the  specifications, 
must  be  enclo.sed  in  sealed  envelopes,  bear¬ 
ing  the  name  and  address  of  bidder  on  the 
otitside,  addresseil  to  I.  C.  Smashey,  Clerk 
of  said  Board,  and  must  be  accompanied 
by  H  certifieil  check  for  not  le.ss  than  $1000 
and  l>e  delivered  at  the  place  and  on  the 
hour  above  named.  The  standard  proiwsal 
form  is  attached  to  the  specifications,  copies 
of  which  will  be  furnhshisl  on  application 
to  engineer. 

By  order  of  the  Board  of  t’hosen  Free¬ 
holders  of  the  county  of  Salem. 

•  I.  C.  SMASHEY. 

Clerl*. 


Bids:  April  S. 

Bridge  Letting 

Greenbrier  County,  W.  Va. 

Bids  will  be  received  by  the  County 
Court  of  Oreenbrier  County  until  noon, 
.\pril  8,  for  the  construction  of  a  bridge 
across  (Ailberson  Creek,  in  the  AVilllams- 
burg  District  of  said  County.  Alternate 
plans,  prepared  by  the  contractors,  will  be 
accepted,  as  well  as  bids  based  on  plans 
and  specifications  supplied  by  the  Court, 
and  in  both  cases  plans  and  bids  will  be 
submitted  covering. 

First :  A  bridge  of  2  spans,  30  ft.  each.  12 
ft.  roadway,  and 

.Second:  One  span.  50  ft.,  of  the  same 
width  roadway. 

Detail  information  may  be  had  on  re¬ 
quest  from  Frank  K.  Rader,  County  Road 
Engineer,  I.a‘wisburg,  W.  V’a. 

The  County  Court  reserves  the  right  to 
reject  any  and  all  bids. 

FRANK  K.  RADER. 

County  Road  Engineer. 


FROrOSAI-S  FOR  COAI...  Office  of  the 
Ihstrlct  Engineer.  Mississippi  River  Dreilg- 
ing  District.  It.  S.  Dredge  Depot,  opposite 
Memphis.  Tenn. — Sealed  proposals  will  be 
received  here  until  12  M.,  March  31.  1919. 
anl  then  opened,  for  furnishing  14.000  tons 
coal  In  barges.  Further  Information  on  ap¬ 
plication  to  the  District  Engineer.  lx)ck 
Box  1017.  Memphis.  Tenn. 


SEAI.ED  PROPOSALS  will  be  0|>ened 
by  the  Lighthouse  Superintendent.  Buffalo 
N.  T..  April  1.  1919.  2  o’clock  p.m..  for 
500  bbls.  American  Portland  Cement  de¬ 
livered  at  eVinneaut  Harbor,  Ohio.  Informa¬ 
tion  upon  application  to  the  above  office. 


OFFICIAL  PROPOSALS 


Riihs:  April  11. 

Deck  Steel  Girder  Bridge 

Holyoke.  .Mass. 

The  Board  of  Public  Works  of  Holyoke. 
.Mass.,  will  receive  at  its  office  in  Holyoke 
until  10  o’cliH-k  in  the  morning  of  Friday. 
April  11,  1919,  sealed  pro|K>sals  for  the 
construction  of  a  deck  steel  girder  bridge, 
the  steel  work  to  be  enca.sed  or  covered 
witli  reinforced  concrete,  the  bridge  to  be 
erected  across  the  first  level  canal  on 
.\t>pleton  Street  In  said  Holyoke.  .\s  soon 
as  may  be  after  the  above  time  and  afc 
the  office  of  the  Board  the  proposals  so 
received  will  be  publicly  opi-ned  and  read. 
The  bidder  will  be  expected  to  submit  his 
own  specifications  and  plans  covering  the 
work  which  Is  to  be  done  in  accordance 
with  "tieneral  Specifications  for  Bridge 
over  the  First  Level  Canal  .\|)pleton  .Stieet. 
Holyoke,  Mass.,"  prepared  by  the  City  En¬ 
gineer.  Full  information  may  be  liad  upon 
application  to  the  City  Engineer,  City  Hall 
.\nnex  and  Police  Building,  Holyoke,  Mass. 

general  form  of  the  proposed  contract 
ma.v  be  seen  at  the  office  of  the  Board. 
Proposals  must  be  accompanied  by  a  certi¬ 
fied  bank  check  in  the  sum  of  Five  Hun¬ 
dred  Dollars  ($.500)  or  by  lawful  money 
in  the  same  sum.  Bids  must  be  addressed 
to  the  Chairman  markeil  "Proposals  for 
.Vppleton  .street  Bridge.”  and  left  at  the 
office  of  the  Board  before  the  time  here-  | 
inbefore  spei-ified.  The  Board  reserves  the 
right  to  reject  any  or  all  bids  or  t«  aciept 
any  bid  that  in  its  opinion  may  he  for  the 
best  interests  of  the  City  of  Holyoke.  Os¬ 
car  C.  Ferry,  .Vast.  Clerk.  Holyoke,  .Mass., 
March  10.  1919. 


Bids:  April  2. 

Sewer  Construction 

Hamilton.  Ont. 

Sealed  tenders  will  b*'  received  by  the 
undersigned,  addressed  to  Chas.  O.  Booker, 
E.sq.,  Mayor;  Chairman  Board  of  Control, 
City  Hall.  Hamilton,  up  to  5  o’llock  P.M. 
on  Wednesila.v,  Appll  2.  1919,  for  the  con¬ 
struction  of  the  following  work  ; 

.\  sewer  constructed  of  brick  or  com-rete 
(alternative  lenders  for  wliich  will  be  re¬ 
ceived).  1750  ft.  in  length,  on  King  .Street, 
Macklin  Street  and  Dundas  Street,  Hamil¬ 
ton,  Ontario. 

Tenders  must  be  on  forms  supplied  and 
plainly  markeil  on  the  outside  as  to  con¬ 
tents. 

Specifications  and  form  of  tender  for  the 
above  can  be  obtained  at  the  office  of  the 
City  Engineer,  where  any  other  information 
may  be  secured. 

’The  lo\)’est  or  any  tender  not  necessarily 
accepted. 

S.  H.  KENT. 

City  Clerk. 

Dated  March  8,  1919. 


TREASl’RY  DEPARTMENT.  .Supervis¬ 
ing  .Architect’s  Office.  Washington,  D.  C., 
March  10,  1919. — Sealed  propiosalB  will  be 
received  at  this  office  until  3  P.M..  March 
26,  1919,  and  then  opened  for  miscellaneous 
alterations  In  work  room  and  basement  of 
the  United  States  Post  Office  in  Meridian. 
Miss.,  in  accordance  with  drawing  RHP- 
701.  and  the  specification,  copies  of  which 
may  be  had  at  the  office  6*  the  Custodian 
or  -at  this  office,  in  the  discretion  of  the 
Supervising  Architect.  Jas.  A.  AVetmore. 
Acting  Supervising  .Architect. 


S.  ENOl.NEER  OFFICE.  AVHEEL- 
INO.  AV.  A'A. — Sealed  proposals  will  be 
received  here  until  11  A.M.  (Eastern  time), 
.April  5.  1919.  and  then  opened,  for  con¬ 
structing  Pass,  AA’eir,  Beartrap,  etc.,  for 
each  of  Dams  Nos.  23  and  25.  Ohio  River. 
Information  on  application. 


l'.id.>i:  .April  15. 

Road  Surfacing 

'  I  .  Mi.s 

The  Highwa.v  Commission  '  i 
ton  County.  .Alississippi.  will  i.,.  . 

office  in  Greenville.  Missi.s.M|,|,'  ,.j,  ,  ' 
o’clock  A.AI.,  on  Tuesday,  tl„  j  i  ,j.,,  ' 

.April,  1919,  sealed  projKisals  f,.  , 

ing  of  about  49.5  miles  of  ro.oi 
Crete  nine  (9)  feet  wide,  or  n.iv.l 
(12)  feet  wide,  us  follows: 

Greenville  to  head  of  Lake  Wa  roni;. 

ton  . 

Greenville  to  .Aletcalfe  ....  ',j 

l.eland  to  Sunflower  County  lin.  ](,  i 
Hollandale  to  .Alurpliy  Bai  oii 

.Areola  to  Trail  Lake .  I  - 

.All  in  said  County,  according  n.  i|,.  ,,1,^, 
and  specifications  adopted  by  tin 
Commission,  and  on  file  in  their  otfi,  e 
bills  must  be  accompanied  In  i  ..mtio,] 
check  in  the  sum  of  5';  of  tie  Minonn;  ,f 
the  contract  bid  u|>on,  payable  to  t|i, 
man  of  the  Highway  Commissioii  to 
antee  execution  of  contract  if  .iwanleil 
The  Highway  Commission  lesemy  '1p 
right  to  reject  any  and  all  hiiD 

E  \v  wiM.n 

Clinii  iii.m. 


Bids:  April  2. 

Street  Paving 

Dm  haul,  N  i' 

Sealed  proposals  will  be  tee.  i\ eel  b\  tic 
Mayor  and  Board  of  .Alderntcn  of  the  ci'y 
of  Durliam,  for  the  construction  of  .a  per¬ 
manent  pavement  of  approxiinatelv 
sq.yd.  until  3  o’clock  P  M..  .April  2.  Iili. 
at  which  time  the.v  will  he  epened  .o.i 
publicly  read  at  the  Council  Chanibci  of  q,. 
said  Board. 

Plans  and  specifli  atlons  of  the  pioiioy..! 
work  may  be  had  at  the  office  of  tie  I'itv 
Engineer,  between  the  hours  of  9  .A  M  and 
5  P.M..  from  March  16.  1919  to  .Apiil  2, 
1919.  Said  specifications  provide  for  tie 
grading,  drawing,  curbing  and  jiavinc  with 
some  suitable  pavement  on  a  six  ini  h  c  on- 
'  Crete  base,  Alain  Street  from  Fuller  .'•licet 
to  .Alston  .Ave.  and  also  the  submission  of 
bids  on  50,00(1  sq.yd.  to  100,000  sq.yd.  to 
he  defined  later. 

!  The  Board  reserves  the  right  to  reject 
any  or  all  bids,  or  to  acceirt  such  bids  ns 
appear  in  its  own  judgment  to  be  for  the 
I  best  Interests  of  the  City. 

M.  E.  NEAA'SOM.  Mayor. 

GEO.  AA'.  AVOODAA'.ARD.  City  Oeik. 

.1.  I..  MOOREHEAD.  City  Allorncy, 
H.  AA’.  KUEFFNER,  City  Engineer. 


Bids;  April  1. 

Single  Light  Lamp  Poles 

Loveland.  Colo. 

Sealed  proposals  for  the  furnishing  of 
approximately  109  ornamental  single  light 
lamp  poles  and  10.000  ft.  of  three  con¬ 
ductor.  600  volt  under-ground  wire  for  the 
City  of  I/AA’eland,  will  be  received  by  the 
City  Clerk  of  the  City  of  I>ive1and.  nt 
its  office  In  the  City  Hall,  until  7  :30  o’clock 
PM..  Thursday,  April  1,  1919 

All  bids  must  be  on  forms  provided  for 
the  same  by  the  city,  and  must  be  accom¬ 
panied  by  a  certified  check  in  the  sum  of 
$250,  payable  to  the  Treasurer  of  the  fit'’ 
of  Loveland. 

Proposal  and  specifications  may  he  ex¬ 
amined  at  the  office  of  the  City  cierk,  jr 
will  be  forwarded  upon  receipt  of  appli'*- 
tion. 

The  City  Council  reserves  the  right 
reject  any  or  all  bids. 


J 


Alari'h  1-’.  1919 

Eng. 
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Put  Public  Buying  on 
an  E^ciency  Basis 

NOW,  more  than  ever  before,  it  is  important  that  those  having 
contracts  to  let,  whether  for  new  work  or  the  furnishing  of 
machinery  or  supplies,  should  consider  the  best  methods  of 
securing  extensive  competition  and  low  bids. 

'  Engineering  News-Recoro 

with  a  circulation  of  over  32,000  a  week,  reaches  almost  every  worth* 
while  contractor,  manufacturer  and  dealer  interested  in  public  con¬ 
tracts. 


Over  4,000  Official  Proposals 

have  been  published  each  year  in  Engineering  News  and  Engineer¬ 
ing  Record,  now  consolidated  as  the  Engineering  News-Record, 
i  These  small  investments  for  advertising  have  invariably  saved  large 

I  sums  on  the  contract  prices.  You  can  now  cover  the  entire  held  and 

secure  the  greatest  possible  competition  from  reliable  contractors  by 
publishing  your  advertisements  for  bids  in  the 

This  will  put  your  public  buying  on  an  efficiency  basis.  It  will  make 
the  tax  payers’  money  go  farther  and  will  give  you  a  reputation  for 
I  a  business  administration.  Local  bidders  always  figure  closer  when 

I  they  find  that  the  letting  of  a  contract  is  being  advertised  in 


1  The  One  Nationally  Recognized  Medium  for 
1  Proposal  Advertising 

I  ' 

Engineering  News-Record 

I 
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_ OFFICIAL  PROPOSALS _  i 

Bids:  March  irl 

Bridge  Construction 

City  of  Trenton,  N.  J. 

Pursuant  to  a  resolution  adopted  March 
7,  1S19,  the  City  Commission  will  receive 
at  its  meeting  to  l>e  held  on  March  21. 
1919,  at  2  o’clock  p.m..  sealed  proiwsals 
for  the  construction  of  a  steel  and  concrete 
liridae  across  the  Assanpink  Creek,  each  of 
Olden  Avenue,  Trenton,  X.  J. 

Plans  and  specifications  with  a  draft  of 
the  contract  and  of  the  bonds  required  to 
he  iciven  may  l>e  obtained  at  the  octtie  of 
John  W.  Thompson.  Consulting  Knitineer, 
Broad  Street  Bank  Buildinu.  Trenton.  X. 
J.,  on  payment  of  ten  doilars  ($10)  which 
amount  will  be  returne<l  to  actual  bidders 
and  those  returning  plans  and  specifications 
at  or  before  o|H-ninK  of  bids. 

The  bridge  is  a|)proximately  14  feet  wide 
with  fit  feet  8i>an  carried  on  Kirders,  and 
20  feet  apiiroaches.  The  work  to  be  com¬ 
pleted  in  three  months. 

Kach  proposal  must  l>e  made  on  a  blank 
form  which  will  be  furnished  by  the  KiirI- 
n«-er,  and  must  be  accompanied  by  a  certi¬ 
fied  clie<-k  to  the  amount  of  $5oO.  condi¬ 
tioned  that  if  the  jtroitosal  be  accei>led  the 
person  or  persons  makintt  it  will  execute 
the  contract  required  to  be  executed  and 
furnish  the  l>ond  requ'red  to  be  furnished, 
uithin  five  days  after  the  acceptaiH*e  of  the 
pro|M>sal. 

The  pro|Hisal  must  not  be  filed  with  any 
city  otlicial,  but  must  be  delivered  by  the 
Idilder  or  his  afreiit  to  the  City  Clerk,  at 
the  meeting  alsive  mentioned,  when  the 
same  shall  be  called  for  by  the  President 
of  the  Cit.v  Commission. 

Said  city  Commission  reserves  the  ri);ht 
to  rejj'ct  any  or  all  pro|iosals.  Contract 
will  be  made  subject  to  Chapter  2.’>3.  laws 
of  .Vew  Jersey.  1913. 

l.KOX  l>.  HIRSCH. 

City  Clerk. 

nate<l  March  10.  1919. 

S  KXCIXKKR  tlFKlCK.  1st  nistrlct, 
('incinnati.  O.  Sealed  proposals  will  be 
received  here  until  2  p.m..  March  29.  1919. 
and  then  opened  for  constructliiK  lx)ck  and 
Abutment  for  Pam  Xo.  30.  Ohio  River,  near 
Creenup.  Ky  Further  information  on  ap¬ 
plication. 


_ OFFICIAL  PROPOSALS 

Bids:  April  2nd. 

Generating  Unit 

Macon,  Mo. 

Sealed  bids  addressed  t  oCity  Clerk, 
r  Macon.  Mo.,  and  endorsed  I’roposals  for 
Power  Plant  Improvements  will  be  received 
until  8  P.M.,  April  2nd,  at  which'  time  they 
will  be  publicly  oi>ened  and  read.  The  work 
i  consists  of  furnishinR  and  erectina  ooe 
I  400  to  5oO  KVA  (Senerator  Direct  connected 
j  to  Steam  KnRine  or  Turbine  with  condens- 
IhK  equipment.  Spray  pond  or  CooMna 
Tower  equipment  and  Switchboard.  Certi¬ 
fied  check  $1500.  City  reserves  the  riftht 
I  to  reject  any  or  all  bids.  Sitecificatlons  I 
may  be  obtained  from  KnRineer  upon  re-  j 
'  ceipt  of  a  dejjosit  of  $10  of  which  $8  will  I 
be  refunded  u|>on  return  of  the  sitecifica- 
tions. 

XAT  M.  I..ACY.  Mayor. 

W.  H.  MARTIX,  City  Clerk. 

FKAXK  L.  WIIX'OX.  Knaineer. 

Syndicate  Trust  BldR., 
i  St.  Isjuis,  Mo. 


POSITIONS  VACANT 


HYDRAULIC 

DREDGING 

WANTED 

Prices  for  contract  to  dredge 
250,000  meters  of  sand  on  coast 
near  Havana,  Cuba;  for  further 
particulars  apply 

Compania  Urbanizadora  del  Parque  y 
Playa  de  Marianao 
E.  Bcato  Fowler,  Chief  Enq. 

PIa.va  de  Marianao.  Habana.  Cuba 


POSITIONS  VACANT 


.\N  experienced  man  wanted  for  resident 
enRineer  on  road  construction  in  Arkan¬ 
sas.  State  experience,  aRe,  salary  ex-  | 
pect«>d  and  references.  Address  Room  410,  i 
Citizens  Bank  BldR.,  Pine  Bluff.  Ark. 

- - -  I 

ARCHITKCTI’RAIj  and  euRineerliiR  sjtecl-  ; 
fication  writer,  estimator  and  chet-ker. 
Permanent.  State  aRe.  exjterience,  sal¬ 
ary  and  when  available.  Address  The 
Mills  &  MillspauRh.  Architects  and  Kn-  ! 
Rineers.  (^olumhus,  Ohio. 

BY  Reneral  contractiiiR  firm  located  in  I 
Southwest,  .vounR  technical  Rraduate 
wanted.  Must  be  experienced  and  ac¬ 
curate  buildinR  estimator,  and  able  to  { 
do  reinforced  concrete  desiRninR  work. 
State  fully,  aRe,  experience,  and  salary 
expected.  P-957.  KnR.  Xews-Record,  Chi- 
caRO. 

COXTR.ACTOR'S  superintendent.  —  Must 
have  broad  experience  in  all  branches  of 
contractinR.  Write  experience  in  detail 
and  state  .salary.  P-853,  EnR.  News- 
Record.  ChicaRo. 

EXPERlEXf^KD  structural  steel  drafts¬ 
men  wanted.  State  experience  and  sal¬ 
ary  expected.  Address  P.  O.  Box  381, 
Cleveland.  Ohio. 

FIRST  class  structural  steel  and  reinforced 
concrete  desiRner  and  draftsman  wanted 
with  several  years'  experience  on  all 
classes  of  buildinR  work.  Also  one  or  tWo 
reinforced  concrete  draftsmen,  rapid,  ac¬ 
curate  and  with  Rood  execution.  State 
experience  in  full  RivinR  names  of  past 
employers  and  character  of  work  with 
each.  Experience  must  have  included 
detailiiiR  structural  steel  and  reinforced 
concrete.  State  salary  desired  and  earliest 
date  for  beRinninR  work.  Ixtcation  mid¬ 
dle  west.  P-8fi4.  EnR.  Xews-RecDrd. 
ChicaRo. 

FOREMAX  wanted  to  take  charRe  of  lln- 
inR  tunnels ;  salar.v  open.  PittsburRh  & 
West  VirRinla  Railroad.  H.  H.  Temple, 
Chief  EnRlneer,  PittsburRh.  Pa. 


GRADE  ATE  enRineer  want- .i 

In  reinforced  con<  rete  d,..;!  ,  H 

distriliutors  of  reinfori  iny  ~  i...  t  i,'*'* 
manent  iK)8ition  and  Rood  .  > 
yancement,  dependinR  on  al  e  u  p  2„T 
KnR.  News-Record.  ' 

KAR(3E  fabricatinR  shop  l„  ,h,.  South 
desires  services  of  experien. .  d  shop 
si>ectors  on  ship  fal.rication  State  f,.?,' 
Ihust  experience  and  salary  .l.  sired  p 

BldR.,  Cleveland'''''*^*’* 

Sffe"  , cmployinR  abom 
fifty  (50)  men,  falincatinc  stairs  fire 
escapes  and  other  ornaiiietititl  iron  wort 
one  who  is  capable  of  stipervi.^inir  nm- 
chlne  shop  employiiiR  twetitv  (.-u)  ni.n 
In  conectlon  with  ornaniental  work 
Riven  preference.  |•-73«,  Epe 
Record. 


MAP  draftsman  and  instrument  men 
wanted  for  land  and  IrriRalion  develon. 
ment  in  southwest  Texas.  Reply  statinz 
aRe.  education,  experience  and  salary 
expected:  address  (’onstructitm  Kn^neer 
American  Rio  Grande  Kand  (t  Irriiratioii 
('ompany,  Mercetles.  Texas 

MEI^HANTCAK  enRineer  and  ilraftsinan 
experienced  on  elevators  and  lioistinx 
machinery  desiRn.  Give  reference  ex 
jrerience  and  salary  expected,  .l'  (j 
•Speidel.  ReadinR,  Pa. 

OFFICE  assistant  on  levee  ami  drainage  ‘ 
construction  job.  Must  bp  eom))etent  to 
check  reiKirts  and  payrolls.  Position  iier- 
manent.  State  age,  experience,  educa¬ 
tion.  nationality,  and  salary  desired.  .\o 
replies  to  rejected  apiilicants,  Morgan 
EnRineeritiR  Company.  fi22  Goodwvn  In¬ 
stitute,  Memphis.  Tennessee. 

OPERATIXG  and  mechanical  engineer 
wanted,  with  technical  edtication  and  ' 
practical  experience,  to  take  charge  of 
our  power  plant — B.  &  W  Itoilers.  Por- 
liss  com|)ound  and  turlio  engines,  sur¬ 
face,  condenser.  )>imt|is.  etc. ;  $2(1*  per 
month.  Give  age.  references,  and  wlien 
could  rejiort.  Good  schools  and  sur¬ 
roundings.  Burton-Swartz  Cypress  Com¬ 
pany  of  Florida.  Perry,  hla.  ' 

GEXER.VK  contractor's  otiii-o  man.  —  Must 
lie  of  the  manager  t.v|>e  and  having  had 
outside  experience.  Perm.-inent  position 
in  Ohio.  Write  fully  and  state  salary. 
P-854,  Eng.  Xews-Record,  Chicago. 

PR.XCTIC.XT,  quarr.v  man  wanted,  eapahle 
taking  full  charge  ■  one  who  is  famili.ur 
with  southern  conditions  and  experienced 
in  .Sandstone.  IJmestone  and  Granite,  In 
repl.v.  Rive  complete  record,  age.  e.xperi- 
ence.  capacity,  references  P-755.  Knz. 
News-Record.  Chicago. 

STRT’CTl’RAI.,  estimator  wanted,  lb-quire 
a  first  class  exjierienced  man  who  knows 
this  work  anti  can  design,  estimate  and 
obtain  contracts  for  fabricated,  structural 
and  plain  material.  Mostly  in  the  luiild- 
ing  line  and  on  medium  size  contracts 
An  excellent  position  is  offered  to  one 
who  can  tiualif.v  with  a  large  organiza¬ 
tion  on  a  salar.v  and  commission  liasis. 
Kindly  give  us  a  record  of  .vour  expt'rience 
and  salar.v  required.  l4ocation.  Cleveland, 
Ohio.  All  replies  confidential.  P-861,  Kng 
Xews-Record.  Clevelaml. 


Contractors— this  is  for  you! 

What  is  Engineering  Contract 
Bond  Service? 

Why  is  it  a  better  service  for  you? 
Find  out — Get  in  touch  with  me 
TRY  ME  OUT 
Swart  Service  Really  Serves 
Phona,  Wira  or  Write 

HARMON  V.  SWART 

19  Liberty  Straet,  New  York  City 


i. SIMPER IXTE-VDEXT  wanted  for  highway 
construction  in  mountains  of  Tennessee 
1  Steam  shovel  work  :  state  exiKTienee  and 
I  ,  salary  expected.  P-933,  Eng.  .News- 
Record.  Philadelphia. _ _ 


TRUCK  l)ody  or  trailer  d^lgner  wanted; 
Watson.  Canastota,  X.  Y. 


WANTED  first-class  highway  engine^on 
sand-clav  and  gravel-clay  roads  in  F'®'''' 
da.  Must  be  young  and  active,  come 
well  recommended,  and  furnish  tranw 
and  a  light  car.  Party  will  l«  requ  ^ 
to  pav  present  Im-umbent  of  the  pi^ 
$350  for  placing  him  and  taking  the  t^ 
to  initiate  the  applicant  into  the  ^ 
Salary,  $300  per  month.  Address  P-. 
Kdr.  X^wn-Rororfl.  PhlladHpnia. 
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OFFICIAL  PROPOSALS 


Price,  S3.60  an  inch — Copy  can  bo 
received  until  Wednesday,  10  a.m., 
for  issue  out  the  next  morning. 


Bids :  April  7. 

Road  Improvements 

Salrm,  X.  J. 

Xotioe  Is  hereby  given  that  sealed  bids 
will  b«-  received  by  the  Road  Committee 
of  the  Board  of  Chosen  Freeholders  of  the 
County  of  Salem  for  the  construction  of 
Malaga-Penn  Grove  road,  3rd  Section,  in 
the  Borough  of  Woodstown  and  Township 
of  I’ilesgrove  in  tlie  County  of  Salem  with 
a  gravel  surfac-e  upon  an  earth  foundation  ; 
estimated  amount  of  surface  pavement  re¬ 
quired  is  42,120  sq.yd.  ;  and  openetl  and 
read  in  public  at  the  Freeholders’  Room, 
.Court  House,  Salem,  N.  J.,  on  Monday, 
April  7.  1919,  at  eleven  A.M. 

Drawings,  speciflcations  and  forms  of 
bid,  contract  and  bond  for  the  proposed 
work,  ,  prepared  by  Howard  B.  Koasbey, 
County  Bngineer,  and  approved  by  the 
State  Highway  Commission  have  be<‘n  tiled 
in  the  office  of  the  said  engineer  at  Salem, 
X.  J.,  and  of  said  Commission  at  the  State 
House,  Trenton,  X.  J.,  and  may  be  Inspected 
by  prn8pe<'tive  bidders  during  business 
hours.  Bidders  will  be  furnished  with  a 
copy  of  the  spt'clflcations  and  blue  prints 
of  the  drawing  by  the  engineer  on  proper 
notice  and  payment  of  cost  of  preparation. 
Bids  must  be  made  on  the  standard  pro¬ 
posal  forms  in  the  manner  designated 
therein  and  required  by  the  speciflcations, 
must  be  enclosed  in  sealed  envelopes,  bear¬ 
ing  the  name  and  address  of  bidder  on  the 
outside,  addressed  to  I.  C.  Smashey,  Clerk 
of  said  Board,  and  must  be  accompanied 
by  a  certifled  check  for  not  less  than  $1000 
and  be  delivered  at  the  place  and  on  the 
hour  above  named.  The  standard  proposal 
form  Is  attached  to  the  speciflcations.  copies 
of  which  will  be  furnished  on  application 
to  engineer. 

By  order  of  the  Board  of  Chosen  Free¬ 
holders  of  the  county  of  .Salem. 

I.  C.  SMA,SHET. 

ClerH. 


Bids:  April  3. 

Highway  Work 

OFFICE  OF  THE  STATE  COMMISSION 
OF  HIGHWAYS 

Albany,  N.  T. 

Sealed  proposals  will  be  received  by  the 
undcr-signrtl  at  their  office.  No.  55  Lan¬ 
caster  .Street,  Albany,  N.  Y.,  at  1  o’clock 
P..M..  on  Thursday,  the  3rd  day  of  April, 
1J19.  for  the  repair  of  highways  In  the 
following  counties: 

Albany  :  One  contract,  reconstruction. 
Broome:  One  contract,  resurfacing. 
Delaware:  One  contract,  resurfacing. 

Erie:  two  contracts,  resurfacing  and  re¬ 
construction. 

One  contract,  reconstruction. 

:  One  contract,  resurfacing. 

:  One  contract,  surface  treat- 


The  publication  of  an  ad¬ 
vertisement  on  this  page 
is  an  official  notice  that 
bids  are  wanted  from 
other  than  local  bidders. 

It  is  also  a  guarantee  that 
maximum  competition  is  in¬ 
vited  because  Engineering 
News-Record  is  the  one  nation¬ 
ally  recognized  medium  for 
Proposal  advertising.  Its 
Searchlight  Section  is  read 
each  week  by  nearly  every 
worth-while  contractor  in  this 
country  who  bids  on  public 
work  outside  his  own  city. 


(lene.sec : 

Hamilton 

Herkimer 
ment. 

.Monroe :  Two  contracts,  resurfacing  and 
surface  treatment. 

Oneida :  One  contract,  resurfacing. 

Onondaga  :  Four  contracts,  resurfacing. 

Saratoga:  One  contract,  reconstruction. 

Sealed  proposals  will  also  be  received  by 
the  undersigned  at  their  office.  No.  55  Lan¬ 
caster  Street,  Albany,  N.  Y..  at  1  o’clock 
P.M..  on  F’rlday,  the  4th  day  of  .April, 
1919,  for  the  repair  of  highways  in  the  fol¬ 
lowing  counties: 

-Mlegany :  One  contract,  surface  treat¬ 
ment. 

Oayuga :  One  contract,  resurfacing. 

Fulton :  One  contract,  surface  treatment. 

Livingston :  Three  contracts,  surface 

treatment  and  reconstruction. 

Monroe :  One  contract,  surface  treatment. 

Montgomery :  One  contract,  surface  treat¬ 
ment. 

Ontario :  Two  contracts,  reconstruction 
and  surface  treatment. 

Orleans:  One  contract,  surface  treatment. 

Otsego :  One  contract,  reconstru<-tTon. 

Schenectady :  One  contract,  reconstruc¬ 
tion. 

Schuyler:  One  contract,  surface  treat¬ 
ment 

Steuben :  Three  contracts,  resurfacing. 

Sullivan:  One  contract,  resurfacing. 

Tioga :  One  contract,  surface  treatment. 

Tompkins:  One  contract,  surface  treat¬ 
ment. 

I’lster:  One  contract,  resurfacing. 

.Maps,  plans,  speciflcations  and  estimates 
may  be  seen  and  proposal  forms  obtained 
at  the  office  of  the  Commission  In  Albany, 
X.  Y.,  and  also  at  the  office  of  the  Division 
Englne<-rs  In  whose  division  the  roads  are 
to  be  improved.  The  addresses  of  the  divi¬ 
sion  engineers  and  the  counties  In  which 
they  are  in  charge  will  be  furnished  on 
request. 

The  especial  attention  of  bidders  Is  called 
to  "General  Information  for  Bidders"  on 
the  itemized  proposal,  speciflcations  and 
contract  agreement 

EDWIN  DUFFEY, 

.  Commissioner. 

I  J.  MORRIS. 

Secretary. 
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Bids;  April  It 


Deck  Steel  Girder  Bridge 

Holyoke  Mass. 

The  Board  of  I’ubllc  Works  of  Holyoke* 
Mass.,  will  receive  at  Its  office  In  Holyoke 
until  10  o’clock  In  the  morning  of  Friday, 
April  11,  1919,  sealed  proposals  for  the 
construction  of  a  deck  steel  girder  bridge, 
the  steel  work  to  be  encased  or  covere<l 
with  reinforced  concrete,  the  bridge  to  be 
erected  across  the  first  level  canal  on 
Appleton  Street  in  said  Holyoke.  As  soon 
as  may  be  after  the  above  time  and  ab 
the  office  of  the  Board  the  proposals  so 
received  will  be  publicly  opened  and  read. 
The  bidder  will  be  expected  to  submit  his 
own  speciflcations  and  plans  covering  the 
work  which  Is  to  be  done  In  accordance 
with  ’’General  Speciflcations  for  Bridge 
over  the  First  Level  Canal  Appleton  Strwt, 
Holyoke,  Mass.,’’  prepared  by  the  City  En¬ 
gineer.  Full  Information  may  be  had  upon 
application  to  the  City  Engineer,  City  Hall 
Annex  and  Police  Building,  Holyoke,  Mass. 
A  general  form  of  the  proposed  contract 
may  be  seen  at  the  office  of  the  Board. 
Proposals  must  be  accompanied  by  a  certi¬ 
fied  bank  check  In  the  sum  of  Five  Hun¬ 
dred  Dollars  ($500)  or  by  lawful  money 
in  the  same  sum.  Bids  must  be  addressed 
to  the  Chairman  marked  "Proposals  for 
Appleton  Street  Bridge,”  and  left  at  the 
office  of  the  Board  before  the  time  here¬ 
inbefore  specified.  The  Board  reserves  the 
right  to  reject  any  or  all  bids  or  to  accept 
any  bid  that  in  Its  opinion  may  be  for  the 
best  Interests  of  the  City  of  Holyoke.  Os¬ 
car  C.  Ferry,  Asst.  Clerk.  Holyoke,  Mass., 
March  10.  1919. 


Bids;  March  24. 

Road  Work 

Jefferson  County,  Texas. 

Notice  is  hereby  given  that  on  the  24th 
day  of  March.  1919,  the  Commissioners’ 
Court  of  Jefferson  County,  Texas,  will  re¬ 
ceive,  open  and  consider  bids  on  the  fol¬ 
lowing  Jefferson  County  roads: 

5  miles  State  Highway  No.  S 
11  miles  State  Highway  No.  8 

Plans,  profiles,  speciflcations  and  esti¬ 
mates  are  on  file  In  the  office  of  the  County 
Engineer,  Court  House.  Beaumont,  Texas, 
and  with  the  State  Highway  Department. 
Austin,  Texas. 

All  proposals  to  be  addressed,  sealed  and 
delivered  to  the  County  Judge  of  Jefferson 
County,  Texas,  on  or  before  10  a.m.  March 
24th,  1919.  Mark  bids  "Highways.”  Pro¬ 
posals  to  be  accompanied  by  certifled  check 
to  an  amount  equal  to  approximately  five 
per  cent,  of  the  total  of  the  bid.  The  right 
re-erved  to  reject  any  and  all  .ttlds.  A 
deposit  of  Five  Dollars  will  be  required 
with  request  for  plans  and  speciflcations. 

Dated,  thla  the  24th  day  of  February, 
191$. 

W.  M.  CARROLL. 

County  Judge. 

Beaumont,  Texas. 


Bids:  April  1. 

Road  Materials 

Columbus.  Ohio. 

Bids  will  be  received  up  until  2  :00  P.M., 
April  1,  1919,  at  the  office  of  the  State 
Highway  Commissioner,  Columbus,  Ohio, 
for  stone,  gravel,  slag  and  sand  to  be  used 
In  maintaining  and  repairing  state  i^ds 
during  1919.  Quotations  will  be  placed  on 
file  and-naterial  ordered  from»tiiMaa  Uma 
during  'the  season  as  needed.  ‘  l*rlc*  at 
quarry  and  freight  rates  to  various  rail¬ 
road  stations  are  requested.  Bidding 
blanks  will  be  furnished  upon  request. 

CLINTON  COWBN, 
State  Highway  Commissioner. 


Tvo  ENGINEER  OFFICE.  WHEEL- 
proposals  will  be 
here  until  11  A.M.  (Eastern  Ume). 

opened,  for  con- 
Weir,  Beartrap,  etc.,  for 
wch  of  Dams  Nos.  2$  and  25.  Ohio  River, 
inrorp  ation  on  application. 
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Bids:  April  9. 

Reservoir  Completion 

Kansas  City,  Mo. 

Sealed  proposals  will  be  received  by  the 
Purchasing-  Agent  of  Kansas  City,  Mo.,  at 
l.is  office  In  the  City  Hall,  until  2  o’clock 
P.M.,  on  Wednesday,  April  9,  1919,  for 
the  construction  and  completion  of  a  15 
million  gallon  storage  basin  at  W’abash  and 
St.  John  Avenue,  Kansas  City,  Mo.  All 
proposals  shall  be  based  upon  and  shall  be 
In  accordance  -with  the  approximate  es¬ 
timate  of  quantities,  and  the  plans  and 
speciflcations  approved  by  the  Board  of 
KIre  and  Water  Commissioners  and  on  file 
in  the  office  of  said  Board. 

Contract  for  the  excavation  of  the  above 
basin  has  been  let  and  work  is  now  pro¬ 
ceeding  on  same.  The  proposals  requested 
In  this  advertisement  are  to  cover  all  other 
work  as  shown  In  the  plans  and  specifica¬ 
tions  to  fully  complete  the  bastn. 

Proposals  shall  be  made  upon  the  forms 
attached  to  specifications  and  Inclosed  in  a 
sealed  envelope  and  addressed  to  the  Pur¬ 
chasing  Agent,  City  Hall,  Kansas  City,  Mo.', 
and  marked  on  the  outside :  ‘‘Proposal  for 
13  Million  Gallon  Storage  Basin.” 

Each  bid  shall  be  accompanied  by  City 
Comptroller’s  receipt  for  deposit  of  cash 
or  certified  check  drawn  on  a  solvent 
Kansas  City  bank  or  Trust  Company,  made 
payable  to  the  Clt.v  Comptroller,  In  the 
amount  of  $1,500,  which  deposit  shall  be 
forfeited  to  the  city  In  case  the  bidder.  If 
successful,  shall  fall  or  refuse  to  enter  into 
trie  contract  and  bond  within  ten  (10)  days 
after  award  of  contract. 

'The  Board  of  Fire  and  IVater  Commis¬ 
sioners  reserves  the  right  to  reject  any  and 
all  bids  or  to  waive  any  informality  or  Ir¬ 
regularity  in  any  bid.  when  it  shall  appear 
ti)  the  interest  of  the  City  to  do  so. 

J.  RAT  SAMUEL, 
Purchasing  Agent. 

W.  G.  OOODW'IN, 

Chief  Engineer  and  Superintendent. 


Bids :  April  8. 

Sanitary  Sewers 

OFFICIAL  NOTICE  NO.  5 

March  3,  1919. 

Published  by  the  authority  of  the  Sewer¬ 
age  Commission  of  Hagerstown.  Maryland, 
sealed  proposals  for  building  Intercepting 
storm  and  sanitary  sewers  in  certain 
streets,  alleys,  rights-of-way  secured  and 
to  be  secured  and  other^iocalltles  in  the 
City  of  Hagerstown,  will  be  received  at  the 
office  of  the  Sewerage  Commission  In  the 
Police  Headquarters  Building  until  7 :30, 
Tuesday,  April  8,  1919,  at  which  time 
find  place  during  the  session  of  the  said 
Commissioners,  the  proposals  will  be  pub¬ 
licly  opened  and  read. 

The  work  to  be  done  embraces  the  build¬ 
ing  of  approximately  2800  lln.ft.  each  of 
18-In.  sanitary  and  66-in.  storm  water 
sewers  with  all  manholes,  inlets,  founda¬ 
tions  and  appurtenances,  both  largely  in 
tunnel. 

On  and  after  Thursday,  March  13,  1919, 
specfficatlons  and  blank  forms  of  proposals 
can  be  obtained  and  detailed  plans  ex¬ 
amined  at  the  office  of  the  Sewerage  Com¬ 
mission  and  full  sets  of  plans  will  be  sent 
to  any  contractor  on  the  receipt  of  $16, 
the  sum  to  be  returned  upon  the  surrender 
of  the  plans  in  good  condition  within  30 
days  from  the  date  of  award. 

The  Sewerage  Commission  reserves  the 
right  to  reject  any  and  all  bids. 

(Signed^  E.  LEROY  HEARD, 

Secretary. 

(Countertigned)  WILLIAM  WINGERT, 
Chairman. 
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Bids:  March  27. 

Pier  Construction 

Philadelphia,  Pa. 

Sealed  proposals,  endorsed  “Bids  for  the 
construction,  with  appurtenant  work,  of 
Wolf  Street  Pier,  No.  82  South,  and  Orter 
Street  Pier,  No.  81  South,”  will  be  received 
until  12  o’clock  noon,  Thursday,  March  27, 
1919,  in  the  office  of  the  Director  of  the 
Department  of  Wharves,  Docks  and  Ferries. 
550  Bourse  Building,  Philadelphia,  and  then 
publicly  opened. 

IMans,  specifications  and  blank  forms 
upon  which  bids  must  be  made  can  be  ob¬ 
tained  at  the  office  above  mentioned,  upon 
the  deposit  of  a  certified  check  in  the  sum 
of  $25  to  cover  cost  of  blue  prints,  which 
check  will  be  returned  upon  the  receipt  of 
the  plans  and  specifications  in  this  office 
in  good  condition  and  -marked.  The  suc¬ 
cessful  bidder  will  be  furnished  with  all 
necessary  blue  prints  free  of  charge. 

Proof  must  be  submitted  the  Department 
by  the  contractor  that  he  has  accepted 
the  provisions  of  the  Workingmen’s  Com¬ 
pensation  Act  of  June  18,  1917,  relative  to 
workingmen’s  compensation  and  insured  his 
liability  thereunder  or  secured  exemption 
therefrom. 

No  bids  will  be  considered  unless  accom¬ 
panied  by  a  certificate  from  the  City  Sol¬ 
icitor  of  the  City  of  Philadelphia  to  the 
effect  that  the  provisions  of  an  ordinance 
approved  May  25,  18C0,  requiring  proposal 
bonds  on  all  bids  exceeding  in  amount  $500, 
have  been  complied  with. 

The  Director  reserves  to  himself  the  right 
to  reject  any  or  all  bids  as  he  may  deem 
best  for  the  interest  of  the  City  of  Phila¬ 
delphia. 

GEORGE  S.  W’EBSTER, 

Director. 

Bids:  April  15. 

Road  Surfacing 

Greenville,  Miss. 

The  Highway  Commission  of  Washing¬ 
ton  County,  Mississippi,  will  receive  in  their 
office  in  Greenville,  Mississippi,  up  to  11 
o’clock  A.M.,  on  Tuesday,  the  15th  day  of 
April,  1919,  sealed  proposals  for  the  surfac¬ 
ing  of  about  49.5  miles  of  road  with  con¬ 
crete  nine  (9)  feet  wide,  or  gravel  twelve 
(12)  feet  wide,  as  follows: 

Miles 

Greenville  to  head  of  Lake  Washing¬ 
ton  .  25.2 

Greenville  to  Metcalfe  .  4.4 

Leland  to  Sunflower  County  line....  10.2 

Hollandale  to  Murphy  Bayou .  5.0 

Areola  to  Trail  I.ake  .  4.7 

All  in  said  County,  according  to  the  plans 
an  I  specifications  adopted  by  the  Highway 
Commission,  and  on  file  in  their  office.  All 
bids  must  be  accompanied  by  a  certified 
check  in  the  sum  of  5%  of  the  amount  of 
the  contract  bid  upon,  payable  to  the  Chair¬ 
man  of  the  Highway  Commission  to  guar¬ 
antee  execution  of  contract  if  awarded. 

The  Highway  Commission  reserves  the 
right  to  reject  any  and  all  bids. 

E.  W.  WOOD. 

Chairman. 


Bids:  April  4. 

Excavating  Ditch 

Whiteside  Co.,  III. 

Dr.  Comrs.  Dr.  Dlst.  No.  1  Hahnaman 
‘Tp.,  Whiteside  C\).,  Ill.,  will  receive  bids 
at  office  of  Carl  E.  Sheldon,  Sterling,  Ill., 
up  to  3  P.M.,  April  4,  1919,  for  deepening, 
widening,  etc.,  ditch  of  district  requiring 
excavation  of  101,211  cu.yds.  Length  of 
ditch  37.765  feet.  Specifications’  office  of 
Carl  E.  Sheldon. 
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Bids:  March  26.  ■ 

River  Improvements 

-MariDn,  ,v,nsas 

Sealed  bids  will  be  received  !>> 
of  Directors  of  the  Cottonw  i  Valle'- 
Drainage  District  at  their  .  Marion 

Kansas,  until  3  P.M.,  on  .Man;  .6,  iju' 
for  the  work  of  improvement  <.f  the  Coi.! 
tonwood  River  and  its  tributur;.  ■ 

Approximate  estimate  of  w-.rl,  to  i,e 
done : 

New  channel  excavation  (cu.yd.;,  968,000 
Exacavation  from  present  chann>ls 

.  160.000 

Levee  embankment  (cu.yd. ) . ISO  000 

Removal  of  obstructions  other  tlian 
earth  from  present  channels  (lin. 

.  56,000 

The  work  is  in  four  division.^. 

Bids  for  one  or  more  divisions  will  be 
considered. 

All  bids  must  be  accompanied  by  a  certi¬ 
fied  check  on  some  bank  doing  busine.s.« 
In  the  City  of  Marion,  Kan.sas.  payable  to 
George  Hauser.  Treasurer,  for  $1500  for 
each  division  ocveretl  by  bid  to  guarantee 
compliance  with  the  terms  of  the  bid. 

For  further  Information  address  the 
Board  of  Directors  of  the  Cottonwood  Val¬ 
ley  Drainage  District,  -Marion,  Kansa.s,  or 
Tuttle-Ayers- Woodward  Engineering  Co., 
Engineers  for  the  Board.  303-7  Reliance 
Building,  Kansas  City,  Mo. 


Bids:  April  11. 

Pavement  Reconstruction 

PENNSYLVANIA  ST.\TE  HIOHW.VT 

DEPARTMENT,  H.^RRISBl'RO,  PA. 

Harrisburg.  Pa. 

Sealed  proposals  will  be  received  at 
said  office  until  10  A.M.,  April  11,  1919, 
when  bids  will  be  publicly  opened  and 
scheduled,  and  contracts  awarded  as  soon 
thereafter  as  possible  for  the  reconstruction 
of  the  following  pavements:  6915  lln.ft.  of 
relr^forced  concrete,  al-so  43,391  ft.  of  bitu¬ 
minous  surface  course  on  a  concrete  foun¬ 
dation  in  Allegheny  County:  16,362  ft.  of 
bituminous  surface  course  on  a  concrete 
foundation  In  Bradford  County  ;  8000  ft.  of 
reinforced  concrete  in  Franklin  County ; 
15,020  ft.  of  relnforcetl  concrete  in  Fulton 
County:  20,720  ft.  of  bituminous  surface 
course  on  a  concrete  foundation  in  Jeffer¬ 
son  County :  28,815  ft.,  also  8916  ft.  of 
bituminous  surface  course  on  a  concrete 
foundation  in  Lackawanna  County ;  20,366 
ft.  of  bituminous  surface  course  on  a  con¬ 
crete  foundation  in  Northumberland  Coun¬ 
ty  ;  29,546  ft.  of  bituminous  surface  course 
on  a  concrete  foundation  In  Pike  County: 
9934  ft.  of  vitrified  brick  In  McKean  Coun¬ 
ty,  and  6675  ft.  of  reinforced  concrete  and 
Hillside  vitrified  brick.  In  Somerset  County. 

Bids  will  also  be  received  for  the  re¬ 
surfacing  with  bituminous  mixtures  on  a 
prepared  broken  stone  base  of  39,824  ft.  in 
Berks  County,  also  35,907  ft.  an<l  38,282 
ft.  in  Lebanon  County. 

Bidding  blanks  and  specifications  may 
be  obtained  free,  and  plans  upon  payment 
of  $2.50  per  set,  upon  application  to  State 
Highway  Department,  Harrisburg.  No  re¬ 
fund  for  plans  returned.  They  can  also 
be  seen  at  office  of  State  Highway  Ke- 
partment,  Harrisburg ;  1001  Chestnut  St. 
Philadelphia,  and  904  Hartje  Building. 
Pittsburgh.  Pa.  L.  S.  Sadler.  State  High¬ 
way  Commissioner. 

VALVE-OPERATING  MACHINEKT.— 
U.  S.  Engineer  Office.  Wheeling.  W.  Va.— 
Sealed  proposals  will  be  received  here  until 
11  a.m.  (Eastern  time),  March  2L  IB*- 
and  then  opened,  for  furnishing  and  at- 
liverlng  valve-o^ratlng  machinery  wr 
Dams  Nos.  23,  25  and  27,  Ohio  River.  In¬ 
formation  on  application. 


March  20,  1919 

rr.p.  News-Record 
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Bids:  March  28. 

Pavement  Reconstruction 

Harrisburg,  Pa. 

Pennsylvania  State  Highway  Depart¬ 
ment,  liarrisburg.  Pa.  Sealed  proposals 
will  be  received  at  said  office  until  10  A.M., 
March  28.  1919,  when  bids  will  be  public¬ 
ly  opened  and  scheduled,  and  contracts 
awarded  as  soon  thereafter  as  possible  for 
fie  reconstruction  of  the  following  pave- 
l  ents:  21.680  linear  feet  of  Reinforced 
Concrete  and  Hillside  Vitrified  Brick  in 
Armstrong  Co. ;  10,800  feet  of  Reinforced 
Concrete  and  Hillside  Vitrified  Brick  in 
lierks  Co. :  31,700  feet  of  Reinforced  Con¬ 
crete  In  Bradford  Co. :  4983  feet  of  Vltrl- 
n>d  Brick  in  Cambria  Co.:  676  feet  of 
Vitrified  Brick  in  Centre  Co.;  13,740  feet  of 
Reinforced  Concrete  in  Clinton  Co. ;  17,698 
feet  of  Reinforced  Concrete  in  Crawford  Co. ; 
;9.667  feet  of  Reinforced  Concrete  and  Hlll- 
.■^de  Vitrified  Brick  in  Elk  Co.;  15,918  feet 
of  Bituminous  Surface  Course  on  a  con¬ 
crete  Foundation  In  Erie  Co. :  20,086  feet 
( f  Reinforced  Concrete  in  Franklin  Co. ; 
;3,912  feet  of  Reinforced  Concrete  in 
Mercer  Co. :  1957  feet  of  Vitrified  Brick  in 
McKean  Co. :  28,791  feet  of  Reinforced 
Concrete  in  Northhampton  Co.,  2834  feet  of 
Reinforced  Concrete  In  Northumberland  Co. : 
11.800  feet  of  Reinforced  Concrete  in  Potter 
(’0. ;  and  7783  feet  of  Reinforced  Concrete 
and  Hillside  V  Itrified  Brick  in  Warren  Co. 
Ridding  blanks  and  specif!  cations  may  be 
obtained  free,  and  plans  upon  payment  of 
$2.50  per  set,  upon  application  to  State 
Highway  Department,  Harrisburg.  No  re¬ 
fund  for  plans  returned.  They  can  also 
be  seen  at  office  of  State  Highway  Depart¬ 
ment.  Harrisburg,  1001  Chestnut  Street, 
Philadelphia,  and  904  Hartje  Building, 
Pittsburgh,  Pa. 

LEWIS  S.  SADLER, 
State  Highway  Commissioner. 


OFFICE  OF  THE  COMMISSIONERS. 
DISTRICT  OF  COLUMBIA,  March  10. 
1919. — Sealed  proposals  will  be  received  at 
the  office  of  the  Secretary  of  the  Board  of 
Commissioners,  Room  511,  District  Build¬ 
ing,  until  2  o’clock  P.M.,  March  24,  1919. 
for  constructing  swimming  pools  at  the 
Cardozo  Playground,  at  First  and  H  Streets. 
Southwest,  and  at  Reservation  126,  located 
at  Virginia  Avenue  and  10th  Street,  South¬ 
east.  Blank  forms  of  proposals,  plans,  spec¬ 
ifications  and  all  necessary  information  may 
b  >  obtained  from  the  Chief  Clerk,  Engineer 
Department,  Room  427,  District  Building, 
Washington,  D.  C.  A  deposit  of  five  dollars 
will  be  required  from  bidders  to  insure  the 
return  of  the  plans  and  specifications. 
I.OriS  BROWNI.OW,  W.  GW^NN  GAR¬ 
DINER.  CHARLES  W.  KUTZ,  COMMIS¬ 
SIONERS.  D.  C. 


TREASURY  DEPARTMENT,  Supervis¬ 
ing  Architect’s  Office,  Washington,  D.  C., 
March  10,  1919 — Sealed  proposals  will  be 
received  at  this  office  until  3  P.M.,  March 
26,  1919.  and  then  opened  for  miacellaneous 
alterations  in  work  room  and  basement  of 
the  United  States  Post  Office  in  Meridian. 
Miss.,  in  accordance  with  drawing  RHP- 
701,  and  the  specification,  copies  of  which 
may  be  had  at  the  office  of  the  Custodian 
or  at  this  office,  in  the  discretion  of  the 
Supervising  Architect,  Jas.  A.  Wetmore. 
.Xeting  Supervising  Architect. 

PROPOSALS  FOR  COAL^U.  S.  ENGI¬ 
NEER  OFFICE,  Jacksonville,  ^a. — Sealed 
proposals  will  be  received  here  until  1 2 
0  clock  noon.  April  16.  1919,  and  then 
opened,  for  furnishing  3000  short  tons  coal 
for  U.  S.  dredges  on  St.  Johns  River  and 
tributary  watera  Information  on  applica¬ 
tion. 

PROPOSALS  FOR  DREDGING.— U.  S. 
■rgr.  Office.  Old  Federal  Building.  Wll- 
mington^  Del  Sealed  proposals  will  I*®  re- 
here  until  11  A.M.,  Mar.  II,  1919. 
rnd  then  <^ned.  for  dredging  Tuckerton 
reek  fg.  Further  tnformatioh  on  ap- 
p.lcation.  •  . 
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Bids :  April  9. 

Road  Improvement 

Bergen  County,  N.  J. 

Notice  is  hereby  given  that  sealed  bids 
will  be  received  by  the  Road  Committee  of 
tlie  Board  of  Chosen  Freeholders  of  Bergren 
County  for  the  improvement  of  Williams 
Avenue,  Section  No.  2,  in  the  Boroughs  of 
Hasbrouck  Heights,  Peterboro  and  Little 
Ferry  in  the  County  of  Bergen  with  a  71' 
to  lOi'  Portland  Cement  Concrete  surface 
upon  a  cinder  foundation ;  estimated 
amount  of  surface  pavement  required  is 
18,647  square  yards,  of  foundation  10,640 
cubic  yards ;  and  opened  and  read  in  public 
at  Court  House,  Bergen  County,  New  Jer¬ 
sey,  on  April  9th,  1919,  at  2.30  P.M. 

Drawings,  specifications  and  forms  of 
bid,  contract  and  bond  for  the  proposed 
work,  prepared  by  County  Engineer,  and 
approved  by  the  State  Highway  Commis¬ 
sion.  have  been  filed  in  the  office  of  said 
engineer  at  Court  House,  Hackensack,  N. 
J.,  and  of  said  State  Highway  Commission, 
Trenton,  N.  J.,  and  may  be  inspected  by 
prospective  bidders  during  business  hours. 
Bidders  will  be  furnished  with  a  copy  of 
the  specifications  and  blue  prints  of  the 
drawings  by  the  engineer  on  proper  notice 
and  payment  of  cost  of  preparation.  Bids 
must  be  made  on  the  Standard  proposal 
forms  in  the  manner  designated  therein  and 
required  by  the  specifications,  must  be  en¬ 
closed  in  sealed  envelopes,  bearing  the 
name  and  address  of  bidder  and  name  of 
road  on  the  outside,  addressed  to  Road 
Committee,  Bergen  County  Board  of  Chosen 
Freeholders,  and  must  be  accompanied  by 
a  certified  check  for  not  less  than  10% 
of  said  bid,  drawn  to  the  order  of  the 
County  Collector  of  Bergen  County,  N.  J.. 
and  be  delivered  at  the  place  and  on  the 
hour  above  named.  The  standard  proposal 
form  is  attached  to  the  specifications, 
copies  of  which  will  be  furnished  on  appli¬ 
cation  to  the  Engineer. 

By  order  of  Bergen  County  Board  of 
Chosen  Freeholders. 

JAS.  M.  HARKNESS. 

aerk. 

Bids:  April  2. 

Street  Paving 

Durham,  N.  C. 

Sealed  proposals  will  be  received  by  the 
Mayor  and  Board  of  Aldermen  of  the  City 
of  Durham,  for  the  construction  of  a  per¬ 
manent  pavement  of  approximately  30.000 
sq.yd.  until  3  o’clock  P.M.,  April  2,  1919. 
at  which  time  they  will  be  opened  and 
publicly  read  at  the  Council  Chamber  of  the 
said  Board. 

Plans  and  specifications  of  the  proposed 
work  may  be  had  at  the  office  of  the  City 
Engineer,  between  the  hours  of  9  A.M.  and 
5  P.M.,  from  March  16.  1919  to  April  2. 
1919.  Said  specifications  provide  for  the 
grading,  drawing,  curbing  and  paving  with 
some  suitable  pavement  on  a  six  inch  con¬ 
crete  base.  Main  Street  from  Fuller  Street 
to 'Alston  Ave.  and  also  the  submission  of 
bids  on  50,000  sq.yd.  to  100,000  sq.yd.  to 
be  defined  later. 

The  Board  reserves  the  right  to  reject 
any  or  all  bids,  or  to  accept  such  bids  as 
appear  in  its  own  Judgment  to  be  for  the 
best  interests  of  the  City. 

M.  E.  NEWSOM.  Mayor. 

GEO.  W.  WOODWARD.  City  Clerk, 

J.  L.  MOOREmEAD,  City  Attorney, 

H.  W.  KUEFFNER.  City  Engineer. 


U.  S.  ENGINEER  OFTFICB,  NEW  LON-‘ 
DON.  CONN. — Sealed  proposals  ^will  hie  .re-, 
ceived  here  until'2  p.nr,  Aprtl'I^lMf.  ahd* 
then  '  opened.  « foi*  annual  maintenance 
dredging  in  Connecticut  River,  below  Hart¬ 
ford.  Fkirther  information  on  application. 


OFFICIAL  PROPOSALS 


Bids:  March  26. 

Road  Work 

Marion  County.  W.  Va. 

Sealed  proposaU  will  be  received  until 
12  o’clock  noon  March  26th.  1919.  by  the 
County  Court  of  Marion  County,  for  the 
construction  of  8.73  miles  of  brick  and 
concrete  roads  In  Paw  Paw,  Lincoln  and 
Mannington  Districts. 

Specifications  and  instructions  to  bidders 
are  on  file  in  the  County  Clerk’s  Office,  and 
at  the  office  of  W.  M.  Linn,  Road  Engineer, 
Fairmont,  W.  Va. 

A  certified  check  in  the  sum  of  $500.00 
must  accompany  each  bid.  The  County 
Court  reserves  the  right  to  reject  any  or  all 
bids. 

A.  O.  MARTIN. 

Clerk  of  the  County  Court  of 

Marion  County.  W.  Va. 


Bids:  March  27. 

Concrete  Bridge 

OFFICE  OF  BOARD  OF  PUBLIC  WORKS 
City  of  Janesville.  Wls. 

Sealed  proposals  will  be  received  at  this 
office  until  March  27th,  1919,  for  the  con¬ 
struction  of  a  reinforced  Concrete  Bridge 
over  Rock  River  on  Jackson  Street  con¬ 
sisting  of  six  54  foot  spans  55  feet  wide 
in  accordance  with  plans  and  specifications, 
plans  and  details  on  file  in  this  office.  A 
certified  check  for  6%  of  bid  required. 
Copies  of  official  notice,  specifications  and 
form  of  contract  and  bond  furnished  on 
application. 

C.  L.  VALENTINE.  Chairman. 

C.  V.  KERCH.  City  Engr. 

Feb.  24.  1919. 


PROPOSALS  FOR  LEVEE  WORK.— Of¬ 
fice  of  the  Secretary,  Mississippi  River 
Commission,  1311  International  Life  Build¬ 
ing.  St.  I.,ouis,  Mo. — .‘Sealed  proposals  will 
be  received  here  until  11  am..  March  26, 
1919,  for  constructing  about  47.000  cubic 
yards  of  earthwork  In  the  East  Cape 
Girardeau  and  Clear  Creek  Drainage  Dis¬ 
trict.  III.  Farther  information  on  appli¬ 
cation. 


PROPOSALS  FOR  SOUTH  WING 
SOUTH  CADET  Barracks  and  Guard  House. 
Office  Qaurtermaster,  West  Point,  N.  Y. 
Sealed  proposals  will  be  received  here  until 
12  M..  March  27.  1919,  and  then  opened,  for 
construction  of  South  Wing  South  Cadet 
Barracks  and  Guard  House.  Information 
on  application. 


U.  S.  ENGINEER  OFFICE.  1st  District. 
Cincinnati,  O.  Sealed  propo.sals  will  be 
received  here  until  2  p.m.,  March  29.  1919. 
and  then  opened  for  constructing  Ix>ck  and 
Abutment  for  Dam  No.  30.  Ohio  River,  near 
Greenup,  Ky.  Further  information  on  ap¬ 
plication. 


U.  S.  ENGINEER  OFFICE,  WHEKIMNG. 
W.  VA. — Sealed  proposals  will  be  recelve<l 
here  until  11  A.M.  (Eastern  time).  April 
17,  1919,  and  then  opened,  for  furnishing 
and  delivering  river-wall  valve  Jacks  for 
Dams  Nos.  23.  25  and  27,  Ohio  River.  In¬ 
formation  on  application. 


PROPOSALS  FOR  COAU  Office  of  the 
District  Engineer,  Mississippi  River  Dredg¬ 
ing  District,  U.  S.  Dredge  Depot,  opposite 
Memphis,  Tenn. — Sealed  proposals  will  be 
recMved  here  until  12  M.,  March  31,  1919. 
anl  then  opened,  for  furnishing  14,000  tons 
coal  In  barges.  Further  information  on  ap¬ 
plication  to  the  District  Engineer  Lock 
Box  1017,  Memphis,  Tenn. 


U.  S.  ENGINEER  OFFICE,  let  District. 
(Tlncinnatl,  O.  Sealed  proposaU  for  fur- 
jiishing,  delivering  and  erecting  Bear-Trap 
I.«ave8  for  Dam  No.  89,  Ohio  River,  will 
be  received  here  until  2  p.m.,  April  4,  1919 
and  then  opened.  Information  on  applica¬ 
tion. 
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lilds:  March  26. 

Paving 

Kultimore,  Md. 

Separata  seale<l  propoaalM,  executed  In 
duplicate,  addreaaeil  to  the  Hoard  of 
Awards,  care  of  City  Keaiater,  will  be  re- 
«-elved  by  him  In  hla  ofllce,  in  the  nty  Hall, 
until  12  M.,  \Ve<lne8<lay,  March  26,  to  arade, 
curb,  and  pave  with  Sheet  Asphalt,  Vltrlflcd 
Hlo<'k,  WjkmI  HltM'k,  an<l  Oranite  nio<'k  Re- 
dreaaed,  all  on  concrete  baae,  the  atreeta 
Hated  In  the  following  contracts : 

CONTRAtT  NO.  158 

From  To 

Franklin  St. .  .  .  Howard  St.. . .  Oharlea  St. 
St.  Paul  St. 

Improvement.  .l>‘xlnRtc>n  St. .  .Hamilton  St. 

.She<>t  asphalt  .  18,590  sq. yd. 

Vltrlfled  block  .  800  aq.yd. 

Oranite  block  redresaed.  . .  480  aq.yd. 

Oertllled  check  .  $800 

CONTRAt'T  NO.  159 

From  To 

Pratt  St. . Carey  St . Parkin  St. 

Fayette  St . Smallwoo<l  St..  .Ollmor  St. 

McHenry  St _ Hentaloii  .St . Carey  St. 

Cole  St . Wllkens  Ave...  .Strieker  St. 

Facie  St . Hentaluu  St . Fulton  Ave. 

Hentalou  St. . . .  Kacle  St . Wllkens  Ave. 

Sheet  asphalt  .  47,950  aq.yd. 

Vllrlfletl  block  .  3,550  aq.yd. 

Oranite  blo<-k  redressed.  . .  180  aq.yd. 

Certlfled  check  .  $8,000 

CONTRACT  NO.  160 

From  To 

Fairmount  Ave..Brodway. .  .Kenwood  Ave. 
Hexlncton  St...  .Calvert  St..  .Ouilford  Ave. 

St.  Matthews  St.. Alaquith  St. .  Hexincton  St. 

Sheet  asphalt  . 19,485  aq.yd. 

Vltrlfled  bltx  k  . 1,865  aq.yd. 

Granite  block  redressed...  2,405  aq.yd. 

Certlfled  che<-k  .  $1,600 

The  fleurea  above  represent  the  approx* 
Imate  quantities  of  the  principal  Items  ap* 
pearlnc  In  the  contracta 

Speciflcatlona  and  proposal  sheets  and 
alt  other  information  can  be  obtained  at 
the  ofllce  of  the  Pavinc  Commission,  214 
R.  I.,exincton  St.  A  deposit  of  $5  will  be 
required  for  specifications  ooverln*  each 
contract.  This  will  not  be  refunded  unless 
a  bid  is  (lied. 

The  Board  of  Awards  reserves  the  richt 
to  reject  any  and  all  bids.  A  certlfled 
check  of  the  bidder  on  a  clearinc-house 
bank,  drawn  to  the  order  of  the  Mayor  and 
City  Council  of  Baltimore  to  the  amount  as 
recited  above,  must  accompany  each  bid. 

The  successful  bidder  will  be  required  to 
furnish  bond  and  to  comply  with  the  City 
Charter  respectinc  contracts. 

By  order  of  the  Pavinc  Commission. 

S.  G  ROWI.ANn, 

Chairman. 

J.  MYERS  HEDIAN, 

Secretary. 

Approved:  J.  BARRY  MAHOOF, 
Actinc  Pres.  Board  of  Awards. 

O.  K. :  FRANK  DR1.SCOL.U 
Asst.  City  Solicitor. 

Bids:  March  27. 

Road  Construction 

l>anville.  Ill. 

1.  Notice  Is  hereby  Riven  that  sealed  pro¬ 
posals  for  the  construction  of  roads  in 
Wrmlllon  County  will  be  received  at  the 
ofllce  of  the  County  Clerk.  Court  House. 
City  of  Danville.  Illinois,  until  2  o'clock 

P. M.,  March  27,  1919,  at  which  time  and 
place  durlnc  the  meetinc  of  the  Board  of 
Supervisors,  the  proposals  will  be  publicly 
opened  and  read. 

2.  The  proposed  work  comprl.ses  the  con¬ 
struction  of  concrete  and  brick  roads  ten 
(10)  feet  wide  with  three  (8)  feet  of 
macadam  or  cravel  shoulders  tORether  with 
all  Rradlnc.  shapInR  earth  shoulders,  rein¬ 
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forced  concrete  work,  ditchinc,  dralnaRc 
and  other  incidental  work  as  shown  In  de¬ 
tail  on  plans  and  specifleations.  on  file  in 
the  ofllce  of  the  County  Clerk,  and  Su- 
perintendinc  Encineer. 

8.  Proposals  shall  be  made  on  forms  fur¬ 
nished  by  the  County  of  Vermilion. 

3a.  Proposal  blanks  anJ  also  the  forms 
( f  contract  and  bonds  that  the  successful 
bidders  will  be  required  to  execute  are  now 
on  file  In  the  ofllcea  of  said  County  Clerk 
and  said  Superintendinc  Encineer. 

4.  The  Board  of  Supervisors  reserves  the 
richt  to  r*‘Ject  any  and  all  proposals,  and 
to  waive  technicalities  in  any  proposal. 

4a.  The  Board  of  Supervisors  reserves 
the  richt  to  withdraw  from  said  openinc 
of  bids,  at  any  time  on  or  before  March 
25,  1919,  any  Subdivision  or  Subdivisions  of 
said  unfinished  work,  in  case  the  bonds¬ 
men  who  are  responsible  to  said  County 
for  the  completion  of  such  Subdivision  or 
Subdivisions  shall  have  taken  over  and  un- 
dert.iken  the  completion  of  such  Subdivision 
or  Subdivisions,  and  shall  have  made  ar- 
rancements,  satisfactory  to  this  Board,  to 
complete  said  work  not  later  than  said 
November  15,  1919;  and  that  said  Board 
n'servea  the  richt  to  reject  bids  on  any 
part  or  parts  of  said  work,  if  such  bids 
se<'m  to  this  Board  to  be  too  hlRh,  and  to 
do  any  part  or  parts  of  said  work  under 
Its  own  manaRement  and  direction. 

5.  Bidders  may  furnish  proposals  on  one 
or  more  of  the  fourteen  Subdivisions  of 
approximately  four  miles  each,  into  which 
the  work  Is  divided. 

6.  All  proposals  must  be  accompanied  by 

a  certlfled  check  in  the  sum  of  two  (2) 
per  cent  of  the  total  bid  and  made  payable 
to  the  order  of  Robert  H.  Mater,  County 
Treasurer  of  said  County ;  said  check  to 
be  returned  unless  In  case  of  the  acceptance 
of  his  proposal,  the  bidder  should  fall  to 
execute  a  contract  and  file  a  bond  in  a 
sum  equal  to  the  amount  of  the  bid  within 
ten  (10)  days  of  the  date  of  the  acceptance 
of  this  proposal.  In  which  case  the  check 
is  to  become  the  property  of  Vermilion  ; 
County,  and  is  to  be  considered  as  payment  | 
of  damsRes  due  to  delay  and  other  causes  j 
suffered  by  the  county  from  neRlect  of  the  I 
bidder  to  execute  a  contract.  j 

7.  Proposals  must  be  addressed  or  de-  | 

livered  to  said  County  Clerk.  Court  House, 
Danville,  Illinois ;  marked  plainly  on  the 
outside,  “Proposal  for  the  Construction  of 
Vermilion  County  Bond  Roads  Subdivision, 
Number - ." 

Dated  this  12th  day  of  March,  A.D.  1919. 

JOHN  R.  MOORE. 

.  County  Clerk  of  the  County 
of  Vermilion  In  the  State  of  Illinoia 
tllds :  April  1. 

Grading  Trafficway 

Kansas  City,  Mo. 

Bids  for  Rradinc  Chestnut  Avenue  traffic-  | 
way  in  Kansas  City.  Mo.,  will  be  received 
by  the  Board  of  Park  Commissioners  up  to 
2  P.M..  Tuesday,  April  1.  1919,  for  the 
construction  of  Chestnut  Avenue  trafficway 
throuRh  North  Terrace  Park,  the  approx¬ 
imate  amount  of  excavation,  65,500  cu.yd. ; 
rubble  masonry.  250  cu.yd. ;  drain  pipe,  12 
in.  and  24  In..  1500  lln.ft. ;  catch  basins 
and  manholes.  19:  cut-stone  copinR,  440 
lln.ft. ;  cut-stone  caps  8.  Certlfled  check  or 
cash  deposit  In  the  sum  of  $1500  must  ac¬ 
company  bid.  Contracts  will  be  awarded 
to  the  lowest  and  best  bidders,  but  the 
richt  is  reserved  to  reject  any  or  all  pro¬ 
posals. 

PROPOSALS  FOR  REMOVING  WRECK 
— U.  S.  Encineer  Office,  540  Federal  Bulld- 
inc,  Buffalo,  N.  Y. — Sealed  proposals  for 
removlnc  wreck  of  Steamer  Tempest  from 
Erie  Harbor,  Pa.,  will  be  received  here 
until  11  A.M..  April  10.  1919,  and  then 
opened.  Information  on  application. 
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Bids:  April  8. 

Road  Work 

FlemliiKi  T\,  J 

The  Board  of  Chosen  Fr. ,  noKl. ts  of 
Hunterdon  County  will  receive  l  .ils  at  their 
rooms,  Flemincton.  N.  J..  on  Aiml  sj.  jjjj 
up  to  the  hour  of  11  o’clock  .\  m,.  for  n. 
surfccinc  a  portion  of  the  Riiircts.\W)a>. 
ville  Road  in  said  County. 

.  2.4-.?  miles 

Broken  stone  .  22.’i0  tons 

Filler  .  700  tons 

Uustless  screenincs. . .  400  tons 

Tarvla  B  .  15135  calions 

Specifications  may  be  obtained  from 
Grant  Davis,  County  Encineer.  Whltehouse 
.station,  N.  J.,  and  will  be  on  tile  at  the 
office  of  H.  L.  Stout,  County  Solleitor, 
Flemincton,  N.  J. 

By  order  of  the  Board  of  Cho.sen  Free, 
holders. 

DAVID  L.  HOLCOMUR, 
Itirector. 

EDWARD  H.  \Vll,.SON, 

WM.  B.  WEAN. 


Bids:  April  18. 

Constructing  48-Inch  Force 
Main 

CITY  OF  AKRON.  OHIO 
DEPARTMENT  OF  PITRLIC  .SKRVK'E 
WATER  WORKS  IMPROVF,.MKNT 
CONTRACT  NO.  121 

Scaled  proposals  for  construetInK  a  forty- 
eicht  Inch  pipe  line  and  appurtenanees  sill 
be  recelvetl  at  the  ofllce  of  the  IHrector  of 
Public  Service,  Delaware  Bulldinc,  .\kron. 
Ohio,  until  12  o’clock  noon,  central  standard 
time  of  F’riday,  the  elchteenth  day  of  .-tprll. 
1919,  at  which  time  and  place  they  will  be 
publicly  opened  and  read. 

The  contract  includes  the  furnlshlnc  and 
layinc  of  approximately  2.3  miles  of  48-In. 
pipe  line,  0.1  mile  of  86-in.  pipe  line,  to- 
Rether  with  all  appurtenances,  between  the 
Villace  of  Kent  and  the  DIstrlbutInc  Reser¬ 
voir  In  Akron. 

Bids  will  be  received  as  follows : 

Bid  A. — For  furnishlnc  approximately  4400 
tons  of  48-ln.  cast  Iron  pipe,  170 
tons  of  36-In.  cast  Iron,  pipe  and 
230  tons  of  special  castings. 

Bid  B. — For  laylnR  2.8  miles  of  48-ln.  cast 
Iron  pipe,  0.1  mile  of  S6-ln.  cast 
iron  pipe  and  doing  all  appurtenant 
work. 

Bid  C.— For  furnlshinR  and  laying  2.8  miles 
of  48-ln.  steel  pipe,  0.1  mile  of  86- 
In.  cast  Iron  pipe  and  doing  all 
appurtenant  work. 

All  proposals  must  be  made  on  the  forms 
furnished  by  the  city. 

Each  bidder  must  accompany  his  pro¬ 
posal  with  a  satisfactory  bond  or  ctTtlfled 
check  in  the  sum  of  ten  thousand  ($10,000) 
dollars. 

A  surety  bond  In  the  amount  of  fifty  (50) 
per  cent  of  the  amount  of  the  contract 
will  be  required  of  the  successful  bidder. 

Plans  and  specifications  may  be  seen  at 
the  office  of  the  Director  or  copies  may  be 
obtained  from  the  Bureau  of  Water  Works 
Improvement,  102  E.  Mill  St..  Akron.  Ohio, 
upon  deposit  of  ten  ($10)  dollars,  which 
sum  will  be  refunded  on  return  of  the 
plans  and  specifications  in  Rood  condition 
within  ten  days  after  the  award  of  the 
contract. 

The  right  is  reserved  to  reject  any  or 
all  bids. 

H.  S.  MOR.*!^. 

Director  of  Public  Service. 
1  H.  H.  FROST. 

Superintendent  of  Water  Worts 
1  G.  O.  DIXON.  Engineer. 
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B1<U:  April  ^  , 

Road  Work 

CITY  OF  PROVIDENCE  WATER 
SUPPLY  BOARD 

Providence,  R. 

Seelod  propoeaU  for  bulldln*  two  eectlone 
of  Barth  Road,  one  (Contract  4)  about  1.8 
mile*  In  length  In  the  Town  of  Scituate, 
B,  I  and  one  (Contract  7)  about  S.4  mllea 
in  length  In  the  Town  of  Foster,  R.  I.,  as 
parU  of  the  Road  Relocation  In  connection 
with  the  proposed  Scituate  Reservoir,  will 
be  received  at  the  office  of  the  Water  Sup¬ 
ply  Board,  City  Hall,  until  2:80  o’clock 
PM  on  Wednesday,  April  9,  1919,  at  which 
Ume  and  place  they  will  be  publicly  opened 
and  read. 

The  quantities.  In  cubic  yards,  of  the 
main  Items  of  work  are  as  follows : 

Contract  Contract 
No.  4  No.  7 

Earth  excavation  .  12,000  20,000 

Rock  excavation  .  2,000  2,000 

Borrow  5,000  10,000 

Concrete  masonry  .  260  190 

Contracts  4  and  7  are  located,  respec¬ 
tively,  about  9  miles  and  16  miles  westerly 
from  the  City  of  Providence. 

Plans  and  pamphlets  containing  Informa¬ 
tion  for  bidders,  form  of  proposal,  contract 
and  bond  and  the  speclflcatlons  may  be 
obtained  from  the  Secretary  of  the  Board, 
City  Hall,  or  at  the  office  of  the  Chief 
Engineer,  661  Westminster  St. 

By  order  of  the  Water  Supply  Board. 

B.  THOMAS  POTTER,  Chairman, 

SAMUEL  N.  GRAMMONT.  Secretary, 

PRANK  E.  WINSOR,  Chief  Engineer. 

PRELIMINARY  NOTICE 

Plans  and  speclflcatlons  for  the  construc¬ 
tion  of  other  earth  roads  In  connection  with 
the  proposed  Scituate  Reservoir,  and  for 
the  construction  during  1919  of  portions  of 
the  main  dam  of  the  Scituate  Reservoir  are 
In  preparation,  and  contracts  for  this  work 
will  probably  be  advertised  during  April. 

Plans  and  speclflcatlons  for  the  main  dam 
and  dike  of  the  Scituate  Reservoir  are  also 
In  preparation  and  this  work  will.  It  la 
expected,  be  advertised  during  the  late  sum¬ 
mer  or  early  fall.  If  conditions  then  war¬ 
rant.  'The  main  dam  and  dike  will  be  built 
mainly  of  earth  and  will  involve  the  han¬ 
dling  of  about  2,500,000  cu.yd. ;  the  work 
will  Include  gate  chambers,  masonry  spill¬ 
way.  spillway  channel,  a  reinforced  con¬ 
crete  bridge,  and  other  appurtenant  struc¬ 
tures. 

Preliminary  Information  may  be  obtained 
by  Interested  contractors  at  the  office  of 
the  Chief  Engineer,  661  Westminster  St, 
Providence,  R.  I. 

Bids':  April  1. 

Concrete  Bridge  Construction 

Kansas  City,  Mo. 

Bids  will  be  received  by  the  Board  of 
Park  Commissioners,  Kansas  City,  Mo.,  un¬ 
til  2  P.M.,  Tuesday,  April  1.  1919,  for  the 
construction  of  reinforced  concrete  bridge 
carrying  ClKf  Drive  over  Chestnut  Avenue 
Trafllcway  In  Kansas  City,  Mo.  Approx¬ 
imate  quantities  reinforcing  metal,  100,000 
lb. ;  concrete  in  abutments,  1860  cu.yd. ; 
concrete  In  arch,  846  cu.yd. :  concrete  In 
stairway,  80  cu.yd. :  handrail,  488  lln.ft ; 
surface  finish,  8700  sq.ft. :  stone  veneer,  258 
•q  yd.  Deposit  of  |760  required  with  each 
bid 

Contracts  will  be  awarded  to  the  lowest 
and  best  bidders,  but  the  light  is  reserved 
to  reject  any  and  all  proposals. 

PROPOSALS  FOR  DREDGING.  uTsI 
Engineer  Office,  Old  Federal  Building,  Wil¬ 
mington,  Del. — Sealed  propoeals  will  be  re¬ 
ceived  here  until  11  A.M..  March  24,  1919, 
and  then  opened,  for  dredging  Smyrna 
River.  Del.  Further  information  on  appli- 
caUon. 


Bids:  April  9. 

Highway  Work 

Trenton,  N.  J. 

Notice  Is  hereby  given  that  sealed  bids 
will  be  received  by  the  State  Highway 
Commission  of  New  Jersey,  for  the  im¬ 
provement  of  the  following: 

State  Highway  Route  No.  6,  Mullica 
Hill — Mantua  Section,  concrete  surface 
estimated  54,886  sq.yds.,  Gloucester  County. 

Bids  will  be  opened  and  read  in  public 
at  the  office  of  the  State  Highway  Commis¬ 
sion,  Broad  St  Bank  Bldg.,  Trenton,  N.  J., 
on  Wednesday,  April  9,  1919,  at  10:80 
A.M. 

Drawings,  speclflcatlons  and  forms  of 
bid,  contract  and  bond,  for  the  proposed 
work  are  on  file  In  the  office  of  the  said 
Department,  at  Trenton,  N.  J.,  and  In  the 
offices  of  J.  A.  Williams,  Division  Engi¬ 
neer,  503  Market  Street,  Camden,  N.  J.,  and 
may  be  Inspected  by  or  furnlshe<1  on  de¬ 
posit  of  Ten  Dollars  ($10)  to  prospective 
bidders.  Bids  must  be  made  on  the  stand¬ 
ard  proposal  forms  in  the  manner  desig¬ 
nated  therein  and  as  required  by  the 
specifications,  same  to  be  enclosed  In  sealed 
envelopes,  bearing  the  name  and  address 
of  bidder  and  name  of  the  road  on  the 
outside,  addressed  to  State  Highway  Com¬ 
mission,  Broad  Street  Bank  Building, 
Trenton,  New  Jersey,  and  must  be  accom¬ 
panied  by  a  certified  check  for  not  less 
than  ten  per  cent.  (109?  )  of  the  amount 
of  the  bid,  and  be  delivered  at  the  above 
place  on  or  before  the  hour  named.  Copies 
of  standard  proposal  form  will  be  fur¬ 
nished  on  application. 

Each  bidder  must  accompany  his  bid 
with  a  certificate  from  a  surety  company, 
duly  authorised  to  do  business  in  this  State, 
stating  that  such  surety  company  will  pro¬ 
vide  said  bidder  with  a  bond  in  such  sum 
as  is  required  in,  and  In  accordance  with 
the  provisions  of  said  specifications,  con¬ 
ditioned  for  the  faithful  performance  of 
the  provisions  of  the  contract  and  speclfl¬ 
catlons. 

By  order  of  the  State  Highway  Com- 
I  mission. 

A.  LEE  GROVER. 

Chief  Clerk. 

Bids;  April  22. 

Westerly  Sewage  Treatment 
Woiics 

Cleveland.  Ohio. 

Sealed  proposals  will  be  received  at  the 
office  of  the  Commissioner  of  Purchases 
and  Supplies.  Room  No.  219,  City  Hall, 
until  12  o’clock  noon  (EMstem  Standard 
time),  April  22,  1919,  for  the  construction 
of  the  Sewage  Treatment  Works  at  the 
westerly  site. 

The  work  contemplated  comprises  the 
construction  of  grit  chambers,  two-story 
settling  tanks,  outfall  conduits,  buildings 
and  appurtenances.  The  following  quan¬ 
tities  give  a  general  idea  of  the  amount 
and  character  of  the  work  to  be  done: 

Wooden  Piling  .  16,000  lln.ft. 

Excavation  .  80.000  ou.yds. 

Concrete  .  16,000  cu.yda 

Steel  Reinforcement  .  860  tons 

C.  I.  Piping .  60  tons 

Buildings  . 125,000  cu.ft. 

Copies  of  plans  and  specifications  and 
blank  proposals  may  be  obtained  at  the 
offlce  of  the  Commissioner  of  Engineering. 
Room  No.  618,  City  Hall,  after  March  81. 
1919.  A  deposit  of  Fifteen  Dollars  ($15.00) 
will  be  required  for  each  set  of  plans  and 
Three  Dollars  $8.00)  for  each  set  of  speci¬ 
fications  taken  from  the  above  office.  If  a 
bid  is  submitted  this  deposit  will  be  re¬ 
funded  upon  the  return  of  said  plans  ana 
speclflcatlons  In  good  condition.  Similar 
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deposits  will  be  required  for  additional 
sets  of  plans  and  specifications  taken  from 
the  above  office,  there  being  no  refund  for 
their  return.  All  checks  for  said  plans 
and  speclflcatlons  shall  be  made  payable 
to  the  City  of  Cleveland. 

The  proposal  shall  contain  the  full  name 
and  address  of  the  party  or  parties  mak¬ 
ing  the  same  and  all  persons  Interested 
therein,  and  shall  be  accompanied  by  a 
proposal  bond  signed  by  a  surety  copmany 
authorised  to  do  business  In  the  State  of 
Ohio  or  by  a  certified  check  on  a  solvent 
bank  for  Ten  'Thousand  Dollars  (110,- 
000.00)  made  payable  to  the  City  of  Cleve¬ 
land.  as  surety  that  If  the  bid  be  accepted 
a  contract  will  be  entered  Into  and  the 
performance  of  It  properly  secured. 

No  proposal  will  be  entertained  unless 
made  on  the  blanks  furnisned  by  the  Com¬ 
missioner  of  Engineering  and  delivered  at 
the  office  of  the  Commissioner  of  Pur¬ 
chases  and  Supplies,  Hoorn  No.  219,  City 
Hall,  previous  to  12  o’clock  noon  (Eastern 
Standard  Time)  on  the  day  specified. 

The  City  reserves  the  right  to  reject 
any  or  all  bids. 

ED.  SHA’TTUCK. 

Commissioner  of  Purchases  and  Supplies. 


Bids:  March  31. 

Highway  Work 

Maryland. 

SEAT,ED  PROPOSALS  for  building  one 
section  of  State  Highway,  as  follows: 

Contract  No.  A-13,  Allegany  County. 
— One  section  of  State  Highway  from  Green 
Ridge  to  the  West  side  of  Polish  Moun¬ 
tains.  for  a  distance  of  1.4  miles,  ollbound 
macadam  will  be  received  by  the  State 
Roads  Commission,  at  Its  offices,  601  Garrett 
Commission,  at  its  offices,  601  Garrett 
Building,  Baltimore,  Maryland,  until  12  M. 
on  the  Slat  day  of  March,  1919,  at  which 
time  and  place  they  will  be  publicly  opened 
and  read. 

Bids  must  be  made  u(>on  the  blank  form 
contained  in  the  book  of  speclflcatlons. 
Speclflcatlons  and  plans  will  be  furnished 
by  the  Commission  upon  application  and 
cash  payment  of  $1,  as  hereafter  no  charges 
will  be  permitted. 

No  bids  will  be  received  unless  accom¬ 
panied  by  a  certified  check  for  the  sum  of 
five  hundred  ($500)  dollars,  payable  to  the 
State  Roads  Commission. 

’The  successful  bidder  will  be  required 
to  give  bond,  and  comply  with  the  Acts  of 
the  General  Assembly  of  Maryland,  respect¬ 
ing  contracts. 

’The  Commission  reserves  the  right  to  re¬ 
ject  any  and  all  bids. 

By  order  of  the  State  Roads  Commission 
this  17th  day  of  March,  1919. 

FRANK  H.  ZOUCK. 

Chairman. 

CLYDE  H.  WILSON.  Secretary. 

Bids:  April  9. 

Paving 

Ithaca,  N.  Y. 

Bids  will  be  received  until  April  9,  1919, 
for  paving  various  streets: 

5.600  sq.yd.  brick  pavement  with  concrete 
foundation. 

20,000  sq.yd.  brick  pavement  over  old  mac¬ 
adam. 

6.600  sq.yd.  bltullthlc  surface  on  bitumi¬ 
nous  concrete  foundation. 

6,600  sq.yd.  bltullthlc  surface  on  cement 
concrete  foundation. 

20,000  sq.yd  bltullthlc  surface  on  old  mac¬ 
adam. 

10,200  lln.ft.  cement  concrete  curb. 

HENRY  U  S'TEWART. 

I  City  Engineer. 
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Blda:  April  7. 

Road  Improvement 

Camden,  N.  J. 

Notice  is  hereby  civen  that  sealed  bids 
will  be  received  by  Chas.  F.  Wise,  Chair¬ 
man  of  Road  Committee  for  the  widening 
and  resurfacing  of  a  portion  of  the  Camden. 
Rlllsburg  and  Marlton  Turnpike  Road,  in 
the  County  of  Camden,  with  a  bituminous 
surface  upon  an  old  Telford  and  new  Tel¬ 
ford  foundation :  estimated  amount  of  sur¬ 
face  pavement  required  la  5640.19  tons  of 
bituminous  concrete,  of  foundation  9471.9 
tons  of  new  stone :  and  opened  and  read 
In  public  at  public  meeting  in  the  Court 
House  In  Camden,  N.  J.,  on  Monday,  April 
7.  1919,  at  11  A.M. 

Drawings,  speciflcations  and  forms  of 
bid,  contract  and  bond  for  the  proposed 
work,  prepared  by  J.  J.  Albertson.  Cam¬ 
den  County  Engineer,  and  approved  by  the 
State  Highway  Department,  have  been  (lied 
in  the  office  of  the  said  engineer  at  the  Court 
House  In  Camden,  and  of  said  State  High¬ 
way  Department,  Trenton,  N.  J.,  and  may  be 
inspected  by  prospective  bidders  during 
business  hours.  Bids  must  be  made  pn 
the  standard  proposal  forms  in  the  manner 
designated  therein  and  required  by  the 
speciflcations,  must  be  enclosed  In  sealed 
envelopes,  bearing  the  name  and  address  of 
bidder  and  name  of  road  on  the  outside, 
addressed  to  Chas.  F.  Wise,  Chairman, 
Road  Committee.  Court  House,  Camden, 
N.  J.,  and  must  be  accompanied  by  a  cer¬ 
tified  check  for  not  less  than  $1000,  and 
be  delivered  at  the  place  and  on  the  hour 
above  named.  The  standard  proposal  form 
is  attached  to  the  speciflcations,  copies  of 
which  will  be  furnished  on  application  to 
engineer. 

By  order  of  Board  of  Chosen  Freeholders 
of  the  County  of  Camden,  N.  J. 

FRED  W.  OEOROE,  Clerk. 

March  17.  1919. 


Bids:  April  1. 

Sanitary  Sewer 

Town  of  Nutley,  N.  J. 

Sealed  bids  for  furnishing  labor  and  ma¬ 
terial  and  constructing  vitrified  pipe  sani¬ 
tary  sewer  on  Centre  St.  from  Washington 
Ave.  to  Franklin  Ave.,  will  be  received  by 
the  Town  Clerk,  Town  Hall.  Nutley,  N.  J., 
at  8:15  P.M..  April  1.  1919,  at  which  time 
they  will  be  publicly  opened  and  read  by 
the  Board  of  Commissioners. 

The  principal  items  of  the  contract  are: 
8572  ft.  of  trench  of  various  depths;  3200 
ft.  of  6  In.  vitrified  pipe ;  SOOO  ft.  of  6  in. 
vitrified  pipe :  22  manholes.  The  time  of 
completion  Is  limited  to  ninety  calendar 
days. 

Pamphlets  containing  information  for 
bidders,  form  of  proposal,  agreement  and 
speciflcations,  also  set  of  blue  prints,  can 
be  obtained  from  the  Town  Engineer  or 
Town  Clerk  on  payment  of  $5,  which  will 
be  refunded  on  the  return  of  the  pamphlet 
and  drawings  in  good  order. 

A  certified  check  *  for  $1000  must  ac¬ 
company  each  bid  and  a  bond  for  the  full 
amount  of  the  bid  will  be  required  for  the 
faithful  performance  of  the  work. 

SIMON  BLUM.  Town  Clerk. 

Blda:  March  IS. 

Air  Compressor 

Marion.  Indiana. 

Bids  for  an  Air  Compressor,  according  to 
plans  amd  specifications  on  (lie,  will  be  re¬ 
ceived  at  Marion,  Indiana,  on  Tuesday, 
March  $5.  1919,  at  10  o’clock  AM.,  by  the 
Board  of  Public  Works. 

Further  information  will  be  furnished 
upon  request. 

T.  E.  PETRIE.  President. 

BOARD  OP  PUBI.IC  WORKS.  | 
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Bids:  April  8. 

Railroad  Construction 

DEPARTMENT  OK  CITY  TRANSIT 
CITY  OF  PHILADELPHIA 
11th  FLOOR.  MERSHON  BUILDINGl— 
1211  CHESTNUT  STREET 

Philadelphia,  March  18.  1919. 

Sealed  proposals  addressed  to  the  under¬ 
signed,  as  above,  will  be  received  until  12 
o’clock  Noon  on  Tuesday,  April  8,  1919,  for 
constructing  the  first  four  sections  of  the 
Krankford,  Bustleton  and  Byberry  Surface 
Passenger  Railway  from  Frankford  to 
Bustleton,  a  distance  of  about  six  miles. 
Contract  No.  701,  authorised  by  Ordinance 
of  Councils  approved  July  20,  1916. 

’The  contract  will  include  the  grading, 
and  the  furnishing  and  laying  of  the 
track,  and  the  construction  of  a  604  ft. 
steel  viaduct.  ’There  will  be  about  15,900 
lin.ft.  of  individual  track  of  girder  rail 
type  with  granite  block  paving  and  about 
32,200  lin.ft.  of  individual  track  of  ”T” 
rail  type  with  ballast. 

Plans  and  specifications  can  be  seen  at 
the  office  of  the  Department  on  the  12th 
floor  of  the  Mershon  Building,  and  copies 
of  same  with  blank  forms  of  proposals  will 
be  supplied  to  intending  bidders  upon  de- 
I>osit  of  $10  which  will  be  refunded  upon 
the  return  of  the  plans. 

Bidders  must  be  skilled  and  regularly 
engaged  in  this  class  of  work. 

The  Contractor  will  be  required  to  com¬ 
ply  with  the  Act  of  Assembly  of  July  18, 
1917,  relative  to  Workmen’s  Compensation 
insurance  and  must  furnish  proof  of  the 
acceptance  of  the  said  act  and  proof  of 
insurance  of  liability  thereunder,  or  a  cer¬ 
tificate  of  exemption  therefrom. 

No  bid  will  be  considered  unless  accom¬ 
panied  by  a  certificate  from  the  city 
Solicitor  that  a  proposal  bond  in  the  sum 
of  Five  Hundred  Dollars  ($500)  has  been 
died  in  accordance  with  the  provisions  of 
an  Ordinance  approved  May  25,  1860. 

The  Director  reserves  the  right  to  reject 
any  or  all  bids  as  he  may  deem  best  for 
the  interests  of  the  City  of  Philadelphia. 

WM..S.  TWINING,  Director. 
Bids:  April  2. 

Road  Work 

Paragould,  Arkansas. 

Notice  Is  hereby  given  that  the  Board  of 
Commissioners  of  Road  Improvement.  Dis¬ 
trict  No.  4,  of  Poinsett  County,  Arkansas, 
at  the  office  of  W.  R.  Heagier  A  Sons,  in 
the  city  of  Harrisburg.  Arkansas,  will  until 
2  P.  M.  on  Wednesday,  April  2.  receive 
proposals  for  the  performance  of  the  fol¬ 
lowing  work: 

Clearing.  43.4  acres;  grubbing.  39  acres; 
furnishing  and  placing  797  lin.ft.  12-in. 
vitrified  clay  pipe.  491  lin.ft.  18-in.  vitri¬ 
fied  clay  pipe ;  reinforced  concrete  abut¬ 
ments,  7  cu.yd. ;  reinforced  concrete  culverts, 
75  cu.yd. ;  plain  concrete  end  walls  for 
pipe.  71.5  cu.yd. ;  742  lin.ft.  wood  and  pile 
bridges;  6840  ft  B.M.  reflooring  old  steel 
bridges ;  moving  one  25-ft.  steel  span  about 
twenty-five  feet  to  line ;  97.000  cu.yd.  ex¬ 
cavation  for  roadway  and  ditches ;  furnish 
gravel  and  clay  binder,  haul  and  roll  and 
finish  hard  surface  on  16.38  miles  road. 
’The  preceding  quantities  are  approximate 
only. 

All  proposals  must  be  made  on  blanks 
furnished  by  the  engineers  or  may  be  had 
on  application  to  the  secretary  of  the  Board 
of  Commissioners,  and  must  be  accom¬ 
panied  by  either  a  certified  check  or  a 
proper  and  good  proposal  bond  in  the 
amount  of  one  thousand  dollars. 

All  proposals  will  be  opened  in  public 
promptly  at  2  P.M.  on  Wed.nesday,- April  2. 
191$,  at  the  office  of  the  Board  of  Com¬ 
missioners.  1 
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’The  Board  of  Commissioner 
right  to  accept  any  or  to  rejt.t  any  or^ 
of  the  bids  or  proposals  offered 

Plans,  speciflcations  and  est. mates  m 
be  had  from  the  engineers.  IN  u  Heaei** 
A  Sons.  Paragould.  Arkansa.s.  „,.on  dewsit 
of  ten  dollars,  or  may  be  seen  a  the  office 
of  the  County  Court  of  Poinsett  County  in 
the  City  of  Harrisburg.  Arkans:i: 

U  B.  STONE.  Prc.siJent, 

L.  N.  LANDER.S,  .'-ecretary 
W.  R.  HEAQLER  A  SONS.  Entineerg, 
Paragould,  Arkansaa 
March  10,  1919. 


Bids:  March  31.  - 

Water-Works  Improvement 

Philadelphia,  Pa.,  Murcli  18,  I'jij 

Notice  Is  hereby  given  tliat  seal.-d  pro- 
po.saIs  will  be  received  by  the  Bakerton 
Water  Company,  at  their  office  in  Baker- 
ton  (Elmora  P.  O),  Caml)ria  County, 
Penn.,  until  12  o’clock  noon,  on  Monday. 
March  3l8t,  1919.  for  the  construction  com^ 
plete  of  a 

(1)  STORAGE  WATER  RE.SKKVOIR 

One  and  one-fourth  miles  east  of  Baker- 

ton,  Cambria  County,  Penn.,  with  all  its 
accessories,  in  which  the  Embankment 
Item  is  about  Seventeen  Thou.sand  Cubic 
Yards,  and  the  Concrete  Ma.sonry  item 
about  Twelve  Hundred  Cubic  Yards;  and 

(2)  EIGHT  INCH  CAST  IRON  PIPE 

WATER  LINE 

Prom  the  Gate  House  of  the  Dam  to 
Reed  Street,  in  Bakerton,  about  6600  lineal 
feet,  with  Specials,  Gates,  Hydrants,  etc. 

Proposals  will  be  required  to  conform 
to  Plans  and  Speciflcations  on  file  at  the 
Office  of  the  Bakerton  Water  Company.  421 
Chestnut  St.,  Philadelphia;  at  the  Office 
of  the  Sterling  Coal  Company,  in  Bakerton 
(Elmora  P.  O.),  Cambria  County.  Penn,; 
or  at  the  Office  of  E.  W.  Hess.  Engineer 
In  C21earfleld,  Penn.,  and  must  be  made  on 
the  Bidding  Sheet  that  will  be  furnished 
to  bidders  on  request. 

Each  bidder  must  deposit  with  each  of 
his  bids.  Cash  or  a  certified  check,  made 
payable  to  the  "aBkerton  Water  Company" 
in  the  amount  of  Five  Hundred  Dollars 
($500.00)  a  sa  guarantee  of  good  faith 
that  he  will,  if  a  contract  is  awarded  to 
him,  within  ten  (10)  days  fhereafter,  exe¬ 
cute  a  written  contract  for  the  performance 
of  the  same.  'The  deposits  of  other  bid¬ 
ders  will  be  returned  them. 

A  Bond  satisfactory  to  the  Bakerton 
Water  Company,  in  an  amount  equal  to  the 
amount  of  the  bid.  for  the  faithful  perform¬ 
ance  of  the  contract,  will  be  required  of 
the  bidder  to  whom  either  contract  is 
awarded. 

Bids  must  be  sealed,  and  addressed  to 
the  "Bakerton  Water  Company"  and 
marked  plainly  on  the  outside  of  the  en¬ 
velope  enclosing  them.  “Proposal  for 
Water  Works  Improvements.’’ 

The  right  is  reserved  to  accept  any  or 
reject  any  or  all  of  the  bids. 

BAKERTON  WATER  COMPANY 

JOHN  M.  BRADLEY.  Pres. 

Bids;  April  1. 

Concrete  Bridge 

Fort  Dodge.  Iowa. 

Sealed  bids  will  be  received  until  9:30 
A.M.,  April  1.  1919,  at  the  office  of  the 
City  Clerk,  for  the  construction  of  a  rein¬ 
forced  concrete  bridge  across  Des  Moines 
River,  In  the  City  of  Fort  Dodge,  Iowa 
Estimated  quantiUes,  2100  cu.yd.  concrete, 
60  tons  reinforcing  steel.  Plans  and  speci¬ 
fications  may  be  received  from  the  City 
Engineer  upon  a  deposit  of  $25,  which  wlH 
be  refunded  upon  return  of  plans  within 
30  days  in  good  condition.  Ortlflcd  check. 
10  per  cent. 

C.  H.  REYNOLDS.  City  Engineer 


March  20,  1919 

gnf  Nfw?-Re«>r«l 
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Highway  Work 

Denver,  Colo. 

Bids  will  be  received  by  the  State  High¬ 
way  Commission  of  Colorado,  at  ita  offices 
in  the  .Museum  Building,  Denver,  Colorado, 
until  2  oMuok  P.M.,  the  7th  day  of  Aprtl. 
ISIS  and  will  then  be  opened  for  the 
(onstruciion  of  State  Highway  No.  26, 
between  .Vpache  Creek  via  Walsenburg  and 
Trinidad  to  Baton  Pass. 

Bld.s  must  be  In  a  sealed  envelope  and 
labeled.  "I’roposal  for  the  construction  of 
State  Highway  No.  26.  known  as  the 
Pueblo.  Walsenburg.  Trinidad  Road’." 

The  State  Highway  Commission  will  not 
be  responsible  for  the  premature  opening 
of  bids  not  properly  labeled. 

A  certified  check  fv,r  the  sum  of  one 
thousand  and  five  hundred  ($1500)  dollars, 
payable  to  the  State  Treasurer  of  Colorado, 
must  be  deposited  with  all  bids  for  each 
section  bid  upon  and  receipt  taken  there¬ 
for,  from  the  Secretary  of  the  State  High¬ 
way  C’ommlsslon. 

Bids  will  be  for  the  following  classes 

of  work ; 

Excavation  other  than  rock. 

Rock  excavation. 

Screened  or  crushed  shale  1 

Screened  or  crushed  gravel  )  Surfacing 

Crushed  rock  J 

Rubble  wall. 

Corrugated  metal  culverts. 

Steel  bridges. 

Concrete,  bridges  and  culverts. 

Reinforcing  steel. 

Railing. 

The  work  will  be  divided  Into  four  sec¬ 
tions  as  shown  on  the  proposal  sheet.  Bid¬ 
ders  may  bid  upon  one  or  more  sections. 

Each  proposal  must  be  for  all  the  Items 
for  the  section,  and  each  proposal  will  be 
considered  on  the  basis  of  the  total  of  all 
the  Items  for  each  section. 

Bids  must  be  upon  the  plans  and  specifi¬ 
cations  on  file.  Alternate  plans  or  specifi¬ 
cations  will  not  be  considered. 

Plans  and  specifications  will  be  on  file 
In  the  office  of  the  State  Highway  Com¬ 
mission,  Museum  Building,  Denver,  Colo¬ 
rado,  and  the  office  of  the  County  CHerk  at 
Trinidad  and  the  County  Crierk  at  Wal¬ 
senburg,  Colorado. 

T.  J.  BHRHART, 
State  Highway  Commissioner. 

Attest: 

N.  A.  BALLOU. 

Secretary. 

S.S.  JOHNSON  &BRO. 

312  Chestnut  8t.,  Harrisburg,  Pa. 

We  are  water  works  engineers.  “We  know 
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Bids.;  Armi)  3. 

Koad  Improvements 

Jonesboro,  Ark. 

Sealed  bids  for  the  Improvement  of  cer¬ 
tain  roads  and  streets  In  Road  Improve¬ 
ment  District  No.  4.  Craighead  County. 
Arkansas,  will  be  received  by  the  Board 
of  Commissioners  of  the  Jonesboro-Nettle- 
ton  Road  Improvement  District  at  the  office 
of  the  Secretary,  V.  C.  Kays,  Jonesboro, 
Arkansas,  until  2  P.M..  April  3,  1919,  at 
which  time  and  place  they  will  be  publicly 
opened  and  read. 

The  work  proposed  consists  of  the  grad- 
itg  and  paving  with  asphaltic  concrete 
pavement  of  approximately  nine  miles  of 
roads,  together  with  the  construction  of 
the  necessary  culverts. 

The  principal  quantities  are  approximate¬ 
ly  as  follows : 

Grading,  average  haul  not  ex¬ 
ceeding  500  ft .  27,800  cu.yd. 

Paving,  asphaltic  concrete, ..  78,100  sq.yd. 

Vitrified  pipe  culverts,  18  In. 

diameter  .  335  lin.ft. 

Vitrified  pipe  culverts,  24  In. 

diameter  .  235  lin.ft. 

Concrete  in  culverts  and  head 

walls  . 583  cu.yd. 

Plans  and  specifications  may  be  examined 
at  the  office  of  the  Secretary  of  the  Dis¬ 
trict,  Jonesboro,  Arkansas,  or  at  the  Jones¬ 
boro  office  of  the  Engineers,  Klyce  &  Kack- 
ley,  or  a  copy  may  be  obtained  from  the^ 
Engineers  upon  receipt  of  a  deposit  of  $15, 
of  which  amount  ten  dollars  ($10)  will  be 
refunded  when  the  plans  and  specifications 
are  returned  In  good  order.  If  additional 
information  is  required,  address  the  En¬ 
gineers. 

The  right  Is  reserved  to  reject  any  or  all 
proposals  and  to  waive  Informalities.  The 
contractor  will  be  paid  cash  on  monthly 
estimates  amounting  to  80  per  cent  of  the 
work  done. 

All  proposals  or  bids  must  be  accompanied 
by  a  certified  check  drawn  on  a  responsible 
bank  or  trust  company  and  made  payable 
to  J.  E.  Parr,  Treasurer,  for  a  sum  not 
less  than  $10,000.  The  successful  bidder 
will  be  required  to  furnish  a  performance 
bond  In  the  sum  of  50  per  cent  of  the 
contract  price. 

V.  C.  KAYS,  Secretary. 

Board  of  Commlssionera 
KLYCE  A  KACKLEY. 

CiVil  and  Consulting  Engineers, 

721  Fourth  and  First  National  Bank 
Building,  Nashville,  Tenn. 

March.  1919. 

Bids:  April  2. 

Road  Construction 

STATE  OF  RHODE  ISLAND 
STATE  BOARD  OF  PUBLIC  ROADS 
Sealed  proposals  for  the  reconstruction 
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how”  to  lay  water  pipe.  Eatlmates  fur-  j  of  8.  section  of  state  highway  upon  tne 
ni«hfd  on  short  notice.  |  Putnam  Pike,  so-called.  In  the  towns  of 

s  Smithfleld  and  Olocester  and  approximately 


Were  YOU  Ever  Turned  Down? 

Many  a  contractor  has  boon  tumad 
down  on  hia 

BOND 

bacausa  his  casa  was  not  proparly 
prasantad. 

Swart  “Enfinaaring  Insuranca  Sarw- 
ica”  giwas  your  application  a  far 
bottar  cbanca. 

MO  EXTRA  CHARGE 
Pham*,  Wira,  Writ*. 

HARMON  V.  SWART 

19  Liberty  StraaL  New  York 


2.4  miles  in  length  will  be  received  by  the 
State  Board  of  IMitlic  Roads  at  its  office. 
State  House,  I’rovidence,  R.  1.,  until  12  M. 
on  Wednestlay,  April  2,  1919.  at  which  time 
they  will  be  opene<l  and  read  in  public; 

The  principal  quantities  invotve<l  are  as 
follows : 

Earth  excavation  .  9250  cu.yd. 

Borrow  . 3500  cu.yd. 

Ledge  .  500  cu.yd. 

Stone  (111  . . . .  .  3450  cu.yd. 

Gravel  foundations  . . .  . .  3350  cu.yd. 

Concrete  masonry  .  160  cu.yd. 

Rip-rap  .  1500  sq.yd. 

Cobble  gutter  .  1100  sq.yd. 

Wooden  guard  rail  .  2750  lin.ft. 

Crushed  stone  .  6000  tons 

Bituminous  concrete  surface 

(Topeka  type)  . 26000  sq.yd. 

Bids  must  be  made  upon  blank  forms 
to  be  furnished  by  the  Board. 

No  bids  will  be  received  unless  accom¬ 
panied  by  a  certified  check  for  the  sum  of 
$200,  payable  to  the  State  of  Rhode  Island. 

The  Board  reserves  the  right  to  reject 
any  and  all  bids  and  to  give  preference  to 
towns  or  cities  in  accordance  with  Section 
5  of  Chapter  84  of  the  General  Laws. 

Plans  may  be  examined  and  speciflcatlons 
and  bidding  blanks  may  be  obtained  at  the 
office  of  the  State  Board  of  Public  Roads, 
State  House,  Providence,  R.  I.,  on  and  after 
Friday,  March  21,  1919,  every  week  day 
(except  holidays  and  Saturdays)  between 
the  hours  of  9  A.M.  and  5  P.M.,  Saturdays 
9  A.M.  to  12  M. 

STATE  BOARD  OF  PUBLIC  ROADS 
ABRAM  L.  ATWOOD, 
BENJAMIN  F.  ROBINSON. 
FRANK  COLE, 

MICHAEL  VAN  BEUREN, 

J.  HENRY  WOODWARD. 

Bridge  Letting 

Greenbrier  County,  W.  Va. 

Bids  will  be  received  by  the  County 
Court  of  Greenbrier  County  until  noon, 
April  8,  for  the  construction  of  a  bridge 
across  Culberson  Creek,  In  the  Williams¬ 
burg  District  of  said  County.  Alternate 
plans,  prepared  by  the  contractors,  will  be 
accepted,  as  well  as  bids  based  on  plans 
and  speciflcatlons  supplied  by  the  Court, 
and  in  both  cases  plans  and  bids  will  be 
submitted  covering. 

First:  A  bridge  of  2  spans.  30  ft.  each.  12 
ft.  roadway,  and 

Second ;  One  span,  50  ft.  of  the  same 
width  roadway. 

Detail  Information  may  be  bad  on  re¬ 
quest  from  Frank  K.  Rader.  County  Road 
Engineer,  Lewlsburg,  W,  Va. 

The  County  Court  reserves  the  right  to 
reject  any  and  all  blda 

FRANK  K.  RADER, 
County  Road  Engineer. 

POSITIONS  VACANT 


CONTRACTOR’S  superintendent  wanted — 
with  several  years’  experience  on  all 
classes  of  building  work.  State  experi¬ 
ence  in  full,  giving  names  past  employers 
and  capacity  in  which  employed.  State 
age,  married  or  single,  salary  desired. 
P-985,  Eng.  News-Record.  Chicago. 


FIRST  class  structural  steel  and  reinforced 
concrete  designer  and  draftsman  wanted 
with  several  years’  experience  on  all 
classes  of  building  work.  Also  one  or  two 
reinforced  concrete  draftsmen,  rapid,  ac¬ 
curate  and  with  good  execution.  State 
experience  in  full  giving  names  of  past 
employers  and  character  of  work  with 
each.  Experience  must  have  included 
detailing  structural  steel  and  reinforced 
conefete.  State  salary  desired  and  earliest 
date  for  beginning  work.  Location  mid¬ 
dle  west.  P-86L  Ehtg.  News-Recerd, 
«'Tiicago. 
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POSITIONS  VACANT 


An  Opportunity 


ORTAILICR  wanted — familiar  with  making 
shop  drawings  for  structural  steal  and 
reinforcini;  concrete.  State  in  detail  ex¬ 
perience,  afte,  married  or  ninale,  salary 
and  date  available.  Mosher  MfR.  Com¬ 
pany,  Dallas.  Texas. 


MAN  WANTED  with  wide  experience  and 
executive  ability,  for  general  manager  of 
Building  Supplies  Corp.  Apply  witn  ref¬ 
erence  and  recommendations  to  H-982, 
Eng.  News-Record,  Philadelphia. 


Sales  Managers,  Department  Managers,  District  Man¬ 
agers,  and  Salesmen,  who  have  been  more  than  suc¬ 
cessful  in  the  building  material  line. 

We  want  to  receive  confidential  applications  from  men 
who  have  their  eyes  open,  who  know  that  some  men  have 
made  their  biggest  strides  by  going  from  one  industry  to 
another. 

The  positions  in  question  are  newly  created  and  appli¬ 
cations  should  be  made  to  cover  any  one  but  only  one  of 
the  above  positions. 

Age:  About  30  to  40  years  with  a  degree  of  maturity 
greater,  if  possible,  than  is  usually  found  at  that  age. 

Experience:  A  record  of  successful  accomplishments 
in  any  Branch  of  the  building  material  business.  Prac¬ 
tical  experience  in  dealing  with  sales  problems,  organiza¬ 
tion  and  management  and  sound  methods  of  procedure 
are  essential. 

Personal  Qualifications: 

1.  Superior  executive  ability  which  will  enable  you 
to  deal  effectively  with  new  situations  and  prob¬ 
lems  as  they  arise. 

2.  Poise  and  judicial  quality  which  will  inspire  con¬ 
fidence  in  your  mental  processes. 

3.  Initiative  and  resourcefulness  which  will  assist 
you  in  obtaining  results  without  close  supervision 
of  others. 

4.  Tact,  cooperative  spirit,  and  adaptability  which 
will  insure  your  making  good  with  our  business 
friends  and  your  office  associates  and  obtaining 
their  support. 

To  the  right  men  these  positions  offer  genuine  oppor¬ 
tunity  for  growth.  You  will  be  cordially  received  into 
an  official  family  of  young  men  who  know  the  value  of 
team  work  and  who  are  practicing  it. 

We  especially  solicit  applications  from  men  who  have 
done  big  things  elsewhere  and  who  will  enjoy  surround¬ 
ings  inviting  their  highest  ability. 

To  insure  consideration  applications  should  set  forth 
full  particulars  concerning  age,  nationality,  business  ex¬ 
perience,  especially  what  line  of  building  material  have 
you  sold  or  managed  successfully,  past  and  present  con¬ 
nections.  Please  state  these  as  concisely  as  possible,  if 
possible  forward  a  recent  photograph  (this  will  be  re¬ 
turned  to  you.) 

Do  not  answer  this  unless  you  are  thoroughly  con¬ 
vinced  of  your  eligibility  and  can  demonstrate  in  your 
letter  that  it  would  be  advantageous  to  engage  you. 

All  replies  will  naturally  be  held  in  the  strictest  confi¬ 
dence,  and  must  be  by  letter  only. 

Address  Vice  President, 

GAGEN  SALES  CORPORATION 

Majestic  Building,  Chicago,  III. 


FOUR  crews  for  Marion  Steam  Shovel 
wanted  ;  out  of  town  ;  long  railroad  job. 
Rates:  Runner.  1226  ;  Craneman,  $175. 
for  30  day  month,  straight  time  ten 
hours.  P-983,  Ena.  News-Record. 


OPERATING  and  mechanical  engineer 
wanted,  with  technical  education  and 
practical  experience,  to  take  charge  of 
our  power  plant — B.  &  W.  boilers.  Cor¬ 
liss  compound  and  turbo  engines,  sur¬ 
face,  condenser,  pumps,  etc. ;  $200  per 
month.  Give  age.  references,  and  when 
■could  report.  Good  schools  and  sur¬ 
roundings.  Burton-Swartx  Cypress  Com¬ 
pany  of  Florida,  Perry,  Fla. 


TRUCK  body  or  trailer  designer  wanted 
Watson,  Canastota,  N.  Y. 


WANTED  flrst-clasa  highway  engineer  on 
sand-clay  and  gravel-clay  roads  in  Flori¬ 
da.  Must  be  young  and  active,  come 
well  recommended,  and  furnish  transit 
and  a  light  car.  Party  will  be  required 
to  pav  present  incumbent  of  the  place 
$350  for  placing  him  and  taking  the  time 
to  initiate  the  applicant  Into  the  Job. 
Salary,  $300  per  month.  Address  P-9S8. 
Eng.  News-Record.  Philadelphia. 


ENGINEER  WANTED 


A  large  firm  contemplating  extensive 
Harbor  and  Dock  works  abroad  de¬ 
sires  to  secure  the  services  of  a  capable 
construction  engineer.  One  who  can 
prepare  the  general  layout  and  esti¬ 
mates  of  cost,  and,  should  occasibn 
require,  direct  its  operations.  Knowl¬ 
edge  of  French  and  Spanish  desirable. 

Address  “HARBOR.” 

Room  2602.  110  West  40th  St.. 

New  York  City. 


WANTED 


Reinforced  Concrete 
Engineer 

familiar  with  estimating>  and  de¬ 
signing  concrete  buildings  and 
capable  as  salesman,  preferably 
one  having  had  experience  with 
the  reinforcing  bar  companies. 

CONCRETE  ENGINEERING  CO. 
140  S.  Dearborn  St..  Cbicaro. 


STRUCTURAL  STEEL 
DETAILING  for 


Mill  buildings,  offios  buildings,  towsrs, 
tlppiss,  viaducts,  schools,  thsatros,  stc. 

Oorreetoesi  and  time  of  delivery  of  drawings 
guaranteed .  All  drawlia  autde  In  sceordaoee  wit  h 
your  Shop  Standards  we  have  a  eomplete  o,  ,tanl- 
sation.  whlrh  will  save  you  money,  tin.'  and 
worry  oan  refer  you  to  twenty  or  more  aat .ailed 
rllenta.  rovertos  nine  years'  bualneaa.  The  Mall 
makes  Hve  Hundred  Nitles  the  same  as  next  door. 
Ssad  ua  your  laqolrles. 

WrUt  sr  wire  and  wr  attf  com*  ana  talt  U  oorr. 
Dssltos  for  Structural  Staal  and  RaiolOrced 
Coorrste  Industrial  Bulldlats. 
Fotindatlona,  etc. 

R.APP  It  DUNKRL 
f  ulton  HMg..  Pittsburgh.  Pa. 


nmninriiniliiCEiili'iuijiMiiA 


w 


Harch  27,  1919 

jtnc  News-Record 
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Bids:  Al>iil  '■ 

Highway  Work 

l>enver,  Colo. 

Bids  will  be  received  by  the  State  Hlgh- 
.,y  Commission  of  Colorado,  at  its  offices 
*  the  Museum  Building.  Denver.  Colorado, 
until  2  o’clock  P.M..  the  7th  day  of  April. 
1919  and  will  then  be  opened  for  the 
construction  of  State  Highway  No,  26. 
between  Apache  Creek  via  Walsenburg  and 
rrinidad  to  Raton  Pass. 

Bids  must  be  in  a  sealed  envelope  and 
labeled.  ‘’Proposal  for  the  construction  of 
State  Highway  No.  26,  known  as  the 
"pueblo.  M'alsenburg,  Trinidad  Road’.’* 

The  State  Highway  Commission  will  not 
be  responsible  for  the  premature  opening 
of  bids  not  properly  labeled. 

A  certified  check  for  the  sum  of  one 
thousand  and  five  hundred  (21500)  dollars, 
payable  to  the  State  Treasurer  of  Colorado, 
must  be  deposited  with  all  bids  for  each 
section  bid  upon  and  receipt  taken  there¬ 
for,  from  the  Secretary  of  the  State  High¬ 
way  Commission. 

Bids  will  be  for  the  following  classes 
of  work: 

Excavation  other  than  rock. 

Rock  excavation. 

Screened  or  crushed  shale  1 

Screened  or  crushed  gravel  )  Surfacing 

Crushed  rook  J 

Rubble  wall. 

Corrugated  metal  culverts. 

Steel  bridges. 

Concrete,  bridges  and  culverts. 

Reinforcing  steel. 

Railing. 

The  work  will  be  divided  into  four  sec¬ 
tions  as  .shown  on  the  proposal  sheet.  Bid¬ 
ders  may  bid  upon  one  or  more  sections. 

Each  proposal  must  be  for  all  the  items 
for  the  section,  and  each  proposal  will  be 
considered  on  the  basis  of  the  total  of  all 
the  items  for  each  section. 

Bids  must  be  upon  the  plans  and  specifi¬ 
cations  on  file.  Alternate  plans  or  specifi¬ 
cations  will  not  be  considered. 

Plans  and  specifications  will  be  on  file 
In  the  office  of  the  State  Highway  Com¬ 
mission,  Museum  Building,  Denver.  Colo¬ 
rado.  and  the  office  of  the  County  Clerk  at 
Trinidad  and  the  County  Clerk  at  Wal- 
aenburg,  Colorado. 

T.  J.  EHRHART, 
State  Highway  Commissioner. 

Attest : 

N.  A.  BALLOU, 

Secretary. 


Bids:  April  4. 

Excavating  Ditch 

sterling.  III. 

Dr.  Comrs.  Dr.  Diet.  No.  1  Hahnaman 
Tp.,  Whiteside  Co.,  Ill.,  will  receive  bids 
at  office  of  Carl  E.  Sheldon,  Sterling,  Ill., 
up  to  3  P.M.,  April  4.  1919,  for  deepening, 
widening,  etc.,  ditch  of  district  requiring 
excavation  of  101,211  cu.yds.  Length  of 
ditch  37.765  feet.  Specifications  office  of 
Carl  E.  Sheldon. 


PROPOSALS  FOR  REMOVING  WRECK 
— U.  S.  Engineer  Office.  540  Federal  Build¬ 
ing.  Ruffalo,  N.  Y.— Sealed  proposals  for 
removing  wreck  of  Steamer  Tempest  from 
Erie  Harbor,  Pa.,  will  be  received  here 
until  11  am..  April  10.  1919,  and  then 
opened.  Information  on  application. 


Bids:  April  9. 

Highway  Work 

Trenton,  N.  J. 

Notice  is  hereby  given  chat  sealed  bids 
will  be  received  by  the  State  Highway 
Commission  of  New  Jersey,  for  the  im¬ 
provement  of  the  following: 

State  Highway  Route  No.  6,  Mullica 
Hill — Mantua  Section,  concrete  surface 
estimated  54,386  sq.yds.,  Gloucester  County. 

Bids  will  be  opened  and  rend  in  public 
at  the  office  of  the  State  Highway  Commis¬ 
sion,  Broad  St  Bank  Bldg.,  Trenton,  N.  J., 
on  Wednesday.  April  9,  1919,  at  10:30 
A.M. 

Drawings,  specifications  and  forms  of 
bid,  contract  and  bond,  for  the  proposed 
work  are  on  file  in  the  office  of  the  said 
Department,  at  Trenton.  N.  J.,  and  in  the 
offices  of  J.  A.  Williams,  Division  Engi¬ 
neer,  503  Market  Street,  Camden,  N.  J..  and 
may  be  Inspected  by  or  furnished  on  de¬ 
posit  of  Ten  Dollars  ($10)  to  prospective 
bidders.  Bids  must  be  made  on  the  stand¬ 
ard  proposal  forms  in  the  manner  desig¬ 
nated  therein  and  as  required  by  the 
specifications,  same  to  be  enclosed  in  sealed 
envelopes,  bearing  the  name  and  addre.ss 
of  bidder  and  name  of  the  road  on  the 
outside,  addressed  to  State  Highway  Com¬ 
mission,  Broad  Street  Bank  Building, 
Trenton,  New  Jei’sey,  and  must  be  accom¬ 
panied  by  a  certified  check  for  not  less 
than  ten  per  cent.  (10%)  of  the  amount 
of  the  bid,  and  be  delivered  at  the  above 
place  on  or  before  the  hour  named.  Copies 
of  standard  proposal  form  will  be  fur¬ 
nished  on  application. 

Each  bidder  must  accompany  his  bid 
with  a  certificate  from  a  surety  company, 
duly  authorized  to  do  business  in  this  State, 
stating  that  such  surety  company  will  pro¬ 
vide  said  bidder  with  a  bond  in  such  sum 
as  is  required  in.  and  in  accordance  with 
the  provisions  of  said  specifications,  con¬ 
ditioned  for  the  faithful  performance  of 
the  provisions  of  the  contract  and  specifi¬ 
cations. 

By  order  of  the  State  Highway  Com¬ 
mission. 

A.  LEE  GROVER, 

CTilef  deck. 


Bids:  April  3. 

Road  Work 

Flemlngton,  N.  J. 

The  Board  of  Chosen  Freeholders  of 
Hunterdon  County  will  receive  bids  at  their 
rooms,  Flomington,  N.  J.,  on  April  3d.  1919, 
up  to  the  hour  of  11  o’clock  A.M..  for  re¬ 
surfacing  a  portion  of  the  Ringoes-Woods- 
ville  Road  in  said  County, 


Length  .  2.457  miles 

Broken  stone .  2250  tons 

Filler  .  700  tons 

Dustless  screenings...  400  tons 

Tarvia  B  .  15135  gallons 


Specifications  may  be  obtained  from 
Grant  Davis,  County  Engineer,  Whitehouse 
Station,  N.  J.,  and  will  be  on  file  at  the 
office  of  H.  L.  Stout,  County  Solicitor, 
Flemington,  N.  J. 

By  order  of  the  Board  of  Chosen  Free¬ 
holders 

DAVID  L.  HOLCOMBE, 

Director. 

EDW  ARD  H.  WILSON, 

WM.  B.  WEAN. 


OFFICE.  NEW  LON 
9ONN. — Seal^  proposals  will  be  re 
Wived  here  until  2  p.m.,  April  8.  1919,  an 
I  “P**'*^.  for  annual  maintena.ic 
elS? ^  Connecticut  River,  Mow  Hart 
ford.  Further  information  on  application. 


U.  S.  ENGINEER  OFFICE,  Ist  District. 
Cincinnati,  O.  Sealed  proposals  will  be 
received  here  until  2  p.m.,  March  29,  1919, 
and  then  opened  for  constructing  Lock  and 
Abutment  for  Dam  No.  30.  Ohio  River,  near 
Greenup,  Ky.  Further  information  on  ap¬ 
plication. 


Bids:  April  7. 

Road  Improvements 

Salem,  N.  J. 

Notice  is  hereby  given  that  scaled  bids 
Will  bo  received  by  the  Ro.'id  Committee 
of  the  Board  of  Chosen  Freeholders  of  the 
County  of  Salem  for  the  construction  of 
Malaga-Penn  Grove  road,  3rd  Section,  in 
the  Borough  of  Wood.stown  and  Township 
of  Pilesgrove  in  the  County  of  Salem  witli 
a  gravel  surface  upon  an  earth  found.-itiun ; 
estimated  amount  of  surface  pavement  re¬ 
quired  is  42,120  sq.yd. ;  and  opened  and 
read  in  public  at  the  Freeholder  '  Room, 
Court  House,  Salem,  N.  J.,  on  Monday, 
April  7,  1919,  at  eleven  A.M. 

Drawings,  specifications  and  forms  of 
bid,  contract  and  bond  for  the  propo.sed 
work,  prepared  by  Howard  B.  Keasbey, 
County  Engineer,  and  approved  by  the 
State  Highway  Commission  have  been  filed 
in  the  office  of  the  said  engineer  at  Salem. 
N.  J.,  and  of  said  Commission  at  the  State 
House,  Trenton.  N.  J.,  and  may  be  Inspected 
by  prospective  bidders  during  business 
hours.  Bidders  will  be  furnished  with  a 
copy  of  the  specifications  and  blue  prints 
of  the  drawing  by  the  engineer  on  proper 
notice  and  payment  of  cost  of  preparation. 
Bids  must  be  made  on  the  standard  pro¬ 
posal  forms  in  the  manner  design.ated 
therein  and  required  by  the  specifications, 
must  be  enclosed  In  sealed  enveIop<‘s.  bear¬ 
ing  the  name  and  address  of  bidder  on  the 
outside,  addressed  to  I.  C.  Smashey,  Clerk 
of  said  Board,  and  must  be  accompanied 
by  a  certified  check  for  not  less  than  $1000 
and  be  delivered  at  the  place  and  on  the 
hour  above  named.  The  standard  proposal 
form  is  attached  to  the  specifications,  copies 
of  which  will  be  furnished  on  application 
to  engineer. 

By  order  of  the  Board  of  Chosen  Free¬ 
holders  of  the  county  of  Salem. 

I.  C.  SMASHEY. 

CierH, 


Bids:  April  15. 

Road  Surfacing 

Greenville,  Miss. 

The  Highway  Commission  of  Washing¬ 
ton  County,  Mi8.sissippi,  will  receive  in  their 
office  in  Greenville,  Mississippi,  up  to  11 
o'clock  A.M.,  on  Tuesday,  the  15th  day  of 
April,  1919,  sealed  proposals  for  the  sur¬ 
facing  of  about  58.4  miles  of  road  with 
concrete  nine  (9)  feet  wide,  or  gravel 
twelve  (12)  feet  wide,  as  follows: 


Greenville  to  head  of  Lake 

Washington  .  8S.8  Miles 

Head  of  Lake  Washington  to 

County  line  .  8.9  Miles 

Greenville  to  Metcalfe .  4.4  Miles 

Leland  to  Sunflower  County  line  10.2  Miles 
HoIIandale  to  Murphy  Bayou..  5.0  Miles 
Areola  to  Trail  Lake .  4.7  Miles 


All  in  said  County,  according  to  the 
plans  and  specifications  adopted  by  the 
Highway  Commission,  and  on  file  In  their 
office.  All  bids  must  be  accompanied  by  a 
certified  check  in  the  sum  of  5%  of  the 
amount  of  the  contract  bid  upon,  payable 
to  the  Chairman  of  the  Highway  Commis¬ 
sion  to  guarantee  execution  of  contract  If 
awarded. 

The  Highway  Commission  reserves  the 
right  to  reject  any  and  all  bids. 

E.  W.  W(X)D.  Chairman. 


PROPOSALS  FOR  COAL— U.  S.  ENGI¬ 
NEER  OFFICE,  Jacksonville.  Fla. — Sealed 
proposals  will  be  received  here  until  12 
o’clock  noon.  April  16,  1919.  and  then 
opened,  for  furnishing  3000  short  tons  coal 
for  V.  S.  dredges  on  St.  Johns  River  and 
tributary  waters.  Information  on  applica¬ 
tion. 
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Blda:  /pril  11. 

Pavement  Reconstruction 

rENN8YI.,VANTA  STATE  HIGHWAY 
DEPARTMENT 

HarrisburK,  Pa. 

Sealed  proposals  will  be  received  at 
said  office  until  10  A.M.,  April  11,  1919, 
when  bids  will  be  publicly  opened  and 
scheduled,  and  contracts  awarded  as  soon 
thereafter  as  possible  for  the  reconstruction 
of  the  following  pavements;  6915  lln.ft.  of 
reinforced  concrete,  also  <3,391  ft.  of  bitu¬ 
minous  surface  course  on  a  concrete  foun¬ 
dation  in  Allegheny  County;  16,363  ft.  of 
bituminous  surface  course  on  a  concrete 
foundation  In  Bradford  County  ;  8000  ft.  of 
reinforced  concrete  in  Franklin  County ; 
15,030  ft.  of  reinforced  concrete  In  Fulton 
County ;  20,720  ft.  of  bituminous  surface 
course  on  a  concrete  foundation  in  Jeffer¬ 
son  County;  28,815  ft.,  also  8916  ft.  of 
bituminous  surface  course  on  a  concrete 
foundation  in  I.Ackawanna  County ;  20,366 
ft.  of  bituminous  surface  course  on  a  con¬ 
crete  foundation  in  Northumberland  Coun¬ 
ty  ;  29,546  ft.  of  bituminous  surface  course 
on  a  concrete  foundation  In  Pike  County ; 
9934  ft.  of  vitrified  brick  In  McKean  Coun¬ 
ty,  and  6675  ft.  of  reinforced  concrete  and 
Hillside  vitrified  brick,  in  Somerset  County. 

Rids  will  also  b<'  received  for  the  re¬ 
surfacing  with  bituminous  mixtures  on  a 
prt'pared  broken  atone  bane  of  39,824  ft.  in 
Berks  County,  also  35,907  ft  and  38,282 
ft.  In  Eebanon  County. 

Bidding  blanks  and  specifications  may 
be  obtained  free,  and  plans  upon  payment 
of  12.50  per  set,  upon  application  to  State 
Highway  n«>partment,  Harrisburg.  No  re¬ 
fund  for  plans  returned.  They  can  also 
be  seen  at  ofTlce  of  State  Highway  De¬ 
partment.  Harrisburg;  1001  Chestnut  St., 
Philadelphia,  and  904  Hartje  Building, 
Pittsburgh,  Pa.  L.  S.  Sadler,  State  High¬ 
way  Commissioner. 

Bids;  April  8. 

Sanitary  Sewers 

OFFICIAL  NOTICE  NO.  5 

Hagerstown.  Maryland. 

March  3.  1919. 

Published  by  the  authority  of  the  Sewer¬ 
age  Commission  of  Hagerstown.  Maryland, 
8<>aled  proposals  for  building  Intercepting 
storm  and  sanitary  sewers  in  certain 
streets,  alleys,  rights-of-way  secured  and 
to  be  secured  and  other  localities  in  the 
City  of  Hagerstown,  will  be  received  at  the 
office  of  the  Sewerage  Commission  in  the 
Police  Headquarters  Building  until  7  :S0. 
Tuesday.  April  8,  1919,  at  which  time 
and  place  during  the  session  of  the  said 
Commissioners,  the  proposals  will  be  pub¬ 
licly  opened  and  read. 

The  work  to  be  done  embraces  the  build¬ 
ing  of  approximately  2800  lln.ft  each  of 
18-in.  sanitary  and  66-in.  storm  water 
sewers  with  all  manholes.  Inlets,  founda¬ 
tions  and  appurtenances,  both  largely  in 
tunnel. 

On  and  after  Thursday,  March  13,  1919, 
sptH'lflcatlons  and  blank  forms  of  proposals 
can  be  obtained  and  detailed  plans  ex¬ 
amined  at  the  office  of  the  Sewerage  Com¬ 
mission  and  full  sets  of  plans  will  be  sent 
to  any  contractor  on  the  receipt  of  $10, 
the  sum  to  be  returned  upon  the  surrender 
of  the  plans  In  good  condition  within  30 
days  from  the  date  of  award. 

The  Sewerage  Commission  reserves  the 
light  to  reject  any  and  all  bids. 

(Signed)  E.  LEROY  HEARD, 

Secretary. 

(Countertigned)  WILLIAM  WINGERT, 
Chairman 
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Kids;  April  26. 

Constructing  48-lnch  Force 
Main 

CONTRACT  NO.  121 
DEPARTMENT  OF  PUBLIC  SERVICE 

WATER  WORKS  IMPROVEMENT 
CITY  OF  AKRO.V,  OHIO 

Scaled  proposals  for  constructing  a  forty- 
eight  in<-h  pipe  line  and  appurtenances  will 
be  received  at  the  office  of  the  Director  of 
Public  Service,  Delaware  Building,  .Xkron. 
Olilo,  until  12  o'clock  noon,  central  standard 
lime  of  Friday,  the  twenty-fifth  day  of 
.\prll,  1919.  at  which  time  and  place  they 
will  be  publicly  opened  and  read. 

The  contract  Includes  the  furnishing  and 
laying  of  approximately  2.3  miles  of  48-ln. 
pipe  line,  0.1  mile  of  36-in.  pipe  line,  to¬ 
gether  with  all  appurtenances,  b«‘tween  the 
Village  of  Kent  and  the  Distributing  Reser¬ 
voir  in  Akron. 

1  Bids  will  be  received  as  follows; 

Bid  A. — For  furnishing  approximately  4400 
I  tons  of  48-ln.  i-ast  Iron  pipe,  170 

I  tons  of  36-In.  cast  iron  pipe  and 

230  tons  of  special  castings. 

;  Bid  B. — For  laying  2.3  miles  of  48-ln.  cast 
!  iron  pipe,  0.1  mile  of  36-in.  cast 

I  iron  pipe  and  doing  all  appurtenant 

I  work. 

Bid  C.— For  furnishing  and  laying  2.3  miles 
of  48-in.  steel  pipe,  0.1  mile  of  36- 
in.  cast  iron  pipe  and  doing  all 
'  appurtenant  work. 

{ I  All  proposals  must  be  made  on  the  forms 
furnished  by  the  city. 

Each  bidder  must  accompany  his  pro- 
!  posal  with  a  satisfactory  bond  or  certified 
'  check  in  the  sum  of  ten  thousand  ($10,000) 

,  dollars. 

j  A  surety  bond  In  the  amount  of  fifty  ( 50 ) 
per  cent  of  the  amount  of  the  contract 
will  be  required  of  the  successful  bidder. 

Plans  and  specifications  may  be  seen  at 
the  office  of  the  Director  or  copies  may  be 
obtained  from  the  Bureau  of  Water  Works 
Improvement,  102  E.  Mill  St.,  Akron,  Ohio, 
upon  deposit  of  ten  ($10)  dollars,  which 
sum  will  be  refunded  on  return  of  the 
plans  and  specifications  In  good  condition 
within  ten  days  after  the  award  of  the 
contract. 

The  right  la  reserved  to  reject  any  or 
all  bids. 

H.  S.  MORSE, 
Director  of  Public  Service. 

H.  H.  FRO.ST, 

I  Superintendent  of  Water  Works. 

O.  G.  DIXON,  Engineer, 

Bids:  April  8. 

Bridge  Letting 

Lewlsburg,  W.  Va. 

Bids  will  be  received  by  the  County 
Court  of  Greenbrier  County  until  noon, 
April  8,  for  the  construction  of  a  bridge 
across  Culberson  Creek,  In  the  Williams¬ 
burg  District  of  said  County.  Alternate 
plans,  prepared  by  the  contractors,  will  be 
accepted,  as  well  as  bids  based  on  plans 
and  specifications  supplied  by  the  Court, 
and  In  both  cases  plans  and  bids  will  be 
submitted  covering. 

First :  A  bridge  of  2  spans,  $0  ft  each,  12 
ft.  roadway,  and 

Second :  One  span,  60  ft.  of  the  same 
width  roadway. 

Detail  information  may  be  had  on  re¬ 
quest  from  Frank  K.  Rader,  County  Road 
Engineer,  Lewisburg,  W,  Va. 

The  County  Court  reserves  the  rl^t  to 
reject  any  and  all  blda 

FRANK  K.  RADER, 
County  Road  Engineer. 
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Bids:  April  8. 

Railroad  Construction 

DEl'ARTMENT  OF  CITY  TIi.v.nsit 
CITY  OF  PHII.ADKI.l  ni.v 
11th  FLOOR,  MEK.SI10N 

1211  CHESTNUT  STUKKT 
Philadelphia,  Mareli  is.  1915 

Sealed  proposals  addressed  to  the  unj.T. 
signed,  as  above,  will  be  recidved  until  r> 
o'clock  Noon  on  Tuesday,  April  s,  1919.  for 
constructing  the  first  four  sci  tion.s  of' tie 
hYankford,  Bustloton  an<l  Byb'  rr.v  .'turfa.- 
Passenger  Railway  from  !•  ruiKf.iici  to 
Bustleton,  a  distance  of  about  six  nuies 
Contract  No.  701,  authorized  by  OrdinaniH 
of  Councils  approved  July  20,  1916. 

The  contract  will  include  the  gradinz, 
and  the  furnishing  and  Itiyitig  of  the 
track,  and  the  construction  of  a  504  ft. 
steel  viaduct.  There  will  be  about  15.9no 
lln.ft.  of  individual  track  of  girder  rail 
type  with  granite  block  paving  and  about 
32,200  lln.ft.  of  individual  track  of  "T" 
rail  type  with  ballast. 

Plans  and  specifications  can  be  seen  at 
the  office  of  the  Department  on  the  12th 
floor  of  the  Mershon  Building,  and  copies 
of  same  with  blank  forms  of  proposals  will 
be  supplied  to  intending  bidders  upon  de¬ 
posit  of  $10  which  will  be  refunded  upon 
the  return  of  the  plans. 

Bidders  must  be  skilled  and  regularly 
engaged  In  this  class  of  work. 

The  Contractor  will  be  required  to  com¬ 
ply  with  the  Act  of  As.sembly  of  July  IS, 
1917,  relative  to  Workmen's  Compensation 
Insurance  and  must  furnish  proof  of  the 
acceptance  of  the  said  act  and  proof  of 
insurance  of  liability  thereunder,  or  a  cer¬ 
tificate  of  exemption  therefrom. 

No  bid  will  be  considered  unless  accom¬ 
panied  by  a  certificate  from  the  city 
Solicitor  that  a  proposal  bond  In  the  sum 
of  Five  Hundred  Dollars  ($500)  has  been 
filed  In  accordance  with  the  provisions  of 
an  Ordinance  approved  May  25,  1860. 

The  Director  reserves  the  right  to  reject 
any  or  all  bids  as  he  may  deem  best  for 
the  Interests  of  the  City  of  Philadelphia. 

WM.  S.  TWINING.  Director. 


Bids:  April  1. 

Sanitary  Sewer 

Nutley,  N.  J. 

Sealed  blda  for  furnishing  labor  and  ma¬ 
terial  and  constructing  vitrified  pipe  sani¬ 
tary  sewer  on  Centre  St.  from  Washington 
Ave.  to  Franklin  Ave.,  will  be  received  by 
the  Town  Clerk,  Town  Hall.  Nutley,  N,  J.. 
at  8.16  P.M.,  April  1,  1919,  at  which  time 
they  will  be  publicly  opened  and  read  by 
the  Board  of  Commissioners. 

The  principal  Items  of  the  contract  are: 
8572  ft.  of  trench  of  various  depths;  3200 
ft.  of  6  In.  vitrified  pipe ;  nOOO  ft.  of  6  in. 
vitrified  pipe ;  22  manholes.  The  time  of 
completion  Is  limited  to  ninety  calendar 
days. 

Pamphlets  containing  Information  for 
bidders,  form  of  proposal,  agreement  and 
specifications,  also  set  of  blue  prints,  can 
be  obtained  from  the  Town  Engineer  or 
Town  (Tlerk  on  payment  of  $5,  which  wl'l 
be  refunded  on  the  return  of  the  pamphlet 
and  drawings  In  good  order. 

A  certified  check  for  $1000  must  ac¬ 
company  each  bid  and  a  bond  for  the  full 
amount  of  the  bid  will  be  required  for  the 
faithful  performance  of  the  work. 

SIMON  BLUM,  Town  Herk 

U.  S.  ENGINEER  OFFICE.  WHEEL¬ 
ING,  W.  VA.— Sealed  propo.aals  will  N" 
received  here  unUl  11  A.M.  (Eastern  time). 
April  5,  191*.  and  then  opened,  for  con¬ 
structing  Pass.  Weir,  Beartrap.  etc^  wr 
each  of  Dams  Nos.  23  and  25,  Ohio  Rher. 
Information  on  application. 


jiarch  27,  1919 

Enc  N.  «-."-R.  <-ord 
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Bidi;  April  2. 

Road  Construction 

STATE  HOARD  OK  DHBDIC  ROADS 
Providence,  H.  1. 

Sealf'i  proposals  for  the  reconstruction 
of  a  section  of  state  highway  upon  the 
IMtnani  I'ike,  so-called.  In  the  towns  of 
Smithlield  and  Glocester  and  approximately 
:  t  miles  in  length  will  be  received  by  the 
State  Hoard  of  Public  Roads  at  its  offlce, 
.ittata  House,  Providence.  R.  I.,  until  12  M. 
on  Wednesday,  April  2,  1919,  at  which  time 
they  will  be  opened  and  read  In  public: 

The  principal  quantities  involved  are  as 

follows : 

Earth  excavation  .  92;;0  cu.yd. 

Borrow  . 350"  cu.yd, 

hedge  .  fiOO 

.stone  fill  .  3450  cu.yd. 

Gravel  foundations  . 3350  cu.yd. 

Concrete  masonry  .  160  cu.yd. 

Rip-rap  .  1300  sq.yd. 

Cobble  gutter  .  1100  sq.yd. 

Wooden  guard  rail  .  2750  lln.ft. 

CrushtHl  stone  .  6000  tons 

Bituminous  concrete  surface 

(Topeka  type)  . 26000  sq.yd. 

Bids  must  be  made  upon  blank  forms 
to  be  furnished  by  the  Board. 

No  bids  will  be  received  unless  accom¬ 
panied  by  a  certified  check  for  the  sum  of 
1200,  payable  to  the  State  of  Rhode  Island. 

The  Hoard  reserves  the  right  to  reject 
any  and  all  bids  and  to  give  preference  to 
towns  or  cities  In  accordance  with  Section 
5  of  Chapter  84  of  the  Oeni^rnl  I.aws. 

Plans  may  be  examined  and  specifications 
and  bidding  blanks  may  be  obtained  at  the 
offlee  of  the  State  Board  of  Public  Roads, 
State  House,  Providence,  R.  I.,  on  and  after 
Friday,  March  21,  1919.  every  we<-k  day 
(except  holidays  and  Saturdays)  between 
the  hours  of  9  A.M.  and  5  P.M.,  Saturdays 
9  A  M.  to  12  M. 

STATE  BOARD  OP  PTTBDIC  ROADS 
ABRAM  L.  ATWOOD. 
BENJAMIN  F.  ROBINSON. 
PRANK  OOI.E, 

MICHAED  VAN  BEUREN. 

J.  HENRY  WOODWARD. 

Bids:  Ajiril  IT. 

Sewer  Conatruction 

Pawtucket,  R.  1. 

Sealed  proposals  for  building  sewers  in 
Cottage  Street,  Mendon  Avenue  and  Benefit 
Street,  will  be  received  at  the  offlce  of  the 
City  Engineer,  Masonic  Building,  Paw¬ 
tucket,  R.  I.,  until  10  o’clock  of  Thursday, 
April  17,  1919. 

The  work  consists  of  the  furnishing  of 
all  materials  and  the  building  of  about  1840 
ft.  of  to-ln.,  913  ft.  of  50-in.,  620  ft.  of  44- 
in.  brick,  "lock  Joint”  pipe,  segment  block 
or  monolithic  concrete  sewers  in  excava¬ 
tion  varying  from  13  ft.  to  25  ft.  in  depth, 
with  all  necessary  bell-mouths,  catch-basins 
and  man-holes. 

Plans  and  specifications  can  be  obtained 
from  the  City  Engineer. 

A  bond  for  the  faithful  execution  of  the 
contract  will  be  required  from  the  suc¬ 
cessful  bidder. 

The  Commissioner  of  Public  Works  re- 
wrves  the  right  to  reject  any  or  all  bids. 

ISAAC  OIDL. 

Commissioner  of  Public  Works. 
3*awtucket.  R.  I. 

March  21,  1919. 


oiF;.®  engineer  OFFICE,  lat  District, 
CTncinnatJ,  O.  Sealed  proposals  for  fur- 
nismng,  delivering  and  erecting  Bear-Trap 
Uaves  for  Dam  No.  39.  Ohio  River,  will 
^  received  here  until  2  p.m.,  April  4,  1919. 
tion  °********'  Information  on  applica- 


Bids :  April  9. 

Reservoir  Completion 

Kansas  City,  Mo. 

Scaled  proposals  will  be  received  by  the 
Purchasing  Agent  of  Kansas  City,  Mo.,  at 
his  offlce  In  the  City  Hall,  until  2  o’clock 
I’.M.,  on  Wednesday,  April  9,  1919.  for 
the  con.Mtnictlon  and  completion  of  a  15 
million  gallon  storage  basin  at  Wabash  and 
St.  John  Avenue,  Kansas  City,  Mo.  All 
proposals  shall  bt;  based  upon  and  shall  b<* 
In  accordance  with  the  approximate  es¬ 
timate  of  quantities,  and  the  plans  and 
speclflcatlons  approved  by  the  Board  of 
Kiro  and  Water  Commissioners  and  on  flie 
In  the  offlce  of  said  Board. 

Contract  for  the  excavation  of  the  above 
basin  has  been  let  and  work  Is  now  pro¬ 
ceeding  on  same.  The  proposals  requested 
In  tills  advertisement  are  to  cover  all  other 
work  as  sliown  in  the  plans  and  spcclflca- 
tions  to  fully  complete  the  basin. 

Proposals  shall  be  made  upon  the  forms 
attached  to  speclflcatlons  and  inclosed  In  a 
sealed  envelope  and  addressed  to  the  Pur¬ 
chasing  Agent,  City  Hall,  Kansas  City,  Mo., 
and  marked  on  the  outside :  "Proposal  for 
15  Million  Gallon  Storage  Basin.” 

Each  bid  shall  be  accompanied  by  City 
Comptroller’s  receipt  for  deposit  of  cash 
or  certifled  check  drawn  on  a  solvent 
Kansas  City  bank  or  Trust  Company,  made 
payable  to  the  City  Comptroller,  in  the 
amount  of  $1,500,  which  deposit  shall  be 
forfeited  to  the  city  in  case  the  bidder.  If 
successful,  shall  fall  or  refuse  to  enter  into 
the  contract  and  bond  within  ten  (10)  days 
after  award  of  contract. 

The  Board  of  Fire  and  Water  Commis¬ 
sioners  reserves  the  right  to  reject  any  and 
all  bids  or  to  waive  any  informality  or  ir¬ 
regularity  in  any  bid,  when  It  shall  appear 
to  the  Interest  of  the  City  to  do  so. 

J.  RAT  SAMUEI,, 
Purchasing  Agent. 

W.  O.  GOODWIN, 

Chief  Engineer  and  Superintendent 

Bids;  March  81. 

Highway  Work 

Baltimore,  Maryland. 

Sealed  proposals  for  guilding  one  section 
of  State  Highway,  as  follows: 

Contract  No.  A-18,  Allegany  County. 
— One  section  of  State  Highway  from  Green 
Ridge  to  the  West  side  of  Polish  Moun¬ 
tains,  for  a  distance  of  1.4  miles,  oilbound 
macadam  will  be  received  by  the  State 
Roads  Commission,  at  itsofflees,  601  Garrett 
Building,  Baltimore,  Maryland,  until  12  M. 
on  the  3l8t  day  of  March,  1919,  at  which 
time  and  place  they  will  be  publicly  opened 
and  read. 

Bids  must  be  made  upon  the  blank  form 
contained  in  the  book  of  speclflcatlons. 
Speclflcatlons  and  plans  will  be  furni8he<l 
by  the  Commission  upon  application  and 
cash  payment  of  $1,  as  hereafter  no  charges 
will  be  permitted. 

No  bids  will  be  received  unless  accom¬ 
panied  by  a  certifled  check  for  the  sum  of 
flve  hundred  ($500)  dollars,  payable  to  the 
State  Roads  Commission. 

The  successful  bidder  will  be  required 
to  give  bond,  and  comply  with  the  Acts  of 
the  General  Assembly  of  Maryland,  respect¬ 
ing  contracts. 

The  Commission  reserves  the  right  to  re¬ 
ject  any  and  all  bids. 

By  order  of  the  State  Roads  Commission 
this  17th  day  of  March,  1919 

FRANK  H.  ZOlICK. 

Chairman. 

CLYDE  H.  V/ILSON,  Secretary. 


Bids:  April  2. 

Street  Paving 

Durham.  N.  C. 

Sealed  propo.sals  will  be  re<'eived  by  the 
Mayor  and  Hoard  of  Aldermen  of  the  t'lty 
of  Durham,  for  the  construetinn  of  a  per- 
mani'nt  pavement  of  approximately  30,i>00 
sq.yd.  until  3  o’clock  l’..M.,  April  2.  1919. 
at  which  time  they  will  be  ois-ncil  ami 
publicly  read  at  the  Council  Chamber  of  tlie 
.said  Hoard. 

IMan.s  and  sp<‘rifl<'ations  of  the  propo.sed 
work  may  be  liad  at  tlie  offl«'e  of  the  City 
Engineer,  betwi-en  th*>  liour.s  of  9  A  M.  and 
5  P.M.,  from  .March  16,  1919  to  April  2, 
1919.  Said  specification.^  provide  for  tlie 
grading,  drawing,  curbing  and  paving  with 
some  suitable  pavement  on  a  six  inch  con¬ 
crete  base.  Main  Street  from  Fuller  Street 
to  Alston  Ave.  and  also  the  submission  of 
bids  on  50,000  sq.yd.  to  100,000  sq.yd.  to 
be  defined  later. 

The  Board  reserves  the  right  to  reject 
any  or  all  bids,  or  to  accept  such  bids  as 
appear  In  its  own  Judgment  to  be  for  the 
best  Interests  of  the  City. 

M.  E.  NEWSOM.  .Mayor. 

GEO.  W.  WOOT*WARD,  City  Clerk. 

J.  L  MOOHEHEAD,  City  Attorney, 

H.  W.  KUEFKNER,  City  Engineer. 


Bids:  April  7. 

Road  Improvement 

Camden,  N.  J. 

Notice  is  hereby  given  that  scaled  bids 
will  be  received  by  Chas.  P.  Wise,  Chair¬ 
men  of  Road  Committee  for  the  widening 
a,*.  1  resurfacing  of  a  portion  of  the  Camden, 
EUisburg  and  Marlton  Turnpike  Road,  In 
the  County  of  Camden,  with  a  bituminous 
surface  upon  an  old  Telford  and  new  Tel- 
ford  foundation  ;  estimated  amount  of  sur¬ 
face  pavement  required  is  5640.19  tons  of 
bituminous  concrete,  of  foundation  9471.9 
tons  of  new  stone ;  and  opened  and  read 
in  public  at  public  meeting  in  the  Court 
House  in  Camden,  N.  J.,  on  Monday,  April 
7,  1919,  at  11  A  M. 

Drawings,  specifications  and  forms  of 
bid,  contract  and  bond  for  the  proposed 
work,  prepared  by  J.  J.  Albertson.  Cam¬ 
den  County  Engineer,  and  approved  by  the 
State  Highway  Department,  have  been  filed 
in  the  offlce  of  the  said  engineer  at  the  Court 
House  in  Camden,  and  of  said  State  High¬ 
way  Department,  Tr*‘nton,  N.  J.,  and  may  be 
Inspected  by  prospective  bidders  during 
business  hours.  Bids  must  be  made  on 
the  standard  proposal  forms  in  the  manner 
designated  therein  and  required  by  the 
speciflcatlons,  must  be  enclosed  In  sealed 
envelopes,  bearing  the  name  and  address  of 
bidder  and  name  of  road  on  the  outside, 
addressed  to  Chas.  F.  Wise,  Chairman. 
Road  Committee.  Court  House,  Camden. 
N.  J.,  and  must  be  accompanied  by  a  cer¬ 
tified  check  for  not  less  than  $1000,  and 
be  delivered  at  the  place  and  on  the  hour 
above  named.  The  standard  proposal  form 
is  attached  to  the  speciflcatlons,  copies  of 
which  will  be  furnished  on  application  to 
engineer. 

By  order  of  Board  of  Chosen  Freeholders 
of  the  County  of  Camden,  N.  J. 

FRED  W.  OEOROE,  Clerk. 

March  17.  1919. 


U.  S.  ENGINEER  OFFICE.  WHEELING. 
W.  VA. — Sealed  proposals  will  be  received 
here  until  11  A.M.  (Eastern  time),  April 
17,  1919.  and  then*,  opened,  for  furnishing 
and  delivering  river-wall  valve  Jacks  for 
Dams  Noa  23,  25  and  27,  Ohio  River.  In¬ 
formation  on  application. 
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Bids:  April  10. 

Earth  and  Concrete  Levee 

Newport,  Arkansas. 

Sealed  proposals  will  be  received  by  the 
Board  of  Directors  of  the  Newport  Levee 
District,  Jackson  County,  Arkansas,  at 
Newport,  Arkansas,  until  2  o’clock  P,M., 
April  10,  1919,  for  the  construction  of  flood 
protection  works,  involving  approximately 
the  following  principal  quantities: 

Rarth  embankment  .,.  ,297,500  cu. yd. 

Concrete  .  2,150  cu.yd. 

Reinforcing  steel .  65  tons 

Miscellaneous  cast  iron 

and  steel  . . .  ,5  tons 

Wood  sheet  piling .  116M.  ft.  B.M. 

Tile,  4  in.  and  10  in.  di¬ 
ameters  .  .  .  .1 .  8.270  lin.ft. 

Corrugated  iron  pipe — 18 

in.  and  24  in.  diameters.  550  lin.ft. 

Cast  iron  or  concrete  pipe, 

24  in.  and  36  in.  diam¬ 
eters  .  290  lin.ft 

Sluice  gates,  24  in.  diam.  4 

36  in.  diam.  4 

48  in.  diam.  2 

Sodding  embankment.s. .  .162,800  sq.yd. 

The  work  is  divided  into  three  sections 
and  proposals  will  be  received  for  the  en¬ 
tire  work  or  for  any  section  or  combina¬ 
tion  of  sections.  I’roposals  must  be  sub¬ 
mitted  on  the  form  furnished  by  the  Board 
and  must  be  accompanied  by  a  certifled 
check,  payable  to  the  Treasurer  of  the 
Newport  l>‘vee  District,  for  not  less  than 
5  per  cent  of  the  total  amount  of  the  bid. 
but  in  no  case  need  the  certii'.ed  check 
exceed  $5000. 

I’ayments  for  the  work  will  be  made  in 
cash. 

All  requests  for  information  should  be 
addressed  to  Morgan  Engineering  Company, 
Memphis,  Tennessee.  Speciflcatlons  and  a 
general  map  of  the  district  will  be  fur¬ 
nished  on  request  without  charge.  De¬ 
tailed  plans  will  be  supplied  at  cost. 

The  right  is  reserved  to  reject  any  or  all 
bids  and  to  waive  an.v  informality  in  the 
bids  received. 

BOARD  OF  DIRECTORS  NEWPORT 
LEVEE  DISTRICT. 

Bt  C.  R.  HtTE,  Secretary. 
MORC.AN  ENC.INEERI.NG  COMPANY. 

Engineers. 

Bids:  April  8. 

Sewer  Construction 

College  Hill.  Pa. 

Sealed  proposals  will  b»'  received  by  the 
undersigned,  up  to  6  o'clock  P.M.,  April  8, 
1919.  for  the  construction  of  28.000  ft.  of 
sewer,  more  or  less,  with  necessary  man¬ 
holes.  flu.sh  tanks,  etc.  The  pipe  will  be 
furnished  by  the  Borough. 

Plans  and  speciflcatlons  are  on  file  at  the 
offices  of  H.  P.  Dawson.  Borough  Engineer, 
Colonial  Theatre  Bldg.,  Beaver  Falla.  Pa., 
and  341  Fourth  Avenue.  Pittsburgh,  Pa. 

Proposals  shall  be  made  on  the  blank 
forms  to  be  obtained  at  the  Borough  En¬ 
gineer’s  Offices. 

A  certifled  check  for  $1000  shall  be  en¬ 
closed  in  the  sealed  bids. 

The  Borough  Council  reserves  the  right  to 
reject  any  or  all  bids. 

JOHN  DEEPER. 

Secretary  of  Council. 


PROPOSAL  FOR  FPRNISHING  AND 
PLACING  SOIL  AND  SOD.— Office  U.  S. 
Engineer.  Galveston.  Texas. — Sealed  pro¬ 
posals  will  be  received  here  until  12  o’clock 
M.,  April  23,  1919,  and  then  opened,  for 
furnishing  and  placing  soil  and  sod  at  the 
IT.  S.  Reservation.  Fort  Crockett,  Galves¬ 
ton,  Texas.  Further  information  on  ap¬ 
plication. 


Bids:  April  9. 

Road  Improvement 

Hackensack,  N.  J. 

Notice  is  hereby  given  that  sealed  bids 
Will  be  received  by  the  Road  Committee  of 
the  Board  of  Chosen  Freeholders  of  Bergen 
County  for  the  improvement  of  Williams 
Avenue,  Section  No.  2,  in  the  Boroughs  of 
Hasbrouck  Heights,  Peterboro  and  Little 
Ferry  in  the  County  of  Bergen  with  a  7|" 
to  101*  Portland  Ceiflent  Concrete  surface 
upon  a  cinder  foundation ;  estimated 
amount  of  surface  pavement  required  is 
18,647  square  yards,  of  foundation  10,640 
cubic  yards;  and  opened  and  read  in  public 
at  Court  House,  Bergen  County,  New  Jer¬ 
sey,  on  April  9th,  1919,  at  2.30  P.M. 

Drawings,  specifications  and  forms  of 
bid,  contract  and  bond  for  the  proposed 
work,  prepared  by  County  Engineer,  and 
approved  by  the  State  Highway  Commis¬ 
sion.  have  been  filed  in  the  office  of  said 
engineer  at  Court  House,  Hackensack,  N. 
J.,  and  of  said  State  Highway  Commission, 
Trenton,  N.  J.,  and  may  be  inspected  by 
pro.opective  bidders  during  business  hours. 
Bidders  will  be  furnished  with  a  copy  of 
the  specifications  and  blue  prints  of  the 
drawings  by  the  engineer  on  proper  notice 
and  payment  of  cost  of  preparation.  Bids 
must  be  made  on  the  Standard  proposal 
ft)rms  in  the  manner  designated  therein  and 
required  by  the  specifications,  must  be  en- 
clo.sed  in  sealed  envelopes,  bearing  the 
name  and  address  of  bidder  and  name  of 
road  on  the  outside,  addressed  to  Road 
Committee.  Bergen  County  Board  of  Chosen 
Freeholders,  and  must  be  accompanied  by 
a  certifled  check  for  not  less  than  10% 
of  said  bid,  drawn  to  the  order  of  the 
County  Collector  of  Bergen  County,  N.  J., 
and  be  delivered  at  the  place  and  on  the 
hour  above  named.  The  standard  proposal 
form  is  attached  to  the  specifications, 
copies  of  which  will  be  furnished  on  appli¬ 
cation  to  the  Engineer. 

By  order  of  Bergen  County  Board  of 
Chosen  Freeholders: 

JAS.  M.  HARKNESS. 

Clerk. 

Bids:  April  17. 

Sewer  Construction 

Pawtucket,  R.  I. 

Sealed  proposals  for  building  sewers  in 
Pleasant  Street  and  on  the  Oak  Hill  Avenue 
Plat  will  be  received  at  the  office  of  the 
City  Engineer,  Masonic  Building,  Paw¬ 
tucket,  R.  I.,  until  10  o’clock  of  Thursday,  ; 
April  17,  1919. 

The  work  consists  of  the  furnishing  of 
all  materials  and  the  building  of  about 
1200  ft.  of  segment  block  sewer,  33  and 
45  in.  in  diameter,  about  160  ft.  of  20-in. 
brick  sewer,  about  2000  ft.  of  pipe  sewer 
varying  in  diameter  from  10  in.  to  24  In., 
with  the  necessary  catch-basins  and  man¬ 
holes. 

Plans  and  speciflcatlons  can  be  obtained 
from  the  City  Engineer. 

A  bond  for  the  faithful  execution  of  the 
contract  will  be  required  from  the  success¬ 
ful  bidder. 

The  Commissioner  of  Public  Works  re¬ 
serves  the  right  to  reject  any  or  all  bids. 

ISAAC  GILL, 

Commissioner  of  Public  Works. 
Pawtucket,  R.  I. 

March  21,  1919. 


U.  S.  ENGINEER  OFFICE.  Room  601, 
Army  Building,  39  Whitehall  Street,  New 
York  City. — Sealed  proposals  will  be  re¬ 
ceived  here  until  12  M..  April  28.  1919,  and 
then  opened,  for  dredging  in  Staten  Island 
Sound.  N.  Y.  and  N.  J.  Further  informa¬ 
tion  on  application. 


Bids:  April  12. 

Highway  Construction 

Johnstown,  p. 

Sealed  proposals  will  be  received  in  wr 
son  by  Webster  Mosholder,  Pre.sident  of  th 
Board  of  Supervisors  of  Upp.  r  YodJ 
Township.  Cambria  County.  Penn.sylvania 
at  the  office  of  Frank  P.  Barnhart.  Solici 
tor  for  Upper  Yoder  Tow  nship,  at  lu.s  offices 
in  the  Swank  building,  in  the  City  of  Johns- 
town.  Pennsylvania,  promptly  a«  ij  o’cloik 
noon.  Saturday.  April  12.  1919.  f,om  th. 
bidders  in  person  or  their  duly  coti.stitutej 
agents,  at  which  time  and  place  th"  bids 
will  be  opened  and  read  in  the  iJie.senie 
of  all  bidders  or  their  said  agents,  ind  th. 
contracts  awarded  within  five  t.'. )  days 
thereafter,  for  the  reconstruction  of 
proximately  28,500  lin.ft.  of  the  .Milhieek 
road  in  said  township,  extending  from  the 
line  of  the  Borough  of  Westmont  to  the 
Ligonier  Pike,  with  three-inch  vitrified 
block  on  a  concrete  base. 

At  the  same  time  and  place  an.l  in  the 
same  manner,  separate  bid.s  will  b<>  re¬ 
ceived,  opened  and  read  and  the  contraits 
awarded  within  five  (5)  days  thereafter 
for  furnishing  the  following  items,  namely: 

3.500  M  3-in.  vitrified  blo<k.s. 

12.000  barrels  of  Portland  cement. 

2,000  lin.ft.  of  24-in.  reinforced  concrete 
pipe. 

2.000  lin.ft.  of  30-ln.  reinforced  concrete 
pipe. 

2,000  lin.ft.  of  cast-iron  pipe,  siz.'s  12  in. 
to  24  inches. 

The  unloading  from  cars,  hauling  to  the 
roadside  and  stacking  of  each  of  the  above 
items. 

All  quantities  are  approximate. 

Elach  proposal  must  be  accompanied  with 
a  certifled  check  to  the  amount  of  at  h  ast 
five  (5)  per  centum  of  the  total  amount 
of  the  proposal,  and  the  envelope  enclos¬ 
ing  the  proposal  must  be  marked  "Pro¬ 
posal  for  the  Reconstruction  of  the  .Mill- 
creek  Road.” 

Proposals  must  be  submitted  upon  the 
blank  forms  provided  for  that  purpose. 
The  Supervisors  reserve  the  right  to  re¬ 
ject  any  and  all  bids. 

Plans,  specifications  and  bidding  blanks 
may  be  seen  at  the  office  of  C.  E. 
Brown.  Township  Engineer,  third  floor  Han¬ 
nan  Building,  Johnstown,  Pennsylvania.  A 
deposit  of  fifteen  ($16)  dollars  will  be  re¬ 
quired  with  request  for  plans  and  five  ($5) 
dollars  with  request  for  specifications, 
which  amount  will  be  refunded  upon  re¬ 
turn  of  the  same  with  a  bid. 

WEBSTER  MOSHOLDER. 

CONRAD  H.  RAAB. 

D.  H.  WEIMER. 

Supervisors. 

Frank  P.  Barnhart,  Att.  for  Supervisors. 

Swank  Building. 

Johnstown.  Pa 


PROPOSALS  FOR  HIRE  OF  ROPK 
DRILLING  PLANT  AND  FOR  DREDOlN'l. 
— U.  S.  Engineer  Office.  Buffalo.  N.  1 — 
Sealed  proposals  will  be  received  here  until 
11  A.M.,  April  16,  1919,  and  then  opene.1. 
for  hire  of  rock  drilling  plant  and  for 
dredging  in  Buffalo  River  Entrance  Chan¬ 
nel,  Buffalo  Harbor,  N.  Y.  Further  in¬ 
formation  on  application. 


PROPOSALS  FOR  LEVEE  WORK- 
Office  of  the  Secretary,  Mississippi  Ri'cr 
Commission,  1311  International  Life  Build¬ 
ing.  St.  Louis,  Mo. — Sealed  proposals  will 
be  r.'ceived  here  until  11  A.M..  .April  -L 
1919,  for  constructing  about  110.000  cu.yi 
of  earthwork  (76,000  cu.yd.  hydraulic  flu 
In  old  borrow  pits;  and  35,000  cu.yd.  le'^ 
enlari  .*.nent)  in  the  Hunt  Drainage  Pist. 
Ill  Further  information  on  application. 
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Rids:  April  9. 

Steel  Pipe 

K^insas  City,  Mo. 

Sealed  proposals  will  be  received  by  the 
riirehasing  Agent  of  Kansas  City.  Mo.,  at 
ills  offlee.  2nd  floor,  Oty  Hall,  until  2 
o’clock  I’.M.  of  April  9.  1919.  for  the  manu- 
faitiire  and  delivery  f.o.b.  cars  in  Kansas 
City,  Kan.sus.  on  such  railroad  switches  as 
the  Hoard  of  Kire  and  Water  Conmiis- 
sioners  may  designate,  and  the  furnisliing 
of  all  necessary  labor  and  material  to  lay 
approximately  8000  lin.ft.  of  48-ln.  steel 
pipe  and  specials  in  accordance  with  the 
plans,  bill  of  material  and  spwiflcations  on 
file  in  the  office  of  the  said  Hoard  of  Fire 
and  Water  Commi-ssioners. 

Copies  of  the  plans,  bill  of  material, 
specifications,  form  of  proposal,  form  of 
contract  and  form  of  bond  can  be  secured 
by  communicating  with  the  Chief  Engineer 
of  the  Water  Department. 

Kids  must  be  made  upon  the  forms  at¬ 
tached  to  the  specifications  and  enclosed  In 
a  sealed  envelois-  and  addre.s8»»d  to  the 
Hurchaslng  Agent  of  Kan.sas  City,  Mo.,  and 
marked,  “Proposal  for  Furnishing  and  Ijjy- 
Ing  48-in.  Steel  Pipe.” 

A  certified  check  on  some  solvent  Kansas 
City  bank  or  trust  company  for  the  amou  it 
of  two  thousand  five  hundred  ($2500)  dol¬ 
lars,  made  payable  to  City  Comptroller, 
must  be  deposited  with  the  City  Comptrol¬ 
ler,  Kansas  City,  Mo.,  and  his  receipt  there¬ 
for  must  accompany  bid. 

The  Hoard  of  Fire  and  Water  Commis¬ 
sioners  re.serves  the  right  to  reject  any  and 
all  bids  or  to  waive  any  informality  or  ir¬ 
regularity  in  any  bid  when  it  appears  to  be 
to  the  interest  of  Kansas  City,  Mo.,  so  to 
do. 

J.  RAY  SAMITEH, 
I’urchaslng  Agent. 


Bids:  April  9. 

Concrete  Pipe 

Kansas  City,  Mo. 

Sealed  proposals  will  be  recelvetl  by  the 
Purchasing  Agent  of  Kansas  City,  Mo.,  at 
his  office,  2nd  floor,  in  the  City  Hall,  until 
2  o’clock  P.M.  of  April  9,  1919,  for  the 
manufacture  and  delivery  f.o.b.,  cars  in 
Kansas  City,  Kansas,  on  such  railroad 
switches  as  the  Board  of  Fire  and  Water 
Commissioners  may  designate  and  the  fur¬ 
nishing  of  all  necessary  labor  and  material 
to  lay  approximately  8000  lin.ft.  of  48-in. 
concrete  pipe  and  specials  In  accordance 
with  the  plans,  bill  of  materl.al  and  speci¬ 
fications  on  file  In  the  office  of  the  said 
Board  of  Fire  and  Water  Commissioners. 

Copies  of  the  plans,  bill  of  material, 
specifications,  form  of  proposal,  form  of 
contract  and  form  of  bond  can  be  se<’ured 
by  communicatinff  with  the  Chief  Engineet 
of  the  Water  Department. 

Bids  must  be  made  upon  the  forms  at¬ 
tached  to  the  specifications  and  enclosed 
In  a  sealed  envelop*'  and  addres.se<l  to  the 
Board  of  Fire  and  Water  Commissioners 
of  Kansas  City.  .Mo.,  and  marked.  “Pro¬ 
posal  for  Furnishing  and  Haying  48-ln.  Con¬ 
crete  Pipe.” 

A  certified  check  on  some  solvent  Kansas 
City  bank  or  trust  company  for  the  amount 
of  twenty-five  hundred  dollars,  made  pay¬ 
able  to  the  City  Comptroller,  must  be  de¬ 
posited  with  the  City  Comptroller,  Kansas 
City,  Mo.,  and  his  receipt  therefor  must 
accompany  bid. 

The  Board  of  Fire  and  Water  Commis¬ 
sioners  reserves  the  right  to  reject  any 
and  all  bids  or  to  waive  any  Informality 
or  Irregularllty  In  any  bid  when  it  appears 
to  be  to  the  Interest  of  Kansas  City  (Mo.) 
so  to  do,  J.  RAY  SAMITEI^ 

Purchasing  Agent. 


Bids:  April  12. 

Storm  Water  Drains 

Buffalo,  N.  Y. 

The  Commissioner  of  Public  Works  will 
receive  sealed  proposals  at  Room  No.  1, 
Municipal  Building,  Buffalo,  N.  Y.,  until 
11  o’clock  A.M.,  April  12.  1919,  for  the 
construction  of  an  8.  7  and  6  foot  storm 
water  drain,  known  as  “The  Sloan  Drain.” 

It  is  to  be  about  11,000  ft.  In  length  on 
which  brick,  segmental  tile  block  or  rein¬ 
forced  concrete  pipe  may  be  used  in  part 
or  in  whole.  The  first  section  is  in  sandy 
soil  with  water,  the  remainder  in  clay  with 
some  rock  excavation  required.  Part  may 
be  constructed  in  tunnel  at  contractor’s  op¬ 
tion. 

Bids  and  contract  will  be  on  a  lump 
sum  basis,  excepting  a  very  small  section. 
Bond  for  509{-  or  certified  check  for  10% 
required  with  bids. 

Plans  and  sp<>clflcatlons  may  be  had  by 
addressing  City  Engineer,  No.  7  Municipal 
Building.  Buffalo,  N.  Y. 

Formal  advertisement  will  be  found  In 
the  Buffalo  Commercial,  Morning  Express 
and  Buffalo  Engineer,  March  24,  25,  31  and 
April  1.  1919. 

This  Is  not  a  formal  advertisement. 


PROPOSAI.i?  FOR  HEVEE  WORK.— 
Office  of  the  Secretary,  Mississippi  River 
Commission.  1311  International  Ufa  Build¬ 
ing,  St.  Liouis,  Mo. — Sealed  proposals  will 
be  received  here  until  11  A.M..  April  23. 
1919,  for  constructing  about  290,000  cu.yd. 
of  earthwork  (210,050  cu.yd.  hydraulic  fill 
In  old  borrow  pits :  and  80.000  cu.yd.  levee 
enlargement)  In  the  Lima  I.«ke  Drainage 
District,  Ill.  Further  Information  on  ap¬ 
plication. 
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OFFICIAL  PROPOSALS 

Hidn:  April  D. 

Highway  Work 

Johnstown,  Pa. 

S«'al«‘€l  proposals  will  ho  received  at  the 
Otlice  of  the  Superintendent  of  Streets  and 
Public  Improvements,  City  Hall,  John¬ 
stown.  Pa.,  until  12  o’clock  noon  of  Tues¬ 
day.  April  8lh.  1919.  for  curhiiiK.  KradinK 
and  paviriK  the  followinK  hiBhways,  also 
sanitary  sewers,  storm  sewers,  and  their 
aitpurtenances.  and  one  reinforced  concrete 
culvert  brldKe,  all  in  accordance  with  plans 
and  sp*-ciflcatlons  on  file  in  the  office  of  the 
City  Knfflneer: 

OHOUP  NO. 
Krom  To 

Stephen  Street 
FYanklin  Street 
Kranklin  StreeU 


OFFICIAL  PROPOSALS 


IliKhway 
Kranklin  .Street 
Oerhy  Street 
I  terhy  Street 


Kairfleld  Avenue 
t'ooper  Avenue 

UidRe  Avenue 
UidRe  Avenue 
ItidRe  Avenue 
t'hurch  Avenue 
Khurch  Avenue 

i'entral  Avenue 
Hell  Alley 
Hell  Alley 

Kronheiser  Street 
Kronhelser  Street 
•McMIllen  .Street 
McMillen  Street 

SpritiR  Street 

SprinR  Street 
Bradley  Alley’ 


City  lAne 
Kiddle  Ave. 
Kiddle  Ave. 
OKOITP  NO.  2 
Hutler  ,\Iley  St.  Clair  Kun 

Knd  of  I'avinR  City  lAne 

GHOUP  NO.  3 
Horrock.-i  Street  Knd  of  Ave. 

Horrot'ks  Street  Knd  of  Ave. 

Horrocks  Street  Knd  of  Ave. 

AnRle  in  Avenue  Knd  of  Str. 

AnRio  in  Avenue  Knd  of  Str. 

GROUP  NO.  4 

Horner  St.  Hridge 
Cherr.v  Street 


shall  not  be  less  than  five  per  cent.  (5% 
of  the  contract  price,  or  a  certified  check 
for  like  amount,  on  a  solvent  bank,  doing 
business  In  the  City  of  Johnstown,  Pa., 
and  made  payable  without  reservation  to 
the  order  of  the  Treasurer  of  the  City  of 
Johnstown,  Pa.,  as  a  guarantee  that  if  the 
proposal  be  accepted  a  contract  will  be  en¬ 
tered  into. 

All  proposals  must  be  made  on  the  blank 
forme  attached  to  the  specifications,  as  none 
other  will  be  accepted,  and  they  shall  be 
enclosed  in  an  envelope,  bearing  the  name 
and  address  of  the  bidder,  marked  '‘Proposal 
for  Highway  Improvements,”  and  addressed 
1 

Kstimated  Quantity 
Brick  Paving  11.626  sq.yds. 

Brick  I’aving  3.602  sq.yds. 

Storm  Sewer  2058  Iln.ft.  8"  to  36" 


Brick  Paving 
Brick  Paving 


7047  sq.yds. 
1373  sq.yds. 


Brick  Paving  1540  sq.yds. 
Sanitary  Sewer  828  lin.ft.  8" 
Storm  Sewer  732  lin.ft.  8"  to  16" 
Brick  I’aving  1628  stpyds. 
Sanitary  Sewer  726  lin.ft.  8" 


‘I"  StrcM't 
‘H"  Street 


•'H”  Street 
Paul  Alley 


Cherry  Street 

McMillen  St. 
Mc.Millen  St. 
Ash  Street 
.\sh  Street 

l.emon  Avenue 

Ja-nion  .\ venue 
Second  Avenue 

Fairfield  ,\ve. 

Fairfield  Ave. 
Fairfield  Ave. 

Fairfield  Ave, 
Franklin  Street 


.Moxham  Bridge  Brick  I’.aving  1322  sq.yds. 

I’oplar  Street  Brick  Paving  684  sq.yds. 

Poplar  Street  Sanitary  Sewer  640  lin.ft.  27" 
GROUP  NO.  5 

Murdock  St.  Brick  Paving  1545  sq.yds. 
Murdock  St.  Sanitary  Sewer  658  Iln.ft.  8"  to  18" 
Von  Uunen  Rd.  Brick  Paving  1084  sq.yds. 

Von  Uunen  Rd.  Sanitary  Sewer  488  lin.ft.  8"  to  18" 
tJKOl'P  .VO.  6 

One-course  Concrete  Pavement 
6536  sq.yds. 

Sanitary  Sewer  2000  lin.ft.  8" 
One-course  Concrete  Pavement 
670  sq.yds. 


Butler  Ave. 


Butler  Ave. 
Third  .\ve. 


GROUP 

Barron 


•VO. 

Ave. 


Barron  Ave. 
Bheam  Ave. 


Bheam  Ave. 
Kennedy  Ave. 


One-course  Concrete  Pavement 
522  sq.yds. 

Sanitary  Sewer  308  lin.ft.  8" 
One-Course  Concrete  Pavement 
1163  sq.yds. 

Sanitary  Sewer  460  lin.ft.  8" 
One-course  Concrete  Pavement 
232  sq.yds. 


Russel  .\venue 


CONTRACT  NO.  8 
Over  Sams  Runs 


Plans,  specifications,  and  blank  propo.sals 
can  be  ol>tained  at  the  Office  of  the  City 
Kngineer  on  payment  of  $3.00  for  each  set 
or  group,  which  will  be  refunded  upon  the 
day  of  the  letting  to  those  submitting  bids, 
providing  the  plans  and  specifications  are 
return*’d  in  good  condition. 

Kach  pro|K»8al  must  contain  the  full  name 
of  the  parly  or  parties  presenting  the  same 
and  all  persons  Interested  therein ;  and 
must  be  accompanied  by  a  bond,  duly  and 
legally  executed,  for  an  amount  which 


OFFICIAL  PROPOSA!  S 


Bids;  April  15  .  - - 

Dredging 

FttRMATION  OF  SKCTIoX  of  IXt  wn 
WATKRWAY  CONNECTING  Uminf'  .I; 
BAY  WITH  THE  MANA.SQTMv  i;,vAp 
OFFICE  OF  BOARD  OP  COM.Mfik-l  ' 
AND  NAVIC.ATIiiX  '  ‘ 
State  House,  Trenton,  \  i 
Sealed  proposals  for  dredgiip; 
of  the  proposed  Inland  Walerwav  .■onnect 
ing  Barnegat  Bay  with  tlie  Muni.s,,u;.n 
River  will  he  received  at  this  oiIk  ,  .it  p. 
o’clock  noon  April  15.  1919.  and  "Inn  pui,’. 
llcly  opened.  Al>out  $25.0no.fi(i  is  availal)|e 
for  this  work.  The  right  is  res,  rv,  cito  re. 
I  ject  any  or  all  bids,  or  to  waiv.-  ii, formality 
in  any  bid  if  it  may  appear  to  th.  auvan- 
I  tage  of  the  State  to  do  so. 

Further  information  on  application 
VICTOR  GKI.INkm- 
Uifector 

March  2.'>.  1919. 

. . mill . . 


Rrdnforced  concrete  bridge 
9207  lb.  steel  bars 
154  cu.yds.  Class  A  Concrete 
97 J  cu.yds.  Class  B  Concrete 
63  cu.yds.  Excavation 
84i  sq.yds.  Paving. 

to  “The  Superintendent  of  Streets  and  Pub¬ 
lic  Improvements.”  Bids  will  be  opened 
and  publicly  read  at  the  regular  session 
of  City  Coiiocil  In  their  chambers  at  2;O0 
o’cloi  k  p.m.  on  the  same  date. 

The  City  reserves  the  right  to  reject  any 
or  all  bids  ,to  waive  irregularities,  and  to 
award  the  contract  as  may  be  deemed  to 
the  best  interests  of  the  City. 


Proposal 

Advertisements 


can  be  received  at  our  New  York 
office  until 


10  A.  M.  Wednesday 

for  publication  in  the  isMie  of 
Engineering  News-Record  out  the 

Next  Morning 


When  there  is  any  doubt  as  to  copy 
reaching  us  by  mad  by  M’edne>da> 
morning,  telegraph  both  copy  and 
instructions  as  a 


Night  Letter 


forwarding  confirmation,  copy  and 
order  bv  mail. 


ENGINEERING 

NEWS-RECORD 

10th  Ave.  at  36th  St.,  New  York 


M.  BKK  MASTKRTON, 

Supt.  of  Streets  and  Public  Improvements.  _  ^  ^ 

■IIUIIIIIIIIUIIUHUIIIIIIIIIIIUIIIUIIIIIIIIIINUIIIUIIUIUIlUUUIHUIIIIIUIIUIIIIMIIIIIIIIillllHIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIMIIIIIIIIIIIIIIIIIIIIIIinilllllllllllllllllllllllllllHIIIIIIIIIIIIUU.UIUU«| 


Profitable 

Proposal 

Advertising 


The  readers  of  ENGINEERING  NEWS-RECORD  are  the 
active,  progressive  engineers  and  contractors  of  the  civil 
engineering  and  contracting  field.  They  look  to  this  paper 
for  information  as  to  new  projects  and  the  development  of 
established  properties,  from  the  time  a  bond  issue  or  improvement 
is  talked  about  until  the  work  is  completed. 

Money  can  be  saved  by  getting  these  men  to  figure  on  new 
work.  Advertisements  for  bids  published  in  ENGINEERING 
NEWS-RECORD  secure  maximum  competition — the  most 
bidding  by  the  best  bidders.  ^ 

No  work  is  too  small,  none  too  large,  to  be  beyond  the  money¬ 
saving  quality-insuring  influence  of  NEWS-RECORD  Proposal 
advertising.  Cost  is  o^y  $3.60  an  inch. 

Proposal  ads  invariably  save  large  sums  on  contract  prices. 


PlanB  and  iipfN'irication$ 
for  work  advrrU»»‘<i  in  th^ 
EtMDDcerintz  N«‘w»-Kcrord 
may  be  filed  with«»ut  f;xtra 
expense  at  our  New  ^ 
Philadelphia.  Clf’veland. 
Chieairo  or  San  Franoisco 
offices  for  the  convenience 
of  prospectix  e  bidders. 


Engineering 
News-Record 
lOth  Ave.  at  36th  St. 
New  York 


"imiiiiHnninimnninimNnir 


Jt 


jiarch  27,  1919 

Eng. 
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official  proposals 


tiMp: 

Water  Work  System 

Freeport.  Ohio. 

s^altd  proposals  will  be  received  at  the 
of  the  Clerk  of  the  Board  of  Trustees 
T  Public  Affairs.  Freeport,  Ohio,  until  six 
o’clock  r.M..  of  the  fifteenth  (15)  day 
f  \pril  111 9.  publicly  opened 

TnJ  read  bv  the  Clerk  In  the  Council  Room 
for  furnishing  all  tools,  labor  and  materials 
•nd  constructing  certain  improvements  to 
the  existing  municipal  water  works  system, 
imludinp  cast-iron  pipe  lines,  valves,  hy¬ 
drants  and  appurtenances.  In  accordance 
with  the  plans  and  specifications  now  on 
file  at  the  offices  of  the  Clerk  of  the  Board 
of  Trustees  of  Public  Affairs,  Freeport, 
Ohio,  and  the  W.  J.  Sherman  Co.,  Engi- 
Qoers,  Toledo,  Ohio. 

Copies  of  the  bidding  blanks,  contract 
and  specifications  may  be  obtained  from 
the  undersigned. 

Kach  bid  must  be  accompanied  by  a 
surety  company  bond,  a  cash  deposit  or  a 
certified  check  on  some  .solvent  bank,  pay¬ 
able  to  the  order  of  the  Village  Treasurer,  j 
for  an  amount  equal  to  five  (5)  per  cent 
of  the  aggregate  amount  of  the  bid,  as  a 
guarantee  that  if  the  bid  is  accepted  a  con¬ 
tract  will  be  entered  Into  and  the  required 
bond  will  be  furnished  for  the  faithful 

Hids  will  be  received  on  the  whole  or  any 
portion  of  the  work  herein  provided  for. 

The  Board  of  Trustees  of  Public  Affairs 
reserves  the  right  to  reject  any  or  all 
bids  received,  to  waive  irregularities  in  the 
bid.s.  in  the  interests  of  the  village,  and  to 
adjust  the  extent  of  the  work  to  the 
amount  of  the  appropriation.  , 

CHAS.  LINARD,  Clerk. 

Bids:  April  9. 

Sanitary  Work 

Willard,  N.  T. 

Pealed  proposals  for  Sanitary  WorK — 
Chlorinating  Plant,  Willard  State  Hospital, 
Willard,  V.,  will  be  received  by  the 
State  Hospital  Commission.  Capitol,  Albany, 
N.  T.,  until  3  P.M.,  on  Wednesday,  April  9, 
1919,  when  they  will  be  publicly  opened 
and  read.  Proposals  shall  be  enclosed  in  an 
envelope  furnished  by  the  State  Architect, 
sealed  and  addre.ssed,  and  shall  be  accom¬ 
panied  by  a  certified  check  In  the  sum  of 
five  per  cent  (5%)  of  the  amount  of  the 
proposal.  The  contractor  to  whom  the 
award  is  made  will  be  required  to  furnish 
surety  company  bond  In  the  sum  of  fifty 
P*‘r  cent  (50%)  of  the  amount  of  the  con¬ 
tract  within  thirty  (30)  days  after  official 
notice  of  award  of  contract  and  In  accord¬ 
ance  with  the  terms  of  Specification  No. 
3174.  The  right  is  reserved  to  reject  any 
or  all  bids.  Drawings  and  specifications 
may  be  consulted  at  the  Willard  State 
Hospital.  Willard,  N.  T.,  at  the  New  York 
Office  of  the  Department  of  Architecture, 
1715  Tribune  Building,  and  at  the  Depart- 
:ncnt  of  Architecture.  Capitol,  Albany.  N. 
Y  Drawings  and  specifications  and  blank 
forms  of  proposal  may  be  obtained  at  the 
department  of  Architecture,  Capitol,  Al¬ 
bany.  N.  Y.,  upon  reasonable  notice  to  and 
In  the  discretion  of  the  State  Architect, 
L.  F.  Pilcher,  Capitol,  Albany,  N.  Y. 

E.  S.  EEWOOD, 

Secretary,  State  Hospital  Commission, 
dated:  March  17,  1919. 


OFFICIAL  PROPOSALS 

Bids:  April  10, 

Paving 

Farmville,  N.  C. 

Sealed  proposals  will  be  received  by  the 
Mayor  and  Board  of  Commissioners  of  the 
Town  of  Farmville,  N.  C.,  at  Town  Hall  In 
Farmville.  N.  C..  until  2  April  10, 

1919.  for  Stret't  Improvements. 

The  work  will  consist  of  about : 

25,000  or  50,000  sq.yd.  of  asphalt,  bitulithic, 
brick  or  other  pavement. 

15,000  lln.ft.  of  granite  or  concrete  curb. 
15.000  lin.ft.  of  concrete  gutter. 

20.000  sq.yd.  of  sidewalk. 

And  the  necessary  grading  and  drainage, 
etc. 

It  is  expected  that  additional  work  will 
be  done  later. 

I’roposals  must  be  marked,  “Proposals  for 
Improvement.” 

All  bids  must  be  upon  blank  forms  pro¬ 
vided  In  the  Proposal  and  Contract  and 
Specifications. 

Each  bid  must  be  accompanied  by  a  certi¬ 
fied  check  for  $2,000.00  as  evidence  of  good 
faith. 

Plans  and  Specifications  will  be  on  file 
at  the  Clerk’s  office  in  Farmville  and  at 
the  office  of  the  Engineer  In  Durham,  N.  C. ; 
and  copies  of  the  specifications,  form  of 
proposal,  etc.,  will  be  mailed  upon  appli¬ 
cation  to  the  Engineer  at  Durham,  N.  C. 

The  right  is  reserved  to  reject  any  or 
all  bids. 

R.  E.  BEI^CHER.  Mayor. 

T.  E.  JOYNER,  Clerk. 
GH.BERT  C.  WHITE,  Engineer, 

Durham,  N.  C. 

Bids:  April  22. 

Drainage 

Crowley,  Da. 

Sealed  bids  will  be  received  by  the  lota- 
Longpoint  Drainage  District,  at  the  office 
of  Merrill  Bernard,  Civil  Engineer,  Crowley, 
Louisiana,  on  the  following  work  In  Acadia 
Parish,  Ixmlsiana. 

Approximately  495,000  cu.yd.  of  ex¬ 
cavation.  In  the  construction  of  50  miles 

of  drainage  ditches. 

Bids  will  be  opened  at  2  P.M..  April  it, 
1919.  All  bids  must  be  accompanied  by  a 
certified  check  made  payable  to  the  Board 
of  Commissioners,  lota-Longpoint  Drainage 
District,  for  the  sum  of  $1000. 

Contractors  may  see  plans  and  specifica¬ 
tions  at  the  office  of  the  engineer. 

All  bids  must  be  made  on  blank  form 
accompanying  the  specifications.  The  right 
is  reserved  to  reject  any  or  all  bids. 
lOTA-LONGPOINT  DRAINAGE  DISTRICT 
L.  F.  MII.NER, 

President. 

Bids:  April  24. 

Paving 

Auburn,  Me. 

Sealed  bids  will  be  received  until  10  A.M., 
Thursday,  April  2'  1919,  by  the  City  Man¬ 
ager,  City  Building,  Auburn.  Me.,  for  the 
Improving  and  paving  of  certain  streets 
In  said  City  with  vitrified  paving  block  or 
concrete,  or  granite  block.  The  work  con¬ 
templated  is  about  12,000  sq.yd.  Plans  and 
specifications  may  be  seen  at  the  office  of 
the  City  Manager. 

GEORGE  W.  BUMPTTS, 
City  Clerk. 


OFFICIAL  PROPOSALS 


Bids:  April  17. 

Highway  Work 

Albany,  N.  Y. 

Office  of  the  State  Comml.sslon  of  High¬ 
ways.  Albany,  N.  Y.  Sealed  |iroi>osata  will 
he  received  by  the  undersigned  at  their 

office,  Xo.  55  l>ancaster  Street,  Alliany,  N. 
Y..  at  one  o’clock  P.M..  on  Thursday,  the 
17th  day  of  Atiril,  1919.  for  the  construc¬ 
tion  of  highways  In  the  following  counties: 

ALBANY . (Approx.  1.45) 

CMKMCXG  . (Approx.  0  03) 

KHIK . (two  highways — 5.25  &  5.79) 

FULTON . (Approx.  4  90) 

HEUKIMER.  .(two  highways! — 5  94  &  5.07) 

ONEIDA . (two  highways— 6.15  &  5  74) 

PUTNAM . (Approx.  1.61) 

ST.  L:\WRE.NCE . (two  highways — 

5  45  &  3  48) 

TOMPKINS . (Approx.  2.16) 

WASHINGTON . (Approx.  5.40) 

WAYNE . (Approx.  2.99) 

WYOMING . (Approx.  2.';  9) 

And  also  for  the  following  repair  contracts: 
CHENANGO.  .  .  (one  contract — resurfacing) 
DUTCHESS. . . .  (tone  contract — reconstruc¬ 
tion) 

Maps,  plans,  specifications  and  estimates 
may  be  seen  and  projiosal  forms  obtained 
at  the  office  of  the  Commission  In  Albany. 
N.  Y.,  and  also  at  the  office  of  the  Division 
Engineers  in  whose  division  the  roads  are 
to  be  improved.  The  addresses  of  the 
Division  Engineers  and  the  counties  in 
which  they  are  in  charge  will  be  furnished 
on  request. 

The  especial  attention  of  bidders  is  called 
to  “General  Information  for  Bidders”  on  the 
itemized  proposal,  specifications  and  con¬ 
tract  agreement. 

EDWIN  DUFFEY,  Commissioner. 

I.  J.  MGURl.S,  Secretary. 

Bids:  April  11. 

Furnishing  Asphalt 

STATE  BOARD  OF  PUBLIC  ROADS 
Providence,  R.  I. 

Sealed  proposals  for  the  furnishing  and 
delivering  of  90,000  gallons  of  asphalt  In 
wooden  barrels  or  metal  drums  will  be  re¬ 
ceived  by  the  State  Board  of  Public  Roads 
at  Its  office.  State  House,  Providence,  R.  I., 
until  12  o’clock  noon  on  Friday,  April  11. 
1919.  at  which  time  they  will  be  opened 
and  read  in  public. 

Bids  must  be  made  upon  blank  forms  to 
be  furnished  by  the  Board. 

AH  bids  must  be  accompanied  by  a  cer¬ 
tified  check  for  $200.00  payable  to  the  State 
of  Rhode  Island  . 

The  Board  reserves  the  right  to  reject 
any  and  all  bids. 

Forms  of  specifications  .proposal  and  con¬ 
tract  may  be  obtained  at  the  office  of  the 
State  Board  of  Public  Roads.  State  House. 
Providence.  R.  I.,  on  and  after  Monday, 
March  31,  1919,  every  week  day  (except 
holidays  and  Saturdays)  between  the  hours 
of  9  A.M.  and  5  P.M.,  Saturday*  9  A.M.  to 
12  M. 

STATE  BOARD  OP  PUBLIC  ROADS 
ABRAM  L.  ATWOOD 
BENJAMIN  P.  ROBINSON 
FRANK  COLE 
MICHAEL  VAN  BEUREN 
J.  HENRY  WOODWARD 


STERN  WHEEL 
“CAPTAIN  CHAS.  D. 
HARRIS.  — Office.  Mbssissippi  River  Com¬ 
mission,  Ist  and  2nd  Districts,  Custom 
Mouse,  Memphis,  Tenn. — Sealed  proposals 
J’'’i^';„recelvod  here  until  11  A.M.,  April 
1919,  and  then  opened,  for  furnishing 
ilf^,****!?*  steel  towboat  Further 

**>rormat1on  on  application. 


U.  S.  ENGINEER  OFFICE.  Room  601. 
Army  Building,  39  Whitehall  Street.  New 
York  City. — Sealed  proposals  will  be  re¬ 
ceived  here  until  12  M.,  April  29,  1919, 
and  then  opened,  for  dredging  In  Wood- 
bridge  Creek,  Raritan  Bay  and  Keyport 
Harbor,  N.  J.  Bids  for  any  or  all  of  these 
works  will  be  considered.  Further  infor¬ 
mation  on  annlloatlon. 


TREASURY  DEPARTMENT.  Supervls- 
Ing  Architect’s  Office.  Washington,  D.  C.. 
March  24,  1919. — Sealed  proposals  will  be 
received  at  this  office  until  3  p.m.,  April  21. 
1919.  and  then  opened,  for  alterations  at 
the  11.  S.  Post  Office  and  Court  House, 
Erie,  Pa..  In  accordance  with  the  specifica¬ 
tion  and  drawings  mentioned  therein,  copies 
of  which  may  be  had  at  this  office  or  at 
the  office  of  the  Custodian.  In  the  discretion 
of  the  Supervising  Architect  Jaa  A.  Wet- 
more.  Acting  Supervising  Architect 
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Bids:  April  7.  ~  ~ 

Street  Improvements 

ETC.,  ON  THE  GI^OUCKSTElt  MOrsiNQ 

PROJECT.  NOUEO  VILI.ACi;.  CKN'. 

TER  TOWNSHIP,  NEW  JKHSKY. 

FOR  tJNITEO  STATES  SHIP- 
PING  BOAUD. 
EMERGENCY  FLEET 

Sealed  proposals  will  be  reo.  ivi  d  at  th? 
office  of  William  H.  Boardman.  Project  En¬ 
gineer.  426  Walnut  Street,  Philadelphia. 
Pa.,  until  12  o’clock  noon,  april  7th.  1919 
for  the  construction  of  Street  T’nvementii! 
Curbs,  Gutters.  Storm  Water  Inlet,  Str.ef 
Walks,  House  Walks,  and  work  incidental 
thereto,  on  the  Gloucester  Hou.xing  1‘rojeet, 
Noreg  Village,  Center  Township,  New  Jer¬ 
sey,  for  United  States  ShlppinK  Hoard, 
Emergency  Fleet  Corporation.  accordinK  to 
Orawlngs  and  Speciflcatlons  on  file  with 
the  Project  Engineer,  and  at  that  time  and 
place  the  proposals  will  be  publicly  opened 
and  read. 

On  and  aftre  March  28th  plana,  specifica¬ 
tions.  blank  forms  and  all  necessary  in¬ 
formation  may  be  obtained  from  the 
Project  Engineer,  426  Walnut  Street,  Phila¬ 
delphia.  and  plana  may  also  be  seen  at  the 
Field  Engineer's  Office  on  the  Project. 

The  approximate  cost  of  the  work  to  he 
done  is  $15,000.00.  Each  hid  must  he  ac¬ 
companied  by  a  certified  check  drawn  upon 
a  National  Bank  or  Tru-st  Company  in  the 
amount  of  Twenty-Five  Hundred  Dollars, 
($2500),  payable  to  the  United  St.ates 
Shipping  Board.  Emergency  Fleet  Corpora¬ 
tion. 

Only  experienced  and  responsible  bidders 
will  be  considered  In  awarding  the  Con¬ 
tract,  and  bidders  may  be  required  to  sub¬ 
mit  evidence  of  experience  and  financial 
ability  sufficient  to  warrant  their  under¬ 
taking  the  work  and  carrying  It  on  to  suc¬ 
cessful  completion.  The  Owner  does  not 
obligate  itself  to  accept  the  lowest,  or  any 
hid. 


Rids:  April  14. 

Standpipe,  25  Ft.  Diameter  by 
130  Ft.  High;  Concrete  Foun> 
dation;  Metal  Work 

city  of  Salem,  N.  J. 

Sealed  proposals,  marked  "Proiwsal  for 
("Standpipe  Foundation,”  ‘Standitipe  Metal 
Work,”  or  both),  and  addre.ssed  to  W.  A. 
W.  Grier,  Mayor,  City  of  Salem.  Salem.  New 
Jersey,  will  be  received  until  seven  (7) 
o’clock  P.M.,  on  Monday.  April  14th.  1919. 
at  City  Hall,  Salem.  New  Jersey,  for  the 
furnishing  of  all  of  the  materials  and  labor 
required  for  the  Installation  of  the  said 
Standpipe  Foundation  and  Metal  Work. 

Specifications  and  Information  may  be 
obtained  at  the  office  of  Mr.  William  H. 
Boardman,  Engineer,  426  Walnut  St.,  Phila¬ 
delphia,  or  at  the  office  of  the  undersigned 
A  certified  check  for  $200.00.  drawn  to 
the  order  of  "The  City  Treasurer  of  the 
(71ty  of  Salem,  New  Jersey,”  or  equivalent 
bidder’s  bond,  must  accompany  each  pro- 
iHtsal  for  the  said  Foundation,  and  for 
$500.00  for  the  said  Metal  Work. 

The  City  of  Salem  reserves  the  right  to 
reject  any  or  all  proposals,  or  to  accept  any 
proposal  subject  to  such  modifications  a* 
the  Engineer  may  recommend  at  any  time 
prior  to  the  signing  of  the  Contract. 

N.  S.  HIRES. 

Superintendent  Water  Department, 
Room  6.  Dunn  Building. 

Salem.  New  Jet**y- 
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1!^  SEARCHLIGHT  SECTION 


Bids:  April  8. 

Highway  Work 

STATE  ROADS  COMMISSION 

Baltimore,  Maryland. 

Sealed  proposals  for  building  one  seo* 
tion  of  State  Highway,  as  follows: 

Contract  No.  T-11 — Talbot  County — One 
section  of  State  Highway  from  St.  Michaels 
to  Claiborne,  for  a  distance  of  2.65  miles, 
concrete. 

will  he  received  by  the  State  Roads  Com¬ 
mission,  at  its  offices,  601  Garrett  Building, 
Baltimore.  Maryland,  until  12  M.  on  the 
8ih  day  of  April,  1919.  at  which  time  and 
place  they  will  be  publicly  opened  and  read. 

Bids  must  be  made  u|>on  the  blank  form 
contained  In  the  hook  of  specifications. 
S|M>clflcatlonB  and  plans  will  be  furnished  by 
the  Commission  u|>on  ap|>lication  and  cash 
payment  of  $1.00  ,aa  hereafter  no  cahrges 
will  be  permitted. 

No  bids  will  be  received  unless  accom¬ 
panied  by  a  certified  check  for  the  sum  of 
Five  Hundred  ($500)  Dollars,  payable  to 
the  State  Roads  Commission. 

The  successful  bidder  will  be  required  to 
give  bond,  and  comply  with  the  Acts  of  the 
tleneral  Assembly  of  Maryland,  respecting 
•■ontracts. 

The  Commission  reserves  the  right  to  re¬ 
ject  any  and  all  bids. 

By  order  of  the  State  Roads  Commission 
this  24th  day  of  March,  1919. 

FRANK  A.  ZOt^CK,  Chairman. 

CLYDE  H.  WILSON.  Secretary. 

Bids:  April  15. 

Pavement  Construction 

Pawtucket,  R.  I. 

Sealed  proposals  will  be  received  at  the 
office  of  the  City  Engineer,  Masonic  Build¬ 
ing.  Pawtucket.  R.  I.,  until  10  o’clock  of 
Tuesday.  April  15,  1919,  for  furnishing  all 
materials  and  laying  about  10,500  sq.yd. 
of  grouted,  granite  block  pavement  on  a 
concrete  base  In  Main  Street  and  about 
7900  sq.yd.  In  School  and  Prospect  Streets. 

The  above  work  will  be  let  as  two  sepa¬ 
rate  contracts. 

Plans  and  specifications  can  be  obtained 
from  the  City  Engineer. 

A  bond  for  the  faithful  execution  of  the 
contract  will  be  received  from  the  success¬ 
ful  bidder. 

The  Commissioner  of  Public  Works  re¬ 
serves  the  right  to  reject  any  or  all  bids. 

ISAAC  GILL. 

Commissioner  of  Public  Works. 
Pawtucket.  R.  I. 

.M.arch  21,  1919. 


S.  S.  JOHNSON  &  BRO. 

312  Chestnut  St..  Harrisburg.  Pa. 

We  are  water  works  engineers.  “We  know 
how”  to  la.v  water  pipe.  Estimates  fur¬ 
nished  on  short  noti<-e. 


A  wise  Americaan 


Bids:  March  31. 

Unloading  and  Loading 
.  Stone  Chips 

ryland.  STATE  ROADS  COMMISSION 

one  se<J-  Baltimore.  Maryland. 

Sealed  proposals  for  unloading  and  haul- 
Ing  stone  chips,  as  followa: 

Michaels  pjyjgion  Tons 

56  mileH,  j — Dorchester,  Somerset,  Wico¬ 
mico,  Worcester  Counties .  8,260 

ds  Com-  2 — Cecil.  Kent,  (Jueen  Anne’s, 

Building,  Talbot  A  Caroline  Counties .  8,161 

on  the  — Carrol,  Frederick  (Part),  How- 

time  and  (Part),  Montgomery  (Part), 

md  read.  Baltimore  (Part),  Counties. ..  12,603 

ink  form  j  ^ — Garrett,  Washington  and 

fications.  I  iiYederlck  (Part)  Counties . 10,520 

ilshed  by  |  received  by  the  State  Roads  Com- 

*nd  cash  |  ,„jssion  .at  its  offices.  601  Garrett  Building, 
cahrges  Baltimore.  Maryland,  until  12  M..  on  the 
31st  day  of  Marota,  1919,  at  which  time  and 
*  Accom-  place  they  will  be  publicly  ojiened  and  read. 
5  sum  of  Bids  must  be  mads  upon  the  blank  form 
yable  to  contained  In  the  book  of  specifications. 

Specifications  and  plans  will  be  furnished 
lulred  to  j,y  jjjg  Commission  upon  application, 
ta  of  the  ^  ^||]  pp  received  unless  accom- 

pspectlng  panled  by  a  certified  cheePT  for  the  sum  of 
Two  Hundred  ($200)  Dollars,  payable  to 
ht  f®*  the  State  Roads  Commission. 

The  successful  bidder  will  b«  required  to 
mmission  bond,  and  comply  with  the  Acts  of  the 

General  Assembly  of  Maryland,  respecting 
Irman.  contracts. 

_  The  Commission  reserves  the  right  to 

reject  any  and  all  bids. 

311  By  order  of  the  State  Roads  Commission 

R.  J.  this  24th  day  of  March,  1919. 

d  at  the  FRANK  A.  ZOITCK.  Chairman, 

ic  Build-  CLYDE  H.  WII^SON,  Secretary. 

’clock  of  I  The  right  la  reserved  to  increase  or 
slilng  all  '  diminish  the  above  quantities  20%. 

10  sq.yd. 

*nt  on  a  .  — 

,d  about  . 

t  Streets.  Dredging 

wo  sepn-  Bridgeport.  Conn. 

I  Sealed  proposals  will  be  received  at  the 
obtained  '  office  of  the  Clerk  of  the  Board,  by  the 
I  Board  of  Park  Commissioners  of  Brldge- 
>n  of  the  '  port,  Connecticut,  for  filling  at  Fayer- 
success-  w'eather  Island  Seaside  Park  up  to  12 
o’clock  noon  of  April  11,  1919,  at  which 
'orks  re-  time  the  proposals  will  be  publicly  opened, 
all  bids.  Job  includes  about  40,000  cubic  yards  of 
GILI.,,  I  suction  dredging. 

c  Works.  :  Plans  and  specifications  can  be  obtained 
'  fro  mthe  Engineer,  Alfred  H.  Terry,  886 
Main  Street.  Bridgeport. 

No  proposal  will  be  accepted  unless  ac- 

. . .  companied  by  a  certified  check  for  $600 

payable  to  the  Treasurer  of  the  City  of 
KLi.  Bridgeport. 

»a.  The  Board  reserves  the  right  to  reject  any 

■  and  all  bids. 

^  !  B.  P.  COONEY.  Clerk. 

***  Security  Building. 

Bridgeport.  Connecticut. 

. . . . . 

^*Let  those  serve  you  most 
who  serve  you  best** 

“Nuf  Sed” 


CONTRACT  BOND 

Harmon  V.  Swart 

19  Liberty  Street,  New  York 


See  me  -for  your  next 
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OFFICIAL  PROPOSALS 

Bids:  April  29. 

Canal  Terminals 

STATE  OF  NEW  YOKK 
OFFICE  OF  SUPERINTENDENT  OF 
PUBLIO  WORKS 

Albany,  New  York. 

Sealed  proposals  will  be  received  by  the 
undersigned  at  his  office  In  the  Capitol  at 
Albany.  N.  Y.,  until  twelve  o’clock  noon 
of  Tuesday.  April  29th,  1919,  at  which 
place  and  hour  they  will  be  publicly  opened 
and  read,  for  the  construction  of  Barg* 
canal  terminals  pursuant  to  the  provisions 
of  Chapter  746  of  the  Laws  of  1911,  and  of 
the  acts  amendatory  thereof,  as  follows : 

TERMINAL  CONTRACT  NO.  44-P. 

For  paving  parts  of  the  terminal  sites  at 
Mott  Haven.  Greenpoint  and  Gowanus  Bay. 
Contract  plans,  sheets  1  to  5,  inclusive. 

— 2— 

TERMINAL  CONTRACT  NO.  77 
For  dredging  at  the  Barge  canal  termi¬ 
nals  at  Piers  5  and  6.  East  river,  at  Greeti- 
point,  and  at  Long  Island  City,  New  York. 
Contract  plans,  sheets  1  to  4,  inclusive. 

— 3— 

TERMINAL  CONTRACT  NO.  218 
For  constructing  a  Barge  canal  terminal 
freight-shed  on  Pier  93,  West  53rd  Street. 
.North  River,  New  York  City. 

Contract  plans,  sheets  1  to  7,  inclusive 
Plans  may  be  seen  and  detailed  specifica¬ 
tions,  engineer’s  estimate  of  quantities,  pro- 
po.«al  blanks,  forms  of  contract  and  bonds 
required  and  other  information  for  pro¬ 
posers  may  be  had  at  the  office  of  the  Su¬ 
perintendent  of  Public  Works  at  Albany. 
.N.  Y.,  at  the  office  of  the  Assistant  Super¬ 
intendent  of  Public  Works  for  the  Middle 
Division  at  Syracuse,  N.  Y.,  at  the  office 
of  the  Assistant  Superintendent  of  Public 
Works  for  the  Western  Division  at  Roches¬ 
ter,  N.  Y.,  and  at  the  canal  office,  Spauld¬ 
ing’s  Exchange,  Buffalo,  N.  Y. 

Copies  of  detailed  plans  or  drawings  may 
be  obtained  from  the  State  Engineer  and 
Surveyor  at  Albany,  N.  Y.,  upon  payment 
to  him  of  the  cost  of  producing  them. 

Monthiy  estimates  will  be  paid  of  ninety 
per  centum  (90  per  cent.)  of  the  work  done 
at  the  contract  price.  Every  proposal  for 
said  work  must  be  accompanied  by  a  money 
deposit  in  the  form  of  a  draft  or  certified 
check  upon  some  good  banking  Institution 
In  the  city  of  Albany  or  New  York,  issued 
by  a  national  or  state  bank  or  trust  com¬ 
pany  in  good  credit  within  the  state  an& 
payable  at  sight  to  the  Superintendent  of 
Public  Works  for  five  per  centum  (6  per 
cent.)  of  the  amount  of  the  proposal. 

’i’he  person  whose  pro^osal  shall  be  ac¬ 
cepted  will  be  required  to  execute  a  con¬ 
tract  and  furnish  bonds  within,  ten  days 
front  the  date  of  notice  of  award  delivered 
to  him  or  them  In  person  or  mailed  to  the 
address  given  in  the  proposal. 

Upon  execution  of  the  contract  and  ap¬ 
proval  of  bonds,  the  certified  check  or  draft 
will  1)6  returned  to  the  proposer  unless  the 
same  shall  have  been  presented  for  collec¬ 
tion  prior  to  such  time,  in  which  case  the 
amount  of  the  deposit  will  be  refunded  by 
the  Superintendent  of  Public  Works. 

The  deposits  of  bidders  other  than  the 
one  to  whom  the  award  of  contract  shall 
be  made  will  be  returned  Immediatelr  after 
the  award  ha  sbeen  made. 


Price,  $3.60  an  inch — Copy  can  bo 
received  until  Wednesday,  10  a.ra., 
for  issue  out  the  next  morning. _ 

The  publication  of  an  ad* 
vertisement  on  this  page 
is  an  official  notice  that 
bids  are  wanted  from 
other  than  local  bidders. 

It  is  also  a  guarantee  that 
maximum  competition  is  in¬ 
vited  because  Engineering 
News-Record  is  the  one  nation¬ 
ally  recognized  medium  for 
Proposal  advertising.  Its 
Searchlight  Section  is  read 
each  week  by  nearly  every 
worth-while  contractor  in  this 
country  who  bids  on  public 
work  outside  his  own  citjL _ 

_  OFFICIAL  PROPOSALS _ 

The  bond  required  for  the  faithful  per¬ 
formance  of  each  contract  shall  be  in  such 
sum  as  shall  be  fixed  by  the  Superintendent 
of  Public  Works,  which  sum  shall  not  be 
less  than  twenty  per  centum  (20  per  cent) 
of  the  estimated  cost  of  the  work  according 
to  the  contract  price,  and  an  additional 
bond,  known  as  the  labor  bond,  in  the  sum 
of  ten  per  cenfum  (10  per  cent.)  of  the 
amount  of  the  estimated  cost  of  the  work 
according  to  the  contract  price,  will  be  re¬ 
quired  as  security  that  the  contractor  will 
pay  In  full  at  least  once  in  each  month  all 
laborers  employed  by  him  upon  the  work 
specified  to  be  done  In  the  contract. 

In  the  event  that  more  than  one  surety 
company  is  offered  as  surety  on  said  bonds 
co-insurance  only  will  be  accepted. 

Each  proposal  must  be  addressed  to  the 
Superintendent  of  Public  Works,  .Albany, 
N.  Y.,  and  must  be  endorsed  on  the  en¬ 
velope  with  the  name  of  the  construction 
for  w'hioh  the  proposal  is  made. 

Award,  if  made,  will  be  made  to  the  per¬ 
son  or  persons  whose  proposal  shall  be 
lowest  In  cost  to  the  state  for  doing  the 
work,  and  which  shall  comply  with  all  pro¬ 
visions  required  to  render  it  formal.  Be¬ 
fore  any  award  shall  be  made  the  lowest 
bidder  will  be  required  to  satisfy  the  .Su¬ 
perintendent  of  Public  Works  of  his  ability 
to  provide  suitable  equipment  and  materials 
for  the  proper  performance  of  the  work. 

The  right  Is  reserved  to  reject  all  pro¬ 
posals  and  readvertiso  and  award  the  con¬ 
tract  in  the  regular  manner,  if.  in  the 
judgment  of  the  undersigned,  the  Interests 
of  the  state  will  be  enhanced  thereby. 

LEWIS  NIXON, 
Superintendent  of  Public  Works. 
Bids:  April  5~  ^ 

Motor  Vehicle  Seals 

Austin,  Texas. 

Proposals  will  be  received  until  April 
5th  for  400.000  motor-vehicle  seals,  3}  x 
6g  inches,  bearing  the  following  indicia  in 
three  lines; 

Registered  Motor  Vehicle 
1  2  3  4  5  6 

Texas  1920 

The  seals  shall  he  made  of  34  gauge  steel. 
The  middle-line  serial  numbers  shall  be 
not  less  than  2  inches  high,  and  shall  run 
consecutively  from  1  to  400,000. 

STATE  HIGHWAY  DEPARTMENT. 

Auattn,  Texas. 
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Bids:  April  17. 

Highway  Work 

.vlbuny,  N.  Y. 

OfflO*  Of  the  State  Commi.'<sion  of  High¬ 
ways  f^Siany,  N.  Y.  Scaled  proposals  will 
T  j  by  the  undersigned  at  their 

offlo^a  A  55  Lancaster  Street,  .Albany,  N. 
T.,  at  one  o’clock  P.M.,  on  Thursday,  the 
17th  day  of  April,  1919,  for  the  construc¬ 
tion  of  highways  in  the  following  counties 

ALBANY . (Approx.  145) 

CHEMUNG  . (Approx.  0.03) 

ERIE . (two  highways — 5.25  &  5.78) 

FUL’TON . (.Approx.  4  9«) 

HERKIMER,  .(two  highways — 5.84  &  5.67) 

ONEIDA . (two  highways — 6.15  &  5  74) 

PUTNAM . (Approx.  1.61) 

ST.  LAWRENCE . (two  highways — 

5.45  &  3.48) 

TOMPKINS . Approx.  2.46) 

WASHINGTON . (Approx.  5.40) 

WAYNE . (Approx.  2.99) 

WYOMING . (Approx.  2.59) 

And  also  for  the  following  repair  contracts: 
CHENANGO. .  .  (one  contract — resurfacing) 
DUTCHESS. . . .  (tone  contract — reconstruc¬ 
tion) 

Maps,  plans,  specifications  and  estlmate.s 
nwy  be  seen  and  proposal  forms  obtained 
at  the  office  of  the  Commission  in  .Albany. 
N.  Y.,  and  also  at  the  office  of  the  Division 
Engineers  in  whose  division  the  ro.ads  are 
to  be  Improved.  The  addre.sses  of  the 
Division  Engineers  and  the  counties  In 
which  they  are  in  charge  will  be  furni.shed 
on  request. 

The  e.speclal  attention  of  bidders  is  called 
to  “General  Information  for  Bidders”  on  the 
itemized  proposal,  specifications  and  con¬ 
tract  agreement. 

EDWIN  DUFFEY,  Commissioner. 

'  I.  J.  MORRIS,  Secretary. 

I  Bids:  April  8. 

Highway  Work 

STATE  ROADS  COM.MISSION 

B.-iltimore,  Maryland. 

Sealed  propo.sals  for  building  one  sec¬ 
tion  of  State  Highway,  as  follows: 

Contract  No.  T-11 — Talbot  County — One 
section  of  State  Highway  from  .St.  Michaels 
to  Claiborne,  for  a  distance  of  2.65  miles, 
concrete, 

will  be  received  by  the  State  Roads  Com- 
mi.ssion.  at  its  offices.  601  Garrett  Building. 
Baltimore.  Maryland,  until  12  M.  on  the 
8th  day  of  -April,  1919,  at  which  time  and 
!  place  they  will  bo  publicly  opened  and  read. 

Bids  must  be  made  upon  the  blank  form 
contained  in  the  book  of  specifications. 
Specifications  and  plans  will  be  furnished  by 
the  Commi.sslon  upon  application  and  rash 
payment  of  81.00  ,as  hereafter  no  cahrges 
will  be  permitted. 

No  bids  will  be  received  unless  accom¬ 
panied  by  a  certified  check  for  the  sum  of 
Five  Hundred  (8500)  Dollars,  payable  to 
the  Slate  Roads  Commission. 

The  successful  bidder  will  be  required  to 
give  bond,  and  comply  with  the  Acts  of  the 
General  Assembly  of  Maryland,  respecting 
contracts. 

The  Commission  reserves  the  right  to  re¬ 
ject  any  and  all  bids. 

By  order  of  'the  State  Roads  Commission 
this  24th  day  of  March,  1919. 

FRANK  A.  ZOUCK,  Chairman. 

CLYDE  H.  WILSON.  Sec-etary. 
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lililN ;  April  12. 

Highway  Construction 

.lolin.'ftown.  I ’a. 

S»*al**<l  proixmalii  will  bt-  received  In  |K^r- 
»on  by  WebHter  MoHholder,  I’resident  of  the 
lioard  of  Siiptrvlsors  of  l.'ppi'r  Yoder 
Townsliip.  t'anibria  bounty,  Pennsylvania, 
ut  till-  oinee  of  Frank  I’.  Harnhurt,  Solici¬ 
tor  for  I'piwT  Yoder  Township,  at  hi*  offices 
In  the  Swank  buildinK.  in  the  City  of  Johns¬ 
town,  I’enn.sylvanla,  promptly  at  12  o’clock 
noon,  Saturday,  April  12,  1919,  from  the 
bidders  in  per.son  or  their  duly  constituted 
nKcnts,  ut  which  time  and  place  the  bids 
will  be  up<tni-d  and  read  in  the  presence 
of  all  bidders  or  their  said  uftents,  and  the 
lontraets  awarded  within  five  (5)  days 
thereafter,  for  the  rccronstructlon  of  ap¬ 
proximately  28,r>0U  lin.ft.  of  the  Millcreek 
roatl  in  said  town.ship,  extending  from  the 
line  of  the  ItoroiiKh  of  Westmont  to  the 
IdKonier  Pike,  with  three-inch  vitrified 
block  on  a  concreti-  base. 

At  tJie  same  time  and  place  and  in  the 
same  manner,  .separate  bids  will  be  ro- 
<'elve<l.  opened  and  read  and  the  contracts 
awarded  within  five  (.'>)  days  thereafter 
for  furnishinK  the  following  items,  namely: 

.M  .'l-in.  vitrified  blocks. 

12, out)  barrels  of  Portland  cement. 

2,000  lin.ft.  of  24-In.  reinforced  concrete 
pipe. 

2.000  lin.ft.  of  30-In.  reinforced  concrete 
pipe. 

2,000  lin.ft.  of  cast-iron  pipe,  sizes  12  In. 
to  24  inches. 

The  unloading  from  cars,  hauling  to  the 
roadside  and  stacking  of  each  of  the  above 
items. 

.Ml  quantities  are  approximate. 

Each  proposal  must  be  accompanied  with 
a  certified  check  to  the  amount  of  at  least 
five  (5)  per  centum  of  the  total  amount 
of  the  propos.al.  and  the  envelope  enclos¬ 
ing  the  propo.sal  must  be  marked  “Pro¬ 
posal  for  the  Kecon.struction  of  the  Mill- 
creek  Road.” 

I'roposals  must  be  submitted  upon  the 
blank  forms  provided  for  that  purpose. 
Tile  Supervisors  reserve  the  right  to  re- 
Je«-t  any  and  all  bids. 

Plans,  specifications  and  bidding  blanks 
may  be  seen  at  the  office  of  C.  E. 
Brown,  Town.ship  Engineer,  third  floor  Han¬ 
nan  Building,  Johnstown.  Pennsylvania.  A 
de|K>sit  of  fifteen  ($15)  dollars  will  be  re¬ 
quired  with  request  for  plans  and  five  ($5) 
dollars  with  request  for  specifications, 
which  amount  will  be  refunded  upon  re¬ 
turn  of  tile  .same  with  a  bid. 

WEBSTER  MOSHOLDER, 
CONRAD  H.  RAAB, 

D.  H.  WEIMER. 

Supervisors. 

Frank  P.  Barnhart,  Att.  for  Supervisors, 
Swank  Ifuildlng, 
Johnstown,  Pa. 


Bids:  April  24. 

Paving 

Auburn,  Me. 

Sealed  bids  will  be  received  until  10  A.M., 
Thursday,  April  24,  1919,  by  the  City  Man¬ 
ager,  City  Building.  Auburn.  Me.,  for  the 
improving  and  paving  of  certain  streets 
in  .said  City  with  vitrified  paving  block  or 
concrete,  or  granite  block.  The  work  con¬ 
templated  is  about  12,000  sq.yd.  Plans  and 
specifications  may  be  seen  at  the  office  of 
the  City  Manager. 

GEORGE  W.  BUMPUS, 

City  Clerk. 


Bids ;  April  7. 

Highway  Work 

Denver,  Colo. 

Bids  will  be  rci'eivcd  by  the  ,<tate  High¬ 
way  Commission  of  Colorado,  at  its  offices 
in  the  Museum  Building,  Denver,  Colorado, 
until  2  o’clock  P.M..  tlie  7tli  day  of  April, 
1919,  and  will  then  be  op<>ned  for  the 
construction  of  State  Highway  No.  26, 
between  Apacho  Creek  via  Wulsenburg  and 
Trinidad  to  Raton  Pass. 

Bids  must  be  in  a  sealed  envelope  and 
labeled,  “Proposal  for  tlic  <-onstruction  of 
State  Highway  No.  26,  known  as  the 
‘Pueblo,  Walsenburg,  Trinidad  Road’.’’ 

The  State  Highway  Commission  will  not 
be  responsible  for  the  premature  opening 
of  bids  not  properly  labeled. 

A  certified  check  for  the  .sum  of  one 
thou.sand  and  five  hundred  ($1500)  dollars, 
payable  to  the  State  Treasurer  of  Colorado, 
must  bo  deposited  with  all  bids  for  each 
section  bid  upon  and  receipt  taken  there¬ 
for,  from  the  Secretary  of  tho  State  High¬ 
way  Commission. 

Bids  w'ill  be  for  the  following  classes 
of  work : 

Excavation  other  than  rock. 

Rock  excavation. 

Screened  or  crushed  shale  1 

Screened  or  crushed  gravel  )  Surfacing 

Crushed  rock  j 

Rubble  wall. 

Corrugated  metal  culverts. 

Steel  bridges. 

Concrete,  bridges  and  culverts. 

Reinforcing  steel. 

Railing. 

’The  work  will  be  divided  into  four  sec¬ 
tions  as  shown  on  the  proposal  sheet.  Bid¬ 
ders  may  bid  upon  one  or  more  sections. 

Each  proposal  must  be  for  all  the  items 
for  the  section,  and  each  proposal  will  be 
considered  on  the  basis  of  the  total  of  all 
the  items  for  each  section. 

Bids  must  be  upon  the  plans  and  specifi¬ 
cations  on  file.  Alternate  plans  or  specifi¬ 
cations  will  not  be  considered. 

Plans  and  specifications  will  be  on  file 
in  the  office  of  the  State  Highway  Com¬ 
mission.  Museum  Building,  Denver,  Colo¬ 
rado,  and  the  office  of  the  County  Clerk  at 
Trinidad  and  the  County  CTIerk  at  Wal- 
senburg,  Colorado. 

T.  J.  EHRHART, 
State  Highway  Commissioner. 

Attest : 

N.  A  BALLOU, 

Secretary. 


Bids:  April  11. 


Dredging 


Bridgeport,  Conn. 

Sealed  proposals  will  be  received  at  the 
office  of  the  Clerk  of  the  Board,  by  the 
Board  of  Park  Commissioners  of  Bridge¬ 
port.  Connecticut,  for  Ailing  at  Fayer- 
weather  Island  Seaside  Park  up  to  12 
o’clock  noon  of  April  11,  1919,  at  which 
time  the  proposals  will  be  publicly  opened. 

Job  includes  about  40,000  cubic  yards  of 
suction  dredging. 

Plans  and  speciAcations  can  be  obtained 
fro  mthe  Engineer.  Alfred  H.  Terry,  886 
Main  Street.  Bridgeport. 

No  proposal  will  be  accepted  unless  ac¬ 
companied  by  a  certlAed  check  for  $500 
payable  to  the  'Treasurer  of  the  City  of 
Bridgeport. 

'The  Board  reserves  the  right  to  reject  any 
and  all  bids. 

B.  F.  COONEY,  Clerk. 

Security  Building, 
Bridgeport,  Connecticut. 


Bids:  April  9. 

Highway  Work 

'Pn  tiiuti,  .\.  J 

Notice  is  hereby  given  tlmt  -l.  j  hidii 
will  be  received  by  the  .state  Highway 
Commi.saion  of  New  Jersey,  f<,i  the  jm. 
provement  of  the  following; 

State  Highway  Route  No.  C,  Mullira 
Hill — Mantua  Section,  concrete  surface 
estimated  34,386  sq.yils.,  Glouee.stcr  roumy 

Bids  will  be  opened  and  reail  iri  publi, 
at  the  office  of  the  State  Highway  <'()imius. 
Sion,  Broad  St.  Bank  Bldg.,  Trenton,  .N.  j 
on  Wednesday,  April  9,  1919,  at  In -.•jo 
A.M. 

llrawings,  speciAcations  and  (orm,<  ,,f 
bid,  contract  and  bond,  for  tlie  pt  opo.-ied 
work  are  on  Ale  in  the  office  of  Hie  .saul 
Dt:partment,  at  Trenton,  N.  and  in  tl.» 
offices  of  J.  A.  Williams,  Division  Kngi- 
neer,  003  Market  Street.  Camden.  .\.  .1.,  and 
may  be  inspected  by  or  furni.slied  on  ilc- 
posit  of  Ten  Dollars  ($10)  to  prospertive 
bidders.  Bids  must  be  made  on  tip'  statnl- 
a'rd  proposal  forms  in  the  manner  ile.^ig- 
nated  therein  and  as  required  by  the 
speciAcations,  same  to  be  enclosed  in  sealed 
envelopes,  bearing  the  name  and  aildre.ss 
of  bidder  and  name  of  the  roa<l  on  the 
outside,  addressed  to  St.ate  Highway  Com¬ 
mission,  Broad  Str<‘et  Bank  Building, 
Trenton,  New  Jersey,  and  must  be  aecom- 
panied  by  a  eertlAed  cheek  for  not  le.sa 
than  ten  per  cent.  (10%)  of  the  anuiunt 
of  the  bid,  and  be  delivered  at  the  above 
place  on  or  before  the  hour  named.  Copies 
of  standard  proposal  form  will  be  fur¬ 
nished  on  application. 

Each  bidder  must  accompany  his  bid 
with  a  certiAcate  from  a  surety  company, 
duly  authorized  to  do  business  in  this  State, 
stating  that  such  surety  company  will  pro¬ 
vide  said  bidder  with  a  bond  in  such  .sum 
as  is  required  in,  and  in  accordance  with 
the  provisions  of  said  speciAcations,  con¬ 
ditioned  for  the  faithful  performance  of 
the  provisions  of  the  contract  and  specifi¬ 
cations. 

By  order  of  the  State  Highway  Com¬ 
mission. 

A.  LEE  GROVER. 

Chief  Clerk. 


Bids:  April  15. 

Road  Surfacing 

Greenville,  Miss. 

The  Highway  Commission  of  Washing¬ 
ton  County,  Mississippi,  will  receive  in  their 
office  in  Greenville,  Mississippi,  up  to  11 
o’clock  A.M.,  on  Tuesday,  the  15th  day  of 
April,  1919,  sealed  proposals  for  the  .sur¬ 
facing  of  about  58.4  miles  of  road  with 
concrete  nine  (9)  feet  wide,  or  gravel 
twelve  (12)  feet  wide,  as  follows: 
Greenville  t  •  head  of  Lake 

Washington  .  25.2  Miles 

Head  of  I..ake  Washington  to 

County  line  .  9  Miles 

Greenville  to  Metcalfe .  4.4  Miles 

I.ieland  to  SnnAower  County  line  10.2  Miles 
Hollandale  to  Murphy  Bayou..  6.0  .Miles 

Areola  to  Trail  Lake .  4.7  Miles 

All  in  said  County,  according  to  the 
plans  and  speciAcations  adopted  by  the 
Highway  Commission,  and  on  Ale  in  their 
office.  All  bids  must  be  accompanied  by  a 
certiAed  check  in  the  sum  of  6%  of  the 
amount  of  the  contract  bid  upon,  payable 
to  the  Chairman  of  the  Highway  Commis¬ 
sion  to  guarantee  execution  of  contract  if 
awarded. 

The  Highway  Commission  reserves  the 
right  to  reject  any  and  all  bids. 

B.  W.  WOOD,  Cffi-lrman 


April  3,  1919 

Ent: 
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Bid.-  April  25. 

Constructing  48-lnch  Force 
Main 

CONTIt/VCT  NO.  121 
PFI’VKT.MKNT  of  rUHLIC  SERVICE 
WATER  WORKS  IMI’ROVE.MENT 
CITY  OF  AKRON.  OHIO 

Sealed  proposals  for  eonsiructlng  a  forty- 
eifilit  ineh  pipe  line  and  appurtenanees  will 
be  n-oeived  at  the  offlee  of  the  Director  of 
}*ublic  Service,  Delaware  Ruildlng.  Akron. 
Ohio,  until  12  o’clock  noon,  central  standard 
time  of  Friday,  the  twenty-fifth  day  of 
April,  1919.  at  which  time  and  place  they 
will  he  publicly  opened  and  r»'ad. 

The  contract  Includes  the  furnishing  and 
laying  of  approximately  2.3  miles  of  48-in. 
pipe  line,  0.1  mile  of  36-in.  pipe  line,  to¬ 
gether  with  all  appurtenances,  between  tha 
Village  of  Kent  and  the  Distributing  Reser¬ 
voir  In  Akron. 

Rids  will  be  received  as  follows: 

Bl(j  A. — For  furnishing  approximately  4400 
tons  of  48-in.  cast  iron  pipe,  170 
tons  of  36-in.  cast  iron  pipe  and 
230  tons  of  special  castings. 

Bid  B. — For  laying  2.3  miles  of  48-In.  cast 
iron  pipe,  0.1  mile  of  36-in.  cast 
iron  pipe  and  doing  all  appurtenant 
work. 

Bid  C. — For  furnishing  and  laying  2.3  miles 
of  48-in.  steel  pipe,  0.1  mile  of  36- 
in.  cast  iron  pipe  and  doing  all 
appurtenant  work. 

All  proposals  must  be  made  on  the  forms 
furnished  by  the  city. 

Each  bidder  must  accompany  his  pro- 
po.sal  with  a  satisfactory  bond  or  certified 
check  In  the  sum  of  ten  thousand  ($10,000) 
dollars. 

A  surety  bond  in  the  amount  of  fifty  (50) 
per  cent  of  the  amount  of  the  contract 
will  be  required  of  the  successful  bidder. 

Plans  and  specifications  may  be  seen  at 
the  offlee  of  the  Director  or  copies  may  be 
obtained  from  the  Bureau  of  Water  Works 
Improvement,  102  E.  Mill  St.,  Akron.  Ohio, 
upon  deposit  of  ten  ($10)  dollars,  which 
sum  will  be  refunded  on  return  of  the 
plans  and  specifications  in  good  condition 
within  ten  days  after  the  award  of  the 
contract 

The  right  Is  reserved  to  reject  any  or 
all  bids. 

H.  S.  MORSE. 

Director  of  Public  Service. 

H.  H.  FROST. 

Superintendent  of  Water  Works. 

G  G.  DIXON,  Engineer. 


Rids:  April  l.'i. 

Pavement  Construction 

Pawtucket,  R.  I. 

Sealed  proposals  will  be  received  at  the 
offlee  of  the  City  Engineer,  Masonic  Build¬ 
ing.  Pawtucket.  R.  1.,  until  10  o'clock  of 
Tu*'.sday,  April  15,  1919,  for  furnishing  all 
materials  and  laying  about  10,500  sq.yd. 
of  grouted,  granite  block  pavement  on  a 
concrete  base  In  Main  Str<‘ct  and  about 
7900  sq.yd.  In  School  and  Prospect  Streets. 

The  above  work  will  be  let  as  two  sepa¬ 
rate  contracts. 

Plans  and  specifications  can  be  obtained 
from  the  City  Engineer. 

.\  bond  for  the  faithful  execution  of  the 
<ontract  will  be  received  from  the  success¬ 
ful  bidder. 

The  Commissioner  of  Public  Works  re¬ 
serves  the  right  to  reject  any  or  all  bids. 

ISAAC  ail.L, 

Commissioner  of  Public  Works. 
Tawtucket,  R.  I. 

March  21,  1919. 
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Bids ;  Vpril  7. 

Road  Improvements 

Salem,  N.  J. 

Notice  hereby  given  that  sealed  bids 
will  be  n-ceived  by  the  Road  Committee 
of  the  Board  of  Chosen  Freeholders  of  the 
County  of  Salem  for  the  construction  of 
Malaga-lVnn  Grove  road,  3rd  Section,  in 
the  Borough  of  Wood.stown  and  Township 
of  I’ilc.sgrove  in  the  County  of  Salem  with 
a  gravel  surface  upon  an  earth  foundation  ; 
estimated  amount  of  surface  pavement  re¬ 
quired  is  42,120  sq.yd.  ;  and  opened  and 
read  in  public  at  the  Freeholders’  Room, 
Court  House,  Salem,  N.  J..  on  .Monday, 
April  7,  1919,  at  eleven  A.M. 

Drawings,  spt'eifieations  and  forms  of 
bid,  contract  and  bond  for  the  proposed 
work,  prepared  by  Howard  B.  Keasbey, 
County  Engineer,  and  approved  by  the 
State  Highway  Commission  have  be<‘n  filed 
in  the  office  of  the  said  engineer  at  Salem, 
N.  J.,  and  of  said  Commission  at  the  State 
House,  Trenton,  N.  J.,  and  may  be  Inspected 
by  prospective  bidders  during  business 
hours.  Bidders  will  be  furnished  with  a 
copy  of  the  specifications  and  blue  prints 
of  the  drawing  by  the  engineer  on  proper 
notice  and  payment  of  cost  of  preparation. 
Bids  must  be  made  on  the  standard  pro¬ 
posal  forms  in  the  manner  designated 
therein  and  required  by  the  speclitcatlons, 
must  be  enclosed  in  sealed  envelopes,  bear¬ 
ing  the  name  and  address  of  bidder  on  the 
outside,  addressed  to  I.  C.  Smashey,  Clerk 
of  said  Board,  and  must  be  accom'panied 
by  a  certified  check  for  not  less  than  $1000 
and  be  delivered  at  the  place  and  on  the 
hour  above  named.  The  standard  proposal 
form  is  attached  to  the  specifications,  copies 
of  which  will  be  furnished  on  application 
to  engineer. 

By  order  of  the  Board  of  Chosen  Free¬ 
holders  of  the  county  of  Salem. 

I.  C.  SMASHEY, 

Clerk, 


Bids;  April  10. 

Paving 

Farmville,  N.  C. 

Sealed  proposals  will  be  received  by  the 
Mayor  and  Board  of  Commissioners  of  the 
Town  of  Farmville,  N.  C.,  at  Town  Hall  in 
Farmville,  N.  C..  until  2  P.M.,  April  10. 
1919,  for  Stre<‘t  Improvement.s. 

The  work  will  consist  of  about : 

2.5.000  or  50,000  sq.yd.  of  asphalt,  bitullthlc, 
brick  or  other  pavement. 

15,000  lin.ft.  of  granite  or  concrete  curb. 
15,000  lin.ft.  of  concrete  gutter. 

20,000  sq.yd.  of  sidewalk. 

And  the  necessary  grading  and  drainage, 
etc. 

it  Is  expected  that  additional  work  will 
be  done  later. 

I’roposals  must  be  marked.  “Proposals  for 
I  m  provement.  ’’ 

All  bids  mu.st  be  upon  blank  forms  pro¬ 
vided  in  the  Proposal  and  Contract  and 
Specifications. 

Each  bid  must  be  accompanied  by  a  certi¬ 
fied  check  for  $2,000.00  as  evidence  of  good 
faith. 

Plans  and  Specifications  will  be  on  file 
at  the  Clerk’s  offlee  in  Farmville  and  at 
the  offlee  of  the  Engineer  In  Durham,  N.  C. ; 
and  copies  of  the  specific  itlons,  form  of 
proposal,  etc.,  will  be  maile<’  upon  appli¬ 
cation  to  the  Engineer  at  Durham,  N.  C. 

The  right  Is  reserved  to  reject  any  or 
all  bids. 

R.  E.  BEECHER.  Mayor. 

T.  E.  JOYNER,  Clerk. 
GILBERT  C.  WHITE,  Engineer. 

Durham,  N.  C. 


OFFICIAL  PROPOSALS 

Bids:  April  15. 

Railroad  Construction 

DEPART.MKNT  OF  t'lTY  TR.VNSIT 
CITY  OF  I’HILADELI’HIA 
11th  FLOOR,  .MERSHON  RflLDI.N'C — 
1211  CHEST.N’CT  .-STREET 

Phihadelphi.a,  Manli  18,  1919. 

Sealed  proposal.^  addros.<<ed  to  the  una'r- 
.signed,  as  above,  will  be  received  until  12 
o’clock  Noon  on  Tuesday,  .April  15,  l'J19,  for 
constructing  the  first  four  sections  of  the 
hVankford,  Hustleton  and  Byberry  Surface 
Passenger  Railway  from  Krankford  to 
Hustleton,  a  distance  of  about  six  miles. 
Contract  No.  701,  authorized  by  Ordinance 
of  Councils  approved  July  20,  1916. 

The  contract  will  Include  the  grading, 
and  the  furnishing  and  laying  of  the 
track,  and  the  con.struction  of  a  504  ft. 
steel  viaduct.  There  will  be  about  15,900 
lin.ft.  of  individual  track  of  girder  rati 
type  with  granite  bIo<'k  paving  and  about 
22,400  lin.ft  of  Individual  track  of  "T  ’ 
rail  type  with  ballast. 

I’lans  and  specifications  (-an  be  seen  at 
the  office  of  the  Department  on  the  12th 
floor  of  the  Mershon  Building,  and  copies 
of  same  with  blank  forms  of  proposals  will 
be  supplied  to  intending  bidders  upon  de¬ 
posit  of  $10  which  will  be  refunded  upon 
the  return  of  the  plans. 

Bidders  must  be  skilled  and  regularly 
engaged  in  this  class  of  work. 

The  Contractor  will  be  required  to  com¬ 
ply  with  the  Act  of  Assembly  of  July  18, 
1917,  relative  to  Workmen’s  Compensation 
Insurance  and  must  furnl.sh  proof  of  the 
acceptance  of  the  said  act  and  proof  of 
insurance  of  liability  thereunder,  or  a  cer¬ 
tificate  of  exemption  therefrom. 

No  bid  will  be  considered  Unless  accom¬ 
panied  by  a  certificate  from  the  city 
Solicitor  that  a  proposal  bond  In  the  sum 
of  Five  Hundred  lX>IIars  ($500)  has  been 
filed  In  accordance  with  the  provisions  of 
an  Ordinance  approved  May  25,  1860. 

The  Director  reserves  the  right  to  reject 
any  or  all  bids  as  he  may  deem  best  for 
the  interests  of  the  City  of  Philadelphia. 

WM  S.  TWINING.  Director 


Bids;  April  tl. 

Furnishing  Asphalt 

STATE  BOARD  OF  PUBLIC  ROADS 
Providence,  R.  I. 

Sealed  proposals  for  the  furnishing  and 
delivering  of  90,000  gallons  of  asphalt  in 
wooden  barrels  or  metal  drums  will  he  re¬ 
ceived  by  the  State  Board  of  Public  Roads 
at  its  offlee,  State  House.  Providence.  R.  I  . 
until  1*2  o’clock  noon  on  Friday,  April  11. 
1919.  at  which  time  they  will  be  opened 
and  read  In  public. 

Bids  must  he  made  upon  blank  forms  to 
he  furnished  by  the  Board. 

All  bids  must  be  accompanied  by  a  cer¬ 
tified  check  for  $200.00  payable  to  the  State 
of  Rhode  Island  . 

The  Board  reserves  the  right  to  reject 
any  and  all  bids. 

Forms  of  specifications  .proposal  and  con¬ 
tract  may  be  obtained  at  the  offlee  of  the 
.State  Board  of  Public  Roads,  State  House. 
Providence,  R.  I.,  on  and  after  Monday. 
March  31,  1919,  every  week  day  (except 
holidays  and  Saturdays)  between  the  hours 
of  9  A.M.  and  5  P.M.,  Saturday#  9  A.M.  to 
12  M. 

STATE  BOARD  OP  PUBLIC  ROADS 
ABRAM  D  ATWOOD 
BENJAMIN  F.  ROBINSON 
FRANK  COLE 
MICHAEL  VAN  BBUREN 

J.  HENRY  WOODWARD 
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Bids;  April  11. 

Pavement  Reconstruction 

PENNSYBVANIA  STATE  HIGHWAY 
DIZPAKTMENT 

Harrisburg,  I’a. 

Sealed  proposals  will  be  received  at 
said  oince  until  10  A.M.,  April  11.  1919, 
wlien  bids  will  be  publicly  op<-ned  and 
scheduled,  and  contracts  awarded  as  soon 
thereafter  as  possible  for  the  reconstruction 
of  the  following  pavements:  6915  lin.ft.  of 
reinforced  concrete,  also  43,391  ft.  of  bitu¬ 
minous  surface  course  on  a  concrete  foun¬ 
dation  in  Allegheny  County:  16.362  ft.  of 
bituminous  surfa<'e  cour.se  on  a  concrete 
foundation  in  Bradford  County  ;  8000  tL  of 
reinforced  con<Tete  in  Franklin  County ; 
15,020  ft.  of  reinforced  concrete  in  Fulton 
County  ;  20,720  ft.  of  bituminous  surface 
course  on  a  concrete  foundation  in  Jefter- 
.son  t'ounty ;  28,815  ft.,  also  8916  ft.  of 
bituminous  surface  cour.se  on  a  concrete 
foundation  in  l..Hckawanna  County;  20,366 
ft.  of  bituminous  surface  course  on  a  con¬ 
crete  foundation  in  Northumberland  Coun¬ 
ty  ;  29,516  ft.  of  bituminous  surface  course 
on  a  concrete  foundation  in  Pike  County ; 
9934  ft.  of  vitrified  brick  in  McKean  Coun¬ 
ty.  and  6675  ft.  of  reinforced  concrete  and 
Hillside  vitrified  brick,  in  Somerset  County. 

Bids  will  also  be  received  for  the  re¬ 
surfacing  with  bituminous  mixtures  on  a 
prepared  broken  stone  base  of  39,824  ft.  in 
Berks  County,  al.so  35,907  ft.  and  38,282 
ft.  in  Eebanon  County. 

Bidding  blanks  and  specifications  may 
be  obtained  free,  and  plans  upon  payment 
of  $2.50  per  set,  upon  application  to  State 
Highway  rh'partment.  Harri.sburg.  No  re¬ 
fund  for  plans  returned.  They  can  also 
be  seen  at  office  of  State  Highway  De¬ 
partment.  Harrisburg;  1001  Chestnut  St.. 
Philadelphia,  and  904  Hartje  Building, 
Pittsburgh.  Pa.  1-.  S.  Sadler,  State  High¬ 
way  Commissioner. 


Bids:  April  8. 

Sanitary  Sewers 

OFFICIAL.  NOTICE  NO.  5 

Hagerstown,  Maryland. 

Published  by  the  authority  of  the  Sewer¬ 
age  Commission  of  Hagerstown.  Maryland, 
sealed  proposals  for  building  intercepting 
storm  and  sanitary  sewers  in  certain 
street.a,  alleys,  rights-of-way  secured  and 
to  be  secured  and  other  localities  in  the 
City  of  Hagerstown,  will  be  received  at  the 
office  of  the  Sewerage  Commission  in  the 
Police  Headquarters  Building  until  7  ;30, 
Tuesday.  April  8,  1919,  at  which  time 
and  place  during  the  session  of  the  said 
Commi.ssioners,  the  proposals  will  be  pub¬ 
licly  opened  and  read. 

The  work  to  be  done  embraces  the  build¬ 
ing  of  approximately  2800  lin.ft.  each  of 
18-in.  sanitary  and  66-in.  storm  water 
sewers  with  all  manholes,  inlets,  founda¬ 
tions  and  appurtenances,  both  largely  in 
tunnel. 

On  and  after  Thursday,  March  13.  1919, 
specifications  and  blank  forms  of  proposals 
ran  be  obtained  and  detailed  plans  ex¬ 
amined  at  the  office  of  the  Sewerage  Com¬ 
mission  and  full  sets  of  plans  will  be  sent 
(.o  any  contractor  on  the  receipt  of  $10, 
<he  sum  to  be  returned  upon  the  surrender 
i.f  the  plans  in  good  condition  within  30 
(lays  from  the  date  of  award. 

The  Sewerage  Commission  reserves  the 
eight  to  reject  any  and  all  bids. 

(Signed)  E.  LEROY  HEARD. 

Secretary. 

(Counteraigned)  WILLIAM  WINGERT. 

Chairman. 
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Bids:  April  23. 

Concrete  Stand  Pipe 

Kansas  City,  Mo. 

Scaled  proposals  will  be  received  by  the 
Purchasing  Agent  of  Kansas  City,  Mis¬ 
souri,  at  his  office  in  the  City  Hall,  until  2 
o'clock  p.m.  of  April  23,  1919,  for  designing 
and  erecting  a  reinforced  concrete  stand 
pipe  of  1,000,000  gallon  capacity  in  North 
Terrace  Park,  Kansas  City,  Missouri.  All 
propo.sals  shall  be  based  upon  and  shall 
be  in  accordance  with  the  general  specifi¬ 
cations  approved  by  the  Board  of  Fire  and 
Water  Commissioners  and  on  file  In  the 
office  of  said  Board. 

Copies  of  In.structions  to  Bidders,  Plans 
and  Specifications,  Form  of  Proposal,  Form 
of  Contract  and  Form  of  Bond  can  be  se¬ 
cured  by  communicating  with  the  Purchas¬ 
ing  Agent  or  the  Chief  Engineer  and  Su¬ 
perintendent  of  the  Water  Department 

I’roposals  shall  be  made  upon  the  forms 
attached  to  specifications  and  enclosed  in  a 
sealed  envelope  and  addressed  to  the  Pur¬ 
chasing  Agent,  City  Hall,  Kansas  City,  Mis¬ 
souri,  and  marked  on  the  outside  “Proposal 
for  1  Million  Gallon  Reinforced  Concrete 
Stand  Pipe  in  North  Terrace  Park." 

Each  bid  shall  be  accompanied  by  City 
Comptroller’s  receipt  for  deposit  of  ca.sh 
or  certified  check  drawm  on  a  solvent  Kan¬ 
sas  City  bank  or  trust  company,  made  pay¬ 
able  to  the  City  Comptroller  in  the  amount 
of  $1500.00,  which  deposit  shall  be  for¬ 
feited  to  the  City  in  case  the  bidder,  if  suc¬ 
cessful,  shall  fail  or  refuse  to  enter  into 
the  contract  and  bond  within  ten  (10) 
days  after  award  of  contract. 

■The  Board  of  Fire  and  Water  Commis¬ 
sioners  reserves  the  right  to  reject  any 
and  all  bids  or  to  waive  any  informality  or 
irregularity  in  any  bid,  when  it  shall  ap¬ 
pear  to  the  interest  of  the  City  to  do  so. 

J.  RAY  SAMUEL 
Purchasing  Agent. 


Bids:  April  9. 

Sanitary  Work 

Willard,  N.  Y. 

Sealed  proposals  for  Sanitary  Worn — 
Chlorinating  Plant,  Willard  State  Hospital, 
i  Willard.  N.  Y.,  will  be  received  by  the 
!  State  Hospital  Commission,  Capitol,  Albany, 
N.  Y.,  until  3  P.M.,  on  Wednesday,  April  9, 
1919,  when  they  will  be  publicly  op<med 
and  read.  Propo.sals  shall  be  enclosed  in  an 
envelope  furnished  by  the  State  Architect, 
sealed  and  addressed,  and  shall  be  accom¬ 
panied  by  a  certified  check  in  the  sum  of 
five  per  cent  of  the  amount  of  the 

proposal.  The  contractor  to  whom  the 
award  is  made  will  be  required  to  furnish 
surety  company  bond  in  the  sum  of  fifty 
per  cent  (50%)  of  the  amount  of  the  con¬ 
tract  within  thirty  (30)  days  after  official 
notice  of  award  of  contract  and  In  accord¬ 
ance  with  the  terms  of  Specification  No. 
3174.  The  right  is  reserved  to  reject  any 
or  all  bids.  Drawings  and  specifications 
may  be  consulted  at  the  Willard  State 
Hospital.  Willard,  N.  Y.,  at  the  New  York 
Office  of  the  Department  of  Architecture. 
1715  Tribune  Building,  and  at  the  Depart¬ 
ment  of  Architecture.  Capitol,  Albany,  N. 
Y.  Drawings  and  specifications  and  blank 
forms  of  proposal  may  be  obtained  at  the 
Department  of  Architecture,  Capitol,  Al¬ 
bany,  N.  Y.,  upon  reasonable  notice  to  and 
in  the  discretion  of  the  State  Architect, 
L  F.  Pilcher,  (Capitol,  Albany,  N.  Y. 

E.  S.  ELWOOD, 

Secretary,  State  Hospital  Commission. 
Dated:  March  17,  1919. 


Bids:  April  15. 

Water  Work  System 

Freepon.  Ohio. 

Sealed  proposals  will  be  received  a*.  th« 
office  of  the  Clerk  of  the  Board  of  Trustees 
of  I’ublic  Affairs.  Freeport,  Ohio,  until  six 
(6)  o'clock  P.M.,  of  the  flfteentli  Ua)  day 
of  April,  1919,  and  will  be  publii  ly  opened 
and  read  by  the  Clerk  in  the  Council  R  Ktm 
for  furnishing  all  tools,  labor  and  tnateriais 
and  constructing  certain  improvc'incnts  to 
the  existing  municipal  water  works  system 
including  cast-iron  pipe  lines.  valve.s,  hy¬ 
drants  and  appurtenances,  in  accordance 
with  the  plans  and  specifications  now  on 
file  at  the  offices  of  the  Clerk  of  tlie  Board 
of  Trustees  of  Public  Affairs,  Freeport, 
Ohio,  and  the  W.  J.  Sherman  Co..  EnKi- 
neers,  Toledo,  Ohio. 

Copies  of  the  bidding  blanks,  contract 
and  specifications  may  be  obtained  from 
the  undersigned. 

Each  bid  must  be  accompanied  by  a 
surety  company  bond,  a  cash  deposit  or  a 
certified  check  on  some  solvent  hank,  pay¬ 
able  to  the  order  of  the  Village  Treasurer, 
for  an  amount  equal  to  five  (5)  per  cent 
of  the  aggregate  amount  of  the  bid.  a.s  a 
guarantee  that  if  the  bid  is  accepted  a  con¬ 
tract  will  be  entered  into  and  the  required 
bond  will  be  furnished  for  the  faithful 

Bids  will  be  received  on  the  whole  or  any 
portion  of  the  work  herein  provided  for. 

The  Board  of  Trustees  of  Public  .tffairs 
reserves  the  right  to  reject  any  or  all 
bids  received,  to  waive  irregularities  in  tlie 
bids,  in  the  interests  of  the  village,  and  to 
adjust  the  extent  of  the  work  to  the 
amount  of  the  appropriation. 

CHAS.  LINARD,  Clerk. 


Bids:  April  17. 

Sewer  Construction 

Pawtucket,  R  I. 

Sealed  proposals  for  building  sewers  in 
Cottage  Street,  Mendon  Avenue  ard  Benefit 
Street,  will  be  received  at  the  ofrtce  of  the 
City  Engineer,  Masonic  Building,  Paw¬ 
tucket,  R.  I.,  until  10  o'clock  of  Thursday, 
April  17.  1919. 

The  work  consists  of  the  furnishing  of 
all  materials  and  the  building  of  about  1840 
ft.  of  60-ln.,  913  ft.  of  50-in.,  620  ft.  of  44- 
In.  brick,  "lock  Joint”  pipe,  segment  block 
or  monolithic  concrete  sewers  in  excava¬ 
tion  varying  from  13  ft.  to  25  ft.  in  depth, 
with  all  necessary  bell-mouths,  catch-basins 
and  man-holes. 

Plans  and  specifications  can  be  obtained 
from  the  Olty  Engineer. 

A  bond  for  the  faithful  execution  of  the 
contract  will  be  required  from  the  suc¬ 
cessful  bidder. 

The  Commissioner  of  Public  Works  re¬ 
serves  the  right  to  reject  any  or  all  bids. 

ISAAC  GILL. 

Commissioner  of  Public  Works. 
Pawtucket.  R.  I. 

March  21,  1919. 


PROPOSALS  FOR  COAL— U.  S.  ENGI¬ 
NEER  OFFICE,  Jacksonville,  Fla— Pealed 
proposals  will  be  received  here  until  13 
o’clock  noon,  April  16,  1919,  and  then 
opened,  for  furnishing  3000  short  tons  coal 
for  U.  S.  dredges  on  St  Johns  River  Md 
tributary  waters.  Information  on  applica¬ 
tion. 


V.  S.  ENGINEER  OFFICE,  Louisville. 
Ky.  Sealed  proposals  for  furnishing  ana 
delivering  Accumulators  for  Lock  No.  4i. 
and  Onerating  Machinery  for  Lock  No.  *• 
Ohio  River,  will  be  received  here  until  i. 
noon,  central  time,  April  SO,  1919.  and  the.i 
opened.  Information  on  application. 


t 
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News-Kccord 


SEARCHLIGHT  SECTION 


OFFICIAL  PROPOSALS 


Bids;  April  18. 

Constructing,  Draining  and 
Paving  Chatham  County 
Public  Roads 

Savannah.  Georgia. 

Office  of  the  Coinmissioner.s  of  Chatham 
„unty  and  Kx-offlcio  Judge.M.  Savannah. 
Georgia,  March  H.  1910. 

Bids  will  he  received  by  Chatham  county 
at  the  olfloe  of  the  commissioners  of  Chat¬ 
ham  county  in  the  county  court  house. 
.Savannah.  Georgia,  until  Friday.  April  18, 
1919.  not  later  than  12  o'clock  noon,  Sa¬ 
vannah  city  time,  for  furnishing  all  mate¬ 
rial  and  labor  and  constructing,  draining 
and  paving  the  public  roads  of  Chatham 
county.  Georgia  hereinafter  named.  Plana 
and  speciflcalions  can  be  had  upon  appli¬ 
cation  to  this  olflce.  and  the  payment  of 
}50,oo  to  cover  the  cost  of  the  detailed 
plans,  sliould  they  be  desired.  Plans  and 
specifications  are,  however,  subject  to  in¬ 
spection.  in  this  ofllce,  without  such  pay¬ 
ment. 

Bids  must  be  .sealed  and  marked,  "Pro¬ 
posal  for  constructing  and  paving  public 
roads,”  and  addressed  to  the  Commissioners 
of  Chatham  County  and  Kx-otflcio  Judges, 
and  delivered  at  the  office  of  the  Commis¬ 
sioners  of  Chatham  county  at  the  county 
court  hfiu.se.  .Savannah,  Georgia. 

‘Terms  and  time  of  payment.  Payment 
for  each  kind  of  work  will  be  made  on  the 
t.asis  stated  in  the  speciflcatlona  for  that 
particular  item  and  at  the  rate  mentioned 
in  the  proposal  or  bid.  Partial  payments 
will  be  made  monthly  on  or  before  the  15th 
day  of  each  month.  In  accordance  with  the 
rules  of  the  county  commissioners,  on  the 
basis  specified  in  the  specifications  for  that 
particular  Item,  and  at  the  rate  mentioned 
in  the  proposal.  The  total  amounts  of  such 
payment  at  any  time  before  final  comple¬ 
tion  shall  not  exceed  elghty-flve  per  cent. 
(850;)  of  the  relative  value  of  the  work 
done  and  material  furnished,  as  estimated 
hy  the  engineer.  Estimates  of  the  rela¬ 
tive  value  of  the  material  furnished  and 
work  performed  will  be  made  by  the  engi¬ 
neer  on  or  before  the  last  day  of  the  month 
in  which  the  material  is  furnished  and  the 
work  done.  Payment  therefor  will  be 
made  on  or  before  the  15th  day  of  the  suc¬ 
ceeding  month.  Whenever  the  total  amount 
of  work  provided  for  by  the  contract  shall 
have  been  performed  and  all  parts  of  the 
work  have  been  approved  hy  the  engineer, 
final  estimate  showing  the  value  of  th* 
material  and  work  will  be»  prepared  by  the 
engineer  as  soon  as  the  necessary  measure¬ 
ments  can  be  made.  The  amount  of  this 
estimate,  less  any  sums  that  may  have 
heen  deducted  In  accordance  with  the  pro¬ 
visions  of  the  contract,  will  be  paid  to  the 
contractor  within  thirty  days  after  the  final 
estimate  la  forwarded  by  the  engineer, 
provided  that  the  contractor  has  properly 
maintained  the  road  as  required  In  the 
specifications. 

No  material  merely  delivered,  but  not 
worked  Into  place,  temporary  work,  false 
work,  or  the  like,  shall  be  included  In  such 
e.stlmate  and  no  payments  will  be  allowed 
for  such  Items. 

Work  under  the  contract  for  the  Augusta 
and  Port  Wentworth  roads  and  Lathrop 
avenue,  from  the  corporate  limits  of  the 
city  of  Savannah  to  Port  Wentworth  must 
I*®  begun  within  thirty  days  after  the  sign¬ 
ing  of  the  contract  therefor  and  completed 
within  five  months  after  such  signing. 
Work  on  the  Port  Wentworth  and  Augusta 
roads,  from  Port  Wentworth  to  the  county 
line,  shall  be  begun  not  later  than  five 
months  after  the  signing  of  the  contract 
and  completed  within  htne  months  after 
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such  signing.  Work  on  the  Eoulsville  road, 
from  the  limits  of  the  city  of  Savannah  to 
the  county  line,  shall  be  begun  within 
thirty  days  after  the  signing  of  the  con¬ 
tract  and  completed  within  seven  months 
thereafter.  Work  on  the  Ogeecheo  road, 
from  the  limits  of  the  city  of  Savannah  to 
the  county  line,  shall  be  begun  within  thirty 
days  from  the  signing  of  the  contract  and 
completed  within  seven  months  thereafter. 
Work  on  the  Tyhee  road  shall  he  beguij 
within  thirty  days  after  the  signing  of  the 
contract  and  completed  within  one  and  one- 
half  years  thereafter. 

Further  information,  detail  plans  and 
specifications  can  be  had  by  reference  to 
this  ofHce  and  such  plans  and  speciiicationa 
are  on  file  in  this  ofllce  and  open  to  inspec¬ 
tion. 

Bidder's  bond,  check,  etc.  There  must 
accompany  each  proposal  or  bid,  a  certi¬ 
fied  check,  payable  to  the  order  of  the  Com¬ 
missioners  of  Chatham  County,  Georgia,  In 
a  sum  equal  to  five  per  cent.  (5%)  of  the 
total  of  any  bid,  or  a  bidder’s  bond  in 
like  sum,  acceptable  to  the  county  commis¬ 
sioners  with  a  surety  company  as  surety, 
which  has  a  regular  established  agency 
at  Savannah,  Georgia. 

The  county  re-serves  the  right  to  rejMt 
any  and  all  bids. 

OLIVER  T.  BACOX,  C.  C.  C. 

A.  B  AIOORE,  C.  C.  C. 

ALBllRT  WYLLY,  C.  C.  C. 

HARVEY  GRANGER.  C.  C.  C. 

A.  W.  SOLOMON’  O  o 


Bids:  April  9. 

Water  Main 

Ward’s  Island,  N.  T. 

Sealed  proposals  for  Water  Main,  Man¬ 
hattan  State  Hospital,  Ward's  Island,  N.  Y., 
will  be  received  by  the  State  Hospital  Com¬ 
mission  at  the  Capitol.  Albany,  N.  Y..  until 
3  o’clock  P.M.  on  Wednesday,  April  9,  1919, 
when  they  will  be  publicly  opened  and  read. 
Proposals  shall  be  enclosed  in  an  envelope 
furnished  by  the  State  Architect,  sealed  and 
addres.sed,  and  shall  be  accopmanied  by  a 
certified  check  in  the  sum  of  five  per  cent. 
(5%)  of  the  amount  of  the  proposal.  The 
contractor  to  whom  the  award  is  made  will 
be  required  to  furnish  surety  company  bond 
In  the  sum  of  fifty  per  cent.  (50%)  of  the 
amount  of  the  contract  within  thirty  (30) 
days  after  official  notice  of  award  of  con¬ 
tract  and  In  accordance  with  the  terms  of 
Specification  No.  2465  including  Addenda 
No.  1.  The  right  Is  reserved  to  reject  any 
or  all  bids.  Drawings  and  specifications 
may  be  consulted  at  the  Manhattan  State 
Hospital,  Ward’s  Island.  N.  Y.,  at  the  New 
York  Office  of  the  Department  of  Archi¬ 
tecture,  Room  1715  Tribune  Building,  and 
at  the  Department  of  Architecture,  Capitol, 
Albany,  N.  Y.  Drawings  and  specifica¬ 
tions  and  blank  forms  of  proposal  may  be 
obtained  at  the  Department  of  Architecture, 
Capitol.  Albany,  N.  Y.,  upon  reasonable 
notice  to  and  In  the  discretion  of  the  State 
Architect,  L.  P.  Pilcher,  Capitol,  Albany, 
N.  Y. 

Dated:  March  24.  1919. 

E.  S.  ELWOOD, 

Secretary,  State  Hospital  Commiasion. 


TREASXTRY  DEPARTMENT.  Supervis¬ 
ing  Architect’s  Office,  Washington.  D.  C.. 
March  24,  1919, — Sealed  proposals  will  be 
received  at  this  office  until  3  p.m.,  April  21. 
1919,  and  then  opened,  for  alterations  at 
the  U.  S.  Post  Office  and  Court  House, 
Erie.  Pa.,  In  accordance  with  the  specifica¬ 
tion  and  drawings  mentioned  therein,  copies 
of  which  may  be  had  at  this  office  or  at 
the  office  of  the  Custodian,  In  the  discretion 
of  the  Supervising  Architect.  Jas.  A.  Wet- 
more.  Acting  Supervising  Architect. 
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Bids:  .Xpril  17. 

Highway  Work 

LITTLE  ROCK  A.\l»  HOT  SPRINGS 
HIGHWAY 

Little  Rock,  Ark. 

Notice  Is  hereby  given  that  sealed  bids 
will  be  received  at  the  otlice  of  the  State 
Highway  l)ei>artment.  Little  Rock.  Arkan¬ 
sas.  until  2  I’.M.,  April  the  17th.  1919,  when 
they  will  he  publicly  opened  and  read. 

The  work  contemplated  under  the  con¬ 
tract  Is  the  building  of  a  highway  about 
55  miles  in  length,  from  Little  Rock  to  Hot 
Springs,  Arkan.sas.  and  the  surfacing  of 
same  with  concrete  or  asphalt  including 
culverts  and  bridges. 

The  plans  contemplate  a  '30  foot  roadbed, 
18  feet  paved  way,  and  concrete  culverts 
and  bridges,  except  for  the  small  culverts 
which  will  be  of  vitrified  tile. 

The  work  has  been  divided  into  two  16 
mile  sections  and  one  21  mile  section.  Bids 
are  invited  on  each  section  and  as  a  whole. 

Bids  will  be  compared  on  a  basis  of  the 
engineers  estimates  as  follows: 

Clearing  and  grubbing .  74  acres 

Earth  work . 492,000  Cu.Yda 

Loose  rock  . 110,000  *' 

Solid  rock  .  14.000 

12"  culverts  .  905  Ft. 

18"  culverts  .  70  ’’ 

24"  culverts  .  2,310  ’’ 

30"  culverts  .  1.015  ’’ 

Plain  concrete  In  headwalls.  392  Cu.Yds. 
Reinforced  concrete  in  cul¬ 
verts  and  bridges .  1,994  ’’ 

Fences  to  be  moved .  4.900  Rods 

Paving  . 746.900  Sq.Yds. 

As  an  alternate  for  cement  base 
Gravel  or  macadam,  base 

haul  0-1  mile  .  78-.150  Cu.Yds. 

Gravel  or  macadam  base 

haul  1-2  mile  .  45,885  ’’ 

Gravel  or  macadam  base 

haul  2-3  mile .  25,016 

Gravel  or  macadam  base 

haul  3-4  mile .  29,330 

Gravel  or  macadam  base 

haul  4-5  mile  .  10.745 

Plans  and  specifications  are  on  file  at  the 
office  of  the  County  Clerk  In  the  Court 
House  In  Hot  Springs.  Benton  and  Little 
Rock  and  may  be  seen  there. 

Blue  prints  of  alignment  and  grade  and 
bridges  comprising  53  sheets  may  be  se¬ 
cured  from  the  engineers  for  38.00.  Specifi¬ 
cations  may  be  secured  from  the  engineers 
free  of  cost. 

The  right  is  reserved  to  reject  any  or  all 
bids. 

Board  of  Commissioners, 

Little  Rock — Hot  Springs  Highway. 

W.  S.  SORRELS,  Pres. — Hot  Springs. 

E.  O.  BAOLEY.  Secty. — Little  Rock. 

GEO.  F.  BUZBEE. — Benton 

LUND  AND  HILL,  Engra. 

Little  Rock,  Arkansas. 


Bids:  April  17. 

Paving 

Cohoes,  N.  T. 

Sealed  proposals  will  be  received  on  the 
17th  day  of  April,  1919.  at  2  P.M..  in  the 
Mayor’s  Office.  City  Hall,  Cohoes,  N.  T., 
for  the  paving  of  Manor  Avenue,  from  Inter¬ 
section  North  Mohawk  street  to  City  line, 
brick,  bltulltic,  tarvls,  or  concrete.  Certi¬ 
fied  check  10%  of  amount  of  hid  itiust  ac¬ 
company  proposal.  Successful  bidder  must 
file  bond  60%  of  amount  of  contract. 

EUGENE  M.  HERBERT, 

Secretary. 
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Bids;  April  22. 

Road  Improvements 

Kalrm.  X.  J. 

Notlc»?  is  hereby  given  that  waled  bldH 
will  be  received  by  the  Board  of  Chosen 
FYeeholders  of  the  County  of  Salem  for 
the  reconstruction  of  Malaga-Penn  Grove 
Itoad.  71  h  Section,  in  the  Borough  of  I’enns- 
grov»»  and  Township  of  Upper  I'enns  Neck, 
in  the  County  of  Salem  with  a  Bituminous 
dressing  (Sheet  Asphalt)  upon  a  Macadam 
foundation;  estimated  amount  of  surface 
pavement  required  is  27.804  scpiare  yards,  of 
foundation  27.804  s<|uare  yards  ;  and  oi>enea 
and  read  In  public  at  the  Freeholders  Boom. 
Court  House,  Salem.  X.  J.,  on  Tuesday. 
April  22,  1919,  at  eleven  A.M. 

Itrawings,  specltlcations  and  forms  of 
bid,  contract  and  bond  for  the  proposed 
work,  prepared  by  Howard  B,  Keashey, 
County  Knglneer,  and  approved  by  the  State 
Highway  Commission  have  been  filed  in 
the  ofilce  of  the  said  engineer  at  Salem,  N. 
J.,  and  of  said  Commission  at  Trenton.  N. 
J..  and  may  be  Inspected  by  prospective 
bidders  during  business  hours.  Bidders 
will  be  furnished  with  a  copy  of  the  speci¬ 
fications  and  blue  prints  of  the  drawing 
by  the  engineer  on  proper  notice  and  pay¬ 
ment  of  the  coat  of  preparation.  Bids  must 
be  made  on  tlie  Standard  propo.sal  forms 
In  the  manner  designated  therein  and  re¬ 
quired  by  the  specifications,  must  be  en¬ 
closed  in  sealed  envelopes,  bearing  the 
name  and  address  of  bidder  on  the  outside, 
addressed  to  I.  C.  Smashey,  Clerk  of  said 
Board  and  must  be  acompanied  by  a  certi¬ 
fied  check  for  not  less  than  $1000.00  and  be 
delivered  at  the  place  and  on  the  hour 
above  named.  The  Standard  proposal 
form  is  attached  to  the  specifications, 
copies  of  which  will  be  furnished  on  appli¬ 
cation  to  engineer. 

By  order  of  the  Board  of  Chosen  Free¬ 
holders  of  the  County  of  Salem. 

I.  C.  SMASHKY, 

Clerk. 


Bids:  ,\prll  17. 

Sewer  Construction 

rawtu»’ket.  R.  I. 

Sealed  proposals  for  building  sewers  In 
I’leasant  Street  and  on  the  Oak  Hill  Avenue 
Plat  will  be  received  at  the  offlee  of  tho 
City  Engineer,  Masonic  Building.  Paw¬ 
tucket.  R.  I.,  until  10  o'clock  of  Thursday, 
April  17,  1919. 

The  work  consists  of  the  furni.shing  of 
all  materials  and  the  building  of  about 
1200  ft.  of  segment  block  sewer,  33  and 
45  in.  in  diameter,  about  160  ft.  of  20-in. 
brick  sewer,  about  2000  ft.  of  pipe  sewer 
varying  in  diameter  from  10  In.  to  24  in., 
with  the  nece.ssary  catch-basins  and  man¬ 
holes. 

Plans  and  specifications  can  be  obtained 
from  the  City  Engineer. 

A  bond  for  the  faithful  execution  of  the 
contract  will  be  rt'quired  from  the  success¬ 
ful  bidder. 

Tbe  Commissioner  of  Public  Works  re¬ 
serves  the  right  to  reject  any  or  all  bids. 

ISAAC  GIEL. 

Commissioner  of  Public  Works. 
Pawtucket,  R.  I. 

March  21,  1919. 


U.  S.  ENGINEER  OFFICE,  Room  601. 
Army  Building.  39  Whitehall  Street,  New  j 
York  City. — Sealed  proposals  will  be  re¬ 
ceived  here  until  12  M..  April  29,  1919. 
and  then  opened,  for  dredging  In  Wood- 
bridge  Creek,  Raritan  Bay  and  Key^rt 
Harbor,  N.  J.  Bids  for  any  or  all  of  these 
works  will  be  considered.  Fu»-ther  infor-  | 
mation  on  application. 


Bids;  April  16. 

Bridge  Structure 

Sl'B.STRUCTl’RE  AND 
SUPERSTRUCTURE 
St'HERZER  KOUMNO  ElhT  BRIBGE 
AND  APPROACHES 
CITY  OF  OSHKOSH.  WISCONSIN 
Sealt'd  proposals  will  be  received  by  the 
Board  of  Pul>llc  Works  of  the  City  of  Osh¬ 
kosh,  at  the  City  Hall,  until  12  o’clock  noon 
of  April  16.  1919,  for  the  construction  of 
a  new  bridge,  to  replace  the  present  bridge, 
across  the  Fox  River  at  tlregon  and  Jack- 
son  Street. 

Proposals  shall  be  made  for  the  removal 
of  the  existing  bridge  substructure,  the 
construction  of  the  piers,  fenders,  abut¬ 
ments,  retaining  walls,  hand  railing,  filling 
and  paving  the  approach  roadway,  walks 
and  constructing  and  erecting  complete, 
ready  for  operation  and  traffic,  a  deck 
highway  bridge  superstructure  consisting 
of  six  approach  spans  and  one  Scherzee 
Rolling  Rift  Span,  having  a  total  length 
of  470  feet  face  to  face  of  abutments,  and 
a  width  of  38  feet  center  to  center  of  side¬ 
walk  hand  rails.  All  work  shall  be  fully 
completed  and  the  bridge  in  service  on  or 
Itefore  January  1,  1920. 

Printed  forms  for  these  proposals,  giving  ^ 
estimates  of  quantities  an<i  information  re¬ 
lating  to  the  work,  contracts  and  contract 
bonds  and  plans  and  specifications  of  all 
Itortlons  of  the  work  may  be  had  upon  ap¬ 
plication  to  the  Board  of  I’ubllc  Works  of 
the  City  of  Oshkosh,  accompanied  by  check 
to  the  order  of  the  City  of  Oshkosh,  for 
the  sum  of  Five  Dollars  for  each  set 
thereof.  No  bid  will  be  considered  unless 
accompanied  by  the  contract  and  bond  pro¬ 
vided  by  the  city,  completely  executed,  with 
the  exception  of  the  signatures  on  the  part 
1  of  the  city.  The  amount  of  the  bond  sub-  | 
I  mitted  shall  be  the  entire  contract  price ;  i 
and  the  right  is  hereby  reserved  to  reject  ! 
any  and  ail  bids. 

WM.  F.  I'ORATH 
G.'H.  RANDAUI.. 

AUBERT  MARCH 
FREDERIC  J.  EATON 
BOARD  OF  PUBLIC  WORKS, 

1  City  of  Oshkosh,  Wisconsin. 

1  SCHERZER  ROLLING  LIFT  BRIIXIE 

I  COMI’ANY,  Engineers. 

March  27.  1919. 

Bids:  Ai>rll  1.5  . 

Dredging 

FORMATION  OF  SECTION  OP  INI..AND 
WATERWAY  CONNECTING  BARNEGAT 
BAY  WITH  THE  MANASQUAN  RIVER 
OFFICE  OF  BOARD  OP  COMMERCE 
AND  NAVIGATION 

State  House,  Trenton,  N.  J. 
Sealed  proposals  for  dredging  a  section 
.  of  the  proposed  Inland  Waterway  connect- 
I  ing  Barnegat  Bay  with  the  Manasciuan 
River  will  be  received  at  this  otfice  at  12 
1  o'clock  noon  April  15,  1919.  and  then  pub- 
;  licly  opened.  About  $25,000.00  is  available 
for  this  work.  The  right  is  reservedto  re- 
I  ject  any  or  all  bids,  or  to  waive  Informality 
in  any  bid  if  it  may  appear  to  the  advan- 
I  tage  of  the  State  to  do  so. 

'  Further  information  on  application. 

VICTOR  GELINEAU, 

Director. 

1  March  25.  1919. 


Bids:  April  23. 

Concrete  Stand  Pipe 

Kan^.i  City  M- 

Sealed  protiosals  will  be  r. . . 
I’urchasing  Agent  of  I'ity  '  jy 

sourl,  at  his  otfice  in  the  City  H;,])’  ^ 

2  o’clock  p.m.  of  April  2.1.  Un  <,  for 
ing  and  erecting  a  reinforced  concrete 
pipe  of  1,000.000  gallon  caio.  i:y  at  7*;th 


U.  S.  ENGINEER  OFFICE.  WHEELING. 
W.  VA. — Sealed  proposals  will  be  received 
here  until  11  A.M.  (Elastern  time),  April 
17.  1919,  and  then  ooened,  for  furnishing 
and  delivering  river-wall  valve  jacks  for 
Dams  Noa  23,  25  and  27,  Ohio  River.  In¬ 
formation  on  application. 


&  Holmes  Street.  Kan.sas  (’iiy  Mis,H„uri 
All  proiK).>-aIs  shall  lie  based  ni,,,,,  j„„j 
be  in  accordance  w  ith  the  g.  ru  ral  siieo  fi 
cations  approved  by  the  Board  of  Klre  ai  i 
Water  Commissioners  and  on  ii|e  in  ih,. 
otfice  of  said  Board. 

Copies  of  Instructions  to  Bidders,  piars 
and  Specifications.  Form  of  I’roinisai.  Form 
of  Contract  and  Form  of  Bond  can  h,. 
cured  by  communicating  with  the  I'unhas. 
ing  Agent  or  the  Chief  Engineer  and  Suiur- 
intendent  of  the  Water  Department. 

I’roposals  shall  lie  made  upon  the  forms 
attached  to  specifications  atid  enclosied  in 
a  sealed  envelope  and  addressed  to  the 
Uurchasing  Agent,  City  Hall,  Kans.as  City 
Mis.souri,  and  marked  on  the  outside  Pro¬ 
posal  for  1  Million  Gallon  Reinforced  Con¬ 
crete  Stand  Pipe,  76th  &  Holmes  .Street" 

Each  bid  shall  be  accomjianied  by  City 
Comptroller’s  receipt  for  deposit  of  cash  or 
certified  check  drawn  on  a  solvent  Kansas 
City  hank  or  trust  company,  made  payable 
to  the  City  Comptroller,  in  the  amount  of 
$1500.00,  which  deposit  shall  be  forfeited 
to  the  City  In  case  the  bidder,  if  successful, 
shall  fail  or  refuse  to  enter  into  the  con¬ 
tract  and  bond  within  ten  (10)  days  after 
award  of  contract. 

The  Board  of  Fire  and  Water  Commis¬ 
sioners  reserves  the  right  to  reject  any  and 
all  bids  or  to  waive  any  Informality  or  ir¬ 
regularity  in  any  bid.  when  it  shall  appe.ar 
to  the  interest  of  the  City  to  do  so. 

J.  n.\Y  SAMUEL 
Purchasing  Agent. 

Bids:  April  18.  ~ 

Metering  Feed  Water  Heater 

DEPARTMENT  OF  PUBIAC  SERVICE 
BUREAU  OF  WATER  WORKS 
IMPROVEMENT 
CONTRACT  NO.  1  10 

City  of  Akron.  Ohio 

Sealed  bids  for  Furnishing  Metering  Feed 
Water  Heatei^  will  be  received  at  the  office 
of  the  Director  of  Public  Service,  I'el.e 
ware  Building,  Akron,  Ohio,  until  twelve 
o’clock  noon.  Central  .Standard  Time,  of 
Friday  the  eighteenth  day  of  Aiiril.  R'lS, 
at  which  time  and  place  they  will  be  pub¬ 
licly  opened  and  read. 

The  contract  Includes  the  furni.»hing  of 
one  vertical  open  metering  feed  water 
heater,  meter  to  be  equipped  with  Indicat¬ 
ing.  recording,  and  Integrating  device,  ex¬ 
haust  steam  to  be  supplied  to  heater  at  ap¬ 
proximately  three  pounds  back  pressure. 

All  proposals  must  be  made  on  the  hlanl! 
forms  furnished  by  the  City  :  each  propos.i! 
must  be  accompanied  by  a  certified  check 
on  some  solvent  bank  In  the  sum  of  One 
Hundred  Dollars  ($100.00). 

A  satisfactory  l>ond  In  the  sum  of  fifty 
(50)  per  cent,  of  the  amount  of  the  con¬ 
tract  wilt  be  required  of  Hie  successful 
bidder. 

The  specifications  and  the  jiropo-sal,  con¬ 
tract  and  bond  forms  may  he  seen  at  the 
office  of  the  director,  or  copies  may  l>e  ob¬ 
tained  from  the  Bureau  of  Water  Works 
Improvement,  102  E.  Milt  St.,  Akron,  Ohio- 

The  right  is  reserved  to  reject  any  or  »ll 
bids. 

H.  S.  MOILSE, 
Director  of  Public  Serxdca 
H.  H.  FROST, 

Superintendent  Water  Workt 

Q.  O.  DIXON,  Engineer. 
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Road  Work 

ST\TK  OF  UHOI>K  ISLAND 

ct\ti  hoard  of  pubi-ic  roads  . 

Pro\Mdenci*.  U.  I. 

SeaUiI  i.ioiHjsalH  for  the  furnishlnK  and 
nnlviiiK  "f  4*5.000  nallons  of  asphaltic  oil 
r  of  r.  fi!i-  <i  tar  to  the  macadam  sections  of 
c.aie  l.i>:l>«ay  in  Rhode  Island  will  be  re- 
‘  ivtd  I'.v  tlie  State  Board  of  Public  Roads 
its  olluc.  Slate  House.  Providence.  R. 
1  until  12  o’clock  noon  on  Wednesday, 
tpril  '*•  which  time  they  will  be 

opened  and  read  In  public. 

The  roads  to  be  treated  are  divided  Into 
three  divisions  and  separate  bids  will  be 
received  for  furnishing  and  applyinn  of  oil 
or  of  tar  to  the  roads  In  each  division. 

Hid.s  must  be  made  upon  forma  furnished 
l,v  the  Board. 

’  Ml  bids  must  be  accompanied  by  a  certi¬ 
fied  check  for  J200.00  payable  to  the  State 
of  Khode  Island. 

The  Board  reserves  the  rlRht  to  reject 
anv  and  all  bids. 

Korma  of  specifications,  proposal  and  con¬ 
tract  may  be  obtained  at  the  office  of  the 
.Stale  Board  of  Public  Roads.  Providence, 
R  T.,  on  and  after  Tuesday.  April  1.  l»19. 
lietween  the  hours  of  9  A.M.  and  5  P.M.. 
'taturdavs  between  9  A.M.  and  12  M. 
STA’TK  BOARD  OF  Pl’BLlC  ROADS 
ARRAM  I..  ATWOOD 
BKNJAMIN  F.  ROBINSf)N 
FRANK  COT.F, 

MIOHAKL  VAX  BKPRFN 
J.  HKNRY  WOODARD 
Bids:  April  11. 

Street  Paving 

Loral;>.  Ohio. 

Sealed  proposals  will  be  received  by  R. 
Winthroii  I’ratt,  reiiresentinjr  It.  S.  Ship- 
pinif  Board,  KmeiRency  Fleet  Corporation, 
for  the  construction  of  approximately  27.- 
enn  s(|uare  yards  of  concrete  street  pavinR. 
until  twelve  o’clock  noon  of  the  11th  day 
of  April,  1919,  at  which  time  they  will  be 
publicly  opened  and  read  In  the  Council 
Chamber.  City  Hall,  Lorai  .  Ohio. 

T’lans  and  specifications  tor  the  proitosed 
work  may  be  obtained  at  the  office  of  R. 
Winthrop  Pratt,  814  Hippodrome  Building, 
Cleveland.  Ohio.  Said  specifications  pro¬ 
vide  for  the  grading,  draining  and  paving 
of  streets  in  the  Federal  Home  Building 
Company’s  Allotment,  lairain,  Ohio. 

The  right  is  reserved  to  reject  any  or  all 
bids,  waive  any  informalities  in  the  bids 
recelvpfl  and  to  accept  any  bid  which  Is 
deemed  most  favorable  to  the  1^.  S.  Ship¬ 
ping  Board. 

R,  WINTHROP  PRATT. 
T./Ocal  Project  Rngineer. 
Rids  AprifTF  ■ 

Excavation  and  Grading 

Pawtucket,  R.  I. 

Sealed  proposals  addressed  to  the  Com- 
mis.sloner  of  Public  Works  and  endorsed 
l’ro|>osal8  for  Grading  will  be  received  at 
the  office  of  City  Knglneer  in  Masonic 
Builditig,  until  10  o'clock  of  Tuesday,  April 
15.  1919. 

Plans  can  be  seen  at  the  office  of  the  City 
Kngineer.  The  amount  of  material  to  be 
excavated  is  approximately  19,000  cubic 
yards. 

A  certified  check  for  the  sum  of  $200.00 
made  payable  to  John  B.  Reilley,  City 
Trea.siirer,  must  accompany  each  bid  and  a 
surety  bond  for  the  sum  of  $2000.00  will 
be  reipiired  from  the  successful  bidder. 

Tl  ■  Pnmmissioner  of  Public  Works  re- 
serv  the  right  to  reject  any  or  all  bids. 

ISAAC  GILL, 

Gommlssloner  of  Public  Works. 

Pa  M  ticket,  R.  I. 

rch  27,  1919, 
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Bids:  April  9. 

Dining  Room  Accommodation* 

Ward’s  Island,  N.  Y. 

Sealed  proposals  for  Construction,  Heat¬ 
ing.  Sanitary  and  Klectric  Work.  Dining 
Room  Accommodations  for  Patients  In 
Main  Building.  Manhattan  State  Ho.'^pital, 
Ward’s  Island.  X.  Y,.  will  be  received  by 
the  Hospital  Commission,  Capitol,  Albany. 
N.  Y..  until  3  o’clock  P.M.  on  Wedne.sdiiy, 
April  9,  1919,  when  they  will  be  publicly 
opened  and  read.  Propo.sals  shall  be  enclosed 
in  an  envelope  furnished  by  the  State 
Architect,  sealed  and  addres.sed.  and  shall 
be  accompanied  by  a  certified  check  In  the 
sum  of  five  per  cent  (59?,)  of  the  amount 
of  the  proposal.  The  contractors  to  whom 
the  awards  are  made  will  be  required  to 
furnish  surety  company  bonds  In  the  sum  of 
fifty  per  cent.  (50%)  of  the  amount  of  the 
contract  within  thirty  (30)  days  after  of¬ 
ficial  notice  of  award  of  contract  and  ^ 
accordance  with  the  terms  of  Specifications 
Xo.  3124,  including  Addenda  dated  March 
12.  1919,  Xo.  3132,  Xo.  3133  and  Xo.  3134. 
The  right  is  reserved  to  reject  any  or  all 
bids.  Drawings  and  specifications  may  be 
consulted  at  the  Manhattan  State  Hospital, 
Ward’s  Island,  N.  Y.,  at  the  New  York 
Office  of  the  Department  of  Architecture. 
1715  Tribune  Building  and  at  the  Depart¬ 
ment  of  Architecture,  Capitol.  Albany.  X. 
Y.  Drawings  and  specifications  and  blank 
forms  of  proposal  may  be  obtained  at  the 
Department  of  Architecture,  Capitol,  Al¬ 
bany,  X.  Y.,  upon  reasonable  notice  to  apd 
In  the  discretion  of  the  State  Architect.  L. 
F.  Pilcher,  Capitol,  Albany,  N.  Y. 

Dated:  March  20,  1919. 

E.  S.  ELWOOD, 

Secretary,  State  Hospital  Commission. 


Bids:  April  22. 

Drainage 

Crowley,  Ta. 

.Sealed  hid.s  will  be  received  by  the  lota- 
Ix)ngpolnt  Dralnag*-  District,  at  the  office 
of  Merrill  Bernard.  Civil  Engineer,  Crowley, 
lAUisiana,  on  the  following  work  in  Ac.idia 
Parish,  Louisiana. 

Approximately  495,000  cu.yd.  of  ex¬ 
cavation.  In  the  construction  of  60  miles 
of  drainage  ditches. 

Bids  will  he  opened  at  2  P.M.,  April  22, 
1919.  AH  bids  must  be  accompanied  by  a 
certified  check  made  payable  to  the  Board 
of  Commissioners,  Iota-lA>ngpoint  Drainage 
District,  for  the  sum  of  $1000. 

Contractors  may  .see  plans  and  specifica¬ 
tions  at  the  office  of  the  engineer. 

All  bids  must  be  made  on  blank  form 
accompanying  the  specifications.  The  right 
Is  reserved  to  reject  any  or  all  bids. 
lOTA-LOXGPOINT  DRAINAGE  DISTRICT 
I-.  F.  MILNER. 

President. 


PROPOSALS  FOR  I^EVEE  WORK. — 
Office  of  the  Secretary,  Mississippi  River 
Commission,  1311  International  Life  Build¬ 
ing.  St.  Louis,  Mo. — Sealed  proposals  will 
be  received  here  until  11  A.M..  .Xpril  23. 
1919,  for  constructing  about  290,000  cu.yd. 
of  earthwork  (210,000  cu.yd.  hydraulic  fill 
in  old  borrow  pits :  and  80,000  cu.yd.  levee 
enlargement)  In  the  Lima  I-ake  Drainage 
District,  Ill.  Further  Information  on  ap¬ 
plication. 


PROPOSAI„S  FOR  STERN  WHEEL 
STEEL  TOWBOAT  "CAPTAIN  CHAS.  D. 
HARRIS.” — Office.  Mississippi  River  Com¬ 
mission,  1st  and  2nd  Districts,  Custom 
House,  Memphis,  Tenn. — Sealed  proposals 
will  be  received  here  until  11  A.M.,  April 
25,  1919,  and  then  opened,  for  furnishing 
one  stern  wheel  steel  towboat.  Further 
Information  ofi  application. 
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I’,  S.  E.NGl.NEER  OFFICE,  Room  601, 
.\rmy  Building.  ,19  Whitehall  Street.  New 
York  City. — Sealed  proiMisc.ls  will  bo  re¬ 
ceived  here  until  12  M.,  .\pril  28,  1919,  and 
then  op«'ned.  for  dredging  in  Staten  Island 
Sound.  N.  Y.  and  X.  J.  Further  informa¬ 
tion  on  application. 


PROPOSALS  FOR  HIRE  OF  ROCK 
DRILLI.Xtl  PLA.N’T  AND  FOR  DREDGING. 
— C.  S.  Knglneer  Office,  Buffalo.  X.  T. — 
Sealed  proposals  will  be  re«-eived  here  until 
11  A.M.,  April  16.  1919,  and  then  opened, 
for  hire  of  nnk  drilling  plant  and  for 
dredging  In  Buffalo  River  Entrance  Chan¬ 
nel.  Buffalo  Harbor,  .X.  Y.  Further  In¬ 
formation  on  upi>llcatlon. 


I’ROPOSALS  FOR  LEVEE  WORK.— 
Office  of  the  Secretary,  .Mississippi  River 
Commission,  1311  International  Life  Build¬ 
ing,  St.  lyouls.  Mo. — Sealed  proposals  will 
be  received  here  until  11  A.M.,  April  23. 
1919.  for  constructing  about  110,000  cu.yd. 
of  earthwork  (75.000  cu.yd.  hydraulic  fill 
In  old  borrow  pits;  and  35,000  cu.yd.  levee 
enlargement)  in  the  Hunt  Drainage  Dist  , 
Ill.  Further  Information  on  application. 


PROPOSALS  For  DREDGIXt^f. — C.  S 
Kngineer  Office,  .lacksonville.  Fla.  Sealed 
pmtmsals  will  be  received  here  until  12 
o’clock,  noon.  May  3.  1919,  and  then  opened, 
for  dredging  In  Miami  Harbor  (Blscayne 
Bay),  Fla.  Further  information  on  a))|>li- 
cation. 


PROPOSALS  FOR  QCARTKRS  for 
eight  married  officers.  Office  Quartermas¬ 
ter.  West  Point.  X.  Y.  Sealed  proposals 
will  be  received  here  until  12  M..  April  28. 
1919,  and  then  opened  for  construction  of 
Quarters  for  Eight  Married  Officers.  In¬ 
formation  on  application. 


PROPOSALS  FOR  RE.MOVING  WRECK 
— II.  S.  Engineer  Office,  540  Federal  Build¬ 
ing,  Buffalo,  N.  Y. — Sealed  proposals  for 
removing  wreck  of  Steamer  Tempest  from 
Erie  Harbor,  Pa.,  will  be  received  here 
until  11  A  .M.,  April  10,  1919,  and  then 
opened.  Information  on  application. 


U.  S.  ENGINEER  OFFICE.  NEW  LON 
DON,  CONN. — Sealed  proposals  will  be  re 
celved  here  until  2  p.m.,  .\prll  8.  1919.  and 
then  opened,  for  annual  mnintenan<'e 
dredging  In  Connecticut  River,  below  Hart¬ 
ford.  I'lirther  Information  on  a|>plic.'itlon. 


PROPOSAL  FOR  FURNISHING  AND 
PLACING  .SOIL  AND  SOD— Office  I’.  .S. 
Engineer,  Galveston.  Texas. — Sealed  pro¬ 
posals  will  be  received  here  until  1 2  o’clo<  k 
M..  April  23,  1919.  and  then  opened,  for 
furnishing  and  placing  soil  and  sod  at  the 
IT.  S.  Reservation.  Fort  Crockett,  Galves¬ 
ton.  Texas.  Further  information  on  ap¬ 
plication. 

Bids:  April  7. 


Bids:  April  8. 

Bridge  Letting 

Lewisburg,  W.  Va. 

Bids  will  be  received  by  the  County 
Court  of  Greenbrier  Coiint.v  until  noon, 
April  8,  for  the  construction  of  a  bridge 
across  (Nilberson  Cre«‘k,  in  the  Williams¬ 
burg  District  of  said  County.  Alternate 
plans,  preparcfl  by  the  contractors,  will  be 
accepted,  as  well  as  bids  baaed  on  plans 
and  specifications  supplied  by  the  Court, 
and  In  both  rases  plans  and  bids  will  be 
submitted  covering. 

First;  A  bridge  of  2  spans.  30  ft.  each.  12 
ft.  roadway,  and 

.Becond :  One  span,  50  ft.,  of  the  same 
width  roadway. 

Detail  Information  may’  b«'  had  on  re¬ 
quest  fron  Frank  K.  Rader,  County  Road 
Engineer,  I.,ewisburg,  W.  Va. 

The  County  Court  reserves  the  right  to 
reject  any  and  all  bids. 

FRANK  K.  RADER, 
County  Road  Engineer 
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Bids:  April  24. 

Des  Plaines  River  Sewage 
Treatment  Works 

DES  PLAINES  RIVER  SEWAGE  TREAT- 
THE  SANITARY  DISTRICT  OF 

CHICAGO  I 

'  Chicago,  Ill.  I 

Sealed  proposals,  endorsed  “Proposals  for! 
Des  Plaines  River  Sewage  Treatment 
Works”  will  be  received  by  the  Clerk  of 
the  Sanitary  District  of  Chicago,  at  the 
office  of  said  Sanitary  District,  Room  700, 
Number  910  South  Michigan  Avenue,  Chi¬ 
cago,  Illinois,  until  12  noon,  standard  time, 
on  Thursday,  April  24,  1919,  and  will  be| 
opened  publicly  by  the  Board  of  Trustees  j 
of  said  Sanitary  District  at  a  meeting  to  bej 
held  on  that  day  or  at  the  first  meeting 
thereafter. 

The  work  for  which  tenders  are  invited 
includes  the  following  divisions: 

Division  A. — Sewage  Treatment  Plant  I 
This  includes  excavation,  concrete,  rein¬ 
forcing  steel,  cast  iron  piping,  gate  valves, 
tile  piping,  and  miscellaneous  material  and 
equipment  to  construct  an  activated  sludge 
plant. 

Division  C. — Structural  Steel. 

This  Includes  the  furnishing  of  steel 
columns,  roof  trusses,  purlins,  lintels,  crane 
girders,  crane  rails,  floor  beams,  wall 
plates,  anchors,  bolts,  washers,  etc.,  shop 
painted. 

Division  N. — Traveling  Crane. 

This  includes  the  furnishing  of  a  hand 
traveling  crane. 

Division  O. — Pumping  Machinery. 

This  includes  the  furnishing  of  three  (3) 
14  inch  centrifugal  pumps  (in  accordance 
with  desigrns  submitted  by  the  Sanitary 
District)  and  miscellaneous  appurtenances. 
Division  P. — Electrical  Equipment. 
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This  includes  three  (3)  vertical  shaft, 
squirrel  cage  induction  motors,  each  50 
H.P. ;  four  (4)  horixontal  shaft,  slipping 
wound  rotor  motors,  each  150  H.P. ;  two  (2) 
horizontal  shaft  squirrel  cage  induction  mo¬ 
tors,  comprising  one  (1)  at  75  H.P.  and 
one  (1)  at  30  HP.;  four  (4)  300  K.V.A 
transformers,  oil  switch  equipment  and 
miscellaneous  appurtenances. 

Division  R. — Blowera 

This  includes  furnishing  six  (6)  blowers 
of  the  horizontal  hydro-turbine  type. 
Division  V. — Sluice  Gates. 

This  includes  furnishing  miscellaneous 
sluice  gates  with  floor  stands  and  appur¬ 
tenances. 

Division  W. — Venturi  Meters. 

This  includes  furnishing  miscellaneous 
sewage  and  air  eVnturl  meters  with  re¬ 
cording  and  indicating  apparatus. 

The  wor’.:  :»illed  for  under  Division  A  is 
to  be  furnished  and  erected  complete,  with 
appurtenances,  as  shown  on  the  detailed 
plans  and  specifications,  at  the  Des  Plaines 
Sewage  Treatment  Works  of  The  Sanitary 
District  of  Chicago,  Broadview,  Illinois. 

The  equipment  or  material  called  for 
under  Divisions  C,  N,  O,  P,  R,  V,  W,  is  to 
be  delivered,  freight  prepaid,  on  board  cars, 
the  Chicago  and  Northwestern  Railway, 
Maywood,  Ill. 

Proposals  may  be  made  on  one  division 
oc  any  number  of  divisions,  complete,  but 
not  on  any  part  of  any  one  division.  A  pro¬ 
posal  may  also  be  made  on  all  divisions 
as  an  entirety. 

All  proimsals  must  be  made  on  blank 
forms  of  proposal  furnished  by  said  Sani¬ 
tary  District  and  shall  be  made  in  accord¬ 
ance  with  and  conform  to  all  of  the  terms 
and  conditions  set  forth  in  “Requirements 
for  Bidding  and  Instructions  to  Bidders” 
attached  thereto. 

|1  Specifications,  forms  of  proposal  and 
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plans  may  be  obtained  upon  . 
following  amounts  at  the  o 
Sanitary  District,  which  sum 
deposited  shall  be  refunded 
and  specifications  are  returned 
dition  within  thirty  days  f.. 
opening  of  bids. 

Specifications  and  Forms  < 
For  each  Copy,  Two  Dollar- 
Cents  (32.50), 


O.sit  of  tt:, 

'  of  said 
sums  so 
•lid  plans 
v<K)d  con- 
"■itift  the 

'  Proposal 
-ind  Fifty 


Plans  of  Treatment  Works,  T  wentv  dot 
lars  (320.00). 

Plans  of  Pumps.  Twenty  Dollars  (320.0fq 

Each  proposal  must  be  accon  pani^ed  i,y 
a  certified  check  on  a  responsil.l.  hanij  do¬ 
ing  business  in  the  City  of  Chic  ten.  or  f 
S.  government  coupon  bonds  p.iyahle  to 
bearer,  or  cash,  to  the  amount  or  amounts 
as  follows : 

Division  A. — Sewage  Treatment  Plant 
Fifteen  Thousand  Dollars  ($15.0ftnno). 

Division  C. — Structural  Steel.  Five  Hun¬ 
dred  Dollars  (3500.00). 

Dl'/islon  N. — Traveling  Crane,  Three 
Hundred  Dollars  (3300.00). 

Division  O. — Pumping  Machinery,  One 
Thousand  Dollars  (31000.00). 

Division  P. — Electrical  Equipment.  T\r-o 
Thousand  Dollars  (32000.00). 

Division  R. — Blowers.  Eight  Hundred 
Dollars  (3800.00). 

Division  V. — Sluice  Gates,  Five  Hundred 
Dollars  (3500.00). 

Division  W. — Venturi  Meters.  Seven  Hun¬ 
dred  Dollars  (3700.00). 

In  no  event,  however,  is  a  total  deposit 
required  of  more  than  Twenty  Thousand 
Eight  Hundred  Dollars  (320,800.00) 

The  Board  of  Trustees  of  The  Sanitary 
District  of  Chicago  reserves  the  right  to 
reject  any  or  all  proposals. 

THE  SANITARY  DISTRICT  OP  CHICAfA) 
By  JOHN  McGILLEN'.  Clerk. 

Chicago,  March  29,  1919. 


Put  Public  Buying  on  an 
Efficiency  Basis 

Now,  more  than  ever  before,  it  is  important  that  those  having  contracts  to  let,  whether  for 
new  work  or  the  furnishing  of  machinery  or  supplies,  should  consider  the  best  methods  of 
securing  extensive  competition  and  low  bids. 


Thousands  of  reliable  contractors  and  manufacturers 
constantly  seek  opportunities  to  bid  on  contracts  for 
public  work  or  supplies.  They  compete  for  it.  That  keeps 
public  expenditures  down.  It  makes  the  taxpayers'  money 
go  farther.  It  puts  public  buying  on  an  efficient  basis. 
It  makes  local  bidders  figure  more  closely. 

These  contractors  and  manufacturers  naturally  seek  news 
of  contracts  where  it  is  most  plentiful.  They  read 

ENGINEERING  NEWS-RECORD 

A  ContoUdaiUm  of  EnMm  trlnt  Saa.BnainttriM)  Record  and  the  Contrador 

the  best  known  and  most  widely  read  papers  used  for 
the  advertising  of  contracts  to  be  let.  Practically  every 


worth-while  contractor  and  manufacturer  who  wants  to 
figure  on  public  contracts  reads  Engineering  News-Record. 
No  guessing.  No  uncertainty.  Engineering  News-Record, 
with  its  circulation  of  32,000  copies  weekly,  reaches 
practically  all  the  men  who  would  be  interested  in  adver¬ 
tised  contracts. 

Proposal  Advertising  Rate,  $3.60  an  inch  an 

issue.  (About  10  cents  per  thousand  circulation.) 

As  a  government,  state  or  municipal  engineer,  or  public 
official  you  should  use  this  means  of  giving  your  taxpayers 
the  biggest  value  for  their  money.  Advertise  your  con¬ 
tracts  in  the  News-Record  —  the  one  nationally  recognized 
medium  for  this  class  of  advertising. 


Look  at  the  Proposals  in  this  issue  and  see  how  other  communities  use  it. 
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Westerly  Sewage  Treatment 
Works 

Clevehiml,  Ohio. 

SeaUiI  proposals  wUl  be  received  at  the 
nrtiie  of  the  (’ommlssioner  of  Purchases 
onH  Supplies,  Room  No.  219.  City  Hall, 
(Kasteri;  Standard 
1919,  for  the  construction 
Treatment  Vt'orks  at  the 


until  Vi  o’clock  noon 
Time).  May  6, 
of  the  Sewage 
Westerly  site. 

The  work  contemplated  compiises  the 
construction  of  grit  chambers,  two-gtory 
settling  tanks,  outfall  conduits,  buildings 
and  apiiurtenances.  The  following  quanti¬ 
ties  give  a  general  Idea  of  the  amount  and 
character  of  the  work  to  be  done: 

Wooden  piling  .  15,000  lin.ft. 

Kxcavation  .  30.000  cu.yd. 

Concrete  .  15.000  cu.yd. 

Steel  reinforcement  .  850  tons 

C,  I.  piping  .  60  tons 

Buildings  . 125. OOC  cu.ft. 

Copies  of  plans  and  specifications  and  • 
blank  imoposals  may  be  obtained  at  the 
office  of  the  Commissioner  of  Kngineenng, 
Room  No.  fil8.  City  Hall,  after  April  15, 
1919.  A  deposit  of  fifteen  dollars  ($15) 
will  be  required  for  each  set  of  plans  and 
three  dollars  ($3)  for  each  set  of  specifica¬ 
tions  taken  from  the  above  office.  If  a  bid 
is  submitted  this  deposit  will  be  refunded 
upon  the  return  of  said  plans  and  speci¬ 
fications  in  good  condition.  Similar  deposits 
will  be  required  for  additional  sets  of  plans 
and  specifications  taken  from  the  abova 
office,  there  being  no  refund  for  their  re¬ 
turn.  All  checks  for  said  plans  and  speci¬ 
fications  shall  be  made  payable  to  the  City 
of  Cleveland. 

The  proposal  shall  contain  the  full  name 
and  address  of  the  party  or  parties  making 
the  same  and  all  persons  interested  therein, 
and  shall  be  accompanied  by  a  propo.sal 
bond  signed  by  a  surety  company  author¬ 
ized  to  do  business  in  the  State  of  Ohio 
or  by  a  certified  check  on  a  solvent  bank 
for  ten  thousand  dollars  ($10,000),  made 
payable  to  the  City  of  Cleveland,  as  surety 
that  if  the  bid  be  accepted  a  contract  will 
be  entered  into  and  the  performance  of  It 
properly  secured. 

No  proposal  will  be  entertained  unless 
made  on  the  blanks  furnished  by  the  Com¬ 
missioner  of  Engineering  and  delivered  at 
the  office  of  the  Commissioner  of  Purchases 
and  Supplies,  Room  No.  219,  City  Hall, 
previous  to  12  o’clock  noon  (Eastern  Stand¬ 
ard  Time)  on  the  day  specified. 

The  City  reserves  the  right  to  reject  any 
or  all  bids. 

ED.  SHATTUCK, 
Commissioner  of  Purchases 
and  Supplies. 

•This  ad  was  published  through  error  in 
March  20th  issue. 


(!U  and  luu  Kw.  units,  boilers,  (lUmps  and 
reservoir,  and  alsiut  five  miles  of  wate 
pipe  lines,  about  four  miles  of  sewers  rind 
Sewage  Disposal  I’lant  ;  no  bids  on  eleeti  u- 
distribution  system. 

Proposals  must  be  marked.  "Proposal  for 
Improvements." 

All  bids  must  be  U|>on  blank  forms  pro¬ 
vided  in  the  Proposal  and  Contract  and 
Specifications. 

Each  bid  must  be  accompanied  by  a  cer¬ 
tified  check  for  five  per  cent  of  the  amount 
of  bid,  but  not  less  than  $250,  as  evidence 
of  good  faith. 

Plans  and  Specifications  will  be  on  file  at 
the  Clerk’s  office  in  Benson  and  at  the 
office  of  the  Engineer  in  Durham,  N.  C.  ; 
copies  of  the  specifications,  form  of  pro- 
liosal.  etc.,  will  lie  mailed  ui>on  aiiplication 
to  the  Engineer  at  Durham.  N.  C. 

Copies  of  plans  may  be  olitained  from  the 
Engineer  by  de|K>siting  $10,  which  will  he 
returned  only  u|)on  the  return  of  thei  plans 
in  good  condition  within  3  weeks  after  the 
letting. 

The  right  is  reserved  to  reject  any  pr 
all  bids. 

EZRA  PARKER,  Mayor. 

L.  tllDBERT.  Clerk 
GILBERT  C.  WHITE.  Engineer, 

Durham,  N.  C. 


Bids:  April  111. 

Furnishing  Valves 

WATER  DEPARTMENT 

Baltimore,  Md. 

Sealed  propos.'tls,  in  duplicate,  addresse  i 
to  the  "Board  of  Awards"  of  Baltimore 
(I'ity,  will  be  received  at  the  office  of  the 
City  Register,  City  Hall,  Baltimore.  Md , 
'.intil  12  o’clock  n<H)n.  Wednesday,  April  Ifi. 
1919,  for  furnishing  and  delivering  the  fol¬ 
lowing  valves  to  the  Water  Iiepartment, 
Baltimore,  Maryland. 

Iron  Body  Gate  Valves 
275—  4  in.  10—12  in. 

500—  6  in.  5— Ifi  in. 

fi —  8  in.  5—20  in. 

20—10  in. 

Specifications  and  proposal  forms  may  be 
obtained  at  the  office  of  the  Water  Engi¬ 
neer,  City  Hall.  Baltimore,  Md.,  on  and 
after  March  29.  1919.  A  charge  of  $5  will 
be  made  for  each  set  of  specifications.  This 
amount  will  be  refunded  uimn  their  return 
on  or  before  April  25,  1919,  In  good  condi¬ 
tion.  Specifications  used  In  making  a  bid 
will  be  considered  as  returned. 

All  bids  must  be  accompanied  by  a  cer¬ 
tified  check  of  the  bidder  upon  a  clearing 
house  hank.  In  the  amount  recited  In  the 
specifications,  drawn  to  the  orde»-  of  the 
Mayor  and  City  Council  of  Baltimore.  Md. 
The  successful  bidder  will  be  required  to 
give  satisfactory  bond  for  the  faithful ’per¬ 
formance  of  the  agreement,  etjual  in  amount 
to  the  value  of  the  contract. 

The  Board  of  Awards  reserves  the  right 
to  reject  any  or  all  blda 

WALTER  E.  LEE, 

Water  Engineer, 

Approved; 

J  BARRY  MAHCOL. 
t  Acting  Pres.  Board  of  Awards. 


Bids;  April  8. 

Road  Materials 

Wilmington,  Del. 

Proposals  addressed  to  the  President  of 
the  Levy  Court.  Room  133  County  Build¬ 
ing,  Wilmington,  Delaware,  will  be  received 
until  12  o’clock  noon,  Tuesday.  April  8, 
1919,  for  the  following  materials;  Prices 
for  Crushed  Stone,  Gravel.  Slag,  Road  Tar 
and  Oils  and  Asphalts,  f.o.b.  at  the  plant 
and  rt  the  dltferent  Railroad  Stations  tn 
this  ciunty.  Also  prices  for  sweeping  and 
applying  Road  Tar  aui  Asphalt  as  per 
specifications  on  the  d'lTerent  roads  in  this 
county.  Prices  for  hauling  Crushed  Stone. 
Gravel  and  Slag  per  ton  from  Railroad  Sta¬ 
tions  to  the  different  roads  in  this  county 
as  per  specifications. 

Specifications  and  Bidding  Blanks  may 
be  obtained  at  the  office  of  the  County 
Engineer,  Room  133,  County  Building,  on 
and  after  April  2.  1919.  A  certified  check 
for  the  amount  of  $100  must  accompany 
each  bid.  The  LexT  Court  reserves  the 
right  to  reject  any  and  all  bids. 

CHARLES  E.  GRUBB. 

County  Engineer. 

OFFICE  OP  THE  COMMISSIONERS.  D. 
C.,  March  28,  1919.  Sealed  proposals  will 
be  received  at  this  office.  Room  511.  Dis¬ 
trict  Building,  until  2  o’clock  P.M.,  on 
April  21.  1919.  for  the  construction  of  the 
substructure  for  the  Rock  Creek  Pumoing 
Station  of  the  Sewage  Disposal  System  Dis¬ 
trict  of  Columbia.  Forms  of  proposals, 
specifications  and  necessary  information 
may  be  obtained  from  the  Chief  Clerk,  En¬ 
gineer  Department,  Room  427  District 
Building,  IVashington.  D.  C.  Louis  Brown- 
low,  W.  Gwynn  Gardiner,  (Charles  W. 
Kutz,  Commissioners. 


-J’ltOPOSALS  FOR  LEVEE  WORK.— 
Office  of  the  Secretary.  Mississippi  River 
tommisslon.  1811  International  Life  Build¬ 
ing.  St.  l.,oui8.  Mo. — Sealed  proposals  will  be 
received  here  until  11  A.M.,  April  30.  1919, 
for  constructing  about  200,000  cu.yd.  of 
e.ythwork  by  the  hydraulic  method  in  the 
Muscatine-Louisa  Island  Levee  District, 
Iowa.  Further  Information  on  application. 


TREASURY  DEPARTMENT.  Supervis- 
'''■'’hitect’s  Office,  Washington,  D.  C., 
March  31,  1919. — Sealed  proposals  will  be 
i;'/‘’''ed  at  this  office  until  3  P.M.,  April 
•  4  1919,  and  then  opened,  for  Lookout 

■a  Mery  at  the  U.  S.  Post  Office.  Saginaw, 
accordance  with  drawing  No.  71 
arrt  this  specification,  copies  of  which  may 
fh ;  office  of  the  Custodian  or  at 

th.s  {„  discretion  of  the  Supervls- 
ing  .\rchitect,  Jas.  A.  Wetmore.  Acting  Su- 


rate  Inafrument  man  with  experienee  in 
paviiiR  and  municipal  work:  state  fully 
education,  experience  and  s.alary  wanted. 
(Mty  Kncineer.  Mishawaka.  Indiana. 


t'lUKF  draftsman  and  de.usners  wanted 
for  state  highway  work  in  the  South¬ 
west  ;  Kive  qualiflcatiftns  and  initial  stil- 
ary  expect«-d.  I’-11.5,  Kiip.  Xews-Kecord. 
ChlcaKO. 


engineer  wanted  Immediately  with 
exiwrience  on  timlier  sheet  pile  dock  con¬ 
struction  ;  state  experience,  ane.  refer¬ 
ences.  date  aavilable  and  salary  desired  ; 
several  months’  work  on  Lake  MichlRtin. 
Address  P-91.  KiiRineerinB  News-Kecord. 
ChicaRO. 


HKTAIl.KU  wanted — familiar  t^ith  makiiiR 
shop  tlrawinRs  for  stnictural  steel  ami 
reinforcInR  concrete.  State  in  detail  ex¬ 
perience,  URe.  married  or  sinple.  salary 
and  dtite  availahle.  Mosher  MfR.  Com¬ 
pany,  Dallas.  Textis. 


DltAFTSM.W  with  technical  education,  fa¬ 
miliar  with  pliint  la.vouts  and  machinery; 
one  with  some  knowledRe  of  tanneries 
preferred  :  Rive  full  particul.ars  as  to  ex¬ 
perience.  references  and  salary  ext>ected. 
KIk  Tanniny  Co..  KtigineerinR  Depart¬ 
ment.  Itidpway.  Pa. 


DRAFT.SMAN.  exiM'rienced  on  structural 
steet  and  plate  work  ;  must  be  comp«-tent 
to  check  tirawinRs  and  list  materials ; 
state  salary,  experience  and  when  avail¬ 
able  first  letter.  Address  Box  386.  lola. 
K.ansas. 


FN’tllXKKUIXG  salesman  wanted  for 
structural  steel,  reinforced  concrete  and 
llreproofinR  specialties  :  state  ape.  experi¬ 
ence  and  nationality ;  state  salary  con- 
fidered  and  when  you  could  report.  Ad¬ 
dress  ."Southern  KnRlneerlnR  Co.,  Char- 
lo  te,  X.  C. 


m  SEARCHLIGHT  SECTION  I* 


OFFICIAL  PROPOSALS 

Bids:  April  7. 

Paving 

70,000  .SyUAKK  YARDS  OF  PAVEMEXT 
39.000  I<'T.  OF  CURBIXG 

Sanborn,  Iowa. 

Bids  will  be  received  by  the  Town  Council 
until  two  o'clock  P.M.,  on  April  7th,  1919. 
for  the  PavlnR  and  CurbliiR  of  56  Blocks, 
consist  inR  of  al>out  70.000  Square  Yards  and 
alxiut  39.000  Ft.  of  CurblnR. 

The  Pavement  to  be  of  Concrete.  Brick. 
A.sphaltic  Concrete.  Sheet  Asphalt,  or 
Bitulithic  Pavement. 

Plans  and  Speciflcat  ions  may  be  seen  at 
the  Office  of  Town  Clerk,  or  at  the  Otfice 
of  KnRineer,  Primphar.  Iowa. 

J.  C.  KERRIGAX,  Knpineer. 


Bids;  April  10. 

Street  Improvements 

Xotice  is  hereby  Riven  that  time  for  re- 
celvinp  bids  for  street  improvements,  etc., 
on  Gloucester  Houslnp  Project.  Xorep  Vil- 
lape.  Center  Township,  Xew  Jersey,  has 
been  extended  to  Thursday,  April  10th, 
1919. 

KEK  All  ON  I’.\UK  83 


POSITIONS  VACANT 

A.X  EXPKRIKXCED  MAX  wanted  to  do 
c»>untry  enplneerinR ;  must  be  qualified 
to  do  surveyinp  as  well  .as  enplneerinp. 
.\liply  at  once  to  County  Commissioners 
of  Ilodpeman  Co.,  Jetmore,  Kansas. 


POSITIONS  VACANT 

FIKST-CLASS  mechanical  enRlneerinp 
draftsman  wanted  in  architect's  otfice ; 
must  be  familiar  with  plumbinp,  heatinp 
and  liphtinp  layout  for  factory  and  of¬ 
fice  buildinps ;  state  ape,  experience  in 
full,  pivinp  names  of  previous  employers, 
character  of  work  done  with  each,  salary 
desired  and  earliest  date  fur  bepinninp 
work ;  location  Detroit.  P-88,  Enp. 
Xews-Record,  Chicapo. 


FOREMAN  wanted,  familiar  wlCh  con¬ 
crete,  on  sewape  disposal  and  water 
supply  work  by  New  York  contractors ; 
state  ape,  salary  expected  and  experi¬ 
ence  In  detail.  P-87,  Enp.  News-I^cord. 


POSITIONS  VACA  ' 

FIRST-CLASS  structural  sli-  ,  .  ' 

forced  concrete  desipner  an 
wanted  with  several  years'  e  ri.ml  '''* 
all  classes  of  bulldinp  work 
or  tw'o  reinforced  concret. 
rapid,  accurate  and  with  poo.i  1.  i.TT'*' 
state  experience  in  full,  pivin.  “i 

past  employers  and  characp  of 
with  each.  Experience  miiM  ■  ve 
eluded  detailinp,  structural  .^i  all,; 
reinforced  concrete.  State  .silirv  a 
sired  and  earliest  date  for'  l.,'pinnin'» 
work.  I.K)catlon  Middle  West  l‘.4  >  pJlf 
News-Record,  Chicapo. 


S.  S.  JOHNSON  &  BRO.  1  1  DRAFTSMEN  WANTED 


313  Chestnut  St..  Harrisburp,  Pa  § 

We  are  water  works  enpineers.  "We  know  | 
how"  to  lay  water  pipe.  Estimates  fur-  | 
nished  on  short  notice.  i 


I  Experience  on  heavy  marhlnpiy  and 
I  structural  work  necessary. 

i  F.  C.  AUSTIN  A  CO.,  INC 

I  Winthrop  Harbor,  III. 


Worth  Far  More — 

But  No  Extra  Charge. 

CONTRACT  BONDS 

Are  not  easy  to  get  Swart  Engineering  Insurance 
Service  gives  your  application  a  far  better  chance. 

SWART  SERVICE  REALLY  SERVES 


Phon* — Wir« — Write 

HARMON  V.  SWART 

19  Liberty  Street  New  York 


.XRCim'Ef'TKRAL  drauphtsman  wanted, 
peneral  and  structural  ;  must  be  accurate 
and  reliable ;  to  take  off  (luantitles  for 
peiu>ral  contractor ;  state  all  qualifica¬ 
tions.  P-S9.  Enp.  News-Record,  Chicapo, 


.XS.SI.'^T.XNT  city  enpineer  wanted;  accu- 


i;XPKRIENCKD  draftsman  wanted  April 
1st  by  consult inp  cnplneers  lonp  estab¬ 
lished  Middle  XVest,  speciallxlnp  water 
works  and  sewerape.  Salary  $150.  Per- 
inafient  cmplo.vment  if  services  satlsfac- 
iiirv.  Give  full  record  and  references. 
Address  P-66,  Enplneerinp  News-Record. 
lA;adcr-News  Bldp.,  Cleveland. 


Transit  For  Sale 

One  Gurley  surveyor  s  transit,  two  verniers 
to  limb,  5-inch  needle,  with  4|-inch  ver- 
ticle  cycle,  level  on  telescope,  clamp  and 
tanpent  to  telescope,  with  tripod.  All 
complete  and  in  first-class  condition.  Re¬ 
cently  overhauled.  Price,  $75.00.  S.  E. 
Washburn,  City  Enpineer,  Montgomery, 
Ala. 


k — March  15 


“I  am  this  day  in  receipt  of  check  for 
the  transit.  Many  thanks  for  your 
assistance.”  SEW 


"SEARCHLIGHT”  Service 


Action! 


— February  12 

“Please  quote  me  price  for  inserting 
the  following  For  Sale  ad  in  your 
publication.” 

S.  E.  Washburn,  City  Eng., 

Montgomery,  Ala. 

— February  21 

Following  advertisement  ordered : 
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OFFICIAL  PROPOSALS 


OFFICIAL  PROPOSALS 


Price,  S3.G0  an  inch — Copy  can  be 
received  until  Wednesday,  10  a.m., 
for  issue  out  the  next  morning. 

The  publication  of  an  ad¬ 
vertisement  on  this  page 
is  an  otiicial  notice  that 
bids  are  wanted  from 
other  than  local  bidders. 

It  is  also  a  guarantee  that 
maximum  competition  is  in¬ 
vited  because  Engineering 
News- Record  is  the  one  nation- 
.  recognized  medium  for 
Proposal  advertising.  Its 
Searchlight  Section  is  read 
each  week  by  nearly  every 
worth-while  contractor  in  this 
country  who  bids  on  public 
work  outside  his  own  city. 


OFFICIAL  PROPOSALS 


Bids:  April  1 


Canal  Terminals 

STATK  OK  NKW  YORK 
OFFICE  OK  SUPERINTENDENT  OF 
PUBUO  WORKS 

Albany,  New  York. 

Sealed  proposals  will  be  received  by  the 
undersigned  at  liLs  office  in  the  Capitol  at 
Albany.  N.  Y.,  until  twelve  o’clock  noon 
of  Tuesday.  April  29th,  1919.  at  which 
place  and  hour  they  will  be  publicly  opened 
and  read,  for  the  construction  of  Barge 
canal  terminals  pursuant  to  the  provisions 
of  Chapter  746  of  the  Laws  of  1911.  and  of 
the  acts  amendatory  thereof,  as  follows; 


Highway  Work 

LITTLE  ROCK  A.ND  HOT  SPRINGS 
HIGHWAY 

Little  Rock,  Ark. 

Notice  Is  hereby  given  that  sealed  bid.s 
will  be  received  at  the  office  of  the  State 
Highway  Department.  Little  Rock.  Arkan¬ 
sas,  until  2  P.M.,  .April  the  17th,  1919,  when 
they  will  be  publicly  opened  and  read. 

The  work  contemplated  under  the  con¬ 
tract  is  the  building  of  a  higltway  about 
55  miles  in  length,  from  Little  Rock  to  Hot 
Spring.s,  Arkansas,  and  the  surfacing  of 
same  with  concrete  or  asphalt  including 
culverts  and  bridges. 

The  plans  contemplate  a  30  foot  roadbed. 
18  feet  .  ived  way,  and  concrete  culverts 
and  bridges,  except  for  the  small  culvert  .s 
which  will  be  of  vitrified  tile. 

The  work  has  been  divided  into  two  16 
mile  sections  and  one  21  mile  section.  Bid.s 
are  invited  on  each  section  and  as  a  whole 
Bids  will  be  compared  on  a  basis  of  the 
engineers  estimates  as  follows; 

Clearing  and  grubbing .  74  acres 

Earth  work . 492.000  Cu.Yds. 

Loose  rock  . 110,000 

Solid  rock  .  14.000 

12"  culverts  .  905  Ft. 

18"  culverts  .  70  " 

24"  culvert^,  dp. .  2,310 

30"  culvert^,  jg .  1,015 

Plain  concrste  In  headwalls.  392  Cu.Yds. 

Reinforced  concrete  in  cul¬ 
verts  and  bridges .  1.994  " 

Fences  to  be  moved .  4,900  Rods 

Paving  . 746.900  Sq.Yds. 

As  an  alternate  for  cement  base 
Gravel  or  macadam,  base 

haul  0-1  mile  .  78,160  Cu  Yds. 

Gravel  or  macadam  base 

haul  1-2  mile  .  45,885  *’ 

Gravel  or  macadam  base 

haul  2-3  mile .  25,015  " 

Gravel  or  macadam  base 

haul  3-4  mile .  29,330  ” 

Gravel  or  macadam  base 

haul  4-6  mile .  10,745  " 

Plans  and  speciflcatinns  are  on  file  at  the 
office  of  the  County  Clerk  in  the  Court 
House  in  Hot  Springs.  Benton  and  Little 
Rock  and  may  be  seen  there. 

Blue  prints  of  alignment  and  grade  and 
bridges  comprising  53  sheets  may  be  se¬ 
cured  from  the  engineers  for  68.00.  Specifi¬ 
cations  may  be  secured  from  the  engineers 
free  of  cost. 

The  right  is  reserved  to  reject  any  or  aV 
bids. 

Board  of  Commissioners, 

Little  Rock — Hot  Springs  Highway. 

W.  S.  SORRELS.  Pres. — Hot  Springs. 

B.  O.  BAOLEY,  Secty— Little  Rock. 

GEO.  P.  BUZBEE.— Benton. 


terminal  CONTRACT  NO.  44-P. 

For  paving  parts  of  the  terminal  sites  at 
Mott  Haven,  Greenpolnt  and  Gowanus  Bay. 
Contract  plans,  sheets  1  to  6,  inclusive. 


OFFICIAL  PROPOSALS 


TERMINAL  CONTRACT  NO.  77 
For  dredging  at  the  Barge  canal  termi¬ 
nals  at  Piers  6  and  6,  East  river,  at  Green- 
point,  and  at  Long  Island  City,  New  York. 
Contract  plans,  sheets  1  to  4,  inclusive. 


The  bond  required  for  the  faithful  per¬ 
formance  of  each  contract  shall  be  in  such 
sum  as  shall  be  fixed  by  the  Superintendent 
of  Public  Works,  which  sum  shall  not  be 
less  than  twenty  per  centum  (20  per  cent.) 
of  the  estimated  cost  of  the  work  according 
to  the  contract  price,  and  an  additional 
bond,  known  as  the  labor  bond,  in  the  sum 
of  ten  per  centum  (10  per  cent.)  of  the 
amount  of  the  estimated  cost  of  the  work 
according  to  the  contract  price,  will  be  re¬ 
quired  as  security  that  the  contractor  will 
pay  in  full  at  least  once  in  each  month  all 
laborers  employed  by  him  upon  the  work 
specified  to  be  done  in  the  contract. 

In  the  event  that  more  than  one  surety 
company  Is  offered  as  surety  on  said  bonds 
co-insurance  only  will  be  accepted. 

Each  proposal  must  be  addressed  to  the 
Superintendent  of  Public  Works.  Albany, 
N.  Y.,  and  must  be  endorsed  on  the  en¬ 
velope  with  the  name  of  the  construction 
for  which  the  proposal  is  made. 

Award,  if  made,  will  be  made  to  the  per¬ 
son  or  persons  whose  proposal  shall  be 
lowest  in  cost  to  the  state  for  doing  the 
work,  and  which  shall  comply  with  all  pro¬ 
visions  required  to  render  it  formal.  Be¬ 
fore  any  award  shall  be  made  the  lowest 
bidder  will  be  required  to  satisfy  the  Su¬ 
perintendent  of  Public  Works  of  his  ability 
to  provide  suitable  equipment  and  materials 
for  the  proper  performance  of  the  work. 

The  right  Is  reserved  to  reject  all  pro¬ 
posals  and  readvertise  and  award  the  con¬ 
tract  in  the  regular  manner,  if,  in  the 
judgment  of  the  undersigned,  the  interests 
of  the  state  will  be  enhanced  thereby. 

LEWIS  NIXON, 
Superintendent  of  Public  Worka 


TERMINAL  CONTRACT  NO.  218 
For  constructing  a  Barge  canal  terminal 
freight-.xhed  on  Pier  93,  West  53rd  Street, 
North  River.  New  York  City, 
fontract  plans,  sheets  1  to  7,  Inclusive. 
Plans  may  be  seen  and  detailed  specifica¬ 
tions.  engineer’s  estimate  of  quantities,  pro- 
liosal  blanks,  forms  of  contract  and  bonds 
required  and  other  information  for  pro- 
IKJsers  may  be  had  at  the  office  of  the  Su¬ 
perintendent  of  Public  Works  at  Albany, 
N.  Y.,  at  the  office  of  the  Assistant  Super¬ 
intendent  of  Public  Works  for  the  Middle 
Division  at  Syracuse,  N.  Y.,  at  the  office 
•if  the  Assistant  Superintendent  of  Public 
Works  for  the  Western  Division  at  Roche.s- 
ter.  N.  Y.,  and  at  the  canal  office,  Spauld¬ 
ing’s  Exchange,  Buffalo,  N.  Y. 

Copies  of  detailed  plans  or  drawings  may 
be  obtained  from  the  State  Engineer  and 
.Surveyor  at  Albany,  N.  Y.,  upon  payment 
to  him  of  the  cost  of  producing  them. 

Monthly  e.<<timates  will  be  paid  of  ninety 
per  centum  (90  per  cent.)  of  the  work  done 
at  the  contract  price.  Every  proposal  for 
said  work  must  be  accompanied  by  a  money 
deposit  In  the  form  of  a  draft  or  certified 
check  upon  some  good  banking  institution 
in  the  city  of  Albany  or  New  York,  issued 
by  a  national  or  state  bank  or  trust  com¬ 
pany  in  good  credit  within  the  state  ana 
payable  at  sight  to  the  Superintendent  of 
Public  Works  for  five  per  centum  (6  per 
cent.)  of  the  amount  of  the  proposal 
The  person  whose  proposal  shall  be  ac¬ 
cepted  will  be  required  to  execute  a  con¬ 
tract  and  furnish  bonds  within  ten  days 
front  the  date  of  notice  of  award  delivered 
to  him  or  them  In  person  or  mailed  to  the 
address  given  In  the  proposal. 

Upon  execution  of  the  contract  and  ap- 
prox-al  of  bonds,  the  certified  check  or  draft 
trill  be  returned  to  the  proposer  unless  the 
same  shall  have  been  presented  for  collec¬ 
tion  prior  to  such  time,  in  which  case  the 
amount  of  the  deposit  will  he  refunded  by 
•he  Superintendent  of  Public  Works. 

The  deposits  of  bidders  other  than  the 
we  to  whom  the  award  of  contract  shall 
w  made  will  be  returned  immedialeir  after 
the  award  has  been  made. 


Bids:  April  17. 

Paving 

Cohoes.  N.  T. 

Sealed  proposals  will  be  received  on  the 
17th  day  of  April.  1919,  at  2  P.M.,  in  the 
Mayor's  Office,  City  Hall.  Cohoes.  N.  T.. 
for  the  paving  of  Manor  Avenue,  from  inter¬ 
section  North  Mohawk  street  to  City  line, 
brick,  bitulitic,  tarvis,  or  concrete.  Certi¬ 
fied  check  10%  of  amount  of  bid  must  aty 
company  proposal;  '■  Successful  bidder  must 
file  bond  50%  of  amount  of  contract. 

EUGENE  M.  HERBERT. 

Secretary. 


LUND  AND  HILL.  Engrs. 
Little  Rock,  Arkansas. 
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HhIr:  April  18. 

Furnishing  Cast  Iron  Pipe  and 
Special  Castings 

DEPARTMKNT  OF  I'UULIC  SKRVICB 
BUREAU  OK  WATERWORKS 
IMPROVEMENT 
CONTRA  FT  NO.  131 

City  of  Akron,  Ohio. 

Sfalrd  propoHals  for  KurtiishinK  Ca.st 
Iron  Pipe  and  Spet-iai  CaatinRa  will  be  re¬ 
ceived  at  the  ollice  of  the  Director  of  Pub¬ 
lic  Service,  Delaware  liuildinK'.  Akron, 
Ohio,  until  twelve  o'clock  noon.  Central 
Standard  time  of  Friday  the  eiRliteenth  day 
of  April.  1H19,  at  which  time  and  place 
they  will  be  publicly  opened  and  read. 

The  contract  includea  approximately  140 
tons  of  3fi"  Class  ••R”  pipe.  11  tons  of  30" 
Class  "C”  pip«’.  88  tons  of  12"  Cla.ss  "B” 
pl|>e.  70  tons  of  10"  Class  "B”  pipe,  15  tons 
of  8"  Class  "B”  pipe,  30  tons  of  8*  Class 
"C”  pipe,  130  tons  of  6"  Class  "B"  piite, 
60  tons  of  6"  Class  “C”  pipe,  10  tons  of  4" 
lass  "B”  pipe,  20  tons  of  4"  Class  ‘'C"  pipe 
and  124  tons  of  special  castinK-s. 

All  proposals  must  be  m.ade  on  the  forms 
furtiished  by  the  City. 

Each  proitosal  must  be  accompanied  by 
a  satl.sfactory  bond  or  certified  chtn-k  in  the 
sum  of  Three  Thousand  Dollars  (JSOOO.OO). 
A  surety  bond  In  the  sum  of  fifty  (50)  per 
cent,  of  the  amount  of  the  contract  will  be 
re'iulred  of  the  successful  bidder. 

Specifications  may  be  seen  at  the  office 
of  the  Director,  or  copies  may  be  obt.ained 
from  the  Bureau  of  Water  Works  Improve¬ 
ment.  102  E.  Mill  St.,  Akron,  Ohio. 

The  right  is  reserved  to  reject  any  or  all 
bids. 

H.  S.  MORSE. 

Director  of  Public  Service^ 

U.  H.  FROST. 

Superintendent  of  Water  Works. 

G.  G.  DIXON.  Engineer. 


Bids:  April  17. 

Sewer  Construction 

Pawtucket.  R.  I. 

Sealed  proposal.*  for  building  sowers  In 
Pleasant  Street  and  on  the  Oak  Hill  Avenus 
Plat  will  be  received  at  the  office  of  the 
City  Englne<‘r.  Ma.sonic  Building,  Paw¬ 
tucket.  R.  I.,  until  10  o'clock  of  Thursday, 
April  17.  1919. 

The  work  consists  of  the  furnishing  of 
all  materials  and  the  building  of  about 
1200  ft.  of  segment  block  sewer,  33  and 
45  In.  In  diameter,  about  160  ft.  of  20-in. 
brick  sewer,  about  2000  ft.  of  pipe  sewer 
varying  in  diameter  from  10  in.  to  24  In., 
with  the  necessary  catch-basins  and  man¬ 
holes. 

Plans  and  specifications  can  be  obtained 
from  the  City  Engine<>r. 

A  bond  for  the  faithful  execution  of  the 
contract  will  be  required  from  the  success¬ 
ful  bidder. 

The  romml.s.sloner  of  Public  Works  re¬ 
serves  the  right  to  reject  any  or  all  bids. 

ISAAC  GIEE. 

Commissioner  of  Public  Works. 
Pawtucket.  R.  I. 

March  21.  1919. 


TREASURY  DEPARTMENT.  Supervis¬ 
ing  Architect’s  Office.  Washington.  D.  C.. 
Match  31.  1919 — Sealed  proposals  will  be 
r«“cel\vd  at  this  office  until  3  P.M..  April 
24.  1919,  and  then  opened,  for  Eookout 
Oallery  at  the  IT.  S.  Post  Office,  Saginaw. 
^Ich..  In  accordance  with  drawing  No,  71 
and  this  specification,  copies  of  which  may 
be  had  at  the  office  of  the  Custodian  or  at 
this  office  In  the  discretion  of  the  Supervis¬ 
ing  Architect.  Jas.  A.  Wetmore.  Acting  Su- 
perxislng  Architect. 


Bids:  April  11. 

Street  Paving 

Eoruln,  Ohio. 

Sealed  proposals  will  be  received  by  R. 
Wlnthrop  Pratt,  representing  U.  S.  Ship¬ 
ping  Board,  Emergency  Fleet  Corporation, 
for  the  construction  of  approximately  27,- 
000  square  yards  of  concrete  street  paving, 
until  twelve  o’clock  noon  of  the  lllh  day 
of  April,  1919,  at  which  time  they  will  be 
publicly  opened  and  read  in  the  Council 
Chamber,  City  Hall,  Lorain.  Ohio. 

Plans  and  si>eciflcations  for  the  proposed 
work  may  be  obtained  at  the  ollice  of  R. 
Wlnthrop  Pratt.  814  lIi|)i>odrome  Building. 
Cleveland.  Ohio.  Said  specifications  pro¬ 
vide  for  the  grading,  dr.aining  itnd  paving 
of  streets  In  the  Feder.-il  Home  Building 
Company’s  Allotment,  Ixtrain,  Ohio. 

The  right  la  re.served  to  reject  any  or  all 
bids,  waive  any  informalities  in  the  bids 
received  and  to  accept  any  bid  which  Is 
deemed  most  favorable  to  the  U.  S.  Ship¬ 
ping  Board. 

R.  WI.NTHROP  I>R.\TT. 

Local  Project  Engineer. 
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Bids:  April  16.  ' 

Excavation  and  Grading 

I’awtu  ...1  j 

Sealed  propo.«als  addres.«e<l  •  .  the  Pom. 
missloner  of  I’ublic  Works  a- .i  (■nilor.'i.il 
Proposals  for  Grading  will  h.-  .((.jvtd  at 
the  olfice  of  City  Engineer  in  Ma.-amj. 
Building,  until  10  o’clock  of  Tue  d.iy  \i,r, 
15.  1919.  '  ‘  ‘ 

IManr  can  be  seen  at  the  otliee  of  the  City 
Engineei.  The  amount  of  muteri.ai  to  t,e 
excavated  is  approximately  I'junO  cihie 
yards. 

A  certified  check  for  the  sum  of  S20n  nn 
made  payable  to  John  B.  Ueiii.y, 
Treasurer,  must  accompany  eaeh  hni  and 
surety  bond  for  the  sum  of  mm  wd, 

he  required  from  the  successful  hidd,  r. 

The  Commissioner  of  Puldie  Works  re¬ 
serves  the  right  to  reject  any  or  all  hjds 
<!lhU 

Commissioner  of  I’uhlic  Works. 

Pawtucket.  R.  I. 

March  27.  1919. 


Bids:  April  15. 

Pavement  Construction 

I’awtueket,  R.  I. 

Sealed  propos.ils  will  be  recoiv<‘d  at  the 
office  of  the  City  Engineer,  Masonic  Build¬ 
ing.  Pawtucket.  R.  I.,  until  10  o’clock  of 
Tuesday,  April  l.'>.  1919,  for  furnishing  all 
materials  and  laying  about  10,500  sq.yd. 
of  grouted,  granite  block  pavement  on  a 
concrete  ba.se  in  Main  .‘Street  and  about 
7900  .sq.yd.  in  School  and  Prospc''*  Streets. 

The  above  work  will  be  let  as  two  sepa¬ 
rate  contracts. 

Plans  and  specifications  can  be  obtained 
from  the  City  Englnet'r. 

A  bond  for  the  faithful  execution  of  the 
contract  w'lll  be  re<‘eived  from  the  success¬ 
ful  bidder. 

The  Commi.ssloner  of  I’ublic  Works  r«- 
■erves  the  right  to  reject  any  or  all  bids. 

ISAAC  OILI,. 

Commi.ssloner  of  Public  Works. 
Pawtucket,  R.  I. 

March  21,  1919. 


Bids:  April  22. 

Drainage 

Crowley,  La. 

Sealed  bids  will  be  received  by  the  lota- 
Longpoint  Drainage  Dl.strict,  at  the  office 
of  Merrill  Bernard.  Civil  Engineer,  Crowley, 
Louisiana,  on  the  following  work  in  Acadir. 
Parish,  Ixiuisiana. 

Approximately  495,000  cu.yd.  of  ex¬ 
cavation.  in  the  construction  of  50  miles 
of  drainage  ditches. 

Bids  will  be  opened  at  2  P.M.,  April  22, 
1919.  All  bids  must  be  accompanied  by  a 
certified  check  made  payable  to  the  Board 
of  Commissioners.  Iota-I./ongpoint  Drainage 
District,  for  the  sum  of  $1000. 

Contractors  may  see  plans  and  specifica¬ 
tions  at  the  office  of  the  engineer. 

All  bids  must  be  made  on  blank  form 
accompanying  the  specifications.  The  right 
is  reserved  to  reject  any  or  all  bids. 
lOTA-LONGPOINT  DRAINAGE  DISTRICT 
U  F.  MILNER. 

President. 


PROPOSALS  FOR  QUARTERS  for 
eight  married  officers.  Office  Quartermas¬ 
ter.  West  Point,  N.  Y.  Sealed  proposals 
will  be  received  here  until  12  M.,  April  28, 
1919.  and  then  opened  for  construction  of 
Quarters  for  Eight  Married  Officers.  In¬ 
formation  on  application. 


Bids;  April  28. 

Repairing  and  Repainting 

Lancaster,  P.i 

Sealed  proposals  for  repairing  and  rc- 
Iiainting  the  outside  of  the  Lancast.  r  ('onn- 
ly  Court  House,  will  l)e  received  at  the  ottie. 
f  the  County  Commissioners,  l.aneaster. 
I  “i..  until  11  o’clock  a. in..  Monday,  .\iiril 
I  28  1919;  they  will  be  imbliely  opined  and 
I  read  at  noon  on  said  dale. 

Specifications  and  necessary  information 
{  are  obtainable  at  the  office  of  the  said 
County  Commissioners. 

A  certified  check,  payable  to  tlie  ordi  r 
of  the  County  of  I.iJincaste”,  .'or  ten  per 
cent,  of  the  amount  hid,  must  aecompany 
the  proposal. 

The  Commissioners  reserve  the  right  to 
reject  any  or  all  bids. 

ENDS  10.  MOWRER.  County  Controller 


PROPOSAL  FOR  FURNISHINO  AND 
PLACING  soil.  AND  SOD.— Offieo  P.  P. 
Engineer,  Galveston,  Texas. — Sealed  pro¬ 
posals  will  be  received  here  until  12  o’rlm'k 
M..  April  23,  1919,  and  then  opened,  for 
furnishing  and  placing  soil  and  sod  at  the 
IT.  S.  Reservation.  Fort  Crockett,  Oalve.'*- 
ton.  Texas.  Further  information  on  ap¬ 
plication. 

Bids;  April  7. 

U.  S.  ENGINEER  OFFICE.  Room  691. 
Army  Building,  39  Wliitehall  Street,  New 
York  City. — Sealed  proposals  will  be  re¬ 
ceived  here  until  12  M..  April  28.  1919,  and 
then  opened,  for  dredging  in  Staten  Island 
Sound.  N.  Y.  and  N.  J.  Further  informa¬ 
tion  on  application. 


PROPOSALS  FOR  HIRE  OF  ROCK 
DRILLING  PLANT  AND  FOR  DREDGINO 
— U.  S.  Engineer  Office,  Buffalo.  N.  Y  — 
Sealed  proposals  will  be  received  here  until 
11  A.M.,  April  16.  1919.  and  then  opened, 
for  hire  of  rock  drilling  plant  and  for 
dredging  in  Buffalo  River  Entrance  Chan¬ 
nel.  Buffalo  Harbor.  N.  Y.  Further  in¬ 
formation  on  application. 


PROPllSALS  FOR  I.EVEE  WORK.— 
Office  of  the  Secretary.  Mississippi  River 
Commission,  1311  International  Life  Bu'k'- 
Ing.  St.  Ixruis,  Mo. — Scaled  proposals  wall 
be  rer-eivod  here  until  11  .V.M..  .\prl1  .3. 
1919,  for  constructing  about  110,000  cu.ya 
of  earthwork  (75,000  cu.yd.  hydraulic  fill 
in  old  borrow  pits;  and  35,000  cu.yd  levw 
enlargement)  In  the  Hunt  Drainage  I >ist. 
III.  FAirlher  Information  on  application 


PROPOSALS  FOR  DREDGING’— P  ^ 
Engineer  Office.  Jacksonville.  FIfi  ^ 
proposals  will  be  received  here  until  1- 
o’clock,  noon.  May  3.  1919,  and  then  opened, 
for  I  dredging  in  Miami  Harbor  (Biscajme 
Bay),  Fla,  BAirther  Information  on  appli¬ 
cation. 


April  10,  1919 
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Bids.  April  22. 

Road  Improvements 

Salem.  N.  J. 

Xoiici-  is  hereby  Riven  that  sealed  »)lds 
jiiil  he  received  by  the  Board  of  Chosen 
Kr.vholilers  of  the  County  of  Salem  for 
il„.  nvon.st ruction  of  MalaRa-renn  drove 
Build.  7th  Section,  in  the  BorouRii  of  I'enns- 
prine  iiiid  Township  of  Upper  Penns  Neck, 
in  the  County  of  Salem  with  a  Bituminous 
Iires.siiiK  (sheet  asphalt)  uiion  a  Macadam 
foiindiition :  estimated  amount  of  surface 
pavement  retjuircd  is  27,804  square  yards,  of 
foundation  27.804  square  yiirds  ;  and  openi*d 
and  rciiii  in  public  at  the  Freehoiders  Room, 
(^lurt  House.  Salem,  N.  J.,  on  Tue.sday. 
Aliril  22.  1019,  at  eleven  A.M. 

lirawiiiRS,  specifications  and  forma  of 
hid.  contract  and  bond  for  tiie  iiroiio.si  d 
work,  preiiarcd  by  Howard  B.  Keasbey, 
rmmty  KiiKineer,  and  approved  by  the  State 
Highway  Commi.ssion  have  been  filed  in 
the  olllce  of  the  said  enpineer*  at  .Salem.  N. 
J  .  and  of  said  Commissitm  at  Trenton,  N. 
J.  and  may  be  inspected  by  prospective 
bidders  dtirinp  business  hourn.  Bidders 
will  be  furni.shed  with  a  cojiy  of  the  speci¬ 
fications  and  blue  prints  of  the  drawinR 
by  the  engineer  of  proper  notice  and  pay- 
nient  of  the  cost  of  jireparatlon.  Bids  must 
be  made  on  the  Standard  proftosal  forms 
in  the  manner  designated  therein  and  re¬ 
quired  by  the  specifications,  must  he  en¬ 
closed  In  sealed  envelopes,  bearing  the 
name  and  address  of  bidder  on  the  outside, 
addressed  to  I.  C.  Smashey,  Clerk  of  said 
Board  and  must  be  aocomiianicd  by  a  certi¬ 
fied  check  for  not  less  than  $1000,  and  be 
delivered  at  the  place  and  on  the  hour 
above  named.  The  Standard  proposal  form 
is  attached  to  the  specifications,  copies  of 
which  will  be  furnished  on  application  to 
engineer. 

By  order  of  the  Board  of  Chosen  Free¬ 
holders  of  the  County  of  Salem. 
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Bids:  .\|)ril  15  . 

Dredging 

FOR.MATIOX  (IF  SKf'TloN  «»F  I.N'l..\Nn 
WATUUWAY  CONNKf'Tl.N’d  BAH.MXIAT 
BAA'  WITH  THK  MA.NAStJl'AN  UIVKR 
OFFICK  OF  BO.AKl)  OF  ('OM.MKUCF 
AM)  NAVIGATION 

Stale  House,  Trenton.  N.  J. 
Sealed  proposals  for  dredging  a  section 
of  the  proposed  Inland  Waterway  connect¬ 
ing  Barnegat  Bay  with  the  Mana.sqiian 
River  will  be  received  at  this  otiice  at  12 
o’clock  noon  April  15.  1919.  and  then  pub¬ 
licly  open«‘d.  .About  $25,000.00  is  available 
for  this  work.  The  right  is  reservedto  re¬ 
ject  any  or  all  bids,  or  to  waive  informality 
in  any  bid  if  it  may  appear  to  the  advan¬ 
tage  of  the  State  to  do  so. 

Further  information  on  aiiplication. 

VICTOR  OKI.INK.AU. 

Director. 

Afarch  2.5.  1919. 


I  Bids:  .April  23. 

Concrete  Stand  Pipe 

Kansas  City.  Mo. 

Sealed  proposals  will  be  received  by  the 
Purchasing  Agent  of  Kan.«aa  City,  Mis¬ 
souri,  at  his  otiice  in  the  City  Hall,  until  2 
o’clock  p.m.  of  April  23,  1919,  for  designing 
and  erecting  a  reinforced  concrete  stand 
pipe  of  1,000,000  gallon  capacity  in  North 
Terrace  Park.  Kansas  City,  Mis.souri.  All 
proposals  shall  be  based  upon  and  shall 
be  in  accordance  with  the  general  specifi¬ 
cations  approvi‘d  by  the  Board  of  Fire  and 
Water  Commissioners  and  on  file  In  the 
office  of  .said  Board. 

Copies  of  Instructions  to  Bidders.  Plans 
and  Specifications,  Form  of  lYoposal,  Form 
of  Contract  and  Form  of  Bond  can  be  se¬ 
cured  by  communicating  with  the  Purchas¬ 
ing  Agent  or  the  Chief  Kngineer  and  Su¬ 
perintendent  of  the  Water  Department. 

Propo.sa!8  shall  be  made  ui)on  the  forms 
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j  Bids:  April  24. 

Water  Works,  Electric  Light 
I  Plant  and  Sewerage 

Benson,  N. 

Sealed  proposals  will  be  receiv.  d  by  the 
Mayor  and  Board  of  Commissioners  of  the 
Town  of  Benson.  N.  C  .  at  the  Town  Hall 
in  Benson.  N.  C..  until  4  I’M,.  .Ainul  24, 
1919,  for  water  works,  electric  light  l)lant 
and  sewerage. 

The  work  will  consist  of  I)«s>p  Well  and 
Pump,  comhineil  wai<r  an<l  electric  statioti. 
fiO  and  100  kw.  units,  boib-rs.  pumps  atid 
reservoir,  and  alioul  five  miles  of  water 
Itilte  lines,  aboitl  four  miles  of  sewers  and 
Sewage  Disi)os:tl  Plattt  ;  no  bids  oti  electric 
distribut  ioti  systetn. 

Proposals  ttiust  be  marked,  “Propostil  for 
Itnprovetnetits." 

All  bids  must  be  upon  blank  forms  pro¬ 
vided  in  the  l‘roi»osal  and  Cotitract  an<l 
Specificatiotis. 

Filch  bid  must  be  accomiiattied  by  a  cer¬ 
tified  check  for  five  jter  cetit  of  the  amount 
of  bid,  but  not  less  than  $250,  as  evUlettce 
of  good  fait  It. 

Plans  iind  Specificatiotis  will  be  on  file  at 
the  Clerk’s  otiice  in  Benson  and  at  the 
olllce  of  the  Fngineer  in  Durham,  N.  C.  ; 
collies  of  the  spccitical  ions,  form  of  pro¬ 
posal,  etc.,  will  be  mailed  upon  application 
to  the  Kngineer  at  Durham,  N.  C. 

Copies  of  plans  may  be  olitained  from  tho 
Kngineer  by  de|iositing  $10,  which  will  be 
returned  only  upon  the  return  of  tho  plans 
in  good  condition  within  3  weeks  after  the 
letting. 

The  right  is  reserved  to  reject  any  or 
all  bids. 

K/.R.A  PARKKR,  Mayor 
U  (HI.BKRT,  Clerk. 
GILBKRT  C.  WHITK,  Kngineer, 

Durham,  N.  C. 


i  Bids ;  April  28. 


I.  C.  SMASHKY, 

Clerk. 


Bid.-t:  .April  17. 

Sewer  Construction 

Pawtucket,  R.  I. 

Sealed  proposals  for  huilding  sewers  in 
C'ottnge  Street.  .Alendon  Avenue  and  Benefit 
Stret't,  will  be  received  at  the  office  of  the 
City  Engineer,  Masonic  Building,  Paw¬ 
tucket.  R.  I..  until  10  o’cloi'k  of  Thursday, 
April  17.  1919. 

The  work  con.sists  of  the  furnishing  of 
all  materials  and  the  building  of  about  1840 
ft.  of  60.in.,  913  ft.  of  50-ln..  620  ft.  of  44- 
in.  brick,  "lock  joint”  pipe,  segment  block 
or  monolithic  concrete  si'w«-rs  in  excava¬ 
tion  varying  from  13  ft.  to  25  ft.  in  depth, 
with  all  neoe.s.sary  bell-mouths,  catch-basins 
and  man-holes. 

Plans  and  specifications  can  be  obtained 
f.  oiTi  the  'My  Engineer. 

A  bond  for  the  faithful  execution  of  the 
eopiract  will  be  required  from  the  stic- 
ces.<tful  bidder. 

The  Commissioner  of  Public  AVorks  re¬ 
serves  the  right  to  reject  any  or  all  bids. 

ISAAC  GIRD. 

Commissioner  of  Public  Works. 
Pawtucket,  R.  I. 

March  21,  1919. 


U  S  ENGINEER  OFFICE.  Louisville, 
by  Sealed  proposals  for  furnishing  and 
delivering  Accumulators  for  Lock  No.  41. 
aM  Operating  Machinery  for  Lock  No.  43. 
Onto  River,  will  be  received  here  until  12 
30.  1919.  and  then 
opened.  Information  on  application. 


attached  to  specifications  and  enclosed  in  a  | 
sealed  envelope  and  addressed  to  the  Pur-  I 
chasing  Agent,  City  Hall,  Kansas  City,  Mis¬ 
souri,  and  marked  on  the  outside  "Proposal 
for  1  Million  Gallon  Reinforced  Concrete 
Stand  Pipe  in  North  Terrace  I’ark.” 

Each  bid  shall  be  accompanied  by  City 
Comptroller’s  receipt  for  deposit  of  cash 
or  certified  check  drtiwn  on  a  solvent  Kan¬ 
sas  City  bank  or  trust  company,  made  pay- 
aole  to  the  City  Comptroller  in  the  amount 
of  $1500.00,  which  deposit  shall  be  for¬ 
feited  to  the  City  In  case  the  bidder,  if  suc¬ 
cessful.  shall  fail  or  refuse  to  enter  into 
the  contract  and  bond  within  ten  (10> 
days  after  award  of  contract. 

The  Board  of  Fire  and  Water  Commis¬ 
sioners  reserves  the  right  to  reject  any 
and  all  bids  or  to  waive  any  informality  or 
irregularity  in  any  bid.  when  it  shall  ap¬ 
pear  to  the  Intere.st  of  the  City  to  do  so. 

J.  RAY  SAMUEL, 
Purchasing  Agent. 


PROPOSALS  FO  TRANSITS  AND 
LEV'ELS. — Department  of  Agriculture.  Bu¬ 
reau  of  Public  Roads.  Washington.  D.  C., 
April  4,  1919.  Sealed  propo.sals  for  fur¬ 
nishing  sixty  (60)  No.  27-A  Gurley  Tran¬ 
sits,  complete,  (or  equal),  and  twenty-four 
(24)  Buff  and  Buff  16i-in.  telescope,  erect¬ 
ing,  engineers'  Dumpy  levels,  complete  (or 
equal)  will  be  received  at  the  Office  of  the 
Chief  Clerk.  U.  S.  Department  of  Agricul¬ 
ture,  until  2  P.M..  April  15,  1919.  and  then 
opened.  Right  Is  reserved  to  Increase  or 
decrease  the  number  not  more  than  twenty- 
five  per  cent  (25%).  Each  instrument  to 
be  engraved  "Bureau  of  Public  Roads.  No. 
(to  be  supplied)  U.  S.  Department  of  Ag- 
griculture.”  Envelopes  containing  proposals 
should  be  endorsed  "Proposals  for  Transits 
and  Levels.”  and  address^  to  K.  M.  Reese. 
Chairman,  Board  of  Awards,  U.  S.  Depart¬ 
ment  of  Agriculture,  Washington,  D.  C. 


Excavating  Ditch 

Sterling,  Illinois. 

Drtiinage  Commissioners  of  Drain.age  Dis¬ 
trict  No.  1.  Hahnamtiti  Toivnship.  Whiteside 
County,  Illinois.  \\  ill  receive  liids.  at  olllce 
of  Carl  E  S’e-liio  i.  Sterling,  Illinois,  up 
to  2:00  p.m..  April  28.  1919.  for  deepening, 
widening,  etc.,  of  ditch.  Excavation  re- 
<iuir«d.  101.211  cu.yds.  larngth  of  ditch. 
37,765  ft.  E.stiniated  cost.  $26,666.42.  Six 
highway  bridges  to  lie  removed  and  re¬ 
placed.  Specifications,  otiice  of  Carl  E. 
Sheldon.  Addition  information.  E.  O.  Hills. 
Kngineer.  Fulton,  Illinois. 


OFFICK  OF  THE  COMMLSSIONERS.  D. 
C.,  March  28.  1919.  Sealed  proiHtsals  will 
be  received  at  this  office.  Room  511.  Dis¬ 
trict  Building,  until  2  o’clock  P.M..  on 
April  21.  1919.  for  the  construction  of  the 
substructure  for  the  Rock  Creek  F’umning 
Station  of  the  Sewage  Disposal  System  1)ls- 
trlct  of  Columbia.  Forms  of  proposals, 
specifications  and  necessary  information 
may  he  obtained  from  the  Chief  Clerk.  En¬ 
gineer  Department.  Room  427  District 
Building,  Washington.  I).  C.  Louis  Brown- 
low.  W.  Gwynn  Gardiner,  Charles  W. 
Kutz.  Commissioners. 


I’ROPOSALS  FOR  MARINE  RAILWAY. 
U,  S.  Engineer  Office,  Philadelphia,  Pa. 
Sealed  propo.sals  will  be  received  here  until 
12  noon.  May  8.  1919.  and  then  opened,  for 
the  construction  of  a  marine  railway  at  Fort 
Mifflin.  I'hlladelphla,  Pa,  Further  informa¬ 
tion  on  application. 

PROPOSALS  FOR  COAI>— U.  S.  ENGI¬ 
NEER  OFFICE,  Jacksonville.  Fla.— Sealed 
proposals  will  be  received  here  until  12 
o’clock  noon,  April  16,  1919,  and  then 
opened,  for  furnishing  3()00  short  tons  coal 
for  IT.  S.  dredges  on  St.  Johns  River  and 
tributary  waters.  Information  on  applica¬ 
tion. 
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OFFICIAL  PROPOSALS 

Hids :  May  2. 

Pavement  Reconstruction 

1'KNNSYL.VANIA  STATK  HKJHWAY 
DKPAUTMKNT 

HnrrlshurR.  Pa. 

Sealod  projmsals  will  In*  received  at  the 
State  Papitol  until  10  A  M  .  May  2.  1019, 
when  bids  will  be  publicly  opened  and 
schiduled.  and  contracts  awarded  as  soon 
ther«‘afler  as  possible  for  the  reconstruction 
of  40,004  linear  feet  of  Heinforced  Con¬ 
crete  &  Hillside  Vitrified  Brick  I’avinff,  IS 
feet  w’lde,  situated  In  Windsor  Township. 
Berks  County,  and  West  Brunswick  Town¬ 
ship.  Schuylkill  County,  on  Uoiite  Xo.  141  ; 
5143  Idnear  feet  of  Reinforced  Concrete 
Pavement,  18  feet  wide,  situated  in  Duncans- 
viMe  BorouKh.  Blair  County,  on  Route  Xo. 
53  :  IB, 177  Linear  Feet  of  Vitrified  Brick 
Pavinp,  18  feet  wide,  situated  in  .MleRheny 
Township.  Cambria  County,  on  Route  Xos. 
53  and  276;  32,100  T..inciir  Feet  of  Bitumi¬ 
nous  Stirface  and  Hillside  Vitrified  Brick 
Pavement.  18  ft.  wide,  situated  In  Sprinp 
Township.  Centre  County,  on  Route  Xo.  27  ; 
21.fi2fi  I.inear  Feet  of  RelnforctMl  Concrete 
P.avement,  18  feet  wide,  silitatcd  in  W. 
r,r>shen  &  W.  Whiteland  Townships.  Chester 
County,  on  Route  Xo.  147  ;  also  233  4  l.inear 
Feet  of  Reinforced  Concrete  Pavement,  from 
18'  to  32|'  in  width,  situated  In  Kennett 
Sqttare  Boroufth,  Chester  County,  on  Route 
Xo.  131  ;  26.648  I.,lnear  Feet  of  Reinforced 
Concrete  and  Hillside  Vitrified  Brick  Pave¬ 
ment.  18  feet,  wide,  sltujited  in  Paint  and 
Flk  Townships,  Clarion  Cotmty.  on  Route 
Xo.  65;  also  1842  I.,inear  Feet  of  Vitrified 
Brick  Pavement.  16  and  35  feet  wide,  situ¬ 
ated  in  Clarion  BorouRh,  Clarion  County, 
on  Route  No.  65;  8414  I.Inear  Feet  of  Rein¬ 
forced  Concrete  and  Hillside  Vitrified  Brick 
T’avement,  18  feet  wide,  situated  in  Walker 
and  Formanasrh  Townships.  .Tuniata  County, 
on  Route  No.  31  ;  10.560  I.,inear  Feet  of  Re¬ 
inforced  Concrete  Pavement.  18  feet  wide, 
situated  in  Union  Township.  T.uzerne  Coun¬ 
ty,  on  Route  No.  4  :  .also  22.452  Tdnear  Feet 
of  Bituminous  Pavement.  18  feet  wide,  situ¬ 
ated  in  Salem  Towmship.  Taizerne  County, 
on  Route  No.  4  :  26.310  Tdnear  Feet  of  Re¬ 
inforced  Concrete  Pavement.  18  feet  wide, 
situated  in  Charleston  and  Richmond  Town¬ 
ships.  TIosra  County,  on  Route  Xo.  21  ;  also. 
10,717  T.inear  Feet  of  Reinforced  Concrete 
Pavement,  18  feet  wide,  situated  in  Broken 
.Straw  Township.  Warren  County,  on  Route 
Xo.  88.  Biddinfr  blanks  and  specifications 
may  be  obtained  free,  and  plana  ui>on  pay¬ 
ment  of  12.50  per  set,  upon  application  to 
State  Highway  Pepartment.  Harrisburir.  No 
refund  for  plans  returned.  They  can  also 
he  seen  at  office  of  Slate  Hlsrhway  Pepart- 
ment.  Harrlsbursr.  1001  Chestnut  Street. 
Philadelphia,  and  904  Hartje  Buildinir. 
Pittsburfrh.  Pa. 

L.  S  SAPLKR. 

State  Hlphw’ay  Comml.ssloner. 
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•Bids:  May  6. 

Westerly  Sewage  Treatment 
Works 

Cleveland,  Ohio. 

Scaled  proposals  will  be  received  at  the 
office  of  the  Commissioner  of  I’urchases 
and  Supplies,  Room  Xo.  210,  City  Hall, 
until  12  o'clock  noon  (lOastern  Standard 
Time).  May  6.  1910,  for  the  construction 
of  the  Sewagre  Treatment  Works  at  the 
Westerly  site. 

The  work  contemplated  compri.ses  the 
construction  of  Rrit  chambers,  two-story 
settling;  tanks,  outfall  conduits,  buildings 
and  appurtciiances.  The  following  quanti- 
t  ies  give  a  general  idea  of  the  amount  and 
character  of  the  work  to  be  done: 

Wooden  piling  .  15,000  lin. ft. 

Kxcavation  .  30,000  cu. yd. 

Concrete  .  15.000  cu.yd. 

Steel  reinforcement  .  850  tons 

C.  I.  piping  .  60  tons 

Buildings  . 125.000  cu. ft. 

Copies  of  plans  and  specifications  and 
blank  proposals  may  be  obtained  at  the 
office  of  the  Commissioner  of  Fngineering, 
Room  Xo.  618.  City  Hall,  after  April  15. 
1010.  .\  ileposit  of  fifteen  dollars  ($15) 

will  be  re<iuired  for  each  set  of  plans  and 
three  dollars  ($3)  for  each  set  of  specifica¬ 
tions  taken  from  the  above  office.  If  a  bid 
is  submitted  this  deiwsit  will  be  refunded 
upon  the  return  of  said  plans  and  speci¬ 
fications  in  good  condition.  Similar  dejiosits 
will  he  required  for  additional  sets  of  plans 
and  specifications  taken  from  the  abova 
office,  there  being  no  refund  for  their  re¬ 
turn.  All  checks  for  said  plans  and  speci¬ 
fications  shall  be  made  payable  to  the  City 
of  Cleveland. 

The  proposal  shall  contain  the  full  name 
and  address  of  the  party  or  parties  making 
the  same  and  all  persons  interested  therein, 
and  shall  be  accompanied  by  a  proposal 
bond  signed  by  a  surety  company  author¬ 
ized  to  do  business  in  the  State  of  Ohio 
or  by  a  certified  check  on  a  solvent  bank 
for  ten  thou.sand  dollars  ($10,000),  made 
payable  to  the  City  of  Cleveland,  as  surety 
that  If  the  bid  be  accepted  a  contract  will 
be  entered  info  and  the  performance  of  it 
properly  secured. 

No  proposal  will  be  entertained  unless 
made  on  the  blanks  furnished  by  the  Com¬ 
missioner  of  Kngineering  and  delivered  at 
the  office  of  the  Commissioner  of  Ihirchases 
and  Supplies.  Room  Xo.  210,  City  Hall, 
previous  to  12  o’clock  noon  (Kastern  Stand¬ 
ard  Time)  on  the  day  specified. 

The  City  reserves  the  right  to  reject  any 
or  all  bids. 

FD.  SHATT17CK. 

Commissioner  of  Purchases 
and  Supplies. 

■  "This  ad  was  published  through  error  in 
Marv’h  20th  issue. 


TRKASttRY  DFRARTMEXT.  Supervis¬ 
ing  Architect’s  Office.  Washington,  !>.  C.. 
March  24.  1919. — Sealed  proposals  will  be 
received  at  this  office  until  3  p.m.,  April  21. 
1919.  and  then  opened,  for  alterations  at 
the  IT  S.  Post  Office  and  Court  House. 
Erie.  Pa..  In  accordance  with  the  specifica¬ 
tion  and  drawings  mentioned  therein,  copies 
of  which  may  be  had  at  this  office  or  at 
the  office  of  the  Custodian,  in  the  discretion 
of  the  Supervising  Architect.  Jas.  A.  Wet- 
more.  Acting  Supervising  Architect. 


T'.  S.  FNO  INKER  OFFTCK.  Room  61)1. 
.\rmy  Building.  39  Whitehall  Street,  New 
York  City. — Sealed  proposals  will  be  re¬ 
ceive  here  until  12  M.,  April  29,  1919. 
and  then  opened,  for  dredging  In  Wood- 
bridge  CYeek,  Raritan  Bay  and  Keyport 
Harbor,  N.  J.  Bids  for  any  or  all  of  these 
works  will  be  considered.  Further  Infor¬ 
mation  on  application. 


PROPOSALS  FOR  LEVEE  WORK. — 
Office  of  the  Secretary,  Mississippi  River 
Commission,  1311  International  Life  Build¬ 
ing.  St.  Ix>uis,  Mo. — Sealed  proposals  will 
be  received  here  until  11  A.M.,  April  23. 
1919.  for  constructing  about  290,000  cu.yd. 
of  earthwork  (210.000  cu.yd.  hydraulic  fill 
in  old  borrow  pits :  and  80,000  cu.yd.  levee 
enlargement)  in  the  Lima  I.>ake  Drainage 
District.  Ill.  Further  information  on  ap¬ 
plication. 


PROPOSAT.S  FOR  STERN  WHEEL 
STEEL  TOWBOAT  "CAPTAIN  CTHAS.  D. 
HARRIS." — Office.  Mississippi  River  Com¬ 
mission,  1st  and  2nd  Districts,  Custom 
House.  Memphis,  Tenn. — Sealed  proposals 
will  be  received  here  until  11  A.M..  April 
25,  1919,  and  then  opened,  for  furnishing 
one  stern  wheel  steel  towboat.  Further 
information  on  application. 
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Bids:  April  30. 

Rc'Paving  and  Sewer 

Akion.  ()hio 

Sealed  bids  or  proposal.s  ail(lri'.->  .  ,i  to  the 
Director  of  Pulilic  .Service,  and  .-i.dDr^id 
“Proposal  for  Re-paving  and  .s,  .t,r 
South  Main  Street,  from  Tlioii;t„i, 
Crosier”  will  be  received  at  tlie  otiu ,  o(  the 
Director.  Delaware  Bldg..  Akron,  Ohi,,.  u,„i| 

12  o'clock  noon.  Central  Standard  time,  of 
Wednesday,  the  30th  day  of  .\pril.  1919 
and  at  that  time  and  place  will  be  publicly 
opened  and  read. 

The  work  Includes  removal  of  6670  q  yds 
of  old  pjivement  and  concrete  ba.«e 

Removal  of  4500  sq.yds.  of  pavement  only 
Laying  6670  sq.yds.  concrete  base, 

910  lin. ft.  of  30"  to  36"  Trunk  Sewer 
1680  lin. ft.  8"  to  24"  vitrified  pipe  sewer, 
4800  lin. ft.  4”  sub-drain. 

13  manholes. 

21  street  inlets. 

Laying  11,175  sq.yds.  stone  block  or  brick 
pavement 

Each  proposal  must  be  accompanied  by 
certified  check  in  the  sum  of  Five  Hundred 
Dollars  ($500.00). 

A  surety  bond  in  the  sum  of  Fifty 
per  cent,  of  the  amount  of  the  eoturact 
will  be  required  of  the  succe.ssful  Itidder. 

Plans  and  specifications  on  file  itt  tlte  of¬ 
fice  of  the  Chief  Engineer,  or  can  be  oh- 
tained  uiton  dejtosit  of  Five  Dollars  ($'1  itu), 
which  deposit  will  bq  returned  if  pltitts  are 
returned  in  good  condition  within  ten  day.s 
after  taking  of  the  bids. 

The  right  is  reserved  to  reject  anv  or  all 
bids. 

H.  S.  MORSE.  Director  Puitlic  Service. 
E.  A.  ZEISLOFT,  Chief  Engineer 

Bids;  April  23. 

Concrete  Stand  Pipe 

Kansas  City.  Mo 

Sealed  proposals  will  be  rr-ceived  Ity  tho 
Purchasing  Agent  of  Kansas  City,  Mi.s- 
souri.  at  his  office  in  the  City  Hail,  until 
2  o’clock  p.m.  of  April  23,  1010.  for  design¬ 
ing  and  erecting  a  reinforced  concrete  stand 
pipe  of  1,000.000  gallon  capacity  at  75th 
&  Holmes  Street.  Kansas  City.  Mis.sourl. 
All  proi)osals  shall  be  based  upon  .and  shall 
be  in  accordance  with  the  general  specifi¬ 
cations  approved  by  the  Board  of  Fire  and 
Water  Commissioners  and  on  file  in  the 
office  of  said  Board. 

Copies  of  Instructions  to  Bidders.  Plans 
and  Specifications.  Form  of  Proposal.  Form 
of  Contract  and  Form  of  Bond  can  be  se¬ 
cured  by  communicating  with  the  Purchas¬ 
ing  Agent  or  the  Chief  Engineer  and  Super¬ 
intendent  of  the  Water  Department. 

Propo.sals  shall  be  made  upon  the  forms 
attached  to  specifications  and  enclosed  in 
a  sealed  envelope  and  addres.sed  to  the 
Purchasing  Agent.  City  Hall.  Kansas  City. 
Missouri,  and  marked  on  the  outside  “Pro¬ 
posal  for  1  Million  Oallon  Reinforced  Con¬ 
crete  Stand  Pipe.  75th  &  Holmes  Street.” 

Each  bid  shall  be  accompanied  by  City 
Comptroller’s  receipt  for  deposit  of  cash  or 
certified  cheek  drawn  on  a  solvent  Kansas 
City  bank  or  trust  company,  made  payable 
to  the  Cfity  Comptroller,  in  the  amount  of 
$1500.00,  which  deposit  shall  he  forfeited 
to  the  City  In  case  the  bidder,  if  successful, 
shall  fall  or  refuse  to  enter  Into  the  con¬ 
tract  and  bond  within  ten  (10)  days  after 
award  of  contract. 

The  Board  of  Fire  and  Water  Commis¬ 
sioners  reserves  the  right  to  reject  any  and 
all  bids  or  to  waive  any  Informality  or  ir¬ 
regularity  in  any  bid.  when  it  shall  appear 
to  the  interest  of  the  City  to  do  so. 

J.  RAY  SADHTEU 
Purchasing  Agent. 


li-i 


April  10,  1919 

Enp.  Xews-Record 
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April  17. 

Highway  Work 

Albany,  N..  Y.  I 

Otiico  of  the  State  Commission  of  Hish-  j 

V  .V-  Albany,  N.  Y.  Sealed  proposals  will 
b,"  received  by  the  undersigned  at  their  • 
ortice.  Xo.  55  l.,ancaster  Street,  Albany,  N, 

Y  at  one  o'clock  P.M.,  on  Thursday,  the 
ITtli  day  of  April,  1919,  for  the  construc¬ 
tion  of  iiiBhways  in  the  followinK  counties: 

M, 1!AXV . (.\pprox.  1.45) 

CUKMl’XO  . (Approx.  0.03) 

[.-pjl.; . (two  highways — 5.25  &  5.78) 

KI'I.ToX . (Approx.  4.90) 

lIKliKlMl-n- •  highways — 5.84  &  5.67) 

(iNI-)II'.' . (two  highways — 6.15  &  5.74) 

ri'TXAM . (Approx.  1.61) 

.kcr  I.WVUKXCE . (two  highways — 

5.45  &  3.48) 

TO.MPKIN'S . .  .  (Approx.  2.46) 

WASHIXGTOX . (Approx.  5.40) 

WAYXK . (Approx.  2.99) 

WYOMIXG . (Approx.  2.59) 

And  also  for  the  following  repair  contracts; 
CHKX.VXGO, . .  (one  contract — resurfacing) 
Dl'TOHKSS.  .  .  .  (tone  contract — reconstruc¬ 
tion) 

Maps,  plana,  specifications  and  estimates 
niay  be  seen  and  proposal  forms  obtained 
at  the  office  of  the  Commission  in  Albany, 

N.  Y..  and  also  at  the  office  of  the  Division 
Engineers  in  whose  division  the  roads  are 
to  be  improved.  The  addresses  of  the 
Division  Engineers  and  the  counties  In 
which  they  are  in  charge  will  be  furnished 
on  riQUeSt. 

The  especial  attention  of  bidders  is  called 
to  “General  Information  for  Bidders”  on  the 
itemized  proposal,  specifications  and  con¬ 
tract  agreement. 

EDWIN  DUFFEY,  Commi.ssioner. 

I.  J.  MDRHIS,  Secretary. 

Bids:  April  29. 

Bridge  Construction 

Franklin,  Pa. 

Sealed  proposals  will  be  received  up  to 
1:00  I’.M.  on  Tuesday,  April  29,  1919,  by 
the  County  Commissioners  of  Venango 
County.  Da.,  at  the  County  Court  House  at 
hVanklin.  Da.,  for  the  construction  of  the 
following  work.  Plans  and  specifications 
may  be  seen  at  the  Court  House  or  at  the 
office  of  R.  L.  Phillips,  County  Bridge  En¬ 
gineer  at  Meadvllle,  Pa. 

1.  Constructing  New  bridge  over  Scrub- 
grass  Creek  one  mile  north  of  Clintonville 
in  Clinton  Township,  Venango  County,  Pa., 
known  as  the  Crawford  Bridge.  For  this 
bridge,  bids  will  be  received  for  the  fol¬ 
lowing  types  of  structure. 

A.  Reinforced  concrete  bridge  consisting 
of  66  ft.  arch  span,  15  ft.  rise  with  three 
16  ft.  approach  spans. 

R.  Stone  Arch  bridge  with  a  span  of 
66  ft.  and  a  rise  of  20  ft. 

C.  A  Pony  Warren  Truss  Bridge  102.5 
ft.  span,  16  ft.  roadw'ay  with  a  variety  of 
floor  types  and  with  both  cut  stone  and 
concrete  abutments. 

2.  Constructing  a  new  bridge  over  North 
Sandy  Creek  in  the  Borough  of  Polk.  Ven¬ 
ango  County,  Pa.  Bids  received  for  the  fol¬ 
lowing  styles  of  structure. 

A  Steel  pony  truss  bridge  of  45  ft.  span 
with  18  ft.  roadway  and  creosoted  wood 
block  floor. 

R.  Through  Girder,  reinforced  concrete 
bridge  of  same  span  and  roadway  with  con¬ 
crete  floor.  Both  types  on  reinforced  con¬ 
crete  abutments. 

3.  Repairing  present  concrete  floor  with 
Tarvia  KP  and  laying  thereon  a  creosoted 
wood  blo'jk  floor  on  a  1  In.  sand  cushion 
on  the  Washington  St.  Bridge  In  Franklin, 
Pa^  1600  sq.yards. 

VENANGO  (XIUNTY  COMMI.SSIONERS. 
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Road  Work 

STATE  DF  lEUINOlS 
DEPART.ME.XT  OK  Dl’BElC  WORKS 
A.NI)  BITIEDI.NGS 
DIVISIO.N  OF  HIGHWAYS 

Sitringfleld.  111. 

Notice  is  hereby  given  that  sealed  pro- 
pos.ils  will  be  received  in  the  office  of  the  . 
Department  of  Public  Works  and  Build-  ! 
ing.s.  Division  of  Highways.  Springfield.  I 
Illinois,  until  11  o’clock  .Vpril  23.  ! 

1919,  for  the  road  work  on  the  Dixie  High¬ 
way  designated  by  eounly  and  section  be-  j 
low.  All  bids  must  be  on  regular  forms  1 
furnished  by  the  Department. 

Plans  for  all  the  work  may  be  examined 
In  the  olfice  of  the  Department  of  Public  ' 
Works  and  Buildings,  Division  of  Highways.  I 
Springfield,  Illinois ;  in  the  office  of  District 
No.  1,  H.  B.  Bushnell.  District  Engineer, 
138  Fox  Street,  Aurora.  Illinois;  and  also 
In  the  olfice  of  District  No.  4.  R.  I.,.  Bell.  ' 
District  Engineer,  Buch.anan-I,ink  Building,  j 
Paris.  Illinois.  Plans  will  not  be  sent  to  | 
prospective  bidders,  but  uiton  making  a  de-  < 
posit  with  District  Engineer  R.  1,.  Bell.  : 
))Ians  may  be  obi.ained  for  temporary  use  I 
while  inspecting  the  conditions  attending  | 
the  work  in  question.  j 

Alternt»tive  bids  will  be  received  for  the  | 
following  types  of  construction;  Portland  i 
cement  concrete;  monolithic  brick  (4  inch  ! 
brick)  :  monolithic  brick  (3  inch  brick)  ; 
bituminous  concrete  with  binder  course 
(Specifications  Cl.  C2,  C3  or  CT)  ;  bitumi¬ 
nous  concrete  without  binder  course  (Speci¬ 
fications  (*1,  02,  03  or  CT). 

Width,  Approximate 


County 

Iroquois 

Iroquois 

Iroquois 

Iroquois 

Iroquois 

Kankakee 

Kankakee 

K.ankakee 

Kankakee 


H — 1  r.d 

4 

H— 15d 

5 

K— 15d 

6 
7 


Feet  la'ngth.  Feet 
16  39,730 

16  22.854 

16  5,600 

16  20,999 

16  5.250 

16  44.539 

16  11,161 

16  &  18 
18 


Cement  will  be  furnished  on  all  st'ctions 
by  the  Department  of  Public  Works  and 
Buildings  or  the  County. 

Sections  4  and  H-15d  will  not  be  let 
separately  from  one  another  but  aside  from 
this,  proposal  forms  will  be  so  arranged 
th,at  the  several  sections  m.ay  be  let  sepa¬ 
rately,  In  one  combination,  or  in  such  other 
fixed  combinations  as  the  proposal  forms 
show,  that  bidders  may  select  almost  at 
will  the  size  and  location  of  the  Job  upon 
which  to  bid. 

The  locations  of  the  proposed  work  are 
shown  on  the  printe  accompanying  the  pro¬ 
posal  forms. 

By  order  of  Department  of  Public  W’orks 
and  Buildings. 

FRANK  I.  BENNETT, 

Director. 

S.  F,.  BRADT, 

Superintendent  of  Highways. 

CEIFFDRD  ODDER. 

Chief  Highway  Engineer. 


I’.  R.  ENGINEER  OFFICE.  1st  District. 
Cincinnati,  O.  Sealed  proposals  will  he 
received  here  until  2  p.m..  May  6.  1919,  and 
then  opened  for  constructing  I.x)ck  and 
Abutment  for  Dam  No.  32.  Oh'o  River, 
about  5  miles  below  Vanceburg,  Ky.  Fur¬ 
ther  Information  on  application. 
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Bids:  May  1. 

Road  Work 

Danville,  Ill, 

■|.  Notice  is  hereby  given  th.al  sealed  pro¬ 
posals  for  the  construction  of  roads  in 
Vermilion  t'otinty  will  be  received  at  the 
olfice  of  the  County  Clerk.  Court  House, 
City  of  Danville.  Illinois,  until  2  o'clock 
P.M..  May  Ist.  19i;<.  at  which  time  and 
pkace  dtiring  the  meeting  of  the  Board  «>f 
Sui>ervi:  or.s.  the  pro|H>-als  will  be  publicly 
opened  and  read. 

2.  The  projio:  ed  work  comiirises  the  con¬ 
struction  of  concrete  and  brick  roads  ten 
(10)  feet  wide  with  three  (3)  feet  maca¬ 
dam  or  grave  I  shoulders  together  with  all 
grading,  shaping  earth  shoulders,  rein¬ 
forced  concrete  work,  ditching,  drainage 
and  other  incidental  work  as  shown  in  de¬ 
tail  on  (ilans  and  specifications,  on  file  in 
the  otlioe  of  the  County  Clerk,  and  Superin¬ 
tending  Engineer. 

3.  ProiKj.sala  shiill  be  made  tm  forms  fur¬ 
nished  by  the  County  of  Vermilion. 

3a.  Proposal  bltinks  and  also  the  forms 
of  contract  and  lainds  that  the  succe.ssful 
bidders  will  be  re<iuired  to  execute  are  now 
on  file  in  the  otlioes  of  s.aid  ('ounty  Clerk 
and  said  Suiierintending  Engineer. 

4.  The  Board  of  .Supervisors  reserves  the 
right  to  reject  aiiv  and  all  proitosals.  and 
to  waive  technicalities  in  any  proitosal. 

4. a.  The  Board  of  Supervisors  reserves  the 
right  to  withdraw  from  said  opening  of 
bids,  at  atiy  time  on  or  before  April  25, 
1919,  any  Subdivision  or  Subdivisions  of 
said  unfinished  work,  in  case,  the  bonds¬ 
men  who  are  resitonsible  to  said  County 
for  the  completion  of  such  Subdivision  or 
Subdivisions  shall  have  taken  over  and  un¬ 
dertaken  the  completion  rtf  such  Subdivision 
or  Subdivisions,  and  sh.all  have  made  ar¬ 
rangements,  satisfactory  to  this  Board,  to 
complete  said  work  not  later  than  said 
November  15.  1919;  and  that  said  Board 
reserves  the  right  to  reject  bids  on  any 
part  or  parts  of  said  work,  if  such  bids 
seem  to  this  Board  to  be  too  high,  and  to 
do  any  part  or  p.arts  of  said  work  under 
its  own  management  and  direction. 

5.  Bidders  may  furnish  proposals  on  one 
or  more  of  the  fourteen  Subdivisions  of  ap¬ 
proximately  four  miles  each,  into  which 
the  work  Is  divided. 

6.  All  proposals  must  be  accompanied  by 
a  certified  check  in  the  sum  of  two  (2)  per 
cent,  of  the  total  hid  and  made  payable  to 
the  order  of  Robert  H.  Mater,  County 
Treasurer  of  said  County;  said  check  to 
be  returned  unless  in  case  of  the  accept¬ 
ance  of  his  proposal,  the  bidder  should  fail 
to  execute  a  contract  and  file  a  lamd  in  a 
sum  equal  to  the  amount  of  the  bid  within 
ten  (Irt)  days  of  the  date  of  the  acceptance 
of  this  proiwjsal.  in  which  case  the  check 
is  to  become  the  property  of  Vermilion 
County  and  is  to  be  considered  as  payment 
of  damages  due  to  delay  and  other  causes 
suffered  by  the  county  from  neglect  of  the 
bidder  to  execute  a  contract. 

7.  Proposals  must  be  addressed  or  de¬ 

livered  to  said  County  Clerk.  Court  House. 
Danville.,  Illinois;  marked  plainly  on  the 
outside,  “Proposal  for  the  Construction  of 
Vermilion  County  Bond  Roads  Subdivision 
Number  - .” 

Dated  this  28th  day  of  March  A.  D.  1919. 

JOHN  R.  MOORE. 

County  Clerk  of  the  County  of  Vermilion 
in  the  State  of  Illinois. 


PROPOSAT  S  FOR  DREDGING.— IT.  S. 
Engineer  Office,  fhjstom  House.  Norfolk, 
Va.  Sealed  proposals  will  be  received  untlj 
12  o’clock  noon.  April  26.  1919.  and  then 
opened,  for  dredging  for  widening  the  chan¬ 
nel  to  Newport  News,  Va.  Further  In¬ 
formation  on  application. 


U.  S.  BNGINEETR  OFFICE.  Florence. 
Alabama.  Sealed  proposals  will  be  re¬ 
ceived  here  until  eleven  o'clock  A  M' .  May 
9  1919.  and  then  opened'  for  furnishing 

Rock  Crushers.  Further  information  on 
application. 
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OFFICIAL  PROPOSALS 


Itifl.s:  April  22  . 

Highway  Work 

STATK  OK  MAHY..AN'I> 

STATK  ROADS  COMMISSION' 

St  aled  proiKJsals  for  building  four  sections 
of  Slate  Highway,  as  follows; 

Carroll  County,  Contract  Cl-20:  One  sec¬ 
tion  of  Itittleatown  Pike  from  Town  Limits 
of  Westminster  toward  Union  Mills,  for  a 
distance  of  2.01  miles.  (Concrete.) 

Frederick  and  Washington  Counties.  Con¬ 
tract  W-16A;  One  section  of  State  High¬ 
way  from  Knoxville  to  Harpers  Kerry,  for 
a  distance  of  3.51  miles.  (Concrete.) 

Howard  County,  Contract  Ho-12:  f>ne 
section  of  Clarksville  Pike  from  Highland 
to  Clarksville,  for  a  distance  of  2.51  miles. 
(Concrete.) 

Kent  County,  Contract  K-12;  One  sec¬ 
tion  of  Rock  Hall  to  Swan  Creek  Road,  near 
Kdesville.  for  a  distance  of  3.03  miles. 
(Concrete. ) 

vvill  be  received  by  the  State  Roads  Com¬ 
mission.  at  Its  offices.  fiOl  Oarrett  Building. 
Baltimore.  Maryland,  until  12  M.  on  the 
22nd  day  of  April.  191!).  at  which  time  and  j 
place  they  will  be  publicly  opened  and  read. 

Bids  must  be  made  upon  the  blank  pro¬ 
posal  form  which  with  .specifications  and 
plans  will  be  furnished  by  the  Commission 
tipon  application  and  cash  payment  of  31.00, 
as  hereafter  no  charges  will  be  permit t»d. 

.Vo  )>ids  will  be  received  unle.ss  accom¬ 
panied  by  a  certified  check  for  the  sum  of 
Five  Hundred  ($500)  Dollars,  payaltle  to 
the  State  Roads  Commission. 

The  successful  bidder  will  bo  recjuired 
to  give  bond,  and  comply  with  the  Acts  of 
the  Oeneral  Assembly  of  Maryhand.  re¬ 
specting  contracts. 

The  Commission  reserves  the  right  to  re¬ 
ject  any  and  all  bids. 

By  order  of  the  Slate  Roads  Commission 
this  3rd  day  of  April,  1919. 

KR.WK  H.  ZOUCK.  Cbairm.an. 

CI.YDK  H.  W11.SON,  Secretary. 


Bids:  April  24 

Cleaning  Out  Drainage  Canals 

Hyde  Co..  N.  C. 

Sealed  proposals  will  be  received  by  the 
board  of  drainage  txtmmissloners  of  the  . 
Mattamuskeet  I'ralnage  District  of  Hyde  j 
Co.,  North  Carolina,  for  the  cleaning  out  j 
of  approximately  30  miles  of  drainage 
c;inals  containing  approximately  850,000  cu. 
yd.  of  material,  until  2  o’clock  p.m..  Thurs¬ 
day.  April  24fh.  at  the  offices  of  the  Itoard  , 
of  commissioners  at  New  Holland,  North  j 
Carolina.  ' 

I’roposals  will  be  received  In  either  of  ; 
the  following  forms: 

Unit  price.  Cost  plus  percentage,  and 
rental  per  hour  of  operation. 

Kach  proposal  must  be  accompanied  by  a 
certified  chivk  or  bidder’s  bond  executed  by 
some  surety  company  authorized  to  do 
business  in  the  state  of  North  Carolina 
for  $1000  as  guarantee  that  the  successful 
bidder  will  enter  Into  contract  with  the 
board  of  commissioners. 

Bond  will  be  required  of  the  successful 
bidder  In  the  sum  of  60  per  cent,  of  his 
estimated  cost. 

Right  is  reserved  to  reject  any  and  all 
bid.s. 

J.  S.  MANN,  chairman. 

K.  L.  rONZER,  Vice  chairman. 

T.  B.  JONES,  commissioner. 

K.  L.  PONZER,  engineer. 
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Bids:  April  24. 

Road  Work 

STATE  OK  ILLI.NOIS 

DEPARTME.VT  oK  I’l'BLIO  WORKS 
A.NT)  BUILDINGS 
DIVISIO.V  OK  HIGHWAYS 

Springfield,  III. 

Notice  is  hereby  given  that  sealed  pro¬ 
posals  will  be  received  at  the  office  of  the 
Department  of  Public  Works  and  Buildings, 
Division  of  Highways,  Springfield.  Illinois, 
until  11  o’clock  A.M.,  April  24,  1919.  for 
the  road  work  on  the  Lincoln  Higliway 
designattKl  by  county  and  section  below.  All 
bids  must  be  on  regular  forms  furnished 
by  the  Department. 

IMans  for  all  the  work  may  be  examined 
In  the  office  of  the  Department  of  Public 
Works  and  Buildings,  Division  of  High¬ 
ways,  Springfield.  Illinois,  and  also  in  fhe 
office  of  District  No.  1.  H.  B.  Bushnell. 
District  Engineer.  138  Fox  Street.  Aurora. 
Illinois.  Plans  for  the  sections  in  Ogle. 
Lee  and  Dhiteside  counties  may  be  ex- 
I  amlned  also  in  the  office  of  District  No.  2, 
H.  E.  Surman,  District  Engineer.  Dixon  Na¬ 
tional  Bank,  Dixon,  Illinois.  IMans  will  not 
^  be  sent  to  prospective  bidders,  but  upon 
I  making  a  dejatslt  with  the  district  engi- 
I  neer  in  whose  district  the  work  is  located, 

I  plans  for  the  work  in  the  respinitive  dis¬ 
tricts  may  he  obtained  for  temporary  use 
while  inspecting  the  conditions  attending 
the  work  In  question. 

Alternative  bids  will  be  received  for  the 
following  types  of  construction:  Portland  i 
'  cement  concrete;  monolithic  brick  (4  inch  ' 
brick)  ;  monolithic  brick  (3  inch  brick)  ; 


,  bituminous  concrete 

with  binder 

course 

(Specifications  Cl.  C2. 

,  C3  or  CT)  : 

bitumi- 

1  nous  concrete 

without 

binder  course 

(Speci- 

!  ficatio  IS  Cl.  1 

C2.  C3  or  CT). 

Width,  Approximate 

'  Count.v 

Sec. 

Feet  I.,<‘ngth,  Feet 

I  luPage 

1 

18 

22.433 

DuPage 

G 

18 

12,400 

1  luF’agp 

*> 

18 

9.660 

Du Page 

3 

18 

8.207 

1  Kane 

I, — 15d 

18 

17.851 

Kane 

4 

18 

25.631 

1  Kane 

5 

18 

24.311 

i  Kane-DeKalb 

6 

18 

22.591 

'  DeKalb 

7 

18 

25.083 

'  DeKalb 

G 

16 

14.400 

'  DeKalb 

8 

16 

8.352 

1  DeKalb 

18 

6 

5.337 

1  DeKalb-Ogle 

9 

16 

29.300 

i  Ogle 

F — 15d 

16 

8.433 

Lee 

12 

16 

14.750 

1  I,ee 

14 

16 

34.362 

Lee 

H— 15d 

16 

14.719 

T.ee 

15 

16  &  18 

34.330 

Whiteside 

17 

16 

24  687 

.  Whiteside 

H 

16  f:  18 

10,135 

Cement  will  be  furnished  for  all  sections 
by  the  Department  of  Public  Works  and 
Buildings  or  the  County. 


Sections  8  and  18  will  not  be  let  separately 
from  one  another,  but  aside  from  this,  pro¬ 
posal  forms  will  be  so  arranged  that  the 
several  sections  may  be  let  separately,  in 
one  combination,  or  in  such  other  fixed  com¬ 
binations  ns  the  proposal  forms  show,  that 
bidders  may  select  almost  at  will  the  size 
and  location  of  the  Job  u|>on  which  to  bid. 

The  locations  of  the  proposed  work  are 
shown  on  the  print  aci'ompanylng  proposal 
forms. 

By  order  of  Department  of  Public  Works 
&  Buildings. 

FRANK  I.  BENNETT, 

Director. 

S.  E.  BRADT, 

Superintendent  of  Highways. 

CLIFFORD  OLDER, 

Chief  Highway  Engineer. 
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Bids;  April  24. 

Storm  Water  Drain 

Coatesvili, .  Penn 

Sealed  proposals,  addre.^sed  to  the  City 
Clerk  of  Coatesville.  I’enn.,  ill  he  re¬ 
ceived  at  the  City  Hall  at  Coalovilie  until 
8  o’clock  I’.M..  April  24th,  191',‘,  for  the 
construction  of  .a  storm  water  drain  to  re- 
)>lace  “Gibbon’s  Run." 

This  drain  will  be  approximately  5405 
lineal  feet  in  length  and  will  vary  in  size 
from  87"  to  3fi".  The  construction  will  he 
of  brick.  Segmental  tile  block  or  reinforce  j 
concrete  pi|>e  in  part  or  in  whole  '^here 
will  also  be  25  manholes  and  80  sie.nm  wa- 
ter  inlets  with  the  neces.sary  vitniieii  ji  p,. 
connections. 

Plans  and  specifications  are  on  file  in  the 
office  of  the  City  Engineer  in  Coate.<vllle, 
Penn. 

A  set  of  plans  and  specifications  may  he 
obtained  ufton  application  to  the  un.icr- 
signed  accompanied  by  a  deposit  of  Te.i 
Dollars  ($10.00)  which  will  be  refunded 
upon  the  return  of  the  plans  and  speoifiea- 
tions  in  good  condition  up  to  and  inrludinR 
the  date  of  letting. 

Proirosals  shall  be  submitted  upon  h'anks 
provided  for  this  purpose  by  the  under¬ 
signed.  and  shall  be  accompanied  hy  a  cer¬ 
tified  check  for  Five  per  cent.  (5'',)  of  the 
total  amount  of  bid.  A  satisfactory  surety 
I  bond  in  an  amount  equal  to  fifty  per  cent. 
(5095  )  of  the  contract  will  be  required  from 
the  successful  bidder. 

The  City  Council  reserves  the  right  to 
reject  any  and  all  bids  and  to  award  the 
work  as  a  whole  or  in  part. 

The  Contractor  must  comply  with  all  the 
requirements  of  the  Workmen’s  Comixnsa- 
tion  Law  of  the  State  of  Pennsylvania. 

CHAS.  A.  NILES 

City  Engineer. 

WILLIAM  .S.  G.  COOK. 

City  Clerk. 

GEORGE  ROMMEL.  JR.. 

Special  Assistant. 


I  Bids:  April  28. 

Sanitary  Sewer 

Flagstaff.  Arizon.i 

T’p  to  4  P.M..  of  the  28th  day  of  April 
1919,  sealed  bids  will  be  received  hy  the 
Town  Clerk  of  Flagstaff.  Arizona,  for  the 
construction  and  extension  of  a  sanitary 
sewer  system.  Funds  to  the  amount  of 
$95,000  are  available  for  the  work. 

Plans  and  specifications  are  on  file  at 
the  office  of  the  Town  Clerk  and  may  he 
obtained  from  Olmsted  &  Glllelen.  1112  Hol¬ 
lingsworth  Building.  IjOS  Angeles.  Califor¬ 
nia.  on  payment  of  $1.50 ;  the  plans  ti) 
remain  the  property  of  the  bidder. 

Certified  check  to  the  amount  of  loe; 
of  the  bid  must  accompany  each  bid.  The 
Town  retains  the  right  to  reject  any  and 
I  all  bids. 

ALEX.  A.  JOHNSTON. 

Town  Clerk 


PROPOSALS  FOR  LEVEE  WORK — 
Office  of  the  Secretary.  Mississippi  River 
Commission,  1311  International  Life  Bui'd 
ing.  St.  Louis,  Mo. — Sealed  proposals  will  he 
received  here  until  11  A.M.,  April  30,  1919. 
for  constructing  about  200,000  cu.yd.  of 
earthwork  by  the  hydraulic  method  in  the 
Muscatine-Louisa  Island  Levee  District. 
Iowa.  Further  information  on  application. 


UNITED  STATES  ENGINEER  OFFICK. 
Room  710,  Army  Buildign,  89  Whitehall 
Street,  New  York,  N.  Y. — Sealed  proiiosal? 
for  dredging  and  rock  removal  In  East 
River,  N.  Y.,  will  be  received  here  until 
12  m..  May  9,  1919,  and  then  opened.  Fur¬ 
ther  information  on  application. 


April  10.  1919 

Enr.  News-KtH^ord 


SEARCHLIGHT  SECTION 
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Bid*:  April  18.  ^  ^ 

Furnishing  and  Laying  30-in. 
Cast  Iron  River  Crossing 

City  Hall.  Bayonne.  X.  J. 

April  4.  1919. 

sealed  proposals  will  be  received  from  4 
•  V  V  to  4  15  o’clock  P.M..  on  Friday. 

18  I**!!*,  bv  the  Board  of  Commis- 
.if  the  City  of  Bayonne,  in  public 

in 

^  ind  read  at  the  last  named  hour. 
fr"‘,he  furnishinK  and  providinR  of  all 
^Iterials.  machinery  and  plant,  and  the 
"‘rforminp  of  all  necessary  work  required 
n  the  carryinp  out  of  two  certain  airree- 
"  n,,^iie  dati-d  Xovember  18.  1918,  made 
and  entered  into  between  the  Mayor  and 
Council  of  the  City  of  Bayonne  and  the 
Federal  Shipbuilding  Company,  and  the 
other  dated  Xovember  15.  1918.  made  and 
entered  into  between  the  Mayor  and  Coun¬ 
cil  of  the  City  of  Bayonne,  and  the  Blast 
Furnace  Products  Corporation,  copies  of 
which  airreements  are  on  file  in  the  office 
of  the  City  Clerk  of  Bayonne,  and  may  be 
examined  by  proposed  bidders. 

The  work  is  to  be  done  under  the  super¬ 
vision  of  and  in  accordance  with  the  plana 
and  specifications  prepared  by  Morris  R. 
Rherrerd,  Con.xultinfr  Knirineer.  The  plana 
and  specifications  may  be  examined  at  his 
office.  Room  214.  20  Clinton  .Street.  Newark. 

\’  J.  Copies  of  the  plana  and  specifica¬ 
tions  may  be  obtained  at  said  office  upon 
the  deposit  of  ten  dollars  ($10),  which  de¬ 
posit  will  be  repaid  upon  the  return  of  such 
plana  and  specifications,  within  thirty  (30) 
days. 

The  work  will  Include  the  furnishing:  and 
laying  of  approximately  3100  ft.  of  new  30- 
In.  water  pipe  upon  proper  pile  and  timber 
foundation  upon  the  east  and  west  banka 
nf  the  Hackensack  River,  and  a  double 
Sit-in.  cast-iron  pipe  with  flexible  joints 
in  a  trench  to  be  dredgred  under  the  Hack¬ 
ensack  River :  with  all  necessary  valves 
and  connections  thereto  ;  also  the  taking:  up 
of  about  3300  ft  of  30-ln.  cast-iron  water 
pip,».  now  located  upon  the  old  right  of 
way.  on  the  east  and  west  sides  of  the 
Hackensack  River,  and  thoroughly  clean¬ 
ing  and  repainting  the  same  inside  and 
out.  and  removing  and  relaying  the  same 
upon  the  new  right  of  way  parallel  with 
the  said  new  SO-ln.  line  ;  also  the  furnish¬ 
ing  and  laving,  with  necessary  valves  and 
appurtenances,  of  about  900  ft.  of  IS-ln. 
oast-iron  water  p'pe.  780  ft.  of  12-ln.  cast- 
iron  water  pipe,  and  700  ft.  of  4-in.  cast- 
iron  water,  pipe,  all  of  said  cast-iron  pipe 
to  he  of  riass  B,  American  Water  Works 
Standard. 

The  ahox-e  embraces  approximately  the 
following  quantities; 

Furnishing  and  laying  950  tons  of  30-In. 
fexihle  Joint  cast-iron  pipe. 

Furnishing  and  laying  520  tons  of  3n-In. 
cast-iron  pipe. 

Taking  up  and  re-laying  3300  ft.  of  30-ln. 
t’art-iron  pipe. 

Furnishing  and  laying  70  tons  of  18-In. 
cast-iron  pipe. 

Furnishing  and  laying  30  tons  of  12-ln. 
cast-iron  pipe. 

F-rnishing  and  laying  8  tons  of  4-ln. 
ca«t-iron  pipe. 

Fuml-shing  and  driving  1700  pllen. 

Fredging  100.000  cu.yd.  In  Hackensack 
River. 

RIacing  1000  cti.yd.  of  concrete. 

Furnishing  valves,  hydrants  and  meters 
ard  nthe-  appurtenances. 

Ali  bids  will  state  prices  In  writing  as 
'ell  as  figures,  and  proposals  must  be 
eccempanled  by  the  consent  In  writing  of 
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a  Surety  Company  qualified  to  do  business 
in  New  Jersey,  who  shall  at  the  time  of 
putting  in  such  proposal,  qualify  as  to  Its 
responsibility  In  the  amount  of  such  pro- 
po.sal,  and  bind  itself  that  if  the  contract 
be  awarded  to  the  person  or  persons  making 
the  pro|K>saIs.  the  said  Surety  Company 
will,  upon  the  awarding  of  such  contract, 
become  surety  for  the  faithful  performance 
of  the  said  controct,  and  to  protect  all 
persons  performing  labor  or  furnishing  ma¬ 
terials  therefor,  as  required  by  law,  said 
contract  bond  to  be  it)  an  amount  equal  to 
the  contract  price  and  in  the  form  required 
by  Chapter  75.  L4xws  1918. 

All  bids  must  be  accompanied  by  a  certi¬ 
fied  check  for  twenty-five  thousand  dollars 
($25,000)  to  insure  the  City  that  if  the 
I>erson  or  persons  to  whom  the  contract 
may  be  awarded,  shall  omit  or  refuse  to 
execute  such  contract,  the  City  of  Bayonne 
may  deduct  therefrom  the  expenses  of  re¬ 
letting  the  contract  and  any  difference  be¬ 
tween  the  sums  to  which  said  proposer 
would  have  been  entitled  upon  the  comple¬ 
tion  of  the  contract  and  that  which  the 
City  of  Bayonne  might  be  obliged  to  pay 
to  the  person  or  persons  by  whom  such 
contract  should  be  finally  executed,  using 
the  contract  quantities  as  the  basis  of  such 
comparison.  The  certified  check  of  un- 
succes.sful  bidders  to  be  returned  upon  the 
award  of  contract  and  certified  check  of 
successful  bidder  to  be  returned  upon  execu¬ 
tion  of  contract  and  bond. 

The  Board  of  Commissioners  of  the  City 
of  Bayonne  reserves  the  right  to  reject  any 
proposal  which  may  be  Informal,  or  the 
acceptance  of  which  would  be.  In  the  Judg¬ 
ment  of  the  Commissioners,  detrimental 
to  the  Interests  of  the  City. 

By  order  of  the  Board  of  Commissioners 
of  the  City  of  Bayonne. 

WM.  P.  T-EE. 

City  Clerk. 

MORRIS  R  SHERRERD, 

Consulting  Engineer. 


Rids;  April  23. 

Portions  of  Main  Dam  of  the 
Scituate  Reservoir,  and  Earth 
Roads 

CITY  OF  PROVIPEXCE, 

WATER  SUPPEY  BOARD. 

Providence,  R.  I. 

.Sealed  propo.saIs  for  building,  during  1919, 
portions  of  the  Main  Dam  of  the  Scituate 
Resers-olr  (contract  11),  and  for  building 
an  Earth  Road  about  3.5  miles  In  length 
(contract  10),  both  In  the  Town  of  Scituate. 
R.  I.,  about  10  miles  westerly  from  the 
City  of  Providence,  will  be  received  at  the 
office  of  the  Water  Supply  Board,  Oty  Hall, 
until  2  ;30  o’clock  P.M.,  on  Wednesday, 
April  23,  1919,  at  which  time  and  place 
they  will  be  publicly  opened  and  read. 

The  Engineer’s  estimate  In  cubic  yards 
of  some  of  the  main  Items  are  as  fol¬ 
lows:  Contract  11 — Earth  excavation  and 
borrow,  132,000  :  rock  excavation.  3500  ; 
concrete  masonry,  1500.  Contract  10 — Earth 
excavation  and  borrow,  24.000  ;  rock  ex¬ 
cavation,  800  :  concrete  ma.sonry,  400. 

Plans  and  pamphlets  containing  Informa¬ 
tion  for  bidders,  form  of  proposal,  con¬ 
tract  and  bond  and  the  specifications  may 
be  obtained  from  the  Secretary  of  the 
Board,  City  Hall,  or  at  the  office  of  the 
Chief  Engineer,  661  Westminster  St. 

By  order  of  the  Water  Supply  Board. 

B.  THOMAS  PO'TTER.  Chairman, 
SAMXTEE  N.  GRAMMOXT.  Secretary, 
FRANK  E.  WINSOR.  Chief  Engineer. 
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Bids;  May  5. 

North  Hill  Viaduct 

FOR 

Sl’MMIT  COrXTY. 

AKRON,  OHIO 

Sealed  prnpDsal.-i  to  be  filed  with  E.  M. 
Kauffman,  Clerk,  will  be  received  by  the 
Board  of  County  Coninii.s.sioners  of  Summit 
County,  at  Akron.  Olilo.  iqi  to  9  A..vl. 
o’clock  (Central  Standard  time).  May  5. 
1919,  for  furnisliing  the  material.-^  ao<l  per¬ 
forming  the  labor  necessary,  for  the  con¬ 
struction  of  the  Nortli  Hill  Viaduct  in 
-Akron,  Ohio. 

The  viaduct  will  be  of  reinforced  concrete 
with  an  over-all  length  of  about  2790  ft. 
consisting  of  16  arch  spans  varying  in 
length  from  116  ft.  to  191  ft.,  and  of  12 
short  girder  spans.  A  roadway  52  ft. 
wide  and  two  sidewalks,  each  10  ft.  wide 
are  provided.  Certain  piers  will  rest  on 
sand  and  gravel ;  others  on  concrete  piles. 

Payments  will  be  made  in  cash  and 
monttdy  estimates  will  be  renderwl.  All 
bids  shall  be  accompanied  by  a  check  of 
the  bidder,  certified  to  by  a  solvent  bank 
In  the  State  of  Ohio,  made  payable  to 
Board  of  County  Commissioners,  for  an 
amount  of  five  per  cent  of  the  bid,  to  be 
forfeited  as  liquidated  damages  (but  ni>i 
a  penalty)  by  any  bidder  who  is  aw.arded 
a  contract  and  who  fails  promptly  and 
properly  to  execute  the  contract  and  bond. 
I’pon  the  execution  of  the  contract  and 
bond  by  the  successfjil  bidder,  5iaid  check 
will  be  returned  to  him  and  the  cheeks 
of  unsuccessful  bidders  will  be  returned  to 
them.  The  contract  will  be  awarded  to  the 
lowest  responsible  and  competent  bidder, 
but  the  Board  reserves  the  right  to  reject 
any  and  all  bids  and  to  waive  informalities. 

Conforming  to  Ohio  General  Code,  bids 
will  al.so  be  received  on  altetnate  designs 
prepared  by  the  bidder,  providing  certain 
requirements  are  complied  with. 

Plans  and  specifications  are  on  file  In 
the  office  of  the  County  Engineer,  the 
County  Auditor,  Akron.  Ohio,  and  in  the 
office  of  Harrington,  Howard  and  Ash,  Con¬ 
sulting  Engineers.  Kansas  City,  ^ll-.sourl. 
Copies  of  the  plans  and  specificatio..s  may 
be  secured  from  the  Consulting  E-alneers 
by  depositing  twenty-five  doll.ars.  Such 
plans  and  specifications  are  to  be  returned 
upon  request,  at  which  time  refund  of  fifteen 
dollars  will  be  made. 

Bids:  April  21. 

Storm  Sewers 

Highland  Park.  N.  J. 

(New  Brunswick  P.  O.) 
Sealed  proposals  will  be  received  by  the 
Council  of  the  Borough  of  Highland  Park, 
at  a  meeting  thereof  to  be  held  at  the  Fire 
House  on  Raritan  Avenue,  Highland  Park. 
New  Jersey,  on  Monday,  April  2l8t.  1919. 
at  8  p.m.,  for  the  construction  of  Storm 
Sewers  and  drains  in  accordance  with  plane 
and  specifications  prepared  for  the  same  by 
John  T.  Hopkins,  Borough  Engineer,  ap¬ 
proved  by  said  Council.  Copies  of  said  plans 
and  specifications  may  be  procured  by  ap- 
pllcatiori^o  said  Borough  Engineer  at  his 
office  in  said  Fire  House. 

Said  work  will  be  dlxided  In  two  contracts 
and  bidders  may  submit  proposals  for  one 
of  said  contracts  or  both  of  them.  Such 
proposals  must  be  submitted  on  separate 
blanks  and  each  proposal  must  be  accom¬ 
panied  by  a  certified  check  payable  without 
condition  to  the  order  of  said  Borough  of 
Highland  Park  for  the  sum  of  one  thousand 
($1000)  dollars 

Council  reserves  ''.hs  right  to  reject  any 
and  all  bids. 

ROBERT  E.  CRAIG, 

Borough  Clerk. 
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Eng. 
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Hids:  May  16. 

Dredging 

Mobile,  Alabama, 

Notice  Is  hereby  plven  that  the  Board  of 
City  Commissioners  of  Mobile,  Alabama, 
will  receive  bids  up  to  twelve  o’clock  noon. 
Thursday,  May  15th,  1919,  for  dredRiiiK  a 
minimum  of  one  million  cubic  yards 
(1.000,000)  of  material  at  the  Arlinaion 
I'ler,  t»n  Mobile  Bay.  Bids  must  be  accom¬ 
panied  by  a^rtifled  check  for  the  sum  of 
Five  thou.sand  dollars  ($5000).  The  riRlit 
is  rt'served  by  the  lioard  to  Increase  the 
fluantity  and  also  to  reject  any  or  all  bids. 
Specifications  and  information  In  reaard  to 
the  work  can  be  obtained  from  the  City 
lOngineer. 

H.  PILLANS. 

Commissioner  of  Docks. 

WUKIIIT  .S.MlTll. 

City  Knirineer. 


Bids;  May  7. 

Paving 

Burlinitton,  N.  J. 

Notice  is  hereby  (flven  that  sealed  bids 
will  be  received  by  the  Board  of  Chosen 
FTeehoIders  of  Burlington  County,  N.  J.. 
for  the  reconstruction  of  Main  Street, 
Moorestown.  in  the  township  of  Cheater 
and  the  County  of  Burlingrton  with  sheet 
asphalt  surface  upon  a  concrete  foundation: 
estimated  amount  of  surface  pavement  re- 
niiired  is  34,051  sq.yd.,  of  foundation  34,051 
sq.yd.,  and  openerl  and  read  in  public  at 
the  Court  Hou.«e  on  Wednesday,  May  7, 
1919,  at  11  A  M 

DrawinRs,  specifications  and  forms  of 
bids,  contract  and  bond  for  the  proposed 
work,  prepared  by  James  Logan,  County 
Knglneer  and  Henry  J.  Sherman.  Che.ster 
Township  Kngineer,  have  been  filed  in  the 
office  of  said  engineers  at  No.  11  Main 
.St..  Mt.  Holly,  N.  J.,  and  No.  306  Temple 
Bldg..  Camden.  N.  J.,  and  may  be  inspected 
by  prospective  bidders  during  business 
hours.  Bidders  will  be  furnished  with  a 
copy  of  the  specifications  and  blue  prints 
of  the  drawings  by  tbe  engineers  on  proper 
notice  and  payment  of  coat  of  preparation. 
Bids  must  be  made  on  the  standard  pro 
posal  forma  in  the  manner  designated  there 
In  and  required  by  the  specifications.  muiA 
be  enclosed  in  sealed  envelopes,  bearing  thf 
name  and  address  of  the  bidder  and  name 
of  the  road  on  the  outside,  addressed  to 
Hiirry  Hawkins.  Jr..  Clerk  of  the  Board 
of  Chosen  FVeeholders  and  must  be  ac¬ 
companied  by  a  certifii-^te  from  a  Surety 
Company  to  furnish  bond  and  a  certified 
check  for  not  less  than  $1000,  and  be  de¬ 
livered  at  the  place  and  on  the  hour  above 
named.  The  standard  proposal  form  is 
attached  to  the  specifications,  copies  of 
which  will  be  furnished  on  application  to 
the  engineera 

By  order  of  the  Board  of  CThosen  Free¬ 
holders. 

HARRY  HAWKINS,  JR  . 

Clerk. 


PROPOSALS  FOR  DREDOINO, — U.  S. 
Engr.  Office.  Old  Federal  Building,  Wilming¬ 
ton.  Del.  Sealed  proposals  will  he  received 
here  until  11  A.M..  May  6.  1919.  and  then 
opened,  for  dredging  Waterway  between 
Rehohoth  Bay  and  Delaware  Bay  (T.^'wes 
Canal),  Del.  Further  Information  on  appli¬ 
cation. 


PROPOSALS  FOR  DREDOINO  — TT.  S. 
Engineer  Office,  Newport.  R.  I. — Sealed  pro¬ 
posals  will  be  recelv^  here  until  12  o’clock, 
noon.  May  16.  1919.  and  then  opened,  for 
dred^ng  In  New  Bedford  Harbor,  Mass. 
Further  information  on  application. 


Bids:  April  30. 


Highway  Work 

THE  STATE  OF  DELAW.ARE 

Sealed  proposals  will  be  received  by  the 
State  Highway  Department  at  its  office, 
Dover,  Delaware,  until  two  (2)  o’clock  P.M., 
April  30,  1919.  and  at  that  place  and  time 
publicly  o|H>ned.  for  the  construction  of 
14.5  miles  of  State  Highway  (cement  con¬ 
crete)  in  Kent  and  Sussex  Counties,  Dela¬ 
ware.  involving  the  following  approximate 
quantities: 

CONTRACT  NO.  10—4.5  MILES 
4.0  acres  Clearing  and  Grubbing 
27.000  cu.yds.  (iTading 

250  cu.yds.  Concrete  Ma.sonry 
15,000  itounds  Reinforcement 

60  lin.ft.  15  in.  Reinf.  Concrete  Pipe 
102  lin.ft.  18  In.  Reinf.  Concrete  I’lpo 
170  lin.ft.  24  in.  Reinf.  Concrete  l‘ipe 
50  Bounds 

40  tons  Stone  for  Mawidam 
8,600  cu.yds.  Cement  Concrete  Roadway 
130  Joints 

CONTRACT  NO.  11 — 4.00  MILES 
1.74  acres  Clearing  and  Grubbing 
19,500  cu.yds.  Grading 

240  cu.yds.  Concrete  Masonry 
10.000  pounds  Reinforcement 

140  lin.ft.  15  in.  Reinf.  Concrete  Pipe 
204  lin.ft.  18  in.  Reinf.  Concrete  Pipe 
102  lin.ft  24  in.  Reinf.  Concrete  Pipe 
136  lin.ft.  30  in.  Reinf.  Concrete  Pipe 
34  lin.ft.  36  in.  Reinf.  Concrete  Pipe 
46  Bounds 

60  tons  Stone  for  Mac.adam 
7.655  cu.yds.  Cement  Concrete  Roadway 
125  Joints 

CONTR.ACT  NO.  12 — 5  97  MII.KS 
11.6  acres  Clearing  and  Grul>liing 
26.273  cu.yds.  Grading 

350  cu.yds.  Concrete  Masonry 
10,000  pounds  Reinforcement 

165  lin.ft.  16  in.  Reinf.  Concrete  Pipe 
222  lin.ft.  18  in  Reinf.  Concrete  Pipe 
238  lin.ft.  24  4n.  Reinf.  Concrete  Pipe 
70  Bounds 

60  tons  Stone  for  Macadam 
11,400  cu.yd.s.  Cement  Concrete  Roadway 
200  Joints 

Bids  ma^  be  submitted  for  one.  all.  or 
any  combination  of  the  three  contracts. 

Performance  of  contract  shall  commence 
within  ten  (10)  days  after  execution  of  the 
contract  and  be  completed  on  or  before 
December  1,  1919. 

Monthly  payments  will  be  made  for  90 
per  cent,  of  the  construction  completed  each 
month. 

"teidders  must  submit  proposals  upon 
forms  provided  by  the  Department. 

Each  proposal  must  be  accompanied  by  a 
surety  bond,  certified  check,  or  money  to 
the  amount  of  at  least  ten  (10)  percentum 
of  the  total  amount  of  the  proposal. 

The  envelope  containing  the  proposal  must 
be  marked;  “Proposal  for  the  Construction 
of  a  State  Highway  under  Contract  No.  10, 
No.  11,  and  No.  12.’* 

The  contract  will  be  awarded  or  rejected 
within  twenty  (20)  days  from  the  date  of 
opening  proposals. 

The  right  is  reserved  to  reject  any  or  all 
bids. 

Detailed  plans  may  be  seen,  and  index 
plans  and  specifications  may  be  obtained 
after  April  19,  1919,  upon  deposit  of  ($10.00) 
ten  dollars  which  amount  will  be  refunded 
upon  return  of  plans  and  specifications  in 
good  condition  at  the  office  of 

STATE  HIGHWAY  DEPARTMENT, 
DOVER,  DELAWARE. 
CHAS.  M.  UPHAM.  (Thief  Engineer. 


Bids-  April  30. 

Highway  Work 

MI'.iny.  X  Y 

omce  of  the  State  t'omnii  i.,n  of  h  ! 
ways,  Albany.  N.  Y.— Scal.-.l  ,„n,K^sal> 
be  received  by  tbe  under. at  tl,. 
office.  No.  55  I..an<  aster  t.  .\lban\ 

Y..  at  1  o’clock  P..M.,  on  \V.  dn' .■cd  ,v  ,1 
30th  day  of  April.  1919.  for  t(„.  ,onVir  ir. 
lion  of  highways  In  the  following  eouniur 
ALBANY:  'Two  bighway.«,  ].j«  and  i  u 
CHE.MUNG:  Approx.  0.  |o, 
CHENANGO:  Three  Idgliwavs  t  7^  - 

5.87. 

CLINTON:  Approx.  3. .34. 

EKSEX:  Approx.  4.95. 

FPLTON :  Approx.  2.80. 

HA.MILTON:  Approx.  (;.83 
ONEIDA  ;  Two  highways,  0.97  and  1  r,- 
ONONDAGA:  Five  bigliwac .■•.  a '1$  7  c 
2.37,  1.76,  3.75. 

O.SWEOO:  Approx.  5.11 
W..\RREN:  Approx.  4.59. 

W.VYNE:  ’Two  highways,  3.8.3  and  ",''1 
WESTCHESTER:  Two  liiKliway.s.  i‘;, 
and  1.09. 

,\nd  al.so  for  the  following  rep.air  contiads 
BROO.ME;  One  oontraet,  rec  onstnn  ima 
HAMILTON:  One  contract,  resurfai  inc 
JEFFERSON:  One  eontraet,  lesinfai inc 
ONONDAGA  :  One  eontraet.  resurf, Kinj:. 
OSWEGO :  One  contract,  resurfac  inc 
Map.9.  plans,  specifications  an<i  estimate..- 
may  be  seen  and  proposal  forms  obtain-d 
at  the  office  of  the  Comniis.sion  in  .\Iban\. 
N.  Y.,  and  also  at  the  office  of  the  Divi.don 
Engineers  In  who.se  division  the  roails  are 
to  be  improved.  The  addres.sos  of  the  rti- 
vislon  Engineers  and  the  counties  in  whieh 
they  are  in  charge  will  be  furnished  en 
request. 

The  especial  attention  of  bidders  i.s  ea'iid 
to  “general  Infomation  for  Bidder.*"  -.n 
the  itemized  proposal,  specifications  and 
contract  agreement. 

EDWI.N  DTTFb'KV 

Commissioner. 

I.  J.  MOKRIS, 

Sercretary. 


Bids:  April  16. 

Paving 

Fulton,  N  Y 

Sealed  proposals  will  be  received  by  the 
clerk  of  the  city  of  Fulton,  N.  Y.,  until  S 
o’clock  p.m.  on  the  16th  day  of  April,  1919. 
for  the  construction  of  pavements  in  tbe 
following  named  streets;  Fdist  Fourth 
Street,  Phillips  Street,  East  Sixth  Streri. 
Worth  Street.  Highland  Street,  Buffalo 
Street,  West  Second  Street,  Leitch  Str-et. 
Park  Street.  Division  Street.  VanBuren 
Street,  Ganesvoort  Street,  We.st  Sixth 
Street  and  East  Third  Street. 

Plans  and  specifications  and  detailed  in¬ 
formation  will  be  furnished  by  the  city  enRi- 
neer  upon  application.  A  deposit  of  flOOO 
will  be  required  for  every  set  of  plans  and 
specifications  so  furnished. 

A  certified  check  for  ten  per  cent,  of  the 
amount  of  the  bid.  drawn  to  the  order  of 
tho  chemberlain  of  the  city  of  Fulton  mu.«t 
accompany  each  proposal. 

The  contract  will  be  aw..rded  on  the  l>T'e 
of  construction  selected  by  the  board  of 
public  works  to  the  lowest  responsible  bid¬ 
der,  who  shall  execute  a  bond  to  the  city 
with  sufficient  surety  for  the  faithful  per¬ 
formance  of  the  contract. 

The  board  of  public  works  reserves  the 
right  to  reject  all  bids. 

(Signed)  JOHN  FRAWLET. 

President  of  the  Boar  dof  Public  Works 
GEO.  A.  WASHBURN, 

City  Clerk. 


April  10.  1919 

gng  X,.«s-Itt“Cord 


SEARCHLIGHT  SECTION 


official  proposals 

Uids  M»y 

Dam  Construction 

(lilboa.  New  York. 

Sealfil  l>i<l8  will  be  received  by  the  Board 
of  Wall  I  Supply,  at  Its  ofn<  c.s,  twenty- 
<«K>n(l  tloor.  Municipal  BuildInK.  Park  Row. 
-entre  inul  t'hatnbera  streeta.  New  York 
nty  until  11  A  M.,  on  Wednesday,  May  14. 
l9lV,  for  Contract  203,  for  the  conatructioii 
of  ttie  C.illioa  dam.  In  the  Town  of  tlill>oa, 
Schoharie  county.  New  York.  The  dam 
is  part  of  the  Schoharie  Watershed  devel¬ 
opment  for  the  New  York  City  water-supply 
and  i.s  coimtosed  of  two  part.s,  an  overfall 
masonry  portion  about  1300  feet  In  length 
and  having  a  maximum  height  of  about  IfiO 
foot,  atid  an  earthen  section  approximately 
lOno  feet  long. 

At  the  alwve  place  and  time  the  bids 
will  he  publicly  opened  and  read.  Pamph- 
IHs  containing  information  for  bidders  and 
contract  drawings  can  be  obtained  at  the 
above  address,  at  the  office  of  the  Secretary, 
by  deiwslting  the  sum  of  twenty  dollars 
($20)  in  cash  or  its  equivalent  for  eac' 
pamphlet  For  further  particulars  at)ply 
to  the  office  of  the  Principal  Assistant  Kn- 
gineer  at  the  above  address. 

JOHN  F.  OAHVIN.  President. 

CHARLES  N.  CHADWICK. 

L.  J.  O’REILLY. 

(’ommissloners.  Board  of  Water  Supply 
BKN.T.  F.  EINBIOLER  Secretary. 
Bids:*May  5. 

Road  Work 

Fayetteville,  W.  Va. 
Bids  will  be  received  up  to  May  5th,  1919. 
at  the  Office  of  .1.  K.  McOrath.  County  En¬ 
gineer.  Fayetteville,  West  Va.,  for  the  grad¬ 
ing  of  10  miles  of  County  road  In  Fayette 
County.  This  work  is  steam  shovel  and 
team  work  and  will  be  let  In  two  (2)  sec¬ 
tions  of  5  miles  each.  Bids  will  be  received 
on  both  sections,  together  or  separately. 
There  will  be  approximately  20.000  Cti  Yds. 
of  excavation  on  each  section.  Specifica¬ 
tions.  bid  sheets  and  all  other  necessary  In¬ 
formation  can  he  had  by  applying  to  ahovi- 
named  engineer.  There  will  be  a  party 
on  the  ground  to  show  bidders  over  the 
work  .May  Ist.  1919. 

A  certified  check  of  $1000.00  made  pay¬ 
able  to  Thoney  Pietro  and  Company,  shall 
be  filed  wit  heach  bid.  The  right  Is  reserved 
to  reject  any  or  all  bids. 

THONEY  PIirTRO  &  COMPAXV 

By  JAMES  CAIN. 

Bids:  April  2i. 

Road  Repairinsr 

Scranton,  Pa. 

Sealed  proposals  will  be  received  In  the 
office  of  the  County  Controller.  I..acka wanna 
County.  Scranton.  Pennsylvanln  until  10:.30 
am  .  Monday.  April  28th.  1919.  for  the  re¬ 
pair  of  the  County  Road,  running  from  the 
Luxerne  County  Line,  through  the  Boroughs 
of  Old  Forge.  Taylor.  Dickson  City.  Blakely. 
Archbald.  Jermyn.  Mayfield,  the  Townships 
of  Carbondale  and  Fell,  and  the  Borough 
of  Vandling.  to  the  boundary  line  of  the 
County  of  Susquehanna. 

Specifications,  etc.,  are  on  file  In  the  office 
of  the  County  Commissioners  of  T.jtcka- 
wanna  County,  Court  House.  Scranton.  Pa., 
and  may  be  seen  or  had  by  bidders  upon 
application. 

Certified  check  for  five  (fin)  per  cent, 
of  the  amount  of  bid.  drawn  to  the  order 
of  the  County  of  I.jickawanna.  must  be  fur¬ 
nished  wit  heach  proposal. 

The  right  is  reserved  to  reject  any  or  all 
bids. 

CHAS.  P.  SAVAOE. 

'**''®*'  '  r-  County  .Controller. 

R  H..PH  COLLINS. 

I'eputy  County  Controller. 


OFFICIAL  PROPOSALS 

Bids:  April  16. 

Road  Work 

STATE  OF  RHODE  ISLAND 
ST.4TK  BOARD  OF  PUBLIC  WORKS 
Providence.  R.  I. 

Sealed  proitosals  for  the  furnishing  and 
applying  of  485.000  gallons  of  asphaltic  oil 
or  of  refined  tar  to  the  macadam  sections  of 
State  highway  in  Rhode  Island  will  be  re¬ 
ceived  by  the  State  Board  of  Public  Roads 
at  Its  office.  State  House.  Providence.  R. 
I.,  until  12  o'clock  noon  on  Wednesday, 
April  16.  1919,  at  which  time  they  will  be 
opened  and  read  In  public. 

The  roads  to  be  treated  are  divided  Into 
three  divisions  and  separate  bids  will  be 
r*‘celved  for  furnishing  and  applying  of  oil 
or  of  tar  to  the  roads  In  each  division. 

Bids  must  be  made  upon  forms  furnished 
by  the  Board. 

All  bids  must  be  accompanied  by  a  certi¬ 
fied  check  for  $200.00  payable  to  the  State 
of  Rhode  Island 


OFFICIAL  PROPOSALS 

The  Board  reserves  the  right  to  reject 
any  and  all  bids 

Forms  of  specifications,  proposal  and  con¬ 
tract  may  l)e  obtain«Hl  at  the  office  of  the 
State  Board  of  Public  Roads.  Providence, 
R.  I.,  on  and  after  Tuesday,  .\prll  1,  1919. 
between  the  hours  of  9  AM  and  5  PM.. 
Saturdays  between  9  A  M.  and  12  M 
STATE  BOARD  OF  PUBLIC  ROADS 
ABRAM  L  ATW^ODD 
BENJAMLN  F  ROBINSON 
FRANK  COLE 
MICHAEL  VAN  BUREN 
J.  HENRY  WOODARD 

S.  S.  JOHNSON  &  BRO.  | 

312  Chestnut  St  Harriiiburg.  Pa  | 

We  are  water  works  engineerH  “We  know  | 
how"  to  lay  water  pipe  Estimate.!  fur-  I 
nished  on  short  notb'e.  I 


YOUR 

Contract  Bonds 

Have  them  intcliieently  handled  by  an  engineer 
who  presents  your  case  fully  and  clearly  to  the 

underwriters. 

ENGINEERING  INSURANCE  SERVICE- 
NO  EXTRA  CHARGE 
'  Swart  Service  Really  Serves 
Phone — Wir» — Writ* 

HARMON  V.  SWART 

19  Liberty  Street,  New  Y'ork 


“SEARCHLIGHT”  Service 

Action  ! 

— February  12 

“Please  quote  me  price  for  inserting 
the  following  For  Sale  ad  in  your 
publication.” 

S.  E.  Washburn.  C\ty  Eng., 

Montgomery,  Ala. 

2 — February  21 

Following  advertisement  ordered : 


Transit  For  Sale 

One  Ourley  surveyor  a  transit,  two  verniers 
to  limb,  5-inch  needle,  with  4)-inch  ver- 
ticle  cycle,  level  on  telescoite,  claipp  and 
tangent  to  telescope,  with  trlpo^.  All 
complete  and  in  ftrst-cIsuM  oonditiqp.  Re¬ 
cently  overhauled.  Price,  $75.00.  S.  E. 
Washburn,  City  Engineer,  Montgomery. 
Ala. 


I — March  15 

“I  am  this  day  in  receipt  of  check  for 
the  transit.  Many  thanks  for  your 
assistance.” 


SEARCHLIGHT  SECTION 


Put  Public  Buying  on 
an  Efficiency  Bzisis 


NOW,  more  than  ever  before,  it  is  important  that  those  having 
contracts  to  let,  whether  for  new  work  or  the  furnishing  of 
machinery  or  supplies,  should  consider  the  best  methods  of 
securing  extensive  competition  and  low  bids. 


Engineering  News-Record 


with  a  circulation  of  over  32,000  a  week,  reaches  almost  every  worth- 
while  contractor,  manufacturer  and  dealer  interested  in  public  con¬ 
tracts. 


Over  4,000  Official  Proposals 

have  been  published  each  year  in  Engineering  News  and  Engineer¬ 
ing  Record,  now  consolidated  as  the  Engineering  News-Record. 
These  small  investments  for  advertising  have  invariably  saved  large 
sums  on  the  contract  prices.  You  can  now  cover  the  entire  field  and 
secure  the  greatest  possible  competition  from  reliable  contractors  by 
publishing  your  advertisements  for  bids  in  the 


One  Domin2Uit  Paper 


This  will  put  your  public  buying  on  an  efficiency  basis.  It  will  make 
the  tax  payers’  money  go  farther  and  will  give  you  a  reputation  for 
a  business  administration.  Local  bidders  always  figure  closer  when 
they  find  that  the  letting  of  a  contract  is  being  advertised  in 


The  One  Nationally  Recognized  Medium  for 
Proposal  Advertising 

Engineering  News-Record 
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SEARCHLIGHT  SECTION 


OFFICIAL  PROPOSALS 


Bids:  April  30. 

Highway  Work 

Albany,  N.  Y.' 

Office  of  the  State  Commlaaion  of  High¬ 
ways.  Albany,  N.  Y. — Sealed  proposals  will 
be  received  by  the  undersigned  at  their 
office.  .No.  So  l..anoaster  Street,  Albany,  N. 
Y  at  1  o’clock  P.M.,  on  Wednesday,  the 
jo’th  day  of  April,  1919,  for  the  construc¬ 
tion  of  highways  In  the  following  counties : 

ALHANY:  Two  highways,  1.36  and  4.16. 

CHK.M1’NG:  Approx.  0.40. 

CHK.VANGO:  Three  highways.  4.78,  5.67, 
5  87 

CLINTON:  Approx.  3.34. 

ESSEX:  Approx.  4.96. 

FCLTON:  Approx.  2.80. 

HAMILTON:  Approx.  6.82. 

ONEIO.A:  Two  highways.  0.97  and  1.05. 

ONONDAGA:  Five  highways,  0.96,  7.45, 
2.37.  1.76,  3.75. 

OSWEGO:  Approx.  5.44. 

WARREN :  Approx.  4.59. 

WAYNB;  Two  highways,  3.83  and  3.21. 

WESTCHESTER:  Two  highways,  1.74 
and  1.09. 

And  also  for  the  following  repair  contracts: 

BROO.ME:  One  contract,  reconstruction. 

HAMILTON :  One  contract,  resurfacing. 

JEFFERSON :  One  contract,  resurfacing. 

ONONDAGA:  One  contract,  resurfacing. 

OSWEGO:  One  contract,  resurfacing. 

Maps,  plans,  speciflcations  and  estimates 
may  be  seen  and  proposal  forms  obtained 
at  the  office  of  the  Commission  in  Albany, 
N.  T.,  and  also  at  the  office  of  the  Division 
Engineers  in  whose  division  the  roads  are 
to  be  improved.  The  addresses  of  the  Di¬ 
vision  Engineers  and  the  counties  In  which 
they  are  in  charge  will  be  furnished  on 
request. 

The  especial  attention  of  bidders  is  calied 
to  "general  Information  for  Bidders"  on 
the  iteml2ed  proposal,  speciflcations  and 
contract  agreement. 

EDWIN  DUFFBY, 

Commissioner. 

I.  J.  MORRIS, 

Secretary. 

Bids:  May  14. 

Dam  Construction 

Qilboa,  New  York. 

Sealed  bids  will  be  received  by  the  Board 
of  Water  Supply,  at  Its  offices,  twenty- 
second  floor,  Municipal  Building,  Park  Row, 
Centre  and  Chambers  streets.  New  York 
City,  until  11  A.M.,  on  Wednesday,  May  14, 
1919,  for  Contract  203,  for  the  construction 
of  the  C:iboa  dam,  in  the  Town  of  Qilboa, 
Schoharie  county.  New  York.  The  dam 
is  part  of  the  Schoharie  Watershed  devel¬ 
opment  for  the  New  York  City  water-supply 
and  is  composed  of  two  i>arts,  an  overfall 
ma.sonry  portion  about  1300  feet  in  length 
and  having  a  maximum  height  of  about  160 
feet,  and  an  earthen  section  approximately 
1000  feet  long. 

At  the  above  place  and  time  the  bids 
will  be  publicly  opened  and  read.  Pamph¬ 
lets  containing  information  for  bidders  and 
contract  drawings  can  be  obtained  at  the 
above  address,  at  the  office  of  the  Secretary, 
by  depositing  the  sum  of  twenty  dollars 
(S20)  In  cash  or  Its  equivalent  for  each 
pamphlet.  For  further  particulars  apply 
to  the  office  of  the  Principal  Assistant  HJn- 
flnear  at  the  above  address. 

JOHN  P.  OALVIN,  President. 

CHARLES  N.  CHADWICK. 

L  J.  O’REILLY. 

Commissioners,  Board  of  Water  Supply. 

«ENJ  r.  EINBIOLER.  Secretary. 


OFFICIAL  PROPOSALS 

Bids:  April  25. 

Highway  Work 

STATE  OP  MARYLAND 
STATE  ROADS  COMMISSION 
Sealed  proposals  for  building  one  section 
of  State  Highway,  as  follows; 

PRINCE  GEORGE  COIT.N’TY, 
Contract  W’B-Z: 

One  section  of  Baltimore-Washing- 
ton  Boulevard  between  I.,aurel  and 
Hyattsville.  0.5  miles  of  20  ft.  con¬ 
crete  roadway — 11.14  miles  of  3  ft. 
concrete  shoulders  on  each  side  of 
present  roadway. 

will  be  received  by  the  State  Roads 
Commission,  at  its  offices.  601  Garrett  Build¬ 
ing.  Baltimore,  Md..  until  12  M.,  on  the 
25th  day  of  April.  1919,  at  which  time 
and  place  they  will  be  publicly  opened  and 
read. 

Bids  must  be  made  upon  the  plan  pro¬ 
posal  form  which,  with  Speciflcations  and 
plans,  will  be  furnished  by  the  Commission 
upon  application  and  cash  payment  of  31, 
as  hereafter  no  charges  will  be  permitted. 

No  bids  will  be  received  unless  accom¬ 
panied  by  a  certifled  check  for  the  sum 
of  five  hundred  (3500)  dollars,  payable  to 
the  State  Roads  Commission. 

The  successful  bidder  will  be  required 
to  give  bond,  and  comply  with  the  Acts 
of  the  General  Assembly  of  Maryland,  re¬ 
specting  contracts. 

The  Commission  reserves  the  right  to 
reject  any  and  ail  bids.  * 

By  order  of  the  State  Roads  Commission 
this  9th  day  of  April,  1919. 

PRANK  K.  ZOUCK, 

Chairman. 

CLYDE  H.  WILSON.  Secretary. 

Bids:  April  24. 

Water  Works,  Electric  Light 
Plant  and  Sewerage 

Benson,  N.  C. 

Sealed  proposals  will  be  received  by  the 
Mayor  and  Board  of  Commissioners  of  the 
Town  of  Benson,  N.  C.,  at  the  Town  Hall 
In  Benson,  N.  C.,  until  4  P.M.,  April  24. 
1919,  for  water  works,  electric  light  plant 
and  sewerage. 

The  work  wll!  con.sist  of  Deep  Well  and 
Pump,  combined  water  and  electric  station, 
60  and  100  kw.  units,  boilers,  pumps  and 
reservoir,  and  about  five  miles  of  water 
pipe  lines,  about  four  miles  of  sewers  and 
Sewage  Disposal  Plant ;  no  bids  on  electric 
distribution  system. 

Proposals  must  be  marked,  "Proposal  for 
Improvements.” 

All  bids  must  be  upon  blank  forms  pro¬ 
vided  In  the  Proposal  and  Contract  and 
Speciflcations. 

Each  bid  must  be  accompanied  by  a  cer¬ 
tified  check  for  five  per  cent  of  the  amount 
of  bid,  but  not  less  than  3250,  as  evidence 
of  good  faith. 

Plans  and  Specifications  will  be  on  file  at 
the  Clerk’s  office  in  Benson  and  at  the 
office  of  the  Engineer  in  Durham,  N.  C. ; 
copies  of  the  speciflcations,  form  of  pro¬ 
posal.  etc.,  will  be  mailed  upon  application 
to  the  Engineer  at  Durham,  N.  C. 

Copies  of  plans  may  be  obtained  from  the 
Engineer  by  depositing  310,  which,  will  be 
returned  only  upon  the  return  of  the*  plans 
in  good  condition  within  3  weeks  after  the 
letting. 

The  right  is  reserved  to  reject  any  or 
all  bids. 

EZRA  PARKER.  Mayor. 

U  GILBERT,  aerk. 
GILBEIKT  C.  WHITE.  Engineer, 

Durham,  N.  C. 


OFFICIAL  PROPOSALS 

Bids:  May  14. 

Highway  Work 

LITTI.£  ROCK  AND  HOT  SPRINGS 
HIGHW.W 
f'll.ANOK  OF  It.\TK 
PKKVIOl'SI.Y  .YOVEKTISEU 
HII>H  TO  ('M)SK  AFKII.  17 

Little  Rock.  Ark. 

Notice  is  hereby  given  that  sealed  bid.s 
will  be  received  at  the  office  of  the  State 
Highway  Department.  Little  Rock.  Arkan¬ 
sas.  until  2  P.M.,  May  the  14th.  1919. 
when  they  will  be  publicly  openoi  and 
read. 

The  work  contemplated  under  the  con¬ 
tract  is  the  building  of  a  highway  about 
55  miles  in  length,  from  Little  Rock  to  Hot 
Springs,  Arkansas,  and  the  surfacing  of 
same  with  concrete  or  asphalt  including 
culverts  and  bridge.^. 

The  plans  contemplate  a  30  foot  roadbed. 
18  feet  paved  way,  and  concrete  culverts 
and  bridges,  except  for  the  small  culverts 
which  will  be  of  vitrified  tile. 

The  work  has  been  divided  into  tow  16 
mile  sections  and  one  21  mile  section.  Bids 
are  invited  on  each  section  and  as  a  whole. 

Bids  will  be  compared  on  a  ba-sls  of  the 
engineers  estimates  as  follows: 

Clearing  and  grubbing .  74  acres 

Earth  work  . 492,000  Cu.Yds. 

Loose  rock  . 110,000  ’’ 

Solid  rock  ■ .  14,000  ” 

12"  culverts  .  905  Ft. 

18"  culverts  .  70  ’’ 

24"  culverts  . 2,310  ” 

I  30"  culverts  .  1,015  ” 

Plain  concrete  In  headwails.  392  Cu.Yds. 

Reinforced  coni-rete  In  cul¬ 
verts  and  bridges  .  1,994  ” 

Pences  to  be  moved  .  4,900  Rods 

Paving  . 746,900  Sq.Yds. 

As  an  alternate  for  cement  base 
Gravel  or  macadam  base 

haul  0-1  mile  . .  .  .  .  78,150  Cu.Yds. 

Gravel  or  macadam  base 

haul  1-2  mile  .  45,885  ” 

Gravel  or  macadam  base 

haul  2-8  mile  .  25,015 

Gravel  or  macadam  base 

haul  3-4  mile  . i.  .  .  .  29,330  “ 

Gravel  or  macadam  base 

haul  4-5  mile  .  10,745  ” 

Plans  and  specifications  are  on  file  at  ths 
office  of  the  County  Clerk  In  the  Court 
House  in  Hot  Springs,  Benton  and  Little 
Rock  and  may  be  seen  there. 

Blue  prints  of  alignment  and  grade  and 
bridges  comprising  53  sheets  may  be  se¬ 
cured  from  the  engineers  for  38.00.  Speci¬ 
fications  may  be  secured  from  the  engi¬ 
neers  free  of  I'ost. 

The  right  Is  reserved  to  reject  any  or  all 
bids. 

Board  of  Commissioner*, 

Little  Rock — Hot  Springs  Highway. 

W.  S.  SORREl.S.  Pres. — Hot  Spring*. 

E.  O.  BAGI.EY,  Secty. — IJttle  Rock. 

GEO.  F.  Bl^ZBEE. — Benton. 

LITND  AND  HIl.I.,  Engrs. 

I.,ittle  Rock,  Arkansas. 

PROPOSAI.,  FOR  '  FURNISHING  AND 
PLACING  SOIL  AND  SOD.— Office  U.  S. 
Engineer,  Galveston,  Texas. — Sealed  pro¬ 
posals  will  be  received  here  until  12  o’clock 
M.,  April  23,  1919.  and  then  opened,  for 
furnlahing  and  placing  soil  and  sod  at  the 
U.  S.  Reservation,  Fort  Crockett,  Oalvos- 
ton,  Texas.  Further  information  on  ap¬ 
plication. 

PROPOSALS  FOR  LEVEE  WORK.— 
Office  of  the  Secretary.  Mississippi  River 
Commission.  1311  International  Life  Build¬ 
ing.  St.  Louis,  Mo. — Sealed  proposals  will 
be  received  here  until  11  A.M..  April  23, 
1919,  for  constructing  about  110.000  cu.yd. 
of  earthwork  (75,000  cu.yd.  hydraulic  fill 
in  old  borrow  pits ;  and  25,000  cu.yd.  levco 
enlargement)  in  the  Hunt  Drainage  Dist.. 
111.  F^irther  information  on  application. 
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KidM  May  1. 

Sewers,  Water  Mains,  Disposal 
Plant,  Storage  Reservoir,  Trans¬ 
mission  Line,  Pump  and  Filter. 

I.a  (Sranit*-,  0»*orKia. 

i'roiKisaU  will  be  received  by  the  under- 
slitned  until  12  o'clwk  noon.  May  1,  lit  19, 
for  the  cotiHtruction  of  approximately 
eleven  mileti  of  aewers.  Iti.sposal  IMant,  four 
miles  of  Water  Mains.  StoraKe  Reservoir, 
two  miles  Transmission  I.ine,  one  S00,O0(l 
Kalloii  Kilter  and  one  600  gallons  per  min¬ 
ute  Horizontal,  CentrifuKal  pump  direct 
connected  to  motor,  and  the  furnishinK  of 
all  materials  and  labor  enterinff  therein. 

S|>eciflcat  Ions  may  be  procured  and  plans 
and  profiles  seen  at  the  otfice  of  the  City 
Knitineer,  Ua(,Yan(fe.  tJa.,  and  general  in¬ 
formation  from  the  undersiftned. 

Kach  proposal  must  be  accompanied  by  a 
certified  check  in  the  sum  of  five  (6)  per 
cent  »>f  the  amount  bid,  as  evidence  of  good 
faith  upon  the  part  of  the  bidder. 

A  dei>o.sit  of  $10.00  will  be  required  for 
each  set  of  plans,  which  will  be  refunded  on 
the  return  of  plana  in  good  condition. 

The  Town  reserves  the  right  to  reject 
ary  and  all  bids,  or  waiving  all  formali¬ 
ties  to  accept  any  which  may  seem  to  be 
the  best  for  the  Town  of  South  West  La 
Orange. 

C.  W.  COLKMAN,  Mayor. 

C.  I,.  SMITH.  Clerk  &  Treas.. 

Southwest  LaOrange,  Qa. 

O.  H  SARORNT. 

City  Kngineer, 

I.,aOrange.  Oa. 


Bids-  April  28 

Sanitary  Sewer 

Flagstaff.  Arizona. 

t’p  to  4  P  M.,  of  the  28th  day  of  April. 
1919.  sealed  bids  will  be  received  by  the 
Town  Clerk  of  Flagstaff.  Arizona,  for  the 
construction  and  extension  of  a  sanitary 
sewer  system  Funds  to  the  amount  of 
$95,000  are  available  for  the  work. 

Plans  and  specifications  are  on  file  at 
the  otfice  of  the  Town  Clerk  and  may  be 
obtained  from  Olmsted  A  Oillelen.  1112  Hol¬ 
lingsworth  Building.  Ix)s  Angeles.  Califor¬ 
nia.  on  payment  of  $1.50  ;  the  plans  to 
remain  the  property  of  the  bidder. 

Certified  check  to  the  amount  of  10% 
of  the  bid  must  accompany  each  bid  The 
Town  retains  the  right  to  reject  any  and 
all  bids. 

ALEX.  A.  JOHNSTON, 

Town  Clerk. 


Bids:  May  16. 

Dredging 

Mobile,  Alabama. 

Notice  is  hereby  given  that  the  Board  of 
City  Commissioners  of  Mobile,  Alabama, 
will  receive  bids  up  to  twelve  o’clock  noon, 
Thursday,  May  16th,  1919,  for  dredging  a 
minimum  of  one  million  cubic  yards 
<1.000.000)  of  material  at  the  Arlington 
Pier,  on  Mobile  Bay.  Bids  must  be  accom¬ 
panied  by  a  certified  check  for  the  sum  of 
Five  thousand  dollars  ($5000).  The  right 
is  reserved  by  the  board  to  increase  the 
quantity  and  also  to  reject  any  or  all  bids. 
Specification:-  and  information  in  regard  to 
the  work  can  be  obtained  from  the  City 
Engineer. 

H.  PILLANS. 

Oommissloner  of  Dot^s. 

W  RIGHT  SMITH, 

City  Engineer. 
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Kids:  May  5. 

North  Hill  Viaduct 

raa 

SUMMIT  COUNTY. 

AKRON.  OHIO 

Sealed  proposals  to  be  filed  with  L.  M. 
Kauffman,  ('lerk.  w-ill  be  received  by  the 
Hoard  of  County  Commissioners  of  Summit 
County,  at  Akron.  Ohio,  up  to  9  A.M. 
o’clock  (Central  Standard  time).  May  5, 
1919,  for  furnisliing  the  materials  and  per¬ 
forming  the  labor  necessary  for  the  con¬ 
struction  of  the  North  Hill  Viaduct  in 

Akron,  Ohio. 

The  viaduct  will  be  of  reinforced  concrete 
with  an  over-all  length  of  about  2790  ft. 
consisting  of  16  arch  spans  varying  in 

length  from  116  ft.  to  191  ft.,  and  of  12 
short  girder  spans.  A  roadway  52  ft. 

wide  and  two  sidewalks,  each  10  ft.  wide 
are  provided.  Certain  piers  will  rest  on 
sand  and  gravel ;  others  on  concrete  piles. 

I’ayments  will  be  made  in  cash  and 
monthly  estimates  will  be  rendered.  All 
bids  shall  be  accompanied  by  a  check  of 
the  bidder.  <-ertifled  to  by  a  solvent  bank 
in  the  State  ot  Ohio,  made  payable  to 

Hoard  of  County  Commissioners,  for  an 
amount  of  five  per  cent  of  the  bid.  to  be 
forfeited  as  liquidated  damages  (but  not 
a  penalty)  by  any  bidder  who  is  awarded 
a  contract  and  who  fails  promptly  and 
properly  to  execute  the  contract  and  bond. 
Upon  the  execution  of  the  contract  and 
bond  by  the  successful  bidder,  said  check 
will  be  returned  to  him  and  the  checks 
of  unsuccessful  bidders  will  be  returned  to 
them.  The  contract  will  be  aw-arded  to  the 
lowest  responsible  and  competent  bidder, 
but  the  Hoard  reserves  the  right  to  reject 
any  and  all  bids  and  to  waive  informalities. 

Conforming  to  Ohio  General  Code,  bids 
will  also  be  received  on  alternate  designs 
prepared  by  the  bidder,  providing  certain 
requirements  are  complied  with. 

Plans  and  specifications  are  on  file  In 
the  office  of  the  County  Engineer,  the 
County  Auditor,  Akron,  Ohio,  and  in  the 
o(n<-e  of  Harrington.  Howard  and  Ash.  Con¬ 
sulting  Engineers,  Kansas  City,  Missouri. 
Copies  of  the  plans  and  specifications  may 
be  secured  from  the  Consulting  Engineers 
by  depositing  twenty-five  dollars.  Such 
plans  and  specifications  are  to  be  returned 
upon  request,  at  which  time  refund  of  fifteen 
dollars  will  be  made. 


Bids:  April  23 

Asphalt  Road  Oil 

DEPARTMENT  OF  PUBLIC  TMPROVEJ- 
ME.NTS.  SUB-DEPARTMENT  OP 
HIGHWAYS  ENGINEER 

Baltimore,  Maryland, 

Separate  sealed  proposals,  executed  in 
duplicate  and  addressed  to  the  Board  of 
Awards,  care  of  the  City  Regl.ster,  will 
be  received  by  him  at  his  office  until  12 
o’clock  noon.  Wednesday,  April  23.  1919, 
for  furnishing  and  delivering  asphalt  road 
oil. 

Specifications  and  blank  proposal  sheets 
will  be  furnished  upon  application  at  this 
office.  City  Hall.  A  certified  check  of  the 
bidder  on  a  clearing  house  bank,  drawn 
to  the  order  of  the  Mayor  and  City  Coun¬ 
cil  of  Baltimore,  in  the  amount  recited  in 
such  specification,  must  accompany  each 
bid. 

'The  Board  of  Aw-ards  reserves  the  right 
to  reject  any  and  all  bids. 

OEJOROE  P.  WIEC/HARDT, 
Highways  Engineer. 

i  Baltimore.  Maryland. 
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Bids:  April  22. 

Road  Improvements 

.N  j. 

Notice  is  hereby  given  that  -.-ali.d  bids 
will  be  received  by  the  Board  of  rhosen 
Freeholders  of  the  County  of  .tab  m  for 
the  reconstruction  of  .Malaga-l-,  „„  (jfov. 
Road.  7th  Section,  in  the  Borough  of  IVntuu 
grove  and  Township  of  Upper  l-.  niis  Neex 
in  the  County  of  Salem  with  a  Bduminuu.s 
Dressing  (sheet  asphalt)  uiton  a  .Ma. ndam 
foundation ;  estimated  amount  of  ..surface 
pavement  requirc-d  is  27.804  squar.*  yards  of 
foundation  27.804  square  yard.t ;  and  opened 
and  read  in  public  at  the  Preelird  li  r.s  Hoorn 
Court  House,  Salem.  N.  J..  on  Tuesday 
April  22,  1919,  at  eleven  A.M. 

Drawings,  specifications  an,i  forms  of 
bid,  contract  and  bond  for  the  propo.<,d 
w-ork,  prepared  by  Howard  B.  Keasbey, 
County  Engineer,  and  approved  by  the  .State 
Highway  Comml.sslon  have  been  filed  in 
the  office  of  the  said  engineei*  at  Salem.  N 
J.,  and  of  said  Commission  at  Trenton.  N 
J.,  and  may  be  inspected  by  prospective 
bidders  during  business  hours  Bidders 
will  be  furnished  with  a  copy  of  the  speci¬ 
fications  and  blue  prints  of  th<  drawing 
by  the  engineer  of  proper  notice  and  pay¬ 
ment  of  the  cost  of  preparation.  Bids  must 
be  made  on  the  Standard  proposal  forms 
in  the  manner  designated  therein  and  re¬ 
quired  by  the  specifications,  must  be  en¬ 
closed  in  sealed  envelopes,  bearing  the 
name  and  addre.ss  of  bidder  on  the  outside, 
addressed  to  I.  C.  Smashey,  (7lerk  of  said 
Board  and  must  be  accompanied  by  a  certi¬ 
fied  check  for  not  less  than  llOiiO,  and  he 
delivered  at  the  place  and  on  the  hour 
above  named.  The  Standard  propo.sal  form 
is  attached  to  the  specifications,  copies  of 
which  will  be  furnished  on  application  to 
engineer. 

By  order  of  the  Board  of  Chosen  Free¬ 
holders  of  the  County  of  Salem. 

1.  C.  S.MASHHY. 

Clerk. 

Bids:  May  S. 

Road  Work 

Fayetteville,  W.  Ta 

Bids  will  be  received  up  to  May  5th,  1919, 
at  the  Office  of  J.  K.  McGrath.  County  Kn¬ 
gineer.  Fayetteville,  Wt'st  Va.,  for  the  grad¬ 
ing  of  10  miles  of  County  road  in  Fayette 
County.  This  work  is  steam  shovel  and 
team  work  and  will  be  let  In  two  (2)  sec¬ 
tions  of  5  miles  each.  Bids  will  be  received 
on  both  sections,  together  or  separately. 
There  will  be  approximately  20.000  Cu.Yds 
of  excavation  on  each  section.  Specifica¬ 
tions.  bid  sheets  and  all  other  necessary  in¬ 
formation  can  be  had  by  applying  to  above 
named  engineer.  There  will  be  a  party 
on  the  ground  to  show  bidders  over  the 
work  May  1st,  1919. 

A  certified  check  of  $1000.00  mllde  pay¬ 
able  to  Thoney  Pietro  and  Company,  shall 
be  filed  with  e%t  h  bid.  The  right  is  re.served 
to  reject  any  or  all  bids. 

THONEY  PIETRO  ft  COMPANY 
By  JAMES  CAIN 


PROPOSALS  FOR  LEVEE  WOWC - 
Office  of  the  Secretary,  Mississippi  River 
Commission,  1311  International  Life  Builo- 
Ing,  St.  I.<oul8,  Mo. — Sealed  proposal.^  will 
be  received  here  until  11  A.M..  April  -3. 
1919,  for  constructing  about  290,000  cu-Pj, 
of  earthwork  (210,000  cu.yd.  hydraulic  IW 
in  old  borrow  pits :  and  80,000  cu.yd.  levee 
enlargement)  in  the  Lima  I-ake  Drainage 
Dlstriot.  Ill.  Further  Information  on  a$- 
plication. 
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BidH:  April  24. 

Storm  Water  Drain 

CoatetiviUe,  I’enn. 

Sealed  proposals,  addressed  to  the  City 
Clerk  of  Coatesville,  Penn.,  will  be  re¬ 
ceived  at  the  City  Hall  at  Coatesville  until 
8  o'clock  P.M..  April  24th,  1919,  for  the 
construction  of  a  storm  water  drain  to  re¬ 
place  "Clbbon’s  Run." 

This  drain  wili  be  approximately  5400 
lineal  feet  in  length  and  will  vary  In  size 
from  87”  to  36".  The  construction  will  be 
of  brick.  Segmental  tile  block  or  reinforced 
concrete  pipe  in  part  or  in  whole.  There 
will  also  be  25  manholes  and  80  steam  wa¬ 
ter  Inlets  with  the  necessary  vitrlfled  pipe 
connections. 

Plans  and  specifications  are  on  file  In  the 
office  of  the  City  Knglneer  In  Coatesville, 
Penn. 

A  set  of  plans  and  specifications  may  be 
obtained  ut)on  application  to  the  under¬ 
signed  accompanied  by  a  deposit  of  Ten 
Dollars  ($10.00)  which  will  be  refunded 
upon  the  return  of  the  plans  and  specifica¬ 
tions  in  good  condition  up  to  and  including 
the  date  of  letting. 

Proposals  shall  he  submitted  upon  blanks 
provided  for  this  puriKise  by  the  under¬ 
signed,  and  shall  be  accompanied  by  a  cer¬ 
tified  check  for  Five  per  cent.  (5%)  of  the 
total  amount  of  bid.  A  satisfactory  surety 
bond  it  an  amount  equal  to  fifty  per  cent. 
(60%)  of  the  contract  will  be  required  from 
the  successful  bidder. 

The  City  Council  reserves  the  right  to 
reject  any  and  all  bids  and  to  award  the 
work  as  a  whole  or  in  part. 

The  Contractor  must  comply  with  all  the 
requirements  of  the  Workmen's  Compensa¬ 
tion  Law  of  the  State  of  Pennsylvania. 

CHAS.  A.  XILES, 

City  Engineer. 

WILLIAM  S.  O.  COOK. 

City  Clerk. 

GEOROE  ROMMEL.  JR., 

Special  Assistant. 


Bids 


Laying  Sewer 

Ridgefield.  Conn. 

Sealed  proposals  will  be  received  by  the 
Sewer  Committee  of  the  Burgesses  for  the 
Borough  of  Ridgefield,  Conn.,  on  April  25. 
1919,  at  3  o'clock  P.M.,  at  the  Town  Hall  at 
Ridgefield,  Conn.,  for  furnishing  materials 
and  laying  about  5200  ft.  of  8  in.  tile 
sewer,  according  to  plans,  profiles  and 
specifications  on  file  with  said  Sewer  Com¬ 
mittee,  in  and  about  section  of  said  Bor¬ 
ough  known  as  Bryon  Park,  together  with 
28  man-holes  and  all  appurtenances.  A 
bond  of  50%  of  contract  price  will  be 
required  for  the  faithful  performance  of 
the  contract.  Cash  or  certified  check  for 
$100  must  accompany  each  proposal.  This 
amount  will  be  returned  to  the  unsuccess¬ 
ful  bidders. 

Separate  bids  will  be  received  at  same 
time  and  place  for  two  detention  tanks, 
dosing  chamber,  sludge  bed  and  appur¬ 
tenances  as  per  plans  and  specifications 
on  file  with  the  Sewer  Committee.  A  bond 
of  60%  of  contract  price  will  be  required 
and  cash  or  certified  check  for  $100  must 
accompany  each  proposal.  Plans,  blank 
forms  for  proposals  and  specifications  may 
be  obtained  from  the  Borough  Clerk  at 
Ridgefield,  Conn. 

The  Borough  reserves  the  right  to  re¬ 
ject  any  or  all  bids. 

GEO.  E.  BENEDICT, 
Borough  Clerk 

W.  J.  WOOD.  JR 

Engineer, 

Westport.  Conn. 

Dated:  April  8,  1919. 


Staled  proi)Osals  will  oe  receivea  oy  me 
Roard  of  Chosen  Freeholders  of  the  County 
f  ,\i.  ri'.  r.  at  its  regular  place  of  meeting 
Court  House.  Trenton,  N.  J.,  on 
Tuesday,  .\pril  22.  1919.  at  2:30  o'clock  In 
the  afternoon : 

,  K'lr  furnishing  all  labor,  material  and 
,„uipinent  necessary  or  incident  to  the  ap¬ 
plication  of  a  surface  dressing  of  TAR  to 
approximately  forty  miles  of  road  In  the 
southern  .section  of  the  said  County  of 
Mercer.  t>eing  that  portion  of  .said  county 
Ivlng  f=o>ith  t'f  Pennsylvania  Railroad. 
The  estimated  quantity  of  tar  required  will 
1,,.  approximately  95,960  gallons,  and  the 
estimated  quantity  of  covering  material 
will  he  approximately  3695  tons. 

2  For  furnishing  all  labor,  material  and 
•nt  necessary  or  incident  to  the  ap- 
surfnce  dressing  of  T.4R  on 
miles  of  road 


equipmi 
plication  of  a 

approximately  twenty-four 
in  the  northern  section  of  the  safd  County 
of  Mercer,  said  northern  section  being  that 
part  of  the  said  County  lying  north  of  the 
Pennsylvania  Railroad.  The  estimated 
quantity  of  material  required  for  this  sec¬ 
tion  will  he  51.030  gallons  of  tar,  and  2005 
tons  of  covering  material. 

3,  For  furnishing  all  labor,  material  and 
equipment  necessary  or  incident  to  the  ap¬ 
plication  of  a  surface  dressing  of  ASPHAL¬ 
TIC  OIL  on  approximately  forty-three 
miles,  on  roads  located  chiefly  in  that  part 
of  the  said  county  of  Mercer  lying  north 
of  the  Pennsylvania  Railroad  or  adjacent 
thereto.  The  estimated  quantity  of  as¬ 
phaltic  oil  required  will  be  121,773  gal¬ 
lons  and  the  e.stimated  quantity  of  cover¬ 
ing  material  required  will  be  4195  tons. 

Separate  proposals  will  be  received  for 
each  of  the  above  divisions  of  work  de¬ 
signated  as  1.  2  and  3  respectively. 

Complete  specifications,  as  to  the  quality 
of  materials,  manner  of  application,  time 
of  performance  and  other  details  of  the 
said  work,  and  the  manner  of  making  up 
and  submitting  proposals,  together  with 
blank  forms  and  maps  therefor,  may  be 
obtained  at  the  office  of  Harry  F.  Harris, 
County  Engineer.  Court  House.  Trenton,  N. 
J .  upon  payment  of  the  sum  of  one  dollar 
for  each  set.  covering  cost  of  preparation. 
The  conditions  of  such  specifications  shall 
ah.solutely  govern  the  manner  of  submit¬ 
ting  bids  and  of  performing  the  work,  and 
references  thereto  for  complete  Information 
regarding  the  same  la  herewith  insisted 
upon. 

Eac  hand  every  bid  must  be  accompanied 
by  cash  or  a  certified  check  payable  to 
the  order  of  Edgar  C.  Weart,  County  Col¬ 
lector,  In  the  sum  of  five  hundred  dollars 
(JSnn),  which  deposit  Is  made  with  the 
understanding  that  It  shall  be  retained  and 
kept  hv  the  County  of  Mercer  as  against 
the  succes.sful  bidder,  by  way  of  liquidated 
damages  should  he  fall  to  execute  valid 
contract  and  surety  bond  within  seven  (7) 
days  from  the  awarding  of  the  contract. 

Each  proposal  must  be  accompanied  by 
a  proposition  for  a  Surety  Company  on 
the  form  furnished  by  the  Engineer,  where¬ 
by  said  surety  company  agrees  to  furnish 
on  application  a  bond  as  required.  No  bid 
will  he  received  or  read  unless  this  condi¬ 
tion  is  complied  with  on  the  part  of  the 
bidder. 

The  right  is  reserved  to  reject  any  or 
all  bids,  or  to  waive  any  immaterial  defect 
or  informality  In  any  bid,  should  It  be 
deemed  to  the  Interest  of  the  Cktunty  to 


Bids:  April  30. 

Re-Paving  and  Sewer 

Akron,  Ohio. 

Sealed  bids  or  proposals  addressed  to  the 
Director  of  Public  Service,  and  endorsed 
"Proposal  for  Re-pavlng  and  Sewer  In 
South  Main  Street,  from  Thornton  to 
Crosier"  will  be  received  at  the  office  of  the 
Director,  Delaware  Bldg.,  Akron,  Ohio,  until 
12  o'clock  noon.  Central  Standard  time,  of 
Wednesday,  the  30th  day  of  April,  1919, 
and  at  that  time  and  place  will  be  publicly 
opened  and  read. 

The  work  Includes  removal  of  6670  sq.yda. 
of  old  pavement  and  concrete  base. 

Removal  of  4500  sq.yds.  of  pavement  only. 

Laying  6670  sq.yds.  concrete  base. 

910  lln.ft.  of  30*  to  36'  Trunk  Sewer. 

1680  lln.ft.  8"  to  24*  vitrlfled  pipe  sewer. 

4800  lln.ft.  4*  sub-drain. 

13  manholes. 

21  street  inlets. 

Laying  11,175  sq.yds.  stone  block  or  brick 
pavement. 

Each  proposal  must  be  accompanied  by 

certified  check  In  the  sum  of  Five  Hundred 
Dollars  ($500.00). 

A  surety  bond  in  the  sum  of  Fifty  (50) 
per  cent,  of  the  amount  of  the  contract 
will  be  required  of  the  successful  bidder. 

Plans  and  specifications  on  file  In  the  of¬ 
fice  of  the  Chief  Engineer,  or  can  be  ob¬ 
tained  upon  deposit  of  Five  Dollars  ($6.00), 
which  deposit  will  l>«  returned  if  plans  are 
returned  in  good  condition  within  ten  days 
after  taking  of  the  bids. 

The  right  is  reserved  to  reject  any  or  all 
bids. 

H.  &  MORSE,  Director  Pubtio  Ssrvics. 

E.  A.  ZBISLOFT,  Chief  Engineer. 


Bids:  April  24. 

Cleaning  Out  Drainage  Canals 

Hyde  Co.,  N.  C. 

Sealed  proposals  will  be  received  by  the 
board  of  drainage  commissioners  of  the 
Mattamuskeet  Drainage  District  of  Hyde 
Co.,  North  Carolina,  for  the  cleaning  out 
of  approximately  30  miles  of  drainage 
canals  containing  approximately  850,000  cu. 
yd.  of  material,  until  2  o'clock  p.m.,  Thurs¬ 
day,  April  24th.  at  the  offices  of  the  board 
of  commissioners  at  New  Holland,  North 
Carolina. 

Proposals  will  be  received  In  either  of 
the  following  forms: 

Unit  price,  Co.st  plus  percentage,  and 
rental  per  hour  of  operation. 

Each  proposal  must  be  accompanied  by  a 
certified  check  or  bidder’s  bond  executed  by 
some  surety  company  authorized  to  do 
business  In  the  state  of  North  Carolina 
for  $1000  as  guarantee  that  the  successful 
bidder  will  enter  Into  contract  with  the 
board  of  commissioners. 

Bond  will  be  required  of  the  successful 
bidder  In  the  sum  of  50  per  cent,  of  his 
estimated  cost. 

Right  is  reserved  to  reject  any  and  all 
bida 

J.  J?.  MANN,  chairman. 

K.  L.  PONZER  Vice  chairman. 

T.  B.  JONES,  commissioner. 

K.  L.  PONZER  engineer. 


PROPOSALS  FOR  DREDGING. — U.  S. 
Engineer  Office,  Jacksonville.  Fla.  Sealed 
proposals  will  be  received  here  until  12 
o’clock,  noon.  May  3.  1919,  and  then  opened, 
for  dredging  In  Miami  Harbor  (Biscayne 
Bay),  Fla  Further  Information  on  appll- 
catfon. 


GEORGE  R  HUTCHTN80N. 
Director  of  Road  Repair. 
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Bids:  April  24. 

Road  Work 

STATK  OF  ILLINOIS 

OKl'ARTMKNT  OF  FrilUIC  WORKS 
AND  BUU>I>INOS 
DIVISION  OF  HKIIIWAYS 

SprinKfield,  Ill. 

Notice  l8  hereby  irlven  that  Healed  pro- 
poHalH  will  be  received  at  the  office  of  the 
Department  of  I’ublic  Works  and  BuildinsH, 
Division  of  HiKhways,  SprinKffield,  Illinois, 
until  11  o’clock  A.M..  April  24.  1919,  for 
the  road  work  on  the  DIncoln  Highway 
deHignated  by  county  and  section  below.  All 
bids  must  be  on  regular  forms  furnished 
by  the  Department. 

I'lans  for  ail  the  work  may  be  examined 
In  the  office  of  the  Department  of  Public 
Works  and  Buildings.  Division  of  High¬ 
ways.  Springfield.  Illinois,  and  also  In  the 
office  of  District  No.  1.  H.  B.  Bushnell, 
District  Knglneer,  138  Fox  Street.  Aurora, 
Illinois.  Plans  for  the  sections  in  Ogle. 
1.^  and  Dhiteside  counties  may  be  ex¬ 
amined  also  in  the  office  of  District  No.  2, 
H.  K.  Surman,  District  Knglneer,  Dixon  Na¬ 
tional  Bunk,  Dixon.  Illinois.  Plans  will  not' 
be  sent  to  prospective  bidders,  but  upon 
making  a  deposit  with  the  district  engi¬ 
neer  in  whose  district  the  work  is  located, 
plans  for  the  work  in  the  respective  dis¬ 
tricts  may  be  obtained  for  temporary  use 
while  inspecting  the  conditions  attending 
the  work  in  question. 

Alternative  bids  will  be  received  for  the 
following  types  of  construction :  Portland 
cement  concrete;  monolithic  brick  (4  inch 
brick);  monolithic  brick  (3  Inch  brick); 


bituminous  concrete 

with 

binder 

course 

(Specifications  Cl,  C2, 

C3  or 

CT)  ; 

bitumi- 

nous  concrete 

without 

binder  course 

(Speci- 

fications  Cl,  C2.  C8  or  CT). 

Width,  Approximate 

County 

Sec. 

Feet 

Length.  Feet 

Du  I 'age 

1 

18 

22.433 

OuPage 

G 

18 

12,400 

Du Page 

2 

18 

9,660 

Du Page 

3 

18 

8.207 

Kane 

L— 15d 

18 

17,851 

Kane 

4 

18 

25,631 

Kane 

5 

18 

24,311 

Kane-DeKalb 

6 

18 

22.591 

DeKalb 

7 

18 

25,089 

DeKalb 

G 

16 

14.400 

DeKalb 

8 

16 

8,352 

DeKalb 

18 

6 

5.337 

DeKalb-Ogle 

9 

16 

29,300 

Ogle 

E— 16d 

16 

8.433 

I.#ec 

12 

16 

14,750 

Lee 

14 

16 

34,362 

l.,ee 

H— 16d 

16 

14,719 

I.,ee 

15 

16 

&  18 

34,330 

Whiteside 

17 

16 

24.687 

Whiteside 

H 

16 

&  18 

10,135 

OFFICIAL  PROPOSALS 

Bids:  April  23. 

Road  Work 

STATK  OF  IU..INOIS 

DKPARTMK.NT  OF  PUBLIC  WORKS 
AND  BUILDINGS 
DIVISION  OF  HIGHWAYS 

Springfield.  HI. 

Notice  is  hereby  given  that  sealed  pro¬ 
posals  will  be  received  in  the  office  of  the 
Department  of  Public  Works  and  Build¬ 
ings.  Division  of  Highways.  Springfield. 
Illinois,  until  11  o'clock  A.M.,  April  23. 
1919,  for  the  road  work  on  the  Dixie  High¬ 
way  designated  by  county  and  section  be¬ 
low.  All  bids  must  be  on  regular  forms 
furnished  by  the  Department. 

I'lans  for  all  the  work  may  be  examined 
in  the  office  of  the  Department  of  Public 
Works  and  Buildings.  Division  of  Highways. 
Springfield.  Illinois;  in  the  office  of  District 
No.  1.  H.  B.  Bushnell.  District  Knglneer, 
138  Fox  Street,  Aurora,  Illinois;  and  also 
in  the  office  of  District  No.  4,  R.  L.  Bell. 
District  Knglneer,  Buchanan-Link  Building, 
I’aris,  Illinois.  Plans  will  not  be  sent  to 
prospective  bidders,  but  upon  making  a  de¬ 
posit  with  District  Knglneer  R.  D  Bell, 
plans  may  be  obtained  for  temporary  use 
while  inspecting  the  conditions  attending 
the  work  in  question. 

Alternative  bids  will  be  received  for  the 
following  types  of  construction :  Portland 
cement  concrete ;  monolithic  brick  <  4  inch 
brick)  ;  monolithic  brick  (3  inch  brick)  ; 
bituminous  concrete  with  binder  course 
(Specifications  Cl,  C2.  C3  or  CT)  ;  bitumi¬ 
nous  concrete  without  binder  course  (Speci¬ 
fications  Cl,  C2,  C3  or  CT). 

Width,  Approximate 


County 

Iroquois 

Iroquois 

Iroquois 

Iroquois 

Iroquois 

Kankakee 

Kankakee 

Kankakee 

Kankakee 


Sec. 

1 

2 

H— 15d 

4 

H— 16d 

5 

K— IBd 

6 
7 


Feet  Length,  Feet 

16  39,730 

16  22,854 

16  .3,600 

16  20,999 

16  5,260 

16  44.539 

16  11.161 

16  &  18  37,757 

18 


Cement  will  be  furnished  for  all  sections 
by  the  De|)artment  of  Public  Works  and 
Buildings  or  the  County. 

Sections  8  and  18  will  not  be  let  separately 
from  one  another,  but  aside  from  thl.s,  pro- 
tKtsal  forma  will  be  so  arranged  that  the 
several  sections  may  be  let  separately,  in 
one  combination,  or  in  such  other  fixed  com¬ 
binations  as  the  proposal  forma  show,  that 
bidders  may  select  almost  at  will  the  size 
and  location  of  the  job  upon  which  to  bid. 

The  locations  of  the  proposed  work  are 
shown  on  the  print  accompanying  proposal 
forms. 

By  order  of  Department  of  Public  Works 
&  Buildings. 

FRANK  I  BKNNKTT. 

Director. 

S  K  BR.\DT. 

Superintendent  of  Highways 

CLIFFORD  OLDER. 

Chief  Highway  Engineer. 


Cement  will  be  furnished  on  all  sections 
by  the  Department  of  Public  Works  and 
Buildings  or  the  County. 

Sections  4  and  H-15d  will  not  be  let 
separately  from  one  another  but  aside  from 
this,  proposal  forms  will  be  so  arranged 
that  the  several  sections  may  be  let  sepa¬ 
rately,  in  one  combination,  or  in  such  other 
fixed  combinations  as  the  proposal  forms 
show,  that  bidders  may  select  almost  at 
will  the  size  and  location  of  the  job  coon 
which  to  bid. 

The  locations  of  the  proposed  work  are 
shown  on  the  printe  accompanying  the  pro¬ 
posal  forms. 

By  order  of  Department  of  Public  Works 
and  Buildings. 

FRANK  I  BENNVrrr. 

Director. 

S.  E.  BRADT, 

Superintendent  of  Highways. 

CLIFFORD  OLDER. 

Chief  Highway  Engineer. 


U.  S.  ENGINEER  OFFICE,  1st  District. 
Cincinnati,'  O.  Sealed  proposals  will  be 
received  here  until  2  p.m..  May  6.  1?19.  and 
then  opened  for  constructing  I.<ock  and 
Abutment  for  Dam  No.  32.  Ohio  River, 
about  5  miles  below  Vanceburg.  Ky.  Fur¬ 
ther  information  on  application. 


PROPOSALS  FOR  DREDGING.— U.  S. 
Engineer  Office,  Custom  House.  Norfolk, 
Va.  Sealed  proposals  will  be  received  until 
12  o’clock  noon.  April  26.  1919.  and  then 
opened,  for  dredging  for  widening  the  chan¬ 
nel  to  Newport  News.  Va.  Further  in¬ 
formation  on  application. 


OFFICIAL  PROPOSALS 

Bids:  May  2. 

Pavement  Reconstrtiction 

I'ENNSYLVANIA  STATK  111  .||\V\v 
DEPARTMENT 

Harrisliiirp  pj^ 

Sealed  proposals  will  be  rec.  ■ ..  <i  a,  ,u 
State  Capitol  until  10  A.M.,  M:i\  _• 
when  bids  will  be  publicly  f);.,  nril 
scheduled,  and  contracts  award. d  a.s  wmti 
thereafter  as  iKissible  for  the.  r«s  t,i,.dructioI 
of  40,004  linear  feet  of  Ueinf<.i<.(| 

Crete  &  Hillside  Vitrified  Brick  raving  u 
feet  wide,  situated  in  Windsor  Township 
Berks  County,  and  West  Brunswick  Town^ 
ship,  Schuylkill  County,  on  Route  Nr)  141 . 
5443  Linear  feet  of  Reinfore.d  Concrete 
Pavement,  18  feet  wide,  situated  in  Duncans, 
vllle  Borough.  Blair  County,  on  Route  No 
53;  16,177  Linear  Feet  of  Vitrifitd  Rrick 
I’aving,  18  feet  •wide,  situated  in  Allegheny 
Township.  Cambria  County,  on  Route  .Vos 
53  and  276  ;  32,100  Linear  Feet  of  Hitumi- 
nous  Surface  and  Hillside  Vitrified  Prick 
Pavement,  18  ft.  wide,  situated  in  .Spring 
Township.  Centre  County,  on  Rotite  .\o  27 ; 
21,626  Linear  Feet  of  Reinforetd  Concrete 
Pavement.  18  feet  wide,  situated  in  TV. 
Goshen  &  W.  Whlteland  Townships,  Chester 
County,  on  Route  No.  147;  also  2.33t  Linear 
Feet  of  Reinforced  Concrete  Pavement,  from 
18'  to  32|’  in  width,  situated  in  Kennett 
Square  Borough,  Chester  County,  on  Route 
No.  131  ;  26,648  Linear  Feet  of  Reinforced 
Concrete  and  Hillside  Vitrified  Brick  Pave- 
ment,  18  feet,  wide,  situated  in  Paint  and 
Elk  Townships,  Clarion  County,  on  Route 
No.  65;  also  1842  Linear  Feet  of  Vitrified 
Brick  Pavement,  16  and  35  feet  wide,  situ¬ 
ated  in  Clarion  Borough,  Clarion  County, 
on  Route  No.  65  ;  8414  Linear  Feet  of  Rein- 
forced  Concrete  and  Hillside  Vitrified  Brick 
T’avement,  18  feet  wide,  situated  in  Walker 
and  Fermanagh  Townships.  Juniata  County, 
on  Route  No.  31  ;  10,560  lAnear  Feet  of  Re¬ 
inforced  Concrete  Pavement,  18  feet  wide, 
situated  in  Union  Township,  Luzerne  Coun¬ 
ty.  on  Route  No.  4  ;  also  22,452  Linear  Feet 
of  Bituminous  Pavement,  18  feet  wide,  situ¬ 
ated  in  Salem  Township,  Luzerne  County, 
on  Route  No.  4;  26,310  lAnear  Feel  of  Re¬ 
inforced  Concrete  Pavement.  18  feet  wide 
situated  in  Charleston  "ind  Richmond  Town¬ 
ships.  Tioga  County,  on  Route  No.  21  .  also 
10,717  Linear  Feet  of  ReinforciKl  Concrete 
Pavement.  18  feet  wide,  situated  in  Broken 
Straw  Township.  Warren  County,  on  Route 
No.  88.  Bidding  blanks  and  specifications 
may  be  obtained  free,  and  iilans  upon  pay¬ 
ment  of  12.50  per  set,  upon  application  to 
State  Highw'ay  Department,  Harrisburg  -Vo 
refund  for  plans  returned.  They  can  alsw 
be  seen  at  office  of  State  Highway  Depart¬ 
ment,  Harrisburg.  1001  Chestnut  Street. 
Philadelphia,  and  904  Hartje  Building 
Pittsburgh,  Pa. 

I,.  S  SADLER, 
State  Highw’ay  Commissioner 

TREASURY  DEP.\RTMENT.  Supervis¬ 
ing  Architect’s  Office,  Washington.  f>  C.. 
March  24.  1919. — Sealed  proposals  will  he 
received  at  this  office  until  3  p.m..  April  .1. 
1919.  and  then  opened,  for  alterations  at 
the  U.  S.  Post  Office  and  Court  House, 
nrle.  Pa.,  in  accordance  with  the  specifica¬ 
tion  and  drawings  mentioned  therein,  copies 
of  which  may  be  had  at  this  office  of  »t 
the  office  of  the  Custodian,  in  the  dlacrHtion 
of  the  Supervising  Architect.  Jas.  A  Wet- 
more.  Acting  Supervising  Architect.  _ 

tl.  S.  ENGINEER  OFFICE.  Room  «ni 
Army  Hullding.  39  Whitehall  Street.  New 
York  City. — Sealed  proposals  will  be  re¬ 
ceived  here  until  12  M.,  April  -i*- 
and  then  opened,  for  dredging  in  Wo^ 
bridge  Chre»,  Raritan  Bay  and  K'-ypon 
Harbor,  N.  J.  Bids  for  any  or  all  of  the« 
works  wlU  be  considered.  Further  Infor¬ 
mation  on  application. 
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lildH :  May  8. 


nids:  April  25. 

Highway  Works 

Hartfonl,  Conn. 

SEAI.ED  l>KOI‘OSAl>!  will  bp  ropcivpd 
by  the  State  IliKhway  ('omruissloner. 
Fourth  Fl<«)r.  West  End.  State  Capitol. 
Hartford,  Conneptivut,  until  2  l’..M..  Friday, 
April  25,  1919,  for  the  foIIowinK  Heptlona 
of  State  work,  in  aei-ordanee  witli  plans 
and  speeiflcations  on  tile  in  the  offlee  of 
the  State  Highway  Comnti».sionpr  and  at 
the  followins  places ; 

TOWN  OF  H.VDDA.M  :  About  5200  ft. 
trap  rot'k  inacadani  road  on  the  Killinit- 
worth  Road.  IMans  and  speeiflcations  at 
the  office  of  ('.  F.  Taylor,  lli vision  Engi¬ 
neer,  151  Main  Street,  Middletown,  Conn 

TOWN’  OF  MA.NCHESTER:  About  3270 
ft.  of  bituminous  macadam  on  I>'minK 
Street.  Flans  and  specifications  at  the 
offlee  of  ,S.  M.  Renton,  Town  Cleric,  Man¬ 
chester,  Conn. 

TOWN  OF  .MERIDEN:  About  4238  ft. 
of  bituminous  macadam  on  the  Westfleld 
Road.  Plans  and  specifications  at  the  Se¬ 
lectmen’s  offlee  in  Meriden.  Conn. 

TOWNS  OF  NEW  RRITAIN,  NEW¬ 
INGTON  &  FAR.MINGTON:  About  6979 
ft.  of  concrete.  top«‘ka,  warrenite  or  as¬ 
phalt  on  Stanley  Quarter  Road.  No  plans. 
Specifications  at  the  offlee  of  R.  W.  Stev¬ 
ens,  408  Main  Street,  Hartford.  Conn. 

TOWN  OF  ODD  I..YME;  About  3650  ft 
of  gravel  road  on  the  Black  Hall-Nlantlc 
Road.  Plans  and  specifications  at  the 
store  of  James  F.  Bugbee,  Old  I>yme, 
Conn. 

TOWNS  OF  SADlSntTRY  AND  SHAR¬ 
ON:  About  34,518  ft.  of  10  In.  gravel  or 
gravel  over  slag  base  on  the  Eakevllle- 
Sharon  Rond.  IMans  and  spelcflcations  at 
the  offlee  of  R.  S.  Hulbcrt,  Division  Engi¬ 
neer.  Station  A.  WInsted.  Conn. 

TOWNS  OF  THOMA.STON  AND  WA- 
TERBl^RY :  .\bout  7258  ft.  of  concrete  or 
topeka  over  concrete  base  on  TTiomaston 
Avenue.  No  plan.s.  ,Spe<lflrntlona  at  the 
office  of  E.  C.  Weldcn.  Chamber  of  Com¬ 
merce  Bldg.,  New  Haven.  Conn. 

.\ll  bids  must  be  accompanied  by  n 
surety  company  bond  or  a  certlfle<l  check 
not  less  than  one-third  of  the  cost  of  the 
work.  The  State  highway  commissioner 
reserves  the  right  to  reject  any  and  all 
bids. 

Dated  at  Hartford.  Connecticut,  ^.prll 
9.  1919. 

C.  J.  BENNE'TT, 
State  Highway  Commissioner. 
Fourth  Floor,  West  End,  Capitol, 
Hartford,  Conn. 


Bids:  April  30. 

Bridge  Construction 

SOITH  CAROUNA  STATE  HIGHWAY 
COMMISSION 

Liockhart,  S.  C. 

.Votii'  Is  hereby  given  that  sealed  pro- 
posal.'^  for  the  construction  of  highway  Im¬ 
provement  in  Union  and  Chester  Counties 
will  b'  received  at  the  offlee  of  Lockhart 
Mills.  lockhart.  South  Carolina,  until 
12  o'clotk,  M..  April  30,  1919,  and  then 
publicly  opened. 

Df-scription  of  Work  to  Bb  Done: 

To  construct  a  steel  hignway  bridge 
across  the  Broad  River  at  Lockhart,  South 
Carolina,  of  approximately  seven  hundred 
(700)  feet  In  total  length,  consisting  of 
two  (2)  spans  of  approximately  two  hun¬ 
dred  and  fifty  (250)  feet  and  tow  (2)  end 
spans  of  approximately  one  hundred  (100) 
feet,  and  the  necessary  concrete  piers  and 
abutments  therefor,  containing  approxi¬ 
mately  eight  hundred  and  elghty-flve  (885) 
cubic  yards  of  Class  (l:2i:5)  concrete 
and  seven  hundred  and  seventy-five  (775) 
pounds  of  reinforcing  steel.  Width  of 
roadway.  16  feet.  Bidder  to  submit  de¬ 
sign  of  superstructure  In  compliance  with 
South  Carolina  Highway  Bridge  Specifica¬ 
tions. 

I’niform  live  load  of  80  pounds  per 
square  foot  for  each  100-ft.  span  and  64 
pounds  per  square  foot  for  each  250-ft. 
span.  Concentrated  live  load.  15-ton  truck 
as  per  specifications. 

Detailed  plans  of  the  work  may  be  seen 
for  examination  at  the  office  of  Ixtckhart 
Mills,  at  I.,ockhart,  South  Carolina,  and 
at  the  offices  of  the  State  Highway  Com- 
mission,  Columbia,  South  Carolina.  Bids 
may  be  submitted  separately  on  substruc¬ 
ture  and  on  superstructure. 

A  certified  check  for  one  thousand  dol¬ 
lars  ($1000),  made  payable  to  order  of 
the  Chairman  of  the  Commission  to  erect 
a  bridge  at  or  near  liockhart  Mills,  S.  C., 
must  accompany  each  proposal. 

The  right  is  reserved  by  the  party  of  the 
.second  part  to  reject  any  and  all  proposals. 

Proposals  shall  be  submitted  in  sealed 
envelopes  and  marked.  "Bids  on  the  Con¬ 
struction  of  the  IxM-khart  bridge,  between 
Union  and  Chester  CMuntles.” 

Proposals  may  be  sent  by  mall,  and 
when  .sent  by  mail  shall  be  inclosed  In  an 
additional  sealed  envelope  properly  marked 
as  indicated  above. 

All  propoitals  otherwise  submitted  will 
be  rejected  as  Irregular.  Only  sealed  bids 
will  be  considered. 

All  bids  received  will  be  retained  by  the 
State  Highway  Commission  and  will  not 
be  returned  to  the  bidders. 

J.  ROY  PENNELI,, 
State  Highway  Engineer. 


Construction,  Sanitary  Work, 
Etc. 

Newark,  N.  Y. 

Sealed  proposals  for  Construction,  Heat¬ 
ing,  Sanitary  and  Eh'ctrio  Work — Cot¬ 
tage  for  Inmates,  State  Custodial  Asylum 
for  Feeble  .Mindcnl  Women,  Newark,  N.  Y., 
will  be  received  by  .Mrs.  Sarah  F.  S.  Arm¬ 
strong,  President,  Board  of  Trustees,  State 
Custodial  Asylum  for  Feeble  .Minde<l  Wom¬ 
en,  Newark,  N.  Y.,  until  12  o’clo<-k  noon. 
Thur.sday,  May  8.  1919,  when  they  will  be 
publicly  opened  and  read.  Proposals  shall 
be  enclosed  In  an  envelope  furnished  by 
the  State  Architect,  sealed  and  addressed, 
and  shall  be  accompanied  by  a  certified 
check  in  the  sum  of  five  per  cent  (5%) 
of  the  amount  of  the  proposal.  The  con¬ 
tractors  to  whom  the  awards  are  made 
will  be  required  to  furnish  surety  company 
bonds  In  the  sum  of  fifty  per  cent  (509?  ) 
of  the  amount  of  contract  within  thirty 
(30)  days  after  official  notice  of  award 
of  contract  and  in  accordance  with  the 
terms  of  Specifications  Nos.  3130,  3189, 
3190,  3191.  The  right  is  reserved  to  reje<-t 
any  or  all  bids.  Drawings  and  specifica¬ 
tions  and  blank  forms  of  proposal  may  be 
consulted  at  the  New  York  State  Custodial 
Asylum,  Newark,  N.  Y.,  at  the  New  York 
offlee  of  the  Department  of  Architecture. 
Room  1715  Tribune  Building,  and  at  the 
Department  of  Architecture,  Capitol,  Al¬ 
bany,  N.  Y.  Drawings  and  specifications 
and  blank  forms  of  proposal  may  be  ^ob¬ 
tained  at  the  Department  of  Architecture. 
Capitol,  Albany,  N.  Y..  upon  reasonable 
notice  to  and  in  the  discretion  of  the  State 
Architect,  L.  F.  Pilcher,  Capitol,  Albany. 
N.  Y. 

Dated:  April  11.  1919. 


Bids;  May  1. 

Poughkeepsie  Pre-Filter  Build¬ 
ing  Construction 

Poughkeepsie.  N.  T. 

Sealed  proposals  endorsed  "Proposals  for 
Pre-Filter  Construction  at  Poughkeepslft 
Water  Purification  Plant"  will  ta-  received 
by  the  Board  of  Public  Works  at  their  of¬ 
fice  in  Eastman  Park  Mansion  until  four 
P.M.  May  IsL 

The  work  consists  in  building  a  rein¬ 
forced  concrete  structure  and  placing  all 
the  pipes,  valves  .strainers,  etc.,  which  will 
be  furnished  by  the  Board  of  Public 
Works. 

Plans  and  specifications  may  be  seen  at 
the  offlee  of  the  Board  of  Public  Works ; 
alsod  at  the  offlee  of  Haxen.  Whipple  & 
Fuller.  Consulting  EnglniN'rs.  42nd.  Street 
Building.  New  York  City,  or  may  he  ob¬ 
tained  by  depositing  thirty  dollars.  The 
deposit  will  be  returned  only  upon  the  re¬ 
turn  of  the  plans  in  good  condition  within 
two  weeks  after  the  letting. 

No  proposal  will  be  entertained  unless 
made  on  the  blanks  furnished. 

A  certified  check  for  nine  hundred  dol¬ 
lars  must  accompany  the  proposal. 

The  Board  reserves  the  right  to  reject 
any  or  all  proposals. 

BOARD  OF  PTtBLIC  WORKS. 

E.  W.  SYLVESTER. 

Supt. 


I’ROPtlSALS  FOR  QUARTERS  for 
eight  married  officers.  Office  Quartermas¬ 
ter.  West  Point.  N.  Y.  Sealed  proposals 
will  be  received  here  until  12  M..  April  28. 
1919.  and  then  opened  for  construction  of 
Quarters  for  Eight  Married  Officers.  In¬ 
formation  on  application. 


Bids:  April  28. 


Bids:  April  24. 

Asphalts  and  Tars 

STATE  HIGHWAY  DEPARTMENT 
OF  OHIO 

Columbus.  Ohio. 

Sealed  bids  will  be  received  until  2  P.M., 
.\pril  24,  1919,  at  the  offlee  of  the  State 
Highway  Commissioner,  Columbus,  Ohio, 
for  furnishing  in  tank  cars  for  shopment  to 
various  points  In  Ohio  about  1.100.000  gal¬ 
lons  of  tars  and  asphalts. 

Specifications  and  bid  forms  will  be  fur¬ 
nished  on  application. 

CLINTON  COWEN. 

State  Highway  Commissioner. 


Excavating  Ditch 

Sterling,  Rlinois. 

Drainage  Commissioners  of  Drainage  Dis¬ 
trict  No.  1,  Hahnaman  Township.  Whiteside 
County,  Illinois,  will  receive  bids,  at  offlee 
of  Carl  E.  Sheldon,  Sterling.  Illinois,  up 
to  2:00  p.m.,  April  28,  1919,  for  deepening, 
widening,  etc.,  of  ditch.  Excavation  re¬ 
quired.  101.211  cu.yds.  I^ength  of  ditch. 
37.765  ft.  Estimated  cost.  $26,666.42.  Six 
highway  bridges  to  be  removed  and  re¬ 
placed.  Specifications,  offlee  of  Carl  E. 
Sheldon.  Addition  Information,  E.  O.  Hills, 
Engineer.  Fulton,  UHnols. 


U.  S.  ENGINEETR  OFFICE,  Florence. 
Alabama.  Sealed  proposals  will  be  re¬ 
ceived  here  until  eleven  o’clock  A  M..  May 
9.  1919.  and  then  opened  for  furnishing 
Rock  Crushers.  Further  Information  on 


application. 
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Illda;  April  30. 

Highway  Work 

Trenton,  N.  J. 

NotIre  In  hereby  irlven  ttmt  hidH 

will  be  received  by  tlie  Stale  liiKliway 
t’tiinnilHNlon  of  New  Jer»«*y,  for  the  Im- 
lirovetiieiit  of  the  followInK: 

Hliite  lIlKhwuy  itoute  No.  5,  Sec¬ 
tion  111  <  MorrlN  riiilnH  to  .MorriH- 

town),  con<'rete  Murface.  Ketiiiiated 
ll,r>00  M<|.yd.,  MorriM  t'ounty. 

IlldN  will  be  o|M-ned  iin<l  rend  In  public 
at  the  olTlee  of  llie  Slate  MIkIiW’ii.n  t'om- 
inlxMlon,  lirond  St.  Hank  ItIdK..  '  Trenton. 
N.  J.,  on  \Vedn*mh«y.  A|irll  30.  1919,  at 
I0;Sn  A..M. 

Ih'iiwInKN,  N|M‘ein<-iillonM  and  fornin  of 
hid,  «‘i>ntract  and  bond,  for  the  prnponoil 
work  are  on  file  In  llie  offlce  of  tiie  aald 
I a'partnient  at  Trenton,  N.  .1.,  and  In  llie 
otflee  of  Itiiy  MullInN,  T>lvlHlon  KtiKlneer, 
790  Tiroad  .Street,  Newark,  N.  .1.,  and  may 
he  lnnpe<-ted  by,  or  furniidied  on  deiKiait 
of  ten  dnIIarM  ($10)  to  proapeetlve  bld- 
dera.  Tilda  muat  he  maile  on  the  atandani 
prnpoani  forma  In  the  manner  dealKnatod 
therein  and  aa  requiri'd  by  the  apeelflea- 
tlona,  anmn  to  he  encloaed  In  aealed  ••n- 
velopea,  hearInK  the  name  and  addreaa  of 
bidder  and  name  of  the  road  on  th<^  out- 
alde,  addi'<-HHed  to 

STATR  lliniTWAY  rOM.MI.SSTON, 
llroad  Street  TTnnk  IluitdlnR, 
Trenton,  New  .leraey, 

and  must  be  accompanied  by  a  certifled 
chwk  for  not  leaa  than  ten  p«*r  «‘ent  (10%) 
of  the  amount  of  the  bid  and  be  delivered 
at  the  above  place  on  or  before  the  hour 
named.  Poplea  of  atandard  propoaal  form 
will  be  furnlahed  on  application. 

Kach  bidder  muat  accompany  bla  bid 
with  n  certiflcato  from  a  aurety  company, 
duly  authorized  to  do  bualneaa  In  thia 
State,  810110)7  that  auch  aurety  company 
will  provide  aald  bidder  with  a  bond  In 
auch  aum  aa  la  required  In,  and  In  ac¬ 
cordance  with  the  provlalona  of  aald  apecl- 
flcatlona,  conditioned  for  the  faithful  per¬ 
formance  of  the  provlalona  of  the  contract 
and  ap<‘<-l(l  cat  Iona. 

Tty  order  of  the  Stato  TTIpfbway  Pommla- 
alon. 

A.  T.lirR  (TROVliJR, 
Chief  rierk 


Ulda;  April  38. 

Paving 


OFFICIAL  PROPOSALS 

itlda:  May  6. 

Road  Improvements 

.STATE  HIGHWAY  t'OM.MI^  lu.\ 
DITUHAM  COITNTV,  NOUTII  <' Ala.i.’i.s  ^ 
Seale<l  blda  for  Road  Iniprnvi  i  ,  tp., 
the  North  Carolina  Central  llluliwiy 
Ihirhum  County,  North  Carollm,  wui  t„. 
recelvwl  by  the  Hoard  of  (bounty  ' 'ouuni.t- 
Hionera  at  the  County  Court,  House  in 
Durham,  North  ('arolina,  until  :(  uVU)clt 
I'.M.,  on  the  aixth  (6th)  day  of  .May,  isij 
opened  and  read  publicly. 

The  work  will  conslat  approxlinalely  aa 
followa : 

78,900  .S<j.y<l.  of  brick,  .iMplmll,  <  ernent. 
loncrete,  bltuminoiia  coiui'ete,  or 
other  a|>prov«Ml  piivenienl.  ('om- 
binution  cement  conenue  li.iuiei 

curbintt  and  biiae  . . . 

except  with  «-ement  com  I'.  i,. 
Htructinn. 

4,000  ('ll. yd.  old  miicadiitn  in  pres.-m 

fa<'e  remove<l  and  reidansl  .ilnnc 
edttea  of  new  pavenient. 

56.92  ('u.yd.  <’Ihbh  I'om  ic;  •  ('uheits. 
4774.0  l.b,  reinforcinit  ateel  in  < ri.|,. 
CulvertH. 

7.5.66  Cu.yd.  naiui  •‘H"  Com  n  i.-  pipe 
lleadwallH. 

612.5  Idn.fl.  1.5"  Standard  Vltrlll.sl  Pipe 

152.5  Lin. ft.  18"  Standard  Vllrlfl'  il  Pip.. 

162.5  Lin. ft  24"  Stamlard  Vllrlllcii  I'Hh. 

No  hid  will  la*  .'onaldered  unli'SM  u.min- 

panied  h.v  ••anil,  <’erflHed  elieck.  a.s  spet- 
lled  In  “InHtructlons  to  Hlddera"  fm  an 
aniniint  euunl  to  at  hutal  (Ivi-  leu-  <enl. 
(5%)  of  the  total  anauiiit  of  the  bid 

A  CoriMirnIe  Surely  Hood  will  h.-  r..- 
qulred  for  the  faithful  perfornianee  nf  Up- 
ConlrH«-t.  In  a  aum  «h|uh1  to  one-half  (|| 
the  total  amount  of  the  bid. 

I’lana,  Specltteatlona.  Forma  of  Conir.ict. 
l*ro|M>HaI  Hhinka,  and  full  inrornintion  for 
biddera  ma.v  be  obtained  at  the  Ollln-  ..f 
the  State  HItthway  Commlaalon,  at  Rnleii;h. 
North  Carolina,  upon  the  ile|K).slt  of  $'.  nil 
Tlio  rlirht  la  reaerved  to  reject  any  or  all 
propoaala  or  to  accept  the  proposal  or  pr..- 
|M>aaIa  de».med  beat  for  the  State,  Coiinlv 
or  Townahlp. 

Hy  order  of  the  Hoard  of  County 
mlaalonera  of  Durham  County. 

Thla  the  lOlh  day  of  April,  1919 

A.  T*  ('AKLTON, 
Chairman  of  Hoard  of  County 
Commlaalonera  of  Durham  County. 
M.  G.  MARKHA.M, 

Clerk  or  Secretary. 


Htda:  April  SO. 

Road  Con»truction 

Monmouth.  N.  J. 

Notice  la  hereby  Riven  that  aeal«*d  blda 
will  b«<  rwelved  by  the  Hoard  of  Choai-n 
Freelioldera  of  the  County  of  Monmouth 
for  the  reconat  ruction  of  the  Matnwan- 
Freehidd  Itoiid  (aecond  acctlon),  in  the 
townahlpa  of  Marlboro  and  Freehold.  In 
the  County  of  Monmouth,  wltli  a  rein- 
for«-cd  r-onerete  aurface,  estimated  amount 
of  aurfai'e  pavement  n'qulrtsl  la  36,218 
aq.yd.,  ami  o|M>neil  and  read  In  public  at 
Frccliolder'a  office.  Court  Houae,  Frechpld, 
N.  .1..  on  Wrulneaday,  April  SO,  1919,  at 
eleven  ,\.  M 

Drawlrura,  aptuin.-allona  and  forma  of 
hid,  conirael  iin.l  iMinil  for  the  proiaiaed 
work.  |(repiircd  hy  Gisirpfe  D.  Coop«'r, 
County  KnRlneer,  and  iipi>roved  by  the 
SUtle  Hl)(hway  (’omndaalon,  /have-  been 
nieil  In  the  offtee  of  the  aald  ciujlneer,  60 
Hroud  Slrei-t,  He.l  Hank,  New  .leraey,  and 
of  aald  lIlKrhwny  (’ommlaalon.  'n'enton, 
N.  .1..  ami  limy  h<*  Inapecled  hy  proapec- 
tlve  hiddera  duriii);  hualneaa  houra.  HIda 
must  lie  maile  on  the  atandard  pro|>o8al 
forma  In  the  manner  dcalKnated  tln-reln 
nnd  leqiilred  hy  the  HiiiK'ifleallona,  muat  b* 
eniTo.sed  In  aeulcd  I'nvidopea,  benrInR  the 
n.•^lne  and  luMreaa  of  the  bidder  nnd  the 
name  of  the  road  on  the  outalde,  addreased 
to  Hie  Hoard  of  (’hoaen  Freelioldera  of  tlie 
I’oiiiiiy  of  .Monmouth,  and  muat  be  aceom- 
panled  by  a  aurety  company  cerllflcate 
atntlnir  that  the  said  surety  company  will 
provide  the  bld.ler  with  the  required  bond, 
and  a  ccrllffed  check  for  not  leaa  than 
$1000,  nnd  Im  delivered  at  the  place  and 
on  the  hour  above  named.  The  standard 
propoaal  form  la  attnehod  to  the  apeclflca- 
tlona.  co)dea  of  which  will  bo  furnished  on 
application  to  the  cnirinecr. 

Hy  order  of  the  Hoard  of  Chosen  rVee- 
holdcra  of  the  County  of  Monmouth. 

WILIJAM  5L  HERGEN, 

•  Director. 

Attest : 

<*.  E.  Close.  <^crk 
Dated:  April  9,  1919. 


Hills:  .May  6. 

Constructing  Basin  for  Water 
System 

Ely,  Minn. 

Notice  la  licreby  itiven  that  the  City 
t'ouncll  of  the  City  of  Ely,  Minnesota,  will 
receive  aealed  pro|»o.>«ala  for  th©  construc¬ 
tion  of  a  aiallmcntatlon  liaain  for  the  water 
system  nf  tlic  CIt.v  of  Ely. 

Separate  bids  to  b<‘  made  on  the  con- 
atruetlon  of  the  aedlmi'nlatlon  basin  and 
the  Installation  and  furnisbinif  raw  water 
pipinR:  and  dralnaKre  system. 

Plans  nnd  speciflcntlona  now  on  file  In 
the  ofllee  of  the  City  Clerk  of  the  City  of 
Ely.  Minnesota. 

Speclflml  time  for  the  completion  of  th© 
work  to  be  stated. 

.\  certifled  che<'k  or  bond  to  the  amount 
of  1(1  per  cent  of  the  contract  price  to  ac¬ 
company  each  bill. 

Hids  to  he  opened  May  6,  1919.  at  8 
o’clock  P.M. 

Address  proposals  to  the  undersljcned 
and  marked  "rvoposnl  for  Construction  of 
Seillmentntlon  Basin.”  nnd  Propoaal  for 
Fiimlahinir  and  Tnstallatlon  of  Raw  Water 
PIpliiR  and  DralnaRe  System.” 

The  City  Council  of  the  Ctty  of  TUly. 
Minn.,  reserves  the  rlRht  to  reject  any  or 
all  blda. 

Ry  order  of  th©  City  Council. 

T.  WISTED.  .TR.. 

City  Clerk. 

City  of  Ely,  Minnesota. 


Pnmira.  N.  Y. 

Scaled  i>roposnl8  for  RradInR,  curhInR  and 
pavInR  the  below  named  streets  will  be 
received  hy  the  underslRned  at  hIs  office 
In  the  City  Hall  until  11:30  o’clock  AM.. 
April  28.  1919: 

Woodlawn  Avc..  2800  s<|.yd. 

East  ft  West  First  .Street,  2400  sq.yd. 

Walnut  Street.  14.900  at). yd. 

Plans  and  specifications  are  on  flic  In 
the  City  EnRlneer’a  Office.  City  Hall,  where 
also  may  he  obtained  the  “proposal  sheets” 
which  must  be  used. 

Separate  certifled  checks  are  required  as 
follows : 

Woodlawn  Ave.,  $1100;  K  and  W.  IHrst 
Sts.,  $900 :  Walnut  St.,  $6200  payable  to 
the  order  of  the  Mayor  of  Kimira,  N.  Y., 
and  must  accompany  the  bids.  TTiey  will 
b©  returned  to  th©  bidders  upon  execution 
of  the  contracts. 

'The  envelopes  must  he  endorsed  ’’Pro¬ 
posals  for  Pavements." 

’Th©  Board  of  Public  Works  reserves  the 
riRht  to  reject  any  or  all  bids. 

LOmS  C.  ANDRITWS. 

1  City  Clerk. 


Bids:  May  8. 

Sewer  Construction 

puttc.  s.  n 

Sealed  proposals  for  the  conHtriictlon 
of  a  sewer  system  nnd  sewaRC  disposal 
plant  win  be  received  by  th<*  City  Auditor 
In  his  ofllee.  In  Platte,  S.  D.,  up  to  8  PM.. 
May  8.  1919. 

All  bids  must  T>e  on  forms  fiirnlslud  hy 
the  Cffty  Auditor,  or  City  Engrtneer.  W  L 
Bruee,  Yankton,  S.D.,  and  shall  !>••  In  ae- 
oordance  with  the  plans  and  speelflea- 
tions  on  file  In  the  office  of  City  .\udllor 
and  City  EnRineer,  from  whom  copies  may 
bo  obtalne<l  u|)on  deposit  of  fifteen  dollars, 
which  amount  will  be  returned  upon  re¬ 
ceipt  of  plans  and  apeciflcatlons  In  Roo<1 
order,  within  five  days  after  date  of  re¬ 
ceiving  blda 

Ekich  proposal  shalt  be  accompanied  b' 
a  bond  for  50%  of  bid. 

C.  F.  at- ATE. 

City  .Xudllor 


April  17#  1919 

Vjig-  .\.  w«-Hwon! 
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O^iCIAL  PROPOSALS 

pid«  M•■‘y  6- 

Concrete  Bridge  Construction 

PottHville,  I’a. 

St'al*'!  proiKmaIn  will  b«*  rec*‘lv**«l  liy  tho 
undt-'-iy th*'  Controller  of  KihuyiklH 
founf.v  at  hlH  oltloe  In  Cottavllle.  Pa.,  until 
]1  o'rlook  A  M.,  Tueaday,  May  S.  1919.  for 
ih,-  (i.tiHtrurtlon  <»f  a  a>ncrete  ItrIdKO  over 
Swaiara  rreek.  In  the  tairouKli  of  IMne- 
itrove.  S<huylkllt  County,  Pa. 

TIk-  proiKiaed  lirldRe  la  711  ft.  clear  apati, 
and  3fi  ft  over  all  width. 

Hi.la  niuat  be  made  uiton  propoaal  blank 
allai  lii’d  to  Hpeolflcatlona,  and  muat  be  ac¬ 
companied  by  certified  check  In  a  aum  e<|ual 
to  I  a  IHT  cent,  of  the  bid,  made  payable 
to  the  County  of  Hchtiylklll,  Pa. 

I’lariH  and  apeclllcatlona  may  be  aeen  at 
the  County  CommlBHlonera  office,  and  may 
be  had  by  proapeclive  blddora  on  the  pay¬ 
ment  of  $5. 09. 

The  riRht  la  rem-rved  to  reject  any  or 
all  blda. 

Mark  envelopea  plainly  "ProitoMalH  for 
Concrete  BrIdKe.” 

By  direction  of  the  ('ounty  Commlaalon- 
ere. 

J.  K.  KA.NT.NKU, 
County  Controller. 

April  10.  1919^ _ _  _ 

Bide  May  B. 

Paving,  Bridging,  Grading,  Etc. 

nallaa,  Tex. 

.Votlce  le  hereby  Riven  that  Healed  pro- 
IHiealH  will  be  received  by  Chaa.  K.  fIroHH, 
County  Auditor  for  Italian  County  at  Ital¬ 
ian  Tex.,  up  to  ten  o'clock  A.M.,  Monday, 
May  B.  1919,  for  the  conatructlon  of  a  con¬ 
crete  pavement.  IncludInR  concrete  brldR- 
itiR,  RrudinR,  etc.,  on  the  Ttallaa-Ft.  Worth 
Road,  between  the  City  of  ItalluH  and  the 
liallaa-Tarrant  County  line. 

.tpproximate  (luantltlcH  are  an  follownr 

Concrete  pavement  . 106.000  aq. yd. 

Concrete  brIdRtnR  .  1,300  cu. yd. 

Steel  reinforcement  ...  210.000  pounda 

(IradlnR  .  70,090  cu. yd, 

A  certified  check  In  the  aum  of  $10,000 
made  payable  to  Cecil  K  .Slmpaon,  County 
.liidae.  ahall  accompany  each  proiMtaal.  Dal¬ 
las  County  reaervea  the  riRht  to  reject  any 
or  all  blda.  Plana  on  file  with  the  State 
IliRhway  Department  at  Auatln,  Texaa, 
also  witl?  .1.  F.  Witt,  County  KnRineer  for 
Dallaa  County  at  Dallaa.  Texaa. 

CHAS,  K.  nnos.s. 

County  Auditor. 

Blda;  April  28. 

Road  Repairing 

Scranton,  Pa. 

Sealed  propoaala  will  be  received  In  the 
office  of  the  County  Controller,  I.acka wanna 
County,  Scranton,  Pennaylvanla,  until  10:30 
am..  Monday,  April  28fh.  1919,  for  the  re¬ 
pair  of  the  County  Tload,  runnlnR  from  the 
Lurerne  County  I.lne,  thmuRh  the  RorouRha 
of  Old  ForRe,  Taylor.  Dlckaon  City.  Blakely, 
Arohbald.  Jermyn,  Mayfield,  the  Townahlpa 
of  Carlmndale  and  Fell,  and  the  BorouRh 
of  VandllnR,  to  the  boundary  line  of  the 
County  of  Suaquehanna. 

.Spcclflcatlona.  etc.,  are  on  file  In  the  office 
of  the  County  Commlaalonera  of  I.Acka- 
wanna  County,  Court  Houae.  Scranton,  Pa., 
and  may  be  Been  or  had  by  bidders  upon 
application. 

Certified  check  for  five  (h%)  per  cent, 
of  the  amount  of  bid,  drawn  to  the  order 
of  the  County  of  T.Ackawanna,  must  be  fur- 
niahed  wit  beach  proposal. 

TTie  rlRht  is  reserved  to  reject  any  or  all 
bids. 

CHAS.  P.  SAVAGE. 

County  Controller. 

RALPH  COLLINS. 

T'enuty  County  Controller. 


OFFICIAL  PROPOSALS 

Blda:  April  27. 

Paving 

KImira  llelRhl,  N.  Y. 
Sealed  pro)M)aalH  will  be  received  by 
Xorvan  Shook  Clerk  of  the  VillaRe  of  KI¬ 
mira  HelKhta.  .V.  Y..  f<»r  the  conatructloi. 
approximately  of 


9,600 

H<|.yd.  Vitrified  shale 
filled  pavement. 

Itrh’k 

piKch 

3,075 

lln.ft.  Hirigfit  concrete 
prot«‘clion  bar 

curll 

w  it  h 

380 

lln.ft.  curved  concrete 
protection  bar. 

curb 

with 

790  lln.ft  6"  medina  hcadera, 
on  14th  St.  In  aald  ValhiRc  until  10  A  M. 
on  tho  27th  day  of  April,  1919,  at  which 
timn  they  will  la*  publicly  opened  and  read 
III  the  Dfllce  of  tho  Board  of  Trualeea,  Vil¬ 
laRe  Hall,  KImira  llelRhta.  N.  Y. 

Plans  and  Speclllcationa  for  the  proiaised 
work  will  be  on  exhibition  at  tho  aald  office 
after  April  16th.  1919. 

A  certified  check  of  ($2000.90)  Two 
Thouaand  Imllara  made  payable  to  the  VII- 
hiRO  Treaauror  of  KImira  llelRhta  muat  ac¬ 
company  all  blda. 

Tho  VillaRe  Board  reaervoa  the  rlRht 
to  reject  any  or  all  blda. 

VillaRe  Clerk. 

NOaVAN  SHOOK. 

SILAS  M.  HAIOHT, 

VillaRe  KnRineer. 

Bids;  April  24. 

Paving 

Jackson,  Mh’h. 

Sealed  blda  will  be  received  by  the  City 
ManaRer  of  the  City  of  Jackaon,  MichlRan, 
till  10  o'clock  A..M.,  Thursday,  April  24, 
1919,  for  pavinR  several  streets.  The  total 
oatlma,t«‘d  qiiantltlea  are  as  follows: 

21,775  Sq.yd.  brick  pavement. 

40,000  Sq.yd.  aaphalth’  concrete  pave¬ 
ment. 

46,300  Lln.ft.  combined  curb  and  Rutler. 

16,000  Oi.yd.  of  excavation. 

A  certified  check  for  .5%  of  the  amount 
of  the  bid,  payable  to  the  nty  Clerk, 
muat  be  inclosed  with  each  bid,  same  to 
be  forfeited  to  the  City  of  Jackaon  In  case 
the  aucceaaful  bidder  refuses  or  neRle»'ta 
to  enter  Into  contract.  Separate  blda  will 
iM'  received  on  each  street.  Plana,  apecl- 
flcatlona  .and  blddInR  blanks  are  on  file  In 
the  office  of  the  City  RnRlneer. 

The  right  is  reserved  to  reject  any  or 
all  bids. 

A.  W.  D.  HALT-, 

City  ManaRer. 

W.  B,  HODGES. 

City  Engineer. 

Dated:  Jackson,  Mich.,  April  8,  1919. 


PROPOSATJ4  FOR  LEVKK  WORK.— 
Office  of  the  Secretary.  Miasisatiml  River 
Commlsalon,  1311  International  Life  Bui'd- 
InR.  St.  Ixtuia,  Mo. — Sealed  propoaala  will  be 
received  here  until  11  A.M  .  April  30.  1919. 
for  conatructlnR  about  200,000  cu.yd.  of 
earthwork  by  the  hydraulic  method  In  the 
MUBcatine-Ix>uiaa  Island  I-evee  District, 
Iowa.  Further  Information  on  application. 


UNITED  STATES  ENGINEER  OFFICE, 
Room  710,  Army  BulldtRn,  39  Whitehall 
Street.  New  York,  N.  Y. — Sealed  propo«alH 
for  dredRinR  and  rock  removal  in  Kaat 
River,  N.  Y.,  will  be  received  here  until 
12  m..  May  9,  1919,  and  then  opened.  Fur¬ 
ther  Information  on  application. 


U.  S.  ENGINEER  OFFICE,  Room  601. 
Army  BulldinR,  39  Whitehall  Street,  New 
York  City. — Sealed  proposals  will  be  re¬ 
ceived  here  until  12  M..  April  28,  1919,  and 
then  opened,  for  dredging  In  Staten  Island 
Sou.nd,  N.  T.  and  N.  J.  Further  Informa¬ 
tion  on  application. 


OFFICIAL  PROPOSALS 

Blda:  .\prll  23. 

Portions  of  Main  Dam  of  the 
Scituate  Reservoir,  and  Earth 
Roads 

CITY  OF  l•R()VIDK.NCK. 

WATKIl  SI’l'I'LY  BOARD. 

Providence,  R.  I. 

Scaled  propoaala  for  buiblinK.  during  1919, 
IMirtiona  of  the  .Main  Dam  of  tin*  Scituate 
Reaervolr  (<ontrnct  11).  nod  fi>r  building 
an  Earth  Rond  about  B..*)  miles  In  length 
(••ontract  19).  both  In  the  Town  of  Srdtuiite. 
R.  I.,  about  10  miles  westerly  from  the 
City  of  Providence,  will  be  reieived  at  the 
office  of  the  Water  Supply  Board,  City  Hall, 
until  2:30  o'clock  PM.  on  WedncHilay. 
April  23.  1919.  at  which  time  and  pbu'e 
they  will  be  publicly  opr-neil  ami  read. 

The  KnRineer's  estimate  In  «'Ublc  yards 
of  some  of  the  main  items  are  as  fol¬ 
lows:  Contra«-t  11 — Earth  excavation  and 
borrow.  132,000;  rcak  excavation,  3.'>n0  . 
<-oncrete  masonry,  1.500.  Contra«  t  10 — Earth 
excavation  an<l  borrow,  24,000  ;  rm  k  ex- 
«-avatlon.  800  ;  <-oncrete  masonry,  400. 

Plans  and  pamphlets  containing  Informa¬ 
tion  for  blilders.  form  of  proposal,  con- 
trac-t  and  bond  and  the  apetifleations  may 
ls‘  obtained  from  the  Se«Tetary  of  the 
Board,  City  Mall,  or  at  the  offiie  of  the 
Chief  Engineer.  661  Westminster  St. 

By  order  of  the  Water  Supply  Board. 

B.  TMO.MAS  PDTTKR.  Chairman. 

SA.MPKL  N.  GRAM.MONT,  Secretary, 

FRANK  E.  WINSGR,  Chief  Engineer. 

Bids:  May  I. 

Pavement  Construction 

DEPART.MENT  OF  PPBLIC  WORK.« 

Augusta.  Georgia. 

Sealed  prop<iaala  will  be  rei-elve«l  by  the 
Str*H-ta  and  Drains  Committee  of  the  City 
Countll  of  Augusta,  Ga.,  at  the  t'lty  Hall, 
Augusta.  Ga.,  until  12  o'chs'k  noon.  .May 
1,  1919,  an<l  at  that  time  and  place  pub¬ 
licly  npene<I,  for  the  constriK-tlon  of  ap¬ 
proximately  S.'i.OOO  sq.yd.  pavement  on 
Walton  Way  from  Llth  Street  to  .Monte 
Sano  Avenue. 

Bids  win  be  recelverl  on ; 

Asphaltic  concrete,  4-In.  concrete  foun¬ 
dation. 

Sherd  asphalt,  4-ln.  concrete  foundation. 

Brick,  monolithic  conatrurdlon. 

6-ln.  concrete. 

All  blda  must  be  accompanierl  by  a  cer¬ 
tified  che<-k  In  favor  of  the  City  Council 
of  Augtiata,  In  the  sum  of  Tt'7,  of  the 
amount  of  the  contract  bid  u|>on.  to  guar¬ 
antee  execution  of  contraid  If  awarded. 

The  City  Council  reserves  the  right  to 
reject  any  or  all  bids.  Address  bids  to 
"Wm.  I.yon  Martin.  Clerk  of  Council. 
Augusta,  Ga.,"  marking  on  envelope,  "Pro¬ 
posals  Walton  Way  Pavement." 

Plana  and  specifications  may  be  had 
after  April  16,  1919,  by  application  to  the 
undersigned. 

W'.  H.  WISE. 

Acting  City  Engineer  and  Commissioner 
Public  Works. 

PROPOSAI-S  FOR  DREDGING. — It  R. 
Engineer  Office.  Newport.  R.  I. — Sealed  pro¬ 
posals  will  be  recelv^  here  until  12  o’clock, 
noon.  May  IB.  1919  and  then  opened,  for 
dredging  In  New  Bedford  Harbor,  Mass. 
Further  Information  on  application. 


PNITED  STATES  ENGINEER  OFFICE. 
Room  710,  Army  Building,  39  V^ltehall 
Street.  New  York,  N  Y. — Se.aled  pronosala 
for  dredging  in  the  Narrow  of  Lake  Cham- 
nlaln,  N.  Y..  and  Vermont,  will  be  received 
here  until  IS  m..  May  12,  1919,  and  then 
opened.  Further  Information  on  application. 


OFFICIAL  PROPOSALS 


OFFICIAL  PROPOSALS 


OFFICIAL  PROPOSALS 


ItldH:  April  29. 

Highway  Works 

STATE  OF  MARYI^AND 
STATE  ROADS  COM.MISSION 

Sealed  propoRala  for  building  six  sectlona 
of  the  State  HlKhway,  a«  follows: 

ALLEOANY  FOU.NTY, 

Oontraet  A-1 1 : 

One  section  of  State  HlKhway  from  Cor- 
rlKansvilic  to  the  Maryland-Pennsylvania 
State  Dine  at  Ellcrslle,  for  a  distance  of 
2.33  miles.  Con<rete. 

CAROl.I.NK  rorxTT, 

Contract  ro-19: 

One  section  of  State  HlKhway  through 
Oreensboro.  for  a  distance  of  0.65  miles. 
Concrete. 

OARRETT  COI.'NTY. 

Contract  fJ-13: 

One  section  of  .State  Highway  from  Oak¬ 
land  toward  Hutton  via  Crellin.  for  a  dis- 
iHiice  of  2.12  miles.  Cf)n<Tete. 

PHIXCE  OKOROES  rT>., 

Contract  I’-16: 

One  section  of  la-fen.se  Highway  from 
ItladenshiirK  toward  I.anham,  for  a  dis¬ 
tance  of  1.63  miles.  Concrete. 

rniNCE  CEORC.F.S  CO.. 

Contract  l’-17: 

One  .section  of  State  Highway  from 
l.argo  to  We.stern  Hranch  on  Halls  Station 
Itoad,  for  a  ilistancc  of  1.67  miles.  Con¬ 
crete. 

WICOMICO  COI'XTT. 

Conlra«-t  Wl-13: 

One  ser-tlon  of  State  Highway  from  the 
end  of  Quantico  .state  .\id  Road  toward 
Cal<h  Penny,  for  .a  distance  of  1.50  miles. 
Concrete. 

will  he  rer-cived  by  the  State  Hoads  Com¬ 
mission.  at  its  otflces,  601  Oarrett  Ilulld- 
ing.  Itnltimoro.  Maryland,  until  12  M.,  on 
the  29th  day  of  ,\|irll.  1919.  at  which  tim" 
and  place  they  will  he  publicly  opened  and 
read. 

Rids  mu.st  be  made  upon  the  blank  pro¬ 
posal  form  which,  with  spe<'lflcations  and 
plans  will  he  furnl.shed  by  the  Commis¬ 
sion  upon  application  and  «'ash  payment  of 
$1.  as  hereafter  no  charges  will  be  per¬ 
mitted. 

Xo  bids  will  be  received  tinless  accom- 
panietl  by  a  certified  check  for  the  sum 
of  five  hundred  (J.'iOO)  dollars,  payable 
to  the  State  Roads  'Commission. 

The  suecessful  bidder  will  be  required  to 
give  bond,  and  compl.v  with  the  Acta  of 
the  C-'neral  Assembl.v  of  Maryland,  re¬ 
specting  contracts. 

The  Commission  reserves  the  right  to 
leject  any  and  all  bids. 

By  order  of  the  State  Roads  Commis¬ 
sion  this  11th  day  of  .\prll,  1919. 

FRANK  H.  ZOttCK.  Chairman. 
CI.TDE  H.  WII..SON,  Secretary. 


OFFICE  OF  THE  COMMTSSIOXERS.  B. 
C..  March  28.  1919.  Sealed  proposals  will 
be  received  at  this  office.  Room  511.  Dis¬ 
trict  Building,  until  2  o'clock  P.M..  on 
April  21.  1919,  for  the  construction  of  the 
substructure  for  the  Rock  Creek  Pumping 
Station  of  the  Sewage  Disposal  System  Dis¬ 
trict  of  Columbia.  Forms  of  proposals, 
specifications  and  necessary  Information 
may  be  obtained  from  the  Chief  Clerk.  En¬ 
gineer  Department.  Room  427  District 
Building,  'Washington,  D.  C.  Louis  Brown- 
low,  W.  Owynn  Gardiner,  Charles  W. 
Kuts,  Commissioners. 


Bids:  May  19. 

Road  Improvements 

Tulsa,  Oklahoma. 

Notice  is  hereby  given  that  on  the  19th 
day  of  May,  1919,  the  Commissioners  of 
Tulsa  County,  Oklahoma,  will  receive,  open 
and  consider  proposals  for  the  grading, 
paving  and  otherwise  Improving  the  fol¬ 
lowing  Tulsa  County  Roads : 

.MILES . 6 . of  SECTION  “L” 

MILES.  .1  to  5.  .inclusive  of  SECTION  "M” 
MILES.  .3  to  5.  .inclusive  of  SECTION  "I" 
•MILES.  .1  to  7.  Inclusive  of  SECTION  "G” 
Part  of  Mile  8  of  Sertlon  "E."  from  East 
End  of  Mile  2,  Section  "I."  North  1.3  Miles, 
Thence  East  0.3.'>  .Miles  to  the  town  of 
Daw.son. 

Being  a  total  of  approximately  18  miles. 
Plans,  I’rofiles,  Sp*‘clfications  and  Esti¬ 
mates  are  on  file  In  the  office  of  the  Coun¬ 
ty  Engineer,  t'oimt.v  Clerk.  Court  House, 
, Tulsa,  Oklahoma,  and  with  the  Dep.art- 
ment  of  Highways.  Capitol  Building,  Ok¬ 
lahoma  City,  Oklahoma. 

All  proposals  to  be  addres.sed,  sealed  and 
delivered  to  the  Board  of  County  Commis¬ 
sioners  of  Tulsa  County,  Oklahoma.  In 
care  of  the  County  Clerk,  on  or  before  two 
(2)  o’clock  P..M.  of  the  date  above  set  out. 
Proposals  to  be  accompanied  with  a  certi¬ 
fied  che<'k  In  an  amount  equal  to  approxi¬ 
mately-  ten  (10'}  )  per  cent,  of  the  sum  of 
the  bid,  drawn  on  a  Bank  located  In  the 
.“State  of  Oklaboma. 

The  right  Is  hereby  res*Tved  to  reject 
.my  and  all  bids. 

Dated  this  7lh  day  of  April.  1919. 

BOARD  OF  CO.MMLSSIONERS  OF 
TPLS.V  COPNTY 

By  I.EWIS  CLINE,  County  Clerk. 


Bids:  .Vpril  30.  1 

Laboratory  Building,  Etc. 

Albany,  N.  Y. 

Seale<l  propo.sals  for  Gasoline  Tank  and 
Pump,  I.,aboratory  Building.  Division  of 
Laboratories.  State  Ilepariroent  of  Health. 
.Mban.v,  N.  Y..  will  be  ret'eived  by  Dr.  H. 

M.  Biggs,  Cotmnissioner  of  Health,  State 
Department  of  Health,  Capitol,  Albany,  N. 

.  Y.,  until  3  o’clock  P.M.  on  Wednesday. 

I  April  30,  1919,  when  they  will  be  publicly 
opened  and  read.  Propo.sals  shall  be  en- 
<-lo.sed  In  an  enveloi>e  furnished  by  the 
State  Archit'-ct.  sealed  an<l  addressed,  and 
.shall  be  accompanied  by  ,a  certified  check 
in  the  sum  of  five  per  cent.  (59?-  of  the 
amount  of  the  protxjsal.  The  contractor  to 
whom  the  award  is  made  will  be  required 
to  furnl.sh  surety  company  bond  In  the 
sum  of  fifty  per  cent.  ( 509} )  of  the  amount 
of  the  contract  within  thirty  (30)  days 
after  official  notice  of  award  of  contract 
and  In  accordance  with  the  terms  of 
Specifications  No.  3213.  The  right  is  re¬ 
served  to  reject  any  or  all  bids.  Drawings 
and  specifications  may  be  consulted  at  the 
New  York  Office  of  the  Department  of 
Architecture,  1715  Tribune  Building,  and 
at  the  Department  of  Architecture.  Capitol, 
Albany,  N.  Y.  Drawings  and  specifications 
and  blank  forms  of  proposal  may  be  ob¬ 
tained  at  the  Department  of  Architecture, 
Capitol.  Albany.  N.  Y.,  upon  reasonable 
notice  to  and  In  the  discretion  of  the  State 
Architect.  L.  F.  Pilcher,  Capitol,  Albany, 

N,  Y. 

Dated;  April  10.  1919. 


Bids:  May  5. 

Earth  Fill  Dam  and  Reservoir 

GIRARD  WATER  COJdPAXY 
POTTSVILLE.  Pa. 

COST  PLrS  t'EK  CONTR.\CT 

PotLsvilU. 

Sealed  propoanls  addn  ssed  lo 
Archbald,  General  Man.iger,  Girard  V 
Company,  Pottsville,  Pa.,  will  be  i. 
until  12  o  clock  noon,  31av  1919  f 
furnishing  all  materials,  equipment  .m,! 
labor,  and  constructing  an 

EARTH  FILL  D.\M  op  .VROI'T 
100,000  CPBIC  YARDS. 

■with  concrete  gate  tower,  bridge,  spilhv-, 
and  cut-off  wall  on  Whiskey  .miu 
Schuylkill  County,  Pa. 

Plans,  specifications  and  propo.sal  f„t,„ 
will  be  sent  to  prospertive  bidders 
receipt  of  twenty  dollars  wlit<  h  will  i, 
refunded  upon  retiiin  of  the  plans  an,! 
specifications  In  good  condition. 

A  certified  check  for  $.'>000  must  accom¬ 
pany  each  bid. 

GIRARD  W.VTER  GO.MPA.VY. 
JAMES  ARCHBALD,  Manager, 
Pottsville.  Pa 

GANNETT,  SEELYE  I’LE.MI.XG. 
Engineers, 

HarrI.sburg  and  Erie,  Pa. 


Bids :  April  30. 

Drainage 

Marion,  Kansa.s. 

Sealed  bids  will  be  received  by  the 
Board  of  Directors  of  the  Cottonwooil 
Valley  Drainage  District  at  their  offi(e  hi 
•Marion,  Kansas,  until  1  :30  P..M..  on  April 
30.  1919,  at  which  time  they  will  be  puh- 
Ihly  opened,  for  the  work  of  improvenn-nt 
of  the  Cottonwood  River  and  its  tribu¬ 
taries,  in  the  Cottonwood  Valley  Drain.ige 


District. 

Approximate  estimate  of  work  to  be 
done ; 

New  channel  excavation . 968.000  cu. yd. 

Excavation  from  present 

channels  . 160.000  eu. yd 

f.evee  embankment  . 130,000  cu  yil 

Removal  of  obstruction  other 
than  earth  from  present 
channels  . i .  56,000  lin.ft. 


The  work  Is  In  four  divislon.s. 

Bids  for  one  or  more  divisions  will  be 
considered. 

All  bids  must  be  accompanied  by  a  cer¬ 
tified  check  on  some  bank  doing  busine.ss 
In  the  City  of  Marlon,  Kansas,  payable  to 
George  Hauser,  Treasurer,  for  $1500  for 
each  division  covered  by  bid  to  guarantee 
compliance  with  the  terms  of  the  bid. 

For  further  information  address  the 
Board  of  Directors  of  the  Cottonwood 
Valley  Drainage  District.  Marlon.  Kansas, 
or  Tuttle-Ayers-Woodward  Engineering 
Co.,  Engineers  for  the  Board.  30.")-7  Re¬ 
liance  Bldg.,  Kansas  City,  Mo. 

The  Engineer  will  be  on  the  grounj 
after  April  28,  for  the  purpose  of  furni.sh- 
Ing  Information  to  bidders. 

Cottonwood  Vam.ey  Drainage  District, 
Bt  F.  R.  WIIddAMS.  Secretary 


SEALED  PROPOSATyS  will  be  opened 
bv  the  Supt.  of  IJghthouses. 

\id.,  at  2  o’clock  P.M..  May  15.  1919,  for 
furnishing  and  placing  rip  rap  stone  at 
light  stations  In  the  Chesapeake  Bay  and 
Potomac  River.  Information  upon  appii- 


PROPOSATyS  FOR  MARINE  RAILWAY. 
B.  S.  Engineer  Office,  Philadelphia.  Pa. 
Sealed  proposals  will  be  received  here  until 
12  noon.  May  8.  1919,  and  then  opened,  for 
the  construction  of  a  marine  railway  at  Fort 
Mifflin,  Philadelphia,  Pa.  Further  Informa¬ 
tion  on  application. 


PROPOSALS  FOR  DREDGING. — U.  a 
Engr.  Offlee.  Old  Federal  Building.  Wilming¬ 
ton,  Del.  Sealed  proposals  will  be  received 
liere  until  11  A.M..  May  6,  1919,  and  then 
opened,  for  dredgrlng  Waterway  between 
Rehoboth  Bay  and  Delaware  Bay  (Lewes 
Canal),  Del.  Further  Information  on  appH- 
eation. 


IT  S  ENGINEER  OFFICE.  Louisville. 
:y.  Sealed  proposals  for  furnishing  and 
ellverlng  Accumulators  for  No  jl. 

,nd  Operating  Machinery  for  Lock  No  4L 
ihlo  River,  will  be  received  here  uni*'.  1- 
oon,  central  time,  April  30,  1919,  and  then 
pened.  Information  on  application. 


SEARCHLIGHT  SECTION 


Record 


Put  Public  Bu3ring  on 
an  Efficiency  Basis 


NOW,  more  than  ever  before,  it  is  important  ^at  those  having 
contracts  to  let,  whether  for  new  work  or  the  furnishing  of 
machinery  or  supplies,  should  consider  the  best  methods  of 
securing  extensive  competition  and  low  bids. 


Engineering  News-Record 


with  a  circulation  of  over  32,000  a  week,  reaches  almost  every  worth¬ 
while  contractor,  manufacturer  and  dealer  interested  in  public  con¬ 
tracts. 


Over  4,000  Official  Proposals 

have  been  published  each  year  in  Engineering  News  and  Engineer¬ 
ing  Record,  now  consolidated  as  the  Engineering  News-Record. 
These  small  investments  for  advertising  have  invariably  saved  large 
sums  on  the  contract  prices.  You  can  now  cover  the  entire  field  and 
secure  the  greatest  possible  competition  from  reliable  contractors  by 
publishing  your  advertisements  for  bids  in  the 


One  Dominant  Paper 


This  will  put  your  public  buying  on  an  efficiency  basis.  It  will  make 
the  tax  payers*  money  go  farther  and  will  give  you  a  reputation  for 
a  business  administration.  Local  bidders  always  figure  closer  when 
they  find  that  the  letting  of  a  contract  is  being  advertised  in 


The  One  Nationally  Recognized  Medium  for 
Proposal  Advertising 

Engineering  News-Record 


■about 


Buffalo.  N.  T. 


I*  SEARCHLIGHT  SECTION 
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OFFICIAL  PROPOSALS 


OFFICIAL  PROPOSALS 


OFFICIAL  PROPOSALS 


Hidn:  May  7. 

DuboUtown  Bridge 

WIlliamHport,  Pa. 

S<-aI*'d  proponalB  for  the  i-onstructfon  of 
a  reinforced  c-oncrete  bridge  over  the  We«t 
Kranch  of  the  8uHr|uehanna  Kiver  at  the 
fiK>t  of  Se«‘ond  Street  in  the  BorouKh  of 
Montjfomery,  Pa.,  will  be  received  by  the 
Board  of  ('ommiaHlonera  of  Lycominff 
County  at  their  otHce  In  Wllllamaport.  Pa., 
until  10  o'clock  a. in.  of  May  7.  1019,  at 
which  they  will  be  publl<-ly  opened  and 
read. 

The  brldjte  aa  contempla'ed  will  lie  about 
one  thouaand  (1000)  feet  lonK  and  will 
conslat  of  nine  (0)  op<-n  apandrel  arches; 
thri'C  of  the  archea  will  be  of  101  feet  span 
and  the  remainder  will  be  0.7  feet. 

Prospective  biddera  may  secure  copies 
of  the  planx  and  apeciflcations,  IncliidinK 
form  of  proimiuJ.  by  makina  a  dejmsit  of 
Twenty-five  Itollara  ($25),  which  sum  will 
be  refunded  ujKm  return  of  plana  and 
apM’lficatlona  in  Rood  order. 

A  certified  check  for  the  sum  of  Five 
Thousand  Hollars  ($5000)  payable  to  II. 
I>.  .Vchenbach.  County  Treasurer,  and  sub¬ 
ject  to  the  usual  rules  of  forfeiture,  must 
accompany  each  proposal,  both  of  which 
must  be  enclosed  In  a  sealed  envelope  and 
marked  "Proposal  for  the  construction  of 
the  MontRomery  BridRe,”  and  must  be  de¬ 
livered  to  L.  O.  Bower,  Chief  Clerk.  Com¬ 
missioners’  Office.  M'illlamfiport,  Pa. 

The  rlRht  to  reject  any  or  all  bids  or 
to  accept  any  bid  they  may  deem  to  be 
to  the  best  Interests  of  the  County  Is 
hereby  reserved. 

C1IA.«?  W  MYERS. 

.TOHX  r,  nrRRWACHTER. 

JOS  II.  XICEI.Y. 

County  Commissioners. 

Attest  ■ 

T,.  O.  ROWER.  Chief  Clerk. 

M.  C.  KRAI’SE.  EnRlneer, 

335  Pine  St..  Williamsport.  Pa. 

Bids-  May  1. 

Boardwalk  Decking 

Atlantic  City,  N.  J. 

Sealed  bids  will  be  received  by  Atlantic 
City,  N.  J.,  until  May  1.  1919.  for  549.000 
fe«'4  of  Boardwalk  deckInR.  IxtnR  Ix'af 
Yellow  Pine.  DouRlas  Fir.  Port  Orford 
Cedar  or  Sitka  Spruce. 

Also  397.300  feet  Yellow  Pine  creosoted. 

For  full  particulars  and  blanks  address 
J.  W.  Hackeny.  City  EnRlneer. 

CHARLES  r>.  WHITE. 

Director. 


S.  S.  JOHNSON  &  BRO. 

.712  Chestnut  St.,  HarrisburR,  Pa.  I 

We  are  water  works  enirineers.  “We  know  | 
how"  to  lay  water  pip<-.  Rstimates  fur-  I 
nished  on  short  notice.  | 


Bids;  May  7. 

Concrete  Roof  for  Reservoir, 
Water  Supply,  Road  Improve¬ 
ment,  Concrete  Coal  Bin  and 
Conveyor,  Sewage  Treat¬ 
ment  Plant  Extensions 

HarrisburR,  Pa. 

.Sealed  propoaals  on  contracts  for  the 
,alM)ve  work  for  the  State  Sanatorium,  near 
Mont  Alto.  Franklin  County.  Pa.,  will  be 
received  by  Edward  Martin,  State  Health 
Commissioner.  HarrisburR.  Pa.,  until  2 
P.M.,  Wednesday,  May  7,  1919. 

Concrete  roof  for  reservoir.  Cent.  No. 
30,  includes  replaclnR  existinR  wood  roof 
on  60  ft.  diam.  concrete  reservoir,  with 
roof  of  I-ts-ams.  -expanded  metal  and  con¬ 
crete.  Extensions  to  water  supply  system. 
Cont.  No.  31.  Include  ap)>rox.  5000  ft.  8  In. 
c.l.  water  pipe.  5000  ft.  w.l.  and  c.l.  water 
pipe  varyliiR  from  2  in.  to  6  In.  dianrL. 
valves,  fire  hydrants,  etc.  Construction 
and  resurfacInR  macadam  roads.  Cont.  No. 

32.  includes  approx.  15,000  ft.  water-bound 
macadam  roads.  Elevated  concrete  coal 
bln  and  coal  handllnR  machinery,  Cont.  No. 

33,  Includes  relnforc<-d  concrete  elevated 
coal  bln,  300  tons  capacity,  with  necessary 
coal  handllnR  machinery.  Extensions  to 
sewaRe  treatment  ))lant,  Cont.  No.  34,  In¬ 
cludes  approx.  60  cu.yd.  concrete.  1  ton 
steel  reinforcement.  1000  cu.yd.  excavation, 
350  cu.yd.  broken  stone  filter  material,  50 
cu.yd.  rubble  masonry,  pipinR,  valves,  etc. 

Plans  and  specifications  can  be  seen  at 
offices  of  Dept,  of  Health,  HarrisburR.  at 
1900  Race  St..  Phlla.,  Pa.,  and  sets  may  be 
obtained  Wednesday,  April  28.  at  the  office 
of  the  EnRlneerlnR  DIv.,  State  Health  Dept.. 
Keystone  BldR.,  HarrisburR.  upon  deposit 
of  $26  for  each  contract  set.  Deposits  will 
be  returned  upon  receipt  of  sets  In  Rood 
condition.  Slets  will  be  Issued  to  Reneral 
contractors  only. 

Each  proposal  must  be  accompanied  by 
certified  check  for  $500.  The  succes.sful 
<»ntrnctors  must  file  a  surety  bond  for  fifty 
per  cent,  of  estimated  amount  of  each  con¬ 
tract.  Ponfracis  will  be  awarded  separate¬ 
ly.  The  rlRht  Is  reserved  to  reject  any 
or  all  blda 

EDWARD  MARTIN. 

Commissioner  of  Health. 

Bids:  May  7. 

Montgomery  Bridge 

Williamsport,  Pa. 

Sealed  proposals  for  the  construction  of 
a  reinforced  concrete  brldRe  over  the  West 
Branch  of  the  Susquehanna  River  between 
the  foot  of  Arch  Street  and  West  Wil¬ 
liamsport  and  the  foot  of  what  will  be 
IIlRh  Street  in  the  BorouRh  of  DuBols- 
toa’n.  Pa.,  will  be  received  by  the  Board 
of  Commissioners  of  LycomlnR  County  at 
their  office  In  Williamsport.  Pa.,  until  10 
o'clock  a  m.  of  May  7,  1919,  at  which  time 
they  will  he  publicly  opened  and  read. 


CONTRACT  BONDS 

Lot*  of  work  this  spring.  You  will  want  your 
Contract  Bonds  quiidcly.  Swart  will  handle  your 
application  promptly  and  efficiently. 

— and,  best  of  all,  will  help  to  establish  your 
prestige  with  the  underwriters. 

Swart  Sarviem — It  RmaUy  Survat. 

HARMON  V.  SWART 

19  Liberty  Street,  New  York. 


xiio  UIIUKC  wniempiaied  wm 
1500  feet  lonR  and  will  consist  i.f  iiurttm 
(13)  open  spandrel  arches  of  ni-i. tv-neht 
(98)  feet  clear  span. 

Prospective  bidders  may  copi,., 

of  the  plans  and  specificat  ioI|^  m, 
form  of  proposal  by  makinR  o  ,i  „f 
Twenty-five  ($25)  Dollars,  whi.  l.sum  win 
be  refunded  upon  return  of  a,i,i 

specifications  in  Rood  order. 

A  certified  check  for  the  sutp  of  Kiv.- 
Thousand  Dollars  ($5000)  payali-.  lo  n 
D.  Achenbach.  County  Treasurer,  and  miI,. 
Ject  to  the  usual  rules  of  forfeiture,  must 
accompany  each  irroposal.  both  of  whUh 
must  be  enclosed  in  a  sealed  enveloi,,.  j,,,,) 
marked  “Proposal  for  the  const  nation  of 
the  DuBnistown  BridRe."  and  niu.m  l„. 
delivered  to  L.  O.  Bower,  Chief  fierk. 
Commissioners’  Office.  Willlamsimrt  Pa 

The  rlRht  to  reject  any  and  all  bids  or 
to  accept  any  hid  they  may  deem  to  l,,.  p, 
the  best  interests  of  the  County  is  hereby 
reserved. 

CHAS.  W.  MYERS. 

JOHN  O.  DPRIIWACHTER 

JOS.  H.  NICELY, 

Attest:  County  Commissioner-^ 

L.  O.  BOWI-m,  Chief  Clerk. 

M.  C.  KRAI’SE.  EtiRineer. 

335  Pine  St.,  Wllliamsirort.  Pa 
bids ;  May  5.  ~  ~ 

Sewage  Disposal  Works 

Maoon,  Mis.sonrl 

Seated  bids  addressed  to  the  "Honorable 
Mayor  and  Council."  of  the  City  of  .Maeon, 
Mo.,  and  endorsed  “Proposal  for  Sewase 
Disposal  Works.’’  will  b<-  re<-eived  initil 
8  P.M.,  May  5.  1919,  at  which  time  the.\ 
win  be  ptibllrly  opened  and  read. 

Certified  check  for  $700  on  a  Maion 
(Mo.)  bank,  payable  to  the  Trea«ur>-r  of 
the  Cfity  of  Macon,  ilo. 

The  work  consists  of  furnisbinR  laln.r 
and  material,  and  construetinR  an  Iniboff 
tank,  sludRe  bed.  storm  overflow,  apin-ex- 
Imately  790  lin.ft.  of  18-In.  sewer,  and  nf 
straiRhtenInR  creek  channel. 

TThe  City  reserves  the  rlRht  to  reject  any 
or  all  bids.  85%  monthly  estimates  In  cash. 

Sets  of  plans  and  8pecifl<-atlonK  may  be 
obtained  from  the  City  Clerk’s  office  upon 
a  deposit  of  $5,  said  deposit  to  be  re- 
j  turned  upon  the  return  of  the  plans  anil 
speclflcatioQR. 

W.  H.  MARTIN.  City  Clerk. 

Macon.  Mo. 

FRANK  Tx.  WILCOX.  Engineer. 

■  Syndicate  Trust  Bldp.,  St.  Ixtiils.  Mo. 

;  Bids:  May~l6. 

Road  Grading 

Buckhannon,  W.  Va. 

Sealed  proposals  will  be  received  at  the 
office  of  the  County  Clerk.  Buckhannon.  W 
Va..  until  12  o’clock  non  on  Saturday.  May 

10.  1919.  for  RradlnR  1.6  miles  of  the 
Beverly  Pike  adjacent  to  the  Town  of 
Buckhannon.  Excavation.  6000  cu.yd..  1’< 
rock;  pipe  culverts.  18;  tile  drain.  400  to 
I  800  Iln.ft. 

Plans  and  specifications  are  on  file  with 
the  State  Road  Commission.  Charleston.  W 
Va..  and  with  the  undersiRned  at  Puck- 
hannon.  W.  Va.  Certified  check  for  $200.00 
■will  be  required,  and  the  rlRht  Is  reserved 
to  reject  any  and  all  bids. 

■w.  c.  WEST. 

j  County  Road  EnRlneer 


BIDS  WANTED 

30000  yd.  Traction  Shovel  Work,  mostly 
overesstlnK. 

Or  Win  Rent  Skorel 
EMPIRE  ENGINEERING  CO. 
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OFFICIAL  PROPOSALS  _  j 

Bids:  April  1’9. 

Canal  Terminals 

STATK  OF  XKW  YOUK 
OFFICF  OF  SUPERIXTKNOKXT  OF 
PUBLIC  WORKS 

Albany,  Xew  York. 

Staled  proposals  will  be  reteived  by  the 
iiiulcrsipiied  at  his  office  In  the  Capitol  at 
Albany.  X.  Y.,  until  twelve  o’clock  noon 
of  Tuesday.  April  29th.  1919.  at  which 

place  and  hour  they  will  be  publicly  opened 
and  read,  for  the  con.struction  of  Barfte 
canal  terminals  pursuant  to  the  provisions 
of  Chapter  746  of  the  Laws  of  1911.  and  of 
ihe  acts  amendatory  thereof,  as  follows: 

TKKMIXAL  COXTRACT  XO.  44-P. 

Fur  pavinK  parts  of  the  terminal  sites  at 
.Mott  Haven.  Oroenpoint  and  flowanus  Bay. 
Contract  plans,  sheets  1  to  5,  inclusive. 

TERMIXAL  COXTRACT  XO.  77 
For  dredpinp  at  the  Barpe  canal  termi¬ 
nals  at  Piers  5  and  6.  East  river,  at  Orcen- 
point.  and  at  Island  City,  Xew  York. 

Contract  plans,  sheets  1  to  4.  inclusive. 

— 3— 

TERMIXAL  COXTRACT  XO.  218 
For  constructinK  a  Barfte  canal  termlnat 
freight-shed  on  Pier  93,  West  53rd  Street, 
North  River.  Xew  York  City. 

Contract  plans,  sheets  1  to  7.  inclusive. 
Plans  may  be  seen  and  detailed  specifica¬ 
tions.  engineer’s  estimate  of  quantities,  pro¬ 
posal  blanks,  forms  of  contract  and  bond.s 
required  and  ot‘'er  information  for  pro¬ 
posers  may  he  had  at  the  office  of  the  Su¬ 
perintendent  of  Public  Works  at  Albany. 
N.  Y.,  at  the  office  of  the  Assistant  Super¬ 
intendent  of  Public  Works  for  the  Middle 
Division  at  Syracuse.  X.  Y..  at  the  office 
of  the  Assistant  Superintendent  of  Public 
Works  for  the  Western  Division  at  Roches¬ 
ter.  X.  Y.,  and  at  the  canal  office.  Spauld¬ 
ing’s  Exchange.  Buffalo,  X.  Y. 

Copies  of  detailed  plans  or  drawings  may 
be  obtained  from  the  State  Engineer  and 
Surveyor  at  Albany,  N.  Y.,  upon  payment 
to  him  of  the  cost  of  producing  them. 

Monthly  estimates  will  be  paid  of  ninety 
per  centum  (90  per  cent.)  of  the  work  done 
at  the  contract  price.  Every  proposal  for 
said  work  must  be  accompanied  by  a  money 
deposit  in  the  form  of  a  draft  or  certified 
check  upon  some  good  hanking  institution 
in  the  city  of  Albany  or  New  York,  Issued 
by  a  national  or  state  bank  or  trust  com¬ 
pany  in  good  credit  within  the  state  ana 
payable  at  sight  to  the  Superintendent  of 
Public  Works  for  five  per  centum  (6  per 
cent.)  of  the  amount  of  the  proposal. 

The  person  whose  proposal  shall  be  ac¬ 
cepted  will  be  required  to  execute  a  con¬ 
tract  and  furnish  bonds  within  ten  days 
from  the  date  of  notice  of  award  delivered 
to  him  or  them  in  person  or  mailed  to  the 
addre-is  given  In  the  proposal. 

Upon  execution  of  the  contract  and  ap¬ 
proval  of  bonds,  the  certifled  check  or  draft 
will  be  returned  to  the  proposer  unless  the 
■amc  shall  have  been  presented  for  collec¬ 
tion  prior  to  such  time.  In  which  case  the 
amount  of  the  deposit  will  be  refunded  by 
the  Superintendent  of  Public  Works, 

The  deposits  of  bidders  other  than  the 
to  whom  the  award  of  contract  shall 
be  made  will  be  returned  tmmediatelr  after 
the  award  has  been  mad". 


Price,  Sn.fiO  an  inch — Cony  can  be 
received  until  Wednesday,  10  a.m., 
for  issue  out  the  next  morning. 

The  publication  of  an  ad¬ 
vertisement  on  this  page 
is  an  official  notice  that 
bids  are  wanted  from 
other  than  local  bidders. 

It  is  also  a  guarantee  that 
maximum  competition  is  in¬ 
vited  because  Engineering 
News- Record  is  the  one  nation¬ 
ally  recognized  medium  for 
Proposal  advertising.  Its 
Searchlight  Section  is  read 
each  week  by  nearly  every 
worth-while  contractor  in  this 
country  who  bids  on  public 
work  outside  his  own  city. 


OFFICIAL  PROPOSALS 

The  bond  required  for  the  faithful  per-, 
formance  of  each  contract  shall  bo  in  such 
sum  as  shall  be  fixed  by  the  Superintendent 
of  Public  Works,  which  sum  shall  not  be 
less  than  twenty  per  centum  (20  per  cent.) 
of  the  estimated  cost  of  the  work  according 
to  the  contract  price,  and  an  additional 
bond,  known  as  the  labor  bond,  in  the  sum 
of  ten  per  centum  (10  per  cent.)  of  the 
amount  of  the  estimated  cost  of  the  work 
according  to  the  contract  price,  will  be  re- 
(|uirtd  as  security  that  the  contractor  will 
pay  in  full  at  least  once  in  each  month  all 
laborers  employed  by  him  upon  the  work 
specified  to  be  done  in  the  contract. 

In  the  event  that  more  than  one  surety 
company  is  offered  as  surety  on  said  bonds 
co-insurance  only  will  be  ac<'epled. 

Each  proposal  must  be  addressed  to  the 
Superintendent  of  Public  Works.  Alltany, 
X.  Y..  and  must  be  endorsed  on  the  en¬ 
velope  with  the  name  of  the  construction 
for  which  the  proposal  is  made. 

Award,  If  made,  will  be  made  to  the  per¬ 
son  or  persons  whose  proposal  shall  be 
lowest  in  cost  to  the  state  for  doing  the 
work,  and  which  shall  comply  with  all  pro¬ 
visions  required  to  render  it  formal.  Be¬ 
fore  any  award  shall  be  made  the  lowest 
bidder  will  be  required  to  .satisfy  the  Su¬ 
perintendent  of  Public  Works  of  his  ability 
to  provide  suitable  equipment  and  materials 
for  the  proper  performance  of  the  work. 

The  right  is  reserved  to  reject  all  pro¬ 
posals  and  readvertise  and  award  the  con¬ 
tract  In  the  regular  manner,  if.  in  the 
judgment  of  the  undersigned,  the  interests 
of  the  state  will  be  enhanced  thereby. 

LEWIS  XIXON. 

Superintendent  of  Public  Works. 


U.  S.  ENGINEER  OFFICE.  Florence, 
Alabama.  Sealed  propo.sals  will  he  re¬ 
ceived  here  until  eleven  o’clock  A.M..  May 
21,  1919,  and  then  opened,  for  furnishing 
Derricks.  F^irther  information  on  applica¬ 
tion. 


PROPOSALS  FOR  DREDGING.— U.  S. 
Engineer  Office,  Boston.  Mass. — Sealed  pro¬ 
posals  will  be  received  here  until  12  M., 
May  3,  1919,  and  then  opened,  for  dredging 
at  Hog  Island.  Boston,  Harbor.  Mass.  Fur- 
*Ser  information  on  application. 
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Bids;  April  30. 

Highway  Work 

Trenton.  X.  J. 

Notice  is  hereby  given  tiiiit  sealed  bids 
will  be  received  by  ttie  State  Higliway 
Commission  of  Xew  .Jersey,  for  tin*  im¬ 
provement  of  the  following: 

State  Highway  Route  No.  Sec¬ 
tion  IR  (Morris  Plains  to  Morris¬ 
town).  concrete  surface.  Estimated 
ll..')00  .sq.yd.,  Morris  (’’ounty. 

Rids  will  be  opened  and  read  In  public 
at  the  office  of  the  State  Highway  Com¬ 
mission.  Rroad  St.  Hank  Hliig..  Trenton. 
X.  .1..  on  Wednesday,  .\pril  30.  1919.  at 
10:30  A  M. 

Drawings,  specifications  and  forms  of 
bid,  contr.act  and  bond,  for  the  proposed 
work  are  on  file  in  the  office  of  the  said 
D«'partment  at  Trenton.  N.  .1.,  and  in  tlie 
office  of  Hoy  Mullins.  Division  Engineer. 
790  Hioad  Street.  Newaik.  X.  .1..  and  may 
be  inspei'ted  by.  or  furni.shed  on  deposit 
of  ten  dollars  ($10)  to  prospe<-tive  bid¬ 
ders.  Rids  must  be  made  on  the  staniiard 
proposal  forms  in  the  manner  tlesignated 
therein  and  as  required  liy  the  speeifle.a- 
tions.  same  to  be  enclose, i  in  scaled  en¬ 
velopes.  bearing  tile  name  and  address  of 
I  bidder  and  name  of  the  road  on  th“  out. 
side,  addressed  to 

STATE  HIGHWAY  COMMISSION, 
Rroad  Street  Hank  Hiiilding. 

Trenton,  Xew  .Tersey, 

and  must  be  aceompanied  by  a  certified 
check  for  not  less  than  ten  jw'r  cent 
of  the  amount  of  the  hid  anil  be  delivered 
at  the  above  place  on  or  before  the  hour 
named.  Copies  of  standard  proposal  form 
will  be  furnished  on  application. 

I  Each  bidder  must  accompany  his  bid 
with  a  certificate  from  a  surety  company, 
duly  authorized  to  do  business  in  this 
State,  stating  that  such  surety  company 
will  provide  said  bidder  with  a  bond  In 
.  such  sum  as  is  required  in.  and  in  ac¬ 
cordance  with  the  provisions  of  said  sp«‘ci- 
flcatlons.  conditioned  for  the  faithful  per¬ 
formance  of  the  provisions  of  the  contract 
and  specifications. 

I  Hy  order  of  the  .State  Highway  Commls- 
I  Sion. 

j  A  I.EE  GROVER. 

Chief  Clerk 


Bids:  May  15 


Dredging 


Mobile.  Alabama. 

Notice  Is  hereby  given  that  the  Board  of 
City  Commissioners  of  Mobile,  Alabama, 
will  rei’elve  bids  up  to  twelve  o’c'ook  noon. 
Thursday.  May  15th.  1919,  for  dredging  a 
minimum  of  one  million  cubic  yards 
(1.000,000)  of  material  at  the  Arlington 
Pier,  on  Mobile  Bay.  Bids  must  be  accom¬ 
panied  by  a  certifled  check  for  the  sum  of 
Five  thou.sand  dollars  ($5000).  The  right 
is  reserved  by  the  board  to  increase  the 
quantity  and  also  to  reject  any  or  all  bids. 
Specifications  and  Information  in  regard  to 
the  work  can  be  obtained  from  the  City 
Engineer. 

H.  P1LLAN8. 

Commissioner  of  Docks. 

WRIGHT  SMITH. 

City  Engineer 
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Bids:  May  14. 

Highway  Work 

LrrTLE  ROCK  A.ND  HOT  SPRINGS 
HIGHWAY 
CHANOK  OF  DATE 
PREVIOIHEV  AOVKKTIHED 
Bills  TO  CLOSE  Arnii.  II 

Little  Rock,  Ark. 

Notice  is  hereby  given  that  sealed  bids 
will  be  re<-eivcd  at  the  office  of  the  State 
Highway  Department,  Little  Ro<'k.  Arkun- 
sas.  until  2  P.M..  May  the  14th.  1919,  , 
when  they  will  be  publicly  opened  and 
read. 

The  work  contemplated  under  the  con-  | 
tract  is  the  building  of  a  highway  about 
55  miles  in  length,  from  Little  Rock  to  Hot 
Springs,  Arkansas,  and  the  surfacing  of 
same  with  concrete  or  asphalt  including 
culverts  and  bridges. 

The  plans  contemplate  a  30  foot  roadbed, 
18  feet  paved  way,  and  concrete  culverts 
and  bridges,  except  for  the  small  culverts 
which  will  be  of  vitrified  tile. 

The  work  has  been  divided  Into  tow  16 
mile  sections  and  one  21  mile  section.  Bids 
are  invited  on  each  section  and  as  a  whole. 

Bids  will  be  compared  on  a  basis  of  the 
engineers  estimates  as  follows: 

Clearing  and  grubbing .  74  acres 

Earth  work  . 492.000  Cu.Tds, 

Loose  rock  . 110,000  " 

Solid  rock  .  14,000  " 

12"  culverts  .  905  Ft. 

18"  culverts  .  70  " 

24"  culverts  . 2,310  ” 

30"  culverts  .  1.015  ” 

Plain  concrete  in  headwalls.  392  Cu.Yds. 

Reinforced  con<-rete  in  cul¬ 
verts  and  bridges  .  1,994 

Fences  to  be  moved  .  4,900  Rods 

Paving  . 746.900  Sq.Vds. 

As  an  alternate  for  cement  base 
Gravel  or  macadam  base 

haul  0-1  mile  .  78,150  Cu.Yds. 

Gravel  or  macadam  base 

haul  1-2  mile  .  45,885 

Gravel  or  macadam  base 

haul  2-3  mile  .  25,015  " 

Gravel  or  macadam  base 

haul  3-4  mile  . t _  29,330 

Gravel  or  macadam  base 

haul  4-5  mile  .  10.745 

Plans  and  specifications  are  on  file  at  the 
office  of  the  County  Clerk  In  the  Court 
House  in  Hot  Springs.  Benton  and  Little 
Rock  and  may  be  seen  there. 

Blue  prints  of  alignment  and  grade  and 
bridges  comprising  53  sheets  may  be  se¬ 
cured  from  the  engineers  for  $8.00.  Speci¬ 
fications  may  be  secured  from  the  engi¬ 
neers  free  of  cost. 

The  right  is  reserved  to  reject  any  or  all 
bids 

Board  of  Commissioners. 

Little  Rock — Hot  Springs  Highway. 

W.  S.  SORRELS.  Pres.— Hot  Springs. 

E.  O.  BAGI.EY,  Secty. — Little  Rock. 

GEO.  P.  BCZBEE. — Benton. 

LTTND  AND  HII.L,  Engrs. 

I.ittle  Rock,  Arkansas. 


PROPOSAI,S  FOR  DREDGING.— n  S. 
Engineer  Office.  Newport.  R.  1. — Sealed  pro¬ 
posals  will  be  received  here  until  12  o’clock, 
noon.  May  15.  1919.  and  then  opened,  for 
dredging  in  New  Bedford  Harbor,  Mass. 
Further  information  on  application. 


I’NITED  STATES  ENGINEER  OFFICE. 
Room  710,  Army  Building,  39  Whitehall 
Street,  New  York.  N.  Y. — Sealed  proposals 
for  dredging  In  the  Narrow  of  Lake  Cham¬ 
plain,  N.  Y..  and  Vermont,  will  be  received 
here  until  12  m..  May  12,  1919,  and  then 
opened.  Further  Information  on  application. 


Bids;  May  6. 

Concrete  Bridge  Construction 

Pottsville,  Pa. 

Sealed  proposals  will  be  received  by  the 
undersigned,  the  Controller  of  Schuylkill 
county,  at  his  office  In  Pottsville,  Pa.,  until 
11  o’clock  A  .M.,  Tuesday.  May  6.  1919,  for 
the  construction  of  a  concrete  bridge  over 
Swatara  creek,  in  the  Imrough  of  Pine- 
grove.  Schuylkill  County,  Pa. 

The  proposed  bridge  is  78  ft.  clear  span, 
and  36  ft.  over  all  width. 

Bids  must  be  made  upon  proposal  blank 
attached  to  specifications,  and  must  be  ac¬ 
companied  by  certified  check  in  a  sum  equal 
to  10  per  cent,  of  the  bid.  made  payable 
to  the  County  of  Schuylkill,  Pa. 

Plans  and  specifications  may  be  seen  at 
the  County  Commissioners  office,  and  may 
be  had  by  prospective  bidders  on  the  pay¬ 
ment  of  $5.00. 

The  right  Is  reserved  to  reject  any  or 
all  bids. 

Mark  envelopes  plainly  "Pro|)osals  for 
Concrete  Bridge.’’ 

By  direction  of  the  County  Commission- 


J.  E.  KANT.NER, 
County  Controller. 


April  10,  1919. 


Bld.s:  May  12. 

Heating,  Plumbing,  Etc. 

Erie.  Penn. 

Sealed  proposals  will  be  received  by  the 
Board  of  Education,  Erie.  Penn.,  on  May 
12,  for  the  general  work,  heating,  plumbing, 
electric  work,  clocks,  bells  and  telephones 
and  vacuum  cleaning  system,  for  new  East 
High  School  building  to  be  erected  at  Erie. 
Penn.,  from  plans  of  Wm.  B.  Ittner,  archi¬ 
tect,  .St.  I.K)uis,  Mo.  Can  secure  plans  and 
specifications  for  figuring  this  work  from 
Mr.  R.  S.  Scohell,  business  manager.  Board 
of  School  Directors,  Erie,  Penn.  Deposit 
check  for  fifty  dollars  required  to  guarantee 
return  of  plans  and  specifications. 


Bids;  May  6. 

Constructing  Basin  for  Water 
System 

Ely,  Minn. 

Notice  is  hereby  given  that  the  City 
Council  of  the  City  of  Ely,  Minnesota,  will 
receive  sealed  proposals  for  the  construc¬ 
tion  of  a  sedimentation  basin  for  the  water 
system  of  the  City  of  Ely. 

Separate  bids  to  be  made  on  the  con¬ 
struction  of  the  sedimentation  basin  and 
the  installation  and  furnishing  raw  water 
piping  and  drainage  .system. 

Plans  and  specifications  now  on  file  in 
the  office  of  the  City  Clerk  of  the  City  of 
Ely,  Minnesota. 

Specified  time  for  the  completion  of  the 
work  to  be  stated. 

A  certified  check  or  bond  to  the  amount 
of  10  per  cent  of  the  contract  price  to  ac¬ 
company  each  bid. 

Bids  to  be  opened  May  6,  1919,  at  8 
o’clock  P.M. 

Addre.ss  proposals  to  the  undersigned 
and  marked  “Proposal  for  Construction  of 
Sedimentation  Basin."  and  Proposal  for 
Furnishing  and  Installation  of  Raw  Water 
Piping  and  Drainage  System." 

The  City  Council  of  the  City  of  Ely. 
Minn.,  reserves  the  right  to  reject  any  or 
all  bids. 

By  order  of  the  City  Council. 

t.  WISTED.  m. 

City  aerk. 

City  of  Ely,  Minnesota. 


Bids:  April  29. 

Highway  Works 

STATE  OF  MARYL.t.M) 

STATE  ROADS  CO.M.MI.^.- K  ,.s- 

Sealed  propo.sals  for  building  .-iv  Muions 
of  the  State  Highway,  as  follow  . 

ALLEGANY  COUNTY. 

Contract  A-14; 

One  section  of  State  Highway  ti>,m  iVr- 
rigansville  to  the  Maryland-l’enn-.lvanm 

State  Line  at  Ellcrslie,  for  a  (li.^ta7l'  ■  of 
2.33  miles.  Concrete. 

CAROLINE  COUNTY. 

Contract  Co-19: 

One  section  of  State  Highway  tlirnigh 
Greensboro,  for  a  distance  of  0.65  milts. 
Concrete. 

GARRETT  COI’NTY. 

Contract  G-13: 

One  section  of  State  Highway  from  Oik- 
land  toward  Hutton  via  Crellin,  for  a  dis¬ 
tance  of  2.12  miles.  Concrete. 

PRINCE  GEORGES  CO., 

Contract  P-16: 

One  section  of  Defense  Highway  from 
Bladenaburg  toward  Lanham,  for  a  dis¬ 
tance  of  1.63  miles.  Concrete. 

PRINCE  GEORGES  CO.. 

Contract  P-17: 

One  section  of  State  Highway  from 
I.>argo  to  Western  Branch  on  Halls  Station 
Road,  for  a  distance  of  1.67  miles.  Con¬ 
crete. 

WICOMICO  COTTNTY. 

Contract  Wi-13: 

One  section  of  State  Highway  from  the 
end  of  Quantico  State  Aid  Road  toward 
Catch  Penny,  for  a  distance  of  1.50  miles. 
Concrete. 

will  be  received  by  the  State  Roads  Com- 
mlssion.  at  its  offices.  601  Garrett  Build¬ 
ing.  Baltimore.  Maryland,  until  12  M.  on 
the  29th  day  of  April,  1919.  at  which  tim>' 
and  place  they  will  be  publicly  opened  an'l 
read. 

Bids  must  be  made  upon  the  blank  pro¬ 
posal  form  which,  with  specifications  and 
plans  will  be  furnished  by  the  Commis¬ 
sion  upon  application  and  cash  payment  of 
$1,  as  hereafter  no  charges  will  be  per¬ 
mitted. 

No  bids  will  be  received  unless  accom¬ 
panied  by  a  certified  check  for  the  sum 
of  five  hundred  ($500)  dollars,  payable 
to  the  State  Roads  Commission. 

The  successful  bidder  will  be  required  to 
give  bond,  and  comply  with  the  Acts  of 
the  General  Assembly  of  Maryland,  re¬ 
specting  contracts. 

The  Commission  reserves  the  right  to 
reject  any  and  all  bids. 

By  order  of  the  State  Roa'ds  Commis¬ 
sion  this  11th  day  of  April.  1919. 

FR.XNK  H.  ZOUCK.  Chairman. 
i'T.YDE  H.  WILSON,  Secretary. 


Bids;  April  28. 

Excavating  Ditch 

sterling,  Illinois. 

Drainage  Commissioners  of  Drainage  Dis¬ 
trict  No.  1,  Hahnaman  Township.  Whiteside 
County,  Illinois,  will  receive  bids,  at  office 
of  Carl  E.  Sheldon.  Sterling.  Illinois,  up 
to  2:00  p.m.,  April  28.  1919.  for  deepeninr 
widening,  etc.,  of  ditch.  Excavation  re¬ 
quired.  101.211  cu.yds.  Length  of  ditch. 
37,765  ft.  Estimated  cost,  $26,666  42.  Six 
highway  bridges  to  be  removed  and  re¬ 
placed.  Specifications,  office  of  Carl  E. 
Sheldon.  Addition  Information.  E.  O.  Hills. 
Engineer,  Fulton,  Illinois. 
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Pidj  April  30. 

Highway  Work 

Albany,  N.  T. 

Office  of  the  State  Commission  of  High- 
wayn.  Albany,  N.  Y.— Sealed  proposals  will 
be  received  by  the  undersigned  at  their 
office.  No  55  Lancaster  Street,  Albany,  N. 
T  at  1  o'clock  P.M.,  on  Wednesday,  the 
30th  day  of  April,  1919,  for  the  construc¬ 
tion  of  highways  In  the  following  counties : 

ALBANY:  Two  highways,  1.36  and  4.16. 

CHEMI'NG:  Approx.  0.40. 

CHE.N'ANGO:  Three  highway*.  4.78,  5.57, 
5.87. 

CLINTON:  Appro*.  3  34. 

E.'i.'IE.X:  Approx.  4.95. 

FI'LTON:  Approx.  2.80. 

HA.MILTON:  Approx.  6.82. 

O.NEIIi.V:  Two  highways,  0.97  and  1.05. 

ONO.VD.AGA:  Five  highways,  0.98,  7.45, 
:  37.  1.76.  3.75. 

O.'tWEOO:  Approx.  5.44. 

WARRE.V:  Approx.  4.59. 

WAYNE:  Two  highways,  3.83  and  3.21. 

WESTCHESTER:  Two  highways,  1.7  4 
and  1  09 

And  also  for  the  following  repair  contracts : 

KROO.ME:  One  contract,  reconstruction. 

HAMILTON;  One  contract,  resurfacing. 

JEFFERSON :  One  contract,  resurfacing. 

ONONOAGA  :  One  contract,  resurfacing. 

OSWEGO :  One  contract,  resurfacing. 

.Maps,  pl.ans,  sp<‘cifleations  and  estimates 
may  be  seen  and  proposal  forms  obtained 
at  the  office  of  the  Commission  in  Albany. 
N.  Y.,  and  also  at  the  office  of  the  Division 
Engineers  in  whose  division  the  roads  are 
to  be  improved.  The  addresses  of  the  Di¬ 
vision  Engineers  and  the  counties  In  which 
they  are  in  charge  will  be  furnished  on 
request. 

The  especial  attention  of  bidders  is  called 
to  "general  Information  for  Bidders”  on 
the  itemi2ed  proposal,  specifications  and 
'ontract  agreement. 

EDWIN  DTIFFEY, 

Commissioner. 

I  J.  MORRIS. 

Secretary. 


Pavement  Reconstruction 

PENNSYLVA.NIA  .STATE  HIUHW.VY 
DEPART.MENT 

Harrisburg,  Pa 

Sealed  propo.sals  will  be  received  at  the 
State  Capitol  until  10  A.M  .  May  2.  1919 
when  bids  will  be  publicly  opened  and 
scheduled,  and  contracts  awarded  as  .soon 
tnereafter  as  possible  for  the  reconstruction 
of  40.004  linear  feet  of  Reinforced  Con¬ 
crete  &  Hillside  Vitrified  Brick  Paving.  IS 
feet  wide,  situated  in  Windsor  Township. 
Berks  County,  and  West  Brunswick  Town¬ 
ship,  Schuylkill  County,  on  Route  No.  141  ; 
5443  Linear  feet  of  Reinforced  Concrete 
Pavement.  18  feet  wide,  situated  in  Duncans- 
ville  Borough.  Blair  County,  on  Route  No 
53  :  16.177  Linear  Feet  of  Vitrified  Brick 
Paving.  18  feet  wide,  situated  in  Allegheny 
Township,  Cambria  County,  on  Route  .Nos. 
53  and  276;  32,100  Linear  Feet  of  Bitumi¬ 
nous  Surface  and  Hillside  Vitrified  Brick 
Pavement.  18  ft.  wide,  situated  In  Spring 
Township.  Centre  County,  on  Route  No.  27  ; 
21,626  Linear  Feet  of  Reinforced  Concrete 
Pavement,  18  feet  wide,  situated  in  W. 
fibshen  &  W.  Whlteland  Townships.  Chester 
County,  on  Route  No.  147  ;  also  2334  Linear 
Feet  of  Reinforced  Concrete  Pavement,  from 
18'  to  32|'  in  width,  situated  in  Kennett 
Square  Borough,  Chester  County,  on  Route 
No.  131  :  26,648  Linear  Feet  of  Reinforced 
Concrete  and  Hillside  Vitrified  Brick  Pave¬ 
ment.  18  feet,  wide,  situated  in  Paint  and 
Elk  Townships.  Clarion  County,  on  Route 
No.  65  ;  also  1842  Linear  Feet  of  Vitrified 
Brick  Pavement,  16  and  35  feet  wide,  situ¬ 
ated  in  Clarion  Borough.  Clarion  County, 
on  Route  No.  65  ;  8414  Linear  Feet  of  Rein¬ 
forced  Concrete  and  Hillside  Vitrified  Brick 
Pavement,  18  feet  wide,  situated  in  Walker 
and  Fermanagh  Townships.  Juniata  County, 
on  Route  No.  31  ;  10,560  Linear  Feet  of  Re¬ 
inforced  Concrete  Pavement.  18  feet  wide, 
situated  in  Union  Township,  Lucerne  Coun¬ 
ty,  on  Route  No.  4  ;  also  22,452  Linear  Feet 
of  Bituminous  Pavement.  18  feet  wide,  situ¬ 
ated  in  Salem  Township,  Luzerne  County, 
on  Route  No.  4  ;  26,310  Linear  Feet  of  Re¬ 
inforced  Concrete  Pavement,  18  feet  wide, 
situated  In  Charleston  and  Richmond  Town¬ 
ships,  Tioga  County,  on  Route  No.  21 ;  also. 
10.717  Linear  Feet  of  Reinforced  Concrete 
Pavement.  18  feet  wide,  situated  In  Broken 
Straw  Township,  Warren  County,  on  Route 
No.  88.  Bidding  blanks  and  specifications 
may  be  obtained  free,  and  plans  upon  pay¬ 
ment  of  $2.50  per  set,  upon  application  to 
State  Highway  Department,  Harrisburg.  No 
refund  for  plans  returned.  They  can  also 
be  seen  at  office  of  State  Highway  Depart¬ 
ment,  Harrisburg.  1001  Chestnut  Street. 
Philadelphia,  and  904  Hartje  Building. 
Pittsburgh,  Pa. 

L.  S.  SADLER. 

State  Highway  Commissioner. 


Sewers,  Water  Mains,  Disposal 
Plant,  Storage  Reservoir,  Trans¬ 
mission  Line,  Pump  and  Filter. 

La  Grange,  Georgia. 

Proposals  will  be  received  by  the  under¬ 
signed  until  12  o'clock  noon.  May  1,  1919, 
for  the  construction  of  approximately 
eleven  miles  of  sewers.  Disposal  Plant,  four 
miles  of  Water  Mains,  Storage  Reservoir, 
two  miles  Transmission  Line,  one  500,000 
gallon  Filter  and  one  500  gallons  per  min¬ 
ute  Horizontal.  Centrifugal  pump  direct 
connected  to  motor,  and  the  furnishing  of 
all  materials  and  labor  entering  therein. 

Specifications  may  be  procured  and  plans 
and  profiles  seen  at  the  office  of  the  City 
Engineer,  LaC/range,  Ga.,  and  general  in¬ 
formation  from  the  undersigned. 

Each  proposal  must  be  accompanied  by  a 
certified  check  in  the  sum  of  five  (5)  per 
cent  of  the  amount  bid,  as  evidence  of  good 
faith  upon  the  part  of  the  bidder. 

A  deposit  of  $10.00  will  be  required  for 
each  set  of  plans,  which  will  be  refunded  on 
the  return  of  plans  in  good  condition. 

The  Town  reserves  the  right  to  reject 
any  and  all  bids,  or  waiving  all  formali¬ 
ties  to  accept  any  which  may  seem  to  be 
the  best  for  the  Town  of  South  West  La 
Grange. 

C.  W.  COLEMAN,  Mayor. 

C.  L.  SMITH.  Clerk  &  Treas., 

Seeahwest  LaGrange,  Ga. 

G.  H.  .SARGENT, 

City  Engineer, 

LaGrange,  Ga. 


Bids ;  May  5. 

Sewage  Disposal  Works 

Macon,  Missouri. 

Sealed  bids  addressed  to  the  "Honorable 
Mayor  and  Council."  of  the  City  of  Macon. 
Mo.,  and  endorsed  "Proposal  for  .Sewage 
Disposal  Works,"  will  be  received  until 
8  P.M.,  May  5,  1919.  at  which  time  they 
will  be  publicly  opened  and  read. 

Certified  check  for  $700  on  a  Macon 
(Mo.)  bank,  payable  to  the  Treasurer  of 
the  City  of  Macon.  Mo. 

The  work  consists  of  furnishing  labor 
and  material,  and  constructing  an  Imhoff 
tank,  sludge  bed,  storm  overflow,  approx¬ 
imately  790  lln.ft.  of  18-in.  sewer,  and  of 
straightening  creek  channel. 

The  City  reserves  the  right  to  reject  any 
or  all  bids.  85%  monthly  estimates  in  rash. 

Sets  of  plans  and  specifications  may  be 
obtained  from  the  City  Clerk's  office  upon 
a  deposit  of  $5.  said  deposit  to  be  re¬ 
turned  upon  the  return  of  the  plans  and 
specifications. 

W.  H.  MARTIN,  City  Clerk. 

Macon.  Mo. 

FRANK  I^  WILCOX.  Engineer, 

Syndicate  Trust  Bldg.,  St.  I.,ouis.  Mo. 


Bids.  May  14. 

Dam  CMMtruction 

Gilboa,  New  York. 

Sealed  bids  will  be  received  b/  the  Board 
of  Water  Supply,  at  its  offices,  twenty- 
second  floor.  Municipal  Building,  Park  Row, 
fer.'re  and  Chambers  streets.  New  York 
f'ity.  until  11  A.M.,  on  Wednesday,  May  14, 
1919.  for  Contract  203,  for  the  construction 
of  the  Gilboa  dam,  in  the  Town  of  Gilboa, 
Schoharie  county.  New  York.  The  dam 
IS  part  of  the  Schoharie  Watershed  devel¬ 
opment  for  the  New  Y’ork  City  water-supply 
and  is  composed  of  two  parts,  an  overfall 
masonry  portion  about  1300  feet  in  length 
and  having  a  maximum  height  of  about  160 
feet,  and  an  earthen  section  approximately 
1000  feet  long. 

At  the  above  place  and  time  the  bids 
»lll  be  publicly  opened  and  read.  Pamph¬ 
lets  containing  inform.:;tion  for  bidders  and 
contract  drawings  can  be  obtained  at  th,i 
above  address,  at  the  office  of  the  Secretary, 
by  depostting  the  sum  of  twenty  dollars 
fltO)  In  sash  or  its  equivalent  for  each 
Psmphlet  For  further  particulars  apply 
lo  the  office  of  the  Principal  Assistant  Kn- 
flneer  at  the  above  address. 

JOHN  P.  GALVIN,  President. 
CHARLES  N.  CHADWICK, 

L.  J.  O’REILLY, 

f'ommissloners.  Board  of  Water  Supply. 

*ENJ  F  EINBIGLER,  Secretary. 


PROPOSALS  FOR  LEVEE  WORK. — 
Office  of  the  Secretary.  Mississippi  River 
Commission.  1311  International  Life  Build¬ 
ing,  St.  Louis,  Mo. — Sealed  proposals  will  be 
received  here  until  11  A.M.,  April  30.  1919. 
for  constructing  about  200,000  cu.yd.  of 
earthwork  by  the  hydraulic  method  In  the 
Muscatine-Ixtulsa  Island  Levee  District. 
Iowa.  Further  information  on  application. 


PROPOSALS  FOR  DREDGING.— IT.  S. 
Engr.  Office,  Old  Federal  Building.  Wilming¬ 
ton,  Del.  Sealed  proposals  will  be  received 
here  until  11  A.M,.  May  S,  1919,  and  then 
opened,  for  dredging  Waterway  between 
Rehoboth  Bay  and  Delaware  Bay  (I.,ewe"« 
Canal),  Del.  Further  information  on  appli¬ 
cation. 


UNITED  STATES  ENGINEER  OFFICE, 
Room  710,  Army  Bulldtgn.  •  89  Whitehall 
Street,  New  York,  N.  Y. — Sealed  proposals 
for  dredging  and  rock  removal  in  Ea«t 
River,  N.  T.,  will  be  received  here  until 
12  m..  May  9,  1919,  and  then  opened.  Fur¬ 
ther  Information  on  application. 


U.  S.  ENGINEER  OITjElCB.  let  District. 
•  Cincinnati.  O.  Sealed  proposals  will  be 

(received  here  until  2  p.m..  May  6.  1919,  and 
then  opened  for  constructing  Lock  and 
Abutment  for  Dam  No.  12.  Ohio  River, 
about  5  miles  below  Vanceburg,  Ky.  Fur- 
I  ther  information  on  application. 
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Hids:  May  8. 

Sewer  Construction 

Platte.  S.  D. 

Sealed  proposals  for  the  construction 
of  a  sewer  system  and  aewage  disposal 
plant  will  be  received  by  the  City  Auditor 
in  his  offlee,  in  IMatte,  S.  D.,  up  to  8  P.M., 
May  8.  1919. 

Alt  bids  must  be  on  forms  furnished  by 
the  Oty  Auditor,  or  City  Engineer,  W.  L. 
Hruce,  Yankton,  S.D..  and  shall  be  In  ac¬ 
cordance  with  the  plans  and  speciflea- 
lions  on  file  in  the  office  of  City  Auditor 
.'tnd  City  Ensineer,  from  whom  copies  may 
be  obtained  upon  deposit  of  fifteen  dollars, 
which  amount  will  be  returned  upon  re¬ 
ceipt  of  plans  and  specifications  in  good 
order,  within  five  days  after  date  of  re- 
ceivinfr  bids. 

Each  proposal  sh.-ill  be  accompanied  by 
a  bond  for  50%  of  bid. 

C.  F.  SLATE. 

City  Auditor. 


Itids ;  May  8. 

Construction,  Sanitary  Work, 
Etc. 

Newark.  N.  Y. 

Sealed  propo.sals  for  Construction.  Heat¬ 
ing.  Sanltjtry  and  EUectrio  Work — Cot- 
tane  for  Inmates.  State  Custodial  Asylum 
for  Fe«“ble  Minded  Women.  Newark.  N.  Y., 
will  be  received  by  Mrs.  Sarah  F.  S.  Arm¬ 
strong.  President.  Board  of  Trustees.  State 
Custodial  Asylum  for  Feeble  Minded  Wom¬ 
en.  Newark  N.  Y.,  until  12  o’clock  noon. 
Thursday.  May  8.  1919.  when  they  will  be 
publicly  opened  and  read.  Proposals  shall 
he  enclosed  In  an  envelope  furnished  by 
»he  State  .\rchitect.  sealed  and  addressed 
and  shall  be  accompanied  by  a  certiflei 
check  In  the  sum  of  five  per  cent  (5%) 
of  the  amount  of  the  proposal.  'The  con¬ 
tractors  to  whom  the  awards  are  made 
will  be  reqtilred  to  furnish  surety  company 
bonds  in  the  sum  of  fifty  per  cent  (50e?) 
of  the  amount  of  contract  within  thirty 
(20)  days  after  official  notice  of  award 
of  contract  and  in  accordance  with  the 
terms  of  .Specifications  Nos.  3180.  3189, 
3190,  3191.  The  ripht  is  reserved  to  reject 
any  or  all  bids.  Prawinps  and  specifica¬ 
tions  and  blank  forma  of  proposal  may  be 
consulted  at  the  New  York  State  Custodial 
Asylum.  Newark,  N.  Y.,  at  the  New  York 
office  of  the  Department  of  Architecture, 
Room  1715  Tribune  Building',  and  at  the 
Department  of  Architecture.  Capitol.  Al¬ 
bany.  N.  Y.  Drawings  and  specifications 
and  blank  forms  of  proposal  may  be  ob¬ 
tained  at  the  Department  of  Architecture. 
Capitol.  Albany,  N.  Y..  upon  reasonable 
notice  to  and  In  the  discretion  of  the  State 
Architect.  T*  F.  Pilcher,  Capitol.  Albany, 
N.  Y. 

Dated:  April  11.  191f. 


TT.  S.  ENCTNEER  OFFICE,  Room  718. 
Army  Building,  39  Whitehall  Street.  New 
York.  N.  Y. — Sealed  proposals  will  be  re¬ 
ceived  here  until  12  m..  May  1.  1919.  and 
then  opened,  for  removing  wreck  of 
“Steamship  Serantes.”  sunk  In  upper  bay. 
New  York  Harbor.  Information  on  appli¬ 
cation. 
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Bids:  April  30. 

Road  Construction 

Monmouth,  N.  J. 

Notice  is  hereby  given  that  sealed  bids 
will  be  received  by  the  Board  of  Chosen 
Freeholders  of  the  County  of  Monmouth 
for  the  reconstruction  of  the  Matawan- 
Freehold  Road  (second  section),  in  the 
townships  of  Marlboro  and  Freehold,  In 
the  County  of  Monmouth,  with  a  rein¬ 
forced  concrete  surface,  estimated  amount 
of  surface  pavement  required  is  36,248 
sq.yd.,  and  opened  and  read  in  public  at 
Freeholder's  oflli'e.  Court  House,  Freehgld, 
N.  J.,  on  Wednesday,  April  30,  1919,  at 
eleven  A.  M. 

Drawings,  specifications  and  forms  of 
bid,  contract  and  bond  for  the  proposed 
work,  prepared  by  George  D.  Cooper, 
County  Engineer,  and  approved  by  the 
State  Highway  Commission,  (have  been 
filed  In  the  office  of  the  said  engineer,  60 
Broad  Street,  Red  Bank,  New  Jersey,  and 
of  said  Highway  Commission,  TVenton, 
N.  J.,  and  may  be  inspected  by  prospec¬ 
tive  bidders  during  business  hours.  Bids 
must  be  made  on  the  standard  proposal 
forma  in  the  manner  designated  therein 
and  required  by  the  specifications,  must  be 
enclosed  In  sealed  envelopes,  bearing  the 
name  and  address  of  the  bidder  and  the 
name  of  the  road  on  the  outside,  addressed 
to  the  Board  of  Chosen  Freeholders  of  the 
County  of  Monmouth,  and  must  be  accom¬ 
panied  by  a  surety  company  certificate 
stating  that  the  said  surety  company  will 
provide  the  bidder  with  the  required  bond, 
and  a  certified  check  for  not  less  than 
$1000,  and  be  delivered  at  the  place  and 
on  the  hour  above  named.  The  standard 
proposal  form  is  attached  to  the  specifica¬ 
tions,  copies  of  which  wdll  be  furnished  on 
application  to  the  engineer. 

By  order  of  the  Board  of  Chosen  PYee- 
holders  of  the  County  of  Monmouth. 

WILLIAM  M.  BERGEN. 

Director. 

Attest ; 

C.  E.  Close.  Clerk. 

Dated:  April  9,  1919. 

Bids:  May  1. 

Poughkeepsie  Pre-Filter  Build¬ 
ing  Construction 

Poughkeepsie,  N.  Y. 

Sealed  proposals  endorsed  "Proposals  for 
Pre-Filter  Construction  at  Poughkeepsie 
Water  Purification  Plant”  will  be  received 
by  the  Board  of  Public  Works  at  their  of¬ 
fice  in  Eastman  Park  Mansion  until  four 
P.M.  May  Ist 

The  work  consists  in  building  a  rein¬ 
forced  concrete  structure  and  placing  all 
the  pipes,  valves  .strainers,  etc.,  which  will 
be  furnished  by  the  Board  of  Public 
Works. 

Plans  and  specifications  may  be  seen  at 
the  office  of  the  Board  of  Public  Works ; 
alsod  at  the  office  of  Hazen.  Whipple  ft 
Fuller.  Consulting  Engineers,  42nd.  Street 
Building.  New  York  City,  or  may  be  ob¬ 
tained  by  depositing  thirty  dollars.  The 
deposit  will  be  returned  only  upon  the  re¬ 
turn  of  the  plans  In  good  condition  within 
two  weeks  after  the  letting. 

No  proposal  will  bo  entertained  unless 
made  on  the  blanks  furnished. 

A  certified  check  for  nine  hundred  dol¬ 
lars  must  accompany  the  proposal. 

The  Board  reserves  the  right  to  reject 
any  or  all  proposals. 

BOARD  OF  PITBLIC  WORKS. 

E.  W  SYLVESTER. 

‘?Mnt . 
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Bids:  May  6. 

Road  Improvements 

STATE  HIGHWAY  COM.Mi s.siov 
DURHAM  COUNTY.  NORTH  (  .Mt.jUNA 
Sealed  bids  for  Road  Improveit ,  ,.u  on 
the  North  Carolina  Central  lli^hwav  in 
Durham  County,  North  Caroliti ,  »iii 
received  by  the  Board  of  County  CoiMini-- 
sioners  at  the  County  Court,  !l„u.-ir  hi 
Durham,  North  Carolina,  until  ::  oV'ivk 
P.M..  on  the  sixth  (6th)  day  of  .M^v,  i-jjj 
opened  and  read  publicly. 

The  work  will  consist  approxini  itch 
follows : 

78,900  Sq.yd.  of  brick,  asphalt,  lomont 
concrete,  bituminou.s  ronctete,  or 
other  approved  pavement  ('on,, 
bination  cement  concret*  h'-ailer 
curbing  and  base  course  nquired 
except  with  cement  concrete  con¬ 
struction. 

4,000  Cu.yd.  old  macadam  In  presi  nt  sur¬ 
face  removed  and  rcpla<  ed  aloni; 
edges  of  new  pavement. 

56.92  Cu.yd.  Class  “A”  Conru'ct**  Culverts 

4774.0  I,b.  reinforcing  steel  in  Con<rcte 
Culverts. 

75.66  Cu.yd.  (Tlass  "B"  Concrete  i*i[,e 
Headwalls. 

612.5  Lln.ft.  15"  Standard  Vitrifled  Pipe 

152.5  Lln.ft.  18"  Standard  Vitrifl  -d  Pip,. 

152.5  Lln.ft.  24"  Standard  Vitrified  Pipe 

No  bid  will  be  considered  unless  acioni- 
panied  by  cash,  certified  check,  as  .spei- 
fled  in  "Instructions  to  Bidder.s"  for  an 
amount  equal  to  at  least  five  per  cent. 
(5%)  of  the  total  amount  of  the  bid, 

A  Corporate  Surety  Bond  will  be  re¬ 
quired  for  the  faithful  performance  of  th’ 
Contract,  in  a  sum  equal  to  one-half  ( i  i 
the  total  amount  of  the  bid. 

Plans.  Specifications.  Forms  of  Contract. 
Proposal  Blanks,  and  full  information  foi 
bidders  may  be  obtained  at  the  Office  of 
the  State  Highway  Commission,  at  Haleich, 
North  Carolina,  upon  the  deposit  of  $.'>.nn 
The  right  is  reserved  to  reject  any  or  all 
proposals  or  to  accept  the  proposal  or  pro- 
posals  deemed  best  for  the  State.  County 
or  Township. 

By  order  of  the  Board  of  County  Coni- 
mi.ssioners  of  Durham  County. 

This  the  10th  day  of  April.  1919. 

A.  L.  CARLTON. 

Chairman  of  Board  of  County 
Commissioners  of  Durham  County 
M.  G.  .MARKHAM, 

Clerk  or  Secretary. 


Bids:  May  6. 

Road  Work 

Fayetteville.  W.  Va 

Bids  will  be  received  up  to  May  5th.  1919. 
at  the  Office  of  J.  K.  McGrath.  County  En¬ 
gineer,  Fayetteville,  West  Va.,  for  the  grad¬ 
ing  of  10  miles  of  County  road  in  Fayette 
County.  This  work  is  steam  shovel  and 
team  work  and  will  be  let  in  two  (2)  sec¬ 
tions  of  5  miles  each.  Bids  will  be  received 
on  both  sections,  together  or  separately 
There  will  be  approximately  20,000  Cu.Yds 
of  ex<»vatlon  on  each  section.  Specifica¬ 
tions,  bid  sheets  and  all  other  necessary  in¬ 
formation  can  be  had  by  applying  to  abov. 
named  engineer.  There  will  he  a  part) 
on  the  ground  to  show  bidders  over  the 
work  May  Ist,  1919. 

A  certified  check  of  31000.00  made  pay¬ 
able  to  Thoney  Pietro  and  Company,  shall 
be  filed  with  e.i'  h  bid.  The  right  Is  reserved 
to  reject  any  or  all  bids. 

THONEY  PIOTRO  ft  COMPANY 
Bv  JAMES  r\IN 
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liids:  M.ay  1. 


Rids:  April  30. 


Pavement  Construction 

DEPAUTMKNT  OF  PliniAr  WORKS 


AuKu.st.T.  OeorulM. 

Sealed  propo.s.als  will  he  r<'ceiv«-d  by  the 
Streets*  and  Dniins*  Committee  of  the  t'itx 
Couneil  of  AuBii.^t.a,  t'isi.,  at  the  City  Hall. 
■Vupu.'itsi.  Oit-,  until  12  o'clock  noon.  .Max 
t.  1919.  and  at  that  time  and  place  pnh- 
llcly  opened,  for  the  x’on.strintion  of  ap¬ 
proximately  000  an.yil.  pavement  on 
Walton  Way  from  IStli  Street  to  .Monte 
Ssino  Avenne. 

Ilid.s  vxill  be  received  on: 

.\sphaltic  concrete.  4-in.  concrete  foun¬ 
dation. 

Sheet  a.aphalt.  4-in.  concrete  foundation. 

Ilrix'k.  monolithic  con.struction 

6-in.  concrete. 

All  bids  must  be  a<‘companied  by  a  ce*- 
tifled  check  in  f.avor  of  the  City  Conn,  il 
of  .\nKUsta,  In  the  .sum  of  r.r;  of  it  e 
amount  of  the  contract  hid  ujson.  to  Ron’- 
antee  exectition  of  contract  if  8iw',arded 

The  City  Council  reserve.s  the  rlKhl  to 
reject  any  or  all  hid.«.  .\ddres.s  bids  to 
“Wm.  l.yon  Martin.  Clerk  of  Council. 
AuRU-sta.  Oa  ."  markintr  on  envelope.  ’‘I’ro- 
po.sals  Walton  W;iy  Pavement.” 

Plans  an<l  spexdflc.atlons  may  be  had 
after  .\prit  16.  1919,  hy  application  to  th 
‘under.siKned. 

W.  H  WISE. 

Acting  City  Eneineer  and  Commissioner 
Public  Works. 


Rids:  April  SO. 


Rids:  May  5. 

Furnishing  Asphalt 

Lanslnif,  Mich. 

The  city  of  T.ansinB.  Michigan,  will  re¬ 
ceive  sealed  propos.als  for  asphalt  to  be 
u.^'d  in  its  construction  work  for  the  year 
1S19,  in  accordance  with  plans  and  speci¬ 
fications  on  file  in  the  office  of  the  City 
Kneineer  Proposals  to  be  received  up 
to  4  o'clock  P.M.,  Monday,  May  b.  1919, 
at  the  office  of  the  City  Clerk  of  said 
City. 

E.'ieh  proposal  to  he  accompanied  with 
a  certified  cheek  In  the  sum  of  $1000.  Ripht 
is  reserved  to  reject  any  or  all  bids. 

JUDSON  A.  PARSONS. 

City  Clerk. 

.4pril  15.  1919. 


Drainage 


Marlon.  Kansas. 

Sealed  bids  will  be  reeeived  by  tlr* 
Roard  of  Directors  of  the  Cottonwood 
Valley  Drainasre  District  at  their  oflflee  In 
Marlon.  Kansas,  until  1  :30  P.M..  on  .\p'il 
30.  1919,  at  whleb  time  they  will  he  pub¬ 
licly  opened,  for  the  work  of  Improvenu  nt 
of  the  Cottonwood  River  and  its  tribu¬ 
taries,  in  the  Cottonwood  V.alley  DrainaRc 
District. 

Approximate  estimate  of  work  to  he 
done : 

New  rhnnnel  exeav.atlon . 968.000  eu. yd. 

Excavation  from  present 

ehnnn-ds  . 160.000  en. yd. 

f.eveo  embankment  . 130.000  eu. yd. 

Removal  of  obstruction  other 
than  earth  from  present 

channels  . 56,000  Iln. ft. 

The  work  Is  In  four  divisions. 

Rids  for  one  or  more  divisions  will  be 
con.sidered. 

■Ml  bid.  must  be  aoeomp-Tnled  by  a  eer- 
tlfled  cheek  on  some  b.-ink  dolnR  business 
in  the  City  of  Marion.  Kansas,  payable  to 
CeorRC  Hauser.  Trea.surer,  for  $1500  for 
each  division  covered  by  bid  to  Ruarante  • 
compliance  with  the  terms  of  the  bid. 

For  further  information  address  the 
Board  of  Directors  of  the  Cottonwoo<l 
Valley  DralnaRc  District.  Marlon,  Kansas, 
or  Tutfle-.Ayers-Woodward  EnRineerinR 
Co.,  EnRlneers  for  the  Hoard.  305-7  Re¬ 
liance  RldR.,  Kan.sas  City,  Mo. 

The  EnRlneer  will  be  on  the  Rround 
after  April  28.  for  the  purpose  of  furnlsh- 
InR  information  to  bidders. 

Cottonwood  Vallkt  Drainaor  DtSTRirr. 

By  F.  R.  WIRRIAMS 

Secretary. 


SKM.KI)  PROPOSAT..*?  will  be  opened 
bv  the  Supt.  of  f.lRhthouses.  Baltimore. 
M<1.  at  2  o'clock  P.M..  May  15.  1919.  for 
riirni.shinc-  and  plaelne  rip  rap  stone  at 
licht  stations  in  the  Chesapeake  Ray  and 
Potom.io  River.  Information  upon  appll- 
oation  to  the  above  offlee. 


r  R  ENOINEER  OFFICE.  Ixxuisville 
Ky  Rea  lad  proposals  for  furnishlnR  and 
aeliverinc  Accumulators  for  T»ck  No.  41. 
aril  Ooer.atinR  Machinery  for  Isxck  No.  43, 
Ohio  River,  will  be  received  here  until  12 
noon,  central  time.  April  30.  1919.  and  then 
Information  on  application. 


PROPOSAI.S  FOR  MARINE  RATRWAY. 
If.  S.  EnRineer  Office.  Philadelphia,  Pa. 
Sealed  propo.sals  will  be  received  here  until 
12  noon,  May  8.  1919.  and  then  opened,  for 
the  construction  of  it  marine  railway  at  Port 
Mifflin.  Philadelphia,  Pa.  Further  informa¬ 
tion  on  application. 


P.  R  ENC.INEETR  OFFICE.  Florence. 
Aiab.-ima.  Se,aled  proposals  will  be  re- 
“"til  eleven  o’clock  AM..  May 
opened  for  furnishlnR 
Further  information  on 

application. 


PROPOSARS  FOR  DREDOlNfA — U.  S. 
EnRlneer  Office.  Jacksonville.  Fla.  Sealed 
proposals  will  be  received  hero  until  12 
o'clock,  noon.  May  S.  1919.  and  then  opened, 
for  dredRinR  In  Miami  Harbor  (Blscayne 
Bay).  Fla.  Further  Information  on  appli¬ 
cation. 


SEARCHLIGHT  SECTION 


No.  17 

E'iK  •  »s.Re(^r,, 


OFFICIAL  PROPOSALS 


Bidu:  May  19. 

Sewer 

Akron,  Ohio. 

Sealed  bids  or  proposals  addressed  to 
the  Director  of  Public  Service,  and  en¬ 
dorsed.  ••Proposal  for  Sewer  in  I-^ast  Ave¬ 
nue.  from  Maple  Street  to  Wooster  Ave- 
nue,^'  will  be  received  at  the  office  of  the 
Director.  Delaware  Building,  Akron.  Ohio, 
until  12  o^clock  noon.  Central  Standard 
time  (2  o’clock  local  time)  of  Monday,  the 
19th  day  of  May,  1919,  and  at  that  time 
and  place  will  be  publicly  opened  and 
read. 

The  work  includes; 

3900  ft  of  vitrified  pipe,  sizes  12  to  34  in. 
4700  ft.  of  trunk  sewer,  sizes  30  to  66  in. 

35  manholes. 

Kaoh  proposals  must  be  accompanied  by 
a  Certified  check  in  the  sum  of  five  hundred 
dollars  ($500). 

A  surely  bond  in  the  sum  of  fifty  (50%) 
per  cent,  of  the  amount  of  the  contract 
will  be  required  of  the  successful  bidder. 

Plans  and  specifications  on  file  In  the 
office  of  the  Chief  Kogineer^nr  can  be  obtained 
upon  deposit  of  five  dollars  ($5),  which 
deposit  will  be  returned  if  plans  are  re¬ 
turned  in  good  condition  within  ten  days 
after  taking  of  the  bids. 

The  right  is  reserved  to  reject  any  or 
all  bids. 

H.  S  MORSR, 

Director  of  Public  Service. 

f:.  a.  zkisloft. 

Chief  Kngineer 

Bids:  May  7. 

Road  Work 

Burlington.  X.  .T 

Notice  is  hereby  given  that  sealed  bids 
will  he  received  by  the  Board  of  Chosen 
Freeholders  of  Burlington  County.  X.  J.. 
for  the  improvement  of  Section  Xo.  2  of 
the  Moorestown-Camden  Pike,  In  the 
Townshii*  of  Chester,  in  the  County  of 
Burlington,  with  a  sheet  asphalt  surface 
upon  a  concrete  foundation ;  estimated 
amount  of  surface  pavement  required  is 
.'■i717  sq.yd.  of  foundation.  5717  sq.yd..  and 
opened  and  read  in  public  at  the  Court 
House  on  Wednesday.  May  7.  1919.  at  12 
noon. 

Drawings  and  specifications  and  forms  of 
hid.  contract  and  bond  for  the  propo.sed 
work,  prepared  by  James  Ixigan.  County 
Kngineer.  and  approved  by  the  State  High¬ 
way  Commission,  have  been  filed  in  the 
office  of  the  .said  engineer  at  Xo.  1 1  Main 
Street.  Mt.  Holly.  N.  J.,  and  of  said  State 
Highway  Commission.  Trenton.  N.  J..  and 
may  he  Inspected  by  prospective  bidders 
during  business  hours.  Bidders  will  be 
furnished  with  a  copy  of  the  specifications 
and  blue  prints  of  the  drawings  by  the 
engineer  on  proper  notice  and  payment  of 
cost  of  preparation.  Bids  must  be  made 
on  the  standard  proposal  forms  in  the  man¬ 
ner  designated  therein  and  required  by 
the  specifications,  must  be  enclosed  in 
sealed  envelopes,  bearing  the  name  and  ad¬ 
dress  of  the  bidder  and  name  of  road  on 
the  outside,  addressed  to  Harry  Hawkins. 
.Tr..  Clerk  of  the  Board  of  Chosen  Free¬ 
holders,  and  must  be  accompanied  by  a 
certificate  from  a  surety  company  to  fur¬ 
nish  bond  and  a  certified  check  for  not 
h'ss  than  $1000.  and  be  delivered  at  the 
place  and  on  the  hour  above  named.  The 
standard  proposal  form  la  attached  to  the 
specifications,  copies  of  which  will  be  fur¬ 
nished  on  application  to  the  engineer. 

By  order  of  the  Board  of  Chosen  FVee- 
holders. 

HARRY  HAWKINS.  JR.. 

Clerk. 


OFFICIAL  PROPOSALS 

Bids:  May  7. 

Road  Work 

Burlington,  N.  J. 

Notice  is  hereby  given  that  sealed  bids 
will  be  received  by  the  Board  of  Chosen 
Freeholders  of  Burlington  County,  N.  J., 
for  the  reconstruction  of  the  River  Road. 
I’almyra  to  Broad  Street,  Beverly,  in  the 
townships  of  Palmyra,  Cinnaminson,  Del- 
ran,  Beverly,  and  Burlington,  in  the  Coun¬ 
ty  of  Burlington,  with  sheet  asphalt  sur¬ 
face  upon  a  macadam  foundation ;  esti¬ 
mated  amount  of  surface  pavement  re¬ 
quired  is  75,000  sq.yd.,  and  opened  and 
read  in  public  at  the  Court  House  on 
Wednesday,  May  7,  1919,  at  11:50  A.M. 

Specifications  and  forms  of  bid,  contract 
and  bond  for  the  proposed  work,  prepared 
by  James  Logan.  County  Engineer,  and 
approved  by  the  State  Highway  Commis¬ 
sion,  Trenton,  N.  J.,  have  been  filed  in  the 
office  of  the  said  engineer  at  No.  11  Main 
Street.  Mt.  Holly,  N.  J..  and  of  said  State 
Highway  Commission,  Trenton.  N.  J..  and 
»nay  be  inspected  by  prospective  bidders 
during  business  hours.  Bidders  will  be 
furnished  with  a  copy  of  the  specifications 
by  the  engineer  on  proper  notice  and  pay¬ 
ment  of  cost  of  preparation.  Bids  must 
be  made  on  the  standard  proposal  forms 
in  the  manner  designated  therein  and  re¬ 
quired  in  the  specifications,  must  be  en¬ 
closed  in  sealed  envelopes,  bearing  the 
name  and  address  of  bidder  and  name  of 
road  on  the  outside,  addressed  to  Harry 
Hawkins.  Jr.,  Clerk  of  the  Board  of  Chosen 
Freeholders,  and  must  be  accompanied  by 
a  certificate  from  a  surety  company  to  fur¬ 
nish  bond  and  a  certified  check  for  not 
less  than  $1000,  and  be  delivered  at  the 
place  and  on  the  hour  above  named.  The 
standard  proposal  form  is  attached  to  the 
specifications,  copies  of  which  will  be  fur¬ 
nished  on  application  to  engineer. 

By  order  of  the  Board  of  Chosen  Free¬ 
holders. 

HARRY  HAWKIX.®!.  JR 
1  '  Clerk. 


OFFICIAL  PROPOSALS 


Bids;  May  21. 


Sewer 


Akron,  Ohio. 


Sealed  bids  for  proposals  addressed  to 
the  Director  of  Public  Service,  and  en¬ 
dorsed.  ’‘Proposal  for  Sewer  in  We.st  Kx-  ! 
change  Street,  from  Bowery  to  Maple 
Street.”  will  be  received  at  the  office  of 
the  Director.  Delaware  Building.  Akron. 
Ohio,  until  12  o’clock  noon.  Central  Stand¬ 
ard  time  (2  o’clock  local  time)  of  Wed¬ 
nesday.  the  21st  day  of  May.  1919.  and 
at  that  time  and  place  will  be  publicly 
opened  and  read. 

The  work  Includes; 

3200  lin.ft.  vitrified  pipe,  sizes  12  to  24  in. 
5700  lin.ft.  trunk  sewer,  sizes  80  to  120  In. 

42  manholes. 

Each  proposal  must-  be  accompanied  by 
certified  check  in  the  sum  of  five  hundred 
dollars  ($500). 

A  surety  bond  in  the  sum  of  fifty  (50%) 
per  cent,  of  the  amount  of  the  contract 
will  he  required  of  the  successful  bidder. 

Plans  and  specifications  on  file  in  the 
office  of  the  Chief  Engineer  or  can  be  ob¬ 
tained  upon  deposit  of  five  dollars  ($5). 
which  deposit  will  be  returned  if  plans 
are  returned  In  good  condition  within  ten 
days  after  the  taking  of  bids. 

■TTie  right  Is  reserved  to  reject  any  or 
all  bida 

H.  S.  MORSE. 

Director  of  Public  Service. 

R  A.  ZEISLOFT. 

Chief  Engineer. 


Bids:  April  28. 

Road  Repairing 

Scranton,  Pa 

Sealed  proposals  will  be  rect-  i  m  th,. 
office  of  the  County  Controller,  I,.,  kawanna 
County.  Scranton,  Pennsylvania,  ti,itii  ift  ja 
a  m..  Monday,  April  28th.  1919,  f  ,r  the  re¬ 
pair  of  the  County  Road,  running  from  th. 
Luzerne  County  Line,  through  th-  Boroughs 
of  Old  Forge,  Taylor.  Dickson  City  Blakely 
Archbald.  Jermyn,  Mayfield,  the  Town.ships 
of  Carbondale  and  Fell,  and  the  Borough 
of  Vandling,  to  the  boundary  line  of  the 
County  of  Susquehanna. 

Specifications,  etc.,  are  on  file  in  the  offioe 
of  the  County  Commissioners  of  l,acka- 
wanna  County.  Court  Hou.se,  .Scranton,  Pa 
and  may  be  seen  or  had  by  hid.ler-  upon 
application. 

Certified  check  for  five  (S'-,)  per  cent 
of  the  amount  of  bid,  drawn  to  the  order 
of  the  County  of  Lackawanna,  must  he  fur¬ 
nished  wit  heach  proposal. 

The  right  is  reserved  to  reject  any  or  all 
bids. 

CHAS  P  S.W.XOE. 

Attest;  County  Controller 

R.'VLPH  COLI.TXS, 

Deputy  County  Controller 

Bids;  May  7. 

Road  Reconstruction 

Burlington.  X  J. 

Notice  Is  hereby  given  that  sealed  hid? 
will  be  received  hy  the  Board  of  rho.<en 
Freeholders  for  Burlington  County,  X.  J. 
for  the  reconstruction  of  the  Mooroslown- 
Mt.  Holly  Road,  in  the  townships  of  Ches¬ 
ter.  Mt.  Laurel.  Lumberton  and  North¬ 
ampton.  In  the  County  of  Burlington,  with 
sheet  asphalt  surface  upon  a  niae.idatn 
foundation ;  estimated  amount  of  surf.ace 
pavements  required  is  75,000  sq  yd ,  and 
opened  and  read  in  public  at  the  Court 
House  on  Wednesday,  May  7.  1919,  at 
11:40  AM. 

Specifications  and  forms  of  hid.  contract 
and  bond  for  the  proposed  work,  prepared 
hy  James  T,ogan.  County  Engineer,  and 
approved  by  the  State  Highway  Conitnis- 
sion  have  been  filed  In  the  office  of  the  said 
engineer  at  No.  11  Main  Street,  Mt  Holly 
X.  J..  and  of  said  Slate  Highway  Cninniis- 
slon.  Trenton,  N.  .1.,  and  may  he  insi>..cted 
by  prospective  bidders  during  business  hour. 
Bidders  will  be  furnish.d  with  a  copy  of 
the  specifications  hy  the  engineer  on  proper 
notice  and  payment  of  cost  of  preparation 
Bids  must  be  made  on  the  standard  pro¬ 
posal  forms  In  the  manner  designated 
therein  and  required  In  the  .specifications, 
must  be  enclosed  in  sealed  envelones,  hear¬ 
ing  the  name  and  address  of  bidder  and 
name  of  road  on  the  outside,  addressed  to 
Harry  Hawkins,  Jr..  Clerk  of  the  Board 
of  Chosen  Freeholders,  and  must  he  ac¬ 
companied  by  a  certificate  from  a  suret> 
company  to  furnish  bond  and  a  certified 
check  for  not  less  than  $1000  and  be  de¬ 
livered  at  the  place  and  on  the  hour  above 
named.  The  standard  proposal  form  is 
attached  to  the  specifications,  copies  of 
which  win  be  furnished  on  application  to 
engineer. 

By  order  of  the  Board  of  Chosen  Free¬ 
holders. 

HARRY  HAWKINS.  JR 

Clerk 


PROPOSALS  FOR  DREIWTXO.  R  S 
Engineer  Office,  DuluHi.  Minn  ^ 
proposals  will  be  received  here 
May  21.  1919,  and  then  opened,  for  drw 
Ing  in  Duluth -Suner lor  Harbor,  Mlmr 
WIs  Further  Information  on  annUcatio" 


April  24,  1919 

fag.  News-Record  IBB 

OFFICIAL  PROPOSALS  _ 

Bids:  May  12. 

Sewage  Treatment  Works 

Pontiac,  Mich. 

Sealed  proposals  will  be  received  at  the 
office  of  the  City  Clerk,  City  Hall,  until 
1  JO  PM.,  May  12,  1919.  for  the  con¬ 
struction  of  the  Sewage  Treatment  Works. 

The  work  contemplated  comprises  the 
construction  of  an  outfall  sewer,  grit  cham¬ 
ber.  two-.«tory  settling  tanks,  trickling  fil¬ 
ters.  secondary  tanks,  sludge  bed,  conduits, 
bridge,  and  appurtenances.  The  following 
quantities  give  a  general  idea  of  the  amount 
and  character  of  the  work  to  be  done; 

dutfall  sewer  .  2,052  lin.ft. 

?:xcavation  . 34,710cu.yd. 

Reinforced  concrete  .  4,078  cu.yd. 

Filter  .stone  . 16, 700  cu.yd. 

C  I  piping .  25  tons 

Plans  and  specifications  are  on  file  at 
the  office  of  the  City  Clerk.  City  Hall,  and 
copies  may  be  obtained  at  the  office  of 
Clarence  W.  Hubhell,  Consulting  Engineer. 
2348  Penobscot  Bldg..  Detroit,  Mich.  A 
deposit  of  $15  (fifteen  dollars)  will  be  re¬ 
quired  for  each  set  of  plans  and  specifica¬ 
tions.  If  a  bid  Is  submitted  this  deposit 
will  be  refunded  upon  the  return  of  said 
plans  and  specifications  in  good  order. 

All  bids  must  be  accompanied  by  a  certi¬ 
fied  check  on  a  solvent  bank  for  fifteen 
thousand  dollars  ($15,000). 

Separate  proposals  will  be  entertained 
on  the  Outfall  Sewer;  a  certified  check  for 
one  thousand  dollars  ($1000)  will  be  re¬ 
quired  where  proposals  are  made  on  outfall 
fewes  only. 

No  proposal  will  be  entertained  unless 
made  on  blanks  furnished  by  the  consult¬ 
ing  engineer,  and  delivered  to  the  City 
Clerk  on  or  before  1:30  P.M.,  May  12. 
1919 

The  city  reserves  the  right  to  reject  any 
or  all  bids. 

By  order  of  the  City  Commission. 

C.  W.  HAM. 

City  Clerk. 


Concrete  Bridge 

City  of  North  Adams.  Mass. 

Sealed  proposals  will  be  received  at  the 
office  of  the  Commissioner  of  Public  Works 
until  12  o’clock  noon.  May  3.  1919,  for  the 
construction  of  a  reinforced  concrete  arch 
bridge  on  West  Main  Street,  consisting  of 
a  single  arch  of  80  ft.  clear  span,  length 
of  Iiridge  108  ft.,  width  28  ft.  A  certified 
check  for  5%  of  bid  required.  Plans  and 
specifications  may  be  obtained  by  respon¬ 
sible  bidders  upon  application.  The  right 
is  reserved  to  reject  any  or  all  bids 
JACKSON  t,.  TEMPLE. 

Commissioner  of  Public  Works. 
April  15.  1919. 


Bids;  May  19. 

Bridge  Construction 

Phoenix,  Arlsona. 

Bids  will  be  received  until  12  o’clock 
noon.  May  19,  1919,  for  fumiahing  plans 
and  specifications  and  constructing  a  bridge 
across  the  Verde  River  at  Cottonwood,  near 
Jerome,  Arisona.  Profile,  topographic  map 
and  general  specifications  may  be  had  by 
addressing  Thomas  Maddock.  State  Engi¬ 
neer  Phoenix.  Arizona.  Amount  available, 
$40.(100. 

P.  N.  HOLM<3mST. 

Ofllce  Engineer. 
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Bids;  May  29 

Reservoir 

BOROUtlH  OK  TAMAQUA 
OFFICE  OF  THE  COMMIS.SIONERS  OF 
WATER  WORKS. 

Tamaqua.  Pa. 

Sealed  proposals  will  be  received  by  the 
undersigned  at  their  office  in  Tamaqua,  Pa., 
until  12  o’clock  noon  of  May  29,  1919,  at 
which  place  and  hour  they  will  be  publicly 
opened  and  read,  for  the  construction  of 
a  reservoir  on  Owl  Creek,  in  Rahn  Town¬ 
ship.  Schuylkill  County,  for  the  Borough 
of  Tamaqua. 

The  construction  will  Involve  about  57,- 
onn  cu.yd.  of  embankment  and  about  2000 
cu.yd.  of  concrete,  mass  and  reinforced. 

Proposals  must  cover  the  entire  con¬ 
struction.  and  the  necessary  labor  and  ma¬ 
terials  for  same. 

The  right  la  reserved  to  reject  any  or 
all  proposals  and  to  readvertise  and  award 
the  contract  In  the  regular  manner. 

Plana  and  specifications  may  be  seen 
at  the  office  of  the  Commissioners  of  Water 
Works  at  Tamaqua ;  or  they  may  be  ob¬ 
tained  from  the  Commissioners  on  pay¬ 
ment  of  $3.  which  will  be  refunded  upon 
return  of  plans  and  specifications  in  good 
condition. 

Every  proposal  must  be  accompanied  by 
a  money  deposit  In  the  form  of  a  draft  or 
certified  check,  p.ayable  to  the  Borough 
of  Tamaqua,  for  $2000. 

The  successful  bidder  will  be  required 
to  execute  a  contract  and  furnish  bonds 
within  ten  days  from  the  date  of  notice 
of  award  delivered  to  him  or  them,  or 
mailed  to  the  address  given  In  the  pro¬ 
posal. 

Vpon  execution  of  the  contract  and  ap¬ 
proval  of  bonds,  the  draft  or  certified 
check  will  be  returned  to  the  bidder. 

The  deposits  of  bidders  other  than  the 
one  to  whom  the  award  of  contract  shall 
he  m.ade  will  be  returned  Immediately  after 
the  award  has  been  made. 

The  amount  of  security  required  for 
faithful  performance  of  the  work  will  he 
10  per  cent,  of  the  amount  of  the  esti¬ 
mated  cost  of  the  work  according  to  the 
contract  price. 

COMMISSIONERS  OP  WATER  WORKS. 

Borough  of  Tamaqua.  Pa. 

JOHN  M.  HARRIS. 

Secretary. 

Bids;  May  9. 

Concrete  Pavements 

village  of  Patchogue,  Suffolk  Co..  N.  Y. 

Sealed  proposals  for  the  construction  of 
concrete  pavements  and  curbing  In  North 
Ocean  Avenue  and  Oak  Street.  In  the 
Village  of  Patchogue.  N.  Y.,  will  be  re¬ 
ceived  by  the  Village  Clerk,  under  8;15 
o’clock  P.M.,  Friday,  May  9,  1919,  when 
they  will  be  publicly  opened  at  the  village 
office. 

Plans  and  specifications  for  the  work, 
which  will  Include  approximately  13,000 
pq.yd.  of  concrete  pavement  and  3400  lln. 
ft.  of  concrete  curbing  may  be  obtained  at 
the  office  of  Edward  A.  May,  Civil  Engi¬ 
neer,  Patchogue.  N.  Y.,  by  payment  of 
$1  to  cover  cost  of  producing  same. 

Flach  bid  must  be  accompanied  by  a  cer¬ 
tified  check  for  an  amount  equal  to  Srf 
of  the  amount  of  bid.  made  payable  to  the 
Village  of  Patchogue. 

'The  right  is  reserved  by  the  Board  of 
Trustees  to  reject  any  or  all  bids. 

E  AGATE  POSTER. 

President 

EDWARD  B.  WOODRTTPP,  Clerk. 

Dated;  Apr.  24.  1919. 


OFFICIAL  PROPOSALS 


Bids:  June  2. 

Constructing  Drainage  System 

Beaufort,  N.  C. 

Sealed  proposals  will  be  received  by  the 
Virginla-Carolina  Farms  Co.  at  Beaufort. 
N.  C.,  until  noon  of  the  second  day  of 
June,  1919,  for  the  following  work; 
Constructing  New  Canals  (Side  slopes ; 

i  to  1) 

17  miles  main  canals,  6  to  10  ft.  bot¬ 
tom  X  8  ft.  deep. 

66  miles  laterals.  3  ft.  bottom  x  6  ft 
deep. 

117  miles  sub-laterals,  2  ft.  bottom  x 
4}  ft  deep. 

Enlarging  existing  canals  to  above  sizes: 

10  miles  mains. 

28  miles  laterals. 

35  miles  sub-laterals. 

Total  excavation;  Approximately  1,500.- 
000  cu.yd. 

Grading.  110  miles  of  roads. 

Constructing  210  wooden  bridges,  re¬ 
quiring  from  700  to  2200  ft.  B.M.  lumber 
per  bridge. 

Each  proposal  must  be  cnclo.sed  in  a 
sealed  envelope  and  addressed  to  the  Vlr- 
ginia-Carollna  Farms  Co..  Beaufort.  N.  C.. 
and  marked-  "Proposal  for  Constructing 
Drainage  System.” 

Each  bidder  must  deposit  with  his  bid 
cash  or  certified  check,  made  p.-iyahle  to 
the  Virginla-Carolina  Farms  Co.,  in  the 
amount  of  $1000  as  a  giiarantee  of  good 
faith  that  he  will,  if  a  contract  is  awarded 
him,  execute  a  written  contract  to  perform 
the  same.  Checks  of  unsuccessful  bidders 
will  he  returned  as  soon  as  award  is  made 

All  requests  for  information  should  he 
directed  to  B  M  Potter.  Engineer.  New 
Bern,  N.  C.  Plans,  specifications.  form« 
of  proposals,  instructions,  and  a  full  set 
of  maps  and  profiles  will  be  furnished  upon 
receipt  of  a  deposit  of  $10.  which  amoiii\t 
will  be  refunded  upon  return  of  same  In 
good  condition. 

VIRG-INT  A -CAROLINA  FARMS  CO 
G  S.  SPEER.  President 
B.  M  POTTER.  Engineer, 

New  Bern.  N.  C. 


Bld.s;  May  5. 

Earth  Fill  Dam  and  Reservoir 

GIRARD  WATER  COMPANY 
POTTSVTT.LE.  PA. 

COST  PH'S  FEE  CONTKACT 

Pottsvllle,  Pa. 

Sealed  proposal.s  addressed  to  James 
Archbald,  General  Manager,  Girard  Water 
Company,  Pottsvllle,  Pa.,  will  be  received 
until  12  o'clock  noon.  May  5.  1919,  for 
furnishing  all  materials,  equipment  and 
labor,  and  constructing  an 

EARTH  FTTJ-  DAM  OF  ABOUT 
100,000  CTTBTC  YArfDS. 
with  concrete  gate  tower,  bridge,  spillway, 
and  cut-off  wall  on  Whiskey  Mill  Creek. 
Schuylkill  County.  Pa. 

Plans,  specifications  and  proposal  form 
will  be  sent  to  prospective  bidders  upon 
receipt  of  tjrenty  dollars  which  will  b' 
refunded  upon  return  of  the  plans  and 
specifications  in  good  condition. 

A  certified  check  for  $5000  must  accom¬ 
pany  each  bid. 

GIRARD  WATER  COMPANY, 
JAMES  ARCHBALD.  Manager. 

Pottsvllle.  Pa . 

GANNETT,  SEELTE  A  PI^EMING. 
Engineers, 

Itarrlsburg  and  Erie.  Pa. 
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OFFICIAL  PROPOSALS 

HidM:  May  20 

Mill  Creek  Flood  Control  Project 

Kric.  Pa. 

Si-alr<l  propoaaKs  will  be  received  by  the 
City  Council  of  the  City  of  Krie,  Pa.,  until 
10:30  A  M.  (Standard  Kastern  time),  Tues- 
daya.  May  20,  1919,  for  the  completion  of 
the  Mill  Creek  Flood  Control  Project.  Three 
separate  contracts  will  b»-  let,  involving 
the  following  major  Items  of  work,  cover¬ 
ing  about  8000  lln.ft.  of  reinforced  concrete 
conduit  and  intake  works. 

SKCTIO.V  XCMBKR  S 


K,arth  and  shale  Hock  excava¬ 
tion  .  85.000  yds. 

Heinforced  concrete  .  19.000 

SKCTION  NUMHKR  4 
biirth  and  shale  rock  excava¬ 
tion  .  73,000  yds. 

Reinforced  concrete  .  17,000 

SKCTIO.V  XITMBKR  5  (Intake) 

Karth  and  rock  excavation  .  .  25.000 

Concrete,  plain  and  reinforced  2,000 


Information  for  bidders,  plans,  specifica¬ 
tions,  and  contnict,  for  all  three  contracts, 
may  be  obtained  on  or  almut  May  1,  upon 
the  deiK>sit  of  $25.  by  a<ldressing  (lannett. 
Seelye  .and  Fleming.  Consulting  Kiigineers, 
204  I»cust  St..  Harrisburg.  Pa.,  or  their 
Krie  Office.  507  Palace  Hardware  Bldg. 
OeiMisit  will  be  returne<l  upon  the  delivery 
of  the  plans  and  specifications  in  good 
condition. 

The  appropriation  for  this  work  is  $1,- 

000.000. 

THEOnORE  EICHHORN. 
Com  of  .Streets  and  Public  Improvements. 
FAri.,KXER  O.  I.Y.VCH.  City  Engineer. 
OAXXirTT,  SEEEYE  and  FEEMIXO, 
Consulting  Engineers. 

Harrisburg  and  Erie.  Pa. 


Bids:  May  7. 

Road  Work 

CKARK  COtTXTY  ROAH  DISTRICT  NO.  1 
Kittle  Rock,  Ari:. 

Notice  Is  hereby  given  that  sealed  bids 
will  be  received  at  the  office  of  the  State 
Highway  Department,  Little  Rock.  Ark., 
until  2  P.M..  May  the  7th,  1919.  and  will 
then  be  publicly  opened  and  read.  The 
work  contemplated  Is  the  building  of  93 
miles  of  gravelled  roads  radiating  from 
the  City  of  Arkadelphia.  Clark  County, 
Ark.,  together  with  culverts,  bridges,  etc. 

The  work  has  been  divided  Into  five  sec¬ 
tions,  ranging  in  length  from  ten  to  thirty 
miles.  Bids  will  be  compared  on  a  basis 
of  the  engineers’  estimates,  copies  of  which 
may  be  obtained  free  of  coat  from  the 
engineers  or  the  attorney  of  the  dl.strlct. 
IMans  and  specifications  are  on  file  at  the 
otficc  of  the  County  Clerk  In  Clark  County 
and  at  the  office  of  the  engineers  In  Little 
Rock,  and  may  there  he  s<>en.  Blue  prints 
of  alignment,  grades  and  bridges  compris¬ 
ing  fifty  sheets  may  be  obtained  from  the 
engineers  for  $10.  .'Specifications  may  be  i 
obtained  from  the  engineers  free  of  cost. 

Bids  must  be  accompanied  by  a  certified  I 
check  for  5^1  of  the  value  of  the  work  j 
bid  upon,  and  a  construction  bond  of  25 1 
will  be  required  of  the  successful  bidder. 

The  right  is  reser\’ed  to  reject  any  and 
all  bids. 

BOARD  OF  COMMISfllONERS. 

Clark  County  Road  District  No.  1 
.T  O.  CLARK.  President. 

W.  E.  BARKMAN,  Secretary. 

McMTLLAN  and  McMILLAN,  Att’srs. 

Arkadelphia.  .Arkansas. 

LttND  and  HII.L.  Engrs., 
lAttle  Rock.  .Arkansas 


OFFICIAL  PROPOSALS 

Bids;  .May  21 

Repaving 

Akron.  Ohio. 

Sealed  bids  or  propo.'ials  addressed  to  the 
Director  of  Public  Service,  and  endorsed. 
"Proposal  for  Repaving  Wi^st  Exchange 
Street,  from  Bowery  to  Maple  Street”  will 
be  received  at  the  office  of  the  Director. 
Delaware  Building,  Akron.  Ohio,  until  12 
o’clock  noon.  Central  Standard  time  (2 
o'clock  local  time)  of  Wednesday,  the  21st 
day  of  May,  1919,  and  at  that  time  ajrl 
place  will  be  publicl.v  opened  and  read. 

The  work  Includes : 

5,200  cu.yd.  excavation. 

1.000  lin.ft.  sandstone  curb. 

070  lln.ft.  granite  circular  ctirb. 

5,800  lin.ft.  curb  redressed  and  reset. 
14,100  sq. yd.  stone  block  or  vitrified  brick 
pavement. 

37,000  sq.ft,  artificial  .stone  walks. 

32  street  Inlets. 

700lin  ft.  12  in.  inlet  pipe. 

Each  proposal  must  be  accompanied  by 
certified  check  in  the  sum  of  five  hundred 
dollars  ($500). 

A  surety  liond  in  the  sum  fifty  (50rf  ) 
per  cent,  of  the  amount  of  the  contract 
will  be  required  of  the  succe.ssful  bidder. 

I’l.ans  and  specific.atlons  on  file  in  the 
office  of  the  Chief  Engineer  or  can  be  ob¬ 
tained  upon  deposit  of  five  dolbars  ($5). 
which  deposit  will  be  returned  If  plans 
are  returned  in  good  condition  within  ten 
days  after  the  taking  of  bids. 

The  right  Is  reserved  to  reject  any  or 
all  bids. 

H  S  MORSE, 
Director  of  Public  Service. 

E.  A.  ZEISIXIFT, 
Chief  Engineer. 


Bids;  May  19. 

Paving 

'  Akron.  Ohio. 

Sealed  bids  or  proposals  addressed  to  the 
Director  of  Public  Service,  and  endorsed. 
"Proposal  for  paving  East  Avenue  from 
Wooster  Avenue  to  Mr.ple  Street.”  will  be 
received  at  the  office  of  the  Director,  Dela¬ 
ware  Building.  Akron.  Ohio,  until  12  o’c'oi'k 
noon.  Central  Standard  time  (2  o’clock 
local  time)  of  Monday,  the  19th  day  of 
May,  1919.  and  at  that  time  and  place 
will  be  publicly  opened  and  read. 

'The  work  includes ; 

9.800  cu.yd.  of  excavation. 

8  900  lin.ft.  sandstone  curb. 

1.100  lln.ft.  granite  circle  curb. 

1 5.250  sq. yd.  brick,,  asphalt  or  asphaHilc 
concrete  pavement. 

1,750  sq.yd.  hillside  brick  tmvement. 

53.000  sq.ft,  artificial  stone  walks. 

51  street  Inlets. 

1.400  lln.ft.  12  In.  Inlet  pipe. 

Each  proposal  must  be  accomiianled  by 
a  certified  check  In  the  sum  of  five  hundred 
dollars  ($500). 

A  surety  bond  In  the  sum  of  fifty  (50c;  ) 
per  cent,  of  the  amount  of  the  contract 
will  be  required  of  the  successful  bidder. 

Plans  and  specifications  on  file  in  the 
office  of  the  Thief  Engineer  or  can  be  ob¬ 
tained  upon  deposit  of  five  dollars  ($5), 
which  deposit  will  be  returned  If  plans 
are  returned  In  good  condition  within  ten 
days  after  the  taking  of  bids. 

The  right  is  reserved  to  reject  any  or 
all  bids. 

H.  S.  MORSE. 
Director  of  Public  Service. 

E.  A.  ZEISLOFT. 
fTilef  Engineer. 


OFFICIAL  PROPOSA1..S 


Bids;  May  7. 

Road  Reconstruction 

Burlingi.  ..  \  j 

I  Notice  is  hereby  given  lliut 
will  be  received  by  the  Boanl  m  Ch.is,.,^ 
Freeholders  of  Burlington  (’oiiniy  v  j ' 
for  the  reconstruction  of  iti,  < 
County  line,  Marlton-Medford  lti..,.i  q„, 

townships  of  Evesham  and 
County  of  Burlington,  with  a  .-<11.1 1 
surface  upon  a  macadam  foiinii.e  ,.j,. 

timated  amount  of  surface  iiav.  i,,.  . 

quired  Is  75,000  aci  yd.,  and  op.  n,  .| 
read  in  public  at  tlie  Court  Iluus,  „.i 
Wedne.sday.  May  7,  1919,  at  1 1  lin  \  m 
SpiKtiflcations  and  forms  of  tad.  loatra.t 
and  bond  for  the  proixised  work  pr.  |,ar,,| 
by  James  I>}gan,  County  i;ngiii, 
.approved  by  the  State  Highway  C.iitiin;-- 
sion,  have  been  filed  in  the  olliee  of  .^.,  .1 
engineer  at  No.  11  Main  St  ,  .Mi.  ||„  |y 
X.  J..  and  of  said  State  Highway  Comm> 
sion,  Trenton.  X.  J..  and  may  l.e  insp,...',.,i 
by  prospictive  bidders  during  Ipiisin.-ss 
hours.  Bidders  will  be  furnistied  wiMi  a 
copy  of  the  specifications  by  the  .  iigiiK.,.r 
on  proper  notice  tind  payment  of  e..  t  of 
preparation.  Bids  must  be  made  op  t',,. 
standard  proposal  forms  in  the  nianr.r 
designated  therein  and  r<vpiired  in  tli.. 
sitecificatlons.  must  be  enclosed  in  s.  ale.l 
etivelopes.  bearing  the  name  and  addr.'.-? 
of  bidder  ,and  the  name  of  road  on  tlie 
otuside.  addressed  to  Harry  Haw  kins.  .Ir , 
Clerk  of  the  Board  of  Chosen  Kri'elioiil,  rs 
and  mu.st  be  accomitanied  by  a  cert  iti.aif 
from  a  surety  company  to  fiirni.sit  l.cmd 
and  a  certified  check  for  not  les.s  tii.-m 
$1000.  and  bo  delivered  at  the  place  and 
on  the  hour  above  named.  The  stanikird 

proposal  forms  are  attached  to  the  . . - 

fleations.  copies  of  which  will  he  ftirnisfie.l 
o’l  applic.atlon  to  engineer. 

By  order  of  the  Board  of  Chosen  Kr.-.  - 
holders. 

HARRY  HAWKINS  .11: 

Clerl. 


Bids:  May  9. 

Steel  Improvement 

OFFICE  OF 

THE  DIRECTOR  OF  PITBI.IC  WOllKS 
Norfolk.  Va 

Sealed  proposals  will  he  received  at  the 
offiee  of  the  City  Manager  until  12  o'eloek 
noon  on  the  9th  day  of  May,  191 9. for  hnprov 
ing  with  sheet  asiihalt  certain  .streets  des  g- 
n.ated  as  Class  A.  aggregating  27,000  su  yd 
and  certain  other  streets  de.»ignal<’d  Class 
B,  aggregating  17.000  stpyd.  including  in¬ 
cidental  work.  In  the  City  of  Norfolk,  Vir¬ 
ginia.  at  which  time  and  place  the  satn.' 
will  he  publicly  opened. 

A  schedule  of  the  work,  specifications 
and  proposal  blanks  can  he  had  at  tin. 
Office  of  Director  of  Public  Works  RiOs 
made  on  said  proposal  blanks  must  he 
sealed  and  addre.ssed  to  Mr.  Chas  K. 
Ashhurner.  City  Manager,  marked,  "rav¬ 
ing  Proposal.  May  9,  1919.” 

A  certified  check  on  some  local  h-ank 
in  the  sum  of  three  thousand  ($3000)  dni- 
lar.s,  payable  to  B  (7ray  Tunstalt.  City 
Treasurer,  or  a  bidder’s  bond  from  well 
recognized  surety  company  must  accom¬ 
pany  each  bid  under  the  conditions  ex¬ 
pressed  In  the  proposal. 

The  right  to  reject  any  or  all  hitis  is 
especially  reserved  or  the  right  to  award 
by  classes  or  In  part. 

CHAS.  E.  ASHBBRNKR 
City  Manager 

WALTER  H.  TAYIA1R.  3rd. 

Director  Public  Works 
April  17.  1919. 
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OFFICIAL  PROPOSALS 


Santa  Fe  Trail  Road  Work 


Project  No.  15 


SKCTION  A 

1.  Nnticp  is  hert'iiy  Biven  that  sealed 
(iroposals  for  the  construction  of  Federal 
All!  road  work  in  Medford.  Sait  Creek  and 
•  iraid  Townships.  Heno  County.  State  of 
Kaiisa  \  said  road  work  known  as  the 
Nrw  .s:anta  F6  Trail  Hoad.  Section  A, 
I'roact  No.  15.  will  be  received  at  the 

of  the  County  Clerk  at  Hutchinson. 
Kan.-^^as.  until  12  o'clock  M..  Monday,  May 
12  IttlO,  and  then  pul)licly  opened. 

2.  The  proposed  work  is  located  on  llio 
palilic  hiBhway  in  the  county  and  tovti- 
ships  b  fore  mentioned.  Said  proposed  im¬ 
provement  includes  ttie  construction  of  no 
18  ft.  wide  monolithic  brick  road  with  st.\ 
ft.  wide  earth  shoulders,  tosetlier  with  al’ 
work  involved  and  Indicated  by  the  plrn^ 
:ind  rpei'ifleations  therewith.  boBinnlnR  at 
St.ntioa  0  plus  00.  which  is  a  point  on  'he 
Reno  and  Rice  county  line  and  extend. iiB 
in  an  tasterly  direction  for  a  distance  of 
38.200  ft.,  of  which  37.454  ft.  are  to  be 
improved. 

The  point  of  beginnlnfi  is  approximately 
4  mites  by  road  from  the  A.  T.  &  S.  F. 
railroad  passenger  depot  at  Sterling.  Kan- 

.‘tfation  No.  382  plus  00  is  approximately 
}  mile  from  the  A.  T.  &  S.  F.  railroad 
siding  at  Nickerson.  Kansas. 

.station  No.  382  plus  00  is  approximately 
1  mile  from  the  Mo.  I’ac.  railroad  siding 
at  Nickerson.  Kansas. 

3.  Detailed  Information  of  the  work  to 
t)p  done  may  be  had  by  an  examination 
of  the  plans  and  specifications  on  file  In 
the  office  of  the  County  Clerk. 

4.  The  Board  of  Commissioners  reserves 
the  right  to  reject  any  and  all  proposals 
at'd  to  waive  technicalities. 

Tty  ord.T  of  the  Board  of  County  Com- 


Apiil  in,  1919. 


KANSAS  HIGHWAY  COMMISSION 

Hutchinson,  Kansas 

The  point  of  beginning  is  api)roxiinately 
I  mile  by  road  from  the  A.  T.  &  S.  F. 
railroad  passenger  de|>ot  at  Nickerson.  Kan-  , 
sas. 

Station  No  432  pins  51  1  Is  aifiiroxi- 
mately  1  mile  from  the  Missouri  I’acific 
railroad  siding  at  Nickerson.  Kansas. 

Station  No.  721  plus  93.6  Is  approxi¬ 
mately  IJ  miles  from  the  A.  T.  &  .S.  F.  and 
M.  IV  railroad  siding  at  Y.nggy.  K.ansas. 

3.  Detailed  information  of  the  work  to 

be  done  m.ay  be  bail  by  an  examination 
of  the  plans  and  specifications  on  file  in  j 
the  otiice  of  the  County  Clerk.  | 

4.  Tile  Board  of  Commissioners  reserves  | 

the  right  to  reject  any  and  all  proposals  | 
and  to  waive  technicalities.  j 

Dy  Order  of  the  Board  of  County  Com-  1 
missioners. 

CHAS.  H  STKW.XRT.  , 
April  10,  1919.  County  Clerk.  I 


CHAS.  H.  STEWART. 

County  Clerk. 


Project  No.  15 

SECTION  B 

1.  Notice  is  hereby  given  that  sealed 

tirniKi'-ats  for  the  construction  of  Federal 
.till  road  work  in  Grant  Township,  Rene 
County,  State  of  Kansas,  said  road  work 
known  as  the  New  Santa  Ff  Trail  Road. 
Section  B.  Project  No.  15,  will  be  received 
at  the  office  of  the  County  Clerk  at  Hut¬ 
chinson,  Kan.aas.  until  12  o’clock  M..  Mon¬ 
day  May  12,  1919.  and  then  publicly 

oiK-ned 

2.  The  proposed  work  Is  located  on  the 
piihlic  highw’ay  In  the  county  and  town¬ 
ship  before  mentioned.  Said  proposed  Im¬ 
provement  Includes  the  construction  of  an 
18  ft.  wide  monolithic  brick  road  with  six 
ff  wide  earth  shoulders,  together  with  all 
work  involved  and  indicated  by  the  plans 
and  specifications  therewith,  beginniing  at 
Station  432  plus  Kl.l.  a  point  at  the  east 
corporate  limits  of  the  city  of  Nickerson. 
Kansas,  and  extending  in  an  easterly  and 
southerly  direction  for  a  distance  of  28,- 
812  2  ft.,  of  which  28,942.8  ft.  are  to  be 
improved. 


Proiect  No.  15 

SECTION  C 

1.  Notice  is  hereby  given  that  sealed  pro¬ 
posals  for  the  construction  of  F'ederal  Aid 
road  work  in  Reno  and  Grant  townships. 
Reno  County,  State  of  Kan.sas,  said  road 
work  known  as  the  New  S.anla  P'f  Trail 
Road,  .Section  C.  Project  No.  IR.  will  be 
received  .at  the  office  of  the  County  Clerk 
at  Hutchinson,  Kansas,  until  12  o’clock 
M,.  Monday.  May  12,  1919,  and  then  pub¬ 
licly  opened. 

2.  The  proposed  work  is  located  on  the 
public  highway  in  the  county  and  'own- 
ships  before  mentioned.  Said  proposed  im¬ 
provement  includes  the  construction  of  an 
18  ft.  wide  monolithic  brick  road  wiiTi  six 
ft.  wide  earth  shoulders,  together  with  all 
work  involved  and  Indicated  by  the  plans 
and  specifications  therewith,  beginning  at 
Station  721  plus  93.6.  a  point  In  the  center 
of  the  public  highway  at  the  end  of  Sec¬ 
tion  R,  and  extending  In  a  southerly  and 
easterly  direction,  for  a  distance  of  26.- 
383  4  ft.,  of  which  26.383.4  ft.  are  to  he 
Improved. 

The  point  of  beginning  Is  approximately 
H  miles  hy  road  from  the  A  T.  &  .S,  E. 
and  M.  P.  railroad  depot  at  Yaggy.  Kan¬ 
sas.  Station  No.  985  pins  77  Is  approxi- 
m.itely  1  mile  from  the  A.  T.  &  S,  F.  rail¬ 
road  siding  at  Hutchinson.  Kansas. 

3.  Detailed  information  of  the  work  to  be 
done  may  be  had  by  an  examination  of  the 
plans  and  specifications  on  file  In  the  office 
of  the  County  Clerk. 

4.  The  Board  of  Commissioners  reserves 
the  right  to  reect  any  and  all  proposals  and 
to  waive  technicalities. 

By  Order  of  the  Board  of  County  Com¬ 
missioners. 

CHAS.  H.  STEWART. 
April  10.  1919,  ,  County  Clerk. 

Project  No.  15 

SFVTION  D 

1.  Notice  is  hereby  given  that  sealed 
proposals  for  the  construction  of  concrete 
bridge  work  in  Medford  and  GYant  town¬ 
ships.  Reno  County.  State  of  Kansas,  said 
bridge  work  being  located  on  the  road 
known  as  the  New  Santa  F^  Trail  Road, 
Section  D,  Project  No.  16.  will  be  re¬ 
ceived  at  the  office  of  the  County  Clerk  at 
Hutchinson.  Kansas,  until  12  o’clock  M., 


Monday.  May  12.  1919.  and  then  ptiblicly 
opened. 

2.  The  proposed  work  is  located  on  I’n'- 
public  liigliway  in  the  county  before  men 
tinned.  Saiil  proposed  improvement  n 
cludi  s  the  con.sl riicl  ion  of  three  r«-inforo<  <1 
concrete  bridges,  together  witli  all  aoiK 
involved  and  indicated  by  the  i)lai>s  ae.d 
S|)eeifieatlons  therewith  ;  said  bridges  l)e- 
ing  herein  designated  as  Hriilge  .Station 
12  pins  7it.  Briiigt  Station  4S.'{  plus  50, 
Bridge  Station  679  ))lns  90  Bridge  Station 
12  plus  70  is  approximately  31  miles  by 
j  roaii  from  the  .\  T  Ac  S.  F.  and  .M  IV 
'  railroad  passenger  depot  at  Sterling.  Kan- 
\  sas.  Bridge  .Station  483  pins  5o  is  apitrox- 
I  imately  1  mile  from  the  railroad  siding 
'  at  Nickersoti.  K.ans.as.  Briilge  Station  67!* 

,  plus  90  is  approximately  2  miles  from  the 
I  railroad  siding  al  Yaggy.  Kansas. 

I  3  Detailed  information  of  the  work  to 
I  be  done  may  b<'  had  hy  an  examinatio.i 
I  of  tlie  I  Ians  and  specifictitions  on  file  in 
1  the  otfice  of  the  County  Clerk. 

4  The  Hoard  of  t'ommissloners  reserves 
the  right  to  reject  any  and  all  proiios.als 
and  to  waive  technicalities. 

By  4>rder  of  the  Board  of  County  Com¬ 
missioners. 

CHAS.  H  STEWART 
April  10,  1919  County  Cl.  rk 

I  Portland  Cement 

FEDKRAD  All)  PROJECT  No.  15 
I  Notice  is  hereby  given  that  sealed  pro¬ 
posals  will  be  received  at  the  otfice  of 
the  County  Clerk,  Hutehinson.  Kansas, 
until  n  A  M.,  Monday.  May  12.  191!'.  for 
i  the  Portland  cement  required  in  the  eon- 
;  sfruction  of  Federal  Aid  Project  .No  15, 
Reno  County,  Kansas. 

]  All  proposals  otherwise  submitted  may 
!  be  rejected  as  Irregular. 

The  Board  of  County  Commissioners  re- 
I  serves  the  right  to  reject  any  and  .all 
proposals 

I  Full  information  may  he  obtained  by 
writing  direct  to  Chas.  H.  Stewart.  County 
Clerk  or  W.  B.  Harris.  County  Engineer. 
Hulchin.son.  Kansas. 

By  Order  of  the  Board  of  County  Com¬ 
missioners. 

CHAS  H  STEWART. 
April  10.  1919.  Countv  Clerk. 

I  Vitrified  Brick 

I  FEDERAL  AID  PROJECT  NO.  15 

Notice  Is  hereby  given  that  seali-d  pro- 
!  posals  will  be  received  at  the  office  of 
the  County  Clerk.  Hutchinson.  Kansas. 

'  until  11  A  M..  Monday,  May  12.  1919.  for 
the  vitrified  paving  brick  required  In  the 
construction  of  Federal  Aid  Project  No. 
15.  Reno  County,  Kansas. 

All  proposals  otherwise  submitted  may 
be  rejected  as  Im'gular. 

The  Board  of  County  <''ommi.ssioners  re¬ 
serve  the  right  to  reect  any  and  all  pio- 
!  posals. 

Full  Information  may  be  obtained  by 
]  writing  direct  to  Cha.s.  H.  Stewart,  County 
I  Clerk,  or  W.  B.  Harris.  County  Engineer. 
Hutchincon.  Kansas. 

j  By  Order  of  the  Board  of  County  Com- 
mlKsioners. 

1  CHAS.  H.  STEWART. 

*  April  10.  1919.  County  Clerk, 
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Bids:  May  6. 

Paving 

Edgerton,  Ohio. 

1.  Sealed  bids  for  the  paving  of  Michigan 
Avenue  from  the  N.  Line  of  Hull  St.  to  the 
S.  Line  of  Sargent  St.  (except  between  the 
interesections  of  Indiana  St  and  Vine  St.)  ; 
Michigan  Avenue  and  Clarksville  Hoad 
from  the  S.  Line  of  Sargent  St.  to  the  S. 
Corporation  Line ;  Hicksville  Road  from 
the  S.  Line  of  Clarksville  Road  to  the  S. 
Corporation  Line,  in  the  village  of  Edger- 
ton,  Ohio,  in  accordance  with  the  plans 
and  speciflcations  on  file  with  the  Village 
Clerk,  will  be  received  by  said  Clerk,  until 
12  o’clock  noon,  on  Tuesday.  May  6.  1919, 
and  thereupon  publicly  opened  and  read. 

2.  Bids  shall  state  the  prices  for  mate¬ 
rials  and  labor,  on  the  blanks  provided 
therefor;  shall  be  enclosed  in  a  sealed 
envelope  marked.  "Bid  for  Pavement.”  and 
addressed  to  the  Village  Clerk. 

3.  Earh  bid  shall  contain  the  full  name 
of  every  person  or  company  interested  in 
it,  and  shall  be  accompanied  by  a  certified 
check  on  a  solvent  back,  payable  to  the 
Village  Clerk,  in  the  sum  of  $2000,  as  a 
guarantee  that,  if  the  bid  is  accepted,  a 
contract  and  an  approved  bond  equal  to 
the  bid  to  secure  the  performance  of  the 
contract,  will  he  entered  into  within  10  days 
from  the  date  of  notice  of  award  of  contract. 

4.  h!ach  bid  for  block  pavement  shall  be 
accompanied  by  6  sample  blocks,  labelled 
with  the  name  of  the  block,  manufacturer 
and  bidder.  Each  bid  for  bituminous  pave¬ 
ment  shall  be  acompanied  by  a  sample  of 
the  bituminous  cement,  labelled  with  the 
name  of  the  bitumen,  manufacturer  and 
bidder. 


6.  The  Council  reserves  the  right  to  re¬ 
ject  any  and  all  bids.  By  order  of  the 
Village  Council  of  Kdgerton,  Ohio. 

April  8.  1919. 

GEORC.E  CHAM  PE.  Civ.  Engr., 


Toledo.  O. 

E.  M.  GABRIEL.  Clerk 
PRELIMINARY  ESTIMATE 

1.  Grading  .  6,850  cu.yds. 

2.  27  Inch  Pipe  Sewer .  100  lin.ft. 

3  15  inch  Pipe  Sewer .  1.350  lin.ft. 

4.  12  Inch  Pipe  Sewer .  745  lin  ft. 

5.  10  Inch  Pipe  Sewer .  990  lin.ft. 

6  Manholes  .  10 

7.  Catch  Basins  .  20 

8  Circular  Curb  .  470  lin.ft. 

9.  Straight  Curb  .  5,310  lin  ft. 

10.  Pavement  . 14.391  sq  yds. 

11.  Cost  of  Construction ...  .55,430  Dollars 


Bids;  May  6. 

Paving,  Bridging,  Grading,  Etc. 

Dallas.  Tex. 

Notice  Is  hereby  given  that  sealed  pro¬ 
posals  will  be  received  by  Chas.  E.  Gross. 
County  Auditor  for  Dallas  County  at  Dal¬ 
las.  Tex.,  up  to  ten  o’clock  A.M.,  Monday. 
May  6,  1919,  for  the  construction  of  a  con¬ 
crete  pavement,  including  concrete  bridg¬ 
ing.  grading,  etc.,  on  the  Dallas-Pt.  Worth 
Road,  between  the  City  of  Dallas  and  the 
Dallas-Tarrant  County  line. 

Approximate  quantities  are  as  follows; 

Concrete  pavement  . 106. 000  sq  yd. 

Concrete  bridging  .  1,300  cu.yd. 

Steel  reinforcement  ...  210.000  pounds 

Grading  .  70.000  cu.yd. 

A  certified  check  In  the  sum  of  $10,000 
made  payable  to  Cecil  L.  Simpson.  County 
I  udge,  shall  accompany  each  proposal.  Dal¬ 
las  County  reserves  the  right  to  reject  any 
».r  all  bids.  Plans  on  file  with  the  State 
Highway  Department  at  Austin.  Texas, 
also  with  J.  P.  Witt.  County  Engineer  for 
Dallas  County  at  Dallas.  Texas. 

CHAS.  E.  GROSS. 

County  Auditor. 


Bids;  April  28 

Paving 

Elmira  Heights,  N.  Y. 

Sealed  proposals  will  be  received  by 
Norvan  Shook  Clerk  of  the  Village  of  El¬ 
mira  Heights,  N.  Y.,  for  the  construction 
approximately  of 

10,500  sq.yd.  Vitrified  shale  lxrk:k  piitch 
filled  pavement. 

3,076  lin.ft.  straight  concrete  curb  with 
protection  bar. 

380  lin.ft.  curved  concrete  curb  with 
protection  bar. 

700  lin.ft.  5"  medina  headers, 
on  14th  St.  in  said  Village  until  10  A.M. 
on  the  27th  day  of  April,  1919.  at  which 
time  they  will  be  publicly  opened  and  read 
in  the  Office  of  the  Board  of  Trustees,  V'il- 
lage  Hall.  Elmira  Heights.  N.  Y. 

Plans  and  Specifications  for  the  proposed 
work  will  be  on  exhibition  at  the  said  office 
after  April  16th.  1919. 

A  certified  check  of  ($2000.00)  Two 
Thousand  ("lollars  made  payable  to  the  Vil¬ 
lage  Treasurer  of  Elmira  Heights  must  ac¬ 
company  all  bids. 

The  Village  Board  reserves  the  right 
to  reject  any  or  all  bids. 

Village  Clerk. 

NORVAN  SHOOK. 

SILAS  M.  HAIGHT. 

Village  Engineer. 


PROPOSALS  FOR  the  purchase  of  lo¬ 
comotives.  dump  and  flat  cars  offered  for 
sale  by  The  I’anama  Canal. — Sealed  pro- 
|K)aals  will  be  received  at  the  office  of  the 
General  Purchasing  Officer,  The  Panama 
Canal.  Washington.  D.  C.,  until  10.30 
o’clock  a.m.,  June  2.  1919.  at  which  time 
they  will  be  opened  In  public,  for  purchas¬ 
ing'  the  above-mentioned  material.  Blanks 
and  information  relating  to  this  Circular 
(  1273)  may  be  obtained  from  this  office 
or  the  offices  of  the  assistant  purchasing 
agents.  24  State  Street.  New  York  City  ; 
606  Common  Street.  New  Orleans.  I,a.  ; 
and  Fort  Mason.  San  Francisco,  Calif.  ; 
also  from  the  I’nited  States  engineer  of¬ 
fices  in  the  principal  cities  throughout  the 
I’nited  States. — A.  L.  Flint,  General  Pur¬ 
chasing  Ofllcer. 


Bids:  AprU  25. 

Highway  Work 

STATE  OF  MARYLAND 
STATE  ROADS  COMMISSION 
Sealed  proposals  for  building  one  section 
of  Stat  Highway,  as  follows; 

PRINCE  GEORGE  COUNTY, 
Contract  WB-Z: 

One  section  of  Baltlmore-Washlng- 
ton  Boulevard  between  Laurel  and 
Hyattsville.  0.5  miles  of  20  ft.  con¬ 
crete  shoulders  on  each  side  of  pres¬ 
ent  roadway. 

will  be  received  by  the  State  Roads  Com¬ 
mission.  at  its  offices.  601  Garrett  Building, 
Baltimore,  Md..  until  12  M.,  on  the  25th 
day  of  April,  1919,  at  which  time  and  place 
they  will  be  publicly  opened  and  read. 

Bids  must  be  made  upon  the  plan  pro¬ 
posal  form  which  with  Specifications  and 
plans,  will  be  furnished  b  ythe  Commission 
upon  application  and  cash  payment  of  $1, 
as  hereafter  no  charges  will  bo  permitted. 

No  bids  will  be  received  unless  accom¬ 
panied  by  a  certified  check  for  the  sum 
of  fice  hundred  ($500)  dollars,  payable  to 
the  State  Roads  Copnmisston. 

The  successful  bidder  will  be  required  to 
give  bond  And  comply  with  the  Acts  of 
the  General  Assembly  of  Maryland,  re¬ 
specting  contracts. 

The  Commission  reserves  the  right  to 
reject  smy  and  all  btda 

By  order  of  the  State  Roads  Commission 
this  9th  day  of  April,  1919. 

FRANK  K.  ZOUCK. 

Chairman. 

n.YDE  H.  WILSON.  Secretary. 


Bids;  May  6. 

Road  Work 

STATE  OF  MARYLAND 
STATE  ROADS  COMMISSI.  )N’ 

Sealed  proposals  for  building  ihe  foi. 
lowing : 

BALTIMORE  CITY.  CONTRACT 

One  section  of  Monroe  Sir*.  fro,n 
Eagle  Street  to  Mosher  Striit  for  a 
distance  of  1.18  miles.  Sheet  i«i)halt 
CAROLINE  COUNTY.  CONTRAC  r  ,  o-is 
One  section  of  State  Highway  h.  tween 
Grove  and  Bureau,  for  a  di>t.Tin..  of 
2.50  miles.  Concrete. 
MONTGOMERY  COUNTY,  CO.NTU.vrT 
M-17:  One  section  of  State  Highway 
through  Rockville,  for  a  distance  of 
1.76  miles.  Concrete, 
will  be  received  by  the  State  Road.s  Tom- 
mission,  at  its  offices,  601  Garrett  Building. 
Baltimore.  Maryland,  until  12  M  on  the 
6th  day  of  May.  1919.  at  which  tim-  and 
place  they  will  be  publicly  opened  and 
read. 

Bids  must  be  made  upon  the  hlanU  pro¬ 
posal  form  which,  with  specifications  a..d 
plans  will  be  furnished  by  the  rommission 
upon  application  and  cash  payment  of  Ji. 
as  hereafter  no  charges  will  be  permitted 

No  bids  will  be  received  unless  acoom- 
panied  by  a  certified  check  for  the  sun. 
of  five  hundred  ($500)  dollars,  payable  to 
the  State  Roads  Commission. 

The  successful  bidder  will  be  required 
to  give  bond,  and  comply  with  the  Act^ 
of  the  General  Assembly  of  Maryland,  re¬ 
specting  contracts. 

The  Commission  reserves  the  right  to  re¬ 
ject  any  and  all  bids. 

By  Order  of  the  State  Roads  Commission 
this  2l8t  day  of  April.  1919. 

FRANK  H.  ZOUCK.  Chairman. 
CLYDE  H.  WILSON,  Secretary 


:  Bids:  May  12. 

Road  Reconstruction 

Salem,  N  .1 

Notice  is  hereby  given  that  sealed  bids 
■will  be  received  by  the  Road  Committee  of 
the  Board  of  Chosen  Freeholders  of  the 
County  of  Salem  for  the  reconstruction  of 
;  Penn  Grove-Pennsville  Road.  Second  .Sec- 
I  tion.  in  the  townships  of  Upper  Penns 
I  Neck  and  Ixtwer  Penns  Neck,  in  the  Coiin- 
I  ty  of  Salem,  with  a  concrete  surface ;  es- 
1  timated  amount  of  surface  pavement  re- 
I  quired  is  10,400  sq.yd.,  and  opened  and 
read  In  public  at  the  Court  House  in 
Salem.  N.  J.,  on  May  12.  1919,  at  11  A  M 

Drawings,  specifications  and  forms  of 
bid.  contract  and  bond  for  the  propo.sed 
I  work,  prepared  by  H.  B.  Keashey.  County 
Engineer,  and  may  be  inspected  by  pros¬ 
pective  bidders  during  business  hours.  Bid¬ 
ders  will  be  furnished  ■with  a  copy  of  the 
specifications  and  blue  prints  of  the  draw¬ 
ings  by  the  engineer  on  proper  notice  and 
payment  of  cost  of  preparation.  Bids  m)ist 
be  made  on  the  standard  proposal  forms 
in  the  manner  designated  therein  and  re¬ 
quired  by  the  specifications,  must  be  en- 
clo.sed  in  sealed  envelopes,  bearing  the 
name  and  address  of  bidder  and  name  of 
road  on  the  outside,  addressed  to  the  Road 
Committee  of  the  Board  of  Chosen  Free¬ 
holders  of  the  County  of  Salem  and  must 
be  accompanied  by  a  certified  check  for  not 
leas  than  $1000  and  be  delivered  at  the 
place  and  on  the  hour  above  named  The 
standard  proposal  form  Is  attached  to  the 
specifications,  copies  of  which  will  be  fur¬ 
nished  on  application  to  engineer. 

By  Order  of  the  Board  of  CTiosen  Free¬ 
holders  of  the  County  of  Salem. 

I.  c.  smastirt. 

rie  k 
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Bids:  May  14- 

Road  Construction 

Atlantic  City,  N.  J. 

Notice  is  hereby  given  that  sealed  bids 
will  be  received  by  The  Board  of  Chosen 
freeholders  of  Atlantic  County,  N.  J.,  at 
Freeholiiers  Meeting  Koom.  523  &  524 

Guarantee  Trust  Bldg..  Atlantic  City,  N. 
J  at  11  A  M.  on  May  14th,  for  the  recon¬ 
struction  of  two  sections  of  Mays  L,anding- 
rieasantville  Koad  in  the  Townships  of 
Hamilton  and  Kgg  Harbor  in  the  County 
of  Atlantic  and  State  of  New  Jersey  with 
a  bituminous  concrete  surface  upon  a  con¬ 
crete  foundation  ;  estimated  amount  of  sur¬ 
face  pavement  required  is  44.249.1  square 
yard.s,  of  foundation  44,249.1  square  yards; 
and  oiiened  and  read  in  public  at  the  afore- 
aaid  time  and  place. 

Drawings,  specifications  and  forms  of 
bid.  contract  and  bond  for  the  proposed 
work,  prepared  by  A.  H.  Nelson,  Counly 
Engineer,  and  approved  by  the  State  High¬ 
way  t'ommission.  have  been  filed  in  the 
office  of  the  said  engineer  af  Atlantic  City, 
N  ,I  .  and  of  said  State  Highway  Commis- 
fion.  Trenton.  N.  J..  and  may  be  inspected 
be  pro.spective  bidders  during  business 
hour.c.  Bidders  wilt  be  furnished  with  a 
ropy  of  the  specifications  and  blue  prints 
of  the  drawings  by  the  engineer  on  proper 
notice  and  payment  of  eost  of  preparation. 
Bids  must  be  made  on  the  standard  pro¬ 
posed  forms  in  the  manner  clesignated 
therein  and  required  by  tlie  specifications, 
must  be  enclosed  in  .sealed  envelopes,  bar¬ 
ing  til  name  and  address  of  bidder  and 
name  of  road  on  the  outside,  adderssed  to 
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The  Board  of  Chosen  Freeholders  of  At¬ 
lantic  County,  N.  J.,  and  must  be  accom¬ 
panied  by  the  name  and  certificate  of  pro¬ 
posed  surety  and  a  certified  check  for  not 
less  than  $1000.00  and  be  delivered  at  the 
place  and  on  the  hour  above  named.  The 
standard  proposal  form  is  attached  to  the 
specifications,  copies  of  which  will  be  fur¬ 
nished  on  application  to  engineer. 

By  order  of  The  Board  of  Chosen  Free¬ 
holders,  Atlantic  County,  N.  J. 

F.  W.  WILLETTS, 
Clerk. 


Bids:  May  14. 

Highway  Work 

STATE  OF  NEW  JERSEY 
STATE  HIGHWAY  CO.MMISSION 
TRENTON 

Notice  is  hereby  given  that  sealed  bids 
will  be  received  by  the  State  Highway  Com¬ 
mission  of  New  Jersey,  for  the  improve¬ 
ment  of  the  following : 

State  Highway  Route  No.  4,  Section  lA. 
Concrete  Surface,  estimated  1400  square 
yards.  Monmouth  County. 

State  Highway  Route  No.  3,  Da  Costa- 
Hammonton  Section.  Concrete  .Surface,  es¬ 
timated  46,658  -square  yards.  Atlantic 
t'ounty. 

Bids  will  be  opened  and  read  in  publie 
at  the  offii  e  of  the  State  Highway  Commis¬ 
sion,  Broad  Street  Bank  Building,  Tren¬ 
ton.  N.  J..  on  Wednesday,  May  14,  1919, 
at  10:30  A.M. 


OFFICIAL  PROPOSALS 


Drawings,  spt-cifications  and  form  of  bid. 
contract  an<l  bond,  for  the  proposed  work 
are  on  file  in  the  office  of  the  said  Depart¬ 
ment  at  Trenton,  N.  J..  and  in  the  office  of 
J.  A.  Williams.  Division  Engineer,  503 
.Market  Street,  Camden.  N.  J.,  and  may  be 
inspe»ted  by,  or  furnished  on  deposit  of 
Ten  Dollars  ($10)  to  prospe<-tive  bidders 
Bids  n>u8t  be  made  on  the  standard  pro- 
tmsal  forms  in  the  manner  designattsi 
therein,  and  as  required  by  the  specifica¬ 
tions,  same  to  be  enclo.scd  in  sealed  en¬ 
velopes,  bearing  the  name  and  address  of 
bidder  and  name  of  the  road  on  the  out¬ 
side,  addresse<l  to  State  Highway  Commis¬ 
sion,  Broad  Street  Bank  Bldg.,  Trenton, 
N.  J.,  and  must  be  accompanied  by  a  cer¬ 
tified  check  for  not  leas  than  ten  per  cent. 
(10%)  of  the  amount  of  the  bid.  and  he 
delivered  at  the  above  place  on  or  before 
the  hour  named.  Copies  of  standard  pro¬ 
posal  form  will  be  furnished  on  application. 

Each  bidder  must  accompany  his  bid 
with  a  certificate  from  a  surety  company, 
duty  authorized  to  do  business  in  this  State, 
stating  that  such  surety  <ompany  will  pro¬ 
vide  said  bidder  with  a  bond  in  such  siim 
as  is  required  in.  and  in  accordance  with 
the  provisions  of  said  specifications,  con¬ 
ditioned  for  the  faithful  performance  of 
the  provisions  of  the  contract  and  specifi¬ 
cations. 

By  order  of  the  State  Highway  Com¬ 
mission. 

A.  LEE  GROVER, 

Chief  Clerk. 


1 


. . . . . 


Put  Public  Buying  on  an 
Efficiency  Basis 


fit 


Now,  more  than  ever  before,  it  is  important  that  those  having  contracts  to  let,  whether  for  | 
new  work  or  the  furnishing  of  machinery  or  supplies,  should  consider  the  best  methods  of  | 
securing  extensive  competition  and  low  bids.  | 


Thousands  of  reliable  contractors  and  manufacturers 
constantly  seek  opportunities  to  bid  on  contracts  for 
public  work  or  supplies.  They  compete  for  it.  That  keeps 
public  expenditures  down.  It  makes  the  taxpayers’  money 
go  farther.  It  puts  public  buying  on  an  efficient  basis. 
It  makes  local  bidders  figure  more  closely. 


worth-while  contractor  and  manufacturer  who  wants  to 
figure  on  public  contracts  reads  Engineering  News-Record. 
No  guessing.  No  uncertainty.  Engineering  News-Record, 
with  its  circulation  of  33,000  copies  weekly,  reaches 
practically  all  the  men  who  would  be  interested  in  adver¬ 
tised  contracts. 


I 

I 


These  contractors  and  manufacturers  naturally  seek  news 
of  contracts  where  it  is  most  plentiful.  They  read 

ENGINEERING  NEWS-RECORD 

A  ComolUattoH  of  Bnoitteerint  Neua,  Sngineerlne  Record  and  the  Conlracur 

the  best  knowm  and  most  widely  read  papers  used  for 
the  advertising  of  contracts  to  be  tet.  Practically  every 


Proposal  Advertising  Rate.  $3.60  an  inch  an 
issue.  (About  10  cents  per  thousand  circulation.) 

As  a  government,  state  or  municipal  engineer,  or  public 
official  you  should  use  this  means  of  giving  your  taxpayers 
the  biggest  value  for  their  money.  Advertise  your  con¬ 
tracts  in  the  Ne%vs-Record — the  one  nationally  recognized 
medium  for  this  class  of  advertising. 


Look  at  the  Proposals  in  this  issue  and  see  how  other  communities  use  it. 

00«3 
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iiids :  May  20. 

Dam  Construction 

Stamford.  Texas. 

Sealed  bids  will  be  reeeived  by  the  Mayor 
ami  Hoard  of  Oommi.s»ion<TS  of  the  City  of 
Stamford,  Texas,  until  noon  .May  2it.  1919, 
and  then  publlely  opened  and  read,  for 
furnishing  all  equipment  .tools,  labor,  mate- 
rial.'»,  etc.,  neees.sary  for  eonstru<ting  the 
following : 

A  dam  across  the  Clear  Fork  of  the 
Braezs  Kiver.  The  dam  contemplated  con¬ 
tains  approximately  nine  thousand  cubic 
yards  of  rubble  and  concrete  ma.sonry, 
seventy  thousand  cubic  yanls  earthworth 
and  minor  item's.  A  concrete  pipe  line  from 
river  to  pumping  st.ation  (about  twelve 
mil'-s),  a  cast  iron  pipe  line  from  pumping 
station  to  Stamford  (about  two  mites)  and 
two  earthen  reservoirs  along  the  pipe  line. 
I'lans  and  specifl<'ations  for  the  <lam  arc 
.separate.  an<l  cither  or  both  sets  will  be 
mailed  to  prospective  bidders  on  receipt  of 
$2.'. 00  for  each  set.  which  will  be  returned 
only  upon  their  return  in  good  order  within 
two  weeks  after  opening  hid.s.  Bids  will 
he  considered  on  all  or  a  part.  The  right 
is  reserveil  to  reject  .any  and  all  bids  and 
to  waive  informalities. 

A  rertlfled  che<'k  covering  four  per  cent, 
of  the  work  bid  on  must  accompany  each 
bid  and  be  made  payable  to  R.  I,.  I’enlck. 
Mayor  of  Stamford.  Texas,  as  an  eyidence 
of  good  faith. 

R  T,.  PENICK.  Mayor. 

Stmaford.  Texas. 

Bids-  May  6. 

Grading  and  Paving 

Omaha.  Xeh, 

Sealed  proposals  to  be  received  by  City 
Clerk  of  Omaha,  up  to  nine  o’clock  on 
Tuesday.  May  6,  for  grading  and  repaving 
within  District  Xo.  1721.  including  1.10.000 
cu.yd  grading  and  20.000  sq.yd.  of  paving. 
.Approximate  private  grading  work  In  con¬ 
nection  with  the  above.  200.000  cu.yd.  Orad- 
ing  and  paving  contracts  may  be  let 
separately. 

Plans  and  specifications  on  file  with  John 
A.  Bruce.  City  Engineer.  Chicago  office  of 
Engineering  News-Record.  Work  to  he 
commenced  about  October  1  ;  time  limit 
for  grading  within  district,  four  months. 

Certified  check,  five  per  cent,  of  total 
hid. 

.JOHN  A  BRT^CE. 

Omaha,  April  17,  1919.  City  Engineer 


Bids:  May  8. 


Paving 


’  Milan,  Mich. 

1.  Sealed  bids  for  the  paving  of  Wabash 
St.  from  the  South  End  of  the  Bridge  over 
I  the  Saline  River  to  the  South  Corporation 
I  Line,  in  the  Village  of  Milan.  Mich.,  in  ac¬ 
cordance  with  the  plans  and  specifications 
on  file  with  the  Village  Clerk,  will  be  re¬ 
ceived  by  said  t’lerk.  until  1  :30  o’clock  P.M. 
on  Thursday.  May  8th.  1919.  and  thereupon 
publicly  opened  and  read. 

2  Bids  shall  state  the  prices  in  word 
and  figures,  on  the  blanks  provided  there¬ 
for.  shall  be  enclosed  in  a  sealed  envelope 
marked  "Bid  for  I’.'ivemenf’  and  addressed 
to  the  Village  Clerk. 

3  Each  hid  shall  contain  the  full  name 
of  every  person  or  company  interested  in  it 
and  .shall  he  accompanied  by  a  certified 
Check  on  a  solvent  bank,  payable  to  the 
Village  Clerk,  in  the  sum  of  lOOn  Dollars, 
as  a  guaranty  that,  if  the  bid  is  accepted. 

'  a  contract  and  an  .approved  bond  equal  to 
the  bid  to  secure  the  performance  of  the 
I  contract,  will  be  entered  into  within  ten 
>  (10)  days  from  the  date  of  notice  of  award 
I  of  contract 

4.  Each  bid  for  bituminous  pavement 
!  shall  be  accompanied  by  a  sample  of 
I  bituminous  cement,  labelled  with  the  name 
I  of  the  bitumen,  manufacturer  and  bidder. 

;  1  The  Cotincil  reserves  the  right  to  re¬ 

ject  any  and  all  bids. 

I  By  order  of  the  Village  Council  of  Milan. 
Mich..  April  14.  1919. 

OEORC.E  CHAMPE.  Civ.  Engr.. 

Toledo.  Ohio. 

JES.SE  BI’TTON.  Clerk 
PREI,IMINARY  ^  ESTIMATE 

1.  Grading  .  4.100  cu.yds. 

2.  10  inch  Pipe  Sewer .  220  lin.ft. 

3.  Manholes  .  4 

:  4.  Catch  Basins  .  12 

!  5.  Inlets  .  8 

I  fi.  Straight  Curb  .  4.724  lin.ft. 

I  7.  Circular  Curb  .  703  lin.ft. 

j  8.  4  inch  Drain  Tile .  1.427  lin.ft. 

I  9.  Pavement  .  8  448  sq  yds. 

10.  Cost  of  Construction ....  27,695  Dollars 


Bids:  May  6. 

Storm  Sewer 

Dearborn,  ,Mirh 

Sealed  propo.sals  will  bt  re<ei\e,i  ^t 
office  of  the  Village  Clerk,  Vill.iR,.  n-.n 
;  until  8:00  P.M.,  .May  6.  1919.  for  the  eon 
i  -struction  of  a  Storm  Watet  .v.  wer  hinir 
I  in  .Military,  Oarri.son,  Bce.-^on  an  1  .tii.hn- 
Streets. 

The  work  con.sists  of  approximately  as 
I  follows : 


1013 

lin.ft.  of  6'  3"  (’ircular 

1634 

”  ”  5'  9" 

9.')0 

"  ••  .I’  6” 

175 

•’  "  1'  0” 

930 

•'  "  4’  6" 

1237 

••  ••  4-  o» 

Plans 

and  speeiflciitions  are 

I  the  office  of  the  Village  Clerk,  Dearborn. 

I  Michigan,  and  copies  may  h.-  obtained  at 
'  the  office  of  ('larence  W.  Mubbell.  Consult! 

I  ing  Engineer.  2348  Penob.s.ot  Itldu-  ,  Ite- 
I  troit.  Michigan.  A  depo.sit  of  iiliiiio  nen 
I  dollars)  will  be  required  for  eai  h  set  <>( 
i  p'ans  and  specifications.  If  a  bid  is  seb- 
mitted  this  deposit  will  be  refiinde.l  ntion 
return  of  said  plans  and  speeifft  ntions  In 
good  order. 

I  All  bids  must  be  accompanieil  by  a  eer- 
'  tiffed  check  on  a  solvent  b.ink  for  seven 
I  thousand  dollars  ($7000.00).  .Ml  certifi¬ 
cate  accompany  rejected  proposals  will  be 
returned.  Shotild  .any  propo.sal  be  aerepted. 
1  the  party  or  parties  making  same  shad 
j  execute  a  contract  and  furnl.sh  the  re- 
I  quired  surety  bonds  satisfactory  to  Die 
■Village  of  Dearborn.wlthin  ten  d.iys  after 
receiving  notice;  or,  failing  .so  to  do.  the 
certificate  of  deposit  .shall  be  forfeited  tn 
the  said  Village  of  Dearborn. 

No  proposal  will  be  entertaineil  unless 
made  on  blanks  furni.shed  by  the  eonsiilt- 
Ing  engineer,  and  delivered  to  the  ViPage 
Clerk  on  or  before  8:00  P  M..  May  fi.  1919 

The  Village  reserves  the  right  to  reject 
any  or  all  bids. 

By  order  of  the  Village  Commission 
FRED  C.  REAMER. 

Village  Clerk. 


Bids:  April  28. 


Paving 


- I'r 

S.  S.  JOHNSON  &  BRO.  j  | 

312  Chestnut  St..  Harrisburg.  Pb.  I  I 

We  are  water  works  engineers.  “We  know  |  | 

how"  to  lay  water  pipe.  Estimates  fur-  |  r 
nishod  on  short  notice.  f  I 


BIDS  WANTED  j 

.*10000  yd.  Traction  Shovel  Work,  mostly  i 

overcasting.  | 

Or  will  rent  ehovel  I 

Empire  Engineering  Company.  Inc.  | 

Buffalo.  N.  Y.  | 

. . . 


WARNING 

Select  with  care  the  man  who  handles 

YOUR 

Contract  Bonds  and  Insurance 

Be  as  careful  as  you  would  be  in  selecting  your  at¬ 
torney  for  an  important  case  in  court.  Proper  repre¬ 
sentation  before  the  f'nderwriters  Is  vital  in  building 
your  credit  standing  with  the  Surety  Companies. 

You  will  find  in  this  respect  that 

SWART  SERVICE  REALLY  SERVES 

Try  me  oat  on  yoar  next  bond. 

HARMON  V.  SWART 

19  Liberty  Street.  New  York 


Elmira.  N  T. 

Sealed  propopala  for  grading,  curbing  and 
paving  the  below  named  streets  will  be 
received  by  the  undersigned  at  his  office 
In  the  City  Hall  until  11:80  o’clock  A.M.. 
April  28.  1919: 

Woodlawn  Ave..  2800  sq.yd. 

East  A  West  First  Street.  2400  sq  yd. 

Walnut  Street.  14,900  sq.yd. 

Plana  and  specifications  are  on  file  In 
the  City  Engineer’s  Office,  City  Hall,  where 
also  may  be  obtained  the  ’’proposal  sheets” 
which  must  be  used. 

Separate  certified  checks  are  required  as 
!  follows: 

Woodlawn  Ave.,  $1100;  E.  and  W  First 
Sts.,  $900;  Walnut  St..  $6200  payable  to 
the  order  of  the  Mayor  of  Elmira.  N  Y. 
and  must  accompany  the  bids.  They  will 
ho  returned  to  the  bidders  upon  execution 
of  the  contracts. 

The  envelopes  must  be  endorsed  "Pro¬ 
posals  for  Pavements.” 

The  Board  of  Public  Works  reserves  the 
right  to  reject  any  or  all  bids. 

LOUIS  C.  ANDREWS. 

Cltv  Clerk. 


M®'*’ 
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Hills:  .May  12. 

Paving 

CITY  OF  ONEONTA.  NEW  YORK. 

PEI’.VRTMENT  OF  PUBLIC  WORK. 

Seali'd  bids  or  proposals  will  bo  received 
by  till-  Board  of  PubUc  Works,  at  the  City 
Clerk  s  Office,  at  Oneonta,  New  York,  until 
8  r.M..  on  the  12th  day  of  May,  1919, 
for  the  Improvement  named  below,  at  which 
time  and  place  such  proposals  will  be 
publicly  opened  and  read. 

Pavinir  with  bituminous  macadam.  Maple 
Street  from  Main  Street  to  south  line  of 
Center  Strt'et ;  Maple  Street  from  south 
line  of  Center  Street  to  Normal  School 
Ground.s ;  Elm  Street  from  Main  Street  to 
Cedar  Street  and  Spruce  Street  from  Elm 
Street  to  Maple  Street,  together  with  such 
.sewer  constructions  as  Is  necessary  for  the  , 
pavii.s 

All  Bids  nust  be  made  on  the  regular  ^ 
printed  forms  furnished  for  that  purpose,  , 
and  all  prices  must  be  plainly  stated  in  , 
ink  both  In  wards  and  figures. 

Plans  and  speclflcatio^^  are  on  file  in  the  . 
City  Engineer’s  office  and  may  be  obtained  | 
for  the  price  of  five  dollars  ($5),  said  | 
five  dollars  wlU  not  be  refunded  upon 
return  of  the  plans,  but  will  be  retained 
by  the  City  of  Oneonta  as  a  par'  com- 
pen.sation  for  the  printing  of  the  sa-or!.  ' 

.\1I  bids  will  be  considered  i.ucrmi,!. 
which  do  not  contain  prices  set  opposite 
each  and  all  of  the  items  which  enter 
into  the  construction  of  the  particular  kind 
of  pavement  bid  upon,  and  which  are  called  i 
for  in  the  printed  forma  for  bids,  or  which  ; 
are  otherwise  not  in  conformity  with  this  ‘ 

notice. 

No  bid  shall  be  allowed  to  be  withdrawn 
for  any  reason  whatever,  after  it  has  been  , 
pre.sented  to  the  Board  of  Public  Works. 

No  bid  shall  be  accepted  from,  or  con¬ 
tract  awarded  to  any  person  who  is  in 
arrears  to  the  City  of  Onwnta  upon  debt 
or  contract,  or  who  is  in  default  as  surety 
or  otherwise,  upon  any  obligation  to  said 
city. 

.\11  bids  which,  in  thte  opinion  of  the 
Board  of  Public  Works,  are  unbalanced 
will  be  deemed  informal. 

Bidders  are  required  to  state  in  their 
bids  their  names  and  places  of  residence, 
and  the  names  of  all  persons  Interested 
with  them  in  said  bids.  Also  that  the  bid 
l.s  made  without  any  connection  with  any 
piTsons  making  another  bid  for  the  same 
contract,  and  that  the  bid  is  in  all  re¬ 
spects  fair  and  without  collusion  of  fraud. 

A  certified  check  in  an  amount  equal  to  at 
least  five  (5*;H  per  cent,  of  the  bid,  pay¬ 
able  to  the  Chamberlain  of  the  City  of 
Oneonta.  will  be  required  to  accompany 
each  bid.  All  such  deposits,  except  that 
of  the  bidder  whose  bid  shall  have  been 
accepted,  will  be  returned  to  the  person 
or  persons  making  the  same  within  three 
days  (3)  after  the  execution  of  the  con¬ 
tract.  If  the  bidder  whose  bid  shall  have 
been  accepted,  shall  |  refuse  or  neglect  to 
execute  the  contract  within  fifteen 
<l.i)  days  after  the  notice  that  it  has 
b-en  awarded  to  him  or  them,  the' amount 
of  the  deposit  made  by  him  or  them  will 
be  forfeited  to  and  retained  by  the  Citv  of 


Price,  13.60  an  inch — Copy  can  b* 
received  until  Wednesday,  10  a.m., 
for  issue  out  the  next  morning^ _ 

The  publication  of  an  ad¬ 
vertisement  on  this  page 
is  an  official  notice  that 
bids  are  wanted  from 
other  than  local  bidders. 

It  is  also  a  guarantee  that 
maximum  competition  is  in¬ 
vited  because  Engineering 
News- Record  is  the  one  nation¬ 
ally  recognized  medium  for 
Proposal  advertising.  Its 
Searchlight  Section  is  read 
each  week  by  nearly  every 
worth-while  contractor  in  this 
country  who  bids  on  public 
work  outside  his  own  city. 

OFFICIAL  PROPOSALS 

Oneonta  as  liquidated  damages  for  such 
neglect  or  refusal.  But  if  he  or  they 
shall  execute  the  contract  within  the  time 
aforesaid,  the  amount  of  his  or  their  de¬ 
posit  will  be  returned  to  him  or  them. 

No  contract  wiU  be  considerefl  unless 
accompanied  with  a  surety  bond  in  an 
amount  equal  to  fifty  (SQiJJ  )  per  cent,  of 
the  bid,  approved  as  to  sufficiency  by  the 
Board  of  Public  Works,  and  conditioned 
that  It  the  contract  be  accepted,  the  pro¬ 
poser  will  construct  the  work  at  the  prices 
and  upon  the  terms  proposed,  according 
to  the  plans  and  specifications,  and  subject 
to  the  supervision  and  approval  of  the 
City  Engineer,  and  also  conditioned  for  the 
uTithful  performance  of  all  the  provisions 
of  the  contract. 

The  Board  of  Public  Works  reserves  the 
right  to  reject  any  or  all  bids  not  deemed 
for  the  Interest  of  the  City. 

The  Engineer's  estimate  of  quantities,  as 
attached  to  the  bidding  form,  will  be  used 
only  as  a  basis  of  computing  and  can¬ 
vassing  the  various  bids. 

Bidders  are  required  to  form  their  own 
Judgment  of  the  quantities  and  character 
of  the  work  by  personal  examination  of 
the  ground  where  It  is  to  be  done  and  of 
the  specifications  and  the  drawings  relat¬ 
ing  to  it.  or  by  such  other  means  as  they 
may  prefer. 

Bidders  must  not  assert  any  misunder¬ 
standing  in  regard  to  any  thing  relating 
to  the  work,  or  the  location  and  ground 
where  it  is  to  be  executed. 

BOARD  OF  PUBLIC  WORK.'?, 

CITY  OF  ONEONTA 

SHEI.DON  H.  CLOSE. 

City  Clerk. 

Bids :  May  8. 

Paving 

Lorain,  Ohio. 

Sealed  proposals  will  be  received  by  the 
director  of  public  service  of  the  City  of 
Lorain,  State  of  Ohio,  at  the  office  of  said 
director  until  12  o’clock  noon.  May  8,  1919, 
for  the  furnishing  of  labor  and  material 
for  approximately  70,000  sq.yd.  of  street 
paving.  For  further  Information  write  C. 
C.  Miller,  City  Engineer. 
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Bids:  May  15. 

Highway  Work 

Albany,  N.  Y. 

Office  of  the  State  Commission  of  High¬ 
ways,  Albany,  N.  Y. — Sealed  proposals  will 
be  received  by  the  undersigned  at  their 
office.  No.  55  I.4incaster  Street.  Albany.  N. 
Y.,  at  one  o’clock  P.M..  on  Thursday,  the 
15th  day  of  May,  1919,  for  the  completion 
of  the  following  highways: 

Cattaraugus. .  .Three  highways;  6.88,  4.73 
and  2.17 

Chautauqua.  .  .One  highway:  3.90 

Delaware . One  highway;  6.51 

Erie . One  highway;  5.19 

Montgomerj’.  .  .Two  highways;  2.49  and  1.61 

Nassau . Three  highways:  4.98.  3.09 

and  3.38 

Niagara . One  highway;  7.79 

Onondaga . One  highway;  5.55 

Orange . One  highway  ;  9.18 

Ulster . One  highway;  3.17 

Wayne . One  highway;  3.97 

Also  for  the  construction  of  the  following 
highways: 

Onondaga . One  highway:  3.94 

Rens.selaer. . .  .One  highway:  3.80 

And  also  for  the  repair  of  the  following 
highways ; 

Columbia . One  contract,  reconstruction 

Livingston . One  contract,  reconstruction 

Montgomery ...  One  contract,  reconstruction 

Niagara . One  contract  reconstruction 

Orange . Two  contracts,  reconstruc¬ 

tion  and  resurfacing 
St.  I.Awrence.  .One  contract,  resurfacing 

Steuben . One  contract,  resurfacing 

■Westchester. .  .Four  contracts,  reconstruc¬ 
tion 

Maps,  plans,  specifications  and  estimates 
may  be  seen  and  pro|>osal  forms  obtained 
at  the  office  of  the  Uommlssion  in  Albany. 
N.  y.,  and  also  at  the  office  of  the  division 
engineers  in  whose  divisions  the  roads  to 
be  completed  are  lo<-ated.  The  addresses 
of  the  division  engineers  and  the  counties 
of  which  they  are  in  charge  will  be  fur¬ 
nished  upon  request. 

The  especial  attention  of  bidders  Is  called 
to  "General  Information  for  Bidders”  on 
the  itemized  proposal,  specifications  and 
contract  agreement. 

FRED’K  .«tTUART  GREENE. 

R.  K.  FI'LI.ER,  Commissioner. 

Secretary. 

Bids:  May  6. 

Highway  Work 

Clarion,  Iowa. 

Bids  will  be  received  until  2  P.M..  May 
6,  by  the  Board  of  Supx^'isors  of  Wright 
County.  la.,  at  Clarion,  la.,  for  the  grad¬ 
ing  of  10.37  miles  of  county  road,  involving 
approximately  42,000  cu.yd. 

Bids:  June  2. 

Extension  of  Water  Mains 

North  Mankato,  Minn. 
Sealed  proposals  will  be  received  at  Vil¬ 
lage  Recorder’s  office.  North  Mankato. 
Minn.,  until  8  P.M.,  June  2,  1919,  then 
opened,  for  extension  of  water  mains'  and 
furnishing  of  material.  Further  informa¬ 
tion  on  application. 
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Uids:  Mh>  14. 

Road  Construction 

Atlantic  City,  N.  J. 

Notice  Ib  hereby  given  that  »eale<l  bids 
will  be  received  by  The  Board  of  Chosen 
KrceholderB  of  Atlantic  County.  N.  J.,  at 
KreeholderB  Meeting  Room.  523  A  524 
tiiiarantee  Trust  Kldg.,  Atlantic  City,  N. 
.1..  ati  It  A.M.  on  May  14th,  for  the  recon¬ 
struction  of  two  sections  of  Mays  I.,anding- 
rieasantville  Road  in  the  Townships  of 
Hamilton  and  Egg  Harbor  in  the  County 
of  Atlantic  and  State  of  New  Jersey  with 
a  bituminous  ••oncrete  surface  upon  a  con¬ 
crete  foundation ;  estimated  amount  of  sur¬ 
face  pavement  required  Is  44.249.1  square 
yards,  of  foundation  44,249.1  square  yards; 
and  opened  and  read  In  public  at  the  afore¬ 
said  time  and  place. 

Drawings,  specifleations  and  forms  of 
bi<l,  contract  and  bond  for  the  proposed 
work,  prepared  by  A.  H.  Nelson,  County 
Engineer,  and  approved  by  the  State  High¬ 
way  Commission,  have  been  filed  in  the 
office  of  the  said  engineer  ati  Atlantic  City, 
N.  J..  and  of  said  State  Highway  Commis¬ 
sion.  Trenton,  N.  .1.,  and  may  be  Inspected 
by  prosp<‘ctlve  bidders  during  business 
hours.  Bidders  will  be  furnished  with  a 
copy  of  the  specifications  and  blue  prints 
of  the  <lrawings  by  the  engineer  on  proper 
notice  and  payment  of  cost  of  preparation. 
Bids  must  be  made  on  the  standard  pro¬ 
posal  forms  in  the  manner  designated 
therein  and  require<l  by  the  spei-iflcations. 
must  be  enclosed  In  sealed  envelopes,  bar¬ 
ing  th  name  and  address  of  bidder  and 
name  of  road  on  the  outside,  adderssed  to 
The  Board  of  Chosen  Freeholders  of  At¬ 
lantic  County.  N.  J.,  and  must  be  accom¬ 
panied  by  the  name  and  certificate  of  pro¬ 
posed  surety  and  a  certified  check  for  not 
less  than  $1000.00  and  be  delivered  at  the 
place  and  on  the  hour  above  named.  The 
standard  proposal  form  is  attached  to  the 
specifications,  copies  of  which  will  be  fur¬ 
nished  on  application  to  engineer. 

By  order  of  The  Board  of  Chosen  Free¬ 
holders.  -Vtlantlc  County.  N.  J. 

F.  W.  WIBLETT.«?. 

Clerk. 


Bids:  May  9. 

Concrete  Pavements 

Village  of  ratchoguc.  Suffolk  Co..  N.  T. 

Sealed  proposals  for  the  construction  of 
•oncrete  pavements  and  curbing  in  North 
Dcean  .\venue  and  Oak  Street,  in  the 
Village  of  Patchogue.  N.  Y..  will  be  re¬ 
ceived  by  the  Village  Clerk,  under  8:15 
o'clock  P.M..  Friday,  May  9.  1919.  when 
they  will  be  publicly  opened  at  the  village 
office. 

Plans  and  specifications  for  the  work, 
which  will  include  approximately  13,000 
-sq.yd.  of  concrete  pavement  and  3400  lin. 
ft.  of  concrete  curbing  may  be  obtained  at 
the  office  of  Edward  A.  May,  Cl\’il  Engi¬ 
neer,  Patchogue.  N.  Y.,  by  payment  of 
$1  to  cover  cost  of  producing  same. 

Each  bid  must  be  accompanied  by  a  cer¬ 
tified  check  for  an  amount  equal  to  Scf. 
of  the  amount  of  bid.  made  payable  to  the 
Village  of  Patchogue. 

The  right  is  reserved  by  the  Board  of 
Trustees  to  reject  any  or  all  bids. 

E.  AOATE  FOSTER 

President. 

EDWARn  B.  WOODRl^FF.  Clerk. 
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Bids:  May  14. 

Road  Work 

Pineville,  W.  Va. 

.Sealed  projKtsals  will  be  received  by  the 
t'ounty  Court  of  Wyoming  County,  until 
1  o'clock  P.M.  on  May  14.  1919,  for  the 
construction  and  completion  of  one  section 
of  earth  road  leading  from  Elmore  Yards, 
at  the  tnoulli  of  Barkers  Creek,  up  said  I 
Creek  to  the  mouth  of  Gtooney  Otter,  a  j 
distance  of  approximately  four  miles,  and 
consisting  of  approximately  40,000  cu.yd. 
of  excavation,  500  cu.yd.  of  random  rubble  ' 
masonry,  400  cu.yd.  of  concrete,  and  100 
yd.  of  dry  random  rubble  retaining  walls. 

Work  consists  of  grading  and  construc¬ 
tion  of  bridges  and  small  drainage  struc¬ 
tures  to  be  done  in  accordance  with  the  ! 
specifications  and  plans  of  the  State  Road  ] 
Commission  on  file  In  the  Engineer's  office  | 
in  the  town  of  Pineville.  West  Virginia,  and  j 
the  contract  to  be  executed  by  the  success¬ 
ful  bidder,  as  well  also  as  the  proposal  for 
said  work  shall  be  on  the  forms  now 
adopted  and  used  hy  the  State  Road  Com¬ 
mission. 

All  bids  must  be  accompanied  hy  a  certi¬ 
fied  check  for  five  per  cent,  of  the  total 
amount  of  the  hid.  and  the  hid  must  he 
securely  sealed  and  filed  with  the  Clerk 
of  the  County  Court  of  Wyoming  County, 
West  Virginia,  at  his  office  In  the  town  of 
Pineville.  West  Virginia,  on  standard  form 
of  proposal  furnished  with  specifications 
which  said  proposal  and  specifications  shall 
be  those  that  are  adopted  as  the  standard  i 
proposal  and  si>eciflcation8  used  by  the  | 
State  Road  Commission. 

The  Court  reserves  the  right  to  reject 
any  and  all  bids  for  said  work. 

Dated  at  Pineville,  Weef  Virginia,  this 
the  8th  day  of  April.  1919.  by  order  of  the 
Court. 

(Signed)  WIti.  P.  COOK. 

Clerk. 


Bids:  May  5. 

Drag-Line  Work 

Clinton,  Town. 

The  County  Board  of  Supervisors  of 
Clinton  County,  Iowa,  will  receive  sealed 
bids  at  the  Office  of  the  County  Auditor, 
at  Clinton,  Iowa,  up  to  2  p.m..  May  5th, 
1919,  for  deepening  and  widening  a  part  of 
the  Old  Goose  T-ake  Drainage  Ditch.  Drag¬ 
line  work.  No  floater  or  steam  shovel  work 
allowed.  Check  to  accompany  bid  In 
separate  envelope.  Check  for  10  per  cent, 
of  bid,  and  bond  for  25  per  cent,  of  cost. 
I-ength  of  ditch,  approximately  10.500  feet. 
Excavation  reqitired,  approximately  15,000 
cubic  yards.  Estimated  cost.  $5250.00. 
Spe<-ification8  and  Plans  may  be  seen  at 
the  Office  of  the  County  Auditor. 

JOHN  W.  STROHM, 

County  Auditor. 

BENTON  R  ANDERSON,  Engineer. 


TREASITRT  DEPARTMENT,  Supervi-s- 
ing  Architect’s  Office,  Washington,  D.  C., 
April  26.  1919. — Sealed  proposals  will  be 
opened  In  this  office  at  3  P.M.,  June  6. 
1919.  for  the  construction  of  the  United 
States  Post  Office  at  Bellefourche.  South 
Dalcota.  Drawings  and  specifications  may 
be  obtained  from  the  Custodian  of  the  site 
at  Bellefourche.  South  Dakota,  or  at  this 
office.  In  the  discretion  of  the  Supervising 
Architect.  Jas.  A.  Wetmore,  Acting  Super¬ 
vising  Architect. 


U.  S.  ENGINEER  OFFICE.  •  First  Dis¬ 
trict,  Cincinnati,  O. — Sealed  proposals  will 
be  received  heie  until  2  P.M.,  May  28,  1919, 
and  then  opened  for  constructing  Lock 
and  Abutment  for  Dam  No.  34,  Ohio  River, 
near  Chilo.  Ohio.  Further  information  on 
application. 
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Bids:  May  7. 

Stokers  and  Drivers 

DEPARTMENT  OF  I'rHi.i, 
IMPROVEMENTS, 

SPB-DEPART.MENT  OF  HICHU  VY.S 
ENGI.NEEH. 

Baltimore.  Maiylar.d 

Sealed  pro|)osalH.  in  duplicate,  .teiors.  <i 
“Bid.“  for  furnishing  and  erect inc  om  Four 
Hundred  and  three  Two  Huniliv,| 
Sixty-six  Horse-|K)wer  Mechanical  Sid,, 
feed  Stokers  and  Drivers  for  Sewag,  I'unip. 
ing  Station,  Eastern  Avenue  and  I’lesident 
Street.  Baltimore,  Maryland.”  addressed  tn 
the  Board  of  Awards  of  Baltimore  <'itv 
will  be  received  at  the  office  of  the  City 
Register.  City  Hall.  Baltimore.  .Maryland, 
until  noon,  'Wednesday.  May  7,  inifl. 

Specifications  can  be  obtaineik  at  ihe 
office  of  the  Highways  Engineer.  City  Ball, 
Baltimore,  Maryland,  on  and  after  ,\prii 
23.  1919.  A  charge  of  $5  will  be  made 
for  each  set  of  specifications;  this  amount 
wlU  bo  refunded  upon  the  return  of  the.«,' 
s|>eciflcations  in  good  condition  before  nnor, 
of  May  7.  1919.  Specifications  used  In 
making  a  bid  will  be  considered  as  re- 
i  turned. 

A  certified  check  of  the  bidder  on  a 
Clearing  House  Bank,  made  payalile  to 
the  Mayor  and  City  Council  of  Baltimore, 
for  the  sum  of  twelve  hundred  dollars 
($1200)  will  be  required  with  each  hid. 

The  extent  of  the  work  is  approximately 
as  follows: 

For  furnishing  and  erecting  complete 
ready  for  brick-work  one  Four  Humlred 
(400)  and  three  (3)  Two  Hundred  and 
I  Sixty-six  (266)  Horse-power  Side  Feed  type 
'  Mechanical  Stokers,  and  the  furnishing  and 
!  <-reting  complete  of  two  Stoker  Engines. 

The  successful  bidder*  will  be  re<iuired  to 
give  bond  and  comply  with  the  City  Char¬ 
ter  respecting  contracts. 

The  Board  of  Awards  reserves  the  right 
to  reject  any  or  all  bids. 

GEORGE  F.  WTEGHARItT, 

I  Highways  Engineer. 

■  .\pril  23,  1919.  Baltimore.  Maryland. 


Bids:  May  14. 

Dam  Construction 

Gllboa,  New  York. 

Sealed  hlds  will  be  received  by  the  Board 
of  Water  Supply,  at  Its  offices,  twenty- 
second  floor.  Municipal  Building,  Park  Row. 
Centre  and  Chambfers  streets.  New  York 
City,  until  11  A.M.,  on  Wednesday,  May  14. 
1919,  for  Contract  203,  for  the  construction 
of  the  Gilboa  dam.  in  the  Town  of  Gilboa. 
Schoharie  county.  New  York.  The  dam 
is  part  of  the  Schoharie  Watershed  devel¬ 
opment  for  the  New  York  City  water-supply 
and  is  composed  of  two  parts,  an  overfall 
masonry  portion  about  1300  feet  in  length 
and  having  a  maximum  height  of  about  160 
feet,  and  an  earthen  section  approximately 
1000  feet  long. 

At  the  above  place  and  time  the  bids 
will  be  publicly  opened  and  read.  Pamph¬ 
lets  containing  information  for  bidders  and 
contract  drawings  can  be  obtained  at  the 
above  address  at  the  office  of  the  Secretary, 
by  depositing  the  sum  of  twenty  dollars 
($30)  In  cash  or  Us  equivalent  for  each 
pamphlet.  For  further  particulars  apply 
to  the  office  of  the  Principal  Assistant  En¬ 
gineer  at  the  above  address. 

JOHN  F.  OALVIN,  President. 
CHARLES  N.  CHADWICK 
L.  J.  O'REILLY, 

Commissioners,  Board  of  'Water  Supply 

BENJ.  F.  ETNBIOLER  Secretary. 


May  1. 1913 

gDK.  News-Record 
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Bids.  May  10- 

Pavement  Construction 

city  of  Pittsfield,  Mass. 

Sialod  bids  or  proposals  for  constructing 
oaveiiu  nts  and  appurtenances,  addressed  to 
the  Clerk  of  the  Board  of  Public  Works, 
tvill  be  received  at  the  office  of  the  Board 
of  1‘ublic  Works.  City  HaU.  PltUfield. 

until  2  :30  o'clock  P.M.,  of  the  tenth 
day  of  May,  1919.  At  the  above  place  and 
time  the  bids  will  be  publicly  opened  and 
read. 

Pavement  on  South  Street;  the  principal 
items  of  work  are  about  S3.000  sq.yd.  of 
pavement;  about  8000  lln.ft  of  curbs  and 
other  miscellaneous  work.  Alternative  bids 
on  different  types  of  pavements  will  be  re¬ 
ceived,  which  must  be  accompanied  by  a 
certifi<d  check  for  thirty-five  hundred  dol¬ 
lars  drawn  upon  a  national  bank  or  trust 
(ompany  established  in  Pittsfield,  Boston, 
or  New  York,  and  calls  for  a  bond  of 
thirty-five  thousand  dollars. 

Pavement  on  West  Housantonlc  and 
other  streets;  the  principal  items  of  work 
are  about  14,000  sq.yd.  of  pavement;  about 
6000  lin.ft  of  curbs  and  other  miscella¬ 
neous  work.  Alternative  bids  on  different 
type.o  of  pavements  will  be  received,  which 
must  be  accompanied  by  a  certified  check 
for  fifteen  hundred  dollars  drawn  upon  a 
natinmtl  bank  or  trust  company  established 
in  Pittsfield,  Boston,  or  New  York,  and 
calls  for  a  bond  of  fifteen  thousand  dollars. 

Pavement  on  Pecks  Road ;  the  principal 
Items  of  work  are  about  9500  sq.yd.  of 
pavement,  and  other  miscellaneous  work. 
Alternative  bids  on  different  types  of  pave-  I 
ment  will  be  received,  which  must  be  ac¬ 
companied  by  a  certified  check  for  one 
thousand  dollars,  drawn  upon  a  national 
bank  or  trust  company  established  in  Pitts¬ 
field,  Boston,  or  New'  York,  and  calls  for  a 
bond  of  ten  thousand  dollars. 

Pamphlets  containing  information  for 
bidders,  form  of  proposal,  contract,  speci¬ 
fications  and  plans  will  be  mailed  to  con¬ 
tractors  who  apply  to  the  Engineer  of  the 
Board  of  Public  Works,  or  may  be  obtained 
at  his  office. 

Bidders  may  bid  on  one.  two.  or  all  the 
contracts  and  the  right  is  reserved  to  re¬ 
ject  any  or  all  bids,  or  to  accept  any  bid. 

Mayor  and  Chairman  Paving  Committee. 

WII.LIAM  C.  MOULTON. 

A.  B.  FARNHAM. 

Engineer  Board  of  Public  Worka 


^proposals  for  jetty  and  re¬ 
vetment. — U.  S.  Engineer  Office,  Jack¬ 
sonville,  Fla. — Sealed  proposals  will  be  re¬ 
ceived  here  until  12  M..  May  28,  1919,  and 
men  opened,  for  Jetty  and  Revetment  Con- 
H^ructlon  in  Miami  Harbor  (BIscayne  Bay). 
Ptirther  information  upon  application. 

„PH0P0SALS  for  concrete  SUPER¬ 
STRUCTURE. — U.  S.  Engineer  Office.  508 
Federal  Building,  Chicago,  Ill.  —  Sealed 
proposals  will  be  received  here  until  10 
A.M..  May  26,  1919,  and  then  opened,  for 
constructing  concrete  superstructure  on 
breakvvater.  at  Calumet  Harbor,  111.  and 
inq.  Further  information  on  application. 

..sealed  PROPOSALS  will  be  opened  by 
itjKbthouse  Superintendent.  Philadel¬ 
phia  Pa.,  at  2  o’clock  P.M..  May  26,  1919, 
Wr  furnishing  rip  rap  and  for  building 
51“..  Baker  Range  Front  Light 

Station,  ^laware  River,  Del.  Information 
open  application  to  the  above  office. 

I^OPOSALS  FOR  DREDOINO.— U.  S. 
^ce.  Old  Federal  Bldg.,  Wll- 
Del— Sealed  proposals  win  be  re- 
xratll  11  KM.,  May  27,  1919, 
and  then  opened,  for  digging  Maurice 

Slcatloa'  •fifocmatlon  on  ap- 


Bids:  May  20. 


Bids:  May  19. 


Paving 


Akron,  Ohio. 


Sealed  bids  or  proposals  addressed  to  the 
Director  of  Public  Service,  and  endorsed. 
"Proposal  for  paving  East  Avenue  from 
Wooster  Avenue  to  Maple  Street,"  will  be 
received  at  the  office  of  the  Director,  Dela¬ 
ware  Building,  Akron,  Ohio,  until  12  o’clock 
noon.  Central  Standard  time  (2  o’clock 
local  time)  of  Monday,  the  19th  day  of 
May,  1919,  and  at  that  time  and  plsu;e 
win  be  publicly  opened  and  read. 

The  work  Includes; 

9,800  cu.yd.  of  excavation. 

8.900  lin.ft.  sandstone  curb. 

1,100  lln.ft.  granite  circle  curb. 

15,250  sq.yd.  brick,  asphalt  or  asphaltic 
concrete  pavement. 

1,750  sq.yd.  hillside  brick  pavement. 

53,600  sq.ft,  artificial  stone  walks. 

51  street  inleta 

1.460  lln.ft.  12  In.  Inlet  pipe. 

Each  proposal  must  be  accompanied  by 
a  certified  check  in  the  sum  of  five  hundred 
dollars  ($500). 

A  surety  bond  in  the  sum  of  fifty  (50%) 
per  cent,  of  the  amount  of  the  contract 
will  be  required  of  the  successful  bidder. 

Plans  and  specifications  on  file  In  the 
office  of  the  Chief  Engineer  or  can  be  ob¬ 
tained  upon  deposit  of  five  dollars  ($5), 
which  deposit  will  be  returned  if  plans 
are  returned  in  good  condition  within  ten 
days  after  the  taking  of  bids. 

The  right  is  reserved  to  reject  any  or 
all  bids. 

H.  S.  MORSE, 
Director  of  Public  Service. 

E.  A.  ZEI8LOFT, 
Chief  Engineer. 
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Bids:  May  21. 


Mill  Creek  Flood  Control  Project 


Sealed  proposals  will  be  received  by  the 
City  Council  of  the  City  of  Erie,  Pa.,  until 
10:30  A.M.  (Standard  Eastern  time),  Tues¬ 
days,  May  20.  1919.  for  the  completion  of 
the  Mill  Creek  Flood  Control  Project.  Three 
separate  contracts  will  be  let.  Involving 
the  following  major  items  of  work,  cover¬ 
ing  about  8000  lln.ft.  of  reinforced  concrete 
conduit  and  intake  .works. 

SECTION  NUMBER  3 
Earth  and  shale  Rock  excava¬ 
tion  .  95.000  yds. 

Reinforced  concrete  .  19,000 

SECTION  NUMBER  4 
Earth  and  shale  rock  excava¬ 
tion  .  73.000  yds. 

Reinforced  concrete  .  17,000 

SECTION  NUMBER  5  (Intake) 

Earth  and  rock  excavation  . .  25,000 

Concrete,  plain  and  reinforced  2,000 

Information  for  bidders,  plans,  specifica¬ 
tions,  and  contract,  for  all  three  contracts, 
may  be  obtained  on  or  about  May  1.  upon 
the  deposit  of  $25.  by  addressing  Gannett, 
Seelye  and  Fleming,  Consulting  Engineers, 
204  Locust  St.,  Harrisburg.  Pa.,  or  their 
Erie  Office.  507  Palace  Hardware  Bldg. 
Deposit  will  be  returned  upon  the  delivery 
of  the  plans  and  specifications  in  good 
condition. 

The  appropriation  for  this  work  is  $1,- 
000,000. 

THEODORE  EICHHORN, 
Com.  of  Streets  and  Public  Improvements. 
FAULKNER  G.  LYNCH.  City  Engineer. 
GANNETT,  SEELYE  and  FLEMING, 
Consulting  Engineers. 

Harrisburg  and  Erie,  Pa. 


Sewer 


.Akron,  Ohio 


Sealed  bids  for  pro|)osals  addressed  to 
the  Director  of  Public  Service,  and  en¬ 
dorsed.  "Proposal  for  Sewer  in  West  Ex¬ 
change  Street,  from  Bowery  to  Maple 
Street,”  will  be  received  at  the  offii'e  of 
the  Director,  Delaware  Building,  Akron. 
Ohio,  until  12  o'clock  noon.  Central  St.and- 
ard  time  (2  o'clock  local  time)  of  Wed¬ 
nesday.  the  21st  day  of  May,  1919,  and 
at  that  time  and  place  will  be  publicly 
opened  and  read. 

The  work  includes: 

3200  lin.ft.  vitrified  pipe,  sixes  12  to  24  in. 
5700  lin.ft.  trunk  sewer,  sizes  30  to  120  in. 

42  manholes. 

Each  proposal  must  be  accompanied  by 
certified  check  in  the  sum  of  five  hundred 
dollars  ($500). 

A  surety  bond  in  the  sum  of  fifty  (SO^J ) 
per  cent,  of  the  amount  of  the  contract 
will  be  required  of  the  successful  bidder. 

Plans  and  specifications  on  file  in  the 
office  of  the  Chief  Engineer  or  can  be  ob¬ 
tained  upon  deposit '  of  five  dollars  ($5). 
which  deposit  will  be  returned  if  plans 
are  returned  In  good  condition  within  ten 
days  after  the  taking  of  bids. 

The  right  is  reserved  to  reject  any  or 
all  bids. 

H.  S.  MORSE. 

Director  of  Public  Service. 

E.  A.  ZEISU)FT. 

Chief  Engineer. 


Bids:  May  21. 


Repaving 


Akron.  Ohio. 

Sealed  bidn  or  proposals  addressed  to  the 
Director  of  Public  Service,  and  endorsed, 
"Proposal  for  Repaving  West  Exchange 
Street,  from  Bowery  to  Maple  Street”  will 
be  received  at  the  office  of  the  Director. 
Delaware  Building,  Akron.  Ohio,  until  12 
o’clock  noon.  Central  Standard  time  (2 
o’clock  local  time)  of  Wednesday,  the  21st 
day  of  May,  1919,  and  at  that  time  add 
place  will  be  publicly  opened  and  read. 

’The  work  includes : 

5,200  cu.yd.  excavation. 

1,000  lln.ft.  ‘sandstone  curb. 

670  lln.ft.  granite  circular  curb. 

5,800  lin.ft.  curb  redressed  and  reset. 
14,100  sq.yd.  stone  block  or  vitrified  brick 
pavement. 

37,000  sq.ft,  artificial  stone  walks. 

32  street  inleta 

700  lin.ft.  12  In.  inlet  pipe. 

Each  proposal  must  be  accompanied  by 
certified  check  in  the  sum  of  five  hundred 
dollars  ($500). 

A  surety  bond  In  the  sum  fifty  (50%) 
per  cent,  of  the  amount  of  the  contract 
will  be  required  of  the  successful  bidder. 

Plans  and  specifications  on  file  In  the 
office  of  the  Chief  Engineer  or  can  be  ob¬ 
tained  upon  deposit  of  five  dollars  ($5), 
which  deposit  will  be  returned  if  plans 
are  returned  in  good  condition  within  ten 
days  after  the  taking  of  bids. 

The  right  is  reserved  to  reject  any  or 
an  bids. 

H.  S.  MORSE. 
Director  of  Public  Service. 

E.  A.  ZEISLOFT, 
Chief  Engineer. 
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OFFICIAL  PROPOSALS 


Bids:  May  7. 

Road  Work 

PLARK  COUNTY  ROAr>  DISTRICT  NO.  I 
Dittle  Rock,  Ar-.;. 

Notice  la  hereby  given  that  sealed  bids 
will  be  received  at  the  office  of  the  State 
Highway  Department.  Little  Hock.  Ark., 
until  2  P.M..  May  the  7th.  1919.  and  will 
then  be  publicly  opened  and  read.  The 
work  contemplated  ia  the  building  of  9.7 
miles  of  gravelled  roads  radiating  from 
the  City  of  Arkadelphia.  Clark  County, 
Ark.,  together  with  culverts,  bridges,  etc. 

The  work  has  been  divided  into  five  sec¬ 
tions,  ranging  in  length  from  ten  to  thirty 
miles.  Bids  M-ill  be  compared  on  a  basis 
L'f  the  engineers’  estimates,  copies  of  which 
may  be  obtained  free  of  cost  from  the 
engineers  or  the  attorney  of  the  district. 
Plans  and  specifications  are  on  file  at  the 
office  of  the  County  Clerk  In  Clark  County 
and  at  the  office  of  the  engineers  In  Little 
Rock,  and  may  there  be  seen.  Blue  prints 
of  alignment,  grades  and  bridges  compris¬ 
ing  fifty  sheets  may  be  obtained  from  the' 
engineers  for  $10.  Specifications  may  be 
obtained  from  the  engineers  free  of  cost. 

Bids  must  be  accompanied  by  a  certified 
check  for  5*;^  of  the  value  of  the  work 
bid  uiion,  and  a  construction  bond  of 
will  be  required  of  the  successful  bidder. 

The  right  Is  reserved  to  reject  any  and 
all  bids. 

BOARD  OF  COMMISSIONKRS. 

Clark  County  Road  District  No.  1 
J.  O.  CLARK.  President 
W.  K.  BARKMAN,  Secretary. 

McMILLAN  and  McMILLAN,  Att’srs. 

Arkadelphia.  Arkansas. 

I.UND  and  HILL,  UngTs., 

Little  Rock.  Arkansas. 


Bids:  May  15. 

Ornamental  Street  Lighting 
System 

Mandan.  North  Dakota. 

The  Board  of  City  Commissioners  will 
receive  sealed  bids,  at  the  office  of  the  City 
.\udltor.  Mandan.  N.  D.,  until  eight  o’clock 
P.M..  May  15.  1919.  for  the  fuinlshlng  of 
all  material  Including  plant  equipment  and 
labor  for  the  Installation  of  an  ornamental 
street  lighting  system. 

The  work  to  be  done  embraces  approxi¬ 
mately  80  blocks,  with  294  posts. 

Each  proposal  shall  be  accompanied  by 
a  certified  check  of  $500  and  a  bond  run¬ 
ning  to  the  city  In  a  sum  equal  to 
of  the  amount  of  the  bid. 

Plana  and  specifications  are  on  file  with 
the  City  Auditor  or  may  be  obtained  from 
the  engineers  by  depositing  $5. 

The  right  Is  reserved  to  reject  any  or  all 
bids. 

H.  L.  HENTCE. 

Pres.  City  Commission. 

W.  H.  SEITZ.  City  Auditor. 
BLACK  &  GRIFFIN,  Engineers. 

Bids;  May  IS. 

Sewer  Bonds  For  Sale 

Frederick,  Okin. 

The  City  of  Frederick,  Okla.,  will  offer 
for  sale  on  Tuesday  evening.  May  IS,  1919 
( subject  to  approval  of  the  property  owners 
of  said  City  at  a  special  election  to  be 
called  Immediately  thereafter),  one  hundred 
and  fifty  thousand  ($150,000)  dollars  more 
or  less  of  SO-year  Sanitary  Sewer  Bonds. 
’nie_Ma>'or  and  Council  resen’e  the  right 
to  ‘  reject  any  or  all  bids. 

D  W.  WOMACK. 

City  Clerk. 


OFFICIAL  PROPOSALS  \i 

Bids:  May  12. 

Road  Reconstruction 

Salem.  N.  J. 

Notice  is  hereby  given  that  sealed  bids 
will  be  received  by  the  Road  Committee  of 
the  Board  of  Chosen  Freeholders  of  the 
County  of  Salem,  for  the  reconstruction  of 
Penn  Grove-Pennsvllle  Road,  Second  Sec¬ 
tion.  In  the  townships  of  Upper  Penns 
Neck  and  I»wer  Penns  Neck.  In  the  Coun¬ 
ty  of  Salem,  with  a  concrete  surface ;  es¬ 
timated  amount  of  surface  pavement  re¬ 
quired  is  10,400  sq.yd.,  and  opened  and 
read  In  public  at  ’  the  Court  House  In 
Salem,  N.  J.,  on  May  12.  1919.  at  11  A.M. 

Drawings,  specifications  and  forms  of 
bid.  contract  and  bond  for  the  proposed 
work,  prepared  by  H.  B.  Keasbey,  County 
Engineer,  and  may  be  inspected  by  pros¬ 
pective  bidders  during  business  hours.  Bid¬ 
ders  will  be  furnished  with  a  copy  of  the 
specifications  and  blue  prints  of  the  draw¬ 
ings  by  the  engineer  on  proper  notice  and 
payment  of  cost  of  preparation.  Bids  must 
be  made  on  the  standard  proposal  forms 
in  the  manner  designated  therein  and  re¬ 
quired  by  the  specifications,  must  be  en¬ 
closed  In  sealed  envelopes,  bearing  the 
name  and  address  of  bidder  and  name  of 
road  on  the  outside,  addressed  to  the  Road 
Committee  of  the  Board  of  Chosen  Free¬ 
holders  of  the  County  of  Salem  and  must 
be  accompanied  by  a  certified  check  for  not 
less  than  $1000  and  be  delivered  at  the 
place  and  on  the  hour  above  named.  The 
standard  proposal  form  is  attached  to  the 
specifications,  copies  of  which  will  be  fur¬ 
nished  on  application  to  engineer. 

By  Order  of  the  Board  of  Chosen  Free¬ 
holders  of  the  (bounty  of  Salem.  ^ 

I.  C.  SMASHEY. 

Clerk. 

Bids:  May  16. 

Ditch  Construction 

Grant  City,  Mo. 

Notice  Is  hereby  given  that  on  Friday, 
the  16th  day  of  May,  1919,  at  2:00  o’clock 
p.m.,  at  the  office  of  the  Secretary  of 
Worth  County  Drainage  District  Number 
One  In  the  Town  of  Grant  City,  Missouri, 
bids  will  be  received  by  W.  C.  Okey,  Sec¬ 
retary  of  the  District  for  the  construction 
of  the  Main  Ditch  and  8  lateral  ditches,  as 
set  out  In  ’"The  Plan  for  Reclamation"  of 
said  District. 

The  letting  will  be  public  outcry.  If 
contractors  are  unable  to  attend  the  let¬ 
ting  they  may  send  In  their  bid  by  mall 
to  W.  C.  Okey,  Secretary,  Grant  City, 
Missouri. 

Bids  will  be  based  on  961,000  cubic  yards 
earth  excavation  In  the  Main  Ditch  and 
32,315  cubic  yards  of  earth  excavation  In 
the  8  lateral  ditches. 

Certified  check  or  Bidder’s  Bond,  5';( 
of  the  amount  of  bid.  Surety  bond,  40 
of  the  cost  of  the  work  contracted  for. 

For  further  information  address  W.  C. 
Okey,  Secretary,  Grant  City,  Missouri,  or 
Clark  E.  Jacoby  Engineering  Company,  528 
Shukert  Building,  Kansas  City,  Missouri. 


PROPOSALS  FOR  DREDGING.— U.  S. 
Engineer  Office,  Boston,  Mass. — Sealed  pro¬ 
posals  will  be  received  here  until  12  M.. 
May  3.  1919.  and  then  opened,  for  dredging 
at  Hog  Island.  Boston,  Harbor,  Mass.  Fur¬ 
ther  information  on  application. 


^FFICIAL  PROPOSALS 


Bids:  May  29 

Reservoir 

BOROUGH  OF  TAMAor\ 
OFFICE  OF  THE  COMMISSl' \  |  ,>(;  r,,. 

WATER  WORK.S  ‘  '' 

Tatn;^  liia.  |',i 

Sealed  proposals  will  In-  r«'.i,,,i  i.y 
undersigned  at  their  office  in  i*a^ 

until  12  o’clock  noon  of  May  2;'.  I'lm 
which  place  and  hour  they  will  l„  pul.iu-K. 
opened  and  read,  for  the  const  nu  t  ion  of 
a  reservoir  on  Owl  Creek,  in  Rnhn  Town 
ship.  Schuylkill  County,  for  the  Borough 
of  Tamaqua. 

The  construction  will  involve  .ihout  57. 
000  cu.yd.  of  embankment  and  almut  2000 
cu.yd.  of  concrete,  mass  and  reinforced 

Proposals  must  cover  the  entire  con¬ 
struction,  and  the  necessary  labor  and  ma¬ 
terials  for  same. 

The  right  ia  reserved  to  reject  any  or 
all  proposals  and  to  readvertise  and  award 
the  contract  in  the  regular  manner 

Plans  and  specifications  may  be  .^een 
at  the  office  of  the  Commissioners  of  Water 
Works  at  Tamaqua ;  or  they  may  l>e  ob¬ 
tained  from  the  Commissioners  on  pay- 
ment  of  $3.  which  will  be  refunded  upon 
return  of  plans  and  specifications  in  good 
condition. 

Every  proposal  must  be  accompanied  by 
a  money  deposit  in  the  form  of  a  draft  or 
certified  check,  payable  to  the  Borough 
of  Tamaqua,  for  $2000. 

The  successful  bidder  will  be  required 
to  execute  a  contract  and  furnish  liond-s 
within  ten  days  from  the  date  of  notice 
of  award  delivered  to  him  or  them  or 
mailed  to  the  address  given  in  the  pro¬ 
posal. 

Upon  execution  of  the  contract  and  ap¬ 
proval  of  bonds,  the  draft  or  certified 
check  will  be  returned  to  the  bidder 

The  deposits  of  bidders  other  than  the 
one  to  whom  the  award  of  contract  shall 
be  made  will  be  returned  immediately  after 
the  award  has  been  made. 

The  amount  of  security  required  for 
faithful  performance  of  the  work  will  he 
10  per  cent,  of  the  amount  of  the  esti¬ 
mated  cost  of  the  work  according  to  the 
contract  price. 

COMMISSIONERS  OF  WATER  WORKS 
Borough  of  Tamaqua.  Pa. 

JOHN  M  HARRIS. 

Secretary 


Bids:  May  14. 

EXTENSION  OF  DATE 
Westerly  Sewage  Treatment 
Works 

Cleveland.  Ohio. 

In  order  .  to  give  the  contractors  more 
time  to  prepare  their  bids  for  construction 
of  Cleveland’s  Westerly  Sewage  Treatment 
Works,  It  has  been  decided  to  change  the 
date  of  receiving  bids  from  May  6  to  May 
14.  (Previously  advertised  In  is.sues  of 
April  3rd  and  10th.) 


UNITED -STATES  ENGINEER  oEFlOt-' 
Room  710.  Army  Building.  89  Whitehall 
Street,  New  York.  N.  Y. — Sealed  propoj^u 
for  dredging  and  rock  removal  in  E*« 
River,  N.  T.,  will  be  received  here  until 
12  m..  May  9.  1919,  and  then  opened  Fur¬ 
ther  information  on  application. 


PROPOS.\I.,S  FOR  MARINE  RAILWAV 

r.  S.  ENGINEER  OFFICE.  NEW  LON-  r^^e'lv^  here  unt 

DON,  CONN. — Settled  proposals  for  main-  onened  for 

tenance  dredging  In  New  Haven  Harbor.  A,* 

•'onn..  will  be  received  here  until  2  o’clock 


I  p.m..  May  20,  1919  .and  then  opened.  In- 
'  formation  on  application. 


Mifflin.  Philadelphia.  Pa  Ftirther  informa¬ 
tion  on  application. 


May  1. 
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OFFICIAL  PROPOSALS 

gTas:  Jum-  2. 

Constructing  Drainage  System 

Beaufort,  N.  C. 

Sea1.<l  proposals  will  be  received  by  the 
Virginia-t'arolina  Farms  Co.  at  Beaufort. 

c..  until  noon  of  the  second  day  of 
June  1!' 19.  for  the  following  work: 
Con.<!trm'ling  New  Canals  (Side  slopes; 

J  to  1) 

17  miles  main  canals,  6  to  10  ft.  bot¬ 
tom  X  8  ft.  deep. 

66  mites  laterals,  3  ft.  bottom  x  6  ft. 
deep. 

117  miles  sub-laterals,  2  ft.  bottom  x 
4i  ft.  deep. 

EnlarpiiiK  existing  canals  to  above  sizes; 

10  miles  mains. 

28  miles  laterals. 

.t.'i  miles  sub-laterals. 

Total  exca\'atlon:  Approximately  1,600,- 
000  cu.yd. 

trading.  110  miles  of  roads. 

Constructing  210  wooden  brtdges.  re¬ 
quiring  from  700  to  2200  ft.  B.M.  lumber 
per  bridge. 

Each  proiMtsal  must  be  enclosed  in  a 
sealed  envelope  and  addressed  to  the  Vlr- 
ginia-Carollna  Farms  Co.,  Beaufort,  N.  C., 
and  marked;  “Proposal  for  Constructing 
Drainage  System.” 

Blach  bidder  must  deposit  with  his  bid 
cash  or  certified  check,  made  -payable  to 
the  Virginia-Carolina  Farms  Co.,  In  the 
amount  of  $1000  as  a  guarantee  of  good 
faith  that  he  will.  If  a  contract  is  awarded  ■ 
him.  execute  a  written  contract  to  perform 
the  same.  Checks  of  unsuccessful  bidders 
wilt  he  returned  as  soon  as  award  is  made. 

All  requests  for  Information  should  be 
directed  to  B.  M.  Potter,  Engineer,  New 
Bern.  N.  C.  Plans,  specifications,  forms 
of  proposals,  instructions,  and  a  full  set 
of  maps  and  profiles  will  be  furnished  upon 
receipt  of  a  deposit  of  $10,  which  amount 
will  be  refunded  upon  return  of  same  In 
good  condition. 

VlRf/INIA-CAROLINA  FARMS  CO. 

O.  S.  SPEER,  President. 

B.  M.  POTTER,  Engineer. 

New  Bern.  N.  C. 


OFFICIAL  PROPOSALS 


OFFICIAL  PROPOSALS 


Bids;  May  14. 


Bids;  May  8.  1919. 


Bids;  May  7. 


Filters 


C\ty  of  Winston-Salem,  N.  C. 

Sealed  proposals  for  the  construction  of 
certain  filters  for  the  City  of  Winston- 
Salem.  will  be  received  by  the  City  of 
Winston-Salem,  up  to  four  o’clock  P.M.. 
of  the  7th  day  of  May,  1919.  Proposals 
to  be  addressed  to  Commissioner  of  Public 
Works  and  endorsed ;  "Proposals  for  Con¬ 
structing  Filters." 

Plans  may  be  seen,  and  specifications  and 
blank  forms  of  proposal  may  be  obtained 
at  the  office  of  the  Commissioner  of  Public 
Work.s. 

A  certified  check  equal  to  5%  of  the 
amount  of  the  bid  and  made  payable  to 
the  Treasurer  of  the  City  of  Winston- 
Salem  will  be  required  to  accompany  each 
bid. 

The  right  Is  reserved  to  reject  any  and 
all  bids  or  any  part  of  a  bid. 

JOSEPH  FIRTH. 

Commissioner  of  Public  Works. 


PROPOSALS  FOR  DREDOINO.  U.  S. 
Engineer  Ofllee.  Duluth,  Minn.  Sealed 
prop., sals  will  be  received  here  until  10  a-nru. 
May  21.  1919,  and  then  opened,  for  dredg- 
wrf  J^uluth-Superlor  Harbor,  Minn,  and 
"If'  Fiirther  Information  on  application. 


Highway  Work 

STATE  OF  NEW  JERSEY 
STATE  HIGHWAY  CO.MMISSION 


Notice  is  hereby  given  that  sealed  bids 
will  be  received  by  the  State  Highway  Com¬ 
mission  of  New  Jersey,  for  the  improve¬ 
ment  of  the  following ; 

State  Highway  Route  No.  4,  Section  lA. 
Concrete  Surface,  estimated  1400  square 
yards.  Monmouth  County. 

State  Highway  Route  No.  3.  Da  Costa- 
Hammonton  Section.  Concrete  Surface,  es¬ 
timated  46,658  square  yards.  Atlantic 
County. 

Bids  will  be  opened  and  read  in  public 
at  the  office  of  the  State  Highway  Commis¬ 
sion,  Broad  Street  Bank  Building,  Tren¬ 
ton,  N.  J.,  on  Wednesday,  May  14.  1919, 
at  10:30  A.M. 

Drawings,  specifications  and  form  of  bid. 
contract  and  bond,  for  the  proposed  work 
are  on  file  in  the  office  of  the  said  Depart¬ 
ment  at  Trenton,  N.  J.,  and  In  the  office  of 
J.  A.  Williams,  Division  Engineer.  .503 
Market  Street,  Camden,  N.  J.,  and  may  be 
Inspected  by,  or  furnished  on  deposit  of 
Ten  Dollars  ($10)  to  prospective  bidders. 
Bids  must  be  made  on  the  standard  pro¬ 
posal  forms  In  the  manner  de.slgnated 
therein,  and  as  required  by  the  speolfick- 
tlons,  same  to  be  enclosed  In  sealed  en¬ 
velopes,  bearing  the  name  and  address  of 
bidder  and  name  of  the  road  on  the  out¬ 
side,  addressed  to  State  Highway  Commis¬ 
sion,  Broad  Street  Bank  Bldg.,  Trenton, 
N.  J.,  and  must  be  accompanied .  by  a  cer¬ 
tified  check  for  not  less  than  ten  per  cent. 
(109?^)  of  the  amount  of  the  bid,  and  be 
delivered  at  the  above  place  on  or  before 
the  hour  named.  Copies  of  standard  pro¬ 
posal  form  will  be  furnished  on  application. 

Each  bidder  must  accompany  his  bid 
with  a  certificate  from  a  surety  company, 
duly  authorized  to  do  business  in  this  State, 
stating  that  such  surety  company  will  pro¬ 
vide  said  bidder  with  a  bond  in  such  sum 
as  is  required  in,  and  in  accordance  with 
the  provisions  of  said  specifications,  con¬ 
ditioned  for  the  faithful  performance  of 
the  provisions  of  the  contract  and  specifi¬ 
cations. 

By  order  of  the  State  Highway  Com¬ 
mission. 

A.  LEE  GROVER. 

Chief  Clerk. 


Bids:  May  10. 

Reinforced  Concrete  Bridge 

Adrian,  Mich. 

Sealed  proposals  will  be  received  by  the 
Adrian  City  Commission  until  1 :30  o’clock 
P.M.,  May  10,  1919,  for  the  construction 
of  a  reinforced  concrete  bridge  over  the 
Raisin  River  on  West  Maumee  Street,  In 
the  City  of  Adrian ;  bridge  to  be  54  ft. 
between  abutments.  22  ft.  from  floor  of 
bridge  to  bed  of  stream.  Bidders  to  fur¬ 
nish  own  plans  and  speciflcatlona 

The  City  of  Adrian  reserv?*  the  right 
to  reject  any  and  all  bids. 

For  further  Information  apply  to  N.  B. 
Washburn,  Commissioner  of  Public  Tm- 
provements,  Adrian,  Michigan. 

G.  PERCY  LOV«, 

nty  aerk. 


Paving 


Cohoes,  N.  T. 

Sealed  proposals  will  be  received  on  the 
8th  day  of  May,  1919,  at  2  P.M.,  in  the 
Mayor’s  office.  City  Hall.  Cohoes,  N.  Y.. 
for  the  paving  of  Manor  .Xvenue.  from 
the  Intersection  of  Re8er\x>ir  Street;  to 
City  line.  Brick,  bithulitic,  concrete,  tarvia 
or  bituminous  material.  Certified  che«k 
for  10  G  of  amount  of  bid  must  accom¬ 
pany  proposal.  Successful  bidder  must  fib- 
bond  for  509c  of  total  amount  of  contract. 

EUGE-NE  M.  HEBERT, 


Bids ;  May  6. 

Road  Improvements 

STATE  HIGHW.XT  COMMISSION. 
DURHAM  COUNTY,  NORTH  CAROLINA 

Sealed  bids  for  Road  Improvements  on 
the  North  Carolina  Central  Highway,  In 
Durham  County.  North  Carolina,  will  be 
received  by  the  Board  of  County  Commis¬ 
sioners  at  the  County  Court.  House  In 
Durham,  North  Carolina,  until  3  o’clock 
P.M..  on  the  sixth  (6th)  day  of  May.  1919. 
opened  and  read  publicly. 

The  work  will  consist  approximately  as 
follows : 

78,900  Sq.yd.  of  brick,  asphalt,  cement, 
concrete,  bituminous  concrete,  or 
other  approve<l  pavement.  Com¬ 
bination  cement  concrete  header 
curbing  and  base  course  required 
except  with  cement  concrete  con¬ 
struction. 

4,000  Cu.yd.  old  macadam  In  present  sur¬ 
face  removed  and  replaced  along 
edges  of  new  pavement. 

56.92  Cu.yd.  Class  “A”  Concrete  Culverts. 

4774.0  Lb.  reinforcing  steel  in  Concrete 
Culverts. 

75.66  Cu.yd.  Class  ”B”  Concrete  Pipe 
Headwalls. 

612.5  Lln.ft.  15"  Standard  Vitrified  Pipe. 

152.5  Lln.ft.  18"  Standard  Vitrified  Pipe. 

152.5  Lln.ft.  24"  Standard  Vitrified  Pipe 

No  bid  will  be  considered  unless  accom¬ 
panied  by  cash,  certified  check,  as  speci¬ 
fied  in  "Instructions  to  Bidders”  for  an 
amount  equal  to  at  least  five  per  cent. 
(S%)  of  the  total  amount  of  the  bid. 

A  Corporate  Surety  Bond  will  be  re¬ 
quired  for  the  faithful  performance  of  the 
Contract,  In  a  sum  equal  to  one-half  ( | ) 
the  total  amount  of  the  bid. 

Plans,  Specifications,  Forms  of  Contract, 
Proposal  Blanks,  and  full  information  for 
bidders  may  be  obtained  at  the  Office  of 
the  State  Highway  Commission,  at  Raleigh, 
North  Carolina,  upon  the  deposit  of  $5.00. 

The  right  is  reserved  to  reject  any  or  all 
proposals  or  to  accept  the  propoeal  or  pro¬ 
posals  deemed  best  for  the  State,  County 
or  Township. 

By  order  of  the  Board  of  County  Com¬ 
missioners  of  Durharri  County. 

This  the  10th  day  of  April,  1919.  ■ 

A.  L,  CARLTON, 
Chairman  of  Board  of  County 
Commissioners  of  Durham  County. 

M.  O.  MARKHAM. 

Clerk  or  Secretary. 
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Bids:  May  15. 

Paving 

Lebanon.  Pa. 

Sealed  proposals  directed  to  the  City 
Clerk  of  I>>banon.  Pa.,  will  be  received  at 
the  City  Hall  until  5  P.M.,  Thursday.  May 
15,  and  publicly  opened  at  a  special  Council 
meeting  that  same  evening,  for  the  fur¬ 
nishing  of  all  labor  and  materials  required 
to  construct  the  following  pavements : 
Cumberland  Street — 4th  St.  to 

5th  St.,  approximately .  1,500  sq.yds. 

Cumberland  Street — 9th  St.  to 
Pennsylvania  R.R.  approxi¬ 
mately  ...., .  4,600  ”  " 

Cumberland  Street — Pennsyl¬ 
vania  R.R.  to  16th  St.  ap¬ 
proximately  .  9,000  ”  " 

Chestnut  Street — 4th  St.  to 
12th  St.  approximately. ..  .16.700  "  " 

Alternate  bids  will  be  received  on  Wood¬ 
block,  Vltrlfled  Brick,  Cement  Concrete, 
Asphaltic  Concrete  and  Sheet  Asphalt.  The 
Contractor  may  bid  on  any  or  all  of  these 
different  types  of  surfacing. 

Certified  check  of  $250,  $700,  $1500, 

$2500  respectively,  must  accompany  each 
bid. 

Specifications,  proposal  blanks  and  de¬ 
tailed  information  concerning  the  condition 
and  manner  of  submitting  bids  can  be  ob¬ 
tained  by  applying  to  the  City  Engineer. 
A  deposit  of  $5.00  is  required  for  each 
complete  set  of  the  specifications  sent  out 
This  will  be  refunded  upon  the  return  of 
the  specifications  in  good  condition. 

Payment  for  the  work  done  In  paving 
the  street  Intersections  and  in  all  drain¬ 
age  structures  will  be  by  monthly  esti¬ 
mates.  Payment  for  all  other  work  will  be 
made  by  two-year  Improvements  bonds  of 
the  City  of  I>>banon.  bearing  6  per  cent. 
Interest.  The  security  for  the  payment  and 
redemption  of  these  bonds  is  the  assess¬ 
ment  levied  against  the  abutting  property 
owners  as  provided  for  by  an  act  of  As¬ 
sembly  entitled,  "An  act  providing  for  the 
Incorporation  of  Srd  Class  Cities"  ap¬ 
proved  May  2S,  1889,  and  any  supplements 
thereto  which  may  be  applicable. 

Plans  of  streets  and  standard  structures 
may  be  seen  at  the  City  Engineer’s  office. 

The  Mayor  and  Council  reserve  the  right 
to  reject  any  or  all  bids  and  to  award  the 
<‘ontract  as  Is  deemed  to  the  best  interest 
of  the  City  of  I.,ebanon. 

PAUL.  A.  VOLCKER, 

City  Engineer. 

Attest : 

DAN  M.  SHARP, 

City  Clerk. 


Bids :  May  6. 

Grading  and  Paving 

Omaha,  Neb. 

Sealed  proposals  to  be  received  by  City 
Clerk  of  Omaha,  up  to  nine  o’clock  on 
Tuesday,  May  6,  for  grading  and  reparing 
within  District  No.  1721,  Including  150,000 
cu.yd.  grading  and  20,000  sq.yd.  of  paving. 
Approximate  private  grading  work  in  con¬ 
nection  with  the  above.  200.000  cu.yd.  Grad¬ 
ing  and  paving  contracts  may  be  let 
separately. 

Plans  and  specifications  on  file  with  John 
A.  Bruce,  City  Engineer,  Chicago  office  of 
Engineering  News-Record.  Work  to  bo 
commenced  about  October  1 ;  time  limit 
for  grading  within  district,  four  months. 

Certified  check,  five  per  cent,  of  total 
bid. 

JOHN  A.  BRUCE. 

3maha,  April  17.  1919.  City  Ehtgineer. 


Bids :  May  8. 

Road  Oiling 

Poughkeepsie,  N.  T. 

Sealed  proposals  will  be  received  by  the 
Board  of  Public  Works  at  their  office  In 
Eastman  Park  Mansion  up  to  4  P.M., 

Thursday,  May  8,  1919,  for  the  following: 

Furnishing  and  applying  asphaltic  oil  of 
40%  to  50%  asphaltic  content  to  approx¬ 
imately  300,000  sq.yd,  of  earth  and  mac¬ 
adam  streets  during  the  season  of  1919. 

Price  to  be  per  square  yard  treated. 

A  certified  check  for  $300  must  accom¬ 
pany  each  proposal.  Specifications  can 
be  obtained  from  or  will  be  mailed  by  the 
Clerk  of  the  Board  of  Public  Works  upon 
receipt  of  a  deposit  of  $5. 

The  right  is  expressly  reserved  to  reject 
any  or  all  proposals. 

E.  W.  SYLVESTER. 

Supt.  Public  Works. 

Dated:  April  25,  1919. 


Bids:  May  9. 

Road  Reconstruction 

Johnstown,  Pa. 

Sealed  proposals  addressed  to  the  Su¬ 
pervisors  of  East  Carroll  Township,  Cam¬ 
bria  County.  Penn.,  In  care  of  the  County 
Controller,  Ebensburg,  Penn.,  will  be  re¬ 
ceived  up  until  2  o’clock  P.M.,  and  pub¬ 
licly  opened  and  read  In  the  Commissioners' 
office  at  2:30  o’clock  P.M..  on  the  9th  day 
of  May,  A.  D.  1919,  for  furnishing  all  labor 
and  material  for  the  reconstruction  of  (7) 
seven  miles  and  152  ft.  In  East  CarroH 
Township.  Cambria  County,  Penn.,  from 
Patton  to  Carrolltown  and  from  Bradley 
Junction  to  1  mile  south  of  Carrolltown, 
with  an  eighteen  foot  roadway  of  vitrified 
brick  paving  block  on  a  concrete  base 
and  curb. 

Proposals  must  be  made  tn  accordance 
with  the  plans  and  specifications,  and  on 
the  blank  forms  furnished  by  the  engineer, 
which  are  part  of  the  specifications. 

Plana  and  specifications  are  on  file  and 
may  be  secured  from  O.  P.  Thomas.  En¬ 
gineer  for  East  Carroll  Township,  Leader 
Building,  Johnstown.  Penn.  A  deposit  of 
$10  will  be  required  which  will  be  re¬ 
funded  when  specifications  are  returned 
In  good  condition.  Contractors  desiring 
plana  will  be  furnished  same  for  the  cost 
of  blue-printing. 

Each  proposal  must  be  accompanied  by 
a  certified  check  on  a  basis  of  $500  per 
mile  of  work,  which  will  be  returned  to 
the  unsuccessful  bidders  on  the  day  of  the 
letting  and  to  the  successful  bidder  after 
the  contract  Is  properly  executed  and  the 
required  Idemnlty  bond  furnished  and  ap¬ 
proved  by  the  Board  of  Supervisors  and 
County  Commissioners,  amount  of  which 
must  be  equal  to  the  gross  amount  of  the 
contract. 

The  Supervisors  reserve  the  right  to  re-  I 
Ject  any  or  all  bids,  to  waive  defects  or  jj 
accept  any  bid  they  may  deem  for  the  best  ' 
Interest  of  the  township.  i 

At  the  same  time  separate  bids  will  be  ' 
received  for  approximately  2,775,006  No.  i 
1  repressed  vitrified  paving  blocks,  f.o.b. 
cars  nearest  point  of  delivery  to  work.  I 

By  order  of  Charles  Teckley,  T.  B.  Air-  '| 
hart.  Herman  Tllig,  Supervisors  of  East 
Carroll  Township.  Cambria  County,  Penn. 

O.  P.  THOMAS. 

EnHneer. 


Bids:  May  15. 

Street  Improvements 

Oumb*Tl:ii  !,  .\jii 

.Sealed  proposals  addressed  to  it.  Mayor 
and  City  Council  of  Cumberland,  M,i  ami 
endorsed  '’Proposals  for  the  pivinR  anil 
otherwise  improving  streets  in  tli,  I'ity  „f 
Cumberland,  Md.,’’  will  be  receiv,  )  at  th^ 
office  of  the  City  Clerk  on  or  before  9 
A.M.,  May  15,  1919.  Plans  ami  sp.einra- 
tions  may  be  obtained  at  the  offlre  of  the 
City  Engineer.  A  deposit  of  one  jollar 
($1)  for  each  plan  will  be  required,  whieli 
will  be  refunded  upon  the  return  of  same 
in  good  condition.  Specifications  win  p.. 
furnished  free  of  charge  to  each  bidder 
receiving  one  or  more  plans. 

This  work  embraces  curbing,  paving  and 
otherwise  Improving  on  eight  (8)  streets 
aggregating  approximately,  as  follows 
9,135  ft.  concrete  curbing. 

7.050  sq.yd.  concrete  paving 
930  sq.yd.  wood  block  paving 
14,200  sq.yd.  brick  paving  (semi- 
monolithic)  and  miscellaneous  sewer  work, 
etc.  Alternate  olds  will  be  asked  on  n,28(i 
sq.yd.  of  Sheet  Asphalt  on  part  of  th* 
above  mentioned  paving. 

Each  proposal  must  be  accompanied  by 
a  certified  check  drawn  to  the  order  of 
the  Mayor  and  City  Council  of  Cumber¬ 
land.  Md.,  amounting  to  one  hundred  dol¬ 
lars  ($100)  for  each  and  every  street  bid 
on.  which  check  will  be  forfeited  to  the 
Mayor  and  City  Council  of  said  City  as 
liquidated  damages  in  case  an  award  is 
made  and  the  contract  and  bond  are  not 
promptly  and  properly  executed.  ’The  Mayor 
and  City  Council  reserve  the  right  to  re¬ 
ject  any  or  all  bids,  and  further,  to  con¬ 
tract  for  all  or  any  part  of  said  work 

RALPH  L.  RIZER.  Hty  Engineer. 

City  Hall.  Cumberland.  Md 

Bids:  May  16. 

Fire  Proof  Grade  School 

Grand  Rapids,  Mich 

Sealed  tenders  marked.  "Bids  for  New 
Henry  School,"  will  be  received  for  the 
General  Construction.  Heating  and  Ven¬ 
tilating,  Plumbing  and  Sewering,  Electrii  al 
Work,  Vacuum  Cleaning  Apparatus,  etc., 
as  per  plans  and  specifications,  on  file  at 
the  office  of  the  architect.  Henry  H.  Turn¬ 
er.  234  Division  Avenue,  North.  Grand 
Rapids,  Michigan. 

Bids  will  be  received  on  or  before  four 
(4)  o’clock  P.M..  May  16.  1919,  addressed 
to  Herbert  N.  MorrlU,  Business  Manager. 
Board  of  Education.  City  Hall,  GTand 
Rapids,  Michigan.  All  bids  must  be  sealed 
and  accompanied  by  a  certified  check  as 
per  following  schedule : 

Per  Cent, 
of  Bid 

Bids  under  $5000 . 

Bids  $5000  to  $25,000 .  71 

Bids  $25,000  to  $50,000. . I .  R 

Bids  $50,000  or  over .  S 

made  payable  to  the  President  of  the 
Board  of  Education,  and  will  be  returned 
when  the  successful  bidder  has  qualified 
and  signed  contract.  This  certified  depo.sit 
check  Is  demanded  as  a  guarantee  that  th- 
successful  bidder  will  sign  the  contract  and 
furnish  the  necessary  bonds  within  ten 
days  after  the  contract  Is  presented  to  him 
for  signature.  The  right  Is  reserved  t« 
reject  any  or  all  bids. . 

'raE  BOARD  OF  EDITCATION. 

•  HENRY  B.  CROW, 

r- 1  President 

Attest: 

H.  N.  MORRILL.  Secretary. 


May  1. 

Eng  N.v..s-K.cord 
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I  Bids'  MiiJ’  ^2. 

Ho*pitaI  Building,  Power  House, 
Laundry  and  Tunnel 

CITY  OF  HIGHUAND  PARK, 
MKTHIGAN. 

^ealfl  proposals  In  triplicate  will  lx-  re- 
wved  by  the  City  of  Highland  I*ark.  20 
r.rald  Avenue,  Highland  Park,  Michigan, 
J,  the  offlee  of  the  City  Clerk,  up  to  8 
„Vlo<k  I’M..  May  12,  1919,  for  general 
work  lioating,  plumbing,  electric,  lighting 
fixtures,  refrigeration,  sterilizers,  laundry 
machinery,  cooking  apparatus,  lockers,  for 

four  story  basement  and  sub-basement 
hospital  building,  a  two  story  power  house 
•ind  laundry  and  connecting  tunnel  for  the 
i'ity  of  Highland  Park.  Michigan. 

All  bills  must  be  made  on  the  regular 
bid  bbinks  which  will  be  furnished  to  the 
lontractors  in  quadruplicate,  three  loples 
to  be  signed,  sealerl  and  returned  and  the 
fourth  to  be  flhal  by  the  bidder. 

separate  bids  will  be  received  for  each, 
all  or  any  number  of  the  above  enumerated 
itsms 

Each  bid  must  be  accompaned  by  a  cer- 
tilleii  check  for  at  least  f.*;',  of  the  bid.  as 
a  guarantee  that  the  accepted  bidder  will 
enter  into  contract. 

The  successful  bidder  must  furnish  ac¬ 
ceptable  bond  In  the  sum  of  the  full  amount 
of  his  contract. 

Right  is  reserved  to  reject  any  or  all 
bids  and  to  waive  defect  In  any  bid  If 
deenieil  to  the  interest  of  the  city  to  do  so. 

Plans  and  speclflcatlons  may  be  ob¬ 
tained  upon  application  at  the  office  of  the 
Pity  Engineer,  I*  C.  Whltslt,  28  Gerald 
Avenue.  Highland  Park,  Michigan. 

All  requests  for  plans  and  speclflcatlons 
mu.st  be  accompanied  by  a  certifled  check 
for  $25,  payable  to  the  City  of  Highland 
Park.  Michigan  for  the  return  of  such 
plans  and  spocifleations  in  goixl  order. 

DELMER  C.  GOWING, 

City  Clerk. 


Rids;  May  6. 

Road  Work 

STATE  ?yp  MARTI,JkNT) 

STATE  ROADS  COMMISSION 

Sealed  proposals  for  building  one  section 
of  State  Highway,  as  follows: 

WICOMICO  AND  SOMERSET  COUN¬ 
TIES.  CONTRACT  NO.  094-A:  One 
section  of  road  over  the  Allen  Mill 
Dam,  for  a  distance  of  0.23  miles.  Con¬ 
crete.  * 

will  be  receivetl  by  the  State  Ronds  Com¬ 
mission.  at  Its  offlees,  601  Garrett  Building. 
Haltlmore,  Maryland,  until  12  M.  on  the 
6th  day  of  May,  1919,  at  which  time  and 
place  they  will  be  publicly  opened  and 
read. 

Bids  must  be  made  upon  the  blank  pro¬ 
posal  form  which,  with  specifications  and 
plans  will  be  ftirnlshtal  by  the  Commission 
upon  application  and  cash  payment  of  $1, 
as  hereafter  no  charges  will  be  permitted. 

No  bids  will  be  received  unless  accom- 
panlisl  by  a  certifled  chiK'k  for  the  sum  of 
I've  hundred  ($500)  dollars,  payable  to  the 
State  Roads  Commission. 

The  sui'cessful  bidder  will  be  required 
to  give  bond,  and  comply  with  the  Acta 
of  the  General  Assembly  of  Maryland. 
re,p.Hting  contracts.  'i 

Tlie  Commission  reserves  the  right  to 
reject  any  and  all  bids. 

By  oi  der  of  the  State  Roads  Commis- 
fion  this  25th  day  of  AprIL  1919. 

frank  H.  ZOTTCK,  Chairman. 
CT.TDE  II  WII.<tON.  Secretary. 
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Bids:  May  20. 

Street  Paving 

OFFICE  OF  THE  BOARD  OF 

COM  M ISSION  ERS 

Nashville,  Tenn. 

Notice  is  hereby  given  that  sealed  pro¬ 
posals  will  be  received  at  the  office  of  the 
Secretary  of  the  Board  of  Commissioners 
until  10  o’cloi-k  A.M.,  Tuesday,  May  20. 
1919,  for  the  construction  of  certain  Bltu- 
lithic  Paving  under  Special  Benefit  Im¬ 
provement  Ordinances  Nos.  102,  103,  104, 
105 ;  certain  Asphaltic  Concrete  Paving 
under  Spexial  Benefit  Improvement  Ordi-  j 
nance  No.  106 ;  certain  Recut  Granite  I 
Block  I’aving  under  Special  Benefit  Im¬ 
provement  Ordinances  Nos.  107.  108,  109, 
110,  111.  112;  certain  'Wood  Block  Paving 
under  .Special  Benefit  Improvement  Ordi¬ 
nances  Nos.  113,  114  ;  and  certain  Macadam 
Paving  (Oil  and  Gravel  Surface  Treat¬ 
ment)  under  Special  Benefit  Improvement 
Ordinance  No.  115. 

Separate  proposals  must  be  submitted 
for  each  8tre«*t  and  must  be  on  blank 
forms  accompanying  specifications,  which 
will  be  furnished  by  William  W.  South- 
gate,  City  Engineer,  upon  request.  Pro¬ 
posals  must  be  accompanied  by  a  certi¬ 
fied  check  or  cashier’s  check  of  a  national 
bank  located  in  Nashville,  Tenn.,  payable 
to  the  order  of  the  Board  of  Commission¬ 
ers.  In  an  amount  equivalent  to  10  per 
cent,  of  the  aggregate  bid.  or  an  approved 
bond  In  the  penal  sum  of  a  like  amount, 
with  at  least  two  good  solvent  sureties, 
who  are  citizens  or  residents  of  Nashville. 
Tenn.,  or  in  lieu  of  personal  sureties,  the 
bond  of  some  surety  company  authorized 
to  execute  such  a  bond  in  the  State  of 
Tennessee.  The  said  checks  or  bonds  will 
be  returned  to  unsuccessful  bidders  upon 
award  of  contracts,  and  to  successful  bid¬ 
ders  when  they  shall  have  entered  Into 
contract  and  made  approved  bond  for  the 
faithful  performance  of  said  contract  as 
required  by  law.  A  deposit  of  $5  will  be 
required  to  accompany  each  application  for 
specifications,  and  which  will  be  returned 
to  the  depositor  either  upon  the  filing  of 
bids  or  upon  the  return  of  the  specifica¬ 
tions.  The  right  Is  reserved  to  reject  any 
and  all  bids. 

By  order  of  the  Board  of  Commission¬ 
ers.  WM.  GITPTON.  Mayor. 

Attest ; 

J.  W.  DASHIEI.I.,.  Secretary. 


Bids;  May  12. 

Road  Grading 

Great  Falls.  S.  C. 

Sealed  proposals  for  grading  the  road 
from  Great  Falls  to  Wateree  will  T)e  re¬ 
ceived  by  the  Great  Falls  Farms  Co.  until 
noon.  May  12.  The  work  will  be  let  in 
two  sections;  Section  2,  10  miles  and  Sec¬ 
tion  8,  15  miles.  The  work  will  average 
five  thousand  cubic  yards  per  mile,  'with 
several  stream  crossings  of  twenty  thou¬ 
sand  cubic  yards  In  addition.  Information 
may  be  obtained  from  Alfred  T.  Jones. 
Engineer  Roads  and  Bridges.  Great  Falls. 
S.  C. 


tTNITED  STATES  ENGINEER  OFFICE. 
Room  710.  Army  Building.  89  Whitehall 
Street,  New  York,  N.  Y. — Sealed  proposals 
for  dredging  In  the  Narrow  of  L>ake  Cham¬ 
plain,  N.  Y.,  and  Vermont,  will  be  received 
hm  until  12  m..  May  12,  1919,  and  then 
opened.  Further  information  on  application. 
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Bids:  May  14. 

Drainage  Channels 

Poplar  Bluff.  .Mo. 

Seabd  propo.sals  for  the  construction  of 
7.200,000  cu..v<l.  of  earth  excavation  foi 
dralnag«>  channels  will  be  riH-elveil  until  10 
o’clock  P.M..  May  14.  1919.  by  the  Bo.ird 
of  Supervisors  of  the  Inter-River  Drainage 
Iilatrict  of  Missouri  at  their  office  at  Poplar 
Bluff.  Mo. 

Bids  will  be  accepted  for  the  work  as  a 
whole  or  for  any  contract  or  combination 
of  contracts  into  which  the  work  has  been 
divided. 

No  proposal  will  be  considert-d  unless 
accompanied  by  a  satisfactory  corporate 
proposal  bond,  in  the  form  approved  by 
the  District  or  by  a  certified  check  for  not 
less  than  5%  of  the  amount  of  the  bid. 
but  in  no  case  need  a  certlfle<l  check  ex¬ 
ceed  $10,000. 

The  bidder  or  bidders,  to  whom  awards 
are  made  will  b<‘  required  to  enter  Into 
written  contracts  with  the  District  In  the 
form  approved  by  the  District,  with  good 
and  approved  security  for  the  full  amount 
of  the  contract,  within  twenty  days  after 
being  notified  of  the  acceptance  of  his 
proposal. 

The  right  is  reserved  to  reject  any  or 
all  bids  or  to  waive  any  informality  In 
the  bids  received. 

Payments  for  the  work  will  be  made  In 
cash.  Requests  for  information  and  for 
plans  and  specifications  should  be  addressed 
to  the  Morgan  Engineering  Company, 
Memphis.  Tennessee. 

INTER-RIVER  DR.VINAGE  DI.'ITRICT 
OF  MISSOURI. 

A.  H.  FREDERICTC,  Secretary. 
MORGAN  ENGINEERING  COMPANY, 
Engineers. 


Bids:  May  8. 

Bridge  Construction 

CITY  ENGINEER’S  OFFICTJ 
NO.  17  CITY  HAId... 

New  Haven,  Conn. 

.Sealed  proposals  will  be  received  at  this 
office  until  11  a.m..  May  8,  1919,  for  the 
construction  of  a  three  span  rolled  steel 
girder  beam  bridge  of  Bethlehem  sections 
on  Washington  Avenue  over  West  River. 
Total  length  of  bridge  123  feet,  width  50 
feet.  Two  new  abutments  and  two  new 
piers  to  be  built  of  local  sandstone  on  pile 
and  timber  foundation.  All  steel  work  to 
be  encased  In  concrete.  Flooring  to  be  of 
reinforced  concrete  slab  construction. 

Plans,  proposals  and  specifications  can 
be  obtained  at  the  City  Engrineer's  Office 
on  or  after  April  28th. 

A  certifled  check,  for  of  bid,  made 
payable  to  the  Controller  of  the  City  of 
New  Haven  must  accompany  each  pro- 
posaL 

No  proposals  will  be  received  after  the 
time  specified,  and  all  proposals  not  on  the 
blanks  furnished  or  not  properly  filled  out 
will  be  rejected. 

The  right  to  reject  any  or  sH  bids  Is  re¬ 
served. 

By  order  of  the  Director  of  Public 
Works. 

F.  I..  FORD. 

April  28,  1919.  City  Engineer. 


PROPOSALS  FOR  DREDGING.— U  8. 
Engineer  Office,  Newport,  R.  I. — Sealed  pro- 
rTTirats  win  be  reeei'ved  here  until  12  o’clock.* 
noon.  May  IS,  1919,  and  then  opened,  for 
dredging  la  New  Bedford  Harbor,  Mass. 
Further  information  on  application. 
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Bids;  May  7. 

Water  Tube  Boiler 

DKPARTMKNT  OF  PITBLIC 
IMPROVKMENTS. 

SUB-DKPARTMKNT  OF  HIOHWAYS 
ENGINKER 

Baltimore,  Md. 

Sealed  proposals  In  duplicate,  endorsed 
■Bids  for  furnishinn  and  erecting  Four 
hundred  Horse  Power  Water  Tube  Boiler 
•or  Sewage  Pumping  Station"  will  be  re- 
•eived  at  the  office  of  the  City  Register, 
::ity  Hall.  Baltimore.  Maryland,  until  12 
lOon.  Wednesday,  May  7,  1919. 

Specifications  can  be  obtained  at  the 
Bffice  of  the  Highways  Engineer,  City  Hall. 
Baltimore.  Maryland,  on  and  after  April 
23.  1919.  A  charge  of  five  dollars  (|5)  will 
be  made  for  each  set  of  specifications.  This 
amount  will  be  refunded  upon  the  return 
of  those  8p«'cificat ions  In  good  condition 
before  noon  of  May  7.  1919.  The  specifica¬ 
tions  used  in  making  a  bid  will  be  con¬ 
sidered  as-  returned. 

A  certified  check  of  the  bidder  on  a 
Clearing  House  Bank,  made  payable  to 
the  Mayor  and  City  Council  of  Baltimore, 
for  the  sum  of  $1000  will  be  required  with 
each  bid. 

The  extent  of  the  work  is  approximately 
as  follows; 

For  furnishing  and  erecting  complete 
ready  for  brick  work,  on  foundation  fur¬ 
nished  by  the  City,  one  Four  Hundred  Horse 
Power  Water  Tube  Boiler,  together  with 
all  iron  work  and  accessories,  Including 
Soot  Blower. 

The  successful  bidder  will  be  required 
to  give  bond  and  comply  with  the  City 
Charter  respiK'ting  contracts. 

Bids  are  asked  for  on  two  Items  and  the 
Board  of  Awards  reserves  the  right  to  let 
the  contract  as  a  whole  or  separately. 

The  Board  of  Awards  also  reserves  the 
right  to  reject  any  or  all  bids. 

GEORGE  F.  WIEGHARDT. 

Highway  Engineer. 

April  23.  1919.  Baltimore,  Maryland. 


Bids;  June  2. 

Reinforced  Concrete  Dam  and 
Bridge 

DEPARTMENT  OF  THE  INTERIOR 

UNITED  STATES  INDIAN  SERVICE 

Sealed  proposals  for  the  construction  of 
a  reinforced  concrete  diversion  dam  and 
bridge  on  the  Gila  River  In  Arizona  will 
be  received  at  the  office  of  the  Supervis¬ 
ing  Engineer.  United  States  Indian  Serv¬ 
ice.  528  Federal  Building.  Los  Angeles, 
Calif.,  until  noon  June  2,  1919,  and  then 
opened. 

The  structure  will  be  located  about  three 
miles  east  of  Sacaton,  Arizona,  and  18 
miles  north  of  Casa  Grande,  the  nearest 
railroad  station. 

The  work  will  require  about  81,700  cu.yd. 
of  earth  work,  17,740  cu.yd.  of  concrete, 
788,500  lb.  of  reinforcing  steel,  12,400  ft. 
of  round  piling,  28,000  ft.  of  wood  sheet 
piling  and  eighteen  steel  gates  with  operat¬ 
ing  machinery.  Cement,  reinforcing  steel, 
round  piles,  gates  and  machinery  will  be 
furnished  by  the  Government  f.o.b.  near¬ 
est  railroad  point,  hauling  to  be  included 
In  the  contract. 

All  proposals  must  be  made  upon  blank 
forms  of  proposal  attached  to  the  contract 
and  specifications  which,  arith  the  plans, 
may  be  obtained  upon  application  to  the 
Supervising  lEngineer.  A  deposit  of  $25 
will  be  required  for  each  set  of  plans  and 
specifications  and  this  amount  will  be  re¬ 


funded  providing  the  plans  and  specifica¬ 
tions  are  returned  within  ten  days  after  the 
date  on  which  proposals  are  to  be  received. 

I>etalle<l  schedule  of  the  work  to  be  per¬ 
formed  will  be  furnished  bidders  and  bids 
should  be  submitted  on  all  items,  as  pro¬ 
posals  for  only  a  part  of  the  work  will 
not  be  considered. 

HERBERT  V.  CLOTT.S, 
Supervising  Engineer. 


Bids:  May  19. 

Road  Improvements 

Tulsa.  Oklahoma. 

Notice  Is  hereby  given  that  on  the  19th 
day  of  May,  1919,  the  Commissioners  of 
Tulsa  County,  Oklahoma,  will  receive,  open 
and  consider  proposals  for  the  grading, 
paving  and  otherwise  improving  the  fol¬ 
lowing  Tulsa  County  Roads : 

MILES . 6 . of  SECTION  "L" 

MILES.  .1  to  5 .. inclusive  of  .SECTION  "M ’’ 
MILES.  .3  to  5.  .inclusive  of  SECTION  "I" 
MILES . .  1  to  7  .  .  inclusive  of  SECTION  "G” 
Part  of  Mile  8  of  Section  "E."  from  East 
End  of  Mile  2.  Section  "I.”  North  1.3  Miles, 
Thence  East  0.35  Miles  to  the  town  of 
Dawson. 

Being  a  total  of  approximately  18  miles. 
Plans.  Profiles,  Specifications  and  Esti¬ 
mates  are  on  file  In  the  office  of  the  Coun¬ 
ty  Engineer,  County  Clerk.  Court  House, 
Tulsa.  Oklahoma,  and  with  the  Depart¬ 
ment  of  Highways,  Capitol  Building.  Ok¬ 
lahoma  City.  Oklahoma. 

All  proposals  to  be  addressed,  sealed  and 
delivered  to  the  Board  of  County  Commis¬ 
sioners  of  Tulsa  County.  Oklahoma,  In 
care  of  the  County  Clerk,  on  or  before  two 
(2)  o’clock  P.M.  of  the  date  above  set  out. 
Proposals  to  be  accompanied  with  a  certi¬ 
fied  check  in  an  amount  equal  to  approxi¬ 
mately  ten  (lO*^)  per  cent,  of  the  sum  of 
the  bid.  drawn  on  a  Bank  located  in  the 
State  of  Oklahoma. 

The  right  is  hereby  reserve<l  to  reject 
any  and  all  bids. 

Dated  this  7th  day  of  April,  1919. 

BOARD  OP  COMMISSIONERS  OP 
TULSA  COUNTY 

By  LEWIS  CLINE.  Ctounty  Clerk. 


U.  S.  ENGINEER  OFFICE.  Ist  District, 
Cincinnati.  O.  Sealed  proposals  will  be 
received  here  until  2  p.m..  May  6,  1919,  and 
then  opened  for  constructing  Lock  and 
Abutment  for  Dam  No.  32.  Ohio  River, 
about  5  miles  below  Vanceburg,  Ky.  Fur¬ 
ther  information  on  application. 


SEALED  PROPOSALS  will  be  opened 
by  the  Supt.  of  Lighthouses,  Baltimore. 
Md..  at  2  o’clock  P.M..  May  15,  1919.  for 
furnishing  and  placing  rip  rap  stone  at 
light  stations  in  the  Chesapeake  Bay  and 
Ptotomac  River.  Information  upon  appli¬ 
cation  to  the  above  office. 


PROPOSALS  FOR  DREDGING.— U.  S. 
Engr.  Office.  Old  Federal  Building.  Wilming¬ 
ton.  Del.  Sealed  proposals  will  be  received 
here  until  11  A.M..  May  5,  1919.  and  then 
opened,  for  dred^ng  Waterway  between 
Rehoboth  Bay  and  Delaware  Bay  (Lewes 
Canal),  Del.  Further  information  on  appli¬ 
cation. 


Bids:  May  20. 

Dam  Construction 

Stamf<ii(l.  Tex.is 

Sealed  bids  will  be  received  by  the 
and  Board  of  Commissioner.s  of  the  rjty  ,t 
Stamford.  Texas,  until  noon  M.iv  :o 
and  then  publicly  opened  and  na.l  for 
furnishing  all  equipment  .tools,  labor,  mate¬ 
rials,  etc.,  necessary  for  con.strui  tine  ihl 
following: 

A  dam  across  the  Clear  Foik  of  the 
Braezs  River.  The  dam  contemplated  con¬ 
tains  approximately  nine  thousan.l  <ubii 
yards  of  rubble  and  concrete  ma.xnnry 
-seventy  thousand  cubic  yard.s  e.arthworth 
and  minor  items.  A  concrete  pipe  line  from 
river  to  pumping  station  (about  tw.l.e 
miles),  a  cast  iron  pipe  line  from  pumpinj; 
station  to  Stamford  (about  two  miles >  and 
two  earthen  reservoirs  along  the  pii.e  hne 
Plans  and  specification.s  for  the  dam  are 
separate,  and  either  or  both  set.a  wd]  be 
mailed  to  prospective  bidder.s  on  reieip;  ,,f 
$25.00  for  each  set.  which  will  be  returned 
only  upon  their  return  In  good  order  within 
two  weeks  after  opening  bids.  Hid.s  will 
be  considered  on  all  or  a  part.  The  right 
is  reserved  to  reject  any  and  all  bids  and 
to  waive  informalities. 

A  certified  check  covering  four  per  rent, 
of  the  work  bid  on  must  accompany  each 
bid  and  be  made  payable  to  R.  1,.  iVnidt. 
Mayor  of  Stamford,  Texas,  as  an  evidence 
of  good  faith. 

!  R.  L.  PENICK  Mayor. 

1  Stmaford,  Texas 


Bids:  May  9. 

Street  Improvement 

OFFICE  OF 

THE  DIRECTOR  OF  PI’BI.IC  WOTtK9 
Norfolk.  Va. 

Sealed  proposals  will  he  received  at  the 
office  of  the  City  Manager  until  12  o'clock 
noon  on  the  9th  day  of  May,  1919.for  improv¬ 
ing  with  sheet  asphalt  certain  .streets  desig¬ 
nated  as  Class  A,  aggregating  2T.onn  sqyd 
and  certain  other  streets  designated  Cla's 
B.  aggregating  17,000  sq.yd.  including  in¬ 
cidental  work.  In  the  City  of  Norfolk.  Vir¬ 
ginia,  at  which  time  and  place  the  .«atne 
will  be  publicly  opened. 

A  schedule  of  the  work,  specifications 
and  proposal  blanks  can  be  had  at  the 
Office  of  Director  of  Public  'Works  Bids 
made  on  said  proposal  blanks  must  be 
sealed  and  addressed  to  Mr.  (Tias  E 
Ashburner,  City  Manager,  marked,  ‘'Pav¬ 
ing  Proposal,  May  9,  1919.” 

A  certified  check  on  some  local  hank 
In  the  sum  of  three  thousand  ($3000)  dol¬ 
lars,  payable  to  B.  Gray  Tunstall.  City 
Treasurer,  or  a  bidder’s  bond  from  well 
recognized  surety  company  must  accom¬ 
pany  each  bid  under  the  conditions  ex¬ 
pressed  In  the  proposal. 

The  right  to  reject  any  or  all  bid.«  is 
especially  reserved  or  the  right  to  awar$ 
by  classes  or  In  part. 

CHAS.  E.  ASHBCRNER. 

City  Manager. 

WALTER  H.  TAYLOR.  3rd, 

Director  Public  Works. 

April  17,  1919. 


U.  S.  ENGINEER  OFFICE.  Florence,  U.  S.  ENGINEBTR  OFFICE.  Flow^ 


Alabama  Sealed  propoads  ■will  be  re-  Alaliama.  Sealed  proposes  will  W 
ceived  here  until  eleven  o’clock  A.M.,  May  celved  here  until  eleven  o  clwk  A  M.  »  _ 
21.  1919.  and  then  opened,  for  furnishing  9.  1919.  and  then  opened  for  fumi^'"' 
Derricks.  Further  information  on  applies-  Rock  Crushers.  Further  information 
'•on  application. 


Further  Information  on 


May 

^g.  News-Uecord 
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Why? 

WHY  do  Government  regulations  specify  that 
contracts  for  construction,  equipment  and  sup¬ 
plies  over  a  certain  minimum  amount  must  be 
advertised? 

WHY  do  the  laws  of  most  States  and  Munici¬ 
palities  specify  the  same  thing? 

WHY  do  so  many  private  corporations  adver¬ 
tise  their  big  contracts? 

WHY  do  Consulting  Engineers,  Architects, 
and  others  recommend  and  endorse  the  adver¬ 
tising  of  Contracts  To  Be  Let? 

And — 

WHY  are  90%  of  the  advertisements  on  which 
real  national  competition  is  desired  published 
in  Engineering  News-Record? 


In  the  answers  to  the  joresoing  questions  you 
will  find  unquestionable  proof  that 

1 —  Advertised  Contracts  are  the  accepted  form  of  public  letting 
to  insure  the  awarding  of  contracts  free  of  prejudice. 

2 —  Advertised  Contracts  guarantee  the  greatest  possible  saving 
through  maximum  competition  and  that — 

3 —  Engineering  News-Record  is  universally  recognized  as  the 
one  dominant  medium  of  national  circulation  for  advertising 
Contracts  To  Be  Let. 


Are  your  contracts  advertised? 

Are  they  advertised  in  Engineering  News -Record? 
If  not— WHY? 


SEARCHLIGHT  SECTION 


’s-Record 
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mission,  at  its  offices,  601  Garrett  Building, 
Baltimore,  Maryland,  until  12  M.,  on  the 
6th  day  of  May.  1919,  at  which  time  and 
place  they  will  be  publicly  opened  and 
read. 

Bids  must  be  made  upon  the  blank  pro¬ 
posal  form  which,  with  speciflcations  and 
plans  will  be  furnished  by  the  Commission 
upon  application  and  cash  payment  of  |1, 
as  hereafter  no  charges  will  be  permitted 

No  bids  will  be  received  unless  accom¬ 
panied  by  a  certified  check  for  the  sun 
of  five  hundred  ()5U0)  dollars,  payable  U 
the  State  Roads  Commission. 

The  successful  bidder  will  be  requlret 
to  give  bond,  and  comply  with  the  Act 
of  the  General  Assembly  of  Maryland,  re 
specting  contracts. 

The  Commission  reserves  the  right  to  r* 
ject  any  and  all  bids. 

By  Order  of  the  State  Roads  Commi.ssion 
this  2l8t  day  of  April,  1919. 

FRANK  H.  ZOUCK.  Chairman. 
CL.YDK  H.  WILSON,  Secretary. 


All  in  the  City  of  Norfolk.  Va.,  ut 
time  and  place  the  same  will  be  pi 
opened. 

A  schedule  of  the  work,  specifli-atioi 
proposal  blanks  can  be  had  at  the 
of  Director  of  Public  Works.  ni,i.< 
on  said  proposal  blanks  mu.st  be  seal, 
addressed  to  Mr.  Charles  E.  Astit 
City  Manager,  marked  Paving  Prut 
May  8,  1919. 

A  certified  check  on  some  local  hr 
the  sum  of  one  thousand  dollars  l$Ul 
payable  to  B.  Gray  Tunstall,  City 
urer,  or  a  bidder's  bond  from  a 


Bids:  May  21. 

Road  Construction 

Belvidere.  N.  J. 

Notice  Is  hereby  given  that  sealed  bids 
will  be  received  by  The  Board  of  Chosen 
Freeholders  of  the  County  of  Warren  for 
the  '•onstruction  of  the  Hope-Bridgeville 
Road.  Section  No.  3.  in  the  Township  of 
White,  in  the  County  of  Warren  with  a 
reinforced  concrete  surface;  estimated 
amount  of  surface  pavement  required  is 
10,890  square  yards,  and  opened  and  read 
in  public  at  the  office  of  the  Board  in  the 
Court  House  at  Belvidere.  N.  J..  on 
Wednesday,  May  21,  1919,  at  11  o’clock 
AM. 

Drawings,  speciflcations  and  forms  of 
bid,  contract  and  bodn  for  the  proposed 
work,  prepared  by  H.  W.  eVtter,  County 
Engineer,  and  approved  by  the  State  High¬ 
way  Commission,  have  b«*en  filed  in  the 
office  of  the  .said  engineer  at  the  Court 
House.  Belvidere.  N.  J.,  and  of  said  State 
Highway  Commission.  Trenton.  N.  J..  and 
may  be  inspected  by  prospective  bidders 
during  business  hours.  Bidders  will  be 
furnished  with  a  copy  of  the  specifications 
and  blue  prints  of  the  drawings  by  the  en¬ 
gineer  on  proper  notice  and  payment  of 
cost  of  preparation.  Bids  must  be  made 
on  the  standard  proposal  forms  In  the 
manner  designated  therein  and  required 
by  the  speciflcations.  must  be  enclosed  In 
sealed  envelopes,  hearing  the  name  and 
address  of  bidder  and  name  of  road  on 
the  outside,  addressed  to  Amzi  H.  Lantz. 
Director.  Board  of  Chosen  Freeholders  of 
the  County  of  Warren,  Belvidere.  N.  J., 
and  must  be  accompanied  by  a  certified 
check  for  not  less  than  $1000.0  Oand  be 
delivered  at  the  place  and  on  the  hour 
above  named.  The  standard  proposal 
form  Is  attached  to  the  speciflcations, 
copies  of  which  will  be  furnished  on  appli¬ 
cation  to  engineer. 

By  order  of  the  oBard  of  Chosen  Free¬ 
holders  of  the  County  of  Warren. 

MORRIS  S.  FAUST.  Clerk. 


Bids:  May  20. 

Soil  Treatment,  Laying  Pipe,  etc. 

New  York,  N.  Y. 

Sealed  bids  will  be  received  by  the  Board 
of  Water  Supply,  at  its  offices,  twenty- 
second  floor.  Municipal  Building.  Park  Row, 
Centre  and  Chembers  Strees,  New  York 
City,  until  11  A.M.  on  Tuesday.  May  20, 
1919,  for  Contract  190,  for  soil  treatment, 
furnishing  and  laying  water  pipes,  build¬ 
ing  concrete  step.s  and  walks  and  doing 
mi.scellaneous  work  in  the  vicinity  of  the 
Kensico  dam,  in  the  Towns  of  Mt.  Pleasant 
and  North  Castel,  Westchester  county.  New 
York,  all  as  set  forth  in  the  speciflcations. 

At  the  above  place  and  time  the  bids 
will  be  publicly  opened  and  read.  Pamph¬ 
lets  containing  information  for  bidders  and 
contract  drawings  can  be  obtained  at  the 
above  address,  at  the  office  of  the  Secre¬ 
tary,  by  depositing  the  sum  of  ten  dol¬ 
lars  ($10)  In  cash  or  Its  equivalent  for 
each  pamphlet.  For  further  particulars 
apply  to  the  office  of  flie  Principal  Assist¬ 
ant  Engineer,  at  the  above  address. 

JOHN  F.  GALVIN.  President. 

CHARLES  N.  CHADWICK. 

L.  J.  O’REILLY. 

Commissioners.  Board  of  Water  Supply. 

BENJ.  F.  EINBIGLER.  Secretary. 


Bids:  May  19. 

Sewer 

Akron,  Ohio. 

Sealed  bids  or  proposals  addressed  tu 
the  Director  of  Public  Servic*-.  and  en¬ 
dorsed.  ’’Proposal  for  Sewer  in  East  .\ve- 
nue,  from  Maple  Street  to  Wooster  .\ve- 
nue."  will  be  received  at  the  office  of  the 
Director,  Delaware  Building,  Akron.  Ohio, 
until  12  o’clock  noon.  Central  Standard 
time  (2  o’clock  local  time)  of  Monday,  the 
19th  day  of  May,  1919,  and  at  that  time 
and  place  will  be  publicly  opened  and 
read. 

The  work  includes : 

3900  ft.  of  vitrified  pipe,  sizes  12  to  24  in. 
4700  ft.  of  trunk  sewer,  sizes  30  to  66  in. 

35  manholes. 

Bach  proposals  must  be  accompanied  by 
a  certified  check  in  the  sum  of  five  hundred 
dollars  ($500). 

A  surety  bond  in  the  sum  of  fifty  (594() 
per  cent,  of  the  amount  of  the  contract 
will  be  required  of  the  succt'ssful  bidder. 

Plans  and  speciflcations  on  file  in  the 
office  of  the  Chief  Engineer.or  can  be  obtained 
upon  deposit  of  five  dollars  ($5),  which 
deposit  will  be  returned  if  plans  are  re¬ 
turned  in  good  condition  within  ten  days 
after  taking  of  the  bids. 

The  right  is  reserved  to  reject  any  or 
all  bida 

H.  S.  MORSE. 

Director  of  Public  Service. 

E.  A.  ZE1SI.GFT. 

Chief  Engineer. 


Rids:  May  6. 

Road  Work 

STATE  OP  MARYLAND 
STATE  ROADS  COMMISSION 
Si-aled  proposals  for  building  the  fol¬ 
lowing; 

BALTIMORE  CITY’.  CONTRACT  BC-29A; 
One  section  of  Monroe  Street  from 
Eagle  Street  to  Mosher  Street,  for  a 
distance  of  1.18  miles.  Sheet  asphalt. 

CAROLINE  COUNTY,  CONTRACT  Co-18: 
One  section  of  State  Highway  btdween 
Grove  and  Bureau,  for  a  distance  of 
2.50  miles.  Concrete. 

MONTGOMERY  COUNTY,  CONTR.ACT 
M-17:  One  section  of  State  Highway 
throtigh  Rockville,  for  a  distance  of 
1.76  miles.  Concrete 

will  be  received  by  the  State  Roads  Corn- 


Bids:  May  8. 

Paving 

Norfolk.  Va. 

Sealed  proposals  will  be  received  at  the 
Office  of  the  CYty  Manager  until  12.00  noon 
on  the  8th  day  of  May.  1919,  for  paving 
Boush  Street  from  Brooke  Avenue  to  Dart¬ 
mouth  Street  with  Durax,  6130  square 
yards,  more  or  less,  together  with  all  in¬ 
cidental  work  designated  Class  D,  No.  6. 
Also  for  furnishing  material  and  construct¬ 
ing  10.200  linear  feet,  more  or  less,  con¬ 
crete  curb  and  gmtter  designated  CTass  C. 


Bids:  May  21. 

Road  Machinery 

Harrisburg,  Pa. 

Pennsylvania  State  Highway  Depart¬ 
ment,  Harrisburg.  Pa.  Sealed  proposals 
will  be  received  at  said  office  until  10  a.m.. 
May  21,  1919,  when  bids  will  be  publicly 
opened  and  scheduled,  and  contracts  award¬ 
ed  as  soon  thereafter  as  possible  for  Road 
Machinery  to  be  used  for  Maintenance 
Work  of  the  Department.  Bidding  blanks 
and  speciflcations  may  be  obtained  free 
upon  application  to  the  State  Highway  De¬ 
partment,  Harrisburg,  Pa. 

LEWIS  S.  SADLER. 

State  Highway  Commissioner 


CONTRACTORS 

LET’S  GET  TOGETHER 

Swart  deals  with  reliable  contractors  only — it  is 
unnecessary  to  exaggerate  about  them  to  secure 
their  Contract  Bonds. 

You  have  what  I  require — Dependability.  I  have 
what  you  need — an  engineering  service. 

Let*s  Get  Together 
ON  YOUR  NEXT  BOND 

Phone — IFire — Writm 

HARMON  V.  SWART 

to  Liberty  Street,  New  York 
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May  8.  1919 

Enp  News-Record 
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Bids  June  3. 

Barge  Canal  Terminals 

STATE  OF  NEW  YORK 
OFFICE  OF  SUPERINTENDENT  OP 
PUBLIC  WORKS 

Albany,  May  1st,  1919. 
Sealed  proposals  will  be  received  at  the 
undersigned  at  hUi  olfice  In  the  Capitol  at 
Albany.  N.  Y.,  until  twelve  o’clock  noon  on 
Tuesday.  June  3rd,  1919,  at  which  place 
and  hour  they  will  be  publicly  opened  and 
read,  for  the  construction  of  Barpe  canal 
terminals  pursuant  to  the  provisions  of 
Chapter  74fi  of  the  Laws  of  1911,  and  of 
the  acts  amendatory  thereof,  as  follows : 

TERMINAL  CONTRACT  NO.  52-P 
For  paving  Pier  6.  East  river,  borough  of 
Manhattan.  New  York  City. 

Contract  plans,  sheets  1  and  2. 

TERMINAL  CONTRACT  NO.  113 
For  furnishing,  testing  and  delivering 
electric  capstans  and  trolley  hoists  at  vari- 
OU.S  Barge  canal  terminals. 

— 3— 

TERMINAL  CONTRACT  NO.  117 
For  furnishing,  testing  and  delivering 
battery-charging  motor-generator  sets,  with 
switchboard  panels  for  Barge  canal  termi¬ 
nals  in  New  York  City. 

Plans  may  be  seen  and  detached  specifi¬ 
cations.  engineer’s  estimate  of  quantities, 
proposal  blanks,  forms  of  contract  and 
bonds  required  and  other  information  for 
proiiosers  may  be  had  at  the  office  of  f"" 
.Superintendent  of  Public  Works  at  Albany, 
N.  Y.,  at  the  office  of  the  Assistant  Super¬ 
intendent  of  Public  Works  for  the  Middle 
Division  at  Syracu.se,  N.  Y.,  at  the  office  of 
the  Assistant  Superintendent  of  Public 
Works  for  the  Western  Division  at  Roches¬ 
ter.  N.  Y.,  and  at  the  canal  office.  Spauld¬ 
ing’s  Exchange,  Buffalo.  N.  Y. 

Copies  of  detailed  plans  or  drawings  may 
he  obtained  from  the  State  Engineer  and 
Surveyor  at  Albany,  N.  Y..  upon  payment 
to  him  of  the  cost  of  producing  them. 

Monthly  estimates  will  be  paid  of  ninety 
per  centum  (90  per  cent.)  of  the  work  done 
at  the  contract  price.  Every  propo.sal  for 
said  work  must  be  accompanied  by  a  money 
deposit  In  the  form  of  a  draft  or  certified 
check  upon  some  good  banking  institution 
in  the  city  of  Albany  or  New  York,  issued 
by  a  national  or  state  bank  or  trust  com¬ 
pany  in  good  credit  within  the  state  and 
payable  at  sight  to  the  Superintendent 
Public  Works  for  five  per  centum  (5  per 
Cent.)  of  the  amount  of  the  proposal. 

The  person  whose  proposal  shall  be  ac¬ 
cepted  will  be  required  to  execute  a  con¬ 
tract  and  furnish  bonds  within  ten  days 
from  the  date  of  notice  of  award  delivered 
<0  him  or  them  in  person  or  mailed  to  the 
address  give-  m  the  proposal. 

I’t'on  execution  of  the  contract  and  ap¬ 
proval  of  bonds,  the  certified  check  or  draft 
will  be  returned  to  the  proposer  unless  the 
Mine  shall  have  been  presented  for  collec- 
on  prior  to  such  time.  In  which  case  the 
amount  of  the  deposit  will  he  refunded  by 
the  Superintendent  of  Public  Works. 

The  deposits  of  bidders  other  than  the 
oni-  to  whom  the  award  of  contract  shall 


Price,  53.60  an  inch — Copy  can  be 
received  until  Wednesday,  10  a.m., 
for  issue  out  the  next  morning. 

The  publication  of  an  ad¬ 
vertisement  on  this  page 
is  an  official  notice  that 
bids  are  wanted  from 
other  than  local  bidders. 

It  is  also  a  guarantee  that 
maximum  competition  is  in¬ 
vited  because  Engineering 
News- Record  is  the  one  nation¬ 
ally  recognized  medium  for 
Proposal  advertising.  Its 
worth-while  contractor  in  this 
country  who  bids  on  public 
work  outside  his  own  city. 
Searchlight  Section  is  read 
each  week  by  nearly  every 
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be  made  will  be  returned  immediately  after 
the  award  has  been  made. 

The  bond  rt><iuired  for  the  faithful  per¬ 
formance  of  each  contract  shall  be  in  such 
sum  as  shall  be  fixed  by  the  Superintendent 
of  Public  Works,  whicli  sum  shall  not  tie 
less  than  twenty  per  ee  ituin  (20  per  cent.) 
of  the  estimated  cost  of  ttie  work  according 
to  th*-  contract  price,  and  an  additional 
bond,  known  as  the  labor  bond,  in  the  sum 
of  ten  per  centum  (10  per  cetit.)  of  tlie 
amount  of  the  estimated  cost  of  the  work 
according  to  the  contract  price,  will  he  re- 
(iuired  as  sc-curity  that  the  contractor  will 
pay  in  full  at  lea.st  once  in  each  month  all 
lahorers  employed  by  him  upon  the  work 
specified  to  he  done  in  the  contract. 

In  the  event  that  more  than  one  surety 
company  is  offered  as  surety  on  said  bonds 
co-insurance  only  will  be  accepted. 

Each  proposal  must  be  addressed  to  the 
Superintendent  of  Public  Works,  Albany.  N. 
T..  and  must  he  endorsed  on  the  envelope 
with  the  name  of  the  construction  for 
which  the  proposal  is  made. 

Award,  if  made,  will  be  made  to  the  per¬ 
son  or  persons  whose  proposal  shall  he  low¬ 
est  In  cost  to  the  stae  for  doing  the  work, 
and  which  sha'l  comiily  with  all  provisions 
required  to  render  it  formal.  Before  any 
award  shall  he  made  the  lowest  bidder 
will  he  required  to  .satisfy  the  Superintend¬ 
ent  of  Public  Works  of  his  ability  to  pro¬ 
vide  sult.ahle  equipment  and  materials  for 
the  proper  performance  of  the  work. 

The  right  Is  reserved  to  reject  all  pro¬ 
posals  and  readvertise  and  award  the  con¬ 
tract  In  the  regular  manner.  If,  In  the  judg¬ 
ment  of  the  undersigned,  the  Interests  of 
the  state  will  be  enhanced  thereby. 

LEWIS  NIXON. 

Superintendent  of  Public  Works. 


U.  S.  ENGINEER  OFFICE.  First  Dis¬ 
trict.  Cincinnati,  O. — Seal“d  proposals  will 
be  received  here  until  2  P.M..  May  28,  1919, 
and  then  opened  for  constructing  Lock 
and  Abutment  for  Dam  No.  34.  Ohio  River, 
near  Chllo,  Ohio.  Further  information  on 
aDplication. 
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Road  Construction 

Atlantic  City,  N.  J 

N'otiie  is  liorcby  given  that  scaled  bids 
will  be  received  by  The  Board  of  Chosen 
Frei-holdei s  of  Atlantic  County,  N.  J..  at 
Freelidlders  .Me*‘ting  Room.  523  &  524 

Guarantee  Trust  Bldg.,  Atlantic  City.  N. 
J..  at  II  A..M.  on  May  14th,  for  the  reeon- 
stiuetion  of  two  sections  of  Mays  I,anding- 
I’lea.santvillc  Road  in  the  Townsliips  of 
Hamilton  and  Egg  Harbor  In  the  Count\ 
of  .Atlantic  and  State  of  New  Jersey  witli 
a  bituminous  concrete  surface  upon  a  con¬ 
crete  foundation  ;  estimated  amount  of  sur¬ 
face  pavement  required  Is  44.249.1  square 
yards,  of  foundation  44,249.1  square  yards; 
and  opened  and  read  in  public  at  the  afore¬ 
said  time  and  place. 

Drawings,  spe<  ifleations  and  forms  of 
bid,  contract  and  bond  for  the  proposed 
work,  prejiared  by  A.  H.  Nelson,  County 
Engineer,  and  approved  by  the  State  High¬ 
way  Commission,  have  ben  filed  in  the 
office  of  the  said  engineer  at  Atlantic  City. 
X.  J.,  and  of  said  State  Highway  Commis¬ 
sion.  Trenton.  N.  .1..  and  may  be  inspected 
by  prospective  bidders  during  business 
hours.  Bidders  will  be  furni-shed  with  a 
copy  of  the  .specifications  and  blue  prints 
of  the  drawings  by  the  engineer  on  proper 
notice  and  payment  of  cost  of  preparation. 
Bid.s  must  lx-  made  on  the  standard  pro¬ 
po.sal  forms  In  the  manner  designated 
therein  and  required  by  the  specifications, 
must  be  enclosed  in  .sealed  envelopes,  bar¬ 
ing  th  name  and  address  of  bidder  and 
name  of  road  on  the  outside,  adderssed  to 
The  Board  of  Chosen  Freeholders  of  At¬ 
lantic  County,  N.  J..  and  must  be  accom¬ 
panied  by  the  name  and  certificate  of  pro¬ 
posed  surety  and  a  certified  check  for  not 
less  than  $1000.00  and  be  delivered  at  the 
place  and  on  the  hour  above  named.  The 
standard  proposal  form  Is  attached  to  the 
specifications,  copies  of  which  will  be  fur- 
ni.shed  on  application  to  engineer. 

By  order  of  The  Board  of  Chosen  Free¬ 
holders.  Atlantic  County,  N,  J. 

F.  W.  WILLE’TTf?. 

Cfierk. 


U.  S.  BNOINEETR  OFFICE,  Pfiorence, 
Alabama.  Sealed  proposals  will  be  re¬ 
ceived  here  until  eleven  o’clock  A  M  .  May 
9.  1919,  and  then  opened  for  furnishing 
Rock  Crushers.  Further  information  on 
application. 


U.  .S.  ENGINEER  OFFICE.  Florence, 
Alabama.  Sealed  propo.sals  will  be  re¬ 
ceived  here  until  eleven  o’clock  A.M..  Mav 
21.  1919,  and  then  opened,  for  furnishing 
Derricks.  Further  information  on  applica¬ 
tion. 


TREASURY  DEPARTMENT.  Supervks- 
ing  Architect’s  Office,  Washington,  D.  C.. 
April  26,  1919. — .'Sealed  proposals  will  be 
owned  in  this  office  at  3  P.M..  June  6. 
1919.  for  the  construction  of  the  United 
States  Post  Office  at  Bellefourche.  .South 
Dakota.  Drawings  and  specifications  may 
be  obtained  from  the  Custoiiisn  of  the  site 
at  Rellefourche,  South  Dakota,  or  at  this 
office.  In  the  discretion  of  the  Supervising 
Architect.  Jas.  A.  Wetmore,  Acting  Super¬ 
vising  Architect. 


V 


SEARCHLIGHT  SECTION 


Vol.  8l',  No.  10 
Enfc  N..ws-R,«,rd 


OFFICIAL  PROPOSALS 


BidH:  May  29 

Reservoir 

u<>k<)Ik;ii  ok  tamaqua 

OPPICK  OK  TMK  COMMISSIONKUS  OK 
WATKIl  WORKS. 

Tamiuiua.  Ha 

Sealed  proposals  will  la-  r«-oeiv*‘d  by  the 
undersiftned  at  their  ottice  in  Tamaqua,  Ha., 
until  12  o’clock  noon  of  May  29,  1919,  at 
which  place  and  hour  they  will  be  publicly 
opened  and  read,  for  the  construction  of 
a  reservoir  on  Owl  Creek,  in  Rahn  Town¬ 
ship,  Schuylkill  County,  for  the  BorouKh 
of  Tamaqua. 

The  construction  will  involve  about  57.- 
000  cu.yd.  of  embankment  and  at>out  2000 
cu.yd.  of  concrete,  mass  and  reinforced. 

Proposals  must  cover  the  entire  con¬ 
struction.  and  the  nece.s.sary  labor  and  ma¬ 
terials  for  same. 

The  riftht  is  reserved  to  reject  any  or 
all  propos.als  and  to  readvertise  and  award 
the  contract  in  the  reaular  manner. 

Plans  and  specifications  may  be  .seen 
at  the  office  of  the  Commissioners  of  Water 
Works  at  Ta  naqua ;  or  they  may  he  ob¬ 
tained  from  the  Commissioners  on  pay¬ 
ment  of  $3,  which  will  be  refunded  upon 
return  of  plana  and  specifications  in  ffood 
condition. 

Kvery  proposal  must  be  accompanied  by 
a  money  deposit  in  the  form  of  a  draft  or 
certified  check,  payable  to  the  Boroufrh 
of  Tamaqua.  for  $2000. 

The  successful  bidder  will  be  required 
to  execute  a  contract  and  furnish  Itonds 
within  ten  days  from  the  date  of  notice 
of  award  delivered  to  him  or  them,  or 
mailed  to  the  address  iriven  in  the  pro- 
I>osal. 

Ppon  execution  of  the  contract  and  ap¬ 
proval  of  bonds,  the  draft  or  certified 
check  will  be  returned  to  the  bidder 

The  deposits  of  bidders  other  than  the 
one  to  whom  the  award  of  contr.act  shall 
he  made  will  be  returned  Immediately  after 
the  award  nas  been  made. 

The.  amount  of  security  required  for 
faithful  performance  of  the  work  will  be 
to  per  cent,  of  the  amount  of  the  esti¬ 
mated  cost  of  the  work  accordinit  to  the 
contract  price. 

OOMMISSIOXKRJ?  OP  WATKR  WORKS.  | 
Borough  of  Tamaqua,  Pa. 

JOHN  M  HARRIS. 

Secretary. 


nils  May  15 

Ornamental  Street  Lighting 
System 

Mandnn,  North  IVikota 

The  Board  of  City  Commissioners  will 
receive  sealed  bids,  at  the  office  of  the  Clt>' 
Auditoi-.  Mandan,  N.  O.,  until  eight  o’clock 
P  M..  May  15.  1919,  for  the  furnishing  of 
ail  material  Including  plant  equipment  and 
labor  for  the  installation  of  an  ornamental 
street  lighting  system. 

The  work  to  be  done  embraces  approxi- 
nia^ely  80  hltaks,  with  291  posts. 

Kach  propos.al  sh.all  be  accompanied  by 
a  certified  check  of  $500  and  a  bond  run¬ 
ning  to  the  city  In  a  sum  equal  to  5^ 
of  the  amount  of  the  bid. 

T’lans  and  spt'clflcations  are  on  file  with 
the  City  Auditor  or  may  be  obtained  from 
the  engineers  by  depositing  $5. 

The  right  Is  reserved  to  reject  any  or  all 
bids. 

H.  U  HKNKE. 

Pres  t'lty  Commission. 

W.  H.  SEITZ.  City  Auditor 
.BLACK  &  ORIKFIN.  Engineers. 
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Bids;  .May  15. 

Street  Improvements 

Cumberland,  .VId. 

Seal 'll  proposals  addressed  to  the  .Mayor 
and  Cit.\  Council  of  Cumberland,  Md..  and 
enilor.sed  “Proposals  for  the  paving  and 
otherwise  improving  stre«'ts  in  the  City  of 
Cumberland,  Md.,’’  will  be  received  at  the 
office  of  the  City  clerk  on  or  before  9  :30 
A.M.,  May  15,  1919.  Plans  and  specifica¬ 
tions  may  be  obtained  at  the  office  of  the 
City  Engineer.  A  deposit  of  one  dollar 
($1)  for  each  plan  will  be  required,  whicli 
will  be  refunded  upon  the  return  of  same 
in  good  condition.  Spiiitlcations  will  be 
furnished  free  of  cliarge  to  each  bidder 
rer'eiving  one  or  more  plans. 

This  work  embraces  curbing,  paving  and 
otherwise  Improving  on  eight  (8)  streets, 
aggregating  approximatelj-.  as  follows: 

9,135  ft.  concrete  curbing. 

7,050  sq.j'd.  concrete  paving. 

930  sq.yd.  wood  bloi'k  paving. 

14,200  sq.yd.  brick  paving  (semi- 
monolithic)  and  miscellaneous  sewer  work, 
etc.  Alternate  bids  will  be  a.sked  on  11,280 
sq.yd.  of  .‘ilvet  Asphalt  on  part  of  the 
above  mention  d  paving. 

Each  proposal  must  be  accompanied  by 
a  certified  check  drawn  to  the  order  of 
the  Mayor  and  City  Council  of  Cumber¬ 
land,  Md.,  amounting  to  one  hundred  dol¬ 
lars  ($100)  for  each  and  every  street  bid 
on.  which  check  will  be  forfeited  to  the 
Mayor  and  City  Council  of  said  City  as 
liquidated  damages  In  case  an  award  Is 
made  and  the  contract  and  bond  are  not 
promptly  and  properly  executed.  The  Mayor 
and  City  Council  reserve  the  right  to  re¬ 
ject  any  or  all  bids,  and  further,  to  con¬ 
tract  for  all  or  any  part  of  said  work. 

RAI-PH  L.  RIZER.  (^ty  Engineer. 

City  Hall.  Cumberland.  Md. 


Bids:  May  21. 

Road  Machinery 

Harrisburg,  Pa. 

Pennsylvania  State  Highway  Depart¬ 
ment,  Harri.sburg.  Pa.  Sealed  proposals 
will  be  received  at  said  office  until  10  a.m.. 
May  21,  1919.  when  bids  will  be  publicly 
opened  and  .scheduled,  and  contracts  award¬ 
ed  as  soon  thereafter  as  possible  for  Road 
Machinery  to  be  used  for  Maintenance 
Work  of  the  Department.  Bidding  blanks 
and  specifications  may  be  obtained  free 
upon  application  to  the  State  Highway  De¬ 
partment.  Harrisburg.  Pa. 

LEWIS  S  SADLER, 


Bids:  May  8,  1919. 

Paving 

Cohoes,  N.  T. 

Sealed  proposals  will  be  received  on  the 
8th  day  of  May,  1919.  at  2  P.M..  In  the 
Mayor’s  office.  City  Hall.  Cohoes,  N.  T.. 
for  the  paving  of  Manor  Avenue,  from 
the  intersection  of  Reservoir  Street  to 
City  line.  Brick,  blthulitlc.  concrete,  tarvla 
or  bituminous  material.  Certified  check 
for  10*;^  of  amount  of  bid  must  accom¬ 
pany  proposal.  Suwe.ssful  bidder  must  file 
bond  for  G09J  of  total  amount  of  contract. 

EUOENE  M.  HEBERT. 

Secretary. 


V.  S.  i:N(.*1NEER  office.  New  I»ndon, 
Ponn. — Sealed  proiK'sals  for  dredging  in 
Oreenwlch  Harlxir.  Conn  ,  will  be  received 
here  until  2  o’clock  p.m..  May  28,  1919,  and 
then  opened.  Information  on  application. 
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Bids;  .May  15. 


Paving 


Leban.  i,  !•, 

Sealed  proposals  directed  to  ,  ,  . 

Clerk  of  l.,cbanon,  I’a.,  will  be  i.,.,  |  ' 

the  City  Hall  until  5  P.M.,  Ttini-  i 
15,  and  publicly  opened  at  a  sp.  | 
meeting  that  .same  evening,  i,„  ti,t  f,, 
nishing  of  all  labor  and  niateiiil- 
to  construct  the  following  paveim  iHs 
Cumberland  Street — 4th  St.  to 

5th  St.,  approximately .  1,500  s,| 

Cumberland  Street — 9th  St.  to  ' 

IVnn.sylvania  R.R.  approxi- 

.  4.600  • 

Cumberland  Street — Pennsyl¬ 
vania  R.R.  to  16th  St.  ap¬ 
proximately  .  9,000  '■ 

Chestnut  Street — 4th  St.  to 
12th  .St.  approximately. ..  .16,700  ■ 
Alternate  bids  will  be  received  on  Wn.id- 
block.  Vitrified  Brick,  Cement  Concrete 
Asphaltic  Concrete  and  Sheet  Asphalt.  The 
Contractor  may  bid  on  any  or  all  of  thes- 
different  types  of  surfacing. 

Certified  check  of  $230,  $700,  $i:,00. 

$2500  respectively,  must  accompany  cacti 
bid. 

Specifications,  proposal  blanks  and  de¬ 
tailed  information  concerning  the  condition 
and  manner  of  submitting  bids  can  be  ob¬ 
tained  by  applying  to  the  ('ity  Engincn 
A  deposit  of  $5.00  is  required  for  each 
complete  set  of  the  specifications  sent  out. 
This  will  be  refunded  upon  the  return  of 
the  specifications  in  good  condition. 

Payment  for  the  work  done  in  paving 
the  street  intersections  and  in  all.  drain¬ 
age  structures  will  be  by  monthly  estl- 
mate.s.  Payment  for  all  other  work  will  hi- 
made  by  two-year  improvements  bonds  of 
the  City  of  I.,ebanon.  bearing  6  per  rent 
Interest.  The  security  for  the  payment  and 
redemption  of  the.se  bonds  is  the  asses.s- 
ment  levied  against  the  abutting  property 
owners  as  provided  for  by  an  act  of  .-t.-- 
eembly  entitled,  “An  act  providing  for  th- 
Incorporation  of  3rd  Cla.ss  Cities"  ap¬ 
proved  May  23,  1889.  and  any  supplement.s 
thereto  which  may  be  applicable. 

Plans  of  streets  and  standard  structures 
may  be  seen  at  the  City  Engineer's  office 
Tlie  Mayor  and  Council  reserve  the  right 
to  reject  any  or  all  bids  and  to  award  the 
contract  as  Is  deemed  to  the  best  interest 
of  the  City  of  I..ebanon. 

PAtTI.  A  VOIXTvER. 

City  Engineer. 

.\ttest : 

DAN  M.  .SHARP, 

City  Clerk. 

Bids:  May  19. 

Concrete  and  Brick  Paving: 

Plainfield.  N.  J. 

Sealed  proposals  will  be  received  by  the 
Common  Council  of  the  City  of  Plainfield. 
N.  J.,  at  the  Council  Chambers  in  said 
City  on  Monday,  May  19th,  1919,  at  8  PM. 
for  paving  certain  streets  with  reinforced 
concrete  and  certain  other  streets  with 
vitrified  brick  on  concrete  base. 

The  approximate  amount  of  the  princi¬ 
pal  Items  of  the  work  is  as  follows: 
14,70(1  Sq.Yds.  of  vitrified  brick  pavement 
2,300  Cu.Yds.-  of  cement  concrete  pave¬ 
ment. 

9,400  Lln.Ft.  of  concrete  abuttements  in 
place  of  curbs. 

Plans,  specifications  and  forms  of  pm- 
Itosals.  contracts,  etc.,  may  be  had  of 
Andrew  J.  Oavett.  City  Engineer,  or  of 
John  J.  Carroll.  City  Clerk.  Mtinicipal 
Building.  Plainfield.  N.  J. 

JOHN  J.  C.\IU!  dill- 
City  nerk 


May  S.  1919 

BiiC  N*  «s-K»*corrt 
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Bids:  May  12- 

Paving 

CITY  OF  OXEONTA,  NEW  YORK. 

department  of  pubimc  work. 

Se  ll'  ll  bid-s  o>’  proposals*  will  bo  recolvert 
bv  iho  Hoard  of  PubUc  Works,  at  the  City 
('Ink's  Offloe,  at  Oneonta,  New  Y'ork,  until 
S  P.M..  on  the  12th  day  of  May,  1919. 
for  the  improvement  named  below,  at  which 
time  and  place  such  proposal.s  will  be 
publicly  opened  and  read. 

I'avinc  with  bituminous  macadam.  Maple 
Sti'ct  from  Main  Street  to  south  line  of 
('enter  Stn'et ;  Maple  Street  from  south 
line  of  Center  Street  to  Normal  School 
r, rounds;  Elm  Street  from  Main  Street  to 
Cedar  Street  and  Spruce  Street  from  Elm 
Street  to  Maple  Street,  together  with  such 
sewer  constructions  as  is  necessary  for  the 
paving. 

All  bids  must  be  made  on  the  regular 
printed  forms  furnished  for  that  purpose, 
and  all  prices  must  be  plainly  stated  in 
ink.  both  in  wards  and  figures. 

Plans  and  specifications  are  on  file  in  the 
City  Engineer’s  otflce  and  may  be  obtained 
for  the  price  of  five  dollars  fl.")),  said 

five  ilollars  will  not  be  refunded  upon 

return  of  the  plans,  but  will  be  retained 
by  the  City  of  Oneonta  as  a  part  com¬ 
pensation  for  the  printing  of  the  same. 

.Ml  bids  will  be  considered  Informal, 
which  do  not  contain  prices  set  opposita 

each  and  all  of  the  items  which  enter 

into  the  construction  of  the  particular  kind 
of  pavement  hid  upon,  and  which  are  called 
for  in  the  printed  forms  for  bids,  or  which 
are  otherwise  not  In  conformity  with  thla 
notici'. 

No  bid  .shall  be  allowed  to  be  withdrawn 
for  any  reason  whatever,  after  It  has  been 
presented  to  the  Board  of  Public  Works. 

No  hid  shall  be  accepted  from,  or  con¬ 
tract  awarded  to  any  person  who  is  In 
arrears  to  the  rity  of  Oneonta  upon  debt 
or  contract,  or  who  Is  in  default  as  surety 
or  otherwise,  upon  any  obligation  to  said 
rity. 

.MI  bids  which,  in  the  opinion  of  the 
Board  of  Public  Works,  are  unbalanced 
will  be  deemed  Informal. 

Bidders  are  required  to  state  in  their 
bids  their  names  and  places  of  residence, 
and  the  names  of  all  persons  interested 

with  them  in  said  bids.  .Mso  that  the  bid 
Is  made  without  any  connection  with  any 
P'-rsons  making  another  bid  for  the  same 
contract,  and  that  the  bid  Is  in  all  re¬ 

spects  fair  and  without  collusion  of  fraud. 

.\  certified  check  in  an  amount  equal  to  at 
least  five  (SCr)  per  cent,  of  the  bid.  pay¬ 
able  to  the  Chamberlain  of  the  City  of 
Oneonta,  will  he  required  to  accompany 

each  hid.  All  such  deposits,  except  that 
of  the  bidder  whose  bid  shall  have  been 
accepted,  will  be  returned  to  the  person 

or  persons  making  the  same  within  three 
days  (3)  after  the  execution  of  the  con¬ 
tract.  If  the  bidder  whose  bid  shall  have 
been  accepted,  shall  refuse  or  neglect  to 
execute  the  contract  within  fifteen 
(I'll  days  after  the  notice  that  it  has 
bien  awarded  to  him  or  them,  the  amount 
of  the  deposit  made  by  him  or  them  will 
he  forfeited  to  and  retained  by  the  City  of 
0-ieonta  as  liquidated  damages  for  such 
neglert  or  refusal.  Rut  if  he  or  they 
shall  execute  the  contract  within  the  time 
aforesaid,  the  amount  of  his  or  their  de- 
I'o.sit  will  be  returned  to  him  or  them. 

No  contract  will  be  considered  unless 
accompanied  with  a  surety  bond  in  an 
amount  equal  to  fifty  (50*%  )  per  cent,  of 
the  bid,  approved  as  to  sufflclency  by  the 
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Board  of  Public  Works,  and  conditioned 
that  if  the  contract  be  accepted,  the  pro¬ 
poser  will  construct  the  work  at  the  prices 
and  upon  the  terms  propos«'d.  according 
to  the  plans  and  specifications,  and  subject 
to  the  supervision  and  approval  of  the 
City  Engineer,  and  also  conditioned  for  th<‘ 
faithful  performance  of  all  the  provisions 
of  the  contract. 

The  Board  of  Public  Works  reserves  the 
right  to  reject  any  or  all  bids  not  deemed 
for  the  Intere.st  of  the  City. 

The  Engineer’s  estimate  of  quantities,  as 
attached  to  the  bidding  form,  will  be  used 
only  as  a  basis  of  computing  and  can¬ 
vassing  the  various  bids. 

Bidders  are  required  to  form  their  own 
Judgment  of  the  quantities  and  character 
of  the  work  by  personal  examination  of 
the  ground  w’here  it  is  to  be  done  and  of 
the  specifications  and  the  drawings  relat¬ 
ing  to  it,  or  by  such  other  means  as  they 
may  prefer. 

Bidders  must  not  assert  any  misunder¬ 
standing  in  regard  to  any  thing  relating 
to  the  work,  or  the  location  and  ground 
where  it  is  to  be  executed. 

BOARD  OF  P17BTAC  WORKS. 

CITY  OF  ONEONTA 

SHELDON  H.  CLOSE, 

City  t'lerk. 


Bids:  June  2. 

Reinforced  Concrete  Dam  and 
Bridge 

DEPARTMENT  OF  THE  INTERIOR 

UNITED  ST.ATES  INDl.VN  SERVICE 

Sealed  proposals  for  the  construction  of 
a  reinforced  concrete  diversion  dam  and 
bridge  on  the  Gila  River  in  Arizona  will 
be  received  at  the  office  of  the  Supervis- 
'  Ing  Engineer,  United  States  Indian  Rerv- 
I  Ice.  528  Federal  Building,  Ix)s  .\ngel(>s. 
I  Calif.,  until  noon  June  2,  1919,  and  then 
I  opened. 

The  structure  will  be  located  about  three 
miles  east  of  Sacaton,  .\rizona.  and  18 
I  miles  north  of  Ca.sa  Grande,  the  nearest 
railroad  station. 

The  work  will  require  about  .31,700  cu.yd. 
of  earth  work,  17,740  cu.yd.  of  concrete, 
I  738,500  lb.  of  reinforcing  steel,  12.400  ft. 
j  of  round  piling,  28,000  ft.  of  wood  sheet 
piling  and  eighteen  steel  gates  with  operat¬ 
ing  machinery.  Cement,  reinforcing  steel, 
round  piles,  gates  and  machinery  will  be 
furnl.shed  by  the  Government  f.o.b.  ni'or- 
est  railroad  point,  hauling  to  be  included 
in  the  contract. 

All  proposals  must  be  made  upon  blank 
forms  of  proposal  attached  to  the  contract 
and  specifications  which,  with  the  plans, 
may  he  obtained  upon  application  to  the 
Supervising  Enginer*r.  A  deposit  of  $25 
will  be  required  for  each  set  of  plans  and 
funded  providing  the  plans  and  specifica¬ 
tions  are  returned  within  ten  days  after  the 
date  on  which  proitosals  are  to  be  received. 

Detailed  schedule  of  the  work  to  be  per¬ 
formed  will  be  furnished  bidders  and  bids 
should  be  submitttHi  on  all  items,  as  pro¬ 
posals  for  only  a  part  of  the  work  will 
not  be  considered. 

HERBERT  V.  CLO’TTR. 

Supervising  Engineer. 


U.  R.  ENGINEER  OFFICE.  NEW  lAYN- 
DON,  CONN. — Sealed  proposals  for  main- 
!  tenance  dredging  in  New  Haven  Harbor. 
Conn.,  will  be  received  here  until  2  o’clock 
p.m..  May  20,  1919  .and  then  opened,  in¬ 
formation  on  application. 
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Bids :  May  20. 


Mill  Creek  Flood  Control  Project 


Sealed  proposals  will  be  received  by  llie 
City  Council  of  the  City  of  Erie.  I’a.,  until 
10:30  -A  M.  (Standard  Eastern  time).  Tue.s- 
days.  May  20.  1919.  for  the  completion  of 
the  Mill  Creek  Flood  Control  Project.  Three 
separate  contracts  will  be  let.  involving 
the  following  major  items  of  work,  cover¬ 
ing  about  8000  lln.ft.  of  reinforced  concrete 
conduit  and  intake  works 

SECTION  NUMBER  3 
Earth  and  shale  Rock  excava¬ 
tion  .  95.000  yds. 

Reinforced  concrete  .  19,000 

SECTION  NUMBER  4 
Earth  and  shale  rock  excava¬ 
tion  .  73.000  yds. 

Reinforced  concrete  .  17,000 

SECTION  NUMBER  5  (Intake) 

Earth  and  rock  excavation  .  .  25.000 

Concrete,  plain  and  reinforced  2.000 

Information  for  bidders,  plans,  sjteciflca- 
tions,  and  contract,  for  all  three  contracts, 
may  he  obtained  on  or  about  May  1.  upon 
the  deiioHit  of  $25.  by  addressing  Gannett. 
Seelye  and  Fleming.  Consulting  Engineers. 
‘204  Locust  St.,  Harrisburg,  I’a..  or  their 
Erie  Office,  507  Palace  Hardware  Bldg. 
Iteposit  will  be  returned  upon  tlie  deliver) 
of  the  plans  and  specifications  in  good 
condition. 

The  appropriation  for  this  work  Is  $1,- 

000.000. 

THEODORE  EICHHORN, 
Com.  of  Streets  and  Public  Improvements 
PAUI.,KNER  G.  LYNCH.  City  Engineer. 
GANNETT.  SEELY'E  and  FLE.MING. 
Consulting  Engineers, 

Harrisburg  and  Erie.  Pa. 


Bids:  May  13. 

Sewer  Bonds  For  Sale 

Frederick.  Okla. 

The  City  of  Frederick,  Okla.,  will  offer 
for  sale  on  Ttf’sday  evening.  May  13,  1919 
(subject  to  approval  of  the  pro|>erty  owners 
of  .said  City  at  a  special  election  to  be 
calletl  immediately  thereafter),  one  hundred 
and  fifty  thousand  ($150,000)  dollars  more 
or  less  of  30-year  Sanitary  Sewer  Bonds. 
'Tlie  .Mayor  and  Council  reserve  the  right 
to  reject  any  or  all  bids. 

D.  W.  WO.MACK. 

City  Clerk. 


PROPOSALS  FOR  CONCRETE  SUPER- 
STRUl'TURE. — U.  .S.  Engineer  Office.  508 
Federal  Building,  Chicago,  Ill.  —  Sealed 
proposals  will  be  received  here  until  10 
A.M.,  May  26,  1919,  and  then  opened,  for 
constructing  concrete  superstructure  on 
breakwater  at  Calumet  Harbor.  Ill.  and 
Tnd.  Further  Information  on  application. 


SEAI-ED  PROPOSAL?  will  be  opened  by 
(he  Lighthouse  Sup«’rintendent,  Philadel¬ 
phia,  Pa.,  at  2  o’clock  P.M.,  May  26,  1919. 
for  furnishing  rip  rap  and  for  building 
mud  banks  at  Baker  Range  Front  IJght 
Station,  Delaware  River,  Del.  Information 
upon  application  to  the  above  office. 


PROPOSAI>S  FOR  DREDGING— U  .S 
Engineer  Office,  Old  Federal  Bldg..  Wil¬ 
mington.  Del. — Sealed  proposals  will  be  re¬ 
ceived  here  until  11  A. Mi,  May  27.  1919. 
and  then  opened,  for  dredging  Maurice 
River.  N.  J.  Further  Information  on  ap¬ 
plication. 
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Kn*  N.  ,.,.ecor„ 


Highway  Work 

STATK  OK  NKVV  JKKSF:Y 
STATE  HIGHWAY  fO.M MISSION 
TRENTON 

Notice  !•  hereby  Kiven  that  .s.-aled  bids 
win  bt*  received  by  the  State  illRliway  ("om- 
iiiission  of  New  Jersey,  for  the  improve- 
merit  of  the  following  : 

.State  Highway  Route  No.  4.  .Sertion  lA. 
<*on<'rete  Surface,  estimated  1  imt  siiuare 
yards.  Monmouth  Oounty. 

State  Highway  Route  No.  3,  Da  Costa- 
llammonton  Swtlon.  ('oncrete  Surface,  c-s- 
timai<‘d  46.6.'i8  square  yards.  Atlantic 
t’ounty. 

Rids  Vlll  be  .->nened  and  read  in  publ’c 
at  the  oirtce  of  the  State  Highwa>  Comm's- 
slon.  Broad  Street  B.cnk  Building,  Tren¬ 
ton,  N.  .1..  on  Wednesday,  May  14,  1919, 
at  in  30  A.M. 

rtrawlngs.  speeifli  at'ons  and  form  of  hid, 
contract  and  bond,  for  itie  proisi.xed  work 
are  on  file  in  tiu*  ofH'  e  of  tlic-  .-caid  Depart¬ 
ment  at  Trenton,  X.  .1  .  and  in  the  office  of 
J.  A.  Williams.  Division  Engineer,  sns 
Market  Strec-t.  Camden,  X.  J..  and  may  be 
inspectc‘d  by,  or  furnished  on  deposit  of 
Ten  Dollars  ($10)  to  prospective  bidd"rs. 
Bids  must  he  made  on  the  standard  pro- 
po.sal  forma  in  the  manner  designated 
therein,  and  as  reciuired  by  the  specifica¬ 
tions.  same  to  be  enclosed  in  sealed  en¬ 
velopes,  bearing  the  name  and  address  of 
bidder  and  name  of  the  road  on  the  out¬ 
side.  addressed  to  State-  Highway  Commis¬ 
sion,  Broad  Street  Bank  Bldg.,  Trenton. 
N  J.,  and  must  be  a<-companicd  by  a  cer¬ 
tified  check  for  not  less  than  ten  per  cent. 
(lOc^)  of  the  amount  of  the  bid.  and  be 
deliverc-d  at  the  above  place  on  or  before 
the  hour  named.  Copies  of  standard  pro¬ 
posal  form  will  be  furni.shed  on  application. 

Each  bidder  must  accompany  his  bid 
with  a  certificate  from  a  surety  company, 
duly  authorized  to  do  business  in  this  State, 
stating  that  such  surety  company  will  pro¬ 
vide  said  bidder  with  a  bond  in  such  sum 
as  is  required  in.  and  in  accordance  with 
the  provisions  of  said  specifleationa,  con¬ 
ditioned  for  the  faithful  performance  of 
the  provisions  of  the  contract  and  specifi¬ 
cations. 

By  order  of  the  State  Highway  Com¬ 
mission. 

A.  LEE  GROVER. 

Chief  Clerk 

Concrete  Bridge  Construction 

Montgomery.  Ala. 

Sealed  bids  will  be  received  by  the  Board 
of  Revenue  of  Montgomery  County,  Alaba¬ 
ma.  until  noon.  Monday.  .Tune  9.  1919.  and 
at  that  time  publicly  opened  for  the  con¬ 
struction  of  a  reinfor<-ed  concrete  bridge, 
one  thousand  two  hundred  and  eighty-eight 
fe«‘t  long,  with  an  eighteen  foot  roadway, 
over  Catoma  Creek  on  the  Norman  Bridge 
Road,  five  miles  south  of  Montgomery. 

A  certified  check  for  four  hundred  dol¬ 
lars  will  be  required  to  accompany  each 
bid.  Plans  and  specifications  are  on  file 
in  the  office  nf  the  State  Highway  En¬ 
gineer  and  the  County  Engineer,  Mont¬ 
gomery.  Alabama.  The  right  is  reserved 
to  reject  any  or  all  bids. 

W.  S.  KET.T.ER. 

State  Highway  Engineer. 

Montgomery,  Alabama. 

OFFICE  OV^HE  COMMISSIONERS.  D. 
C..  Washington,  D.  C.  May  1.  1919  Sealed 
proposals  will  be  received  at  the  office  of 
the  Secretary  to  the  Board  of  Commisaion- 
era.  Room  Sl1.  District  Building,  until  2 
o’clock  P.M..  Wednesday.  May  21.  1919,  for 
paving  various  streets  and  avenues  in  tjie 
District  of  Columbia  with  sheet  asphalt 
Forma  of  proposal,  specifleationa.  together 
with  necessary  information  may  be  ob¬ 
tained  from  the  Chief  Clerk  of  the  Engineer 
Department,  Room  427,  District  Building. 
I/>uis  Brownlow.  W.  Gwynn  Gardiner, 
Charles  W  Kuti.  Commissioners.  D.  C. 


Ore  Stripping 


A  merit  us,  Ga. 

Work  consists  of  ."lOO.OOO  to  1.300,000 
.varil.>i  of  luaterial.s  vp".ving  in  thickness 
from  30  to  70  feet.  Work  should  prefer- 
abl.v  be  dtine  b.v  a  large  shovel  or  drag 
line  so  that  the  on-  can  be  mined  by  the 
coinpan.v  as  rapiilly  as  it  is  uncovered  by 
llie  contiactor.  .Mines  located  about  live 
miles  from  t'entral  Railroad  of  Georgia 
near  .Vmericus.  Ga.  Kor  furtlier  informa¬ 
tion  iippl.v  to  E.  S.  Kickes,  t'iiief  Engineer, 
.\luminum  t'ompan.v  of  .Viiu-rica,  2400 
Oliver  Bldg.,  i’ittsburgh,  I’a. 

Highway  Work 

Albany,  N.  Y. 

Office  of  the  Stale  Commission  of  High¬ 
ways,  Albany,  X.  V. — Sealed  |iro|>osals  will 
be  rt-celved  liy  the  undersigned  at  their 
office.  No.  Eancaster  Street,  Albany.  X. 
Y.,  at  one  o'clock  P.M..  on  Thursday,  the 
16th  day  of  May,  1919,  for  the  completion 
of  the  following  highways: 

Cattaraugus .  .  .Three  highways:  6.88,  4.73 
and  2.17 

Chautauqua ..  .One  highway:  3.90 

Delaware . One  highway:  6.51 

Erie . One  highwa>  .  5.19 

Montgomery. .  .Two  hiebways:  2.49  and  1.61 

Nassau . Three  Highways:  4.98,  3.09 

and  3.38 

Niagara . One  highway  :  7.79 

Onondaga . One  highway:  5.55 

Orange . One  highway:  9.18 

Ulster . One  highway  :  3.17 

Wayne . One  highway:  3.97 

Also  for  the  construction  of  the  following 

highways: 

Onondaga . One  highway:  3.94 

Rensselaer ...  .One  highway;  3.80 

And  also  for  the  repair  of  the  following 

highways : 

Columbia . One  contract,  reconstruction 

Livingston . One  contract,  reconstruction 

Montgomery. .  .One  contract,  reconstruction 

Niagara . One  contract  reconstruction 

Orange . Two  contracts,  reconstruc¬ 

tion  and  resurfacing 
St.  I.,awrence .  .  One  contract,  resurfacing 

Steuben . One  contract,  resurfacing 

Westchester.  .. Four  contracts,  reconstruc¬ 
tion 

Maps,  plans,  specifleations  and  estimates 
may  be  seen  and  proposal  forms  obtained 
at  the  office  of  the  Commission  in  Albany, 
N.  T.,  and  also  at  the  office  of  the  division 
engineers  in  w-hose  divisions  the  roads  to 
be  completed  are  located.  The  addresses 
of  the  division  engineers  and  the  counties 
of  which  they  are  In  charge  will  be  fur¬ 
nished  upon  request. 

The  especial  attention  of  bidders  Is  called 
to  "General  Information  for  Bidders”  on 
the  itemized  proposal,  specifleations  and 
contract  agreement. 

FRED’K  STUART  GREENE, 

R.  K.  FT^LLER,  Commissioner. 

Secretary. 

Road  Work 

Plnevllle.  W.  Va 

Sealed  proposals  will  be  received  by  the 
County  Court  of  Wyoming  County,  until 
1  o'clock  P.M.  on  May  14,  1919,  for  the 
construction  and  completion  of  one  section 
of  earth  road  leading  from  Elmore  Yards, 
at  the  mouth  of  Barkers  Creek,  up  said 
Creek  to  the  mouth  of  Oooney  Otter,  a 
distance  of  approximately  four  miles,  and 
consisting  of  approximately  40.000  cu.yd. 
of  excavation.  500  cu  yd.  of  random  rubble 
masonry,  400  cu.yd.  of  concrete,  and  100 
yd.  of  dry  random  rubble  retaining  walls. 

Work  consists  of  grading  and  construc¬ 
tion  of  bridges  and  small  drainage  struc¬ 
tures  to  be  done  In  accordance  with  the 
specifleations  and  plans  of  the  State  Road 


Commission  on  file  In  the  Engin.  r's  office 

in  the  town  of  Plnevllle.  West  Vii,; 

the  contract  to  be  executed  by  tl;. 

fill  bidiit-r,  as  well  also  as  the  i)r..,,.,sai  fo, 

said  work  shall  be  on  the  now 

adopted  and  u.sed  by  the  State  l;...i,i  cnm. 

mission. 

All  bids  must  be  accompanied  by  a  cerii. 
fled  check  for  five  per  cent,  of  Ui,-  to'al 
amount  of  the  hid.  and  the  bid  -nust  i,, 
securely  sealed  and  filed  with  th-  n.rk 
of  the  County  Court  of  Wyoniiiii; 

West  Virginia,  at  his  office  in  th.-  t,,Hn  of 
Pineville,  West  Virginia,  on  statidani  form 
of  propo.sal  furnished  with  si)..,-iii,  ,ano„H 
which  siiid  propo.sal  and  .spi-clflcatinns  shall 
be  those  that  are  adopted  as  the  stand, ini 
proiwsal  and  specifications  used  l.y  th.- 
State  Road  Commission 

Tlie  Court  reserves  the  right  to  r.-j.-ct 
any  and  all  bids  for  said  work 

Dated  at  Pineville.  West  Virginia  this 
the  8th  day  of  April.  1919  by  order  of  the 
Court. 

_ (Signed)  WILL  P.  COOK.  Cl.  rk 

Sanitary  Sewer 

Frederick,  Oklahom.a 

Sealed  bids  addressed  to  the  "Ilonorahl.- 
Mayor  and  Council”  of  (lie  City  of  Krid 
erick.  Oklahoma,  and  endorsed  "Sewer  Hid  " 
will  be  received  at  the  office  of  the  City 
Clerk  until  4  I’M.,  May  13th.  1919  ;ii 

which  time  they  will  he  publicly  op.-n.-d 
and  read 

The  work  consists  of  furnishing  labor 
and  material  for  the  construction  and  ex¬ 
tension  of  a  sanitary  sewer  system. 

Approximate  quantities  as  follows: 
Trench  excavation  5'  to  17'  d.-ep 

Cu.Yds . 26.7:r. 

6"  Vitrified  pipe.  Lin. Ft .  9fiS 

8"  ”  "  ”  "  . 34.795 

12"  ”  1,789 

16"  ”  "  "  ”  .  7.779 

Specials .  1.9.12 

Manholes  .  SC 

Alternate  bids  will  he  received  for  Ce¬ 
ment  Sewer  Pipe  In  place  of  vitrified  pipe 

Each  proposal  must  be  accompanied  by 
a  certified  check  on  a  Frederick  hank  for 
SG  of  amount  hid. 

Plans  and  specifleations  are  on  file  .at  the 
office  of  the  City  Clerk,  and  copies  of  same 
may  be  obtained  from  the  Engineer  upon 
payment  of  $15.00  therefor. 

The  City  reserves  the  right  to  rejeel  .all 
bids,  or  accept  any  that  may  seem  best 
for  the  City. 

D.  W.  WOMACK.  City  Cl.-rk 

Bridge  Construction 

Mandan,  N.  D. 

Sealed  proposals  will  be  receive  at  the 
Morton  County  Court  House  of  Mandan, 
North  Dakota,  for  the  preliminary  survey, 
soundlnds.  barrings,  design  and  estimate  of 
eost  necessary  for  the  submittal  to  the 
Secretary  of  the  T^.  S.  Department  of  Agri¬ 
culture  of  a  Federal  Aid  Project  statement 
by  the  North  Dakota  State  Highway  Com¬ 
mission  for  the  oonstruetion  of  a  bridge 
across  the  Missouri  River  between  Bis¬ 
marck  and  Mandan.  will  be  received  by 
the  County  Boards  of  Commissioners  of 
the  County,  Mr.  Burleigh  and  Morton  on 
Joint  session  at  the  Morton  County  Court 
House  at  Mandan,  N.  D.,  not  later  than  2 
P.M.  of  the  19th  of  May.  1919.  Work  to 
be*  begun  not  later  than  June  1.  1919.  The 
work  as  above  outlined  Is  to  be  excouted  to 
the  satisfaction  of  the  North  Dakota  State 
Highway  Commission. 

Each  bidder  must  acompany  his  proposal 
with  a  statement  regarding  his  ability,  ex¬ 
perience  and  equipment  for  carrying  out 
the  above  work.  The  right  Is  reserved  to 
reject  any  or  all  bids. 

T,EE  NICHOLS.  County  Auditor 
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Highway  Work 

Tlarrlsburg'.  Pa. 

^■enns^l^anla  State  Hlshway  Pepart- 
li.irriaburK.  Pa.  Seated  proposi''. 
»m  he  r.ceived  at  the  State  Capitol  until 
pi  V  M  May  26,  1919.  when  bids  will  be 
puliliclV  opened  and  scheduled  and  con- 
tra<t.<  :iw  aided  as  soon  thereafter  as  pos¬ 
sible  for  the  leeonstruetion  of  the  followinK 
piiein  nts:  13.623  feet  of  either  Hitumi- 
nous  Surface  Course  on  a  Concrete  Founda- 
iiim  or  Iteinforced  Concrete  in  Blair  Coun- 
IV  32,229  feet  of  either  Bituminous  .Surface 
roiirse  on  a  Concrete  Foundation  or  Ueln- 
fureeii  ('nncrete  in  Butler  County:  11.065 
feet  of  either  Bituminous  Surface  t'ourse  on 
,1  roncrete  Foundation  or  Heinforced  Con- 
(lete  in  C.imeron  County;  26,61S  ft.  of  Re- 
infoned  Concrete  and  Hillside  Vitritled 
Brick  in  Clarion  County;  4984  ft.  of  Rein¬ 
forced  Concrete  in  Clinton  County ;  16,552 
ft  Ilf  either  Bituminous  Surface  Cour.se  on 
a  Concrete  Foundation  or  Reinforced  Con¬ 
crete  in  Crawford  County;  33,917  feet  of 
Bituminous  Concrete  Surface  Course  on  a 
Concr.'te  Foundation  and  Hillside  Vitrified 
Brick  or  Reinforced  Concrete  and  Hillside 
Vitrified  Brick  in  Dauphin  County ;  53,372 
ft  of  Reinforced  Concrete  In  McKean 
Coiiniy:  17.891  ft.  of  either  Bituminous 
Surface  Course  on  a  Concrete  Foundation 
or  Reinforced  Concrete  in  Mercer  County; 
lii,.'i.i4  ft.  of  Reinforced  Concrete  and  Hill¬ 
side  Vitrified  Brick  In  Somerset  County ; 
13.464  ft.  of  either  Bituminous  Surface 
Course  on  a  Concrete  Foundation  or  Rein¬ 
forced  Concrete  in  TTnion  County;  9550  ft. 
of  Reinforced  Concrete  in  VenanKO  County  ; 
7783  feet  of  Reinforced  Concrete  and  Hill¬ 
side  Vitrified  Brick  In  Warren  County ; 
27.688  ft.  of  either  Pituminoiis  Surface 
Course  on  a  Concrete  Foundation  or  Rein¬ 
forced  Concrete  in  Wayne  County  and  2085 
ft  of  Reinforced  Concrete  in  Westmoreland 
County.  BiddinK  blanks  and  specifications 
may  he  obtained  free  and  plans  upon  pay¬ 
ment  of  $2.50  per  set  upon  application  to 
.'itate  Highway  Department,  Harrishurit. 
N'o  refund  for  plans  returned.  They  can 
also  he  seen  at  office  of  State  Highway  De¬ 
partment.  Harrlsburgr,  1001  Chestnut  Street. 
Philadelphia,  and  904  Hartje  Building. 
PittPhtirgh,  Pa.  Lewis  S.  Sadler,  State 
Highway  Commissioner. 

Bids:  June  2. 

Road  Work 

Elkins.  W,  Va. 

Sealed  bids  will  be  received  until  one 
o'clock  P.M,.  Saturday,  June  2.  1919.  by 
the  County  Court  of  Randolph  County, 
West  Virginia,  for  the  completion  of  the 
work  of  constructing  approximately  nine 
teen  miles  of  improved  roads  and  streets 
in  la-adsviUe  District  of  said  Randolph  Co., 
to  he  let  in  Sections.  Said  work  having 
been  heretofore  let  to  Contract  to  the  t' 
M.  Hudson  Paving  and  Construction  t-xj. 
and  not  completed  by  it.  A  Certified  check 
in  the  sum  of  $500.00  must  accompany  each 
hid.  which  will  he  forfeited  as  liquidated 
damages  in  ease  bidder  falls  to  comply  if 
hia  liid  is  accepted.  The  successful  bidder 
will  iiv  required  to  furnish  a  bond  equal 
to  the  total  contract  price,  and  to  be  ap- 
prowd  hy  the  County  Court.  Plans  and 
apeoifica lions  for  this  work  and  a  descrip¬ 
tion  if  the  sections  are  on  file  in  the  offices 
of  the  County  Clerk  and  Road  Engineer. 
Klkins  West  Virginia.  The  County  Court 
i^serv-s  the  right  to  reject  any  and  all 
bids 


LEE  CROUCH, 
President  of  the  County 
Court  of  Randolph  County. 


Bids;  May  20. 

Concrete  Pavement 

Town  of  Xutley,  N.  J. 

Sealed  bids  for  constructing  concrete 
pavement  on  Park  .tve.  from  Passaic  .Vve. 
to  Washington  .\\e.  will  tie  received  by 
the  Town  Clerk.  Town  Hall.  Xutley,  X.  J.. 
at  8:15  PM..  May  20ih.  1919.  at  which 
lime  they  will  be  publicl.v  opened  and  read 
by  the  Board  of  Commissioners.  The  prin¬ 
cipal  items  of  the  work  are  approximate!;, 
as  follows : 

7800  sq.yds.  of  concrete  iiavement,  8"  th'.''- 
in  the  c*‘nter  and  6"  thick  at  the  smes 
1600  lin.fl.  of  lilue.stone  curb  reset  in 
concrete. 

3500  lin.ft.  of  integral  concrete  curb. 

Pamphlets  containing  Information  for 
Bidders,  Forms  of  Proposal  iind  .\greement, 
and  Siteciflcal  ions.  c;in  lie  olitalned  frotn 
the  Town  Engineer  or  Town  Clerk  on  paw- 
ment  of  $1.00  which  will  be  refunded  on  ttie 
return  of  tlie  p:implilet  in  good  «-onditlon, 

A  certified  ctieck  for  $3000  must  accom¬ 
pany  each  liid  anti  a  liotid  for  the  total 
amount  of  the  contract  will  be  required  for 
the  faithful  performance  of  the  cotttract. 

EMIL  DIEBITSCH, 
Mayor  and  Commissioner  of  Streets 

and  Public  Improvements. 
ELIOT  X  SMITH. 

Town  Engineer. 

THADDEFS  PRITT, 

Clerk  of  the  County 

Court  of  Randolph  Co. 

The  compleliott  of  said  work  on  said 
roads  will  be  let  In  five  sections  averaging 
about  four  miles  each 

Bids  will  be  received  for  Concrete.  Maca¬ 
dam,  Tarvia.  Warrenite  and  .\sphaltic  con¬ 
crete  construction.  Bids  will  be  received 
at  unit  prices. 

Full  information  as  to  material,  etc.,  will 
be  furnished  by  the  uivlersigned. 

P.  B.  BLOOMFIET^D 

Elkins,  W.  Va. 


Bids:  May  27. 

Steel  and  Concrete  Bridge 
Construction 

Poin.sett.  Ark. 

Sealed  propo.sals  will  lx*  received  by  the 
Board  of  Commissioners  of  the  Ozark  Trail 
Road  Improvement  District,  Poinsett  Coun¬ 
ty,  Arkansas,  at  Marked  Tree,  Arkansas, 
until  2  o'clock  P.M.,  May  27.  1919,  for  the 
construction  of  the  following  bridges ; 

4 — 50  ft.  steel  plate  girder  spans ;  width 
18  ft.,  with  alternate  bids  on  steel  triiss 
spans  of  same  length  and  width. 

2 — 50  ft.  steel  truss  spans;  width  16  ft. 
400  lin.ft.  concrete  viaduct:  width  18  ft. 
112  lin.  ft.  T-beam  spans;  width  16  ft. 
Reinforced  concrete  culverts;  95  cu.yd. 

IVoposals  must  be  submitted  on  the  form 
furnished  by  the  Board  and  must  be  ac¬ 
companied  by  certified  check  payable  to 
the  Treasurer  of  the  Ozark  Trail  Road 
Improvement  District,  for  not  less  than  5 
per  cent,  of  the  total  amount  of  the  bid. 

All  requests  for  Information  should  be 
addressed  to  Morgan  Engineering  Company, 
Memphis,  Tennessee.  Specifications  and  a 
general  map  of  the  district  will  be  furnisned 
on  request  without  charge.  Detailed  plans 
will  be  supplied  at  coat. 

The  right  is  re.served  to  reject  any  or  all 
bids  and  to  waive  any  informality  in  the 
bids  received. 

BOARD  OF  COMMISSIONERS. 

OZARK  TRAIT..  ROAD  IMPROVEMENT 
DIS'TRICT, 

By  W.  H.  DILATIRSH.  Secretary. 
MORGAN  ENGINEERING  COMPANY, 
Englneer-s.  ! 


Bids:  June  3. 

Street  Improvement 

Griffin.  Ga 

Proposals  will  be  received  by  the  City 
Manager  and  Board  of  t'iiy  t'oiumissiouers 
of  Griffin.  Gt'orgla.  vinlil  eleven  o’clock. 
.\.M.  on  Tuesday.  June  3ril.  1919.  for  grad¬ 
ing,  curbing,  draining,  and  paving  certain 
streets  with  vitrified  lirick.  concrete,  bitumi¬ 
nous  concrete  patented  pavement,  or  other 
pavement 

The  str<-i  t  paving  work  will  include  ap¬ 
proximately  llie  excjivation  of  10,30(1  cubic 
yards  of  earth;  the  setting  of  31.500  lineal 
feet  of  granite  cnrii.  and  the  consirticlion 
of  6500  lineal  feet  of  conerete  curb  ;  the 
laying  of  storm  drains  and  the  furnishing 
and  laying  of  approximately  47,500  sipiare 
yards  of  street  pavement,  with  all  the 
necessary  work  Incidt-nt  th*Teto.  as  called 
for  by  the  plans,  profiles  and  sp<-clflcaHor  ' 

Bidders  must  tise  the  printed  forms  ac¬ 
companying  the  siiecifleatlons.  A  Certified 
check  piiyable  to  the  city  of  Griffin,  for  five 
(5)  per  cent,  of  the  amount  of  the  bid 
must  accompany  each  proposal  as  a  gtiar- 
antee  that  the  contract  will  be  entered  Into 
if  awarded.  .Xn  acx-eiitahle  surety  bond  for 
one  hundred  doni  per  cent  of  the  contract 
cost  win  he  requiri'd.  .\  five  (5)  year  main¬ 
tenance  bond  for  twenty-five  425)  per  cent 
of  the  contract  cost  will  be  required  to 
guarantee  the  street  pavement  against  de¬ 
fects.  Payment  will  lie  in  rash,  or  ca.sh 
and  notes,  for  eighty-five  (85)  per  cent 
of  completed  and  accepted  work  on  monthly 
estimates. 

Plans  and  specifications  may  be  seen  at 
the  office  of  the  City  Manager  in  Griffin. 
Georgia,  and  vopies  of  specifications  may  be 
obtained  from  Solomon-Norcross  Company, 
Consulting  Engineers,  1625  Candler  Build¬ 
ing,  Atlanta.  Georgia,  and  the  City  Engi¬ 
neer.  Griffiin.  Georgia,  by  depositing  ebeek 
for  ten  ($lfl)  dollars,  payable  to  the  Con¬ 
sulting  Engineers,  to  be  held  until  their 
return.  Blue  prints  may  be  had  at  the 
cost  of  printing. 

The  City  reserves  the  right  to  reject  any 
and  all  bids. 

E.  TV  BRIDGES.  City  Manager. 

C/riffiln,  Georgia 

G.  M  HARRINGTON. 

City  Engineer,  Griffiin.  Georgia. 
SOT,OMON.NORCROSS  COMP.XNY. 

Consulting  Engineers,  1625  Candler  Bldg., 
Atlanta.  Georgia. 


Bids:  May  19. 

Paving  and  Sewer* 

'ThermopoHs.  Wyo. 

Sealed  proposals  will  he  received  hy  the 
Town  Clerk  until  6  ololock  PM..  May  19. 
1919.  for  the  construction  of  paving  and 
storm  sewers  in  Paving  District  No.  1. 

The  work  includes  al>out ; 

7.600  lin.ft.  conerete  curb. 

26.000  sq.yd.  pavement. 

5.000  lin.ft.  storm  sewers  and  laterals. 

Proposals  will  be  received  on  the  fol¬ 
lowing  types  of  pavement  r  Sheet  asphalt, 
asphaltic  conerete,  bitulithic.  reinforced 
concrete,  brick. 

.V  certified  cheek  for  10r{  of  the  amount 
of  the  hid  must  accompany  each  hid. 

Plans,  specifications  and  forms  of  con¬ 
tract  and  bond  may  be  obtained  by  ad¬ 
dressing  J.  B.  Chesslngton.  Town  Engineer, 
ThermopoHs.  Wyo.,  and  depositing  $10. 
which  will  he  refunded  upon  their  return 
in  good  condition. 

A.  J  IX)WRV. 

'  Town  Glerk 
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Klvls:  May  20. 

Street  Paving 

OFF'K'K  OF'  THE  BOARO  OF 

rOMMISSIOXKRS 

Xaahvllle,  Tt  nn. 

Notke  i«  hereby  triven  that  sealed  pro¬ 
posals  will  be  ree»'ived  at  th*-  offlee  of  the 
Seeretary  of  the  Board  of  t'oiiiniissioners 
until  10  o'«lo<k  A..M..  Tuesday,  May  20, 
1019,  for  the  «'onstriution  of  »ertain  Bltu- 
lithic  I’avlnsr  under  Special  Benefit  Im¬ 
provement  Ordlnani-es  Nos.  102,  lOS,  104, 
lO.'i  ;  certain  Asphaltic  Concrete  I’avlnK 
under  Special  Benefit  Improvement  Ordi¬ 
nance  No.  106  ;  certain  Recut  (Jranite 
lilock  I’avinjr  under  Speiial  Benefit  Im¬ 
provement  Ordinances  Nos.  107,  108,  109. 
110,  111,  112:  certain  Wooii  Bkak  I’avinK 
under  Special  Benefit  Improvement  Ordi¬ 
nances  Nos.  113,  114;  and  certain  .Macadam 
Pavinp  (Oil  and  Gravel  Surface  Treat¬ 
ment)  under  Special  Benefit  Improvement 
Ordinance  No.  115.  ] 

Separate  proposals  m\ist  be  submitted  I 
for  each  stre<‘t  and  must  b*  on  blank 
forma  aeeompanylnK  specifications,  which  I 
will  be  furnished  by  William  W.  South-  l 
pate,  t'lty  Enpineer,  upon  request.  Pro-  i 
posals  must  be  accompanied  by  a  certi¬ 
fied  check  or  cashier’s  check  of  a  national 
bank  located  In  Nashville,  Tenn.,  payable 
to  the  order  of  the  Board  of  Commission¬ 
ers,  in  an  amount  equiv'alent  to  10  per 
cent,  of  the  apprepate  bid.  or  an  approved 
bond  In  the  penal  sum  of  a  like  amount 
with  at  least  two  pood  solvent  sureties, 
who  are  eltixens  or  residents  of  Nashvlll--, 
Tenn..  or  In  lieu  of  personal  sureties,  the 
bond  of  .some  surety  company  authorized 
to  execute  such  .a  bond  in  the  State  of 
Tennessee.  The  said  checks  or  bonds  will 
be  returned  to  unsuccessful  bidders  iipon 
award  of  contracts,  and  to  successful  bid¬ 
ders  when  they  .shall  have  entered  into 
contract  and  made  approved  bond  for  the 
faithful  performance  of  said  contract  as 
required  by  law.  A  deposit  of  $5  will  be 
required  to  accompany  each  application  for 
specifications,  and  which  will  be  returned 
to  the  depositor  either  upon  the  fllinp  of 
bids  or  upon  the  return  of  the  specifica¬ 
tions.  The  ripht  is  reserved  to  reject  any 
and  all  bids 

By  order  of  the  Board  of  Commission¬ 
ers.  WM  Gl'PTON,  Mayor. 

Attest  : 

J.  W.  DASHIEBI,.  Secretary. 


Motor  Truck,  Hook  and 
Ladder,  Etc. 

Milvllle.  N.  J.  I 

The  City  of  Millville.  N.  J..  Invites  pro- 
laysals  for  one  combination  two-ln-one  | 
chemical  fire  and  hose  pasoline  motor  I 
truck :  also  one  pa.-ptline  mortor  driven 
hook  and  ladder  truck  with  one  nickel 
plated  chemical  tank.  Detailed  specifica¬ 
tions  will  be  mailed  tipon  application  to 
Samuel  D.  Bennett.  Director  of  Public 
Safety,  Milhdile,  N.  J. 


PROroSAI.S  FOR  JETTT  AND  RE¬ 
VETMENT. — U.  S.  Enplneer  Office,  Jack¬ 
sonville.  Fla. — Scaled  proposals  will  be  re¬ 
ceived  here  until  12  M..  May  28.  1919,  and 
then  opened,  for  Jetty  and  Revetment  Con¬ 
struction  In  Miami  Harbor  (Blscayne  Bay). 
Further  Information  upon  application. 


ITNITED  STATES  ENGINEER  OFFICE. 
Room  710,  Army  Buildinp,  39  Whitehall 
Street.  New  York,  N.  Y. — Sealed  proposals 
for  dredpinp  in  the  Narrow  of  I.ake  Cham¬ 
plain.  N.  Y..  and  Vermont,  will  be  received 
here  until  12  m..  May  12.  1919,  and  then 
ppened.  Further  information  on  application. 


Bids;  May  13. 

Road  Work 

Madisonville,  Ky. 

Sealed  bids  will  be  received  by  the  Hop¬ 
kins  County  Fiscal  Court  at  the  Office  of 
John  O.  .Salmon.  County  Court  Clerk. 
Madisonville.  Ky..  until  1:30  P.M.,  on  May 
13.  1919,  at  which  time  bids  will  be  public¬ 
ly  opened,  for  the  improvement  of  IJ  miles 
of  the  Madisonvllle-I’rinceton  Road.  State 
.\id  No.  54 E  2.  and  li  miles  of  the  Madi- 
son-Greenviile  Road  Stale  .Aid  No.  54B  2. 

.Approximate  Estimate  Madisonville- 

Princeton  Road. 

6000  ('u.A’ds.  Eartli  Excavation. 

50  Cu.A’ds.  Hock  Excavation. 

112  Bin, Ft.  C.  IP. 

40  Cu.Yds.  Concrete, 

1  .Acre  (Iruhhinp. 

3950  Cu.A'ds.  Crushed  Stone  for  water 
bound  macadam  surfacinp. 

.Approximate  Estimate  Madisonville- 

Grecnville  Road. 

3950  Cu.Yds.  Crushed  Stone  for  water 
bound  Macadam  Surfacing. 

For  the  information  of  those  wishing  to 
hid  on  this  work,  will  state  that  Two  miles 
of  State  Aid  work  will  be  let  in  the  near 
future.  Also  5i  miles  of  Federal  Aid  work 
is  being  surved,  and  will  be  constructed 
this  year. 

Plans  and  Specifications  on  file  in  the 
County  Road  Engineers  Office.  Madison¬ 
ville,  Ky.,  and  in  the  Office  of  the  Commis¬ 
sioner  of  Public  Roads.  Frankfort.  Ky.. 
which  may  be  inspected  by  bidders. 

A  certified  check  of  $500.00,  made  pay¬ 
able  to  J.  B.  Stanley,  Treasurer  of  Hopkins 
County,  shall  be  filed  with  each  bid. 

The  Fiscal  Court  of  Hopkins  County  re¬ 
serves  the  right  to  reject  any  or  all  hids. 

HOPKINS  COI'NTA'  FISCAL.  COURT 
By  R.  C.  OIFFIN. 
County  Road  Engineer. 

Bids;  May  12. 

Road  Reconstruction 

Salem,  N.  J. 

Notice  is  hereby^  given  that  sealed  bids 
will  be  received  by  the  Road  Committee  of 
the  Board  of  Chosen  Freeholders  of  the 
County  of  Salem  for  the  reconstruction  of 
Penn  Grove-Pennsvllle  Road.  Second  Sec¬ 
tion,  in  the  townships  of  Upper  Penns 
Neck  and  I.ower  Penns  Neck,  in  the  Coun¬ 
ty  of  Salem,  with  a  concrete  surface ;  es¬ 
timated  amount  of  surface  pavement  re¬ 
quired  is  10,400  sq.yd.,  and  opened  and 
read  in  public  at  the  Court  House  in 
Salem.  N.  J..  on  May  12.  1919.  at  11  A  M. 

Drawings,  specifications  and  forms  of 
bid,  contract  and  bond  for  the  proposed 
work,  prepared  by  H.  B.  Keasbey,  County 
Engineer,  and  may  be  inspected  by  pros¬ 
pective  bidders  during  business  hours.  Bid¬ 
ders  w’ill  be  furnished  with  a  copy  of  the 
specifications  and  blue  prints  of  the  draw¬ 
ings  by  the  engineer  on  proper  notice  and 
payment  of  cost  of  preparation.  Bids  must 
be  made  on  the  standard  proposal  forms 
In  the  manner  designated  therein  and  re¬ 
quired  by  the  specifications,  must  be  en¬ 
closed  in  sealed  envelopes,  bearing  the 
name  and  address  of  bidder  and  name  of 
road  on  the  outside,  addressed  to  the  Road 
Committee  of  the  Board  of  Chosen  Free¬ 
holders  of  the  County  of  Salem  and  must 
bo  accompanied  by  a  certified  cheek  for  notj 
less  than  $1000  and  be  delivered  at  the 
place  and  on  the  hour  above  named.  The 
standard  proposal  form  is  attached  to  the 
specifications,  copies  of  which  will  be  fur¬ 
nished  on  application  to  engineer. 

By  Order  of  the  Board  of  Chosen  Free- 
holders  of  the  County  of  Salem. 

I.  C.  SMASHET, 

Clerk. 
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Bids:  May  21.  ' 

Road  Construction 

Bfl\  ui.  1-,  J 

Notice  is  hereby  given  tliat  -  aU-.l  i,.j, 
will  be  received  by  The  Board  i.f  rt,o?p' 
Freeholders  of  the  (.'ounty  of  W  arr.  n  for 
the  construction  of  the  Hoj). -Hnap. vili, 
Road.  Section  No.  3.  in  the  Towns), i,, 
AVhite,  in  the  County  of  Warim  wit)] 
reinforced  concrete  surface;  istimat.d 
amount  of  surface  pavement  iciuind 
10,890  s<iuare  yards,  and  ojien.  d  and  read 
in  public  at  the  office  of  the  Hoard  m  th. 
Court  House  at  Belvidere.  \  j 
Wednesday.  May  21.  1919,  at  n  o'clo,  k 
AM. 

Drawings,  specifications  and  forms  i',f 
bid.  contract  and  bodn  for  the  i>roiins.d 
work,  prepared  by  H.  W  eVtter.  roiimy 
Engineer,  and  apprt)ved  by  the  y*  ue  High, 
way  Commission,  have  been  fii.  d  in  the 
office  of  the  .said  englne^'r  at  the  four' 
House.  Belvidere.  N.  J.,  and  of  said  Stam 
Highway  Commi.ssion.  Trenton,  ,\*  J  and 
may  be  inspected  by  prospective  hidd.rs 
during  business  hours.  Bidders  \eill  )a- 
furnished  with  a  copy  of  the  siiecihcations 
and  blue  prints  of  the  drawings  by  the  en. 
gineer  on  proper  notice  and  payment  of 
cost  of  preparation.  Bids  must  he  mad. 
on  the  standard  proposal  forms  in  th, 
manner  designated  therein  and  required 
by  the  specifications,  must  be  enclosed  in 
sealed  envelopes,  bearing  the  name  and 
address  of  bidder  and  i  ante  of  road  or. 
the  outside,  addressed  to  .Amzi  H  l.antr 
Director,  Board  of  Chossn  Freeholders  of 
the  County  of  Warren.  Belvidi-re,  N  ,T 
and  must  be  accompanied  by  a  certified 
check  for  not  less  than  linfin  n  hand  h- 
delivered  at  the  place  and  on  the  ho.ir 
above  named.  The  standaif!  projiosal 
form  is  attached  to  the  sincificatisns 
copies  of  which  will  be  furnished  on  appli¬ 
cation  to  engineer. 

By  order  of  the  oBard  of  Choser  ’^'ree- 
holders  of  the  County  of  Warren. 

MORRIS  S.  FAUST.  Clerk 


Bids;  May  20. 

Soil  Treatment,  Laying  Pipe,  etc. 

New  York,  N  Y 

5!ealed  bids  will  be  received  by  the  Board 
of  Water  Supply,  at  its  offices,  twenty- 
second  floor.  Municipal  Building,  Park  Kow 
Centre  and  Chembers  Strees,  New  York 
City,  until  11  A  M.  on  Tuesday.  May 
1919,  for  Contract  190,  for  soil  treatmen*. 
furnishing  and  laying  water  pip,‘.s.  build¬ 
ing  concrete  steps  and  walks  and  doing 
miscellaneous  work  in  the  vicinity  of  th>- 
KenstfX)  dam.  In  the  Towns  of  Mt.  Pleasant 
and  North  Castel.  Westchester  county.  New 
A’ork,  all  as  set  forth  In  the  specifications. 

At  the  above  place  and  time  the  bids 
will  be  publicly  opened  and  read.  Pamph¬ 
lets  containing  Information  for  bidders  and 
contract  drawings  can  be  obtained  at  th* 
above  address,  at  the  office  of  the  Secre¬ 
tary.  by  depositing  the  sum  of  ten  dol¬ 
lars  f$10)  In  cash  or  Its  equivalent  for 
each  pamphlet.  For  further  particulars 
apply  to  the  offlee  of  the  Principal  Assist¬ 
ant  Engineer,  at  the  above  address 

JOHN  P.  GALVIN.  President 
CHARLES  N.  CHADWICK 
L  J.  O’REIIXY. 

Commissioners.  Board  of  Water  Supply 

BENJ.  F.  EINBIGLER.  Secretary 


PROPOSALS  FOR  DREDGING,  U  S 
Engineer  Office,  Duluth.  Minn. 
proposals  will  be  received  here  until  10  aia. 
May  21.  1919.  and  then  opened,  for  dredl- 
Ing  In  Duluth -Superior  Harbor.  Minn  an.i 
Wis.  farther  information  on  applmai'*’ 


[ 
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Hills:  May  26. 

Street  Reconstruction 

Salem,  X.  J. 

Notice  Is  her€‘by  given  that  sealed  bids 
will  be  received  by  the  Mayor  and  Common 
Council  of  the  City  of  Salem  for  the  re¬ 
construction  of  Streets  in  the  City  of  Salem 
in  the  County  of  Saiem,  X.  .1.,  as  follows: 

Macadam  Foundation .  4,366  Sq,Yds. 

Keptvired  Macadam  Founda¬ 
tion  . 33,924  •’  ” 

Bituminous  Macadam  I’ene- 

tration  Surface  . 38,290  ”  ” 

Uepaired  Bituminous  Con¬ 
crete  . 14,177  ”  ” 

and  opened  and  read  in  public  at  Council 
Chamber  (t.ibi*rty  Fire  Engine  Housi*), 
Salem,  X.  J.,  on  Monday,  May  26,  1919, 
at  8  P.M. 

Itrawings,  spi'ciflcations  and  forms  of 
bid,  contract  and  bond  for  the  proposed 
work,  prepared  by  Keasby  &  Sparks,  En¬ 
gineers,  and  approved  by  the  State  High¬ 
way  Commission,  have  been  tiled  in  the  of¬ 
fice  of  the  said  engineers  at  Salem,  X.  J., 
and  of  .said  State  Highway  Commission. 
Trenton.  X.  J.,  and  may  be  inspected  by 
prospective  bidders  during  business  hours. 
Bidders  will  be  furnished  with  a  copy  of 
the  specifications  and  blue  prints  of  the 
drawings  by  the  engineer  on  proper  notice 
and  payment  of  cost  of  preparation.  Bids 
must  be  made  on  the  standard  proposal 
forms  in  the  manner  designated  therein 
and  required  by  the  specifications,  must  bj‘ 
enclosed  in  sealed  envelopes,  bearing  the 
name  and  .address  of  bidder  and  name  of 
road  on  the  outside,  addressed  to  Mayor 
and  Common  Council  of  the  City  of  Salem. 
X’.  J..  and  must  t»e  accompanied  by  a  certi¬ 
fied  check  for  not  less  than  $1000.00  and  lx* 
delivered  at  the  place  and  on  the  hour 
above  named.  The  standard  proposal  form 
is  attached  to  the  specifications,  copies  of 
which  will  be  furnished  on  application  to 
engineer. 

By  order  of  Mayor  and  Common  Council 
of  the  City  of  Salem,  X’’.  J. 

(Sigrned)  "WM.  B.  DUXX,  Recorder. 


thereof,  by  a  certified  check  drawn  tipon 
a  National  or  Slate  Bank  or  Trust  Com- 
I)any,  and  to  the  order  of  the  "Seweragi 
Comml.ssion  of  the  City  of  Milwaukee"  to 
the  amount  of  five  thousand  dollars 
($5000). 

-Ml  cash  dejiosits  or  certifitd  checks  de¬ 
posited  by  bidders  to  whom  the  contract  is 
not  awarded  will  be  returned  ujron  api>ll- 
cation  to  the  Secretary  of  the  Sewerage 
Comml.sslon  after  tlie  contract  has  been 
awarded,  or  after  the  rejection  of  all  bids 
The  cash  deposit  or  certified  check  which 
has  been  deposited  by  the  successful  bidder 
will  be  returned  to  him  as  soon  as  tb*’ 
contract  is  properly  executed  and  approved 
by  the  City  .\ttorney  and  Sewerage  Com¬ 
mission. 

Specifications  and  blank  forms  of  pro¬ 
posals  can  be  obtained,  and  detailed  plain 
examined,  at  the  office  of  the  .Sewerag-. 
Commission  in  the  City  Hall  and  a  full 
set  of  plans  will  be  sent  to  any  contractor 
upon  receipt  of  five  dollars  ($5).  This 
sum  will  be  returned  upon  surrender  of 
the  plans  in  good  condition. 

The  Sewerage  Commission  of  the  City  of 
Milwaukee  reserves  the  right  to  reject  any 
and  all  bids  submitted. 

J.  H.  FOWHES. 

Secretary 

Countersigned 

A.  P.  I’UELilCHER,  Deputy  Comptroller. 


S  anitary  Sewer  and  appurtenances,  4015 
lin.ft.  8' 

CONTRACT  NO.  2 

Ridge  .\vemie  from  Horrocks  Street  to 
end  Ilf  venue: 

Rikk  Paving.  1540  sq.yds. 
gtnim  Sewer  and  appurtenances,  732  lln. 
ft  8"  to  15" 

S.inltary  Sewer  and  appurtenances,  828 
lin.ft.  8" 

Church  .\venue  from  Angle  In  Avenue 
til  end  of  Avenue : 
brick  Paving.  1628  sq.yds. 

S:initary  Sewer  and  appurtenances,  726 
lin.ft.  8" 

CONTRACT  NO.  3 

Si-otion  No.  3  Sanitary  Sewer  Main  and 
its  appurtenances  from  Hagen  Street  to 
Tenth  .\ venue : 

16.i7  lin.ft.  63" 


Road  Work 


STATh:  OF  RHODE  ISLAND 
STATE  BO.VRI)  OF  PCBLIC  ROADS 


ronemaugh  River  Siphon  : 

2  siphon  chambers,  emergency  outfall 
chamber.  2  lines  39"  R.  C. 

Pipe  each  3.50  lin.ft.  and  Elk  Run  auxili¬ 
ary  siphon. 

Plans,  spec  ifications,  and  blank  proposals 
can  be  obtained  at  the  office  of  the  City 
Kngineer  on  payment  of  $3  for  each  set  or 
eontnu't,  which  will  be  refunded  upon  the 
day  ef  the  letting  to  those*  submitting  bids, 
returned  in  good  condition. 

Each  proposal  must  contain  the  full  name 
providing  the  plans  and  specifications  are 
of  the  p.arty  or  parties  presenting  the  same 
and  all  persons  Interested  therein  ;  and 
must  he*  accompanied  hy  a  bond,  duty  and 
legally  executed,  for  an  amount  which 
shall  lie  not  less  than  five  (59f)  per  cent, 
of  the  contract  price,  or  a  certified  check 
for  like  amount,  on  a  solvent  hank  doing 
business  in  the  City  of  Johnstown,  Pa., 
and  made  payable  without  reservation  to 
the  order  of  the  Treasurer  of  the  City  of 
.Tohnstown,  Pa.,  as  a  guarantee  that  if  the 
proposal  be  accepted  a  contract  will  be  en¬ 
tered  into. 

•til  proposals  must  be  made  on  the 
'■lank  forms  attached  to  the  specifications, 
none  other  will  be  accepted,  and  they 
shall  be  enclosed  in  an  envelope  bearing 
the  name  and  address  of  the  bidder,  marked 
■  Priipos.al  for  Highway  Improvements"  and 
addressed  to  “The  Superintendent  of  Streets 
and  Public  Improvements.  ’  Bids  will  be 
iiIitTi'il  and  publicly  read  at  the  regular 
si'ssion  of  City  Council  In  their  chambers 
at  2  o’clock  p.m.  on  the  same  date. 

Tlte  city  reserves  the  right  to  reject  any 
or  all  bids,  to  waive  irregularities,  and  to 
award  the  contract  as  may  be  deemed  to 
the  best  interests  of  the  city. 

M.  LEE  MASTERTON, 
Stmt  (,f  Streets  and  Public  Improvements. 


Sealed  proposals  for  the  reconstruction 
of  the  following  sections  of  State  highw.ay 
will  be  received  by  the  State  Board  of  Pub¬ 
lic  Roads  at  its  office.  State  House.  Provi¬ 
dence,  R.  I.,  until  12  M.  on  Friday,  May  16. 
1919,  at  which  time  they  will  be  opened  and 
read  in  public. 

1.  East  Main  Road.  Portsmouth.  9297  feet 
— bituminous  macadam. 

2.  Waterman  Avenue.  East  Providence, 
8180  feet — cement  concrete. 

3.  Hartford  Pike.  Johnston  and  Scituate, 
10.560  feet — bituminous  concrete. 

4  Mendon  Road,  l.incoln,  3550  feet — ce¬ 
ment  concrete 

Rids  must  be  made  upon  blank  forms  to 
'  e  furnished  hy  the  Board. 

No  bids  will  be  ricelved  unless  accom- 
t)anied  by  a  certified  check  for  the  sum  of 
$200.00  payable  to  the  State  of  Rhode 
Island. 

The  Board  reserves  the  right  to  reject 
any  and  all  bids  and  to  give  preference  to 
towns  or  cities  in  accordance  with  Section 

5  of  Chapter  84  of  the  fleneral  l.jiws. 
Plans  may  be  examined  and  specifications 

and  bidding  blanks  may  be  obtained  at  the 
office  of  the  State  Board  of  Public  Roads. 
State  House.  Providence.  R.  1,,  on  and  after 
Wednesday.  May  7.  1919,  every  week  day 
(except  holidays  and  Saturdays)  between 
the  hours  of  9  a.m.  and  5  p.m.,  Saturdays 
9  a.m.  to  12  m. 


Bids:  May  15. 

Sewer  System  Extensions 

OFFICIAI,  NOTICE  NO.  40 
PUBLISHED  BY  AUTHORITY  OP  THE 

SEWERAOE  COMMISSION  OF  THE 
CITY’  OF  MILWAUKEE 

Alilwaukee,  Wl.s. 

Sealed  proposals  for  the  construction  of 
extensions  to  the  Intercepting  Sewer  Sys¬ 
tem  of  the  City  of  Milwaukee.  Wisconsin, 
will  be  received  by  the  Sewerage  Com- 
mi8.sion  of  said  City  at  its  offices  In  the 
City  Hall  until  2  P.M.,  the  15th  day  of 
May,  A.  D.  1919.  at  which  time  and  place 
during  the  session  of  the  said  Commission, 
the  proposals  will  be  publicly  opened  and 
read. 

The  work  to  be  done  embraces  the  build¬ 
ing  of  the  following  work : 

28  Intercepting  and  Regulating  Structures. 

Together  with  all  connections  to  existing 
sewers,  and  other  appurtenances. 

The  time  allowed  for  the  completion  of 
this  contract  will  be  twelve  fl2)  months 
from  the  date  of  the  engineer’s  notice  to 
begin  work. 

The  liquidated  damages  for  not  complet¬ 
ing  the  work  within  the  time  above  stated, 
shall,  for  each  day  in  excess  thereof,  be 
fifty  (50)  dollars. 

Each  proposal  submitted  must  he  ac- 
compani<d  by  a  cash  deposit  of.  or.  In  lieu 


STATE  BOARD  OP  PIIBI,IC  ROADS 
ABRAM  L.  ATWOOD 
BENJAMIN  P  ROBINSON 
FRANK  COLE 
MICTIAEI,  VAN  BEXTREN 
J  HENRY  WOODolD 


SEARCHLIGHT  SECTION 
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Ulda:  .May  29. 

Street  Improvement 

Uaa  Ve(ra.s,  New  Mexico. 

Separate  »eal«il  prop<>.sal.s  for  the  paving 
anil  improvinK  of  the  following  atreeta 
within  the  t'ity  of  Ijia  Vegaa.  New  Mexico, 
will  be  received  at  the  office  of  the  t'ity 
Clerk  until  8  :l(l(  o’clock  May  29th: 

National  Street  from  Sixth  Street  to 
Twelfth  Street ;  Sixth  Strei't  from  Main 
Street  to  Krieilman  .\ venue ;  Seventh  anil 
Kighth  Streets  from  Itouglas  Avenue  to 
h'rieilman  .\venue.  All  proposals  must  be 
uiHin  blanks  furniaheil  b.v  the  City  anil 
must  be  aiiompanieil  by  a  i-ertifleil  chei-k 
on  some  solvent  bank  in  the  sum  of 
JIOOO.OO  anil  made  payable  to  the  t'ity 
Treasurer.  Approximate  quantities  as  fol- 
lotvs;  t'oncrete,  Topeka  or  liitulithic  pave¬ 
ment.  52,777  '  Sq. Yds.  ;  t'oncrete  curb  and 
gutter.  22.713  lin.ft  ;  concrete  alley  return, 
528  lin.ft.,  which  Is  approximately  one-half 
of  a  two-year  program  whiih  has  been. 
HUthoriieil.  Alternate  bld.«  will  be  received 
based  u|>on  the  acceptanc*-,  at  par,  for  all 
work  of  certificates  bearing  6'J  interest 
and  of  certlflcati-s  b-aring  interest. 

I’ayments  will  he  made  in  asse.ssment  cer¬ 
tificates  u|M>n  the  completion  of  each 
separate  street  improvement.  I’lans  can  be 
seen  and  forms  of  propo.sal  obtained  at 
the  office  of  Vincent  K.  .Jones.  Consulting 
Engineer.  East  l.as  Vegas,  N.  M.  No  In¬ 
formal  or  conditional  bid  will  be  considen'd. 
The  right  Is  reserved  to  rejeid  any  or  all 
bids. 

City  tAiuneil  of  the  City  of  l,as  Vegas.  N.  M. 

ISy  K.  Ttl^OOn,  Mayor 

attest  r 

W.  <7.  HEN.rA.MIN.  Clerk. 

Bids:  May  !2. 

Sewage  Treatment  Works 

Charleston.  tV.  Va. 

Seah-d  proposals  will  be  received  by  the 
State  Board  of  Control  until  1  P.M..  May 
22.  for  the  construction  of  Sewage  Treat¬ 
ment  Works  for  the  Weston  State  Hospital. 
Weston.  W.  Va.  The  work  contempl.ated 
comprises  the  construction  of  a  sewage 
pumping  station  equipped  with  two  eliH’frle 
motors.  2  centrifugal  pumps  and  automatic 
control  equipment.  .Mso  the  construction 
of  a  sewage  .sedimentation  tank,  .sprink¬ 
ling  niter,  sludge  bed  and  chlorinating 
plant.  Copies  of  plans  and  speidflcatlons 
and  blank  proposals  may  be  examined  or 
obtalneil  at  the  office  of  J.  S.  I..akin,  Mem¬ 
ber,  Stale  Board  of  Control.  Charleston. 
W.  Va..  or  at  the  office  of  CTiarles  E.  Col¬ 
lins.  Consulting  Engineer.  Prexel  Building, 
Philadelphia, 

.\  deposit  of  Ten  Dollars  ($10.00)  will 
he  ristuirisf  for  each  set  of  plans  and  specl- 
rtcatiims.  which  deposit  will  be  refunded 
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upon  the  return  of  the  plans  and  specifi¬ 
cations  in  good  condition.  Eacli  proposal 
must  be  enclosed  in  a  sealed  envelope  en- 
dorsiHl  on  the  buck  ’•Propositi  for  Con-  ' 
strutting  Sewage  Treatment  Works,”  and  ; 
addressed  to  J.  S.  l-itkin,  .Member,  State 
Board  of  Control,  and  delivered  at  his 
office  not  later  than  1  P..M.,  Thursday,  May 
22,  at  which  time  and  place  bids  will  be 
publicly  opened  and  reitd.  The  Board  re¬ 
serves  the  right  to  rejei't  any  or  all  bids. 

J.  S.  I,.\K1N,  Member, 

State  Board  of  Control. 

Bids:  .May  8. 

Highway  Work 

Trenton,  N.  J. 

Notice  is  hereby  given  that  sealed  bids 
will  be  recelveil  by  the  State  Highway 
Commission  of  New  Jersey  for  the  improve¬ 
ment  of  the  following : 

State  Highway  Koute  No.  10.  Swtlon  No. 
II,  (Fort  I.,ee  Ferry  to  Arcadian  Way). 
Bergen  County,  estimated  to  cost  $181.- 
000.00.  Bids  to  be  received  on  a  per¬ 
centage  of  the  engineer’s  estimate. 

Bids  for  the  above  will  be  opened  and 
read  In  public  at  the  office  of  the  State 
Highway  Commission.  Broad  Street  Bank 
Bldg.,  Trenton.  N.  J..  on  Weilnesda.v,  May 
28.  1919,  at  10  :30  .\.M. 

Drawings,  specifications  and  forma  of 
bid,  contract  and  bond  for  the  proposed 
work  are  on  file  in  the  office  of  Roy  Mul¬ 
lins.  Division  Engineer.  790  Broad  Street. 
Newark.  N.  J.,  and  may  be  Inspected  by, 
or  furnished  on  deposit  of  Ten  D<3llars 
($10.00)  to  prospective  bidders.  Bids  must 
be  made  on  the  standard  proposal  forma 
in  the  manner  designated  therein  and  as 
required  by  the  specifications,  same  to  be 
enclosed  In  sealed  envelopes,  bearing  the 
name  and  address  of  bidder  and  name  of 
the  road  on  the  outside,  and  addressiMf  to 
State  Highway  CorTflniaslon.  Broad  Street 
aBnk  Building.  Trenton.  New  Jersey,  and 
must  be  accompanied  by  a  certified  check 
for  not  less  than  ten  per  cent.  (10%)  of 
the  amount  of  the  bid,  and  be  delivered  at 
the  above  place  on  or  before  the  hour 
namisl.  Copies  of  standard  proposal  form 
will  be  furnished  on  application. 

I  Each  bidder  must  accompany  his  bid 
i  with  a  certifleate  from  a  surety  company, 

I  duly  authorised  to  do  business  In  this  State, 
stating  that  such  suret.v  company  will  pro¬ 
vide  said  bidder  with  a  bond  In  such  sum 
j  as  Is  riKiulred  in.  and  In  accordance  with 
1  the  provisions  of  said  speciflcatlons,  con- 
i  ditloned  for  the  faithful  p«>rformance  of 
I  the  provisions  of  the  contract  and  speci¬ 
fications. 

By  order  of  the  State  Highway  Com¬ 
mission. 

A.  I.EE  GROVER. 

CTilef  Clerk. 
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Bids:  May  27. 

Road  Embankment 

Poinsett.  .Vik 

Sealed  proposals  will  be  reieived  iij  u 
Board  of  Commissioners  of  the  Oziiik  T'  i  | 
Road  Improvement  District,  I’om-.'.. 
County,  Arkan.sas.  at  .Marked  Tree. 
sas,  until  2  o’clock  P.  .M..  .May  27  ii'i', 
for  the  construction  of  16  niile.s  ,,f 
road  embankment  involving  approxiii 
the  following  principal  quantities; 

Earth  excavation . 227  2iiii  eu  1 

Clearing  .  ’  oj  i,.|,.V 

Clearing  and  grubbing .  3,; 

Corrugated  pipe,  is  in.  diam..  l,.3p)ll„^ 
Corrugated  pipe,  21  in.  dIam...  I.', a  lit,  ft 
Plain  concrete  headwalls .  . .  .  90.ni,| 

ITopo.Ha!s  must  be  submitted  on  th.  f,,,,,, 
furni.shisl  by  the  Board  and  must  he 
companied  by  certified  clieck  paial.h  to 
the  Treasurer  of  the  Ozark  Tr:iil  i'.,,.) 
Improvement  District,  for  not  lesis  th.-m  . 
per  cent,  of  the  total  amount  of  1, 
All  requests  for  information  sli  ..  p  1,. 
addres.sed  to  .Morgan  Engineering  •  1- 

pany,  Memphis,  Tenne.ssee.  Specitl<':iv.,,ns 
and  a  general  map  of  tlie  District  will  hi 
furnished  on  request  without  charge.  Iv-- 
tailed  plans  will  be  supplied  at  cost. 

The  right  is  reserved  to  reject  any  or 
all  bids  and  to  waive  any  informality  in 
the  bids  recelvixl. 

BO.VRD  OF  CO.M.MISSIONERS, 
OZARK  TRAIB  RO.VD  IMPROVE.MK.NT 
DISTRICT 

By  W.  H.  DIBATCSH.  Sei  retarv 
MORGAN  ENGINEERING  ('O.MPANY, 
Engineers. 


. . . . . . . . . .  PATRK'K  F.  McMAHtt.N. 

MTCHAET,  J.  KELLEHEH. 

EXPERT  ADVICE  ^"^’^^TigUr—issioner 

HAROLD  S.  CROt'KER.  City  Engim'er. 

is  always  worth  paying  for.  On  Office  of  city  Engineer. 

Contract  Bonds  Brockton.  May  .S,  1919. 

it  is  invaluable  to  you.  Try  it.  Expert  acivice  . . . . . 

and  attention  known  as  Engineering  Insur*  «  S  S  JOHNSON  &  BRO 
ance  Service  is  yours  at  no  extra  charge.  I  _ _ p. 


Bids:  May  20. 

Bituminous  Concrete  Surfacing 

Brockton,  M.iss. 

Bids  for  laying  ’’Bittimlnous  ('onci-ete 
Surfacing”  or  other  mixed  bituminous  siir- 
fai-ing  or  pavement  on  North  Main,  How¬ 
ard  and  Copeland  Streets,  will  be  receive] 
in  the  office  of  the  Highway  Commissioners. 
City  Hall.  Brockton,  Mas.s.,  until  four 
o’clock  P.M.,  on  Tue.sday,  May  20.  1919 

Plans  and  speclflciitlons  and  other  neces¬ 
sary  information  may  be  obtained  at  the 
office  of  the  City  Engineer  urnm  deiMisil 
of  ten  dollars  ($10),  which  will  be  re- 
fundeil  if  the  pl:ins  and  speeifleations  are 
returniHl  in  good  eondition. 

Approximate  number  of  square  yards  of 
pavement  contemplated  is  thirty  thousand 
(30,000). 

Tlie  right  to  rejint  any  or  all  bids  is 
expressly  resei'veil. 

Per  Order ; 

P.ATRICK  F.  McMAHON. 

MTCHAET,  J.  KEI.LEHEH. 

JAMES  F.  POWERS. 

Highway  Commissioners 
HAROLD  S.  CROf'KER.  City  Engim'er. 

Office  of  City  Engineer. 

City  Hall,  Brockton,  Mas.s. 

Brockton,  May  .S,  1919. 


HARMON  V..  SWART 

19  Liberty  Street.  New  York 


iUIIIMUlIHUMUIMHHUIlNHtMUNMItHHIMlimillittlt* 


313  Chestnut  St..  Harrisburj.  Pa 

We  are  water  works  enirtneers.  *‘We  know 
how**  to  lay  water  pipe.  Estimate'*  for 
Dished  on  short  notice. 


May  8.  1919 

Kr.c  News-Record 


official  proposals _ 

Bridee  Construction 

STATK  OF  CONNKCTICUT 
UIOUWAY  DKPARTMKNT  . 

Hartford.  Conn, 

Ooiitractors  experienced  in  constructing 
.lilliciilt  foundation  work  and  large  con- 
,  r,l.  l.ridges  are  invited  to  present  pro- 
_  for  the  construction  of  the  ap- 

nVoachcs.  substructure  and  reinforced  con- 
'•reie  superstructure  of  a  bridge  to  be  built 
8,'ii.  s.'i  t>'e  Housatonic  River  between  the 
of  Milford  and  Stratford. 

Tile  main  strdeture  will  be  a  reinforced 
eoiicrele  design  consisting  of  five  ribbed 
arches  of  lon  foot  clear  .span  and  sixty 
(fift)  f.et  in  width;  two  girder  approach 
spans  alioul  fifty-two  (52)  feet  in  length; 
ami  suitable  approach  embankments.  The 
entire  improvement  is  to  be  Mvered  with 
a  permanent  pavement  totaling  approxi¬ 
mately  2800  feet  in  length. 

Rids  will  he  received  by  the  State  High¬ 
way  Commi.ssioner  in  his  office  at  the  State 
I'.ipitol  at  Hartford.  Connecticut,  until  2 

р. M.  of  the  5th  day  of  .lune.  1919,  at 
itvbi  •*  time  they  will  be  publicly  opened 
■at  -ead. 

surety  company  bond  or  a  certified 

с, ..ek  for  one-third  (h)  of  the  contractor's 
estitnaled  cost  of  the  bridge  must  be  pre¬ 
sented  with  the  bid;  the  check  or  bond 
to  tie  returned  after  the  award  and  sign¬ 
ing  of  the  contract  by  the  lowest  re¬ 
sponsible  bidder. 

I’pon  the  execution  of  the  contract,  a 
surely  company  bond  must  be  filed  for  the 
full  amount  of  the  contract. 

.Ml  bids  must  be  made  on  and  in  con- 
fo’iiiity  with  the  form  of  proposal  which 
with  the  contract,  specifications  and  bond 
nitty  lie  olitained  and  plans  examined  at 
itie  following  places: 

Office  of  the  State  Highway  Commission¬ 
er,  Hartford.  oCnn 

IfTiCe  of  nivision  Kngineer,  Chamber  of 
Comnieree  Rldg.,  New  Haven.  Conn. 

('oniiilete  plans  and  specifications  will 
lie  furnished  to  bidders  upon  payment  of 
ten  (10)  dollars.  This  amount  will  he 
refunded  upon  the  return  of  the  same  In 
good  condition. 

The  Highway  Commissioner  reserves  the 
right  to  reject  any  or  all  bids  or  to  ac¬ 
cept  any  bid  which  in  his  judgment  is  for 
the  best  interest  of  the  Slate  of  Con¬ 
necticut.  and  other  Interested  parties. 

CH.XRI.KS  J.  BENNKTT, 
State  Highway  Coipmlssioner. 
Hated  at  Hartford,  Conn., 

May  5,  1919. 

Bids:  May  22. 

Sewer  System  Extensions 

OFFICIAL  NOTICE  NO.  41 
ITBLISHEH  BY  AI'THORITY  OF  THE 
SHWERAOE  COMMISSION  OF  THE 
CITY  OF  MILWAITKEE 

Milwaukee,  Wls. 

.Sealed  proitosals  for  the  construction  of 
extensions  to  the  Intercepting  Sewer  Sys¬ 
tem  of  the  City  of  Milwaukee,  Wisconsin, 
will  be  received  by  the  Sewerage  Commis¬ 
sion  of  said  City  at  its  offices  in  the  City 
Hall  until  2  P.M..  the  22nd  day  of  May, 
1919.  at  which  time  and  place  during  the 
si'.srion  of  the  said  Commission,  the  pro- 
po.t'.ils  will  he  publicly  opened  and  read. 

The  work  to  be  done  embraces  the  haul¬ 
ing  a-d  laying  of  2370  lln.ft.  of  72  in.  Pre- 
Mo’ded  Reinforced  Concrete  Pipe 

One  Valve  Chamber  complete,  including 
72  in.  Sluice  Oate. 

Together  with  all  manholes  and  other 
appurtenances.  • 

Tile  time  allowed  for  the  completion  of 
th's  contract  shall  be  nine  (9)  months  from 


SEARCHLIGHT  SECTION 


the  date  of  the  Engineer’s  notice  to  begin 
work. 

The  liquidated  damages  for  not  complet¬ 
ing  the  work  within  the  time  above  stated, 
shall,  for  each  day  in  excess  thereof,  be 
fifty  (50)  dollars. 

Each  proposal  submitted  must  be  ac¬ 
companied  by  a  cash  dei>osit  of,  or.  in  lieu 
thereof,  by  a  certified  check  drtiwn  upon 
a  National  or  State  Bank  or  Trust  Com¬ 
pany.  and  to  the  order  of  the  ’’Sewerage 
Commission  of  the  City  of  Milwaukee”  to 
the  amount  of  five  thousand  dollars 
($5000). 

All  cash  deposits  or  certified  checks  de- 
Iiosiled  hy  bidders  to  whom  the  contract 
is  not  awarded  will  be  returned  ui>on  ap¬ 
plication  to  the  Secretary  of  the  Sewerage 
Commission  after  the  contract  has  been 
awarded  or  after  the  rejection  of  all  bids 
The  cash  deposit  or  certified  cht-ck  w)tic)> 
has  been  deposited  by  the  successful  bidder 
will  he  returned  to  him  as  soon  trs  the 
contract  is  properly  executed  and  approved 
hy  the  City  Attorney  and  Sewerage  Com¬ 
mission. 

Speeiflt'ations  and  blank  forms  of  pro- 
po.sals  can  be  obtained  and  det.alled  plans 
examined,  at  the  office  of  the  Sewerage 
Commi.ssion  In  the  City  Hall,  and  a  full 
set  of  plans  will  he  sent  to  any  contractor 
upon  receipt  of  five  dollars  ($5).  This 
sum  to  be  returned  upon  surrender  of  the 
)i1ans  in  good  condition. 

The  Sewerage  (I’ommission  of  the  City  of 
Milwaukee  reserves  the  right  to  reject  any 
and  all  bids  submitted. 

J.  H.  FOWi.KS, 

Countersigned;  Secretary. 

A.  I’.  I’CELICHER,  Deputy  (’’omptroller. 

Hills:  June  2. 

Water  Filtration  Plant  and  Cen¬ 
trifugal  Pumping  Equipment 

City  of  Whiting.  Indiana. 

Sealed  I’ropoaals,  endorsed  ’’Proposal  for 
Water  Filtration  Plant.  Contract  No.  1” 

and  ”Ptopo.sal  for  fentrifugal  Pumping 
Eqttipment.  Contract  No.  2”  will  h'*  re¬ 
ceived  for  the  City  of  Whiting,  by  the 

Board  of  Public  Works  thereof,  at  the 

City  Hall.  MTilting.  Ind..  until  12  o’clock 
noon  on  the  2nd  day  of  June,  1919,  and 
will  be  tbi'O  publicly  opened  and  read  ac¬ 
cording  to  law. 

The  work  for  which  proposals  are  invited 
under  Contract  No.  1,  includes  the  construc¬ 
tion  of  a  mechanical  water  filtration  plant 
of  the  gravity  type  with  a  rated  capacity 
of  about  four  million  gallons  per  24  hours, 
incltiding  an  aerating  basin,  coagulating 
basin,  filters,  filtered  water  reservoir,  head 
house,  piping  connections  with  the  city 
mains,  erecting  motor  driven  centrifugal 
pumps  furnished  under  Contract  No.  2  and 
all  appurtenances,  in  accordance  with  plans 
and  specifications  on  file  in  the  City  Hall 
at  Whiting.  Ind.,  and  in  the  offices  of  the 
enginei'rs.  Pear.se  and  Greeley,  29  W. 
Adams  St.,  Chicago,  HI..  Contract  No.  2 
includes  tiie  furnishing  of  motor  driven 
centrifugal  pumping  equipment  and  appur¬ 
tenances. 

The  work  is  located  belweim  the  P.,  Ft. 
W.  and  C.  Ry,  and  the  H.  and  O.  C.  T.  R.R.. 
south  of  119th  Street. in  the  City  of  Whit¬ 
ing.  Ind. 

■Mternate  bids  are  required  on  two  sizes 
of  coagulating  basins  and  two  sizes  of 
filtered  water  basins. 

Each  proposal  must  contain  the  full  name 
of  every  person  or  company  Interested  in 
the  same  and  must  be  accompanied  by  cash 
or  a  certified  check,  made  payable  to  the 
order  of  the  City  Controller  of  Whiting. 
Ind.,  In  the  sum  of  two  (2)  per  cent,  of 
the  amount  of  bid.  This  sum  Is  a  guaran¬ 
tee  tbat  if  the  proposal  is  nccept.-d.  a  con- 
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tract  will  be  enterede  into  and  its  perform¬ 
ance  properly  secured. 

All  propo.salse  must  be  made  upon  blank 
forms  furnisheil  by  the  City  of  Whiting, 
and  in  acordance  with  the  ’’R.’qiiirement.s 
for  Bidding  an. I  Instructions  to  Bidders” 
attached  thereto.  Pro(>o.saIs  may  b*'  en¬ 
tered  upon  one  or  both  contracts 

The  Board  of  Public  Works  of  the  City 
of  Whiting  r.scrv.'s  the  right  to  rcjei't 
any  or  all  bids,  to  omit  any  one  or  all 
of  the  itetns  I.  5.  10  and  12.  to  waive  or 
not  waive  any  informality  in  the  bids  re¬ 
ceived  and  to  jiccept  any  hid  which  it 
ileems  most  favorable  to  the  City  of  Whit¬ 
ing.  Indiana. 

Ri*<iuirements  for  Hidiling.  Instruction 
to  Bidders.  For  mof  I’ropo.s.al,  Contract, 
Spi'ciflcations.  Form  of  Bond  and  I'lans. 
may  be  obl.aln.d  from  the  Board  of  I’uhllc 
Works  of  Whiting,  or  from  Pcarse  and 
Greeley.  39  W  Adams  St..  CTiicago,  upon 
deposit  of  Ten  ($10.00)  Dollars,  which 
sum  so  deposited  will  be  i—funded  in  goo.l 
condition  witliin  thirty  (30)  days  after 
the  opening  of  bids. 

CITY  OF  WHITING 

By  JAMES  J.  NEJDH, 
FRANK  B.  l.EWI.S. 

A.  GONDON, 

Board  of  I’ublic  W  orks. 
WALTER  E  SCHRAGE.  Mayor. 

_  POSITIONS  VACANT^ _ 

ASsTsT.AN’T  county  engineer,  comindent 
to  make  road  and  land  survey,  profile, 
estimate,  inspect  roads  and  culvert  Con¬ 
struct  ions.  Ik-nnett-Coker  &  Byrne. 

Poteau.  Oklahoma. _  _ 

ASSIST.VNT  general  manager  wanted  ;  a 
I'tetrolt  manufa'turing  Industry  employ¬ 
ing  altout  1000  men  in  the  automobile  line 
needs  the  services  of  a  trained  executive, 
who  can  take  general  charge  of  proiluc- 
tion  and  act  as  assistant  general  mana¬ 
ger.  The  salary  will  1h>  s.atisfactory.  .Ml 
applications  will  be  kept  strictly  confi¬ 
dential.  A  personal  Interview  can  he 
arr.’inged  on  receipt  of  written  ap)>Iica- 
tion  with  information  as  to  age,  ex|M>ri- 
ence,  etc.  .\ddress  P-379,  Eng.  News- 

Record.  C’hic.aga _ 

DESIGNING  engineer  for  Boston  consult¬ 
ing  engineer’s  office.  Must  be  A-1  struc¬ 
tural  man ;  prefer  technical  graduate. 
Should  have  experience  in  design  of 
hydro-electric  power  houses,  textile  mills, 
heavy  mill  construction,  warehouses,  ter¬ 
minals,  dams  and  gener.al  engineering 
work.  State  references  (which  positively 
will  not  be  investigated  until  after  Inter¬ 
view),  salary  expected,  education,  when 
available  and  past  record.  P.  O.  Box  327S, 
Boston.  Mass. 

DRAFTSMA.N  must  l>e  neat  and  excellent 
letterer,  and  understand  highway  anil 
municipal  work.  Bennett-Coker  &  Byrne, 

Pote.au.  Oklahoma. _ 

DRAFTSMAN  wanted.  corn|H-tent  to  origi¬ 
nate  designs  for  old-established  comttany 
in  the  vicinity  of  New  York,  almut  to  Is'- 
gln  the  manufacture  of  rolling  stiqil 
shutters.  State  exp<*rience,  salary  and 
when  free.  Permanent  position  to  right 

_ m^im _ P-382^Eng.  News-Record. 

DRAFTSMAN — Experienced  on  sfructural 
steel  and  plate  work ;  must  be  com¬ 
petent  to  check  drawings  and  list  mate¬ 
rials  ;  state  salary,  experience  and  when 
available  first  letter.  Address  Box  3R6, 

_ Tola,  Kan  sas^ _ 

DRAFTSM.AN  and  designer  wanted  on 
construction  machinery.  Permanent 
position  with  a  future.  Write  fuiiy  giv¬ 
ing  education,  experience  and  referencea 
Waterloo  Cement  Machinery  Corpora- 

_ tion.  Waterloo.  Iowa. _ 

EXEf'lT’TIVE  position  open  to  man  with 
good  engineering  training  and  executive 
experience.  Salary  to  start.  $5000.  with 
promise  of  increase  when  ability  is  dem¬ 
onstrated.  In  reply,  give  age,  education 
and  experience.  Address  P.  O.  Box  157S. 

_Bosmm_Ma.ss.  _ 

INSTRFMENTMEN  wanted  for  drainage 
and  highway  work  In  the  central  west; 
position  available  for  a  year.  Salary 
1125  to  $150  per  month,  expenses  paid 
I  while  away  from  headquarters.  Work 
consists  of  topographical  iiurveys  and 
levels.  Past  and  accurate  men  wanted 
I  P-270.  Eng.  Newe-R'vmrd.  Chicago 


I  The  kind  of  men  we  want  are  those  who  are  in  close  touch  with  construe-  j 

I  tion  work  in  their  community  and  can  devote  a  little  spare  time  during  | 

I  business  hours  to  calling  on  engineers,  contractors,  etc.,  gathering  reports.  | 

I  Representatives  are  wanted  in  the  following  centers:  | 

Atlanta,  Ga.  Kansas  City,  Mo.  Newark,  N.  J. 

I  Carson  City,  Nev.  Keokuk,  la.  New  Orleans,  La. 

Cheyenne,  Wyo.  Lowell,  Mass.  Oklahoma,  Okla. 

Des  Moines,  la.  Miami,  Fla.  Sacramento,  Cal. 

Erie,  Pa.  Milwaukee,  Wis.  Santa  Fe,  N.  M. 

I  Halifax,  N.  S.  Mobile,  Ala.  Tulsa,  Okla. 

I  Jackson,  Miss.  Montgomery,  Ala.  Winnipeg,  Man. 

1  Jersey  City,  N.  J.  Worcester,  Mass. 

I 

3 

I  Write,  telling  all  about  your  present  work  and  how  much  time  you  have  available,  to 

I  L.  V.  FLETCHER 

=  Engineering  News-Record,  !Oth  Avenue,  at  36th  Street,  New  York 


An  Opportunity  to  Make  Some  Extra  Money  | 


I  . . . . I 

?  I 


(Construction  work  is  ready  for  a  big  boom  and  the  Engineering  News- 
Record  wants  to  publish  it  all.  To  do  this  we  must  add  to  our  list  at  least 
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Ge^yit/rWa/tfs  mto  iho Searchliaht 


ADVERTISING  RATES 


Ads  Set  in  Uniform  Style 

in  (mi  paraoraph,  trUhouS  dUplaif.) 

THREE  CENTS  A  WORD,  minimum  charge  50 
r«*nt«  an  Inserilon.  payable  In  advance,  leas  10  per 
cent.  If  one  payment  Is  made  In  advance  for  four 
continuous  Insertions — for  adverttsemenu  under: 
Positions  W  anted  Vacation  W'cM’k  W  anted 

hivenlng  Work  Salesman  Wants  <'on- 

Wanted  nectlons 

FIVE  c:ENTS  a  word,  minimum  charge  f.l  50 
an  Insertion,  for  adverttsement  under; 

Agencies  Wanted  Positions  Vacant 

Agents  w  anted  Partner  W  anted 

lutsloi'ss  opportunities  Representations  Wanted 


IHsk  KiNim  for  Rent 
Fxlucatlonal 
l-.mployment  Agencies 
I  >«'Sk  Room  W'anted 
horelgo  Business 


Salesmen  W* anted 
Patents  for  Sale 
Plants  fr)r  Sale 
Sub-(  ontracts  Wanted 
Work  Wanted 


Miscellaneous  for  Sale,  for  Rent  or  Want  Ads 

I'HIRTY  CENTS  A  LINE,  minimum  five  lines, 
for  all  undlsplayed  advertisements  si^t  with  a 
paragraph  for  each  Item  or  tabulated. 

THREE  DOLLARS  AND  SIXTY  CENTS  AN 
INCH  for  advertisements  for  bids  (Official  IVo- 
(Misals) 


Ads  Set  in  Display  Type 

(ImtMdual  >paa,  tritbin  border  nilet.) 

Space  tor  thee  advcrtlaeoienu  la  aold  by  the 
Inch.  Kach  page  contains  30  Inches  The  rate  per 
Inch  Is  based  on  the  toUU  number  of  Inches  to  be 
used — that  Is.  the  number  ot  Inches  the  advertise¬ 
ment  Is  to  occupy  multiplied  by  the  number  of 
Insertions  It  Is  to  receive  For  Instance,  a  2-lncb 
advertisement  In  2  Issues  earns  the  4-lDCb  rate  ot 
^3  90  an  Inch  A  1-lnch  space  tor  4  Issues,  or  s  4- 
Incb  space  In  one  Issue,  also  earn  tlie  4-Inch  rate 


SCHEIJLLE  OF  RATES 
1  to  3  In.,  i4  00  an  lu.  IS  to  26  In.,  $3.70  an  In 

4  to  7  In.,  3  M)  an  In.  27  to  49  In.,  3.60  an  In. 

8  to  14  In.,  3. .SO  an  In  SO  to  99  In.,  3  SO  an  In. 

Rates  tor  larger  space  tumished  on  request. 


For  quick  arid  satisfactory  results 
tell  the  reader  everything  that 
he  Kill  Kant  to  knoK. 


INFORMATION 

ALLOW  FIVE  WORDS  for  the  address.  If  replla 
are  to  a  box  number  In  care  ot  any  ot  our  oflTces 
There  Is  no  extra  charge  tor  forwarding  replies. 

IN  REPLYING  TO  ADS,  do  not  enclose  original 
testimonials  or  anything  that  you  may  want  re¬ 
turned.  State  your  experience  and  quallflcatiuns 
In  as  concise  snd  neat  a  manner  as  passible  and 
enclose  copies  ol  your  testimonials. 

BE  CAREFUL  TO  PUT  ON  ENVELOPE,  when 
answering  any  "blind"  ad,  the  box  number  In  the 
ad.  the  name  of  the  paper,  and  also  ttie  local 
address  ot  olDce  to  which  reply  Is  sent; 

36th  St.,  at  10th  Ave.,  New  York 

935  Real  ICstate  Trust  Bldg.,  Philadelphia 
637  l,eader-News  llldg..  (Tevcland 

1570  Old  Colony  Hldg.,  (Chicago 

519  Newhouse  Hldg.,  Salt  l.ake  City 

SOI  Rialto  Hldg.,  .San  Francisco 

WHEN  ADVERTISING  MACHINERY,  use 
your  own  name  and  address — or  a  local  address  ol 
some  kind — so  that  the  readers  can  wire  direct  and 

f:et  quick  replies.  We  advise  also  that  you  state 
n  your  advertisement  the  present  location  of  plant 
that  la  olTered  for  sale,  or  point  of  delivery  provided 
you  are  In  the  market  tor  equipment. 

TO  SIGN  YOUR  NAME  and  addrew  to  your 
advertisement  begets  the  confldcnce  of  the  reader 
and  tacllltatea  receiving  replies.  You  can.  however, 
obviate  delay  In  receiving  answers  by  signing  your 
ad.  only  with  Initials  (your  own  or  others),  care 
of  your  home,  your  ofllce  or  a  post-office  box 
number  In  your  city 


J 
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Eng  News-Record 


OFFICIAL  PROPOSALS 


Bids  June  3. 

Barge  Canal  Terminals 

STATE  OF  NEW  YORK 
OFFICE  OF  SUPERINTENDENT  OP 
PUBLIC  WORKS 

Albany,  May  1st,  1919. 
Sealed  proposals  will  be  received  at  the 
undersigned  at  his  office  in  the  Capitol  at 
Albany,  N.  T.,  until  twelve  o’clock  noon  on 
Tuesday,  June  3rd,  1919,  at  which  place 
and  hour  they  will  be  publicly  opened  and 
read,  for  the  construction  of  Barge  canal 
terminals  pursuant  to  the  provisions  of 
Chapter  716  of  the  Laws  of  1911,  and  of 
the  acts  amendatory  thereof,  as  follows: 

terminal  CONTRACT  NO.  62-P 
For  paving  Pier  6.  East  river,  borough  of 
Manhattan,  New  York  City. 

Contract  plans,  sheets  1  and  2. 

— 2— 

TP'-RMINAL  contract  no.  118 
For  furnishing,  testing  and  delivering 
electric  capstans  and  trolley  hoists  at  vari¬ 
ous  Barge  canal  terminals. 

— 3— 

TERMINAL  CONTRACT  NO.  117 
For  furnishing,  testing  and  delivering 
battery-charging  motor-generator  sets,  with 
switchboard  panels  for  Barge  canal  terml- 
;  nals  in  New  York  City. 

Plans  may  be  seen  and  detached  specifi¬ 
cations,  engineer’s  estimate  of  quantities, 
proposal  blanks,  forms  of  contract  and 
bonds  required  and  other  Information  for 
proposers  may  be  had  at  the  office  of  t*'" 
Superintendent  of  Public  Works  at  Albany, 
N.  Y.,  at  the  office  of  the  Assistant  Super¬ 
intendent  of  Public  Works  for  the  Middle 
Division  at  Syracuse,  N.  Y.,  at  the  office  of 
the  Assistant  Superintendent  of  Public 
Works  for  the  Western  Division  at  Roches¬ 
ter,  N.  Y.,  and  at  the  canal  office,  Spauld-  j 
ing’s  Exchange,  Buffalo,  N.  Y. 

Copies  of  detailed  plans  or  drawings  may 
be  obtained  from  the  State  Engineer  and 
Surveyor  at  Albany,  N.  Y.,  upon  payment 
^  to  him  of  the  cost  of  producing  them. 

Monthly  estimates  will  be  paid  of  ninety 
per  centum  (90  per  cent.)  of  the  work  done 
at  the  contract  price.  Every  proposal  for 
said  work  must  be  accompanied  by  a  money 
deposit  In  the  form  of  a  draft  or  certified 
check  upon  some  good  banking  institution 
in  the  city  of  Albany  or  New  York,  issued 
by  a  national  or  state  bank  or  trust  com¬ 
pany  in  good  credit  within  the  state  and 
payable  at  sight  to  the  Superintendent  r* 
Public  Works  for  five  per  centum  (5  per 
cent.)  of  the  amount  of  the  proposal. 

’The  person  whose  proposal  shall  be  ac¬ 
cepted  will  be  required  to  execute  a  con¬ 
tract  and  furnish  bonds  within  ten  days 
from  the  date  of  notice  of  aw'ard  delivered 
to  him  or  them  in  person  or  mailed  to  the 
address  given  In  the  proposal. 

Upon  execution  of  the  contract  and  ap¬ 
proval  of  bonds,  the  certified  check  or  draft 
will  be  returned  to  the  proposer  unless  the 
same  shall  have  been  presented  for  collec¬ 
tion  prior  to  such  time,  in  which  case  the 
amount  of  the  deposit  will  be  refunded  by 
the  Srperlntendent  of  Public  Works. 

'  The  deposits  Of  bidders  other  than  the 
‘  one  to  whom  the  award  of  contract  shall 


Price,  $3.60  an  inch — Copy  can  b« 
received  until  Wednesday,  10  a.m., 
for  issue  out  the  next  morning. 

The  publication  of  an  ad* 
yertisement  on  this  page 
is  an  official  notice  that 
bids  are  wanted  from 
other  than  local  bidders. 

It  is  also  a  guarantee  that 
maximum  competition  is  in¬ 
vited  because  Engineering 
News- Record  is  the  one  nation¬ 
ally  recognized  medium  for 
Proposal  advertising.  Its 
Searchlight  Section  is  read 
each  week  by  nearly  every 
worth-while  contractor  in  this 
country  who  bids  on  public 
work  outside  his  own  city. 


OFFICIAL  PROPOSALS 


be  made  will  be  returned  immediately  after 
the  award  has  been  made. 

The  bond  required  for  the  faithful  per¬ 
formance  of  each  contract  shall  be  in  such 
sum  as  shall  be  fixed  by  the  Superintendent 
of  Public  Works,  which  sum  shall  not  be 
less  than  twenty  per  centum  (20  per  cent.) 
of  the  estimated  cost  of  the  work  according 
to  the  contract  price,  and  an  additional 
I  bond,  known  as  the  labor  bond,  in  the  sum 
1  of  ten  per  centum  (10  per  cent.)  of  the 
I  amount  of  the  estimated  cost  of  the  work 
I  according  to  the  contract  price,  will  he  re- 
I  quired  as  security  that  the  contractor  will 
pay  in  full  at  least  once  in  each  month  all 
laborers  employed  by  him  upon  the  work 
specified  to  be  done  in  the  contract. 

In  the  event  that  more  than  one  surety 
company  is  offered  as  surety  on  said  bonds 
co-insurance  only  will  be  accepted. 

Each  proposal  must  be  addressed  to  the 
Superintendent  of  Public  Works,  Albany,  N. 
Y.,  and  must  be  endorsed  on  the  envelope 
with  the  name  of  the  construction  for 
which  the  proposal  is  made. 

Award,  if  made,  will  be  made  to  the  per¬ 
son  or  persons  whose  proposal  shall  be  low¬ 
est  in  cost  to  the  stae  for  doing  the  work, 
and  which  shall  comply  with  all  provisions 
required  to  render  it  formal.  Before  any 
award  shall  be  made  the  lowest  bidder 
will  be  required  to  satisfy  the  Superintend¬ 
ent  of  Public  Works  of  his  ability  to  pro¬ 
vide  suitable  equipment  and  materials  for 
the  proper  performance  of  the  work. 

The  right  is  reserved  to  reject  all  pro¬ 
posals  and  readvertlse  and  award  the  con¬ 
tract  in  the  regular  manner,  if,  in  the  Judg¬ 
ment  of  the  undersigned,  the  interests  of 
the  state  will  be  enhanced  thereby. 

LEWIS  NIXON, 

Superintendent  of  Public  Works. 


U.  S.  ENGINEER  OFFICE,  Florence. 
Alabama.  Sealed  proposals  will  be  re¬ 
ceived  here  until  eleven  o’clock  A.M.,  May 
21,  1919,  and  then  opened,  for  furnishing 
Derricks.  Further  information  on  applica¬ 
tion. 
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Bkls;  May  21. 

Highway  Work 

Westwood.  N.  J. 

Notice  is  hereby  given  that  sealed  bids 
will  be  received  by  the  Mayor  and  Council 
of  the  Borough  of  Westwood,  Bergen  Coun¬ 
ty,  New  Jersey,  for  the  construction  of 
approximately  ten  thousand  (10.000)  square 
yards  of  Cement  Concrete  Pavement  on 
Railroad  Avenue. 

Drawings  and  specifications  are  on  flia 
at  the  office  of  the  Supervisor  of  Roads, 
Hackensack.  N.  J.,  and  can  be  obtained 
upon  deposit  of  125,  which  amount  will  !«• 
refunded  upon  return  of  them  in  good  con¬ 
dition. 

Bids  will  be  received  until  8:30  P.M., 
May  21,  1919,  at  the  Fire  House.  We.st- 
wood,  New  Jersey. 

J.  ERNEST  THIER. 

Supervisor  of  Roads. 


Bids:  May  26. 

Highway  Work 

Harrisburg,  Pa. 

Pennsylvania  State  Highway  Depart¬ 
ment,  Harrisburg.  Pa.  Sealed  proposals 
will  be  received  at  the  State  Capitol  until 
10  A.M.,  May  26.  1919,  when  bids  will  be 
publicly  opened  and  scheduled  and  con¬ 
tracts  awarded  as  soon  thereafter  as  pos¬ 
sible  for  the  reconstruction  of  the  following 
pavements:  13.623  feet  of  either  Bitumi¬ 
nous  Surface  Course  on  a  Concrete  Founda¬ 
tion  or  Reinforced  Concrete  in  Blair  Coun¬ 
ty:  32.229  feet  of  either  Bituminous  Surface 
Course  on  a  Concrete  Foundation  or  Rein¬ 
forced  Concrete  in  Butler  County:  11.065 
feet  of  either  Bitsminous  Surface  Course  on 
a  Concrete  Foundation  or  Reinforced  Con¬ 
crete  In  Cameron  County;  26,648  ft.  of  Re¬ 
inforced  Concrete  and  Hillside  Vitrified 
Brick  in  Clarion  County ;  4984  ft.  of  Rein¬ 
forced  Concrete  in  Clinton  County;  16.552 
ft.  of  either  Bituminotis  Surface  Course  on 
a  Concrete  Foundation  or  Reinforced  Con¬ 
crete  in  Crawford  County:  33,917  feet  of 
Bituminous  Concrete  Surface  Course  on  a 
Concrete  Foundation  and  Hillside  Vitrified 
Brick  or  Reinforced  Concrete  and  Hillside 
Vitrified  Brick  in  Dauphin  County;  53.372 
ft.  of  Reinforced  Concrete  in  McKean 
County;  17,891  ft.  of  either  Bituminous 
Surface  Course  on  a  Concrete  Foundation 
or  Reinforced  Concrete  in  Mercer  County; 
10.554  ft.  of  Reinforced  Concrete  and  Hill¬ 
side  Vitrified  Brick  In  Somerset  County ; 
13.464  ft.  of  either  Bituminous  Surface 
Course  on  a  Concrete  Foundation  or  Rein¬ 
forced  Concrete  in  Union  County ;  9550  ft. 
of  Reinforced  Concrete  in  Venango  County; 
7783  feet  of  Reinforced  Concrete  and  Hill¬ 
side  Vitrified  Brick  in  Warren  County; 
27,688  ft.  of  either  Bituminous  Surface 
Course  on  a  Concrete  Foundation  or  Rein¬ 
forced  Concrete  in  Wayne  County  and  2085 
ft  of  Reinforced  Concrete  in  Westmoreland 
County.  Bidding  blanks  and  specifications 
may  be  obtained  free  and  plans  upon  pay¬ 
ment  of  $2.50  per  set  upon  application  to 
State  Highway  Department.  Harrisburg. 
No  refund  for  plans  returned.  'They  can 
also  be  seen  at  office  of  State  Highway  De¬ 
partment,  Harrisburg,  1001  Chestnut  Street. 
Philadelphia,  and  904  Hartje  Building, 
Pittsburgh,  Pa.  Lewis  S.  S.idler.  State 
Highway  Commissioner. 
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OFFICIAL  PROPOSALS 

Uids:  May  28. 

Paving 

Milan,  Mich. 

1.  Sealed  bids  for  the  paving  of  Waba.*!!! 
Street  from  the  South  Knd  of  the  Itridge 
over  the  Saline  River  to  the  South  t'oipora- 
tion  IJne.  in  the  Village  of  .Milan.  .Miih.. 
In  a  conlance  with  the  plans  and  sptvl- 
fl<'Htions  on  file  with  the  Village  t'lerk  will 
bt'  TM-eived  by  said  rlerk,  until  1  :S0  oVlix'k 
I’.M.  on  M'ednesday.  .May  28.  1919.  and 
thereupon  puhlicl.v  opened  and  read. 

2.  Rids  shall  state  the  prices  In  words 
and  figures,  on  the  blank.s  provided  there¬ 
for.  shall  bi’  Incloseil  in  a  .sealed  envelope 
iitarked.  "Hid  for  Pavement. ’’  tind  ad- 
dri-ssed  to  th*'  Villagr-  t'lerk. 

.8.  Kaeh  bltl  shall  contain  th<'  full  n.rme 
of  every  pi-rson  or  company  interested  in 
it  anti  shttll  he  accompanied  h.v  a  cerlifletl 
cln's-k  on  a  solvent  b.tnk.  pay. able  to  the 
Village  Clerk,  in  the  sum  of  one  thousand 
thtihirs.  as  guarantee  that,  if  the  bitl  is 
acci  pled,  a  contract  anti  an  approvetl  btintl 
equal  to  the  bitl  to  sis-ure  the  performance 
of  the  ctrntiact.  will  be  entt'feil  into  within 
1(1  ilays  from  the-  tiate  of  notice  of  award 
of  Cl. nt rail. 

I.  Ktrclt  bitl  for  bituminous  pavemt-nt 
shall  be  accompanietl  b.v  a  .sample  of  bitu¬ 
minous  cement,  labt  lletl  with  the  nante  of 
the  hituirren.  manufacturer,  anti  biiMer. 

e.  The  ('ouncil  reserv  s  the  right  to  re¬ 
ject  any  anti  :tll  bills.  Hy  order  of  the 
Village  Council  of  .Milan,  Mich.,  April  1  1. 
1919. 

.TKSSK  nCTTOV. 

Clerk 

CKOROK  CHAM  HE.  Civil  Engineer-. 

Toleilo.  Ohio. 

HREMMINARY  E.^TIMATE 


1.  C,rading  . 1109  cu.yils. 

2.  10  ill- h  Pipe  Sew  er. .  200  lin  ft 

S.  Manholes  .  4 

4.  Catch  Rasins  .  12 

5.  Inlets .  8 

6.  Straight  Coni-rete  Curb .  .  .e  ■  1"24  lin. ft. 

7.  Circular  Concrete  Curb .  70S  lin. ft. 

8.  4  Inch  nrain  Tile . 5427  Iln.ft. 

9.  Concrete  Pavement  . 8448  sq.yds. 


Hid.s:  .May  21. 

Pavin*f 

^einb^'ck.  Towa. 

Sealeil  proposals  will  be  received  at  the 
office  of  the  Town  Clerk.  ReInbeck.  Iowa, 
until  two  (2:00>  o’clock  P.M.  on  the  21st 
day  of  May.  1919.  for  a  street  impi-ovement, 
consisting  of  the  following  aptrroximate 
quantities : 

S8.S00  sq.yd.  vitrified  block,  asphalt'c  con¬ 
crete,  shi-et  asphalt,  or  hitullthlc 
paving. 

20.800  Hn  ft.  combined  ctirb  ami  gutter. 
Certif1-il  cheik.  $.'000 

Plans,  spei’lfliations  ami  forms  on  file 
with  the  Town  t'lerk  or  the  Town  Engi¬ 
neer. 

R  M.  FEROI’SOX,  Town  Clerk. 
1.  fl.  THORNE.  Town  Engineer, 

317  Howes  Rlock, 

Clinton,  Iowa. 


Rids:  June  3. 

Vitrified  Brick  for  Paving 

Saranac  Tjake.  TC.  Y. 
Rids  will  be  received  ui.tll  .Tune  3.  1919, 
for  furnishing  vltrlflt*d  paving  brick  for 
1 800  sq.yd.  of  pavement.  Submit  samples. 

HARRY  Hri..T,.  Engineer. 
Address:  a  A.  MTT.I.ER.  Clerk. 

Village  of  Saranac  T.ake,  N.  T. 


OFFICIAL  PROPOSALS 


OFFICIAL  PROPOSAL 
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Rids:  May  2U. 

Grading,  Paving,  Etc. 

Beverly,  N.  J. 

Notice  is  hereby  given  that  sealed  bids 
will  be  received  by  the  Board  of  Commis¬ 
sioners  of  the  City  of  Beverly,  N.  J.,  for 
the  construction,  rr-constructioii,  laying, 
grading,  paving,  repaving  and  improving 
of  cement  or  concrete  sidewalks,  curbs  and 
crosswalks  on  the  streets  of  the  City  of 
Beverly,  N  J.,  estimate  amount  of  surface 
work  315.000  .sq.ft,  of  sidewalks  and  cross¬ 
walks,  70.000  lin. ft.  of  curbing,  and  opened 
and  read  in  pultlic  at  the  City  Hall.  Bev¬ 
erly.  N.  J..  T'lesday,  May  20,  1919.  at  8 
o’clock  P.M, 

Specifications  and  forms  of  iiids.  contract 
and  l>ond  for  propo.sed  work,  prepared  by 
Clement  M.  Anderson,  City  Surveyor,  and 
aiiprovcd  hy  the  Board  of  Commisaloiiers 
of  the  City  of  Beverly  have  been  flled  at  the 
otflee  of  the  City  Surveyor.  City  Hall,  B-.  v- 
«-rly,  N.  J..  and  may  he  inspected  hy  pros¬ 
pective  bidders  during  business  hours  on 
and  after  May  7,  1919.  Bids  must  he  made 
in  the  manner  designated  and  reriuired  in 
the  Specifications  and  must  he  enclosed  in 
sealed  envelopes.  Irearing  the  name  and 
address  of  the  bidder  on  outside,  addressed 
to  W.  Fi-ed  Brelsford,  City  Clerk,  and  must 
he  accompanied  by  a  certificate  from  a 
surely  company  to  furnish  bond  and  cer¬ 
tified  olieek  for  $300.  and  be  delivered  at 
the  place  on  the  hour  above  named. 

The  Standard  proposal  form  is  attached 
to  the  Specifications,  copies  of  which  will 
be  furnished  on  application  to  the  City 
Surveyor. 

By  order  of  the 

BOARO  OF  COMMISSIONERS  OP 

THE  CITY  OF  BEVERHY. 

Attest:  W.  FRED  BREHSFORD, 
Dated:  May  1.  1919  City  Clerk. 

Specifications  and  Typical  Section.  $3 
per  set. 


Rids:  June  4. 

Pavement  Construction 

Village  of  Bradford,  Ohio. 
Sealed  proposals  will  be  received  by  W 
Lee  Hook,  Village  Clerk,  for  the  construc¬ 
tion  approximately  of : 

10.500  eu.yd.  gi-adlng. 

21.600  sq.yd.  pavement  (all  permanent 
( types  1. 

13.500  Iln.ft.  stone  or  concrete  curb, 

9,800  lip. ft.  .sewers  (6  In.  to  24  in.). 

In  said  Village  until  12  o’clock  noon  on 
the  4th  day  of  June.  1919.  and  publicly 
opened  and  rend  at  the  Council  Chamber 
of  the  Village  of  Bradford,  Ohio. 

Plans  and  speelflcations  may  be  seen  at 
the  Otfiee  of  the  Village  Clerk,  at  the  Otfl-  '- 
of  the  Engineers  or  may  be  obtained  fro*'- 
the  Engineers  upon  payment  of  $5.  no  re¬ 
fund. 

Certified  cheek,  $10(10,  payable  to  Village 
Clerk. 

The  Council  reserves  the  right  to  rele- 
any  or  all  bids. 

W.  I.EE  HOOK.  Village  Clerk. 
THE  T..  A.  BOT'LAY  CO..  Engineers, 

1250  Nicholas  Building, 

Toledo.  Ohio. 


TREARFRY  DEP.ART.MENT,  Supervis¬ 
ing  Architect’s  Office.  Washington,  D.  C., 
May  8.  1919. — Sealed  proposals  wMll  be 

opened  In  this  office  at  3  P.M..  June  5, 
1919,  for  the  construction  of  the  United 
States  post  office  at  Denton.  Texas.  Draw¬ 
ings  and  speelflcations  may  be  obtained 
from  the  Custodian  of  the  site  at  Denton, 
Texas,  or  at  this  office.  In  the  discretion 
of  the  Supervising  Architect.  Jas.  A.  Wet- 
*-ore.  Acting  Supervising  Architect. 


Bridge  Construction 

.Mandan  d 

Sealed  proposals  will  be  re. .  ivc  ni  u,. 
-Morton  County  Court  House  of  n-1  m 

North  Dakota,  for  the  prelimin  .rv  ir/,./ 
soundinds.  barrings,  design  and 
cost  necessary  for  the  submittal  t..  Hi- 
.Secretary  of  the  U.  S.  Department  ..f  \cri 
<  ulture  of  a  Federal  Aid  Proje,  t  siat-m.-nt 
b.\'  the  North  Dakota  Slate  Highway 
mis.sion  for  the  construction  of  a  bn.ig.' 
tuTo.ss  the  Missouri  River  b.tweui  Ilfs- 
marck  and  .Mandan.  will  b.-  r.<.-n.,|  i,v 
tlie  County  Boards  of  Commis.sjon- i.s  <,f 
the  County,  Mr.  Rurleigl  and  .Mott.,,, 
Joint  session  at  the  Morton  ('oiinty  ('nim 
House  at  Mandan.  N.  1)..  not  lat.  r  ||,  ,i,  j 
1*..M.  of  the  19tli  of  .May,  1919.  \V..r,x  t.". 

bo  begun  not  later  than  .June  1.  I9i:i  Xli-- 
work  as  above  outlined  is  to  b.-  c.xe.  ut..,l  to 
tiie  satisfaction  of  tile  .Nortli  Dakota  .-^t.at.- 
Highway  Commission. 

Each  bidder  must  acompany  his  proposal 
with  a  statement  regarding  hi.s  ability,  ex¬ 
perience  and  equipment  for  caiiying  out 
the  above  work,  ’rite  riglit  is  le.scrvcl  to 
reject  any  or  all  bids. 

LEE  NICHOLS.  County  .\uditor 


Bids:  May  26. 


Street  Reconstruction 


Salem,  N.  .1. 

Notice  is  hereby  given  that  scaled  bids 
will  be  received  by  the  Mayor  and  Common 
Council  of  the  City  of  Stilcm  for  the  n 
construction  of  Streets  in  the  City  of  Salem 
in  the  County  of  Salem,  N.  J..  as  follows 


Macadam  Foundation .  1.366  Sq.Yds 

Repaired  M.acadani  Founda¬ 
tion  . 33,921  ’’  ” 

Bituminous  Macadam,  Pene¬ 
tration  Surface  . 38,290  ’’  ’’ 

Repaired  Bituminous  Con¬ 
crete  . 14,177  ’’  ’’ 


and  opened  and  read  in  pulilic  at  Council 
Chamber  (I.ils-rty  Fire  Engine  House), 
Salem.  N.  J.,  on  Monday,  May  26.  1919. 
at  8  P.M, 

Drawings,  speelflcations  and  forms  of 
lild,  contract  and  liond  for  the  proposed 
work,  prepjired  hy  Keashy  &  Sparks.  En¬ 
gineers,  and  approved  by  the  State  High¬ 
way  Commission,  have  been  filed  in  the  of¬ 
fice  of  the  said  engineers  at  Salem.  N  J.. 
and  of  said  State  Highway  Commission. 
Trenton,  N.  ,1.,  and  may  he  inspected  by 
prospective  bidders  during  Iiusiness  hours. 
Bidders  will  In-  furnished  with  a  copy  of 
the  specifications  and  blue  prints  of  the 
drawings  hy  the  engineer  on  proper  notice 
and  payment  of  cost  of  preparation.  Ilid-s 
must  be  made  on  the  standard  proposal 
forms  In  the  manner  designated  therein 
and  ree-uired  hy  the  specifications,  must  lx- 
enclose.  In  sealed  envelopes,  lie.aring  the 
name  and  address  of  bidder  and  name  o. 
road  on  the  outside,  addressed  to  Mayor 
and  Common  Council  of  the  Cll.v  of  Salem. 
N.  J.,  and  must  lie  accompanied  hy  a  certi¬ 
fied  check  for  not  less  than  $1000.00  and  lx- 
delivered  at  the  place  and  on  the  hour 
above  nanu-d.  The  standard  proposal  form 
is  attached  to  the  specifications,  copies  of 
which  will  Ik-  furnished  on  application  to 
engineer. 

By  order  of  Mayor  and  Common  Council 
of  the  City  of  Salem,  N.  J. 

(Signed)  WM.  B.  ni'NN'. 

Recorder 
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Bids:  June  S. 

Street  Improvement 

Griffin,  Ga, 

Proposals  will  be  received  by  the  City 
Maiiap T  and  Board  of  City  Commissioners 
of  Griliin.  Georgia,  until  eleven  o'clock, 
am  on  Tuesday.  June  3rd.  1919,  for  grad¬ 
ing,  curbing.  draining,  and  paving  certain 
streets  with  vitrified  brick,  concrete,  bitumi¬ 
nous  concrete,  patented  pavement,  or  other 
pavemmt. 

The  street  paving  work  will  include  ap¬ 
proximately  the  excavation  of  10,300  cubic 
yards  of  earth ;  the  setting  of  34,500  lineal 
feet  of  granite  curb,  and  the  construction 
of  (1500  lineal  feet  of  concrete  curb;  the 
laying  of  storm  drains  and  the  furnishing 
and  laying  of  approximately  47,600  square 
yards  of  street  pavement,  with  all  the 
necessary  work  Incident  thereto,  as  called 
for  by  the  plans,  profiles  and  specificatlonf 

Bidders  must  use  the  printed  forms  ac- 
ompanying  the  specifications.  A  certified 
(heck  payable  to  the  city  of  Griffin,  for  five 
(5)  per  cent,  of  the  amount  of  the  bid 
must  accompany  each  proposal  as  a  guar¬ 
antee  that  the  contract  will  be  entered  Into 
if  awarded.  An  acceptable  surety  bond  for 
one  hundred  (100)  per  cent,  of  the  contract 
cost  will  be  required.  A  five  (5)  year  main¬ 
tenance  bond  for  twenty-five  (25)  per  cent, 
of  the  contract  cost  will  be  required  to 
guarantee  the  street  pavement  against  de¬ 
fects.  Payment  will  be  In  cash,  or  cash 
and  notes,  for  eighty-five  (86)  per  cent, 
of  completed  and  accepted  work  on  monthly 
(■.-•ini.at  es. 

Plans  and  specifications  may  be  seen  at 
the  office  of  the  City  Manager  in  Griffin, 
Georgia,  and  copies  of  specifications  may  be 
obtained  from  Solomon-Norcross  Company, 
Consulting  Engineers,  1625  Candler  Build¬ 
ing,  Atlanta,  Georgia,  and  the  City  Engi¬ 
neer.  Grifflin.  Georgia,  by  depositing  check 
for  ten  ($10)  dollars,  payable  to  the  Con¬ 
sulting  Engineers,  to  be  held  until  their 
return.  Blue  prints  may  be  had  at  the 
cost  of  printing. 

The  City  reserves  the  right  to  reject  any 
and  all  bids. 

E.  P.  BRIDGES,  City  Manager. 

GTifflin.  Georgia. 

G  M,  HARRINGTON. 

City  Engineer.  Grlffiin,  Georgia. 
SOIX)MON-NORCROSS  COMPANY, 

Consulting  Engineers,  1626  Candler  Bldg., 
Atlanta.  Georgia. 


PROPOSAT-S  FOR  DREDGING. — U.  S. 
Engineer  Office.  Old  Federal  Bldg.,  AVil- 
mington.  Del. — Sealed  proposals  will  be  re- 
ceiyd  here  until  11  A  M..  May  27.  1919, 
and  then  opened,  for  dredging  Maurice 
River.  N.  J.  Further  information  on  ap- 
piication. 


FOR  JETTY  AND  RE 
'  Engineer  Office,  Jack' 

sonvllle,  Fla. — Sealed  proposals  will  be  re^ 
ceiv..,!  here  until  12  M..  May  28.  1919,  anr 
then  opened,  for  Jetty  and  Revetment  Con¬ 
struction  in  Miami  Harbor  (Biscayne  Bay) 
turtiier  information  upon  application. 


FOR  CONCRETE  SHPER- 
•  THi  (  Tl  RE. — U.  S.  Engineer  Office.  .508 
Feder.il  Building.  Chicago.  Ill.  —  Sealed 
propos.als  will  b*  received  here  until  10 
26,  1919,  and  then  opened,  for 
conatriirting  concrete  superstructure  on 
Calumet  Harbor.  Ill.  and 
inq.  I'urther  information  on  application. 


Bids:  May  29. 

Street  Improvement 

Las  Vegas,  New  Mexico. 

Septirate  sealed  proposals  for  the  paving 
and  improving  of  the  following  strt'ets 
within  the  City  of  Las  Vegas,  New  Mexico, 
will  be  received  at  the  office  of  the  City 
Clerk  until  8:00  o’clock  P.M..  May  29th: 
National  Street  from  Sixth  Street  to 
Twelfth  Street ;  Sixth  Street  from  Main 
Street  to  Friedman  Avenue ;  Seventh  and 
Eighth  Streets  from  Douglas  Avenue  to 
Friedman  Avenue.  All  proposals  must  b«' 
upon  blanks  furnished  by  the  City  and 
must  be  accompanied  by  a  certified  che<k 
on  some  solvent  bank  in  the  sum  of 
$1000.00  and  made  payable  to  the  City 
Treasurer.  Approximate  quantities  as  fol¬ 
lows  :  Concrete.  Topeka  or  Bitullthlc  pave¬ 
ment,  52,777  Sq.Yds.  :  Concrete  curb  and 
gutter.  22,713  lin.ft.  ;  concrete  alley  return, 
528  lin.ft.,  which  is  approximately  one-half 
of  a  two-year  program  which  has  been 
authorized.  Alternate  bids  ■will  be  received 
based  upon  the  acceptance,  at  par,  for  all 
work  of  certificates  bearing  6%  interest 
and  of  certificates  bearing  S%  interest. 
Payments  will  be  made  in  assessment  cer¬ 
tificates  upon  the  completion  of  each 
separate  street  Improvement.  Plans  can  be 
seen  and  forma  of  proposal  obtained  at 
the  office  of  Vincent  K.  Jones,  Consulting 
Engineer,  East  Las  Vegas,  N.  M.  No  fh- 
formal  or  conditional  bid  will  be  consider'  d. 
The  right  is  reserved  to  reject  any  or  all 
bids. 

City  Council  of  the  City  of  I-as  Vegas.  N.  M. 

By  F.  O.  BIXIOD,  Mayor. 

ATTEST : 

W.  G.  BENJAMIN,  Clerk. 


Bids;  May  20. 

Boiler  Breeching 

Ogdensburg,  N.  Y. 

Sealed  proposals  for  Boiler  Breeching. 
St.  Lawrence  State  Hospital,  Ogden.sburg, 
N.  Y.,  will  be  received  by  the  State  Ho.s- 
pital  Commission  at  the  Capitol,  Albany, 
N.  Y.,  until  3  o’clock  P.M.,  on  Tued.say. 
May  20,  1919,  when  they  will  be  publicly 
opened  and  read.  Proposals  shall  be  in¬ 
closed  In  an  envelope  furnished  by  the 
State  Architect,  sealed  and  addre.ssed.  and 
shall  be  accompanied  by  a  certified  check 
in  the  sum  of  five  per  cent.  of  the 

amount  of  the  proposal.  The  contractor  to 
whom  the  award  Is  made  will  be  required 
to  furnish  surety  company  bond  in  the  sum 
of  fifty  per  cent.  (50''?)  of  the  amount  of 
the  contract  within  thirty  (30)  days  after 
official  notice  of  award  of  contract  and  In 
accordance  with  the  terms  of  Specification 
No.  3015,  including  Addenda  No.,  dated 
April  22.  1919.  The  right  is  reserv'  d  to 
reject  any  or  all  bids.  Drawings  and  speci¬ 
fications  may  be  cons'ilted  at  the  St.  I,aw- 
renc.e  State  Hospital.  Ogdensburg.  N.  Y..  at 
the  New  York  Office  of  the  Department 
of  Architecture.  Room  1715  Tribune  Build¬ 
ing.  and  at  the  Department  of  Architec¬ 
ture.  Capitol.  Albany.  N.  Y.  Drawings  and 
specifications  and  lilank  forms  of  propo.saI 
may  be  obtained  at  the  Department  of 
Architecture,  Capitol,  Albany,  N.  Y.,  upon 
reasonable  notice  to  and  in  the  discretion 
of  the  State  Architect.  L.  F.  Pilcher.  Cap¬ 
itol.  Albany,  N.  Y. 

E.  S.  ET-WOOD, 

Secretary,  State  Hospital  Commission. 
Dated:  May  1.  1919. 


Bids:  May  28. 

Syphon  Duplication 

.lersey  City.  N.  J 

Sealed  proposals  for  furnishing  and  lay¬ 
ing  of  T2-in.  steel  water  pipe  between 
Boonton  Reservoir  and  Jer.sty  City,  as  fol¬ 
lows:  Section  No.  1.  to  duplicate  the  exist¬ 
ing  syphons  between  Boonton  Reservoir  an- 
Passaic  River  at  Lyndhurst ;  and  Sectl« 
No.  2.  to  duplicate  the  existing  syplioi.' 
between  the  Passaic  Rivert  at  Lyndhur.-. 
and  Summit  Avenue  Reservoir  at  .lerse- 
City,  will  be  received  by  the  Board  o 
Commissioners  of  Jersey  City,  N.  J..  in  tin- 
Assembly  Chamber  of  the  City  Hall.  Jerr 
City,  N.J.. 

VVEDNESD.VY,  MAY  28.  1919, 
at  2  P.M..  at  which  place  and  time  they 
will  be  publicly  opened. 

Proposals  must  be  accompanied  by  the 
consent  in  writing  of  a  surety  company 
authorized  to  do  busine.ss  according  to  the 
laws  of  the  State  of  New  Jersey,  that, 
should  the  proposal  be  accepted  it  will  be¬ 
come  surety  in  the  full  amount  of  the 
contract,  as  provided  in  specifications  and 
in  Chapter  75,  P.  L.  1918,  of  the  State  of 
New  Jersey. 

Copies  of  the  plans,  proposal  form.  sp'  Ci- 
fications  and  forms  of  bond  and  contracts, 
can  be  seen  at  the  office  of  Frank  A.  Dolan. 
City  Clerk.  City  Hall.  Jer.sey  City,  N.  J.. 
or  may  he  seen  and  obtained  at  the  office 
of  Michael  1.  Fagen.  Director,  Department 
of  Streets  and  Public  Improvements.  City 
Hall.  Jersey  City.  N.  J..  or  at  the  office 
of  Mr.  Clyde  Potts.  Consulting  Engineer. 
30  Church  Street.  New  York  City,  by 
prospective  bidders,  upon  depositing  twenty- 
five  ($25)  dollars,  which  sum  will  he  re¬ 
funded  on  return  of  the  plans  and  specific.' - 
lions  within  ten  days  after  the  contra'?’, 
has  been  awarded.  If  same  are  in  goed 
condition  when  returned 

The  Board  of  Commissioners  of  .lerst-y 
City  reserves  the  right  to  reject  any  aid 
ail  proposals. 

By  Ord'T  of  the  Board  of  Commissioners 
"f  Jersey  City. 

FRANK  A  DOI.AN. 

City  Cler',». 


Bids:  June  4 

Sanitary  Sewers 

Garner,  Iowa. 

S'-aled  pioposals  will  be  received  by  thie 
Town  Clerk  In  his  office  in  the  Town  Hall 
until  2:30  PM.  .Tune  4.  1919.  for  cor^ 
structing  a  sys'em  of  sanitary  sewers  and 
a  sewerage  disfio.sal  plant. 

Section  A — Di.spo.sal  Plant,  Concrete 

Tank.  Sand  Filters.  Sludge  Bed. 

Section  B — Outlet  main  sewer. 

3750  lln  ft.  of  18  in.  pipe. 

6  Manholes. 

Section  C — I-ateral  .Sewers. 

1320  ft.  of  18  In.  pipe 
2952  ft,  of  15  in.  pipe. 

3400  ft.  of  12  in.  pipe. 

3332  ft.  of  10  in.  pipe, 

24285  ft.  of  8  in,  pipe. 

80  J'anholes. 

24  Flushtanks. 

Certified  check  re(|ulred.  $1000.  Ar¬ 
rangements  may  be  made  with  local  hanks 
for  cash  on  each  Section  as  completed. 
Plans,  specifications  and  forma  on  file  with 
the  Town  Clerk  or  the  Town  Engineer. 

H.  V.  REED. 
TfOwn  Clerl- . 

J.  G.  THORNE,  Town  Engineer. 

317  Howes  Block, 

Clinton.  Iowa 
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Bids:  June  2.  1»19. 

Public  Water  Supply 

MUNICIPAl^  B()AKI> 

Newark,  N. 

Notice  is  hereby  Kiven  that  seai«‘d  pro- 
posais  for  the  construction  of  water  sup¬ 
ply  improvements  for  Newark,  N.  Y.,  wiil 
he  received  at  the  otlice  of  the  Municipal 
Board  of  Newark,  .V.  Y.,  untii  10  o’ciock 
A.M.,  June  2,  1919,  and  then  publicly 

<)j)ened. 

description  of  work  to  he  done: 

To  construct  an  earthen  dam  and  dikes 
across  Case  Creek  and  tlie  adJoiniiiK  valley 
at  a  point  about  two  and  one  half  (2i) 
miles  southeast  of  Clifton  Sprintts.  N.  Y. 
The  earthen  dam  and  dikes  will  contain 
approximately  three  thousand  (3000)  yards 
of  concrete  and  thirty  thousand  (30,000) 
yards  of  earth  embankment,  to  construct 
and  furnish  all  the  material  for  a  million 
Kallon  niechiinical  tiltration  plant,  to  be 
built  of  reinforced  I’oncrete  and  brick,  to 
lianl  and  lay  alsnit  thirty-eiKht  thousand 
(3(l,ti00)  feet  of  fourteen  (14)  Inch  cast 
iron  pi|>e,  to  furnish  almut  one  thousand 
seven  hundred  (1700)  tons  of  fourteen  (14) 
Inch  oast  iron  pipe.  Separate  bids  will  be 
rei'eived  on  each  division  of  the  work. 

Detailed  plans  and  specilicatlons  of  the 
work  may  be  seen  for  examination  at  the 
otlice  of  James  IV  AA’ells,  Consult itiR  Rngl- 
neer.  Culler  BuildinK,  Uochester,  N.  Y„  or 
at  the  otnce  of  Mr,  Staniland  Scarth,  Mu¬ 
nicipal  Board,  Newark,  N.  V.  Plans  and 
8pe<‘incalions  may  be  obtained  for  the  sum 
of  $10,  which  will  be  returned  upon  the 
return  of  the  plans  and  specincations  in 
ftood  condition. 

A  certified  check  for  five  per  cent.  (B%) 
of  the  amount  of  the  bid  made,  payable 
to  the  order  of  the  Municipal  Board,  mu.st 
accompany  each  proirosal.  The  riRht  la 
res«‘rved  by  the  |)arty  of  the  second  part 
to  reject  any  and  all  prn|>osals. 

Projrosals  shall  be  submitted  In  sealed 
envelopes  furnished  for  that  purpose  with 
the  specifications.  Only  sealed  bids  will 
he  considered. 

All  bids  received  will  be  retained  by  the 
Municipal  Board  and  will  not  be  returned 
to  the  contractors. 

OKO.  A.  BCRNHAM. 

Chairman  Municipal  Board. 

Attest : 

h'BANK  .T,  BABTZEB, 

Clerk  Municipal  Board. 


Bids:  May  22. 

Dredging  and  Laying  Steel  In> 
ake  Pipe  and  Concrete  Crib  in 
St.  Clair  River  near  Sarnia 

Ontario,  Can. 

Contractors  are  invited  to  examine  the 
plans,  sp<H'iflcations  and  site  for  above 
work  and  to  submit  tenders  until  11  A.M. 
on  May  22.  1919. 

A  deposit  of  $20  will  be  requinsl  on  plans 
sent  out. 

Full  particulars  on  application  to  the 
undersie:ned : 

HERBERT  SANDERS, 
Chairman  Water  Works  Committee. 
Sarnia,  Ont. 

JAMES  n.  STEWART, 
City  Clerk. 

Sarnia,  Ont. 

P.  W.  L  ITHOROL.D  CO.,  LIMITED, 
Consultinir  Ensrlneers, 

167  Avenue  Road,  Toronto. 


Bids  May  20. 

Construction  of  Pavement 

VI1.LAGE  OK  GROSSE  POIXTE  FARMS, 

Wayne  County.  Mich. 

Sealed  proposals  will  be  received  by  the 
Villafte  Enaineer  of  Grosse  I’ointe  Farms. 
Wayne  County,  Michiaan,  up  to  8  I’.M., 
Tuesday,  May  20,  1919,  for  the  furnlshina 
of  all  materials  and  the  construction  of 
pavement  on  Grosse  Pointe  Boulevard  from 
Fisher  Road  to  Provencal  Boulevard, 
includina  Rradina  and  such  catch  basins, 
inlets  and  storm  sewers  as  shown  on 
plans,  and  consistina  of  approximately 
17,600  sq.yd.  of  pavement,  11,000  lin.ft.  of 
concrete  curbina,  10,000  cu.yd.  of  excava¬ 
tion,  23  inlets,  4  catch  basins.  1000  ft.  of 
24  in.,  2000  ft.  of  18  in..  2000  ft.  of  15  in. 
and  3000  ft.  of  12  in.  vitrified  pipe,  and 
2000  ft.  of  10  in.  catch  basin  connections. 
Proposals  will  be  received  on; 

One  course  plain  9  in.  concrete. 

Creo.sote  block  on  8  in.  concrete  founda¬ 
tion. 

Asphaltic  concrete  on  8  in.  foundation. 

This  work  to  be  done  on  Grosse  Pointe 
Boulevard  from  Fisher  Road  to  Provencal 
Boulevard. 

The  detailed  plans  and  specifications 
under  which  the  work  is  to  be  done  may 
be  examined  at  the  office  of  the  Villaae 
Knaineer,  Villaae  Hall,  Kerby  Road,  or 
may  be  obtained  by  makina  a  deitosit  of 
three  dollars,  which  will  be  refunded  upon 
return  of  plans  and  specifications  in  aood 
condition. 

A  cash  deposit  or  certified  check  for  an 
amount  equal  to  59?  of  the  amount  bid 
must  accompany  each  proposal.  Bids  will 
be  received  for  the  whole  or  any  part  of 
the  work. 

The  Villaae  reserves  the  riaht  to  reject 
any  and  all  bids,  to  waive  defects  and  to 
accept  any  bid  In  whole  or  in  part. 

ROBERT  H.  ERLET, 

Villaae  Enaineer. 


Bids;  May  20. 

Concrete  Pavement 

Town  of  Nutley,  N.  J. 
Sealed  hids  for  construct  Ina  concrete 
pavement  on  Park  Ave.  from  Passaic  Ave. 
to  Washinaton  Ave.  w’lll  be  received  by 
the  Town  Clerk.  Town  Hall.  Nutley.  N.  J., 
at  8:15  P.M..  May  20th,  1919,  at  which 
time  they  will  be  publicly  opened  and  read 
by  the  Board  of  Commissioners.  The  prin¬ 
cipal  items  of  the  work  are  approximately 
as  follows: 

7800  sq.yds.  of  concrete  pavement.  8*  thletf 
in  the  center  and  6"  thick  at  the  sines. 
1600  lin.ft.  of  bluestone  curb  reset  in 
concrete. 

3500  lin.ft.  of  intearal  concrete  curb. 

Pamphlets  containina  Information  for 
Bidders.  Forms  of  Proposal  and  Aareement, 
and  Specifications,  can  be  obtained  from 
the  Town  Enaineer  or  Town  Clerk  on  paw- 
ment  of  $1.00  which  will  be  refunded  on  the 
return  of  the  pamphlet  in  aood  condition. 

A  certified  check  for  $3000  must  accom¬ 
pany  each  bid  and  a  bond  for  the  total 
amount  of  the  contract  will  be  required  for 
the  faithful  performance  of  the  contract. 

EMIL  DIEBITSCH. 
Mayor  and  Commissioner  of  Streets 
and  Public  Improvementa 
ELIOT  N.  SMITH, 

Town  Enaineer. 


Bids;  May  21. 

Road  Machinery 

HarriKl.urR,  Pa 

Penn.sylvania  State  Hiahwuv  ivpart 
ment,  Harrlsbura.  Pa.  S.aUO  pn.imsais 
will  be  received  at  said  otlice  until  lo  a  m 
May  21,  1919,  when  bids  will  i„.  puhlioly 
opened  and  scheduled,  and  contr;iet.<  award 
ed  as  soon  thereafter  as  pos.'<ii,ie  f„r 
Machinery  to  be  used  for  .Maimenaace 
Work  of  the  Department.  Bidding  i, tanks 
and  specifications  may  be  obtain. d  frtC 
upon  application  to  the  State  HiKliway  D,. 
partment,  Harrisburpr,  Pa. 

LEWIS  S.  SADLKR. 


Ore  Stripping 

Anierieus,  0,1. 

Work  consists  of  500,000  to  l,r,iin,oim 
yards  of  materials  varyinK  in  thitkness 
from  30  to  70  feet.  Work  .should  pief.r. 
ably  be  done  by  a  laiRe  shov.  1  ..r  druk 
line  so  that  the  ore  can  be  niin.  il  by  the 
r  ompany  as  rapidly  as  it  is  tint ovi  red  by 
the  contractor.  Mines  lociteil  atiout  five 
miles  from  Central  Railroail  of  Oeorcia 
near  Amerlcus.  Ga.  For  further  informa¬ 
tion  apply  to  E.  S.  I'ickes.  Chief  Kncineer. 
Aluminum  Company  of  .\nierica.  2400 
Oliver  Bide;.,  PittsburKh.  Pa. 


Bids:  June  9. 


Pipe  Sewers 


Stratford,  Conn 

Pursuant  to  a  resolution  adopted  th.- 
7th  day  of  May,  1919,  the  Board  of  Sewer 
Commissioners  of  the  Town  of  Stratford 
Conn.,  will  receive  at  Its  meetint;.  to  b- 
held  on  the  9th  day  of  June  at  S  I’.M 
sealed  proposals  for  furnishing  ni:iterlals 
and  doint?  all  other  work  required  to  tont- 
plete  the  construction  of  about  four  (4) 
mile.s  of  pipe  sewers  from  elRhl  (X)  to 
twenty-four  (24)  Inche.s  in  diameter  with 
manholes  and  flushing  manholes  complete. 
And  also  for  furnishing  all  materlal.'i  and 
doing  all  other  work  required  to  oonstruct 
the  sewage  disposal  works,  chlorine  treat¬ 
ment  house  and  tidal  ba.sin  and  sludge 
bed,  including  the  necessary  piping  and 
grading,  etc. 

Plans  may  be  .seen  and  speeifleations  and 
forms  of  proposal  obtained  at  the  office  o' 
the  Board  of  Sewer  Commissioners.  Town 
of  Stratford.  Conn.,  or  at  the  office  of  flyde 
Potts,  30  Church  Street,  New  York  City. 

Plans  may  be  taken  away  upon  the  pay¬ 
ment  of  ten  dollars  ($10)  for  each  set, 
the  same  to  be  refunded  if  the  plan.s  are 
returned  within  twenty  days,  in  good  con¬ 
dition. 

Bids  on  the  sewage  system  umst  be 
accompanied  by  a  certified  cheek  on  a  .sol¬ 
vent  bank  for  $5000,  and  bids  on  the  sew¬ 
age  disposal  works  must  be  aeeompanled 
by  a  certified  check  on  a  solvent  bank  for 
$10,000. 

The  Board  of  Sewer  Commissioners  re¬ 
serve  the  right  to  reject  any  and  all  pro¬ 
posals,  and  to  waive  any  Informality  In  the 
proposals  received,  and  to  accept  any  pro¬ 
posal  which  they  deem  to  be  most  favorable 
to  the  Interests  of  the  Town. 

F.  S.  BEARPSLKY. 

Chairman 

PAUL  P.  GOODELL, 

Secretary. 


May  15,  1919 

Bnp.  News-Record 
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Bids;  May  20. 

Notice  to  Contractors 

STATE  OF  MARYLAND 
STATE  ROADS  COMMISSION 

Baltimore,  Md 

Pealed  proposals  for  the  followlnu: 
AITEG-ANY  county,  contract  NO. 

A-17.  federal  aid  project  .no. 

-One  .section  of  State  HlKhway  from 
the  Corporate  Limits  of  Cumberland 
to  Brady  Lane  near  Cresaptown,  for 
.a  distance  of  4.68  miles.  Concrete. 
BALTIMORE  COUNTY.  CONTRACT  No. 
B-34:  federal  AID  PROJECT  NO. 
27 — One  section  of  State  Highway 
through  Reisterstown  from  the  end  of 
the  concrete  road  to  Hltahue’s  Corner, 
for  a  di.stance  of  0.93  miles.  37  ft. 
concrete  road  with  combination  curb 
and  gutter  (40  ft.  between  curbs) 
United  Railways  and  Electric  Com¬ 
pany’s  tracks  in  center. 

B.AETIMORE  COUNTY.  CONTRACT  NO. 
B-W-A — One  section  of  Baltimore- 
AVashington  Boulevard  from  New  City 
IJmits  of  Baltimore  to  the  Baltimore 
and  Ohio  overhead  crossing  near  Re¬ 
lay.  for  a  distance  of  2.70  miles.  Sheet 
asphalt  on  existing  concrete  ba.se. 
CECIL  COUNTY,  CONTRACT  NO.  Ce-2G; 
FEDERAL  AID  PROJECT  NO.  7, 
SECTION  B — Surfacing  the  sections  of 
gravel  road  between  North  East  and 
Elkton.  for  a  distance  of  1.38  miles. 
Concrete. 

DORCHESTER  COUNTY.  CONTRACT  NO. 
D-19B — One  section  of  State  High¬ 
way  from  the  end  of  Contract  No. 
D-19  near  Madison  to  the  beginning 
of  Contract  No.  466  at  Parsons  Creek, 
for  a  distance  of  2.1.';  miles.  Concrete, 
will  be  received  by  the  State  Roads  Com¬ 
mission.  at  Its  offices,  601  fSarrett  Building, 
Baltimore.  Maryland,  until  12  M.  on  the 
2ftth  day  of  May.  1919,  at  which  time  and 
place  they  will  be  publicly  opened  and 
read. 

Bids  must  be  made  upon  the  blank  pro¬ 
posal  form  which,  with  speclflcatlons  and 
plans  will  be  furnished  by  the  Commlssio-i 
upon  application  and  cash  payment  of  $1. 
as  hereafter  no  charges  will  be  permitted. 

.Vo  bids  will  be  received  unless  accom¬ 
panied  l>y  a  certified  check  for  the  sum 
of  five  hundred  ($500)  dollars,  payable 
to  the  State  Roads  Commission. 

The  succe.ssful  bidder  will  be  reqlured  to 
give  bond,  and  comply  with  the  Acts  of 
the  General  .Assembly  of  Maryland,  re¬ 
specting  contracts. 

The  Commission  reserves  the  right  to 
reject  any  and  all  bids. 

By  order  of  the  State  Roads  Commission 
this  7th  day  of  May,  1919. 

FRANK  H.  7.0UCK. 

Chairman. 

CI.VDE  H  WILSON, 

Secretary, 


.  •'I,  engineer  office.  First  Dis- 

tru  t.  (  incinnati,  O. — Sealed  proposals  will 
te  received  here  until  2  P.M.,  May  28,  1919. 
and  then  opened  for  constructing  I..ock 
and  Abutment  for  Dam  No.  34.  Ohio  River, 
near  (  hllo.  Ohio.  Further  Information  on 
application. 


PROPOSAI.^  FOR  DREDOINO.  U.  S. 
En^gineer  Office.  Duluth.  Minn.  Sealed 
proposals  will  be  received  here  until  10  a  m.. 

then  opened,  for  dredg- 
•Sfi  J^uluth -Superior  Harbor,  Minn,  anti 
"IS.  Further  information  on  applicatiOM. 


Bids;  May  28. 

Highway  Work 

STATE  OF  ILLINOIS 

DEPARTMENT  OF  Pl'BLIC  WORKS 
AND  BUILDINGS 
DIVISION  OF  HIGHWAYS 

Springfield.  Ill. 

Notice  is  hereby  given  that  sealed  pro¬ 
posals  will  b»‘  receivi'd  in  the  office  of  the 
Department  of  Public  Works  and  Build¬ 
ings,  Division  of  Highways,  Springfield. 
Illinois,  until  11  o’clock  A.M..  May  28. 
1919,  for  the  road  work  on  the  National 
and  the  Dixie  Highways  designated  by 
county  and  section  below.  All  bids  shall 
be  on  regular  forms  furnished  by  the  D*-- 
p.artment. 

Plans  for  all  the  work  may  be  examined 
In  the  office  of  the  Department  of  Public 
Works  and  Buildings.  Division  of  High¬ 
ways.  Springfield.  Illinois.  Plana  may  also 
be  examined  In  the  office  of  District  No.  4, 
R.  I>.  Bell,  District  Engineer.  Buchanan- 
IJnk  Building,  Paris.  Illinois.  Plans  will 
not  be  sent  to  prospective  bidders,  but 
upon  making  a  deposit  with  the  District 
Engineer,  they  may  be  obtained  for  tem¬ 
porary  use  while  In.specting  the  conditions 
attending  the  work  In  question. 

Alternative  bids  will  be  received  for  the 
following  types  of  construction ;  Portland 
cement  concrete  :  monolithic  brick  ( 4  inch 
brick)  ;  monolithic  brick  (3  inch  hfrlck)  ; 
bituminous  concrete  with  binder  course 
(Specifications  Cl,  r2.  r3,  or  GT)  :  bitu¬ 
minous  concrete  without  binder  course 
(Specifications  Cl,  C2.  or  CT). 

NEWS  HIGHWAY  WORK  TABLE 


Bids;  May  16. 


Road  Work 


Width 

Route  County  See.  Feet  Feet 

National  HiKhway  Clark  D-I5d  16  17,868  0 

National  Hwh way  Clark  A  16-18  29,200.  0 

National  Highway  Clark  B  16-18  24,242  0 

National  Highway  Clark  C  16-18  21.736  0 

National  Highway  Clark  D  18  26,736.0 

National  Highway  Cumberland  F-15d  16  17,218  0 

National  Highway  Cumberland  E  16  24,165  0 

National  Highway  Cumberland  F  16  19,900.0 

National  Highway  Cumberland  G  16  20,900  0 

National  Highway  Cumberland  H  16  28,700.0 

Dixie  Highway  Will  8  18  24,800.0 

Dixie  Highway  Will  9  18  18,600.0 

Dixie  Ilighway  Will  10  18  15,200.0 

Dixie  Highway  Will  H-I5<1  18  4,453.0 

Cement  will  be  furnished  for  all  sections 
by  the  Department  of  Public  Works  and 
Buildings  or  the  County. 

Contractor’s  reconnaissance  profiles  and 
blue  prints  showing  the  locations  of  the 
work,  railroad  sidings  and  material  in¬ 
formation  may  be  obtained  by  prospective 
bidders  In  the  office  of  the  District  En¬ 
gineer. 

By  Order  of  the  Department  of  Public 
Works  and  Buildings. 

FRANK  I.  BENNETT. 

Director. 

S.  E.  BRADT, 

Snpt.  of  Highways. 

CLIFFORD  OLDER. 

Chief  Highway  Engineer. 


Bids;  May  24. 

Vitrified  Paving  Blocks 

Kalamazoo,  Mich. 

The  undersigned  will  receive  sealed  bids 
until  5  P.M.,  Monday,  May  24,  1919,  for 
1,886,000  vitrified  paving  blocks.  Sample 
of  brick  to  accompany  bid.  State  if  re¬ 
pressed  or  wire  cut.  City  reserves  the 
right  to  reject  any  or  all  bids. 

C.  U  MILl.ER, 
City  Purchasing  Agent. 


STATE  OF  RHODE  ISLAND 
STATE  BOARD  OF  PUBLIC  ROADS 

Scaled  proi>o8al.s  for  the  reconstruction 
of  the  following  sections  of  State  highway 
will  be  received  by  the  State  Board  of  Pub¬ 
lic  Roads  at  its  office.  State  House.  Provi¬ 
dence,  R  I.,  until  12  M.  on  Friday,  May  16. 
1919,  at  which  time  they  will  be  opened  and 
read  in  public 

1.  East  Main  Road.  I’ortsmouth,  9297  feet 
— bituminous  macadam. 

2.  Waterman  Avenue.  East  Providence, 
8180  feet — cement  concrete. 

3.  Hartford  Pike,  Johnston  and  Scituate. 
10,560  feet — bituminous  concrete. 

4.  Mendon  Road.  Lincoln,  3550  feet— ce¬ 
ment  concrete 

Bids  must  be  made  u]>on  blank  forma  to 
be  fundshed  by  the  Board. 

No  bids  will  be  received  unless  accom¬ 
panied  by  a  certified  check  for  the  sum  of 
$200.00  payable  to  the  State  of  Rhode 
Island. 

The  Board  reserves  the  right  to  reject 
any  and  all  bids  and  to  give  preference  to 
towns  or  cities  in  accordance  with  .Section 
5  of  Chapter  84  of  the  General  Laws. 

Plans  may  be  examined  and  specifications 
and  bidding  blanks  may  be  obtained  at  the 
office  of  the  State  Board  of  Public^ Roads. 
State  House.  Providence.  R.  I.,  on  and  after 
Wednesday.  May  7.  1919.  every  week  day 
(except  holidays  and  Saturdays)  between 
the  hours  of  9  a  m.  and  5pm.  .Saturdays 
9  a.m.  to  12  m. 

STATE  BOARD  OF  PUBLIC  ROADS 
ABRAM  L.  ATWOOD 
BENJA.MIN  F  ROBINSON 
FRANK  COLE 
MICHAEL  VAN  BEUREN 
J.  HENRY  WOODAHD 


Bids;  May  21. 

Highway  Work 

Hillsdale,  N.  J. 

Notice  i.s  hereby  given  that  sealed  bids 
will  be  received  by  the  Township  Commit¬ 
tee  of  the  Township  of  Hillsdale.  Bergen 
County.  New  Jersey,  for  the  construction 
of  approximately  twenty-five  (2500)  hun¬ 
dred  .square  yards  of  Cement  Concrete 
Pavement  on  Railroad  Avenue. 

Drawings  and  specifications  are  on  file 
at  the  office  of  the  Supervisor  of  Roads. 
Hackensack.  N.  J..  and  can  be  obtained 
upon  deposit  of  $25.  which  amount  will 
be  refunded  upon  return  of  them  in  good 
condition. 

Bids  will  be  received  until  nine  (9)  P.M.. 
May  21.  1919,  at  the  Fire  House.  Hills¬ 
dale,  New  Jersey. 

J.  ERNEST  THIER. 

Supervisor  of  Roads. 


U.  S.  ENGINEER  OFFICE.  NEW  IX)N- 
DON,  CONN. — Sealed  proposals  for  main¬ 
tenance  dredging  in  New  Haven  Harbor, 
Conn.,  will  be  received  here  until  2  o’clock 
p.m..  May  20,  1919  ,and  then  opened.  In¬ 
formation  on  application. 
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liids:  May  26. 

Water  Main  and  Appurtenaces 

Coatesville,  Pa. 

Seal**d  proposals  will  be  received  by  tht* 
Mayor  and  members  of  the  Council  of  the 
City  of  Coatesvllle,  Pa.,  at  8  P.M..  Monday, 
May  26.  1919,  for  furnishing  and  laying 
approximately  llOfl  ft.  of  12  in.  cast  iron, 
class  H,  water  main  and  appurtenances. 

The  work  Includes  the  following  approx- 
mlate  quantities: 

58  Tons  12  in.  (Class  B)  pipe. 

4  Tons  6  in.  (Class  B)  pipe. 

7  12  In.  by  6  in.  Tees. 

8  6  In.  Valves. 

2  12  In.  Valves. 

4  Fire  hydrants. 

3  6  In.  to  4  in.  reducers. 

Plans,  specifications  and  blank  forms  for 
bidders  can  be  obtained  at  the  office  of  the 
City  Bngineer,  Third  Ave.  and  Chestnut 
Street  for  $5,  which  will  be  refunded  upon 
return  of  the  plans  and  specifications. 

All  bids  must  be  submitted  on  blanks 
furnished  by  the  City  and  accompanied  by 
a  certified  check  for  S'*  of  the  amount 
bid. 

The  contractor  must  comply  with  all 
provisions  of  the  Workman’s  Compen.satlon 
Act  of  Pennsylvania. 

The  Council  reserves  the  right  to  reject 
any  or  all  bids  or  to  award  the  work  as 
may  appear  to  be  for  the  best  interests 
of  the  City. 

WILLIAM  S.  C,.  COOK. 

City  Clerk. 

CHAS.  A.  NII,ES, 

City  Engineer. 


OFFICIAL  PROPOSAL: 

Bids:  May  20. 

Laundry  Machinery,  Motors 
Etc. 

Ward's  Islaml,  .s  y 

Sealed  proposals  for  I.,aundry  .Ma(  lutierv 
and  Motors.  Manhattan  State  Hospital 
'  Ward’s  Island.  N.  Y.,  will  be  ree.  ivt  d  by 
i  the  State  Hospital  Commission  at  tlie  Cap. 

I  itol.  Albany.  N.  Y.,  until  3  o’clo<k  !•  \i  on 
I  Tuesday,  May  20,  1919.  when  they  wiu  p. 
j  publicly  opened  and  read.  Propo.s.ii..;  shall 
i  be  enclosed  in  an  envelope  furni.sh'd  bv 
the  State  Architect,  sealed  and  ad.ln  .ss,.(i 
I  and  shall  be  accompanied  by  a  rerijfled 
c  heck  in  the  sum  of  five  per  cent  ( ■, 
of  the  amount  of  the  proposal.  The  con¬ 
tractor  to  whom  the  award  is  made  win  b. 
required  to  furnish  surety  company  bond 
in  the  sum  of  fifty  per  cent.  ( )  of 
,  the  amount  of  the  contract  within  thirty 
(30)  days  after  official  notice  of  award  of 
contract  and  in  accordance  with  the  terms 
'  of  Specification  No.  3235.  Th.  right  i.s 
reserved  to  reject  any  or  all  bids.  Ijiaw- 
!  Ings  and  specifications  may  be  considied 
Jat  the  Manhattan  State  Hospital.  Ward  s 
!lsland,  N.  Y..  at  the  New  York  Office  of  the 
.Department  of  Architecture,  Room  iTir, 
Tribune  Building,  and  at  the  Department 
of  Architecture,  Capitol.  Albany.  N.  y 
Drawings  and  specifications  and  blank 
forms  of  proposal  may  be  obtained  at  the 
Department  of  Architecture.  Capitol.  .\1- 
bany,  N.  Y..  upon  reasonable  notice  to  and 
in  the  discretion  of  the  State  .\rchitect 
I  L.  F.  Pilcher,  Capitol,  .\lbany.  N.  Y 
Dated  .May  7,  1919. 

'  E.  S.  El, WOOD 

Secretary  State  Hospital  Commission. 


Bids:  .May  27. 

Road  Embankment 

Poinsett.  Ark. 

Sealed  proposals  will  be  received  by  the 
Boa  1  11  of  t'omini.ssioners  of  the  Ozark  Trail 
Road  Improvement  District,  Poin.sett 
County,  Arkan.sas,  at  Marked  Tree,  Arkan¬ 
sas.  until  2  o’clcM-k  P.  M.,  May  27,  1919. 
for  the  construction  of  16  miles  of  earth 
road  emb.'inkinent  Involving  approximately 
tile  following  principal  quantities: 


Earth  excavation . 227,200  cu.yd. 

Clearing  .  21  acres 

Clearing  and  grubbing  .  36  acres 

('orrugatetl  pipe,  18  in.  diam..  1,340  lin. ft. 

Co'TUgated  pipe,  24  in.  <liam. ..  450  lin. ft. 

IMain  concrete  lieadwalls .  . .  .  90  cu.yd. 


Proposals  must  be  submitted  on  the  form 
furnlslK'd  by  the  Board  an<l  must  be  ac- 
<'ompnnied  b,v  certified  check  payable  to 
the  Treasurer  of  the  Ozark  Trail  Road 
Improvement  District,  for  not  lest  than  5 
per  <«-nt.  of  the  total  amount  of  the  bid. 

All  requests  for  information  should  be 
acidressed  to  Morgan  Engineering  Com¬ 
pany.  Memphis.  Tennessee.  Specifications 
and  a  general  map  of  the  District  will  be 
furnished  on  request  without  charge.  De¬ 
tailed  plans  will  be  supplied  at  cost. 

The  right  is  re.served  to  reject  any  or 
all  bids  and  to  waive  any  informality  in 
the  bids  received. 

BOARD  OF  COMMISSIONERS. 

OZARK  TR.VIL  ROAD  IMPROVEMENT 
DISTRICT 

By  W.  H.  DII.,ATl'SH.  Secretary. 
MOROAN  ENOINEERING  COMPANY, 
Engineers. 


Bids :  May  27. 

Trunk  and  Lateral  Sewers 

Nashville,  Tenn. 

OFFICE  OF  THE  BOARD  OF 
('OMMISSIONERS 

Notice  is  hereby  given  that  sealed  pro¬ 
posals  will  be  receiv«Ki  at  the  office  of  the 
:'c-refary  until  10  o’clock  A.M..  Tuesday, 
May  27,  1919,  for  constructing  the  follow¬ 
ing  sewers: 

1  .\  section  of  Brown’s  Creek  Intercept- 

ng  sewer. 

2.  section  of  Richland  Creek  intercept¬ 
ing  sewer. 

3.  A  group  of  clay  pipe  sewers  In  streets 
and  alleys  betwom  Hamilton  and  Jef¬ 
ferson  Streets,  and  between  Warren 
.Street  and  Seventeenth  .Vvenue,  north. 

Approximatel.v  975  thousand  brick  and 
6750  lin. ft.  of  clay  pipe  will  be  required. 
.\11  proposals  must  be  siibmitted  on  blank 
forms,  copies  of  which,  together  with  other 
specified  requirements,  will  be  furnished  by 
the  City  Engineer  upon  application.  Sep¬ 
arate  proposals  must  he  submitted  for  each 
of  the  above  named  sewer  Jobs,  and  con¬ 
tract  will  be  awarded  for  each  Job  sep¬ 
arately.  certified  check  or  cash  in 

amount  called  for  on  proposal  form  must 
accompany  each  bid.  Said  check  or  money 
will  be  returned  to  unsuccessful  bidders 
upon  award  of  contract  and  to  successful 
bidders  when  they  have  made  approved 
bond  for  the  faithful  performance  of  their 
contract.  The  right  is  reserved  to  reject 
any  and  all  bids. 

By  Order  of  the  Board  of  rommlssioners. 

WM  GFPTON,  Mayor. 

Attest  : 

J.  W.  DASHIELL.  Secretary. 


Bids;  May  27. 

Steel  and  Concrete  Bridge 
Construction 

Poinsett.  .\rk. 

Sealed  proposals  will  be  received  by  the  | 
Board  of  rommlssioners  of  the  Ozark  Trail 
Road  Improvement  District.  Poinsett  Coun¬ 
ty.  Arkansas,  at  Marked  Tree,  .\rkansas. 
until  2  o’clock  P.M..  May  27.  1919.  for  the 
construction  of  the  following  bridges ; 

4 — 50  ft.  steel  plate  girder  spans ;  width 
18  ft.,  with  alternate  bids  on  steel  truss 
spans  of  same  length  and  width. 

2 — 50  ft.  steel  truss  spans;  width  16  ft. 

400  lin. ft.  concrete  viaduct:  width  18  ft. 

112  lin.  ft.  I-beam  spans:  width  16  ft. 
Reinforced  concrete  culverts ;  95  cu.yd. 

Propos.als  must  be  submitted  on  the  form 
furnished  by  the  Board  and  must  be  ac¬ 
companied  by  certified  check  payable  to 
the  Treasurer  of  the  Ozark  Trail  Road 
Improvement  District,  for  not  less  than  5 
per  cent,  of  the  total  amount  of  the  bid. 

All  requests  for  information  should  be 
addressed  to  Morgan  Engineering  Company, 
Memphis.  Tennessee.  Specifications  and  a 
general  map  of  the  district  will  be  furntsned 
on  request  without  charge.  Detailed  plans 
will  be  supplied  at  cost. 

The  right  is  reserved  to  reject  any  or  all 
bids  and  to  waive  any  informality  in  the 
bids  received. 

BOARD  OF  COMMISSIONERS. 
OZARK  TRAIL  ROAD  IMPROVEMENT 
DISTRICT. 

By  W.  H.  DILATUSH.  Secretary. 
MORGAN  ENGINEERING  COMPANY. 
Engineers. 


Bids:  May  26. 

Sewers 

Coatesville.  Pa 

Sealed  proposals  will  be  received  by  tlie 
City  Council  of  the  City  of  ('oatesville  iie 
to  8  P.M.  on  the  26th  of  May.  1919.  for 
the  construction  of  storm  water  and  sani¬ 
tary  sewers. , 

The  work  to  be  done  is  approxini.itely 
as  follows : 

Storm  Skwer 

622  ft.  24  in.  vitrified  sewer  pipe. 

570  ft.  24  in.  vltriflral  sewer  pipe. 

25  ft.  15  in.  vitrified  sewer  pipe. 

350  ft.  12  in.  vitrified  sewer  pipe. 

3  Manholes. 

13  Inlets. 

Sanitart  Sewer 

250  ft.  8  in.  vitrified  sewer  pipe. 

1  Flush  tank. 

.Ml  bids  must  be  accompanied  by  a  cer¬ 
tified  check  in  an  amount  of  ten  per  cen* 
of  the  amount  bid. 

A  surety  bond  in  an  amount  equal  to 
fifty  per  cent,  of  the  contract  price  will  b’’ 
required  from  the  successful  bidder. 

The  contractor  will  be  required  to  eon'- 
ply  with  all  the  provisions  of  the  Work¬ 
man’s  Compensation  Act  of  the  State  of 
Pennsylvania. 

The  City  reserves  the  right  to  reject 
any  and  all  bids  or  to  award  the  contract 
as  may  appear  to  be  for  the  best  inter¬ 
ests  of  the  City. 

Plans,  specifications  and  proposals  are 
on  file  in  the  office  of  the  City  Engineer 
Coatesvllle,  Pa.,  and  copies  of  the  same 
may  be  obtained  on  a  deposit  of  $5. 

WILLIAM  S.  G.  COOK 
City  Clerk 

CHA5?.  A.  NILES. 

City  Engineer. 
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CECIL  COUNTY,  CONTRACT  NO.  Ce-2S  : 
FEDERAL  AID  I'ROJEC'T  NO.  18— 
One  seition  of  State  Highway  from 
the  end  of  the  concrete  road  near  Har- 
rlsvllle  to  the  Eastern  Corporate  Lim¬ 
its  of  Rising  Sun,  for  a  distance  of 
2.08  miles.  Concrete. 

HARFORD  ('OI'NTY,  CONTRACT  NO. 
H-22 — One  8»-ctlon  of  State  Highway 
through  Aberdeen  from  the  western 
town  limits  to  Haltlmore  &  Ohio  Rail¬ 
road  cro.sslng  and  from  Pennsylvania 
Railroad  crossing  to  the  eastern  town 
limits,  for  a  distance  of  3.92  miles. 
Concrete. 

HARFORD  COUNTY.  CONTRACT  NO. 
H-23:  FEDERAL  AID  PROJECT  NO. 
17 — One  section  of  State  Highway  from 
Jarrettsvllle  to  Bethel  Church  near 
Cathcart,  for  a  distance  of  2.60  miles. 
Concrete. 

C.ARRETT  COUNTY,  CONTRACT  NO. 
G-IS:  FEDERAL  AID  PROJECT  NO. 
4 — One  section  of  State  Highway  from 
Oakland  toward  Hutton  via  Crellln,  for 
a  distance  of  2.12  miles.  Concrete, 
will  be  received  by  the  State  Roads  Com¬ 
mission,  at  Its  ofllces.  601  Garrett  Build¬ 
ing,  Baltimore,  Maryland,  until  12  M.  on 
the  27th  day  of  May,  1919,  at  which  time 
and  place  they  will  be  publicly  opened  and 
read. 

Bids  must  be  made  upon  the  blank  pro¬ 
posal  form  which,  with  speciflcatlons  and 
plans  will  be  furnished  by  the  Commission 
upon  application  and  ca.«ih  payment  of  $1, 
as  hereafter  no  charges  will  be  permitted. 

No  bids  will  be  received  unless  accom¬ 
panied  by  a  certified  check  for  the  sum 
of  five  hundred  ($500)  dollars,  payable  to 
the  State  Roads  Commission. 

The  successful  bidder  will  be  required 
to  give  bond,  and  comply  with  the  Acta 
of  the  General  Assembly  of  Maryland,  re¬ 
specting  contracts. 

The  Commission  reserves  the  right  to 
reject  any  and  all  bids. 

By  Order  of  the  State  Roads  Commis¬ 
sion  this  9th  day  of  May,  1919. 

FRANK  H.  ZOUCK,  Chairman. 
CLYDE  H.  WILSON,  Secretary. 


Concrete  Road 


Darien,  Conn. 

Sealed  proposals  for  approximately  one 
and  one-fourth  miles  of  concrete  road  will 
be  received  at  the  ottice  of  the  Superin¬ 
tendent  of  Highways  and  Bridges,  Darien, 
Conn.,  until  two  o’clock  I’.M..  May  27tn, 
1919. 

surety  company  liond  or  certified 
check  in  the  amount  of  $500.00  must  ac¬ 
company  each  proi>osaI. 

The  successful  bidder  will  be  required 
to  execute  a  construction  bond  In  the 
amount  of  $40,000.00  and  start  work  within 
ten  days  after  notice  of  award. 

Only  contractors  experienced  In  the  con¬ 
struction  of  concrete  roads  are  asked  to 
submit  proposals. 

Plans,  specifications  and  proposal  forms 
on  file  at  above  office. 

HORACE  B.  OLMSTED. 

Supt.  of  Highways  and  Bridges. 


Sealed  proitosals  will  be  received  by  the 
state  Board  of  Control  until  1  P.M.,  May 
(Changed  from  May  22  to  May  29),  for 
J'he  CO  n.'t  ruction  of  Sewage  Treatment 
Work.-  for  the  Weston  State  Hospital.  Wes¬ 
ton  w  Va.  The  work  contemplated  cotn- 
prises  the  construction  of  a  sewage  pump¬ 
ing  station  equipped  with  two  electric  mo- 
lors  2  centrifugal  pumps  and  automatic 
control  equipment.  Also  the  construction 
of  a  sewage  sedimentation  tank,  sprinkling 
filter,  sludge  bed  and  chlorinating  plant. 
Copies  of  plans  and  siteclflcatlons  and 
blank  proiiosals  may  be  examined  or  ob¬ 
tained  at  the  office  of  J.  S.  I.*kln,  Member, 
.State  Board  of  Control,  Charleston.  W. 
Va  .  or  at  the  office  of  Charles  E.  Collins, 
Consulting  Engineer,  Drexel  Building, 
Philadelphia. 

A  dei)oslt  of  Ten  Dollars  ($10.00)  will 
be  required  for  each  set  of  plans  and 
specifications,  which  deposit  will  be  re- 


Road  Reconstruction 


Johnstown.  Pa. 

Philadelphia. 

Sealed  proposals  addressc-d  to  the  Su- 
Itervlsors  of  East  Carroll  Township,  Cam¬ 
bria  County,  Penn.,  in  care  of  the  County 
Controller.  Ebensburg,  Penn.,  will  be  re¬ 
ceived  up  until  10  o’clock.  A.M.,  and  pub¬ 
licly  opened  and  read  In  the  Commissioners’ 
office  at  20.30  o'clock  A.M.,  on  the  28th  day 
of  May,  A.  D.  1918,  for  furnishing  all  labor 
and  material  for  the  reconstruction  of  (7) 
seven  miles  and  152  ft.  In  East  Carroll 
Township,  Cambria  County,  Penn.,  from 
Patton  to  Carrolltowu  and  from  Bradley 
Junction  to  1  mile  south  of  Carrolltown, 
with  a  sixteen  foot  roadway  of  vitrified 
brick  paving  block  on  a  concrete  base  and 
curb. 

Proposals  must  be  made  In  accordance 
with  the  plans  and  specifications,  and  on 
the  blank  forms  furnished  by  the  engineer, 
which  are  part  of  the  speclficationa 

Plans  and  specifications  are  on  file  and 
may  be  secured  from  O  P.  Thomas.  En¬ 
gineer  for  East  Carroll  Township.  Lead-r 
Building,  Johnstown.  Penn.  A  deposit  of 
$10  will  be  required  which  will  be  re¬ 
funded  when  specifications  are  returned 
In  good  condition.  oCntrattors  desiring 
plans  will  be  furnished  same  for  the  cost 
of  blue-printing. 

Each  proposal  must  be  accompanied  by 
a  certified  check  on  a  basis  of  $500  per 
mile  of  work,  which  will  be  returned  to 
the  unsuccessful  bidders  on  the  day  of  the 
letting  and  to  the  successful  bidder  after 
the  contract  is  properly  executed  and  the 
required  idemnlty  bond  furnished  and  ap¬ 
proved  by  the  Board  of  Supervisors  and 
County  Commissioners,  amount  of  which 
must  be  equal  to  the  gross  amount  of  the 
contract. 

The  Supervisors  reserve  the  right  to  re- 
to  waive  defects  or 


Bids:  June  2 

Fireproofing 

Trenton,  N.  J. 

.Sealed  proposals  for  fireproofing  dumb¬ 
waiter  shafts  and  stairways.  New  Jersey 
State  Hospital,  Trenton,  New  Jersey,  will 
he  received  at  the  Department  of  Archi¬ 
tecture.  142  West  State  Street,  Trenton. 
N'ew  Jersey,  at  twelve  o’clock  on  Monday, 
the  second  day  of  June,  1919,  at  which  time 
they  will  he  publicly  opened  and  read. 

Proposals  must  be  sealed  and  addressed 
to  the  State  Architect,  and  marked  as 
ahove.  Each  proposal  must  be  acompanled 
hy  a  certified  check  drawn  to  the  bidder’s 
order  and  properly  endorsed  for  an  amount 
"iual  to  at  least  five  per  cent.  (5'^)  of  the 
amount  of  the  bid. 

The  right  to  reject  any  or  all  bids  is  re¬ 
served. 

The  successful  bidder,  after  contract  is 
awarded,  will  be  required  to  furnish  a 
••■atisfactory  surety  bond  in  the  full  amount 
of  the  contract  price  to  guarantee  the  ful¬ 
fillment  of  the  conditions  of  his  contract. 

Plans  >nd  speciflcatlons  may  be  obtained 
upon  aptilication  to  the  Department  of 
Architecture  on  deposit  of  $25.00,  this 
amount  to  be  returned  to  bidder  upon  re¬ 
turn  of  plans  and  specifications  in  good 
order. 

FRANCIS  H.  BENT, 

State  Architect. 


Bids:  June  9. 

Pumping  Equipment 

Sarasota,  Fla. 

The  City  of  Sarasota.  Fla.,  will  receive 
bids  sealed,  and  to  be  filed  with  the  City 
Clerk,  on  or  before  7:30  o’clock  on  Monday, 
June  the  9th,  1919,  for  the  furnishing  and 
erecting  complete,  on  foundations  to  be 
determined  by  the  class  of  machinery  se¬ 
lected  later,  as  follows,  3  Internal  combus¬ 
tion  engines,  fuel  oil  as  a  motive  power, 
2  of  150-H.P.  1  of  100-H.P.  To  be  DC.  to 
Generators,  Exciters,  Air  to  be  furnished 
In  acordance  to  Under-writers  Specifica¬ 
tions,  two  (2)  compressors.  Complete  cir¬ 
culating  system.  Switchboard,  Two-Three 
Stage  rotary  pumps,  with  25  ft.  suction 
and  against  a  350  ft.  head.  D.C.  to  have 
a  capacity  of  500  U.  S.  Gallons  per  minute 
each.  Motors  75  H.P..  220  Volts,  three 
phase,  sixty  cycle,  slip  ring  type,  all  on  one 
C.  I.  Base.  All  to  be  complete  and  installed 
In  accordance  with  guarantees  that  are 
called  for.  Speciflcatlons  $2.00.  All  rights 
recerved. 

E.  J.  MESSER. 

Commissioner  of  Public  Works. 

PAUL  THOMPSON. 

City  Clerk. 

wn.,BUR  A.  GINN. 

Engineer  in  charge  of  works 


Ject  any  or  all  bids, 
accept  any  bid  they  may  deem  for  the  beat 
interest  of  the  township. 

At  the  name  time  separate  bids  will  be 
received  for  approximately  2,775,000  No. 
1  repressed  vitrified  paving  blocks,  f.o.b. 
cars  nearest  point  of  delivery  to  work. 

By  order  of  CJharles  Teckley,  T.  B.  Air- 
hart.  Herman  Ililg.  Supervisors  of  East 
C.iiToU  Township.  Cambria  (bounty.  Penn. 

O.  P.  THOMAS. 

Engineer. 


Bids:  May  27. 

Highway  Work 

STATE  OF  MARYLAND 
STATE  ROADS  COMMISSION 

Baltimore.  Md. 

BALTIMORE  COUNTY,  CONTRACTT  NO. 
B-31  :  FEDERAL  AID  PROJECT,  NO. 
26 — One  section  of  the  Hanover  Pike 
Hltnhue’s  Comer,  Reisterstown, 
to  ne.ir  Wnndensburg,  for  a  dl.stance  of 
2.00  miles.  Concrete. 
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KidM:  May  26. 

Concrete  Road  Work 

LAKK  CO..  ILLS. 

Waukt^'kan,  Ill.,  May  12,  1919. 
Scaled  proposals  will  be  received  by  the 
undersigned  for  the  improvement  of  Belvl- 
dere  Road  from  Milw-aukee  Ave.  to  Volo, 
in  Lake  County,  by  grading,  draining  and 
paving  with  concrete,  until  10;  39  o’clock 
A  M.,  Friday,  May  23rd,  1919,  and  publicly 
opened.  Seimrate  proposals  will  be  re¬ 
ceived  for  the  cement  work  until  10:30 
o'clock  A  M.,  Monday.  May  26th.  1919. 

The  work  is  divided  into  three  sections, 
as  follows ; 

Sec.  r.'— 15  n.  53,760  Sq.Yds,  18'  Portland 
Cement  Pavement. 

Sec  H— 15  D.  27,300  Sq.Yds.  16'  Portland 
Cement  Pavement. 


OFFICIAL  PROPOSALS 

Sec.  1 — 16  D,  38.133  Sq.Yds.  16’  Portland 
Cement  Pavement. 

Bidders  may  submit  multiple  bids  for 
two  or  three  sections. 

IXTOKMATIOX:  Work  will  be  done  un¬ 
der  the  1919  Speciflcations  of  the  State 
'  Highway  Department,  together  with  Sup¬ 
plementary  Speciflcations  and  plans  pre- 
l>ared  by  the  County  Superintendent  of 
'  Highways. 

A  certified  check  for  at  least  five  (5) 
per  cent,  of  amount  of  the  bid.  payable  to 
the  County  Treasurer  of  Lake  Co.,  Ill., 
shall  accompany  each  bid. 

Plans  and  .specifications  may  be  examined 
at  the  following  offices: 
j  .State  Highway  Dept.,  Springfield,  Ill. 

State  District  Engineer’s  Office,  Aurora, 
Ill. 
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County  Superintendent  of 
fice,  Waukegan,  Ill. 

Plans  and  speciflcations  will  he  sent  i,v 
the  Co.  Supt.  or  taken  from  his  office  upon 
request  and  deposit  of  $20. Oo  of  whkli 
$13.00  will  be  refunded  upon  their  returV 
When  taken  from  office  a  charge  of  Jifti) 
a  day  will  be  made. 

Proposal  forms,  notice  to  contractirrs  and 
copies  of  Superintendent’s  estimate  may  he 
obtained  from  the  County  Superintendent's 
office. 

The  Road  and  Bridge  Committee  reserves 
the  right  to  reject  any  or  all  proimsals  and 
to  waive  technicalities  subject  to  approval 
of  the  State  Highway  Dept. 

By  order  of  the  Lake  Co. 

ROAD  AND  BRIDOE  COMMITTEK 
CHAS.  E.  RU.SSELu 
County  Superintendent  of  Highways 
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Are  You  a  Good  Business  Man? 


**Bu8mes8  Law  for  Engineer8**  8ay8: 

— another  bid 

.  .  an  additional  bid  lov;er  than  ivould  otherwise  be 
secured  will  fully  justify  the  cost  of  much  advertising." 

— engineering  journal  advertisements 

.  .  the  advertisements  may  be  published  in  prom¬ 
inent  engineering  journals  .  . 

— Engineering  News-Record  specialty 

"The  Engineering  News  and  the  Engineering  Record  {now 
combined  in  the  Engineering  News-Record)  have  long 
made  a  specialty  of  such  advertisements,  which  come  from 
all  parts  of  the  United  States." 


We  8ay: 

The  paper  that  stands  head  and  shoulders  above  all  others 
for  the  advertising  of  contracts  to  be  let  (official  Pro¬ 
posals)  is 

Engineering  News-Record 

The  most  widely  circulated  weekly 
technical  paper  in  the  world. 

Your  reputation  as  an  engineer  and  a  business  man  will  he 
helped  materially  through  recommending  the  advertisinti 
of  all  contracts. 

When  you  specify  Engineering  News-Record  as  the  medium 
for  this  advertising  you  are  sure  of  the  greatest  publicity— 
the  most  satisfactory  results — and  the  maximum  prestige 
for  yourself.  uots 


. . . 

Put  Public  Buying  on  an 
Efficiency  Basis 

Now,  more  than  ever  before,  it  is  important  that  those  having  contracts  to  let,  whether  for 
new  work  or  the  furnishing  of  machinery  or  supplies,  should  consider  the  best  methods  of 
securing  extensive  competition  and  low  bids. 


Thousands  of  reliable  contractors  and  manufacturers 
constantly  seek  opportunities  to  bid  on  contracts  for 
public  work  or  supplies.  They  compete  for  it.  That  keeps 
public  expenditures  down.  It  makes  the  taxpayers*  money 
go  farther.  It  puts  public  buying  on  an  efficient  basis. 
It  makes  local  bidders  figure  more  closely. 

These  contractors  and  manufacturers  naturally  seek  news 
of  contracts  where  it  is  most  plentiful.  They  read 

ENGINEERING  NEWS-RECORD 

A  CorufMOatUm  of  Bmnneerino  Newt,  Knetneertne  Record  and  the  ConSroetar 

the  best  known  and  most  widely  read  papers  used  for 
the  advertising  of  contracts  to  be  let.  Practically  every 


worth-while  contractor  and  manufacturer  who  wants  to 
figure  on  public  contracts  reads  Elngineering  News-Record. 
No  guessing.  No  uncertainty.  Elngineering  News-Record, 
with  its  circulation  of  33,000  copies  weekly,  reaches 
practically  all  the  men  who  would  be  interested  in  adver¬ 
tised  contracts. 

Proposal  Advertising  Rate,  $3.60  an  inch  an 

issue.  (About  10  cents  per  thousand  circulation.) 

As  a  government,  state  or  municipal  engineer,  or  public 
official  you  should  use  this  means  of  giving  your  taxpayers 
the  biggest  value  for  their  money.  Advertise  }rour  con¬ 
tracts  in  the  News-Record — the  one  nationally  recognized 
medium  for  this  class  of  advertising. 


Look  at  the  Proposals  in  this  issue  and  see  how  other  communities  use  it. 


00631 
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Bids:  May  24. 

Paving 

DuquMinp.  Pa 

Sealed  propoaals  directed  to  City  Clerk 
of  Duquesne.  Pa.,  will  be  received  at  hia 
office  In  the  City  Hall,  until  G  P.M..  Satur¬ 
day,  May  24th.  1919,  and  publicly  opened 
at  a  tneellnB  of  Council  to  be  held  on 
Monday.  May  26th.  1919,  at  9:30  A  M.,  for 
the  furniahinfr  of  al  labor  and  amteriala 
required  to  construct  the  pavement,  curh- 
InK,  ftradinf?  and  drainafce  of  Center  Street 
between  South  Duquesne  Ave.  and  Craw¬ 
ford  St.,  havinfr  approximate  quantities  as 
shown  on  lettlnff  plans. 

Alternate  bids  will  he  received  on  Le- 
Konler  or  ftranite  block  on  bank  slaar  foun- 
datlcn,  and  Lcaonler  or  Rranite  block  on 
concrete  base.  Certified  check  for  6%  of 
amount  of  bid  must  accompany  proposal. 
Specifications,  proposal  blanks,  and  de¬ 
tailed  information  concemlnfr  proposed 
work,  will  be  on  file  at  the  City  RnKineers 
office  In  City  Hall,  on  and  after  aMy  17th. 
1919. 

The  riffht  Is  reserved  to  reject  any  or  all 
bida 

1C.  C.  KASTEN,  Controller. 


May  15.  1919 

Eng  News-Record 
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Bids  June  4.  ^ 

Construction,  Heating,  etc. 

Central  Islip,  X.  Y- 

.S.  lied  proposals  for  Construction,  Heat¬ 
ing  .Sanitary  and  Electric  Work— Addi¬ 
tional  Quarters  for  Acute  Patients,  Cen¬ 
tral  Islip  State  Hospital,  Central  l.slip,  X. 
Y  will  be  received  by  the  State  ’lospital 
rominission  at  the  Capitol,  Albany.  X.  Y., 
until  3  o’clock  P.M.,  on  Wednesday,  June 
4  i;'l'.>.  w  hen  they  will  be  publicly  opened 
and  read.  Proiwaals  shall  be  enclosed  in 
an  envelope  furnished  by  the  State  Archi¬ 
tect.  sealed  and  addrt'ssed,  and  shall  be 
aei-otnpanied  by  a  certified  check  in  the 
sum  of  five  per  cent.  (S':;)  of  the  amount 
of  the  proposal.  The  contractors  to  whom 
the  awards  are  made  will  be  required  to 
furnish  surety  company  bond  in  the  sum 
of  fifty  P'^f  cent.  (50'7f)  of  the  amount  of 
the  contract  within  thirty  (30)  days  after 
official  notice  of  award  of  contract  and 
In  accordance  with  the  terms  of  Specifica¬ 
tions  No.  3219.  3239.  3240,  3241.  The  right 
is  res  rved  to  reject  any  or  all  bids. 
Prawings  and  specifications  may  be  con¬ 
sulted  at  the  Tentral  Islip  State  Hospital, 
Central  Islip.  X.  Y.,  at  the  Xew  York  Of¬ 
fice  of  the  Department  of  Architecture. 
Room  1715,  Tribune  building,  and  at  the 
Department  of  Architecture,  Capitol.  Al¬ 
bany.  X.  Y.  Drawings  and  specifications 
and  blank  forms  of  proposal  may  be  ob¬ 
tained  at  the  Department  of  Architecture, 
Capitol.  Albany,  X.  Y.,  upon  reasonable 
notice  to  and  in  the  discretion  of  the  State 
.\rchitect.  L.  P.  Pilcher.  Capitol.  .Mbany, 
N  Y 

Dated:  May  7.  1919. 

E.  S.  ET.WOOD. 

Secretary.  State  Hospital  Commission. 
Bids :  May  27. 

Sanitary  Sewers,  and  Pump 
Stations 

Meadville,  Penn. 

.Sealed  proposals  for  the  construction  of 
approximately  two  miles  of  sanitary  sewers 
will  be  received  at  the  office  of  the  under¬ 
signed  until  5  P.M.,  Tuesday,  May  27,  1919. 
Also  for  the  construction  of  a  sewage 
pump  station,  including  equipment.  Equip¬ 
ment  consisting  of  2  twelve  horsepower 
motors.  2  air  compressors,  1  air  tank  and 
1— 2nn  gallon  ejector.  Separate  proposals 
to  he  made  on  sewers  and  pump  station. 
Bond  or  certified  check  for  $2500  must  be 
submitted  with  each  proposal.  Plans  and 
specifications  will  be  furnished  by  the  City 
Engineer  of  Meadville,  a  deposit  of  $10 
being  required,  to  be  remitted  upon  return 
of  the  plans  In  good  condition  within  ten 
days  after  receipt  of  same  by  bidder.  The 
right  to  reject  any  and  all  proposals  Is 
hereby  reserved. 

FRED  C.  KIEBORT. 

City  Clerk. 

Meadville.  Penn. 
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Bids;  May  27. 

Sanitary  Sewers 

j  Town  of  Xutley,  X.  J. 

;  Sealed  bids  for  furnishing  labor  and 
I  material  and  constructing  vitrified  pijie 
\  sanitary  sewer  on  a  number  of  side  streets 
;  will  be  received  by  the  Town  Clerk,  Town 
,  Hall.  Xutley,  X.  J.,  at  8:15  P.M..  on  May 
27th,  1919,  at  which  time  they  will  be 
publicly  opened  and  read  by  thi'  Board  of 
Commissioners. 

The  principal  Items  of  the  contract  are : 

10,700  ft,  of  trench  of  various  depths. 

2,000  ft.  of  6"  sewer. 

8,700  ft.  of  8"  sew'er. 

35  manholes. 

The  time  of  completion  Is  limited  to  120 
calendar  days. 

Pamphlets  containing  Information  for 
Bidders,  For  mof  Proitosal.  Agreement  and 
Specifications,  can  be  obtained  from  the 
Town  Engineer  on  Payment  of  $2.00,  which 
will  be  refunded  on  tbe  return  of  the 
pamphlet  in  good  order.  Sets  of  blue 
prints,  if  desired,  will  be  furnished  to  bid¬ 
ders  at  cost. 

A  certified  check  for  $2000  must  accom¬ 
pany  each  bid  and  a  bond  for  the  full 
amount  of  the  hid  will  be  required  for  the 
faithful  iJerformance  of  the  work. 

EMIE  DIEBITSCH. 

Mayor  and  Commissioner  of 
Streets  and  Public  Improvements. 
EI.IOT  .V.  SMITH, 

Town  Engineer. 


Bids :  .Tune  5. 


Grading 


Fayette  County,  West  Virginia. 

I 

I  Sealed  proimsals  will  be  received  at  the 
office  of  the  Clerk  of  the  County  Court. 

I  Fayetteville,  West  Virginia,  until  June  5th, 
j  1919,  for  grading  one  section  of  County 
I  Highway  of  approximately  3.0  mih>s,  from 
[  Fayette  to  I,ansing.  containing  45,000  cu. 

I  yds.  of  excavation.  .About  30  per  cent  rock, 
j  Very  good  shovel  job. 

Bids  must  be  submitted  on  the  blank 
forms  contained  In  the  book  of  specifica¬ 
tions.  which  with  other  information  may 
be  obtained  upon  application  to  J.  K.  Mc- 
Orath,  Road  Engineer.  Fayetteville,  West 
Virginia, 

A  certified  check  for  five  per  cent,  of  the 
proposal,  made  payable  to  the  order  of 
the  Sheriff  of  Fayette  County,  shall  be  filed 
with  bid.  The  County  Court  reserves  the 
right  to  reject  any  and  all  bids. 

I  By  order  o  fthe  County  Court  of  Fayette 
I  County,  West  Virginia. 

'  J.  K.  McORATH.  Road  Engineer. 

H.  O.  BOLEY,  President. 

R.  J.  STEGALL,  Clerk. 


S.  S.  JOHNSON  &  BRO. 


SEARCHLIGHT  SECTION 


312  Cheatnut  St..  Haniabnrg.  Pa. 


We  are  water  work*  englneen.  "We  know 
how"  to  lay  water  pipe.  Eatlmatea  fnr- 
nlsbed  on  short  notice. 


HERE  IS  WHY 
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Bids:  May  21. 

Road  Construction 

Belvldere,  X.  J. 

Xotice  is  hereby  given  that  sealed  bids 
will  be  ree'eived  by  The  Board  of  Chosen 
Freeholders  of  the  County  of  Warren  for 
the  construction  of  the  Hope-Bridgeville 
Uoad.  Section  Xo.  3.  In  the  Township  of 
White,  In  the  County  of  Warren  with  a 
reinforced  concrete  surface;  t'Stimat.d 
amount  of  surface  pavement  required  is 
10,890  square  yards,  and  opened  and  read 
in  public  at  the  office  of  the  Board  in  the 
Court  House  at  Belvldere,  X.  J.,  on 
Wednesday,  May  21,  1919,  at  11  o’cICKk 
AM. 

Drawings,  specifications  and  forms  ot 
bid.  contract  and  bodn  for  the  proposed 
work,  prepared  by  H.  W.  eVtter,  County 
Engine*'r.  and  approved  by  the  State  High- 
wa.v  Commlssioti.  have  been  filed  in  the 
office  of  the  said  engineer  at  the  Court 
House.  Delvidere,  X.  J.,  and  of  said  State 
Highway  Commission,  Trenton,  X.  J..  and 
may  he  inspected  by  prospective  bidders 
during  business  hours.  Bidders  will  he 
furnished  with  a  copy  of  the  specifications 
and  blue  prints  of  the  drawings  by  the  en¬ 
gineer  on  proper  notice  and  payment  of 
cost  of  preparation.  Bids  must  be  made 
on  the  standard  proposal  forma  in  the 
manner  designated  therein  and  required 
by  the  specifications,  must  be  enclosed  In 
sealed  envelopes,  bearing  the  name  and 
address  of  bidder  and  name  of  road  on 
the  outside,  addressed  to  Amzl  H.  Lantz. 
Director,  Board  of  Chosen  Freeholders  of 
the  County  of  Warren,  Belvldere,  N.  .1.. 
and  must  be  accompanied  by  a  certified 
check  for  not  less  than  $1000.0  Hand  be 
delivered  at  the  place  and  on  the  hour 
above  named.  The  standard  proposal 
form  is  attached  to  the  specifications, 
copies  of  which  will  be  furnished  on  appli¬ 
cation  to  engineer. 

By  order  of  the  oBard  of  Chosen  Free¬ 
holders  of  the  County  of  Warren. 

MORRIS  S.  FAUST.  Clerk 


Swart  has  a  distinctly  better  service  to  offer 
in  securing  your  contract  bonds.  The  better 
part  is  the  engineering  experience.  Your  case 
is  presented  clearly  to  the  underwriters. 

TRY  ME  OUT 

No  Extra  Charge 

HARMON  V.  SWART 

19  Liberty  Street,  New  York 


SEARCHLIGHT  SECTION 


Why? 

WHY  do  Government  regulations  specify  that 
contracts  for  construction,  equipment  anci  sup¬ 
plies  over  a  certain  minimum  amount  must  be 
advertised? 

WHY  do  the  laws  of  most  States  and  Munici¬ 
palities  specify  the  same  thing? 

WHY  do  so  many  private  corporations  adver¬ 
tise  their  big  contracts? 

WHY  do  Consulting  Engineers,  Architects, 
and  others  recommend  and  endorse  the  adver¬ 
tising  of  Contracts  To  Be  Let? 

And — 

WHY  are  90%  of  the  advertisements  on  which 
real  national  competition  is  desired  published 
in  Engineering  News-Record? 


Vol.  82,  N’o.  20 
Eng.  Ne.vf..Reco,j 


I 


1 


In  the  answers  to  the  jore^oin^  questions  you 
will  find  unquestionable  proof  that 

1 —  Advertised  Contracts  are  the  accepted  form  of  public  letting 
to  insure  the  awarding  of  contracts  free  of  prejudice. 

2 —  Advertised  Contracts  guarantee  the  greatest  possible  saving 
through  maximum  competition  and  that — 

3 —  Engineering  News-Record  is  universally  recognized  as  the 
one  dominant  medium  of  national  circulation  for  advertising 
Contracts  To  Be  Let. 


Are  your  contracts  advertised? 

Are  they  advertised  in  Engineering  News -Record? 


If  not— WHY? 


(W)S3 


jf»y  2-  1919 

Enj 
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Bid*:  M'>’  28.  JR 

Highway  Work  ^ 

STATE  OF  ILI^INOIS 

DErAHTMENT  OF  PUBLIC  WORK3 
AND  BUILDINGS 

division  op  highways 

Springfleld,  Ill. 

Notico  i.<i  hereby  »lven  that  sealed  pro¬ 
posal*  will  be  received  In  the  office  of  the 
Department  of  Public  Works  and  Build- 
ins*.  Division  of  HlghVays,  Springfleld, 
Illinois,  until  11  o'clock  A.M..  May  28. 
1S19,  for  the  road  work  on  the  National 
and  the  Dixie  Highways  designated  by 
county  and  section  below.  All  bids  shall 
be  on  regular  forms  furnished  by  the  De¬ 
partment. 

Plans  for  all  the  work  may  be  examined 
in  the  office  of  the  Department  of  Public 
Works  and  Buildings,  Division  of  High¬ 
ways,  Sprlngfleld,  Illinois.  Plans  may  also 
be  examined  In  the  office  of  District  No.  4, 
R.  L.  Bell,  District  Engineer,  Buchanan- 
Unk  Building,  Paris,  Illinois.  Plans,  will 
not  be  sent  to  prospective  bidders,  but 
upon  making  a  deposit  with  the  District 
Engineer,  they  may  be  obtained  for  tem¬ 
porary  use  while  Inspecting  the  conditions 
attending  the  work  In  question. 

Alternative  bids  will  be  received  for  the 
following  types  of  construction:  Portland 
cement  concrete ;  monolithic  brick  ( 4  Inch 
brick):  monolithic  brick  (3  Inch  brick); 
bituminous  concrete  with  binder  course 
(Speciflcatlons  Cl.  C2,  C8,  or  CT)  ;  bitu¬ 
minous  concrete  without  binder  course 
(Speciflcatlons  Cl,  C2.  C8  or  CT). 


NEWS  HIGHWAY  WORK  TABLE 


Route 

National  Highway 
National  Highway 
National  Highway 
National  Highway 
National  Highway 
National  Highway 
National  Highway 
National  Highway 
National  Highway 
National  Highway 
Dixie  Hjghway 
Dixie  Highway 
Dixie  Highway 
Dixie  Highway 


Width 

County  Sec.  Feet 
Clark  D-ISd  16 

Oark  A  16-18  : 

Clark  B  16-18 

Clark  C  16-18 

Hark  D  18 

Cumberland  F-15d  16 
Cumberland  E  16 

Cumberland  F  16 

Cumberland  G  1 6 

Cumberland  H  16 

Will  8  18 

Will  9  18 

Will  10  18 

WiU  H-ISd  18 


Cement  will  be  furnished  for  all  sections 
by  the  Department  of  Public  Works  and 
Buildings  or  the  County. 

Contractor’s  reconnaissance  profiles  and 
blue  prints  showing  the  locations  of  the 
work,  railroad  sidings  and  material  In¬ 
formation  may  be  obtained  by  prospective 
bidders  in  the  office  of  the  District  En¬ 
gineer. 

By  Order  of  the  Department  of  Public 
Works  and  Buildinirs. 

FRANK  I.  BENNE'TT. 

Director. 

S.  E  BRADT. 

Supt.  of  Highways. 

CLIFFORD  OLDER. 

Chief  Highway  Engineer. 


Bids;  June  8. 

Vitrified  Brick  for  Paving 

Saranac  Lake,  N.  T. 
Bids  win  be  received  until  June  8,  1919, 
for  furnishing  vitrified  paving  brick  for 
1808  sq.yd.  of  pavement  Submit  samples. 

,  HARRY  Hin.L,  Engineer. 

Addrc;^;  S.  A,  MILLER, 'aerk. 

Village  of  Saranac  I.ake,  N.  Y. 


Highway  Work 

STATE  OF  MARYLAND 
STATE  ROADS  COMMISSION 

Baltimore.  Md. 

BALTIMOBE  COUNTY,  CONTRACT  NO. 
B-31:  FEDERAL  AID  PROJECT,  NO. 
26 — One  section  of  the  Hanover  Pike 
from  Hitshue’s  Corner,  Relsteratown, 
to  near  Woodensburg,  for  a  distance  of 
2.00  miles.  Concrete. 

CECIL  COUNTY,  CONTRACT  NO.  Ce-28  : 
FEDERAL  AID  PROJECT  NO.  18— 
One  section  of  State  Highway  from 
the  end  of  the  concrete  road  near  Har- 
risville  to  the  Eaatern  Corporate  Lim¬ 
its  of  Rising  Sun.  for  a  distance  of 
2.08  miles.  Concrete. 

HARFORD  COUNTY.  CONTRACT  NO. 
H-22 — One  section  of  State  Highway 
through  Aberdeen  from  the  western 
town  limits  to  Baltimore  &  Ohio  Rail¬ 
road  crossing  and  from  Pennsylvania 
Railroad  crossing  to  the  eastern  town 
limits,  for  a  distance  of  3.92  miles. 
Concrete. 

HARFORD  COUNTY.  CONTRACT  NO. 
H-23  :  FEDERAL  AID  PROJECT  NO. 
17 — One  section  of  State  Highway  from 
Jarrettsvllle  to  Bethel  Church  near 
Cathcart,  for  a  diatance  of  2.60  miles. 
Concrete. 

GARRE’TT  COUNTY,  CONTRACT  NO. 
G-13:  FEDERAL  AID  PROJECT  NQ. 
4 — One  section  of  State  Highway  from 
Oakland  toward  Hutton  viaVrellin,  for 
a  distance  of  2.12  miles.  Concrete, 
will  be  received  by  the  State  Roads  Com¬ 
mission,  at  its  offices,  601  Garrett  Build¬ 
ing,  Baltimore,  Maryland,  until  12  M.  on 
the  27th  day  of  May,  1919,  at  which  time 
and  place  they  will  be  publicly  opened  and 
read. 

Bids  must  be  made  upon  the  blank  pro¬ 
posal  form  which,  with  speciflcatlons  and 
plans  will  be  furnished  by  the  Commission 
upon  application  and  cash  payment  of  81, 
as  hereafter  no  charges  will  be  permitted. 

No  bids  will  be  received  unless  accom¬ 
panied  by  a  certified  check  for  the  sum 
of  five  hundred  (8.100)  dollars,  payable  to 
the  State  Roads  Commission. 

The  successful  bidder  will  be  required 
to  give  bond,  and  comply  with  the  Acts 
of  the  General  Assembly  of  Maryland,  re¬ 
specting  contracts. 

The  Commission  reserves  the  right  to 
reject  any  and  all  bids. 

By  Order  of  the  State  Roads  Commis¬ 
sion  this  9th  day  of  May,  1919. 

PRANK  H.  ZOUCK, 

Chairman. 

CLYDE  H.  WII.SON, 

Secretary. 


Bids:  May  81. 

Pumping  Equipment 

Wheeling,  W.  Va. 

On  May  81st,  1919,  between  the  hours 
of  10  a.m.  and  1  p.m.,  S.  G.  Smith,  Re¬ 
ceiver  of  the  Benwood-McMechen  Consoli¬ 
dated  Water  Cbmpany  will  receive  bids 
on  two  (2)  motor  driven  centrifugal  pumps. 

For  detailed  Information  and  specification 
apply  to  Leo  Hudson,  Engineer,  801  House 
Building,  Pittsburgh.  Pa.,  and  local  bid¬ 
ders  can  secur*;  same  from  Mr.  Smith. 
The  right  Is  reserved  to  reject  any-  or  all 
bids. 

S.  O  SMI'TH.  Receiver. 


Bids:  May  28. 

Road  Reconstruction 

Johnstown,  Pa. 

Philadelphia. 

Sealed  pro|K>sals  addressed  to  the  Su¬ 
pervisors  of  East  Carroll  Township.  Cam¬ 
bria  County.  Penn.,  in  care  of  the  County 
Controller.  Kbenaburg,  Penn.,  w.ii  be  re¬ 
ceived  up  until  10  o'clock.  A  M.,  and  pub¬ 
licly  opened  and  read  In  the  Commissioners' 
office  at  20.30  o’clock  A  M.,  on  the  28th  day 
of  May,  A.  D.  1918,  for  furnishing  all  labor 
and  material  for  the  reconstruction  of  (7) 
seven  miles  and  152  ft.  In  East  Carroll 
Township,  Cambria  County,  Penn.,  from 
Patton  to  CarroUtowu  and  from  Bradley 
Junction  to  1  mile  south  of  Carrolltown, 
with  a  sixteen  foot  roadway  of  vitrifled 
brick  paving  block  on  a  concrete  base  and 
curb. 

Proposals  must  be  made  In  accordance 
with  the  plans  and  speciflcatlons,  and  on 
the  blank  forms  furnished  by  the  engineer, 
which  are  part  of  the  specifleationa 

Plans  and  specifleationa  are  on  file  and 
may  be  secured  from  O.  P,  Thomas.  En¬ 
gineer  for  East  Carroll  Township,  Leader 
Building,  Johnstown,  Penn.  A  deposit  of 
810  will  be  required  which  will  be  re¬ 
funded  when  specifications  are  returned 
in  good  condition.  oCntraftors  desiring 
plans  will  be  furnished  same  for  the  cost 
of  blue-printing. 

Each  proposal  must  be  accompanied  by 
a  certified  check  on  a  basis  of  $500*  per 
mile  of  work,  which  will  be  returned  to 
the  unsuccessful  bidders  on  the  day  of  the 
letting  and  to  the  successful  bidder  after 
the  contract  Is  properly  executed  and  the 
required  Idemnlty  bond  furnished  and  ap¬ 
proved  by  the  Board  of  Supervisors  and 
County  Commissioners,  amount  of  which 
must  b«  equal  to  the  gross  amount  of  the 
contract. 

The  Supervisors  reserve  the  right  to  re¬ 
ject  any  or  all  bids,  to  waive  defects  or 
accept  any  bid  they  may  deem  for  the  best 
Interest  of  the  township. 

At  the  same  time  Separate  bids  will  be 
received  for  approximately  2,775.000  No. 
1  repressed  vitrified  paving  blocks,  f.o.b. 
oars  nearest  point  of  delivery  to  work. 

By  order  of  Charles  Yeckley,  T.  B.  Air- 
hart.  Herman  ll!lg.  Supervisors  of  East 
Carroll  Township.  Cambria  County,  Penn. 

O.  P.  THOMAS. 

Engineer. 


Bids:  May  27. 

Road  Construction 

Darien,  Conn. 

Sealed  proposals  for  approximately  one 
and  one-fourth  miles  of  reinforced  concrete, 
biturmlnous  concrete  or  warrenlte  pavement 
will  be  received  at  the  office  of  the  Super¬ 
intendent  of  Highways  and  Bridges,  Darien, 
Conn.,  until  two  o’clock  P.M.,  May  27,  1919. 

A  surety  company  bond  or  certified  check 
In  the  amount  of  $5000  must  accompany 
each  proposal. 

The  successful  bidder  will  be  required 
to  execute  a  construction  bond  In  the 
amount  of  $40,000.  and  start  work  within 
ten  days  after  notice  of  award. 

Only  contractors  experienced  In  the  con¬ 
struction  of  the  above  types  of  road  are 
asketl  to  submit  proposals.  « 

Plans,  specifications  ami  proposal  forms 
on  file  at  a‘>ove  office.  i  ,, 

HORACE  B.  OtatstED, 
Supt.  of  Highways  and  BHdges. 
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Bids:  June  2,  1919. 

Public  Water  Supply 

MUNICIPAL  BOARD 

Newark,  N.  Y. 

Notice  is  hereby  given  that  sealed  pro- 
posais  for  the  construction  of  water  sup¬ 
ply  Improvements  for  Newark,  N.  Y.,  will 
be  received  at  the  office  of  the  Municipal 
Board  of  Newark,  N.  Y.,  until  10  o’clock 
AM..  June  2,  1919,  and  then  publicly 
opened. 

Description  of  work  to  be  done: 

To  construct  an  earthen  dam  and  dikes 
across  Case  Creek  and  the  adjoining  valley 
at  a  point  about  two  and  one  half  (2|) 
miles  southeast  of  Clifton  Springs,  N.  Y. 
The  earthen  dam  and  dikes  will  contain 
approximately  three  thousand  (3000)  yards 
of  concrete  and  thirty  thousand  (30,000) 
yards  of  earth  embankment,  to  construct 
and  furnish  all  the  material  for  a  million 
gallon  mechanical  filtration  plant,  to  be 
built  of  reinforced  concrete  and  brick,  to 
haul  and  lay  about  thirty-eight  thou.sand 
(38,000)  feet  of  fourteen  (14)  inch  cast 
iron  pipe,  to  furnish  about  one  thousand 
seven  hundred  (1700)  tons  of  fourteen  (14) 
Inch  cast  iron  pipe.  Separate  bids  will  be 
received  on  each  division  of  the  work. 

Detailed  plana  and  specifications  of  the 
work  may  be  seen  for  examination  at  the 
office  of  James  Pi  Wells.  Consulting  Engi¬ 
neer,  Cutler  Building,  Rochester,  N.  Y..  or 
at  the  office  of  Mr.  Staniland  Scarth.  Mu¬ 
nicipal  Board.  Newark.  N.  Y.  Plans  and 
specifications  may  be  obtained  for  the  sum 
of  $10.  which  will  be  returned  upon  the 
return  of  the  plans  and  specifications  in 
good  condition. 

A  certified  check  for  five  per  cent.  (5%) 
of  the  amount  of  the  bid  made,  payable 
to  the  order  of  the  Municipal  Board,  must 
accompany  each  proposal.  The  right  is 
reserved  by  the  party  of  the  second  part 
to  reject  any  and  all  proposals. 

Proposals  shall  be  submitted  in  sealed 
envelopes  furnished  for  that  purpose  with 
the  specifications.  Only  sealed  bids  will 
be  considered. 

All  bids  received  will  be  retained  by  the 
Municipal  Board  and  will  not  be  returned 
to  the  contractors. 

GEO.  A.  BURNHAM. 

Chairman  Municipal  Board. 

Attest : 

FRANK  J.  BALTZEL, 

Clerk  Municipal  Board. 


Bids:  June  4. 

Pavement  Construction 

Village  of  Bradford,  Ohio. 
Sealed  proposals  will  be  received  by  W. 
Lee  Hook,  Village  Clerk,  for  the  construc¬ 
tion  approximately  of: 

10.500  cu.yd.  grading. 

21,600  sq.yd.  pavement  (all  permanent 
(types). 

13.500  lln.ft.  stone  or  concrete  curb. 

9,800  lln.ft.  sewers  (6  in.  to  24  in.). 

in  said  Village  until  12  o'clock  noon  on 
the  4th  day  of  June.  1919,  and  publicly 
opened  and  read  at  the  Council  Cliamber 
of  the  Village  of  Bradford.  Ohio. 

Plans  and  specifications  may  be  seen  at 
the  Office  of  the  Village  Clerk,  at  the  Office 
of  the  Engineers  or  may  be  obtained  from 
the  Engineers  upon  payment  of  |5.  no  re¬ 
fund. 

Certified  check,  $1000,  payable  to  Village 
Clerk. 

The  Council  reserves  the  right  to  reject 
any  or  all  bida 

W.  LEE  HOOK.  Village  Clerk. 
THE  Lj  A.  BOULAY  CO.,  Engineers, 

1250  Nicholas  Building. 

•fttlrdo.  Ohio. 


Bids:  May  28. 

Syphon  Duplication 

Jersey  City,  N.  J. 

Sealed  proposals  for  furnishing  and  lay¬ 
ing  of  72-ln.  steel  water  pipe  between 
Boonton  Reservoir  and  Jersey  City,  as  fol¬ 
lows;  Section  No.  1.  to  duplicate  the  exist¬ 
ing  syphons  between  Boonton  Reservoir  and 
Passaic  River  at  Lyndhurst ;  and  Section 
No.  2,  to  duplicate  the  existing  syphons 
between  the  Passaic  Rivert  at  Lyndhurst 
and  Summit  Avenue  Reservoir  at  Jersey 
City,  will  be  received  by  the  Board  of 
Commissioners  of  Jersey  City,  N.  J.,  in  the 
.Assembly  Chamber  of  the  City  Hall.  Jersey 
City,  N.J.. 

WEDNESDAY.  MAY  28.  1919, 
at  2  P.M..  at  which  place  and  time  they 
will  be  publicly  opened. 

Proposals  must  be  accompanied  by  the 
con.sent  in  writing  of  a  surety  company 
authorised  to  do  business  according  to  the 
laws  of  the  State  of  New  Jersey,  that, 
should  the  proposal  be  accepted  it  will  be¬ 
come  surety  in  the  full  amount  of  the 
contract,  as  provided  in  specifications  and 
in  Chapter  75,  P.  L.  1918,  of  the  State  of 
New  Jersey. 

Copies  of  the  plans,  proposal  form,  speci¬ 
fications  and  forms  of  bond  and  contracts, 
can  be  seen  at  the  office  of  Frank  A.  Dolan, 
City  Clerk.  City  Hall,  Jersey  City,  N.  J., 
or  may  be  seen  and  obtained  at  the  office 
of  Michael  I.  Fagen.  Director,  Department 
of  Streets  and  Public  Improvements,  City 
Hall,  Jersey  City,  N.  J..  or  at  the  office 
of  Mr.  Clyde  Potts,  Consulting  Engineer, 
30  Church  Street,  New  York  City,  by 
prospective  bidders,  upon  depositing  twenty- 
five  ($25)  dollars,  which  sum  will  be  re¬ 
funded  on  return  of  the  plans  and  specifica¬ 
tions  within  ten  days  after  the  contract 
has  been  awarded,  if  same  are  in  good 
condition  when  returned. 

The  Board  of  Commissioners  of  Jersey 
City  reserves  the  right  to  reject  any  and 
all  proposals. 

By  Order  of  the  Board  of  Commissioners 
of  Jersey  City.  ' 

PRANK  A.  DOLAN, 

City  Clerk. 


Bids:  June  9. 

Pumping  Equipment 

Sarasota,  Fla. 

The  City  of  Sarasota,  Fla.,  will  receive 
bids  sealed,  and  to  be  filed  with  the  City 
Clerk,  on  or  before  7:30  o’clock  on  Monday, 
June  the  9th,  1919,  for  the  furnishing  and 
erecting  complete,  on  foundations  to  be 
determined  by  the  class  of  machinery  se¬ 
lected  later,  as  follows,  3  Internal  combus¬ 
tion  engines,  fuel  oil  as  a  motive  power, 
2  of  160-H.P.  1  of  100-H.P.  To  be  D  C.  to 
Generators,  Exciters,  Air  to  be  furnished 
in  acordance  to  Under-writers  Specifica¬ 
tions.  two  (2)  compressors.  Complete  cir¬ 
culating  system.  Switchboard.  Two-Three 
Stage  rotary  pumps,  with  26  ft.  suction 
and  against  a  350  ft.  head,  D.C.  to  have 
a  capacity  of  500  U.  S.  Gallons  per  minute 
each.  Motors  76  H.P..  220  Volts,  three 
phase,  sixty  cycle,  slip  ring  type,  all  on  one 
C.  I.  Base.  All  to  be  complete  and  Installed 
in  accordance  with  guarantees  that  are 
called  for.  Specifications  $2.00.  All  rights 
reserved. 

E.  J.  MESSER. 

Commissioner  of  Public  Works. 

PAUL  THOMPSON. 

City  Clerk. 

WILBUR  A.  GINN, 

Engineer  in  charge. of  works. 
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Bids:  June  4.  ~ 

CotMtruction,  Heating,  etc. 

Central  Isiij.  r:  y 

Sealed  proposals  for  Constructio  Heat, 
ing.  Sanitary  and  Electric  Worl,— Addi^ 
tional  Quarters  for  Acute  Patiei.  s,  c.n. 
tral  Islip  State  Hospital,  Central  1  Up.  x 
Y..  will  be  received  by  the  State  Hospital 
Commission  at  the  Capitol,  Albany.  y 
until  S  o’clock  P.M..  on  Wednesday,  June 
4,  1919,  w  hen  they  will  be  publicly  oi>ened 
and  read.  Proposals  shall  be  enclosed  in 
an  envelope  furnished  by  the  State  Archi- 
tect,  iealed  and  addressed,  and  shall  be 
accompanied  by  a  certified  check  in  the 
sum  of  five  per  cent.  (5%)  of  th.'  amount 
of  the  proposal.  The  contractors  to  whom 
the  awards  are  made  will  be  required  to 
furnish  surety  company  bond  in  the  sum 
of  fifty  per  cent.  (50%)  of  the  amount  of 
the  contract  within  thirty  (30)  days  after 
official  notice  of  award  of  contract  and 
In  accordance  with  the  terms  of  Specifica¬ 
tions  No.  3219,  3239,  3240,  3241.  The  riRht 
is  reserved  to  reject  any  or  all  bids. 
Drawings  and  specifications  may  he  con¬ 
sulted  at  the  Central  Islip  State  Hospital, 
Central  Islip,  N.  Y.,  at  the  New  York  Of¬ 
fice  of  the  Department  of  Architecture. 
Room  1716,  Tribune  building,  and  at  the 
Department  of  Architecture.  Capitol.  Al¬ 
bany.  N.  Y.  Drawings  and  specifications 
and  blank  forms  of  proposal  may  he  ob¬ 
tained  at  the  Department  of  Architecture, 
Capitol.  Albany,  N.  Y..  upon  reasonable 
notice  to  and  In  the  discretion  of  the  State 
Architect,  L.  P.  Pilcher,  Capitol.  Albany. 
N.  Y. 

Dated;  May  7,  1919. 

E.  S.  ET.WOOn. 

Secretary.  State  Hospital  Commission. 


Bids:  May  26. 

Water  Main  and  Appurtenaces 

Coatesville,  Pa. 

Sealed  proposals  will  be  received  by  the 
Mayor  and  members  of  the  Council  of  the 
City  of  Coatesville,  Pa.,  at  8  P.M.,  Monday, 
May  26,  1919,  for  furnishing  and  laying 
approximately  1400  ft.  of  12  in.  cast  iron, 
class  B,  water  main  and  appurtenances. 

The  work  includes  flie  following  approx- 
miate  quantities; 

58  Tons  12  in.  (Class  B)  pipe. 

4  Tons  6  in.  (Class  B)  pipe. 

7  12  In.  by  6  in.  Tees. 

8  6  in.  Valves. 

2  12  in.  Valves. 

4  Fire  hydrants. 

3  6  in.  to  4  in.  reducers. 

Plans,  specifications  and  blank  forms  (or 
bidders  can  be  obtained  at  the  office  of  the 
City  Engineer,  Third  Ave.  and  Chestnut 
Street  for  $5,  which  will  be  refunded  upon 
return  of  the  plans  and  specifications. 

All  bids  must  be  submitted  on  blanks 
furnished  by  the  City  and  accompanied  by 
a  certified  check  for  5%  of  the  amount 
bid. 

The  contractor  must  comply  with  all 
provisions  of  the  Workman’s  Compensation 
Act  of  Pennsylvania. 

The  Council  res-rves  the  right  to  reject 
any  or  all  bids  or  to  award  the  work  as 
may  app-iar  to  be  for  the  best  interests 
of  the  City. 

WILLIAM  S.  O.  COOK. 

City  Clerk 

(^AS.  A.  NILES,  „()  . 

City  Engineer. 
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Bid*;  May 

Sanitary  Sewers 

Town  of  Nutley,  N.  J. 

Scaled  bids  for  furnishing  iabor  and 
material  and  construcUng  vitrined  pipe 
saniury  sewer  on  a  number  of  side  streets 
»ill  be  received  by  the  Town  Clerk.  Town 
Hall.  Nutley.  N.  J..  at  8:15  P.M.,  on  May 
*:th!  1919-  at  which  time  they  will  be 
publicly  opened  and  read  by  the  Board  of 

Commissioners. 

The  principal  items  of  the  contract  are: 

10,700  ft.  of  trench  of  various  depths. 
2,000  ft.  of  6*  sewer. 
g.TOO  ft.  of  8“  sewer. 

35  manholes. 

The  time  of  completion  is  limited  to  120 
calendar  days. 

Pamphlets  containing  Information  for 
Bidders.  For  mof  Proposal.  Agreement  and 
Si>ecifications,  can  be  obtained  from  the 
Town  engineer  on  Payment  of  $2.00.  which 
will  be  refunded  on  the  return  of  the 
pamphlet  in  good  order.  Sets  of  blue 
prints,  if  desired,  will  be  furnished  to  bid¬ 
ders  at  cost. 

A  certified  check  for  $2000  must  accom¬ 
pany  each  bid  and  a  bond  for  the  full 
amount  of  the  bid  will  be  required  for  the 
faithful  performance  of  the  work. 

EMIL.  DIEBITSCH. 

Mayor  and  Commissioner  of 
Streets  and  Public  Improvements. 
ELIOT  X.  SMITH. 

Town  Engineer. 


95  cubic  yards  concrete  in  place  in 
head-walls. 

Proposals  will  be  received  on  the  work 
as  a  whole  or  In  sections.  Bids  for  pipe 
should  be  made  on  vitriflerl  tile,  concrete 
and  corrugated  iron.  Bids  must  be  accom¬ 
panied  by  a  certified  check  or  by  a  bidder's 
bond  for  at  least  five  per  cent,  of  the 
amount  of  the  bid.  Commissioners  reserve 
the  right  to  reject  any  and  all  bids. 

For  further  information  write  Pride  & 
Fairley,  Engineers.  Osceola,  Ark. 

Bids  for  the  construction  of  45  miles,  of 
graded  earth  roads,  will  be  received  until 
2  o’clock  P.M.  Monday,  June  2,  1919,  by 
the  Board  of  Commissioners  of  the  Road 
Improvement  District  No.  5,  Mississippi 
County,  Ark.,  and  publicly  opened  at  Os¬ 
ceola.  Ark.,  for  the  construction  of  the 
following  approximate  quantities: 

140.000  cubic  yards  of  earth  excavation 
13$  acres  clearing  and  grubbing 
1,530  lineal  feet  18  inch  pipe  In  place 

480  ”  ••  24 . 

70  cubic  yards  concrete  In  place  In 
head-walls. 

Proposals  will  be  received  on  the  work 
as  a  whole  or  In  sections.  Bids  for  pipe 
should  be  made  on  vitrified  tile,  concrete 
and  corrugated  iron.  Bids  must  be  accom¬ 
panied  by  a  certified  check  or  by  a  bidder’s 
bond  for  at  least  five  per  cent,  of  the 
amount  of  the  bid.  Commissioners  reserve 
the  right  to  reject  any  and  all  bids. 

For  further  Information  write  Pride  & 
Fairley,  Engineers.  Osceola,  Ark. 

Sealed  proposals  for  the  construction  of 
20  miles  of  graded  earth  roads  will  be 
received  until  2  o’clock  P.M.  Monday,  June 
2,  1919,  by  the  Board  of  Clmmlssioners  of 
Etowah  Road  Improvement  District  No. 
2.  Mississippi  County,  Ark.,  and  publicly 
opened  at  Osceola.  Ark.,  for  the  construc¬ 
tion  of  the  following  approximate  quanti¬ 
ties: 

125,000  cubic  yards  of  earth  excavation 
75  acres  of  clearing  and  grubbing 
so  acres  of  grubbing 
85-18  Inch  pipe  in  place 

20-24  . 

2-86 . 

100  cubic  yards  of  concrete  in  place 
in  head-walls. 

Proposals  will  be  received  on  the  work 
as  a  whole  or  in  sectiona  Bids  for  pipe 
should  be  made  on  vitrified  tile,  concrete 
and  corrugated  iron.  Bids  must  be  accom¬ 
panied  by  a  certified  check  or  by  a  bidder’s 
bond  for  at  least  five  per  cent,  of  the 
amount  of  the  bid.  T.'ie  Commissioners  re¬ 
serve  the  right  to  rejoct  any  and  all  bids.' 

For  further  Information  write  Pvtde  ic 
Fairley.  Engineers,  Osceola,  Ark. 


Bids  for  the  construction  of  75  miles  of 
graded  earth  roads,  will  be  recelvt'd  ab 
Osceola,  Ark.,  until  2  o’clock  P.M.  Monday. 
June  2,  1919,  by  the  Board  of  Commission¬ 
ers  of  the  Luxora  St  Uttle  River  Road  Im¬ 
provement  District  No.  2,  Mississippi  Coun¬ 
ty,  Arkansas,  for  the  construction  of  the 
following  approximate  quantities : 

650.000  cubic  yards  of  earth  excavation 
197  acres  clearing  and  grubbing 
107  acres  of  grubbing 
3,180  lineal  feet  pipe  In  place,  18  inch 
1,230  "  ”  24  inch  pipe  In  place 

45  "  "  36 . 

223  cubic  yards  concrete  In  place  in 
head-walls. 

Proposals  will  be  received  on  the  work 
as  a  whole  or  in  sections.  Bids  for  pipe 
should  be  made  on  vitrified  tile  concrete 
and  corrugated  Iron.  Bids  must  be  accom¬ 
panied  by  a  certified  check  or  by  a  bidder’s 
bond  for  at  least  five  per  cent,  of  the 
amount  of  the  bid.  Commissioners  reserve 
the  right  to  reject  any  or  all  bids. 

For  further  Information  write  Pride  A 
Fairley.  Engineers.  Osceola,  Ark. 

Sealed  proposals  for  the  construction  of 
26  miles  of  graded  earth  roads  will  be  re¬ 
ceived  until  2  o’clock  P.M.  on  Monday,  June 
2,  1919,  by  the  Board  of  Commissioners  of 
the  Burdette  Road  Improvement  District 
No.  3,  Mississippi  County.  Arkansas,  and 
publicly  opened  at  Osceola.  Ark.,  for  the 
construction  of  the  following  approximate 
quantities: 

200,000  cubic  yards  of  earth  excavation 
45  acres  of  clearing  and  grubbing 
5  acres  of  grubbing 
20-18  inch  pipe  in  place 

30-24  . 

75  cubic  yards  of  concrete  in  place 
in  head-walls. 

Proposals  will  be  received  on  the  work 
as  a  whole  or  in  sections.  Bids  for  pipe 
should  be  made  on  vitrified  tile,  concrete 
or  corrugated  iron.  Bids  must  be  accom¬ 
panied  by  a  certified  check  or  bidder’s  bond 
for  at  least  five  per  cent,  of  the  bid.  The 
Commissioners  reserve  the  righ  to  reject 
any  and  all  bids. 

For  further  Information  write  Pride  St 
Fairley,  Engineers,  Osceola,  Ark. 


Bids:  June  2 

Fireproofing 

Trenton,  N.  J. 

Sealed  proposals  for  fireproofing  dumb¬ 
waiter  shafts  and  stairways.  New  Jersey 
State  Hospital,  Trenton,  New  Jersey,  will 
be  received  at  the  Department  of  Archi¬ 
tecture,  142  West  State  Street,  Trenton, 
New  Jersey,  at  twelve  o’clock  on  Monday, 
the  second  day  of  June,  1919,  at  which  time 
they  will  be  publicly  opened  and  read. 

Proposals  must  be  sealed  and  addressed 
to  the  State  Architect,  and  marked  as 
above.  Each  proposal  must  be  acompanied 
by  a  certified  check  drawn  to  the  bidder’s 
order  and  properly  endorsed  for  an  amount 
equal  to  at  least  five  per  cent.  (5^)  of  the 
amount  of  the  bid. 

The  right  to  reject  any  or  all  bids  Is  re¬ 
served. 

The  .successful  bidder,  after  contract  is 
awarded,  will  be  required  to  furnish  a 
satisfactory  surety  bond  in  the  full  amount 
of  the  contract  price  to  guarantee  the  ful¬ 
fillment  of  the  conditions  of  his  contract. 

Plans  and  specifications  may  he  obtained 
upon  application  to  the  Department  of 
Architecture  on  deposit  of  $25.00,  this 
amount  to  be  returned  to  bidder  upon  re- 
fum  of  plans  and  specifications  in  good 
order. 

FRA  NCI.'?  H.  BENT. 

State  Architect. 


SEARCHLIGHT  SECTION 


OFFICIAL  PROPOSALS 


OFFICIAL  PROPOSALS 


OFFICIAL  PROPOSALS 


Bids:  June  S. 

Street  Improvement 

Grifnn.  Ga. 

Prepoeala  will  be  received  by  the  City 
Manager  and  Board  of  City  Commisslonera 
of  Grinin,  Georgia,  until  eleven  o'clock, 
A.M.  on  T^ieaday,  June  Srd,  1919,  for  grad¬ 
ing,  curbing,  draining,  and  paving  certain 
streets  with  vltrlrted  brick,  concrete,  bltumi- 
noue  concrete,  patented  pavement,  or  other 
pavement. 

The  street  paving  work  will  include  ap¬ 
proximately  the  excavation  of  10,300  cubic 
yards  of  earth ;  the  setting  of  34,500  lineal 
feet  of  granite  curb,  and  the  construction 
of  6500  lineal  feet  of  concrete  curb ;  the 
laying  of  storm  drains  and  the  furnishing 
and  laying  of  approximately  47,500  square 
yards  of  street  pavement,  with  all  the 
necessary  work  incident  thereto,  as  called 
for  by  the  plans,  profiles  and  speciflcationa 

Bidders  must  use  the  printed  forms  ac¬ 
companying  the  specifications.  A  certified 
check  payable  to  the  city  of  Griflln,  for  five 
(5)  per  cent,  of  the  amount  of  the  bid 
must  accompany  each  proposal  as  a  guar¬ 
antee  that  the  contract  will  be  entered  Into 
if  awarded.  An  acceptable  surety  bond  for 
one  hundred  (100)  per  cent,  of  the  contract 
cost  will  be  required.  A  five  (5)  year  main¬ 
tenance  bond  for  twenty-five  (25)  per  cent, 
of  the  contract  cost  will  be  required  to 
guarantee  the  street  pavement  against  de¬ 
fects.  Payment  will  be  in  cash,  or  cash 
and  notes,  for  eighty-five  (85)  per  cent, 
of  completed  and  accepted  work  on  ntonthly 
estimates. 

Plans  and  speciflcationa  may  be  seen  at 
the  office  of  the  City  Manager  in  Griffin, 
Georgia,  and  copies  of  specifications  may  be 
obtained  from  Solomon-Norcross  Company, 
Consulting  Engineers.  1625  Candler  Build¬ 
ing,  Atlanta.  Georgia,  and  the  City  Engi¬ 
neer,  Grifnin,  Georgia,  by  depositing  check 
for  ten  ($10)  dollars,  payable  to  the  Con¬ 
sulting  Engineers,  to  be  held  until  their 
return.  Blue  prints  may  be  had  at  tbs 
cost  of  printing. 

The  City  reserves  the  right  to  reject  any 
and  all  bids. 

E.  P.  BRIDGES.  City  Manager. 

GTifflin,  Georgia. 

G.  M.  HARRINGTON, 

City  Engineer.  Grlfflln.  Georgia. 
SOLGMON-NORCROSS  COMPANY. 

Consulting  Engineers,  1625  Candler  Bldg., 
Atlanta.  Georgia. 


and  of  said  State  Highway  Commission, 
Trenton,  N.  J.,  and  may  be  Inspected  by 
prospective  bidders  during  business  hours. 
Bidders  will  be  furnished  with  a  copy  of 
the  specifications  ancf  blue  prints  of  the 
drawings  by  the  engineer  on  proper  notice 
and  payment  of  cost  of  preparation.  Bids 
must  be  made  on  the  standard  proposal 
forms  in  the  manner  designated  therein 
and  required  by  the  specifications,  must  be 
enclosed  in  sealed  envelopes,  bearing  the 
name  and  address  of  bidder  and  name  oi' 
road  on  the  outside,  addressed  to  Mayor 
and  Common  Council  of  the  City  of  Salem, 
N.  J.,  and  must  be  accompanied  by  a  certi¬ 
fied  check  for  not  less  than  $1000.00  and  be 
delivered  at  the  place  and  on  the  hour 
above  named.  The  standard  proposal  form 
la  attached  to  the  specifications,  copies  of 
which  will  be  furnished  on  application  to 
engineer.  ■ 

By  order  of  Mayor  and  Common  Council 
of  the  City  of  Salem,  N.  J. 

(Signed)  WM.  B.  DUNN,  , 

Recorder. 


Bids 


Coatc.sv.  ■ ,  pj 

Sealed  proposals  will  be  recnv..]  hv  ih 
City  Council  of  the  City  of  Coai.  sv.Ue  un 
to  8  P.M.  on  the  26th  of  May  1919 
the  construction  of  storm  water  and  .«nN 
tary  sewers. 

The  work  to  be  done  is  approximately 
as  follows : 

Storm  .Skwrr 

622  ft.  24  in.  vitrified  sewer  pipe. 

570  ft.  24  in.  vltrlflerl  sewer  pipe. 

25  ft.  15  In.  vitrified  sewer  pipe. 

350  ft.  12  in.  vitrified  sewer  pipe. 

3  Manholes. 

13  Inlets. 

Sanitary  Sewer 

250  ft.  8  in.  vitrified  sewer  pipe. 

1  Flush  tank. 

All  bids  must  be  accompanied  by  a  cer¬ 
tified  check  in  an  amount  of  ten  per  rent, 
of  the  amount  bid. 

A  surety  bond  in  an  amount  equal  to 
fifty  per  cent,  of  the  contract  price  will  be 
required  from  the  successful  bidder. 

The  contractor  will  be  required  to  rom- 
ply  with  all  the  provisions  of  the  Work¬ 
man’s  Compensation  Act  of  the  State  of 
Pennsylvania. 

The  City  reserves  the  right  to  reject 
any  and  all  bids  or  to  award  the  contract 
as  may  appear  to  be  for  the  heat  inter¬ 
ests  of  the  City. 

Plans,  specifications  and  propo.eals  are 
on  file  in  the  office  of  the  City  Engineer. 
Coatesville,  Pa.,  and  copies  of  the  same 
may  be  obtained  on  a  deposit  of  $5. 

WILLIAM  S.  G.  COOK 
City  Clerk. 

CHAS.  A.  NILES. 

(?lty  Engineer. 


Bids:  June  4. 


Sanitary  Sewers 

Garner,  Iowa. 

Sealed  proposals  will  be  received  by  the 
Town  Clerk  in  his  office  In  the  Town  Hall 
until  2:30  P.M.,  June  4,  1919,  for  con-< 
structing  a  system  of  sanitary  sewers  and 
a  sewerage  dispiosal  plant. 

Section  A — Disposal  Plant,  Concrete 
Tank,  Sand  Filters,  Sludge  Bed. 

Section  B — Outlet  main  sewer. 

3750  lin.ft.  of  18  in.  pipe. 

6  Manholes. 

Section  C — Lateral  Sewers. 

1320  ft.  of  18  in.  pipe. 

2952  ft.  of  15  in.  pipe. 

3400  ft.  of  12  in.  pipe. 

3332  ft.  of  10  in.  pipe. 

24285  ft.  of  8  in.  pipe. 

80  Manholes. 

24  Flushtanks. 

Certified  check  required.  $1000.  Ar¬ 
rangements  may  be  made  with  local  banks 
for  cash  on  each  Section  as  completed. 
Plana,  specifications  and  forms  on  file  with 
the  Town  Clerk  or  the  Town  Engineer. 

H.  V.  REED, 
Town  Clerk. 

J.  G.  THORNE.  Town  Engineer, 

317  Howes  Block, 

Clinton,  Iowa. 


Bids:  May  29. 

Sewage  Treatment  Works 

Charleston,  W.  Va. 

Sealed  proposals  will  be  received  by  the 
State  Board  of  Control  until  1  P.M..  May 
29  (changed  from  May  22  to  May  29),  for 
the  construction  of  Sewage  Treatment 
Works  for  the  Weston  State  Hospital.  Wes¬ 
ton,  W.  Va.  The  work  contemplated  com¬ 
prises  the  construction  of  a  sewage  pump¬ 
ing  station  equipped  with  two  electric  mo¬ 
tors.  2  centrifugal  pumps  and  automarn. 
control  equipment.  Also  the  construction 
of  a  sewage  sedimentation  tank,  sprinkling 
filter,  sludge  bed  and  chlorinating  plant. 
Copies  of  plans  and  specifications  and 
blank  proposals  may  be  examined  or  ob¬ 
tained  at  the  office  of  J.  S.  Lakin,  Member. 
State  Board  of  Control,  Charleston.  W 
Va..  or  at  the  oflflce  of  Charles  E.  Collins. 
Consulting  Engineer,  Drexel  Building. 
Philadelphia. 

A  deposit  of  Ten  Dollars  ($10  00)  will 
be  required  for  each  set  of  plans  and 
specifications,  which  deposit  will  be  re- 
fnuded  upon  the  return  of  the  plans  and 
specifications  in  good  condition.  Each  pro¬ 
posal  must  be  enclosed  in  a  sealed  envelope 
endorsed  on  the  back  “Proposal  for  Con¬ 
structing  Sewage  Treatment  Works.”  and 
addressed  to  J.  S.  Lakin,  Member,  State 
Board  of  Control,  and  delivered  at  his  office 
not  later  than  1  P.M..  Thursday.  May  I». 
at  which  time  and  place  bids  will  be  public¬ 
ly  opened  and  read.  The  Board  reserves 
the  right  to  reject  any  dr  all  blds 

J.  8.  LAKIN,  Member, 
State  Board  of  Control. 


Bids:  June  5. 

Grading 

Fayette  County,  West  Virginia. 

Sealed  proposals  will  be  received  at  the 
office  of  the  Clerk  of  the  County  Court, 
Fayetteville,  W-:st  Virginia,  until  June  5th, 
1919,  for  grading  one  section  of  County 
Highway  of  approximately  3.0  miles,  from 
Fayette  to  Lansing,  containing  45,000  cu. 
yds.  of  excavation.  About  30  per  cent  rock. 
Very  good  shovel  Job. 

Bids  must  be  submitted  on  the  blank 
forms  contained  in  the  book  of  specifica¬ 
tions.  which  with  other  information  may 
be  obtained  upon  application  to  J.  K.  Mc¬ 
Grath,  Road  Engineer,  Fayetteville,  West 
Virginia. 

A  certified  check  for  five  per  cent,  of  the 
proposal,  made  payable  to  the  order  of 
the  Sheriff  of  Fayette  County,  shall  be  filed 
with  bid.  The  County  Court  reserves  the 
right  to  reject  any  and  all  bids. 

By  order  o  fthe  County  Court  of  Payette 
County,  West  Virginia. 

J.  K.  McGRATH,  Road  Engineer. 

H.  O.  BOLEY.  President. 

R.  J.  STEGALL  Clerk. 


Bids:  May  26. 

Street  Reconstruction 

Salem,  N.  J. 

Notice  is  hereby  given  that  sealed  bids 
will  be  received  by  the  Mayor  and  Common 
Council  of  the  City  of  Salem  for  the  re¬ 
construction  of  Streets  in  the  City  of  Salem 
in  the  County  of  Salem,  N.  J.,  as  follows: 

Macadam  Foundation .  4,366  Sq.Yds. 

Repaired  Macadam  Founda¬ 
tion  . 33,924  "  ” 

Bituminous  Macadam,  Pene¬ 
tration  Surface  . 38,290  "  ” 

Repaired  Bituminous  Con¬ 
crete  . 14,177  ”  ” 

and  opened  and  read  in  public  at  Council 
CTiamber  (Liberty  Fire  Engine  House), 
Salem,  N.  J.,  on  Monday,  May  26,  1919, 
at  8  P.M. 

Drawings,  specifications  and  forms  of 
bid.  contract  and  bond  for  the  proposed 
work,  prepared,  by  Keasby  A  Sparks.  En¬ 
gineers,  and  approved  by  the  State  High¬ 
way  Oommission,  have  been  filed  in  the  of¬ 
fice  of  the  said  engineers  at  Salem,  N.  J., 


May  1.':^,  1919 

i-n,  •  vs-Record 
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Bids;  June  17. 

Construction,  Heating,  etc. 

Ossining,  N.  Y. 

CONSTRI'CTION  work — Mess  Hall  and 
Kill  lien  Building  (No.  4)  ;  Detention 
Iluilding  (No.  6)  :  Outside  Cell  Bulld- 
inc  (No.  7)  :  Clinic  Building  (No.  8)  ; 
and  IMimp  House  and  Reservoir ; 
HEATIN’O  WORK — Mess  Hall  and  Kitchen 
Building  (No.  4)  :  Detention  Building 
(.Vo.  5)  ;  Outside  Cell  Building  (No. 
7);  and  Clinic* Building  (No.  8); 
S.\N'IT.\Ry  WORK — Mess  Hall  and  Kit¬ 
chen  Building  (No.  4)  ;  Detention 

Building  (No.  5)  :  Outside  Cell  Build¬ 
ing  (No.  7)  :  and  Clinic  Building 

(No.  8)  : 

ELECTRIC  WORK — Mess  Hall  and  Kit¬ 
chen  Building  (No.  4)  ;  Detention 

Building  (No.  5)  :  Outside  Cell  Build¬ 
ing  (No.  7):  and  Clinic  Building 

(No.  8)  : 

NEW  BOILERS — Two  new  400  Hp.  Water 
Tube  Boilers. 

.It  .Sing  Sing  Prison.  Ossining.  N.  T..  will 
be  received  by  Hon.  Chas.  F.  Rattigan. 
Superintendent  of  State  Prisons.  Room  618, 
Hall  of  Records  Building,  Centre  and 
Chambers  Streets,  New  York  City,  until 
1:30  o’clock  P.M.,  on  Tuesday.  June  17, 
1919,  when  they  will  be  publicly  opened 
and  read.  Proposals  shall  be  enclosed  in 
an  envelope  furnished  by  the  State  Ar¬ 
chitect,  sealed  and  addressed,  and  shall 
be  accompanied  by  a  certified  check  In  the 
sum  of  five  per  cent.  (5r?  )  of  the  amount 
of  the  proposal.  The  contractors  to  whom 
the  awards  are  made  will  be  required  to 
furnish  surety  company  bond  in  the  sum 
of  fifty  per  cent.  (SO'?-)  of  the  amount  of 
contract  within  thirty  (30)  days  after 
ofllcial  notice  of  award  of  contract  and 
in  accordance  with  the  terms  of  Specifica¬ 
tions  Nos.  3229.  3230.  3231.  3232,  3233, 
3220,  3223,  3226,  32.')2.  3221,  3224.  3227, 
3222,  3225  and  3228.  The  right  Is  re¬ 
served  to  reject  any  or  all  bids.  Draw¬ 
ings  and  specifications  ma.v  be  consulted 
at  the  office  of  the  Warden  of  Sing  Sing 
Prison.  Ossining,  N.  Y. ;  at  Room  618.  Hall 
of  Records.  New  York  (^ty,  and  at  tTse 
Department  of  Architecture,  Capitol.  Al¬ 
bany.  N.  Y.  Drawings  and  specifications 
and  blank  forms  of  proposal  may  be  ob¬ 
tained  at  the  Department  of  Architecture. 
Papltol,  Albany.  N.  Y..  upon  reasonable 
notice  to  and  in  the  discretion  of  the  State 
Architect.  L.  F.  Pilcher,  Capitol.  Albany, 
N.  Y. 

Dated:  May  14.  1919. 

proposals  for  dredging.— United 
States  Engineer  Office,  Room  710,  Army 
Building,  39  l^itehall  Street.  New  York. 
N.  Y. — Sealed  proposals  for  dredging  In 
East  River,  N.  Y..  wi'l  be  received  here 
until  12  m.,  June  16,  1919.  and  then  opened. 
Further  information  on  application. 

PROPOSALS  FOR  CONSTRUCTION. 
ETC. — Office  of  Constructing  (Juartermas- 
^r.  Mexican  Border  Project.  Camp  Travis. 
Texas. — Sealed  proposals  will  be  received 
here  until  10  A.M..  June  2.  1919.  and  then 
openM,  for  constructing  approximately 
nine  hundred  and  ninety  seven  brick,  adobe 
and  frame  buildings  :  water  and  sewer  lines, 
wiring,  etc.,  at  aonroximately  thirty  posts 
and  camps  along  Mexican  Border  in  Texas, 
New  Mexico  and  Arizona.  Complete  In- 
‘7''J*’atlon.  plana,  specifications,  etc.,  fur¬ 
nished  on  receipt  of  certified  check  for 
150. no. 

PROPOSAI^  FOR  BOILERS— Office  of 
”**’>■101  En^neer,  Mississippi  River  Dredg- 
'hp.  District. — Sealed  proposals  for  fur- 
r  delivering  three  (8)  Water- 

tube  Rollers  for  U.  S.  Dredge  Kappa  will 
T  until  two  o'clock  D.ni., 

20  1919,  and  then  opened.  Further 
mfoitnatlon  on  ^plication  to  the  District 
Engineer,  P.  O.  Box  1017,  Memphis,  Tenn. 
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Bids:  June  3. 

Paving 

Emmetsburg,  Iowa. 

The  City  of  Emmetsburg.  Iowa,  will  re¬ 
ceive  bids  at  1  ;30  P..M..  June  3rd.  1919, 
for  approximately  73.000  .square  yards  of 
brick,  sheet  asphalt,  asphaltic  concrete,  or 
bitulithic  pavement,  or  82,000  square  yards 
of  concrete  pavement,  together  with  neces¬ 
sary  curb,  gutter  and  grading.  I'tc.,  and 
i  for  approximately  26.000  lineal  feet  of  10- 
ineh  to  30-ineh  storm  water  sewers,  mate¬ 
rial  to  be  vitrified  tile  pipe  or  concrete. 

All  to  be  paid  for  from  funds  realized 
from  the  sale  of  special  assessment  bonds. 

Certified  checks  for  $25,000.00  required 
on  the  paving  contract,  and  $4000.00  on  the 
sewer  contract. 

The  city  is  desirous  of  securing  respon- 
I  slble  bidders  not  only  from  the  State  of 
I  Iowa,  but  from  outside  of  the  State  of 
:  Iowa. 

The  city  reserves  the  right  to  reject  any 
I  and  all  bids. 

I  General  plan,  specifications  and  bidding 
I  sheet  may  be  secured  from  the  engineers, 
j  Marr,  Green  &  Co.,  17  N.  LaSalle  St.,  Chi- 
I  cago.  III.,  upon  application,  without  charge. 
A  charge  of  $2.00  for  a  set  of  detailed 
plans  of  the  sewers,  and  $1.00  for  a  .set 
of  detailed  plans  of  the  paving  will  be 
made,  which  sum  will  not  be  returned. 

MARR.  GREEN  &  CO.,  Eggineers. 

17  N.  I>aSalle  St.,  Chicago. 
T.  F.  RUTLEDGE.  City  Clerk. 

Bids:  June  4. 

Paving 

Burlington,  N.  J. 

Notice  Is  hereby  given  that  seabMl  bids 
will  be  received  by  the  Board  of  Chosen 
Freeholders  of  Burlington  county,  N.  J.. 
for  the  Improvement  of  Section  No.  2  of 
the  Moorestown-Camden  pike  In  the  town¬ 
ship  of  Chester,  In  the  county  of  Burling¬ 
ton,  with  a  sheet  asphalt  surface  upon  a 
concrete  foundation,  estimated  amount  of 
surface  pavement  required  is  5717  square 
yards,  of  foundation  5717  square  yards, 
and  opened  and  rend  in  public  at  the  court 
house  on  Wednesday,  June  4,  1919,  at  12 
noon. 

Drawings  and  specifications  and  forms  of 
bid,  contract  and  bond  for  the  proposed 
work,  prepared  by  James  Logan.  County 
Engineer,  and  approved  by  the  State  High¬ 
way  Commission,  have  been  filed  In  the 
office  of  the  said  engineer  at  No.  11  Main 
Street.  Mount  Holly,  N.  J.,  and  of  said 
State  Highway  Commission,  Trenton,  N.  J., 
and  may  be  Inspected  by  prospective  bid¬ 
ders  during  business  hours.  Bidders  will 
be  furnished  with  a  copy  of  the  specifica¬ 
tions  and  blue  prints  of  the  drawings  by 
the  engineer  on  proper  notice  and  payment 
of  cost  of  preparation.  Bids  must  be  made 
on  the  standard  proposal  forma  In  the 
manner  designated  therein  and  required  in 
the  specifications,  must  be  enclosed  In 
sealed  envelopes,  bearing  the  name  and 
address  of  the  bidder  and  name  of  road 
on  the  outside,  addressed  to  Harry  Haw¬ 
kins.  Jr.,  Clerk  of  the  Board  of  Chosen 
Freeholders,  and  must  be  accompanied  by 
a  certificate  from  a  surety  company  to 
furnish  bond  and  a  certified  check  for  not 
less  than  $1000,  and  be  delivered  at  the 
place  and  on  the  hour  above  named.  The 
standard  proposal  form  Is  attached  to 
the  specifications,  copies  of  which  will  be 
furnished  on  application  to  the  engineer. 

By  order  of  the  Board  of  Chosen  Free¬ 
holders. 

HARRY  HAWKINS.  JR.,  aerk. 
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Bids:  June  6.  1919. 

Pavement  Construction 

Village  of  ('enterburg,  Ohio. 

Sealed  proposals  will  receivcil  by  N 
Smith,  Village  Clerk,  for  the  con.struc- 
tion  approximately  of 

4600  cu.yds.  Grading 

8300  sq.yils.  Pavement  (permanent  types) 

5500  lin.ft.  Stone  or  concrete  curb 

1500  lin.ft.  Sewers  (8"  and  10") 
in  said  Village  until  12  o'clock  noon  on 
the  6th  day  of  June,  1919,  and  publicly 
opened  and  read  at  the  Council  Chamber 
of  the  Village  of  Centerburg,  Ohio. 

Plans  and  spei-lfleationa  may  be  seen  at 
the  Office  of  the  Village  Clerk,  at  the  Of¬ 
fice  of  the  Engineers  or  may  be  obtained 
from  the  Engineers  upon  payment  of  $2.00. 
no  refund. 

Certified  cheek  $500.00  payable  to  Village 
Clerk. 

Tlie  Council  reserves  the  right  to  reject 
any  or  all  bids. 

N.  C.  SMITH, 
Village  Clerk. 

THE  U  A.  BOUI.,AT.  Engineers. 

1250  Nicholas  Building, 

Toledo,  Ohio. 


Bids:  June  4. 


Sanitary  Work 


Poughkeepsie,  N.  T. 

Sealed  proposals  for  Sanitary  Work — 
Additions  and  Alterations  to  Water  Supply 
System  (Additional  Filter;  Changing  Wa¬ 
ter  Main:  and  Construction  of  Reservoir), 
Hudson  River  State  Hospital.  Poughkeep¬ 
sie.  N.  Y..  will  be  received  by  the  State 
Hospital  Commission  at  the  Capitol.  Al¬ 
bany,  N.  Y..  until  3  o’clock  P.M.  on 
Wednesday.  June  4,  1919,  when  they  will 
I  be  publicly  opened  and  read.  Proposals 
shall  be  enclosed  In  an  envelope  furnished 
by  the  State  Architect,  sealed  and  ad¬ 
dressed.  and  shall  be  accompanied  by  a 
certified  check  In  the  sum  of  five  per  cent. 
(5^)  of  the  amount  of  the  proposal.  The 
contractor  to  whom  the  award  Is  made  will 
be  required  to  furnish  surety  company 
bond  In  the  sum  of  fifty  per  cent.  ( 50  ) 

of  the  amount  of  the  contract  within  thirty 
(30)  days  after  official  notice  of  award  of 
contract  and  In  accordance  with  the  terms 
of  Specifications  Nos.  3243,  3244  and  3245. 
The  right  is  reserved  to  reject  any  or 
all  bids.  Drawings  and  specifications  may 
be  consulted  at  the  Hudson  River  State 
Hospital.  Poughkeepsie.  N.  Y..  at  the  New 
York  Office  of  the  Department  of  Archi¬ 
tecture,  Room  1715  Tribune  Building,  and 
at  the  Department  of  Arohltecture,  Capitol, 
Albany,  N.  Y.  Drawings  and  specifications 
and  blank  forms  of  proposal  may  be  ob¬ 
tained  at  the  Department  of  Architecture, 
Capitol,  Albany,  N.  Y.,  upon  reasonable 
notice  to  and  In  the  discretion  of  the  State 
Architect,  L.  P.  Pilcher,  Capitol,  Albany, 
N.  T. 

E.  S.  ELWOOD, 

Secretary,  State  Hospital  Commission. 

Dated;  May  12.  1919. 


PROPOSAI^  FOR  LEVEE  WORK.— Of¬ 
fice  of  the  Secretary,  Mississippi  River 
Commission.  1111  International  Life  Build¬ 
ing,  St.  Louis,  Mo. — Sealed  proposals  will 
be  received  here  until  11  a.m.,  June  19. 
1919,  for  constructing  about  200,000  cubic 
yards  of  earthwork  by  the  hydraujlc  meth¬ 
od  In  the  Muscatine-Loulsa  Tsiahd  Levee 
District,  Iowa.  Further  information  oA  ap¬ 
plication. 
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Bida:  June  17. 

Highway  Work 

PENNSYLVANIA  STATE  HIGHWAY 
DEPARTMENT, 

Harrisburg,  Pa. 

Sealed  proposals  will  be  received  at  the 
State  Capitol  until  10  A..M..  June  17,  1919, 
when  bids  will  be  publicly  opened  and 
scheduled  and  contracts  awarded  as  soon 
thereafter  as  possible  for  the  reconstruc¬ 
tion  of  the  following  pavements;  890  lin.ft. 
of  Reinforced  Concrete,  also  23,075  ft.  of 
Resurfacing  with  Bituminous  Surface 
Course.  In  Blair  County  ;  6640  ft.  of  Plain 
Concrete  In  Bradford  County  ;  32,185  ft.  of 
Reinforced  Concrete  and  Hillside  Vitrified 
Brick  In  Cambria  County:  27.940  ft.  of 
either  Bituminous  Surface  Course  on  a 
Concrete  Foundation  or  Reinforced  Con¬ 
crete  in  Centre  County ;  2932  ft.  of  either 
Bituminous  Surface  Course  on  a  Concrete 
Foundation  or  Reinforced  Concrete  in  Ches¬ 
ter  County  ;  9067  ft.  of  Reinforced  Concrete 
In  Crawford  County;  24,275  ft.  of  Rein¬ 
forced  Concrete  and  Hillside  Vitrified 
brick  in  Cumberland  County;  4854  ft.  of  j 
Bituminous  Surface  Course  on  a  Concrete  | 
Foundation  and  Vitrified  Brick,  also  20.200  I 
ft.  of  Reinforced  Concrete,  also  9154  ft.  of  ' 
Reinforced  Concrete  and  Hillside  Vitrified 
Brick,  and  27,409  ft.  of  either  Bituminous 
Surface  Course  on  a  Concrete  Foundation 
and  Hillside  Vitrified  Brick,  or  Reinforced 
Concrete  and  Hillside  Vitrified  Brick  in 
Erie  County:  37,684  ft.  of  either  Bituminous 
Surface  Course  on  a  Concrete  Foundation 
or  Reinforc<>d  Concrete  In  I.Jincaster  Coun¬ 
ty  ;  39.319  ft.  of  Reinforced  Concrete  in 
l.ycoming  County;  3678  ft.  of  either  bitu¬ 
minous  Surface  Course  on  a  Concrete 
Foundation  or  Reinforced  Concrete  in  Mer-  i 
cer  County ;  26,400  ft.  of  either  Bituminous 
Surface  Course  on  a  Concrete  Foundation 
or  Reinforced  Concrete  in  Potter  County ; 
6544  ft.  of  Reinforced  Concrete  In  Warren 
County  and  40,712  ft.  of  either  Bituminous 
.Surface  Course  on  a  Concrete  Foundation 
and  Hillside  Vitrified  Brick  or  Reinforced 
Concrete  and  Hillside  Vitrified  Brick  In 
York  County.  Bidding  Blanks  and  Specifi¬ 
cations  may  be  obtained  free,  and  plans 
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Bids:  June  5. 

Bridge  Construction 

STATE  OP  CONNECTICUT 
HIGHWAY  DEPARTMENT 

Hartford,  Conn. 

Contractors  experienced  in  constructing 
difficult  foundation  work  and  large  con¬ 
crete  bridges  are  Invited  to  present  pro¬ 
posals  for  the  construction  of  the  ap¬ 
proaches.  substructure  and  reinforced  con¬ 
crete  superstructure  of  a  bridge  to  be  built 
across  the  Housatonic  River  between  the 
towns  of  Milford  and  Stratford. 

The  main  structure  will  be  a  reinforced 
concrete  design  consisting  of  five  ribbed 
arches  of  100  foot  clear  span  and  sixty 
( 60 )  feet  in  width ;  two  girder  approach 
spans  about  fifty-two  (52)  feet  In  length: 
and  suitable  approach  embankments.  The 
entire  Improvement  is  to  be  covered  with 
a  permanent  pavement  totaling  approxi¬ 
mately  2800  feet  In  length. 

Bids  will  be  received  by  the  State  High¬ 
way  Commissioner  in  his  office  at  the  State 
Capitol  at  Hartford,  Connecticut,  until  2 
P.M.  of  the  5th  day  of  June,  1919,  at 
which  time  they  will  be  publicly  opened 
and  read. 

A  surety  company  bond  or  a  certified 
check  for  one-third  (\)  of  the  contractor’s 
estimated  cost  of  the  bridge  must  be  pre¬ 
sented  with  the  bid :  the  check  or  bond 
to  be  returned  after  the  award  and  sign¬ 
ing  of  the  contract  by  the  lowest  re¬ 
sponsible  bidder. 

(■'pon  the  execution  of  the  contract,  a 
surety  company  bond  must  be  filed  for  the 
full  amount  of  the  contract. 

All  bids  must  be  made  on  and  In  con¬ 
formity  with  the  form  of  proposal  which 
with  the  contract,  specifications  and  bond 
may  be  obtained  and  plans  examined  at 
the  following  places: 

Office  of  the  State  Highway  Commission¬ 
er.  Hartford.  Conn. 

Office  of  Division  Engineer.  Chamber  of 
Commerce  Bldg.,  New  Haven,  Conn. 

Complete  plans  and  specifications  will 
be  furnished  to  bidders  upon  payment  of 
ten  ($10)  dollars.  This  amount  will  be 
refunded  upon  the  return  of  the  same  in 
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Bids:  June  5.  ~ 

Reservoir  Construction.  Pump, 
ing  Units,  Chlorin^ttor 

Bellovvie,  Ohio. 

Sealed  proposals  will  be  re<.  i  ,,-,i  m 
office  of  the  Director  of  Puhli.  Servioe 
Bellevue.  Ohio,  until  12  o’clo.  k  nixm  of 
the  5th  day  of  June.  1919.  and  th.  n  pub. 
licly  opened  and  read  for : 

(a)  The  construction  of  an  impnundinB 
reservoir  requiring  about  lOO.nno  (  u  j,] 
earth  excavation  and  embankm*  nt.s.  a  low 
service  pumping  station  20  ft.  x  26  ft.  in 
plan,  an  18  in.  vitrlfiMl  tile  pipe  line  bo- 
tween  1500  ft.  and  3000  ft.  in  length  and 
incidental  work. 

(b)  The  furnishing  and  erecting  of  two 
gas  engine  driven  centrifugal  pumping  units 
each  having  a  capacity  of  5000  gallons  per 
minute. 

(c)  The  furnishing  and  delivering  of  a 
chlorlnator  for  disinfecting  of  the  munlc. 
Ipal  water  supply. 

Copies  of  the  plans,  proposal  forms, 
specifications  and  forms  of  bonds  ran  be 
seen  at  the  office  of  the  Director  of  rublic 
Service,  or  can  be  obtained  from  tliat  office 
or  from  the  office  of  Wm.  G.  Hark.  Con¬ 
sulting  Engineer,  1047  flpitxer  Bldg.,  Tole. 
do.  Ohio,  upon  deposit  of  ten  dollars  for 
each  set.  which  will  be  refunded  provided 
they  are  returned  In  good  order  on  or  be¬ 
fore  June  15.  1919. 

Each  proposal  or  bid  shall  he  accompa¬ 
nied  by  a  bond  executed  by  the  bidder  and 
a  surety  company  satisfactory  to  the  Di¬ 
rector  of  Public  Service,  in  the  sum  of  10^ 
of  the  amount  of  proposal  or  hid :  or  in 
lieu  of  such  bond  the  bidder  may  deposit 
with  the  Director  of  Public  Service  a  certi¬ 
fied  check  on  a  solvent  bank  in  the  City 
of  Bellevue,  Ohio,  payable  to  the  order 
of  the  Director  of  Public  Service  equal  in 
amount  to  such  bond. 

The  Director  of  Public  Service  reserves 
the  right  to  reject  any  and  all  bids,  waive 
any  Informalities  in  any  bid.  or  to  aeeept 
any  bid  which  he  may  deem  advantageous 
to  the  City  of  Bellevue. 

By  direction  of 

O.  r.  T.ITZKEY. 

Director  of  Public  .^Service. 


upon  payment  of  $2.50  per  set.  upon  ap¬ 
plication  to  State  Highway  Department, 
Harrisburg.  Pa.  No  refund  for  plans  re¬ 
turned.  They  can  also  be  seen  at  office 
of  State  Highway  Department.  Harrisburg, 
1001  Chestnut  St..  Philadelphia,  and  904 
Hartje  Building.  Pittsburgh.  Pa. 

I.EWTS  S.  SADT.ER. 

State  Highway  Commissioner. 


Bids:  June  10. 

Pumping  Plant 

MTtSCATINE  IXIUISA  DRAINAGE 
DISTRICT  NO.  18 

Wapello.  la. 

Sealed  bids  will  be  received  until  one 
o'clock  P.M.,  June  10,  1919.  by  the  Mus- 
catine-Louisa  Drainage  District  No.  13. 
at  the  office  of  the  County  Auditor  of 
Louisa  County,  Wapello.  Iowa,  for  a  steam 
driven  pumping  plant  containing  one  36  in. 
and  one  24  in.  double  suction  centrifugal 
pump.  Bids  will  also  be  received  for  a 
building  to  house  this  plant 

For  further  information  address  the 
Engineers.  Elliott  A  Harman  Engineering 
Co..  Peoria,  Illinois. 


good  condition. 

The  Highyvay  Commissioner  reserves  the 
right  to  reject  any  or  all  bids  or  to  ac¬ 
cept  any  bid  which  in  his  judgment  Is  for 
the  best  interest  of  the  State  of  Con¬ 
necticut.  and  other  interested  parties. 

CHARLES  J.  BENNETT. 

.State  Highway  Commissioner. 

Doted  at  Hartford.  Conn., 

May  5,  1919. 


Catt'Iron  Pipe 

THE  CORPORATION  OP  WATERFORD. 
IRELAND 

Tenders  are  hereby  invited  by  the  Cor¬ 
poration  of  the  City  of  Waterford.  Ire¬ 
land.  from  American  manufacturers  for  the 
supply  of  13.000  lin.yd.  of  15  in.  diameter 
cast  iron  water  pipes,  to  stand  a  vertical 
pressure  of  a  column  of  water  of  300  ft. 
The  pipes  to  be  delivered  at  the  Quays, 
Waterford.  Waterford  is  a  free  port. 

Envelopes  containing  quotations  to  be 
endorsed  "Water  Pipes”  and  addressed  to 
Thomas  F.  J.  Higgins.  Esq.,  Town  Oerk. 
Town  Han.  The  Man,  Waterford.  Ireland, 
j  Dated  this  2nd  day  of  May,  1919. 


Bids:  June  3. 

Creek  Widening 

New  Castle,  Pa. 

Sealed  proposals  will  be  received  at  the 
office  of  the  City  Clerk,  City  Building.  New 
Castle.  Pa.,  up  until  10  o’clock.  Tuesday 
morning,  June  3.  1919,  providing  for  the 
change,  alteration  and  relocation  of  the 
course  and  channel  of  the  Neshannock 
Oeek  within  the  City  of  New  Castle  and 
the  widening  of  the  said  channel  for  said 
purpose,  the  reestablishment  of  the  line  on 
the  west  or  right  bank  of  said  creek,  for 
the  purpose  aforesaid,  between  the  Rosena 
Furnace  Dam  on  said  creek  and  a  point 
on  the  bridge  over  said  creek  at  South 
Jefferson  Street  and  opposite  the  south 
line  of  said  street  and  the  erection  of  a 
cement  wall  along  the  right  bank  of  said 
creek.  Work  to  be  done  in  accordance  with 
plans  and  specifications  approved  by  Coun¬ 
cil  on  file  in  the  office  of  the  City  Engineer 
Each  proposal  to  be  accompanied  by  » 
certified  check  for  $1000.  made  payable  M 
the  City  Clerk  and  marked,  "Neshannock 
Creek  Widening." 

Right  reserved  to  reject  any  or  all  bids. 

C.  ED.  BROWN,  City  Hcrk. 


May  22,  1919 

News-Record 
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Bids;  June  3. 


Paving 


Columbia,  S.  C. 

Senlcd  bids  will  be  received  until  10  A.M.. 
Tuesday,  June  3,  1919,  by  the  City  of 
i'olumbia,  S.  C.,  for  the  piivintf  of  Assembly 
Street  from  Gervais  to  Taylor  Street,  con- 
sistii  K  of  approximately  17,000  sq.yd.  of 
street  paving  and  5000  lln.ft.  of  curb. 

r’roposals  will  be  considered  for  paving 
with  sheet  asphalt,  bltuUthlC,  vitrified 
brick  and  cement  concrete,  but  the  kind 
„f  paving  will  be  selected  by  City  Council 
after  proposals  are  submitted.  Each  bid 
must  be  accompanied  by  a  certified  check, 
.Irawn  to  the  order  of  the  City  Treasurer 
„f  Columbia,  S.  O.,  or  New  York  draft, 
to  the  amount  of  $500,  which  will  be  sub¬ 
ject  to  forfeiture  in  case  of  failure  on  the 
part  of  the  contractor  to  enter  into  a  writ¬ 
ten  contract  and  furnish  a  bond  with  ap- 
liroved  sureties  In  the  sum  of  one-half  the 
amount  of  the  contract  within  ten  days 
after  being  called  upon  to  do  so.  Specifica¬ 
tions  and  all  available  Information  will  bo 
furni.shed  upon  application  to  the  City  En¬ 
gineer.  The  right  to  reject  any  or  all 
old.s  is  reserved  by  the  City  of  Columbia. 

T.  KEITH  T,EC!.4RE, 

City  Engineer. 

\r.  M.  RICE,  Councilman, 

Superintendent  of  Engineering 
and  Streeta 


Rids:  June  9. 

Sewage  Treatment  Works 

Pontiac,  Michigan. 

Sealed  proposals  will  be  received  at  the 
>fflce  of  the  City  Clerk,  City  Hall,  until 
1 :30  P.M..  June  9,  1919,  for  the  construc¬ 
tion  of  the  Sewage  Treatment  Works. 

The  work  contemplated  comprises  the 
lonstructlon  of  an  outfall  sewer,  grit  cham¬ 
ber,  two-story  settling  tanks,  trickling  fil¬ 
ters,  secondary  tanks,  sludge  bed,  conduits. 
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Rids:  June  16. 

Reinforced  Concrete  Bridge 

Valdosta,  Georgia. 

Sealed  proposals  will  be  received  by  the 
Board  of  Commissioners  of  Lowndes  Coun¬ 
ty,  Gt'orgla,  at  the  Court  House,  Valdosta, 
Georgia,  until  10  AM.,  June  II,  1919.  for 
furnishing  all  material,  labor  and  equip¬ 
ment  ne<  es.sary  for  the  erection  of  a  bridge 
over  the  WIthlacoochee  River,  about  5  miles 
from  Valdosta. 

The  following  is  a  list  of  the  quantities  of 
the  work  to  be  done : 

40  cu.yd.  dry  excavation. 

155  cu.yd.  wet  excavation. 

1340  lln.ft.  wood  piles  under  foundation 
piers. 

880  lln.ft.  creosoted  piles  under  founda¬ 
tion  piers. 

3730  lln.ft.  14  X  14  in.  reinforced  con¬ 
crete  piles. 

813  lln.ft.  10  X  10  in.  reinforce<l  con¬ 
crete  piles. 

904.37  cu.yd.  Class  '‘.4"  concrete. 

463.15  cu.yd.  Class  “H”  concrete. 

94,530  lb.  reinforcing  steel. 

3363  sq.ft,  hog  wire. 

6  cast-iron  rockers. 

13  steel  rocker  plates. 

18  3  X  3  In.  metal  drains. 

120  2  in.  tubes,  sheet  metal. 

Plans  and  specifications  are  on  file  at  the 
office  of  the  Board  of  Comlmssioners  at 
Valdosta,  Georgia,  the  State  Highway  En¬ 
gineer  and  the  J.  B.  McCrary  Company, 
the  Project  Engineers  at  Atlanta,  Georgia. 
Copies  may  be  obtained  from  the  J.  B. 
McCrary  Company,  Atlanta,  upon  receipt 
of  $2.50  to  cover  the  actual  cost  of  re¬ 
production  which  will  be  refunded  if  bona 
fide  bid  is  made. 

Proposals  must  be  submitted  on  regular 
forms  which  will  be  supplied  by  the  P*oJect 
Engineers  and  must  be  accompanied  by  a 
'•crtlfled  check  for  5  per  cent  of  the  amount 
bid. 

Payments  will  be  made  monthly  on  basis 
of  85  per  cent,  of  work  done  and  materials 
embodied  in  construction,  balance  when  the 
work  Is  completed  and  accepted. 

The  right  Is  reserved  to  reject  any  and 


OFFICIAL  PROPOSALS 


A  certlfit'd  ch<“ck  of  the  bidder  on  a 
clearing-house  bank,  made  payable  to  the 
Mayor  and  City  Council  of  Baltimore,  for 
tile  sum  of  five  hundred  dollars  ($500). 
will  be  required  with  each  bid. 

The  succe.ssful  bidder  will  b«-  requirisl 
to  give  bond  to  comply  with  tlie  Oty 
i'lmrter  re»p»‘ctlng  contracts. 

While  bids  are  aske<l  for  on  three  Items 
the  contract  will  be  let  as  a  whole. 

The  Board  of  .4warda  reserves  the  right 
to  reject  any  or  all  bids  and  to  waive  te<-h- 
nlcal  defects  if  in  Its  Judgment  it  is  to  the 
best  interest  of  the  City  to  do  so. 
.4pprov«-d:  WALTER  E.  T.EE. 

J.  BARRY  MAHOOU  Water  Engineer. 

.4ctlng  TTes.  Board  of  Awards. 


Bids:  June  10. 

Highway  Construction 

Schoharie  Co.,  N.  Y. 

Sealed  bids  will  be  received  by  the  Board 
of  Water  Supply,  at  Its  offices,  twenty- 
.second  floor.  Municipal  Building,  Park 
Row,  Centre  and  Chambers  Streets,  New 
York  City,  until  11  A.M.,  on  Tuesday,  June 
10,  1919,  for  Contract  203,  for  the  con¬ 
struction  of  about  7$  miles  of  highways, 
including  clearing,  grading,  draining,  build¬ 
ing  of  culverts  and  guard-rails,  around  the 
Schoharie  res«‘rvoir.  In  the  Towns  of  Gllboa 
and  Conesvllle,  Schoharie  county,  Pratts- 
vllle.  Greene  county,  and  Roxbury.  Dela¬ 
ware  county.  New  York. 

At  the  above  place  and  time  tjie  bids 
will  be  publicly  opened  and  read.  Pamph¬ 
lets  containing  Information  for  bidders  and 
contract  drawings  can  be  obtained  at  the 
above  address,  at  the  office  of  the  secretary, 
by  depositing  the  sum  of  ten  dollars  ($10) 
in  cash  or  Its  equivalent  for  each  pamph¬ 
let  For  further  particulars  apply  to  the 
office  of  the  Chief  Engineer,  at  the  above 
address. 

JOHN  F.  GALVIN,  President. 

CHARLES  N.  CHADWICK. 

L.  J.  O’REILLY, 

Comlmssioners,  Board  of  Water  Supply. 
BENJ.  F.  BINBIGLER,  Secretary. 


bridge,  and  appurtenances.  The  following 
nuuntitles  give  a  general  idea  of  the  amount 
and  character  of  the  work  to  be  done: 

Outfall  .sewer .  2,052  lln.ft. 

Excavation  . 34,710  cu.yd. 

Reinforced  concrete  ....  4.078  cu.yd. 

Filter  stone  .  .i .  15.700  cu.yd. 

C.  I.  piping  .  35  tons 

Plans  and  Specifications  are  on  file  at  the 
office  of  the  City  Clerk,  City  Hall,  and 
copies  may  be  obtained  at  the  office  of 
(■’larence  W.  Hubbel,  Consulting  Engineer, 
3348  Penobscot  Bldg.,  Detroit,  Michigan. 
A  deposit  of  fifteen  dollars  ($15)  will  be 
required  for  each  set  of  plans  and  speci- 
flcatlona  If  a  bid  is  submitted  this  de- 
fwsit  will  be  refunded  upon  the  return  of 
■<ald  plans  and  specifications  In  good  order. 

.Ml  bids  must  be  accompanied  by  a  cer¬ 
tified  check  on  a  solvent  bank  for  fifteen 
thousand  dollars  ($15,000). 

Spl)arate  proposals  will  be  entertained 
on  the  Outfall  Sewer.  A  certified  check 
for  one  thousand  dollars  ($1000)  will  be 
required  where  proposals  are  made  on  out¬ 
fall  sewer  only. 

No  proposal  will  be  entertained  unless 
made  on  blanks  furnished  by  the  consult¬ 
ing  engineer,  and  delivered  to  the  City 
Clerk  on  or  before  1  ;80  P.M.,  June  9,  1919.1 

Tl)p  city  reserves  the  right  to  reject  any 
nr  all  bids.  ’ 

Pv  order  of  the  City  Commission. 

C  W.  HAM. 
nty  Clerk. 


all  bids  and  waive  all  formalities. 

BOARD  OP  COMMISSIONERS  OF  ROADS 
AND  REVENtTES,  LOWNDES 
COUNTY,  GEORGIA. 

(By)  B.  G.  LASTTNGER, 
Clerk  of  Commlasloners. 
THE  J.  B.  McCRARY  COMPANY, 
Engineers. 

Valdosta,  Georgia. 

Bids:  June  11. 

Furnishinsr  and  Erecting  One 
Twenty-five  and  One  Fifteen 
Kilowatt  Turbo-Generator  Set 
and  Switchboard  for  Mount 
Royal  Pumping  Station,  Balti¬ 
more,  Md. 

Seated  proposals  In  duplicate,  endorsed 
bids  for  furnishing  and  erecting  one 
twenty-five  and  one  fifteen  kilowatt  turbo¬ 
generator  sets  and  switchboard  for  Mt. 
Royal  Pumping  Station,  will  be  received 
at  the  office  of  the  City  Register,  City  Hall, 
Baltimore,  Md.,  until  12  o’clock  noon,  June 
11,  1919. 

Specifications  can  be  obtained  at  the 
office  of  the  Water  Engineer,  Cjty  Hall, 
Baltimore,  Md.,  on  and  after  May  23.  1919. 
A  charge  of  five  dollars  ($5)  will  be  made 
for  each  set  of  specifications;  this  amount 
will  be  refunded  upon  the  i-etum  of  these 
specifications  In  good  condition  before  June 
30,  1919.  Specifications  used  In  making  a 
bid  will  be  considered  as  returned. 


Bids:  May  29. 

Sanitary  Sewer 

Frederick,  Oklahoma. 
Sealed  bids  addressed  to  the  "Honorable 
Mayor  and  Council"  of  the  City  of  Fred¬ 
erick.  Oklahoma,  and  endorsed  "Sewer  Bid” 
will  be  received  at  the  office  of  the  Glty 
Clerk  until  4  P.M..  May  29,  1919,  at  which 
time  they  will  be  publicly  opened  and  read. 

'The  work  consists  of  furnishing  labor 
and  material  for  the  construction  and  ex¬ 
tension  of  a  sanitary  sewer  system. 

Approximate  quantities  as  follows; 
Trench  excavation  5  ft.  to  17  ft.  deep, 

eu.yd .  26.775 

6"  vitrified  pipe,  lln.ft .  965 

8’’  vitrified  pipe,  lln.ft .  34,795 

12”  vitrified  pipe,  lln.ft.... . .  1,780 

15-  vitrified  pipe,  lln.ft .  7,770 


Specials  .  1,082 

Manholes .  86 


Alternate  bids  will  be  received  for  Ce¬ 
ment  Sewer  Pipe  In  place  of  vitrified  pipe. 

Each  proposal  must  be  accompanied  by 
a  certified  check  on  a  Frederick  bank  for 
5%  of  amount  bid. 

Plans  and  specifications  are  on  file  at  the 
office  of  the  City  Clerk,  and  copies  of  same 
may  be  obtained  from  the  engineer  uopn 
payment  of  $15  therefor 

The  City  reserves  the  right  to  reject  all 
bids,  or  accept  any  that  may  seem  be^tt 
for  the  City. 

D.  W.  WOMAfTK,  City  Clertt. 
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nidR;  June  3. 

Paving  and  Sewering 

Butler,  Pa. 

Sealed  proposals  directed  to  the  City 
Clerk  of  Butler,  Pa.,  will  be  receiv*Kl  at  the 
City  Hall  until  3  P.M..  Tuesday,  June  3. 
1919,  for  the  paving  and  st-werlng  of  the 
following  streets : 

Oak  Street,  south  property  line  of  Polk 
to  Charles  Str»!et,  approximately  1152 
sq.yd. 

Summit  Street.  Pulton  to  Polk,  approxi¬ 
mately  1365  sq.yd. 

Jefferson  Street.  Main  to  east  side  of 
Monroe,  approxlmat(‘ly  6915  sq.yd. 

Wayne  Street,  Main  to  Viaduct,  approx¬ 
imately  1917  sq.yd. 

Center  Avenue,  bridge  to  west  curb  line 
of  lxK>kout  Avenue,  approximately  4175 
sq.yd. 

Jefferson  Street,  sewer  approximately 
1840  lin.ft.  of  main  sewer  and  1150  lin.ft. 
of  laterals. 

Wayne  Street,  sewer,  approximately  550 
lin.ft.  of  main  sewer  and  324  lin.ft.  of 
laterals. 

Speclfloatlons,  propo.sal  blanks  and  de- 
tallfsl  information  can  be  obtained  by  ap¬ 
plying  to  the  City  Engineer. 

A  deposit  of  five  ($5)  dollars  Is  required 
for  each  complete  8»‘t  of  plans  and  sp«'ci- 
flcations  sent  out.  which  will  be  refundtnl 
upon  the  return  of  the  plans  in  good  con¬ 
dition. 

A  certified  check  in  the  sum  of  ten 
(10^  )  per  cent,  of  the  gross  bid  must  ac¬ 
company  the  proiMJsal. 

The  City  reserves  the  right  to  reject  any 
and  all  bids. 

H.  O.  CARSON. 

City  Engineer. 


Bids:  June  5 

Concrete  Bridges 

BUREAU  OF  HIGHWAYS,  PHILADEL¬ 
PHIA.  PA. 

Sealed  bids  will  be  received  by  the  Di¬ 
rector  of  the  Department  of  Public  Works 
up  to  noon  Thursday,  June  5th,  1919,  and 
then  publically  read,  for  one  concrete  arch 
bridge.  86  foot  span  and  78  feet  wide  and 
one  flat  slab  construction  bridge,  24  Is 
incased  in  concrete,  32  feet  clear  span  and 
82  feet  wide. 

Plans,  sp<>cification8  and  proposal  sheets 
may  be  seen  at  Room  232  City  Hall ;  a  de¬ 
posit  of  Twenty  IJollars  will  be  required 
of  those  taking  out  plans  to  be  refunded 
upon  return. 

The  attention  of  bidders  is  called  to  the 
special  requirements  contained  in  the  pro¬ 
posal  sheet. 

GEORGE  E.  DATESMAN, 

Director.  Department  of  Public  Works. 
Bids:  June  9. 

Water  Main  and  Sewer 
Construction 

WASHINGTON  SUBURBAN  SANITARY 
DISTRICT 
CONTRACT  NO.  1 

Washington,  D.  C. 

Sealed  proposals  will  be  received  at  the 
office  of  the  Washington  Suburban  Sanitary 
Commission.  611  F  Street.  N.  W.,  Wash¬ 
ington,  D.  C.,  until  Monday,  June  9.  1919, 
at  3  P.M.,  and  then  and  there  opened,  for 
water  main  and  sewer  construction  in  the 
Hyattsville,  Maryland  Water  and  Sewer 
District,  approximately  as  follows : 

6500  lin.ft.  6  In.  and  8  In.  cast-iron  water 
mains. 

7200  lin.ft.  6  In.,  8  in.  and  10  In.  vitrified 
pipe  sewers. 

16  fire  hydrants. 

22  manholes. 

Water  service  and  sewer  house  connec¬ 
tions. 

Bids  must  be  accompanied  by  certified 
check  in  sum  equal  to  5%  of  the  amount 
of  the  bid. 

On  and  after  May  26.  plans  and  speclfl- 
c.atlons  m.ay  be  seen  at  the  Washington 
office  of  the  Commission,  and  may  be  ob¬ 
tained  at  the  office  of  the  Chief  Engineer 
of  the  Commission,  Hyattsville,  Maryland, 
for  the  sum  of  two  dollars,  which  will  not 
be  refunded. 

WASHINGTON  SUBURBAN  SANITARY 
COMMISSION 

fByJ  W1I,L1AM  T.  S.  CITRTIS. 

Chairman. 


POSITIONS  VACANT 


A  CAPABLE  man  wanted  as  chief  of  de¬ 
partment  of  hydro-electric  and  steam 
power  plants,  in  an  organization  of 
municipal  and  industrial  enginers  and 
architects.  Fixei  salary  and  liberal  share 
in  profits.  Main  office  and  field  of  opera¬ 
tions  In  the  South.  Address,  giving  full 
particulars  of  training,  experience,  etc. 
P-466.  Eng.  News-Record,  Philadelphia. 


A  CAPABLE  man  wanted  as  chief  of  de¬ 
partment  of  general  architecture,  in  an 
organization  of  municipal  and  industrial 
engineers  and  architects.  Fixed  salary 
and  liberal  share  in  profits.  Main  office 
and  field  of  operations  in  the  South.  Ad¬ 
dress,  giving  full  particulars  of  training, 
experience,  etc.,  P-467.  Eng.  News-Rec¬ 
ord,  Philadelphia. 


ARCHITECTURAL  and  structural  design¬ 
ers  wanted  by  manufacturing  concern 
in  Middle  West.  Architectural  applicants 
must  be  experienced  and  good  draftsmen. 
Structural  applicants  must  have  thorough 
experience  with  steel,  also  knowledge  of 
reinforced  concrete ;  only  men  capable  of 
earning  $225.00  per  month  need  apply; 
positions  permanent  if  you  prove  satis¬ 
factory.  P-424,  Eng.  News-Record, 
Chicago. 


AN  industrial  firm  in  western  Ma.ssachu- 
setts  wants  competent  structural  steel 
draftsmen  ;  men  familiar  with  mill  build¬ 
ing  design  preferred.  State  age.  nation¬ 
ality,  education,  experience,  and  salary 
expected.  P-625,  Eng.  News-Record. 


Bids:  June  6. 


Pavement 

Rockford.  Ill. 

Sealed  proposals  wMll  be  received  until 
two  o’clock  P.M.  June  6,  1919  .at  the  office 
of  the  President  of  the  Board  of  Local 
Improvements  of  the  City  of  Rockford.  Il¬ 
linois.  for  the  construction  of  a  brick  pave¬ 
ment  on  portions  of  Elm  Street  and  South 
Elm  Street.  E.stimated  quantities  as  fol¬ 
lows  : 

4000  cu.yds.  excavation.  11.300  sq.yds. 
brick  pavement.  175  ft.  curb.  5960  ft.  curb 
and  gutter,  2  catchbasins  and  16  curb  in¬ 
takes. 

Plans  and  specifications  will  be  furnished 
u|>on  application  to  the  Public  Engineer  of 
the  City  of  Rockford. 

ROBERT  RKW, 

President  of  the  Board  of  Ix>cal 

Improvements. 


A  YOI^NG  man  for  highway 
having  experience  preferred 
a  fair  draftsman.  At  once. 
News-Record,  Chicago. 


work  :  one 
;  should  be 
P-508,  Eng. 


WANTED  AT  ONCE 


Mechanical  or 
Chemical  Engineer 
and  Chief  Draftsman 


wanted  by  important  concern  mak¬ 
ing  raw  celluloid  film  and  photo¬ 
graphic  emulsiunsi.  Position  with 
b;g  future  insured  to  right  men, 
having  a  thorough,  practical  knowl¬ 
edge  along  the»  lines  and  the  ma¬ 
chinery  used.  Knowledge  of  for¬ 
eign  languages  preferred,  but  not 
necessary.  Applications  will  be 
held  confidential.  Address  full 
particulars  as  to  age,  experience, 
salary,  to 


It,  S.  ENGINEER  GFFICE.  lAtuisville, 
Ky.  Scaled  proimsals  will  be  received  here 
until  12  noon  (central  time)  ,June  19,  1919. 
anil  then  opened  for  constructing  I.x>ck  and 
•Abutment  for  Dam  No.  45.  Ohio  River,  at 
Addison.  Ky.  Further  information  on  ap¬ 
plication. 


SPEED 


Contractors — your  busy  season  is  here! 
Your  contract  bonds  are  important — and  speed 
in  getting  them  is  just  as  vital. 

Swart  Engineering  Service 

is  as  different — as  it  is  quick.  Is  as  quick — 
as  it  is  dependable. 

Lei’s  Get  Together 

HARMON  V.  SWART 

19  Liberty  Street,  New  York  - 


P496 — Engineering  News-Record 
lOtL  Ave.  and  36th  St.,  New  York  City 
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Bids:  June  3. 

Barge  Canal  Terminals 

STATE  OP  NEW  YORK 
OFFICE  OF  SUPERINTENDENT  OP 
PUBLIC  WORKS 

Albany,  May  1st,  1919. 
Sealed  proposals  will  be  received  at  the 
sndersiKned  at  his  office  in  the  Capitol  at 
Albany,  N.  T.,  until  twelve  o’clock  noon  on 
Tuesday,  June  3rd,  1919,  at  which  place 
and  hour  they  will  be  publicly  opened  and 
read,  for  the  construction  of  Barge  canal 
terminals  pursuant  to  the  provisions  of 
Chapter  746  of  the  Laws  of  1911,  and  of 
the  acts  amendatory  thereof,  as  follows : 

TERMINAL  CONTRACT  NO.  52-P 
For  paving  Pier  6,  East  river,  borough  of 
Manhattan,  New  York  City. 

Contract  plans,  sheets  1  and  2. 

— 2— 

TERMINAL  CONTRACT  NO.  113 
For  furnishing,  testing  and  delivering 
electric  capstans  and  trolley  hoists  at  vari¬ 
ous  Barge  canal  terminals. 

—3— 

TERMINAL  CONTRACT  NO.  117 
For  furnishing,  testing  and  delivering 
battery-charging  motor-generator  sets,  with 
switchboard  panels  for  Barge  canal  termi¬ 
nals  in  New  York  City. 

Plans  may  be  seen  and  detached  specifi¬ 
cations,  engineer’s  estimate  of  quantities, 
proposal  blanks,  forms  of  contract  and 
bonds  required  and  other  information  for 
proposers  may  be  had  at  the  office  of  tlie 
Superintendent  of  Public  Works  at  Albany, 

N.  Y.,  at  the  office  of  the  Assistant  Super¬ 
intendent  of  Public  Works  for  the  Middle 
Dlvi.sion  at  Syracuse,  N.  Y.,  at  the  office  of  | 
the  Assistant  Superintendent  of  Public 
Works  for  the  Western  Division  at  Roches¬ 
ter,  N.  Y.,  and  at  the  canal  office,  Spauld¬ 
ing’s  Exchange,  Buffalo,  N.  Y. 

Copies  of  detailed  plans  or  drawings  may 
be  obtained  from  the  State  Engineer  and 
Surveyor  at  Albany.  N.  Y.,  upon  payment 
to  him  of  the  cost  of  producing  them. 

Monthly  estimates  will  be  paid  of  ninety 
per  centum  (90  per  cent.)  of  the  work  done 
at  the  contract  price.  Every  proposal  for 
said  work  must  be  accompanied  by  a  money 
deposit  in  the  form  of  a  draft  or  certified 
check  upon  some  good  banking  institution 
In  the  city  of  Albany  or  New  York,  Issued 
by  a  national  or  state  bank  or  trust  com¬ 
pany  in  good  credit  within  the  state  and 
payable  at  sight  to  the  Superintendent  of 
Public  Works  for  five  per  centum  (B  per 
cent.)  of  the  amount  of  the  proposal. 

The  person  whose  proposal  shall  be  ac¬ 
cepted  will  be  required  to  execute  a  con¬ 
tract  and  furnish  bonds  within  ten  days 
from  the  date  of  notice  of  award  delivered 
to  him  or  them  In  person  or  mailed  to  the 
addre.ss  given  in  the  proposal. 

Upon  execution  of  the  contract  and  ap¬ 
proval  of  bonds,  the  certified  check  or  draft 
will  be  returned  to  the  proposer  unless  the 
same  shall  have  been  presented  for  collec¬ 
tion  prior  to  such  time.  In  which  case  the 
amount  of  the  deposit  will  be  refunded  by 
the  Superintendent  of  Public  Works. 

The  deposits  of  bidders  other  than  the 
one  to  whom  the  award  of  contract  shall 
be  made  will  be  returned  in.-medlately  after 
the  award  has  been  made. 


Price,  $3.60  an  inch — Copy  can  b« 
received  until  Wednesday,  10  a.m., 
for  issue  out  the  next  morning. 

The  publication  of  an  ad* 
vertisement  on  this  page 
is  an  official  notice  that 
bids  are  wanted  from 
other  than  local  bidders. 

It  is  also  a  guarantee  that 
maximum  competition  is  in¬ 
vited  because  Engineering 
News-Record  is  the  one  nation¬ 
ally  recognized  medium  for 
Proposal  advertising.  Its 
Searchlight  Section  is  read 
each  week  by  nearly  every 
worth-while  contractor  in  this 
country  who  bids  on  public 
work  outside  his  own  city. 
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The  bond  required  for  the  faithful  per-  ' 
formance  of  each  contract  shall  be  in  such  I 
sum  as  shall  be  fixed  by  the  Superintendent 
of  Public  Work.«i.  which  sum  shall  not  be 
less  than  twenty  per  centum  (20  per  cent.) 
of  the  estimated  cost  of  the  work  according 
to  the  contract  price,  and  an  additional 
bond,  known  as  the  labor  bond.  In  the  sum 
of  ten  per  centum  (10  per  cent.)  of  the 
amount  of  the  estimated  cost  of  the  work 
according  to  the  contract  price,  will  be  re¬ 
quired  as  security  that  the  contractor  will 
pay  in  full  at  least  once  In  each  month  all 
laborers  employed  by  him  upon  the  work 
specified  to  be  done  In  the  contract. 

In  the  event  that  more  than  one  surety 
company  Is  offered  as  surety  on  said  bonds 
co-insurance  only  will  be  accepted. 

Each  proposal  must  be  addressed  to  the 
Superintendent  of  Public  Works.  Albany,  N. 
Y..  and  must  be  endorsed  on  the  envelope 
with  the  name  of  the  construction  for 
which  the  proposal  is  made. 

Award,  if  made,  will  be  made  to  the  per¬ 
son  or  persons  whose  proposal  shall  be  low¬ 
est  in  cost  to  the  stae  for  doing  the  work, 
and  which  shall  comply  with  all  provisions 
required  to  render  It  formal.  Before  any 
award  shall  be  made  the  lowest  bidder 
will  be  required  to  satisfy  the  Superintend¬ 
ent  of  Public  Works  of  his  ability  to  pro¬ 
vide  suitable  equipment  and  materials  for 
the  proper  performance  of  the  work. 

The  right  is  reserved  to  reject  all  pro¬ 
posals  and  readvertlse  and  award  the  con¬ 
tract  In  the  regular  manner.  If,  in  the  judg¬ 
ment  of  the  undersigned,  the  Interests  of 
the  state  will  be  enhanced  thereby. 

LEWIS  NIXON. 

Superintendent  of  Public  Works. 


PROPOSALS  FOR  CONSTRITUTION. 
ETC. — Office  of  Constructing  Quartermas¬ 
ter,  Mexican  Border  Project,  Camp  Travis, 
Texas. — Sealed  proposals  will  be  received 
here  until  10  A.M.,  June  2,  1919,  and  then 
opened,  for  constructing  approximately 
nine  hundred  and  ninety  seven  brick,  adobe 
and  frame  buildings ;  water  and  sewer  lines, 
wiring,  etc.,  at  approximately  thirty  posts 
and  camps  along  Mexican  Border  in  Texas, 
New  Mexico  and  Arizona.  Complete  In¬ 
formation.  plana,  specifications,  etc.,  fur¬ 
nished  on  receipt  of  certified  check  for 
*.60.00. 
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Bids:  June  17. 

Highway  Work 

I’ENNSYLVANIA  STATE  HIUHWAY 
DEPARTMENT, 

Harrisburg.  Pa. 

Sealed  proposals  will  b»'  received  at  tlie 
State  Capitol  until  10  A.M.,  June  17,  1919, 
when  bids  will  be  publicly  opened  and 
scheduled  and  contracts  awarded  as  soon 
thereafter  as  possible  for  the  reconstruc¬ 
tion  of  the  following  pavements  :  890  lin.ft. 
of  Reinforced  Concrete,  al.so  23.07,>  ft.  of 
Resurfacing  with  Bituminous  Surface 
Course,  in  Blair  County  ;  6640  ft.  of  Plain 
Concrete  in  Bradford  County;  32.185  ft.  of 
Reinforced  Concrete  and  Hillside  Vitrified 
Brick  in  Cambria  County;  27,940  ft.  of 
cither  Bituminous  Surface  Course  on  a 
Concrete  Foundation  or  Reinforced  Con¬ 
crete  in  Centre  Covinty ;  2932  ft.  of  either 
Bituminous  Surface  Course  on  a  Concrete 
Foundation  or  Reinforct'd  Concrete  in  Che.s- 
ter  County  ;  9067  ft.  of  Reinforced  Concrete 
in  Crawford  County;  24,273  ft.  of  Rein¬ 
forced  Concrete  and  Hillside  Vitrified 
brick  in  Cumberland  County  ;  483i  ft.  of 
Bituminous  Surface  Cours<>  on  a  Concrete 
I  Foundation  and  Vitrifird  Brick,  also  20,200 
j  ft.  of  Reinforced  Concrete,  also  9154  ft.  of 
I  Reinforced  Concrete  and  Hillside  Vitrified 
j  Bri<k,  and  27,409  ft.  of  either  Bituminous 
j  Surface  Course  on  a  Concrete  Foundation 
and  Hillside  Vitrified  Brick,  or  Reinforced 
Concrete  and  Hillside  Vitrified  Brick  in 
Erie  County  ;  37,684  ft.  of  either  Bituminous 
Surface  Course  on  a  Concrete  Foundation 
or  Reinforced  Concrete  in  I-Jincaster  Coun¬ 
ty  ;  39,319  ft.  of  Reinforced  Concrete  in 
I.,ycoming  County;  3678  ft.  of  either  bitu¬ 
minous  Surface  Course  on  a  Concreto 
Foundation  or  Reinforced  Concrete  in  Mer¬ 
cer  County  ;  26,400  ft.  of  either  Bituminous 
Surface  Course  on  a  Concrete  Foundation 
or  Reinforced  Concrete  in  Potter  County ; 
6544  ft.  of  Reinforced  Concrete  in  Warren 
County  and  40,712  ft.  of  either  Bituminous 
Surface  Course  on  a  Concrete  Foundation 
and  Hillside  Vitrified  Brick  or  Reinforced 
Concrete  and  Hillside  Vitrified  Brick  in 
York  County.  Bidding  Blanks  and  Specifi¬ 
cations  may  b»‘  obtained  free,  and  plans 
upon  payment  of  $2.50  per  set.  upon  ap¬ 
plication  to  State  Highway  Department, 
Harrisburg,  Pa.  No  refund  for  plans  re¬ 
turned.  They  can  also  be  seen  at  office 
of  State  Highway  Ih'partment,  Harrisburg. 
1001  Chestnut  St.,  Philadelphia,  and  904 
Hartje  Building,  Pittsburgh,  Pa. 

LEWIS  S.  SADLER. 

_ State  Highway  Commissioner. 

Bids:  June  10. 

Cast-Iron  Pipe 

THE  CORPORATION  OF  WATERFORD. 

IRELAND 

I  Tenders  are  hereby  invited  by  the  Cor¬ 
poration  of  the  City  of  Waterford,  Ire¬ 
land,  from  American  manufacturers  for  the 
supply  of  13,000  lin.yd.  of  15  in.  diameter 
cast  iron  water  pipes,  to  stand  a  vertical 
pressure  of  a  column  of  water  of  300  ft. 
The  pipes  to  be  delivered  at  the  Quays, 
Waterford.  Waterford  la  a  free  port. 

Envelopes  containing  quotations  to  be 
endorsed  “'Water  Pipes’’  and  addressed  to 
'Thomas  F.  J.  Higgins,  Esq.,  Town  Clerk, 
Town  Han,  The  Mall,  Waterford,  Ireland. 

Dated  this  2nd  day  of  May,  1919, 
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HIiIh  ;  Junt*  17. 

Highway  Work 

Or'KK'E  f)K  THE  STATE  COMMISSION 
OK  HIOIIWAYS,  AEHANV,  N.  Y. 

Albany.  N.  T. 

Sealed  |>roiM>8ali<  will  be  reeelved  by  the 
underaluned  at  their  offlee.  No.  r>ri  I..an- 
<-a!*ler  Stre«-f.  Albany,  N.  Y..  at  one  o’clock 
T’.M..  on  Tuesday.  June  17.  1919.  for  the 
Improvement  of  the  following  highways : 
CHENANOO — Three  highways;  4.78,  5.57. 
5.87. 

Kill E— One  highway  :  5.78. 

ESSEX— Two  highway.^:  8.85,  1.09. 
KIT.TON— Three  highways:  2.80.  4.90,  1*06. 
ONOXnAO.V — Two  highways:  7.45.  3.75. 
HEN.SSEI.AEK— Two  highways:  1.44.  4.95. 
ALSO  KOK  THE  COMPLETION  OF  THE 
FOLLOWINO  HIGHWAYS  : 
nnoOMi: — one  highway;  4.70. 
CATTARArOrS — One  highway:  2.17. 
N.\SS,\C — One  highway;  1.57. 
and  ALSO  FOR  THE  REPAIR  OF  THE 
FOLLOWING  HIGHWAYS: 

FI’I.TON — One  contract.  r*>constructIon. 
HERKIMER — One  contract,  resurfacing. 
MONROE — Two  contracts,  resurfacing. 
MONTGOMERY — One  contract.  re<-on8truc- 
tlon. 

ONEIOA — One  contract,  timber  crib-stone 
flil 

WESTCIIE.STER  —  One  contract,  recon- 
Btructlon. 

Maps,  plans,  specifications  and  estimates 
may  be  seen  and  proposal  forms  obtained 
at  the  offlee  of  the  Commission  In  .\lbany. 
N.  T.,  and  al.so  at  the  offlee  of  the  division 
engineers  In  whose  division  the  roads  to  be 
Improved  are  located.  The  addresses  of 
the  division  engineers  and  the  counties  of 
which  they  are  In  charge  will  be  furnished 
upon  request. 

The  especial  attention  of  bidders  Is  called 
to  "General  Information  for  Bidders"  on 
the  Itemized  proposal,  specifications  and 
contract  agreement. 

FREBERICK  STT’ART  GREENE. 

Comml.ssloner. 

R  K.  FCI.LER,  Secretary 

Bids:  June  16. 

Hydro'EIectric  Power  Plant 
Construction 

Marquette.  Michigan. 
Sealed  proposals  will  be  received  by  the 
City  Commission  of  the  City  of  Marquette 
at  the  offlee  of  the  City  Purchasing  Agent, 
until  12  o’clock  noon.  June  16.  1919.  for 
furnishing  all  equipment,  tools,  labor  and 
material  required  for  constructing  the  fol-  I 
lowing  specified  improvements,  .such  pro-  | 
posals  to  be  publicly  opened  and  read; 

1.  A  hydroelectric  power  house.  40  x  97 

of  concrete  and  brick.  Including  tail-race 
excavation  In  earth  and  rock ;  i 

2.  A  reinforced  concrete  surge  tank  thirty 

(30>  feet  diameter  and  sixty  (601  feet  high.  I 
including  foundation ;  | 

3.  Concrete  foundations  with  timber  sad-  | 

dies  for  a  woodstave  pipe  line  90  In.  inside  j 
diameter,  1800  ft.  long,  and  78  In.  Inside  ] 
diameter,  285  ft.  long.  ^ 

Bids  are  to  he  submitted  In  two  (2) 
ways : 

First,  on  the  work  complete,  contractor  I 
furnishing  all  materials.  | 

Second,  on  labor  and  equipment,  the  City 
to  furnish  all  materials,  delivered  f.o.h. 
Marquette,  Michigan.  ' 

Separate  proposals  will  be  received  for  ' 
the  power  house  building,  embracing  the  i 
superstructure  above  the  main  floor  finished  j 
•omplete. 
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Proposals  will  be  received  for  the  foun- 
I  dation  for  the  penstocks  and  separately 
I  for  foundation  of  power  house  carried  up 
I  to  top  of  main  floor  ready  to  receive  the 
'  brick  superstructure  and  also  including  ex- 
ca vat  ion  for  the  tail-race. 

Plans  and  specifleations  by  Thomas  W. 
I  <  irblnson.  Consulting  Engineer,  Appleton, 
Wisconsin,  are  on  file  at  the  offlee  of 
<'harles  Retallic.  Superintendent  of  the  De- 
l)artment  of  Light  and  Power,  Marquette, 
Michigan.  l'|)on  request,  either  or  both 
sets  will  be  mailed  to  prospective  bidders 
on  r»‘C*‘ipt  of  $25  for  each  set,  which  amount 
will  be  refunded  on  their  return  in  good 
order. 

I  Proposals  for  said  improvement  must  be 
.  made  In  separate,  sealed  envelopes,  marked 
so  as  to  Indicate  improvement  referred 
to  and  must  be  accompanied  by  a  certified 
check  or  draft  in  the  sum  of  $500,  payable 
I  to  the  City  of  Marquette,  a.s  a  guarantee 
I  that  if  bid  is  accepted,  contract  will  be 
I  entered  Into  and  Its  performance  properly 
t  secured. 

iThe  Commission  reserves  the  right  to 
accept  or  reject  any  or  all  bids. 

Separate  proposals  will  be  received  from 
j  pipe  manufacturers  for  furnishing,  erecting 
and  connecting  up  the  woodstave  pipe. 

CITY  OF  MARQCETTE, 

J.  F.  ANDERSON, 
City  Purchasing  Agent. 


I 

j  Bids:  July  2. 

Physical  Education  Building 

’  AT  MARSHALL  COLLEGE 

HUNTINGTON,  W.  VA. 

Huntington,  W,  Va. 

Sealed  bids  will  be  received  by  the  State 
I  Board  of  Control  until  3  P.M.  of  July  2, 
I  1919,  at  its  offlee  in  Charleston,  W.  Va., 
I  for  doing  all  work  and  furnishing  all  ma¬ 
terials  necessary  to  complete  the  building 
described  Im>1ow  according  to  the  plans  and 
speclflcat'ons  of  H.  Rus  Warne,  architect. 
Charleston,  W.  Va. 

One  two  story  and  basement  build¬ 
ing.  156  ft.  X  68  ft.  2  In.  Exterior 
press  brick,  trimming  terra  cotta.  Com¬ 
position  roof.  Interior  mill  construc¬ 
tion.  Wood  truss,  reinforced  concrete 
and  steel  construction. 

Basement  contains  two  swimming 
I)ool8  enamel  brick ;  lockers,  showers, 
toilets,  heater  and  filter  room ;  high 
pressure  holler  house  heater  and  filters. 
Wood  stairways. 

First  floor  contains  gymnasium,  re¬ 
ception  room,  director's  room  and  en¬ 
trance  hall.  Wrought  Iron  stairways. 

Second  floor  contains  upper  part  of 
gymnasium,  running  track  and  phys¬ 
ical  science  room. 

General  contractors  can  secure  plans 
and  specifications  by  addressing  the  offlee 
of  the  State  Board  of  Control.  Charleston. 
W.  Va.,  accompanying  their  request  with 
check  of  $10,  same  to  be  refunded  only 
when  hid  Is  received  accompanied  by  Pro¬ 
posal  Bond  as  required  In  the  specifica¬ 
tions.  otherwise  check  to  be  retained. 

Sub-contractors  can  secure  plans  and 
specifications  by  deposit  of  two  five  dollar 
checks,  one  of  which  will  be  refunded  on 
return  of  plans  and  specifications. 

STATE  BOARD  OP  CONTROL. 

J.  S.  LAKIN,  Member, 

Charleston.  W.  Va. 
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Bids:  June  17. 

School  Construction 

THE  BOARD  OF  EDUCATli '.\  (,k 
NEWARK 

IN  THE  COUNTY  OF  KS.^i  \ 

Sealed  proposals  will  b(>  rect-iv.il  ,i  d,,. 
offlee  of  the  Board  between  4  |  i,- 

o’clock  P.M..  Tuesday,  June  IT  1:  .  i  aiiii 
then  publicly  opened  and  read  for  il...  ,  oii- 
struction  and  completion  of  the 

SEYMOUR  VOCATIONAL  .SCIUm.i, 
to  be  located  on  Sussex  Avenue  letwein 
First  and  Second  Streets. 

Bids  will  be  received  for  Geii.  ial 
structlon  and  Engineering  Equipment  ,  di,,. 
for  the  general  construction  \vt)rli  and  f(,r 
one  or  more  of  the  sub-division.'--  of  Hw 
engineering  equipment,  namely,  for  ii.'.it- 
Ing,  ventilating  and  power,  engines  and 
generators,  electric  work,  plumidng,  .md 
vacuum  cleaner. 

j  Terms  of  proposal  and  surety  requin  d 
are  fixed  by  the  specifleations.  Plank  pro¬ 
posals  for  the  general  construction  work 
are  obtainable  at  the  offices  of  John  II 
and  Wilson  C.  Ely.  Architects.  Room  12ln, 
Firemen’s  Building.  Newark.  N  J  .  whi  n- 
contract  and  bond  forms,  drawings  and 
specifications  may  be  examined  or  pro¬ 
cured. 

Blank  proposals  for  the  engineirim; 
equipment  work  are  obtainable  at  the 
Board’s  Engineering  Department,  fourth 
floor.  City  Hall,  where  contract  and  hond 
forms,  drawings  and  specifications  may  in- 
examined  or  procuerd. 

The  Board  reserves  the  right  to  accept 
or  reject  any  or  all  proposals,  to  waive 
informalities,  and  to  award  contracts  for 
the  w’hole  or  any  part  thereof  at  its  discre¬ 
tion.  R.  D.  ARGI’K. 

May  23,  1919.  Secretary 


Bids:  June  10. 

Sewer  Construction 

OFFICE  OF  THE  COMMISSIONER  <)F 
PUBLIC  WORKS. 

SAGINAW.  MICHIGAN 
Sealed  proposals  will  be  received  liy  the 
City  Clerk,  until  Tuesday,  June  in.  P'lS. 
and  until  such  time  on  said  day  as  the 
Council  In  session  shall  order  the  opening 
1  of  such  propo.sals.  for 

■  CONSTRUCTING  A  REINFORCED  CON¬ 
CRETE  OR  SEGMENT  BLOCK  SEJYEH 
IN 

Florence  and  Salt  Streets,  on  Florence 
Street  from  a  point  100  ft.  E.  of  center 
:  line  of  Queen  Street  to  Salt  Street,  and  on 
Salt  Street,  from  Florence  Street  to  Holmes 
Street,  all  In  accordance  with  the  plans. 
;  specifications  and  detailed  Information  on 
'  file  In  this  offlee  and  in  the  offlee  of  the 
i  City  Clerk.  Work  shall  commence  not 
;  later  than  July  15.  1919,  and  be  completed 
not  later  than  December  1.  1919 

Proposals  must  be  made  upon  printed 
forms  which  will  be  furnished  by  this  de¬ 
partment  upon  application,  and  must  he 
accompanied  by  cash  or  certified  check  of  a 
responsible  bank,  payable  to  the  order  of 
the  City  Trea.surer,  In  an  amount  as  de¬ 
termined  by  the  Council.  The  successful 
bidder  will  be  required  to  furnish  a  surety 
company  bond  In  a  sum  of  not  less  than 
twenty-five  (25)  per  cent,  of  the  amount 
of  the  contract,  to  secure  the  faithful  iier- 
formance  of  the  contract.  The  right  is 
reserved  to  reject  any  and  all  bids 

ROBERT  F.  JOIIN.'ION 
Com.  of  I.lght.  Water  and  Sewers 


Mav  29,  1919 

ling'  w8-Record 
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Bills  June  16. 

Road  Work 

WASHIXdTOX  COUXTA'  ROAD  • 
DISTRICT  XO.  2 

Fayetteville,  Arkannas. 
.'ti-alid  bids  will  be  received  at  the  otfice 
the  Secretary,  W.  J.  Reynolds,  at  Fay- 
riteville,  Arkansas,  until  I  June  16, 

ISlSt,  and  will  then  be  publicly  opened  and 
read  The  work  contemplated  is  the  build¬ 
ing  of  52  miles  of  limestone  macadam 
and  2  miles  of  bituminous  macadam  road, 
ibrouKli  the  towns  of  Winslow,  Fayette¬ 
ville,  and  tioshen,  Arkansas.  Separate  bids 
Bill  l,e  received  on  the  steel  bridRes  and 
the  culvert  tile.  The  item.  hauliriR  and 
lilaciiiK  tile  will  be  included  in  the  Reneral 
bids,  however.  Bids  will  be  compar«‘d  upon 
a  basis  of  the  Engineers'  estimate,  t'opies, 
„f  which  may  be  obtained  free  of  cost 
from  the  Engineers  or  the  Secretary 

I’lans  and  specifications  are  on  file  at 
the  office  of  the  State  Highway  Department. 
IJttle  Hock.  Ark. ;  at  the  office  of  the  Sec¬ 
retary,  J.  W.  Reynolds,  Fayetteville,  Arkan¬ 
sas.  and  at  the  office  of  the  Engineers. 

Fayetteville,  Ark. 

Bids  must  be  accompanied  by  a  certified 
check,  payable  to  the  order  of  the  Sec¬ 
retary  of  the  District,  in  the  sum  of 
of  the  amount  of  the  bid.  A  construction 
tiond  of  2S'/r  of  the  contract  will  be  re¬ 
quired  of  the  successful  bidders.  The  right 
is  reserved  to  reject  any  or  all  bids. 

Board  of  Commissioners  Washington 

County  Road  District  No.  2. 

C.  W.  APPLEBY,  President. 

W.  J.  REYNOLDS,  Secretary. 

J.  V.  W.ALKER,  Attorney  . 

Fayetteville.  Ark. 

HAMILTON  &  SHREVE,  Engineers, 
Fayetteville.  Ark. 


Bids:  June  10. 

Road  Reconstruction 

Wilmington,  Del. 

Proposals,  addressed  to  the  President  of 
the  Levy  Court.  Room  133,  County  Build- 
inir,  Wilmington,  Delaware,  will  be  re¬ 
ceived  until  12  o’clock  noon.  Tuesday,  June 
10,  1919,  for  the  reconstruction  wMth  a  bi¬ 
tuminous  top  surface  (penetration  or  mixed 
metliod)  of  the  following  roads:  Silverslde 
ttoud.  Brandywine  Hundred.  2.87  miles. 
tlla.sgow-Cooch  Road,  Pencader  Hundred. 
2.7  miles.  Hillside  Mills,  Christiana  Hun- 
dreii,  4.0  miles.  Hockessln-Yorklyn,  Mill 
Creek  Hundred,  2.10  miles.  .Xdam’s  Dam- 
State  IJne,  Christiana  Hundred.  2.74  miles 
fireenbank-Prlce's  Corner,  Christiana  Urn 
died.  n.r,l  miles.  Specifleaf  ions  may  hi- 
secured  at  the  office  of  the  County  Engi¬ 
neer,  Room  133,  County  Building,  on  and 
after  May  29.  1919,  upon  making  a  dejmslt 
of  $5,  which  will  be  refundial  upon  their 
return  on  or  before  June  15,  1919. 

.■\  certified  check  or  bond  for  $500  for 
each  road  must  accompany  every  bid.  'The 
I>-vy  Court  reserves  the  right  to  reject  any 
v>r  all  bids. 

CHARLES  E.  GRrPB. 

County  Engineer. 


rROPOSAI,«S  FOR  DREDCHNO — s. 
Engineer  Office.  Portland.  Maine. — ^aled 
nroiio.sals  will  be  received  here  until  2  P.M., 
June  24,  1919,  and  then  opened,  for  dredg¬ 
ing  in  Georges  River  (Tbomaston  Harhori 
and  Tenants  Harbor,  Maine  Further  In¬ 
formation  on  application. 


Bids:  June  17. 

Paving 

Henderson,  N.  C. 

Sealed  proposals  will  be  reodved  by  the 
Mayor  and  Board  of  Commissioners  of  the 
City  of  Hnderson,  X.  C.,  at  City  Hall,  in 
Henderson,  X.  C..  until  4  P.M..  Jtinc  17, 
1919,  for  Street  Improvements. 

'Pile  work  will  <'onsist  of  about: 

.’i.'i.liOO  s<|.yd.  of  asphalt,  bitulitbic,  concrete, 
brick  or  other  pavi'ment 
■  7,000  lin.ft.  of  granite  or  concrete  curb. 

7.000  lin.ft,  of  eoiurete  gutter. 

9,000  sij.yd.  of  sidewalk. 

18.000  eu.yd.  of  grading. 

.\nd  the  necessary  dr.alnage,  etc. 

It  is  KKpected  that  aihlitional  work  will 
be  doni-  later. 

Proposals  must  be  marked,  "Proposals 
for  Stri-et  Improvement.” 

All  bids  must  be  upon  blank  forms  pro¬ 
vided  In  the  Propo.sal  and  Contract  and 
Specifications. 

Each  bid  must  be  aecompanied  by  a  cer- 
tifieil  eluak  for  $5000  as  evidence  of  good 
faitli. 

Plans  and  speeifleations  will  be  on  file 
at  the  Clerk’s  office  in  Henderson  and  at 
flu*  offlee  of  tile  Engineer  in  Durham,  N.  C.  ; 
and  copies  of  the  specifications,  form  of 
propo.sal.  etc.,  will  be  mailed  upon  applica¬ 
tion  to  the  Engineer  at  Durham.  N.  C. 

'Phe  right  Is  reserved  to  rejer't  any  or  all 
bids. 

M.  H.  STONE,  Mayor.' 
GILBERT  C.  WHITE.  Engineer, 

Dui-ham,  X.  C. 


Bids;  June  16. 

Road  Work 

WASHINGTON  COUNTY  ROAD 
DISTRICT  NO.  1. 

Fayetteville.  Arkansjis. 

Sealed  bids  will  be  received  at  the  office 
of  the  Washington  County  Judge.  B.  F. 
Campbell,  Fayetteville.  Arkansas,  until  2 
P.M  June  16.  1919.  and  will  then  be  pub¬ 
licly  opened  and  read.  The  work  contem¬ 
plated  is  the  building  of  22.27  miles  of 
limestone  or  gravel  macadam  road,  between 
Springdale  and  the  Madison  County  IJne. 
The  Commissioners  reserve  the  right  to  ac¬ 
cept  either  or  both  types  of  road.  They 
also  reserve  the  right  to  furnish  the  culvert 
tile,  and  the  contractor  is  asked  to  bid  both 
ways ;  furnishing  hauling  and  placing,  and 
I  just  hauling  and  placing  tile.  Bids  will  b- 
I  compared  upon  a  basis  of  the  Engineers' 

I  estimate,  copies  of  which  may  l)e  oblairu'd 
free  of  cost  from  the  Engineers  or  the  At¬ 
torney  of  the  District. 

Plans  and  speciftcaltons  are  on  file  at 
the  office  of  the  State  Highway  Depart¬ 
ment.  T.,lttle  Book.  Ark.  ;  at  the  office  of  the 
Bourd  of  Commissioners.  Springdale.  Ark., 
acd  at  the  office  of  the  Engineers.  Fayette¬ 
ville.  .Ark, 

Bids  must  he  aecompanied  by  a  certified 
check,  payable  to  the  order  of  the  .Secre¬ 
tary  of  the  District  in  the  sum  of  5%  of 
the  amount  of  the  bid,  and  a  construction 
bond  of  2f>'Tr  of  the  contract  will  he  re¬ 
quired  of  the  successfu  Ibldders. 

The  right  Is  reserved  to  reject  any  or  all 
bids 

Board  of  Commissioners  Washington 
County  Road  District  No.  1. 

W.  B.  BROGDEX.  President. 

L.  D.  PETROSS,  Secretary. 

J.  W.  GRABIEl...  Attorney. 

Fayetteville,  Ark. 

HAMTT.TON  A  flHREVB,  Engineers, 

F'ayettevllle,  Ark. 


Bid.s:  June  11. 

Paving 

Ann  .Arbor,  Mkli 

Sealed  proposals  w  ill  be  reeeivt-d  by  th- 
Board  of  Public  Works.  Ami  Aibor,  .Mich  . 
through  the  City  r'leik,  on  or  before  7 
o'clock  P.M.,  Wednesday,  June  11,  1919, 
for  the  construction  of  pavements  on  North 
Fourth  Avenue,  between  Ann  and  Klngsle> 
Streets;  Catherine  Strei-t.  between  Main 
Street  and  Fifth  Avenue,  and  Detroit  Street, 
bt'tween  Ann  and  Catherine  StnaUs  ;  Broad¬ 
way,  from  Michigan  Central  Railroad 
bridge  to  the  north  line  of  Sw  ift  Street  ; 
Drdrolt  Street,  from  ('atherine  Street  to 
Michigan  Central  bridge;  South  T’nlversitr 
Avenue.  fcetwe»-n  State  and  tlxford  Roiiil  , 
East  I’niversity  Av  nue.  be  tween  North 
University  Avimue  and  lli'I  .street,  and  on 
Thayer  Street,  h  tw<i-n  North  T’nlversity 
Aventie  ano  Huron  .stri  ct  :  according  to 
plans  and  spe<  iflcatioii.«  in  City  Engineer's 
office. 

The  approximate  quantities  are  as  fol¬ 
lows:  38,000  sq.yd.  pavement:  38,000  sq.yd 
concrete  foundation;  20,000  lin.ft  curli ; 
10,000  eu.yd.  ex«avatlon,  and  5u0  lin.ft 
stone  header.  Alternate  bids  will  be  re¬ 
ceived  on  brick,  asphaltic  concrete  and 
concrete  pavements. 

A  certified  che<k  for  $1000  must  ao- 
eompany  all  bids  for  the  ronstrui'tion  of 
pavements,  as  a  gu.irantee  of  the  good  faitli 
of  the  bidder,  and  the  Board  of  Pulille 
Works  reserves  the  right  to  re/ect  nn> 
and  all  bids. 

By  order  of  the  Board  of  Publli-  Works 
ISAAC  G.  REYNOLDS, 

City  Clerk. 


Bids:  June  17. 

Drainage  Ditches 

burlixc.to.x,  di:s  moinks 

COUXTA’.  IOWA. 

Burlington,  Iow':i. 

S«»aled  proposals  will  he  received  at  the 
offlee  of  the  County  Auditor  at  Burlington. 
Iowa,  until  one-thirty  P.M..  on  the  17th 
day  of  June.  A.  D.  1019,  for  the  construc¬ 
tion  of  drainage  channels  and  such  other 
work,  all  of  which  are  particularly  de¬ 
scribed  In  the  plans  and  specifications  for 
the  work,  which  consists  of  the  excavation 
of  125,077  eu.yd.  of  ditch  work  and  tin- 
laying  of  1240  lin.ft.  of  12  in.  tile  and 
the  construction  of  one  concrete  hulk  head 

The  above  work  consists  of  one  ditch  7oqo 
ft.  long  with  12  to  20  ft.  bottom  and  one 
ditch  8000  ft.  long  with  10  ft.  bottom,  a'l 
the  other  ditches  6  ft.  bottom. 

The  work  will  have  to  he  done  with  a 
drag  line  or  caterpillar  machine. 

Monthly  estimates  will  be  given  and  paid 
a.s  the  work  progresses. 

’The  work  shall  begin  on  or  before  July 
10.  1919,  and  completed  on  or  before  March 
1,  1920.  A  deposit  of  10  percentum  of  the 
proposal  will  be  required. 

The  Board  of  Supervisors  reserve  the 
right  to  reject  any  and  all  bids  and  ro- 
advertlse  the  work. 

Proposal  blanks  and  detailed  Infornut- 
tlon  concerning  the  proposed  work  can  he 
had  at  the  Gounty  Auditor’s  offlee  In  Bur¬ 
lington,  Towa,  or  from  the  office  of  M.  E 
Bannon  at  Fort  Madison,  Iowa,  who  Is  the 
engineer  for  the  work. 

(Signed)  J.  V.  WEBER 

I  County  .Atiditor 
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Itids;  June  10. 

Highway  Construction 

Srhohari<-  Co.,  N.  T. 

Scaled  bids  will  be  re<'«'ived  by  the  Hoard 
of  Water  Supply,  at  its  offlees.  twenty- 
second  floor.  Municipal  IluildinK,  I'ark 
Row,  Centre  and  Chambers  Streets,  New 
York  City,  until  11  A.M.,  on  Tuesday,  June 
10.  1919,  for  Contract  202.  for  the  con¬ 
struction  of  about  7 1  miles  of  highways, 
including  clearing,  grading,  draining,  build¬ 
ing  of  culverts  and  guard-rails,  around  tlie 
S<  hoharie  reservoir.  In  tlie  Towns  of  Gilboa 
and  Conesville,  Sc'hoharie  county,  Pratts- 
vllle,  Greene  county,  and  Uoxbury,  Dela¬ 
ware  county.  New  York. 

At  the  above  place  and  time  the  bld.s 
will  be  publicly  op«‘ned  and  read.  Pamph¬ 
let*  containing  information  for  bidders  and 
contract  drawings  can  be  obtained  at  the 
above  address,  at  the  oflflce  of  the  secretary, 
by  depositing  the  sum  of  ten  dollars  ($10) 
in  cash  or  its  equivalent  for  each  pamph¬ 
let.  For  further  particulars  apply  to  the 
office  of  the  Chief  Engineer,  at  the  above 
address. 

JOHN  F.  GALVIN.  President, 

CHARI.ES  N.  CHADWUTC. 

L.  J.  O’RETLI.Y, 

Comimssloners.  Hoard  of  Water  Supply. 
HENJ.  F.  EINBIGLER.  Secretary. 


Bids:  June  4. 

Storm  Sewers 

Ann  Arbor,  Mich. 

Sealed  proposals  will  be  received  by  the 
Hoard  of  Public  Works.  Ann  Arbor,  Mich., 
through  the  City  Clerk,  on  or  before  7 
o’clock  P  M..  W'ednes<lay,  June  4.  1919,  for 
the  construction  of  storm  water  sewers  on 
Detroit  Street,  from  KIng.sley  Street  to 
Fifth  Avenue ;  on  f  atherine  Street,  from 
Main  Street  to  Fifth  Avenue ;  on  South 
Pnlverslty  Avenue,  from  l.linden  Streei  to 
Oxford  Road :  on  East  University  Avenue, 
from  South  University  Avenue  to  North 
University  Avenue,  from  IJnden  Street  to 
the  Huron  River  sottthwesterly  about  390 
ft.  :  according  to  plans  and  apeciflcatlons 
In  the  City  Engineer’s  office. 

Approximate  quantities  are  as  follows; 
1200  lln.ft.  of  IS  In.  vltrlfled  sewer  pipe; 
3S00  lln.ft.  of  12  In.  vitrlfled  .sewer  pipe; 
47  Inlets:  18  manholes;  1800  eu.yd.  ex¬ 
cavation. 

A  certifled  check  for  $S00  must  accom¬ 
pany  all  bids  for  the  construction  of  storm 
water  sewers,  as  a  gtiarantee  of  good  faith 
of  the  bidder,  and  the  Board  of  Public 
Works  reservea  the  right  to  reject  any  and 
all  bids. 

By  the  Order  of  the  Board  of  Public 
Worka 

ISAAC  G.  RETNOl.DS. 

City  Clerk. 


Curb,  Gutter,  Etc. 

Strong  City,  Kan. 

City  Council  of  Strong  City,  Kansas,  asks 
for  bids  on 

8588  lineal  feet  curb  and  gutter.  782 
lineal  feet  to  be  repaired  and  raised,  and 

21.298  49  square  yards  bituminous  Maca¬ 
dam  Street. 


IT,  S  ENGINEER  OFFICE.  Florence, 
.Mabama — Sealed  proposals  will  be  re¬ 
ceived  here  until  11  .VM.,  Jime  27.  1919, 
and  then  opened,  for  Air  Compressors. 
Further  Information  oD  application. 


Bids:  June  S. 


Brick  Paving 


Fort  Edward,  N.  Y. 

Sealed  proposals,  addr<-ssed  to  the  Clerk 
of  the  Village  of  Fort  Edward,  ,N.  Y.,  and 
endorsed  "ProjMjsals  for  building  sections 
of  Brick  Paving  In  the  V'illage  of  Fort 
Edward,  N.  Y.,"  will  la*  received  by  the 
Board  of  Trustees  of  said  V’illage  at  their 
office  until  June  5th,  1919.  at  2  o’clock  P.M. 
and  at  that  time  and  place  will  be  pub¬ 
licly  opened  and  read. 

DESCRIPTION 

Paving  with  brick  -McCrea  St.  from  the 
westerly  end  thereof  to  West  Broadway 
and  Lower  Broadway  from  the  Aqueduct 
to  the  point  where  the  tracks  of  the  Hud¬ 
son  V’alley  Railway  leaves  the  same ;  to¬ 
gether  with  the  necessary  grading,  curb¬ 
ing  and  guttering  of  said  streets. 

All  bids  must  be  made  on  the  regular 
forms  funrished  by  the  Village  and  all 
prices  must  be  plainly  stated  in  Ink  both 
in  words  and  figures. 

Plans  and  specifleations  are  on  file  in 
the  office  of  the  Board  of  Trustees  and  the 
office  of  R.  (7.  Gilmon,  Engineer,  and  may 
be  obtained  for  the  price  of  five  dollars 
($5).  said  price  to  be  refunded  on  the  re¬ 
turn  of  the  plans  and  specifications  in  good 
condition. 

No  bid  shall  be  allowed  to  be  withdrawn 
for  any  reason  whatsoever  after  It  has 
been  presented  to  the  Village  Clerk. 

Bidders  are  required  to  state  In  their 
bids  their  names  and  places  of  residence 
and  the  names  of  all  persons  interested  with 
them  in  said  bids, 

A  certified  check  in  an  amount  equal 
to  at  least  five  per  cent.  (5*;^, )  of  the  bid. 
payable  to  the  Treasurer  of  the  Village  of 
Fort  Edward,  N.'  Y.,  must  accompany  each 
bid.  All  the.se  checks  except  that  of  the 
bidder  whose  bid  Is  accepted  will  be  re¬ 
turned  to  the  persons  making  them  within 
three  (3)  days  after  the  execution  of  the 
contract.  If  the  bidder  whose  bid  shall 
have  been  accepted,  shall  refuse  or  neglect 
to  execute  the  contract  within  ten  (10) 
days  after  the  notice  that  the  contract  has 
been  awarded  to  him  or  them,  the  amount 
of  the  deposit  made  by  him  or  them  will 
bo  forfeited  to  and  retained  by  the  Village 
of  Fort  Edward  as  liquidated  damages  for 
such  neglect  or  refusal.  But  If  he  or  they 
shall  execute  the  contract  in  the  time  afore¬ 
said.  said  deposit  shall  be  returned  to  him 
or  them. 

A  bond,  with  some  reliable  Surety  Com¬ 
pany.  equal  in  amount  to  fifty  per  cent 
(50lf  )  of  the  price  bid  will  be  required  of 
the  successful  bidder  for  the  faithful  per¬ 
formance  of  the  contract. 

The  contract  will  be  awarded  to  the 
bidder  whose  prices,  reputation,  experience 
and  standing  In  the  contracting  business 
are  regarded  as  most  advantageous  for  and 
to  the  best  Interest  of  the  Village,  and 
whose  plant  and  equipment  and  financial 
ability  are  regarded  as  adequate  to  prompt¬ 
ly  and  efficiently  perform  the  work.  The 
Board  of  Trustees  reserves  the  right  to 
reject  any  or  all  bids  and  to  award  the 
whole  or  any  part  of  the  work. 

WILLARD  ROBINSON, 

President. 

FRED  J.  BETTS,  I 
Clerk.  <  I 


Bids:  June  14. 

Sewers,  Sewage  Sedimentation 
Tank  and  Screen  Chamber 

Port  Jefferson,  New  York. 

Sealed  proposals  for  furnishing  all  1.11,,,, 
and  materials  required  for  const  ructitg 
Sewers.  Sewage  Sedimentation  Tank  .md 
.Screen  Chamber,  for  the  Port  .1.  fT,  rson 
.Sewer  Dl.strict.  Town  of  Brookhav.-n,  .'.'uf- 
folk  County,  New  York,  addres,'^.  i|  i„  thi 
.Sewer  Commi.ssioners  of  the  Sew.  r  His- 
trict,  Port  Jefferson,  New  V'ork.  ami  en¬ 
dorsed  "Proposal  for  Constructing  S.  wers, 
Sedimentation  Tank  and  Screen  rhamli.  r," 
will  be  received  by  the  Sewer  Cotnini-sion- 
ers  at  the  office  of  Thos.  O’Donnell,  Room 
8,  Post  Office  Bldg.,  Port  Jefferson.  .\.  w 
York,  until  two  o’clock  P.M.,  on  June  itth 
1919. 

Proposals  must  be  made  on  the  Wank 
form  of  proposal  prepared  by  the  .Sewer 
Commissioners.  Plans  and  specifleations 
may  be  obtained  from  A.  J.  Provost,  .1r,. 
Consulting  Engineer,  39  West  S8th  Sire.t, 
New  York  City,  or  from  Thos.  O'Dann-l, 
Port  Jefferson,  N.  Y.,  upon  depositing  $10, 
which  will  be  refunded  if  said  plans  and 
.specifications  are  returned  In  good  condi¬ 
tion  within  thirty  days  after  bids  have 
been  received  and  acted  upon  by  the  said 
Sewer  Commissioners. 

Proposals  must  be  accompanied  by  cash 
or  a  certified  check  on  a  solvent  Bank  or 
Trust  Company,  drawn  to  the  order  of 
Thomas  O’Donnell.  Chairman,  for  One 
Thousand  Dollars  ($1000.00)  and  a  bond  In 
the  sum  of  Three  Thousand  Dollars 
($3000.00)  for  the  proper  execution  of  the 
contract. 

The  bidder  to  whom  the  contract  is 
awarded  will  be  required  to  execute  the 
same  and  to  furnish  a  surety  bond  in  the 
sum  of  Fifteen  Thousand  Dollars  ($15,000) 

The  Sewer  Commissioners  reserve  the 
right  to  reject  any  and  all  bids. 

C.  W.  DARE,  Secretary 


Bids:  June  18. 

Water  Filtration  Plant 

Beggs,  Oklahoma 

Bids  will  be  received  by  the  Board  of 
Trustees  of  the  Town  of  Beggs.  Oklahoma, 
for  one  mechanical  filter  plant,  capacity 
500,000  gallons  per  24  hours,  to  be  erected 
at  the  waterworks  plant  of  the  town  of 
Beggs :  also  for  one  7x8  truplex  pump 
and  25  H.P.  electric  motor. 

Bids  to  be  In  the  hands  of  the  Town  Clerk 
of  the  Town  of  Beggs  on  or  before  11  30 
A.M..  June  18th,  1919. 

Plans  and  specifications  are  on  file  with 
the  Town  Clerk  and  may  be  seen  upon  ap¬ 
plication  to  him. 

All  bids  must  be  accompanied  by  a  certi¬ 
fied  check  for  $500.00  made  payable  to  th» 
Town  Treasurer  of  the  Town  of  Heccs 
without  condition  as  a  guarantee  that  hid 
ders  will  sign  contract  and  make  bond  for 
the  consetructlon  of  the  work  provided  their 
proposition  is  accepted.  The  right  is  re¬ 
served  to  reject  any  or  all  bids. 

W.  K.  ENOCH. 

Town  Clerk 


SEALED  PROPOSALS  will  be  opened  bY 

the  Supt.  of  Lighthouses  Baltimore  Md. 

2  o’clock  P.M..  June  12.  1919.  for 
Ing  and  placing  rip  rap  stone  at  (  r.ine 
Island  Light  Station.  Va.  Information  upon 
application  to  the  above  Supt. 


J. 


May  29,  1919 

f'ng.  News-itecord 


SEARCHLIGHT  SECTION 


OFFICIAL  PROPOSALS 


OFFICIAL  PROPOSALS 


OFFICIAL  PROPOSALS 


g,as  June  12. 

Brick  Pavement 

Clean.  N.  T. 

Notiie  is  hereby  given  that  sealed  pro- 
posal.-*  "'ll  b*'  ret'elved  by  the  CommlHslon- 
yrs  of  rublic  Work.s  of  the  City  of  Clean, 

N  V.,  at  the  offlee  of  the  Sup»‘rinten<lent  of 
Strei-ts  in  the  City  ItuiUling  until  8  o’eloek 
I’  .M..  on  the  12th  day  of  June.  1919.  for  the  | 
lun.'itnution  of  Brick  Pavement  upon  con-  I 
,rete  foundation  with  necessary  sanitary  | 
ami  storm  .sewers  and  appurtenances  In  the 
following  streets:  I 

GRCUP  CNE 

Kulton  .‘ttret't,  from  East  State  Street  to 
I’  K,  K.  switch. 

South  Clinton  Street,  from  East  State 
,<tri’it  to  East  Green  Street. 

East  Henley  Street,  from  South  Barry 
Street  to  I'ulton  Street. 

East  Green  Street,  from  South  Barry 
Street  to  South  Clinton  treet. 

Aiiproximate  amount  of  pavement.  7700 
squan-  yards. 

GROCP  TWO 

North  Eighth  Street,  from  Buffalo  Street 
to  Lincoln  Street. 

North  .Ninth  Street,  from  Buffalo  Street 
to  Wayne  Street. 

North  Sixth  Street,  from  Washington 
Street  to  Sullivan  Street. 

Buffalo  Street,  from  Washington  Street, 
to  Rm-d  Street. 

Winters  Avenue,  from  Washington  Street 
to  Sullivan  Street.  | 

•Approximate  amount  of  pavement  IS, 790 
square  yards. 

GROl’P  THREE 

Eleventh  Street,  from  Irving  Street  to 
Reed  Street. 

.North  Twelfth  Street,  from  West  .State 
Street  to  viaduct. 

South  Twelfth  Street,  from  West  Henley 
Street  to  West  State  Street. 

Approximate  amount  of  pavement  15,970 
s(|uare  yards. 

Fifth  Street,  from  Irving  .Street  to  Put¬ 
nam  Street. 

Approximate  amount  of  pavement  3640 
.square  yards. 

Plans  and  speciflcatlons  may  be  seen  and 
bid  sheets  procured  at  the  offlee  of  the 
Superintendent  of  Streets,  City  Building, 
Olean.  N.  T. 

The  right  Is  reserved  to  reject  any  or  all 
bids. 

S.  M.  OAYI.CR. 

Permanent  Commissioner  of  Public  Works. 

E.  E.  AT.LEN. 

Superintendent  of  Streets. 

Dated;  May  22.  1919. 

Bids:  June  9. 

Concrete  Bridge  Construction 

Montgomery,  Ala. 

Sealed  bids  will  be  received  by  the  Board 
of  Revenue  of  Montgomery  County,  Alaba¬ 
ma.  until  noon,  Monday,  June  9,  1919,  and 
at  that  time  publicly  opened  for  the  con¬ 
struction  of  a  reinforced  concrete  bridge, 
one  thousand  two  hundred  and  eighty-eight 
feet  long,  with  an  eighteen  foot  roadway, 
over  Catoma  Creek  on  the  Norman  Bridge 
Road,  five  miles  south  of  Montgomery. 

\  certified  check  for  four  hundred  dol¬ 
lars  will  be  required  to  accompany  each 
hid  Plans  and  speciflcatlons  are  on  file 
m  the  offlee  of  the  State  Highway  En¬ 
gineer  and  the  County  Engineer,  Mont¬ 
gomery.  Alabama.  The  right  Is  reserved 
to  reject  any'flr  all  bids. 

W.  S.  KELLEB. 

State  Highway  Engineer, 
Montgomery,  Alabama. 


Bids:  July  9. 

Classification  and  Appraisal 
of  Loads 

Toole  County.  Montana 

S«>aled  bids  are  called  for  by  ths  Board 
of  County  Comtnissioner,  Toole  County, 
.Montana,  for  the  clas.sillcation  and  ap¬ 
praisal  of  all  lands  in  Toole  County,  com¬ 
prising  approximately  fifty-four  and  one- 
half  townships. 

Specifications  for  said  work  can  be  had 
upon  application  to  the  County  Clerk,  Shel¬ 
by,  Montana  Bids  to  be  in  by  2  o'clock 
P.M..  July  9,  1919,  at  which  time  they 
will  be  publicly  opened. 

The  Board  reserves  the  right  to  reject 
any  or  all  bids. 

By  Order  of  the  Board  of  County  Com¬ 
missioners  Toole  County,  Montana 

H.  E.  MOODY,  Clerk. 


Bids:  June  3. 


Paving 


•Auburn,  N.  Y. 


Notice  1.S  hereby  given  that  it  l.s  proposed 
to  pave  Grover  Street  with  asphalt,  stone 
filled  asphalt,  vitrified  brirk  or  bitullthle 
and  John  Street  witli  asphalt,  stone  filled 
apshalt,  vitrified  brick,  bitulithic  or  con¬ 
crete. 

Plans  and  sper  ifleations  for  said  pavings 
are  on  file  in  the  office  of  the  City  Engineer 
where  they  may  be  .seen  and  examined, 
and  copies  of  the  plans  and  speclflcation.s 
and  blank  propo.sals  for  doing  the  work 
may  be  obtained  of  said  City  Engineer 
upon  the  payment  of  the  sum  of  $10,  said 
sum  to  be  refunded  upon  the  return  of  the 
plans  and  .speciflcatlons  to  the  City  En¬ 
gineer. 

Sealed  proposals  to  contract  for  said 
pavings  will  be  received  by  the  Mayor  up 
to  So’clock  P.M.,  June  3,  1919,  and  at  the 
meeting  of  the  Common  Council  to  be  held 
on  the  evening  of  that  day,  said  proposals 
will  be  opened  and  considered. 

Each  sealed  proposal  shall  be  accompa¬ 
nied  by  a  certified  check  in  the  sum  of 
$500  for  Grover  Street  and  $200  for  John 
Stre«>t,  payable  to  the  order  of  the  City  of 
Auburn,  to  become  and  be  the  property  of 
the  city  If  such  proposal  be  acepted,  and 
the  person,  persons  or  corporation  making 
It  does  not  within  fifteen  days  after  notice 
of  its  acceptance  enter  into  and  execute  a 
contract  to  do  such  paving  in  conformity 
with  the  speciflcatlons  and  proposals  ac¬ 
cepted  and  execute  and  deliver  concurrently 
therewith  a  bond  In  the  penal  sum  of  one 
I  and  one-quarter  times  the  amount  for  which 
the  person,  persons  or  corporation  proposes 
.  to  do  the  work  with  two  or  more  sureties. 

I  each  surety  justifying  in  the  penal  sum  of 
I  said  bond  to  be  approved  by  the  Mayor  con- 
I  dltloned  for  the  faithful  performance  of 
such  contract  In  all  Its  particulars  by  the 
contractor. 

Instead  of  such  certified  check  each 
scaled  proposal  may  be  accompanied  by  a 
bond  In  the  penal  sum  equal  to  ten  per 
cent,  of  the  gross  amount  of  the  contract, 
signed  by  the  person,  persons  or  corpora¬ 
tion  so  proposing  and  by  two  or  more  sure¬ 
ties.  each  surety  justifying  in  the  penal 
sum  of  said  bond,  or  a  surety  company 
bond  In  the  penal  sum  of  ten  per  cent,  of 
the  gross  amount  of  the  iqjntract  to  be 
approved  by  the  Mayor,  conditioned  upon 
the  same  requirements  as  heretofore  stated. 

By  Order  of  the  Common  Council. 

C.  A.  DAYTON.  City  Clerk. 
Dated:  Auburn.  N.  Y..  May  23.  1919. 


Bids;  June  12. 

Pipe  Sewers — Pumping  Machin¬ 
ery  and  Pumping  Stations 
Sewerage  System 

WE.STERLY,  RHODE  LSLAND 

Westerly,  R.  1. 

The  Board  of  Water  Oommissioners  of 
the  Town  of  Westerly,  Rhode  Island,  will 
receive  sealed  proposals  for  furnishing  ma¬ 
terials  and  doing  all  other  work  required  to 
complete  the  construction  of  about  ciglit 
(8)  miles  of  pipe  sewers  from  six  (6)  to 
twenty-four  (24)  Inches  in  diameter,  witli 
manholes  complete ;  al.so  one  ( 1  )  main 
pumping  station  and  one  (1)  sub-pumping 
station. 

CONTILACT  NO.  1 

Proposals  for  Sewer  Pipe  and  .Speeials 
will  be  rei'elved  until  12  o'lloi  k  noon.  Tues¬ 
day,  June  10,  1919. 

CONTRACT  NO.  2 

Proposals  for  Manhole  Frames  and 
Covers  will  be  received  until  12  o'lhak 
noon.  Tuesday.  June  10,  1919. 

CONTRACT  NO.  3 

Proposals  for  Pumping  Maehinery  will 
be  re<‘eived  until  12  o’clcxk  noon,  Thurs¬ 
day.  June  19,  1919. 

CONTRACT  NO.  4 

Proposals  for  l.aying  the  Pipe  System 
will  be  received  until  12  o'clock  noon, 

Thursday,  June  12.  1919. 

CONTR.At'T  NO.  5 

Proposals  for  Pumping  Stations  will  be 
received  until  12  o'clock  noon.  Thursday. 
June  12,  1919. 

Plans  may  be  8e«-n  and  Spei'lflratlons 

and  Forms  of  Proposal  obtained  at  the 
offlee  of  the  Board  of  Water  Commissioners. 
Town  Hall,  Westerly.  Rhode  Island,  or  at 
the  office  of  the  Consulting  Engineer. 
Samuel  M.  Gray,  Grosvenor  Building,  Provi¬ 
dence,  Rhode  Island. 

Proposals  must  be  submitted  on  the  form 
furnished  by  the  Board  and  a  certified 
check  In  amount  called  for  on  proposal 
form  must  accompany  each  bid. 

The  Board  of  Water  Commissioners  re¬ 
serve  the  right  to  accept  or  reject  any  and 
all  proposals  and  to  accept  any  proposal 
which  they  deem  to  be  most  favorable  to 
the  interests  of  the  town. 

LOUIS  W.  ARNOI.D. 

Chairman.  Board  of  Water  Commlssioni-rs 

THOMAS  McKENZIE,  Engineer. 


Bids:  June  3. 

Sanitary  Sewer  System  and 
Sewage  Disposal  Plant 

Aurelia,  Iowa. 

Separate  sealed  proposals  will  be  received 
by  the  Town  Clerk  of  the  Town  of  Aurelia. 
Iowa,  at  his  office  In  said  Town,  until  thre*> 
o’clock  P.M.,  on  the  Srd  day  of  June,  A.  D. 
1919,  for  the  construction  of  a  Sanitary 
Sewer  System  and  Sewage  Disposal  plant 
in  said  town. 

Dated  this  16th  day  of  May,  A.  D.  1919, 
at  Aurelia.  Iowa. 

L.  B.  CHRISTENSEN. 

Town  Cflerk 


PROPOSAL  FOR  COAL— U.  S.  Engineer 
Office.  Customhouse,  New  Orleans,  La. — 
Sealed  proposals  will  be  received  here  until 
11  A.M.,  June  27,  1919,  and  then  opened 
for  ^rnlshlng  and  delivering  coal  for  the 
XL  S.  Plant  from  date  of  receipt  of  notifica¬ 
tion  of  approval  of  contract  to  December 
31.  1919.  Further  Information  on  applica¬ 
tion. 
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Bids:  June  2 


Fireproofing 


Trenton.  N.  J. 

•Sealed  proposals  for  fireproofinsr  dumb¬ 
waiter  shafts  and  stairways.  New  Jer.sey 
State  Hospital,  Trenton.  New  Jersey,  will 
!«•  received  at  the  Department  of  .\rchi- 
teclure.  142  West  State  Street,  Trenton, 
New  Jersey,  at  twelve  o’clock  on  Monday, 
the  second  day  of  June.  1919,  at  which  time 
they  will  be  publicly  opened  and  read. 

I’rojiosals  must  be  sealed  and  addressed 
to  the  State  Architect,  and  marked  as 
nl>ove.  Kach  proposal  must  be  acompanled 
by  a  certified  cht'ck  drawn  to  the  bidder's 
order  and  properly  endorsed  for  an  amount 
equal  to  at  least  five  per  cent.  (5c{)  of  the 
amount  of  the  bid. 

The  rijtht  to  reject  any  or  all  bids  Is  re¬ 
served. 

The  successful  bidder,  after  contract  Is 
awarded,  will  be  required  to  furnish  a 
satlsf.'ictory  surety  bond  In  tbe  full  amount 
of  the  contract  price  to  guarantee  the  ful¬ 
fillment  of  the  conditions  of  his  contract. 

1‘lans  and  specifications  may  be  obtained 
upon  application  to  the  Department  of 
Architecture  on  deposit  of  125.00,  this 
amount  to  be  returned  to  bidder  upon  re¬ 
turn  of  plans  and  specifications  In  (rood 
order. 

FRANPIS  H.  BENT. 

State  Architect. 


Bids;  June  3. 

Paving  and  Sewering 

Butler,  I’a. 

Sc.aled  pro|)o.s:ils  directed  to  tlie  City 
Clerk  of  Butler,  I’a.,  will  be  received  at  the 
City  Hall  until  3  I’.M.,  Tue.sday,  June  3. 
1919,  for  the  paving  and  sewering  of  the 
following  streets : 

Oak  Street,  south  property  line  of  Polk 
to  Charles  Str«t>t,  approximately  1152 
sq.yd. 

Summit  Street,  Fulton  to  Polk,  approxi¬ 
mately  13B5  sq.yd. 

Jefferson  Street,  Main  to  east  side  of 
Monroe,  approximately  691.5  sq.yd. 

Wayne  Street.  Main  to  Viaduct,  approx- 
imiitely  1917  sq.yd. 

Center  Avenue,  bridge  to  west  curb  line 
of  IxKikout  Avenue,  approximately  4175 
sq.yd. 

Jefferson  Street,  sewer  approximately 
1840  lln.ft.  of  main  sewer  and  1150  lin.ft. 
of  lat<‘rals. 

Wayne  Street,  sewer,  approximately  550 
lin.ft.  of  main  sewer  and  324  lln.ft.  of 
laterals. 

Specifications,  proposal  blanks  and  de¬ 
tailed  Information  can  be  obtained  by  ap¬ 
plying  to  the  City  Engineer. 

A  deposit  of  five  ($5)  dollars  la  required 
for  each  complete  set  of  plans  and  sp*'ci- 
ficatlons  sent  out.  which  will  be  refunded 
upon  the  ridtirn  of  the  plans  In  good  con¬ 
dition. 

A  certified  check  In  the  sum  of  ten 
(lOcj  )  per  cent,  of  the  gro.ss  bid  must  ac¬ 
company  the  proposal. 

The  City  resert’es  the  right  to  reject  any 
and  all  bld.s. 

H.  O.  CARSON, 
City  Engineer. 


PROrOSATJ?  FOR  BOH.ERS  — Office  of 
District  Engineer.  Mississippi  River  Dredg¬ 
ing  District. — Seal*»d  proposals  for  fur¬ 
nishing  and  delivering  threi*  (3)  Water- 
tube  Boilers  for  I".  S.  Dredge  Kappa  will 
be  received  here  until  two  o'clock  B-m-. 
June  20.  1919,  and  then  opened.  Further 
Information  on  application  to  the  District 
Engineer.  P.  O.  Box  1017,  Memphis.  Tenn. 


Bids;  June  2,  1919. 

Public  Water  Supply 

MUNICIPAB  BOARD 

Newark.  N.  Y. 

Notice  is  hereby  given  that  sealed  pro¬ 
posals  for  the  construction  of  water  sup¬ 
ply  improvements  for  Newark,  N.  Y.,  will 
be  received  at  the  office  of  the  Municipal 
Board  of  Newark,  N.  Y.,  until  10  o’clock 
.\.M.,  June  2,  1919,  and  then  publicly 

ojtened. 

Description  of  work  to  be  done: 

To  construct  an  earthen  dam  and  dikes 
across  Case  Creek  and  the  adjoining  valley 
at  a  point  about  two  and  one  half  (21) 
miles  southeast  of  Clifton  Springs,  N.  Y. 
The  earthen  dam  and  dikes  will  contain 
approximately  tliree  thousand  (3000)  yards 
of  concrete  and  thirty  thousand  (30.000) 
yards  of  earlli  cml>ankment.  to  construct 
and  furnish  all  the  material  for  a  million 
gallon  mechanical  filtration  plant,  to  be 
built  of  reinforced  concrete  and  brick,  to 
haul  and  lay  about  thirty-eight  thousand 
(38,000)  feet  of  fourteen  (14)  inch  cast 
Iron  pilM*.  to  furnisli  .about  one  thousand 
seven  hundred  (1700)  tons  of  fourteen  (14) 
Inch  cast  iron  pipe.  Separate  bids  will  be 
received  on  <'ach  divi.sion  of  the  work. 

Detailed  plans  and  specifications  of  the 
work  may  be  seen  for  examination  at  the 
office  of  James  P.  Wells,  Consulting  Engi¬ 
neer,  Culler  Building,  Rochester.  N.  Y.,  or 
at  the  ollice  of  Mr.  Staniland  Scarth.  Mu¬ 
nicipal  Board,  Newark,  N.  Y.  Plans  and 
specifications  may  be  obtained  for  the  sum 
of  $10.  which  will  be  returned  upon  the 
return  of  the  plans  and  specifications  In 
good  condition. 

A  certified  check  for  five  per  cent.  (5*)^) 
of  the  amount  of  the  bid  made,  payable 
to  the  order  of  the  Municipal  Board,  must 
accompany  each  proposal.  The  right  Is 
reserved  by  the  party  of  the  second  part 
to  reject  any  and  all' proposals. 

Proposals  shall  be  submitted  In  sealed 
envelopes  furnished  for  that  purpose  with 
the  specifications.  Only  sealed  bids  will 
be  considered. 

All  bids  received  will  be  retained  by  the 
Municipal  Board  and  will  not  be  returned 
to  the  contractors. 

OEO  A.  BURNHAM, 
Chairman  Municipal  Board. 

Attest : 

FRANK  J  BALTZEL, 

Clerk  Municipal  Board. 


PROPOSAI-S  FOR  T.EVEE  WORK.— Of¬ 
fice  of  the  Secretary.  Mississippi  River 
Commission.  1311  International  I.lfe  Build¬ 
ing,  St.  l.ouis.  Mo. — .Sealed  proposals  will 
be  received  here  until  11  a.m..  June  19, 
1919.  for  constructing  about  200,000  cubic 
yards  of  earthwork  by  the  hydraulic  meth¬ 
od  In  the  Muscatlne-Trf)ui.sa  Island  Ijcvee' 
District,  Iowa.  Further  information  on  ap¬ 
plication. 


PROPOSAI,.S  FOR  DREDC.INC.,— Unlte<l 
I  States  Engine«'r  Office.  Room  710,  Army 
I  Building.  39  Whitehall  Street,  New  York, 
i  N.  Y. — Sealed  proposals  for  dredging  In 
East  River,  N.  Y.,  will  be  received  nere 
until  12  m..  June  16,  1919,  and  then  opened. 
Further  information  on  application. 


U.  S.  EN(5INEER  OFFICE.  T-oulsville. 
Ky.  Sealed  proposals  will  be  received  here 
until  12  noon  (central  time)  .June  19.  1919. 
and  then  opened  for  constructing  Dock  and 
Abutment  for  Dam  No.  45.  Ohio  River,  at 
Addison.  Ky.  Further  information  on  ap¬ 
plication. 


j  Bids  ;  June  17. 

Construction,  Heating,  etc. 

I  Ossining’,  ;<  \ 

,  CONSTRUCTION  WORK— .Me. s.-  u  n 
j  Kitchen  Building  (No.  4i,  h. 

Building  (No.  5)  ;  Outside  I'.  l)  Uu.l.i. 
ing  (No.  7):  Clinic  Building  in.,,  x, 
and  Pump  House  and  Hesei  vnj, 
HEATING  WORK — Mess  Hall  and  Kit(h  n 
Building  (No.  4)  ;  Detention  H  uldir.. 
(No.  5):  Outside  Cell  Building  i  .\„ 
7)  :  and  Clinic  Building  (.No.  kj 
SA.NITARY  WORK— .Me.ss  Hall  :,nd  Kji- 
chen  Building  (No.  4);  D.tenti,,n 
Building  (No.  5)  :  Outside  C.  1|  iiuild- 
ing  (No.  7):  and  Clinic  Building 

(No.  8)  ; 

ELECTRIC  WORK— Me.ss  Hall  nnl  Kit¬ 
chen  Building  (No.  4);  It.  t.nli.,n 
Building  (No.  5)  ;  Outside  Cell  Build¬ 
ing  (No.  7)  ;  and  Clinic  I'.uildmg 

(No.  8)  ; 

NEW  BOILERS — Two  new  400  lip.  \V:it.  r 
Tube  Boilers. 

at  Sing  Sing  Prison,  Ossining.  .N.  Y  .  will 
be  received  by  Hon.  Chas.  F.  Battigan. 
Superintendent  of  St.ate  I’risons.  Boom  fiU. 
Hall  of  Records  Building.  Centre  and 
Chambers  Streets,  New  York  Cit\.  until 
2:30  o’clock  P.M.,  on  Tuesday,  .Bin'-  IT. 
1919,  when  they  will  be  publicly  ep.-ned 
and  read.  Proposals  shall  be  enclosod  in 
an  envelope  furnished  by  the  Slat''  .\r- 
chitect,  scaled  and  addressed,  and  .eliall 
be  accompanied  by  a  certified  cheek  in  tlv 
sum  of  five  per  cent.  (57?  )  of  (he  aninunt 
of  the  proposal.  The  contractors  to  wt  om 
the  awards  are  made  will  be  required  to 
furnish  surety  company  bond  in  tne  sum 
of  fifty  per  cent.  {507^)  of  the  amount  of 
I  contract  within  thirty  (30)  days  afti  r 
official  notice  of  award  of  contract  and 

in  accordance  with  the  terms  of  Spiciflca- 
tions  Nos.  3229,  3230,  3231.  3232.  3233. 

3220,  3223.  3226,  3252,  3221,  322  1.  3227, 

3222,  3225  and  3228.  The  right  is  r- 
1  .served  to  reject  any  or  all  bids.  Draw¬ 
ings  and  specifications  may  bi'  eonsulti-'l 
at  the  office  of  the  Warden  of  Sing  Sing 
Prison,  Ossining.  N.  Y.  :  at  Room  61  s.  Ball 
of  Records.  New  York  ffity.  and  at  th'' 

Department  of  Architecture,  fapitol.  .\1- 
bany,  N.  Y.  Drawings  and  specifications 
and  blank  forms  of  proposal  may  he  ob¬ 
tained  at  the  Department  of  jVrehite'  ture. 
Capitol,  Albany,  N.  Y.,  upon  reasonable 
notice  to  and  in  the  discretion  of  the  State 
Architect.  I..  F.  Pilcher,  Capitol,  Albany. 
N.  Y. 

Dated:  May  14,  1919, 


OFFICE  OF  THE  (QUARTERMASTER 
Fort  Hancock,  N.  ,1. — Sealed  proposals  in 
triplicate  will  be  received  at  this  office  until 
2  P.M..  June  7,  1919.  and  then  opened,  for 
surfacing  and  constructing  approximately 
three  and  one-half  (3J)  miles  of  b'tulite 
macadam  or  concrete  road  at  this  For 
Plans  and  specifications  furnished  at  this 
office.  Indorse  envelopes  "Proposals  for 
Roads”  MAJOR  W.  L.  CONRAD.  Quarter¬ 
master. 


PROPOSAL  FOR  BULKIIEAD-T'  S 
Engineer  Office.  Customhouse.  New  Orleans. 
I.A. — Sealed  proposalB  will  be  received  here 
until  11  A.M..  June  25.  1919.  and  then 
opened  for  bulkhead  at  Southwest  1  jt'* 
Mississippi  River.  Information  on  applica¬ 
tion. 


PROPOSAIvS  FOR  PILES  AND  T-l'M- 
BER— U.  S.  Engineer  Office,  Customhous' 
New  Orleans,  La. — Sealed  proposals  w'l  o 
received  here  until  11  A.M.,  June 
and  then  opened  for  furnishing  and  a  ■■ 
llvering  piles  and  lumber  on  the  bank  or 
wharves  in  Southwest  Pa.ss.  South 
and  Head  of  Passes,  Mississippi  River. 
Further  Information  on  application. 


May  29.  1919 

£jig.  News-Record 


OFFICIAL  PROPOSALS _ 

Bids:  June  16- 

Reinforced  Concrete  Bridge 

Valdostn,  OcorRia. 

Sealed  proposals  will  b<'  received  by  the 
Hoard  of  rommissioners  of  I.owndes  Coun¬ 
ty.  rteorgia.  at  the  Court  House,  Valdosta, 
r,corciii,  until  10  A.M..  June  16,  1919,  for 
furnishitiR  all  material,  labor  and  equip¬ 
ment  n'-ce.s.sary  for  the  erection  of  a  bridge 
over  the  Withlacoochee  River,  about  5  miles 
from  V.'ildosta. 

The  following  Is  a  list  of  the  quantities  of 
the  work  to  be  done : 

40  cu.yd.  dry  excavation. 

15,')  cu.yd.  wet  excavation. 

1240  lin.ft.  wood  piles  under  foundation 
piers. 

S80  lin.ft.  creosoted  piles  under  founda¬ 
tion  piers. 

3720  lin.ft.  14  x  14  in.  reinforced  con¬ 
crete  piles. 

S12  lin.ft.  10  X  10  in.  reinforced  con¬ 
crete  piles. 

904.37  cti.yd.  Cla.ss  "A”  concrete. 

463.15  cu.yd.  Cla.ss  “B”  concrete. 

94.520  Ih.  reinforcing  steel. 

3363  sq.ft,  hog  wire. 

6  cast-iron  rockers. 

12  steel  rocker  plates. 

IS  3x3  in.  metal  drains. 

120  2  in.  tubes,  sheet  metal. 

Plans  and  specifications  are  on  file  at  the 
nfflee  of  the  Board  of  Comlmssioners  at 
Valdo.sta,  Georgia,  the  State  Highway  En¬ 
gineer  and  the  J.  B.  McCrary  Company, 
the  Project  Engineers  at  Atlanta.  Georgia. 
Copies  may  be  obtained  from  the  J.  B. 
McCrary  Company,  Atlanta,  upon  receipt 
of  $2.50  to  cover  the  actual  cost  of  re¬ 
production  which  will  be  refunded  if  bona 
tide  bid  Is  made. 

Proposals  must  be  submitted  on  regular 
forms  which  will  be  supplied  by  the  Project 
Engineers  and  must  be  accompanied  by  a 
certified  check  for  5  per  cent,  of  the  amount 
bid. 

Payments  will  be  made  monthly  on  basis 
of  85  per  cent,  of  work  done  and  materials 
embodied  In  construction,  balance  when  the 
work  Is  completed  and  accepted. 

The  right  is  resterved  to  reject  any  and 
all  bids  and  waive  all  formalities. 

BOARD  OP  COMMISSIONERS  OF  ROADS 
AND  REVENT TES.  I.OWNDES 
COUNTY,  GEORGIA. 

(By)  B.  G.  LASTINGER. 

Clerk  of  Commissioners, 
THE  J.  B.  McCRARY  COMPANY, 
Engineers. 

Valdosta,  Georgia. 


Bids:  June  5. 

Water  and  Tarvia  Bound  Ma¬ 
cadam  Roadway's  with  Stone 
Curbs  and  Brick  Gutters 

Swarthmore.  Pa. 

Sealed  proposals  will  be  received  by  the 
undersigned  until  7 :30  P.M.,  Thursday, 
■lune  5.  191ft,  at  Council  Chamber,  Borough 
Hall,  Swarthmore,  Pa. 

32700  sq.yd.  tarvia  bound  macadam. 

2800  lin.ft.  curbs  and  brick  pUters. 

2100  sq.yd.  water  bound  macadam. 

1800  lin.ft.  stone  curbs  and  brick  gutters. 
'The  Borough  Council  reserves  the  right 
to  reject  any  or  all  bids.  For  further  In¬ 
formation  inquire  of  F.  M.  VARRET.I,. 
Borough  Secretary,  Borough  Hall,  Swarth- 
Diore.  Pa 


OFFICIAL  PROPOSALS 


OFFICIAL  PROPOSALS 


Bid.  June  2  road  work  Osceola,  Arkansas 

2031/^  Miles  Graded  Roads,  1,448,660  Cu.  Yds.  of  Excavation,  as 
described  in  the  following  advertisements.  For  further  informa¬ 
tion  address  Pride  &  Fairley,  Engineers,  Osceola,  Ark. 


Sealed  propo.^ial.s  for  the  construction  of 
12}  miles  of  graded  earth  roads  will  be 
received  until  2  o'clock  I’.M.  Monday,  June 
2,  1919,  by  the  Board  of  Commissioners  of 
Osccolu  &  I.ittle  River  Ro;id  Improvement 
District  No.  1,  Mi.ssissippi  County,  Ark., 

and  pttbliely  opened  at  Osceola  Ark.,  for 
the  construction  of  the  following  approxi¬ 
mate  quantities: 

90,000  cubic  yards  of  earth  excavation 
7  acres  clearing  and  grubbing 
300  feet  of  18  inch  pipi-  in  place 

600  "  ”  24  . 

180  "  "  35  . 

48  cubic  yards  concrete  In  place  in 
headwall.s. 

Proposals  will  be  received  on  the  work 
as  a  whole  or  In  sections.  Bids  for  pip*' 
should  be  made  on  vitrified  tile,  concrete 
and  corrugated  iron.  Bids  must  be  accom¬ 
panied  by  a  certified  check  or  by  a  bidder’s 
bond  for  at  least  five  per  cent,  of  the 
amount  of  the  bid.  The  Commissioners  re¬ 
serve  the  right  to  reject  any  and  all  bids. 

For  further  Information  write  Pride  & 
Fairley,  Engineers,  Osceola.  Ark. 

Bids  for  the  construction  of  75  miles  of 
graded  earth  road.s,  will  be  received  at 
Osceola,  Ark.,  until  2  o’clock  P.M.  Monday, 
June  2.  1919,  by  the  Board  of  Commission¬ 
ers  of  the  Luxora  &  I.ittle  River  Road  Im¬ 
provement  District  No.  2,  Mississippi  Coun¬ 
ty.  Arkansas,  for  the  construction  of  the 
following  approximate  quantities : 

650,000  cubic  yards  of  earth  excavation 
197  acres  clearing  and  grubbing 
107  acres  of  grubbing 
3,180  lineal  feet  pipe  In  place,  18  Inch 
1,230  ”  ”  24  Inch  pipe  In  place 

45  ”  "  36 . 

223  cubic  yards  concrete  in  place  In 
head-walls. 

Proposals  will  be  received  on  the  work 
as  a  whole  or  In  sections.  Bids  for  pipe 
should  be  made  on  vitrified  tile  concrete 
and  corrugated  Iron.  Bids  must  be  accom¬ 
panied  by  a  certified  check  or  by  a  bidder’s 
bond  for  at  least  five  per  cent,  of  the 
amount  of  the  bid.  Commissioners  reserve 
the  right  to  reject  any  or  all  bids. 

For  further  Information  write  Pride  A 
Fairley,  Engineers,  Osceola,  Ark. 

Sealed  proposals  for  the  construction  of 
26  miles  of  graded  earth  roads  will  be  re¬ 
ceived  until  2  o’clock  P.M.  on  Monday,  June 
2.  1919,  by  the  Board  of  Commissioners  of 
the  Burdette  Road  Improvement  District 
No.  3,  Mississippi  County,  Arkansas,  and 
publicly  opened  at  Osceola.  Ark.,  for  the 
construction  of  the  following  approximate 
quantities: 

200,000  cubic  yards  of  earth  excavation 
45  acres  of  clearing  and  grubbing 
5  acres  of  grubbing 
20-18  Inch  pipe  In  place 

30-24  . 

5  cubic  yards  of  concrete  In  place 
In  head-walls. 

Proposals  will  be  received  on  the  work 
as  a  whole  or  In  sections.  Bids  for  pipe 
should  be  made  on  vitrified  tile,  concrete 
or  corrugated  Iron.  Bids  must  be  accom¬ 
panied  by  a  certified  check  or  bidder’s  bond 
for  at  least  five  per  cent,  of  the  bid.  The 
Commissioners  reserve  the  right  to  reject 
any  and  all  bids. 

For  further  Information  write  Pride  A 
Fairley,  Engineers.  Osceola.  Ark. 


Scali-d  proposals  for  the  con.struction  o4 
25  miles  of  graded  earth  roads  will  be  re¬ 
ceived  until  2  o'clock  P.M  .  Monday.  June 
2,  1919,  by  the  Board  of  Commissioners  of 
I’oinsclt  County  Road  Improvement  Dls- 
tri»  t  No.  3.  Poinsett  County,  Arkansas,  and 
|)ubliely  opened  at  Osceola,  Ark.,  for  the 
construction  of  the  following  approximate 
(juantities : 

200,00(1  cubic  yards  of  earth  excavation 
20  acres  of  clearing  and  grubbing 
25  acres  of  grubbing 
5-35  Inch  pipe  In  place 

10-30  . 

15-24  . 

32-18  . 

95  cubic  yards  concrete  In  place  in 
hcad-wall.s. 

Proposals  will  be  received  on  the  work 
as  a  whole  or  In  sections.  Bids  for  pipe 
should  be  made  on  vitrified  tile,  concrete 
and  corrugated  iron.  Bids  must  be  accom¬ 
panied  by  a  certified  check  or  by  a  bidder’s 
bond  for  at  least  five  per  cent,  of  the 
amount  of  the  bill.*  Commissioners  reserve 
the  right  to  reject  any  and  all  bids. 

For  further  information  write  Pride  & 
Fairley,  Engineers,  Osceola,  Ark. 

Bids  for  the  construction  of  45  miles  of 
graded  earth  roads,  will  be  received  until 
2  o’clock  P.M.  Monday,  June  2,  1919.  by 
the  Board  of  Commissioners  of  the  Road 
Improvement  District  No.  5,  Mississippi 
County,  Ark.,  and  publicly  opened  at  Os¬ 
ceola,  Ark.,  for  the  construction  of  the 
following  approximate  quantities: 

140.000  cubic  yards  of  earth  excavation 
136  acres  clearing  and  grubbing 
1.530  lineal  feet  18  Inch  pipe  In  place 

480  "  ”  24 . 

70  cubic  j-ards  concrete  In  place  in 
head-wall.s. 

Proposals  will  be  received  on  the  work 
as  a  whole  or  In  sections.  Bids  for  pipe 
.should  be  made  on  vitrified  tile,  concrete 
and  corrugated  Iron.  Bids  must  be  accom¬ 
panied  by  a  certified  check  or  by  a  bidder’s 
bond  for  at  least  five  per  cent,  of  the 
amount  of  the  bid.  Commissioners  reserve 
the  right  to  rejert  any  and  all  bids. 

For  further  information  write  Pride  & 
Fairley,  Engineers,  Osceola,  Ark. 

Sealed  propo.sals  for  the  construction  of 
20  miles  of  graded  earth  roads  will  be 
received  until  2  o’clock  P.M.  Monday.  June 
2,  1919,  by  the  Board  of  Clmmlssloners  of 
Etowah  Road  Improvement  District  No. 
2.  Mississippi  County,  Ark.,  and  publicly 
opened  at  Osceola,  Ark.,  for  the  construc¬ 
tion  of  the  following  approximate  quanti¬ 
ties: 

125,000  cubic  yards  of  earth  excavation 
75  acres  of  clearing  and  grubbing 
60  acres  of  grubbing 
35-18  inch  pipe  In  place 

20-24  . 

2-36 .  " 

100  cubic  yards  of  concrete  In  place 
In  head-walls. 

Proposals  will  be  received  on  the  work 
as  a  whole  or  In  sections.  Bids  for  pipe 
should  be  made  on  vitrified  tile,  concrete 
and  corrugated  Iron.  Bids  must  be  accom¬ 
panied  by  a  certified  check  or  by  a  bidder’s 
bond  for  at  least  five  per  cent,  of  the 
amount  of  the  bid.  The  Commissioners  re¬ 
serve  the  right  to  reject  any  and  all  bids. 

For  further  Information  write  Pride  A 
Fairley,  Engineers,  Osceola,  Ark. 


SEARCHLIGHT  SECTION 
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OFFICIAL  PROPOSALS 


BidH :  June  9. 


Bids;  June  5 

Concrete  Bridges 

BUUKAU  OK  HIGHWAYS,  I’HILVDEL 
PHIA,  PA. 

Sealed  bids  will  be  received  J.y  the  Di¬ 
rector  of  the  Department  of  Pulilic  Work-^ 
up  to  noon  Thursday,  June  5th,  iiiig. 
then  publically  read,  for  one  concr.  te  arch 
bridge,  86  foot  span  and  78  feet  \vi,ie  and 
one  flat  slab  construction  bridge,  is 
incased  in  concrete,  32  feet  clear  .span  and 
82  feet  wide. 

Plans,  specifications  and  propo.sal  slirets 
may  be  seen  at  Room  232  City  Hall ;  a  de¬ 
posit  of  Twenty  Dollars  will  b«>  n-iiuired 
of  those  taking  out  plans  to  be  refunded 
upon  return. 

The  attention  of  bidders  is  called  to  the 
special  requirements  contained  in  the  pro¬ 
posal  sheet. 

GKORGE  R  1)ATES.M,\.\ 

Director,  Department  of  I'ulilic  Works. 


Bids.  June  3. 

Street  Improvement 

Griffin.  Ga. 

Proposals  will  be  received  by  the  City 
Manager  and  Board  of  City  Commissioners 
of  Griffin,  Georgia,  until  eleven  o'clock, 
A.M.  on  Tuesday,  June  3rd,  1919,  for  grad¬ 
ing,  curbing,  draining,  and  paving  certain 
streets  with  vitrified  brick,  concrete,  bitumi¬ 
nous  concrete,  patented  pavement,  or  other 
pavement. 

The  street  paving  work  will  Include  ap¬ 
proximately  the  excavation  of  10,300  cubic 
yards  of  earth  ;  the  setting  of  34,500  lineal 
feet  of  granite  curb,  and  the  construction 
of  6500  lineal  feet  of  concrete  curb ;  the 
laying  of  storm  drains  and  the  furnishing 
and  laying  of  approximately  47,500  square 
yards  of  street  pavement,  with  all  the 
necessary  work  Incident  thereto,  as  called 
for  by  the  plans,  profiles  and  speciflcatlone 

Bidders  must  use  the  printed  forma  ac¬ 
companying  the  specifications.  A  certified 
check  payable  to  the  city  of  Griffin,  for  five 
(5)  per  cent,  of  the  amount  of  the  bid 
must  accompany  each  proposal  as  a  guar¬ 
antee  that  the  contract  will  be  entered  into 
if  awarded.  An  acceptable  surety  bond  for 
one  hundred  (100)  per  cent,  of  the  contract 
cost  will  be  required.  A  five  (5)  year  main¬ 
tenance  bond  for  twenty-five  (25)  per  cent, 
of  the  contract  cost  will  be  required  to 
guarantee  the  street  pavement  against  de¬ 
fects.  Payment  will  be  in  cash,  or  cash 
and  notes,  for  eighty-five  (85)  per  cent, 
of  completed  and  accepted  work  on  monthly 
estimates. 

Plans  and  specifications  may  be  seen  at 
the  office  of  the  City  Manager  In  Griffin, 
Georgia,  and  copies  of  specifications  may  be 
obtained  from  Solomon-Norcross  Company, 
Consulting  Engineers,  1625  Candler  Build¬ 
ing,  Atlanta.  Georgia,  and  the  City  Engi¬ 
neer,  Griffiin.  Georgia,  by  depositing  check 
for  ten  (JIO)  dollars,  payable  to  the  Con¬ 
sulting  Engineers,  to  be  held  until  their 
return.  Blue  prints  may  be  had  at  the 
cost  of  printing. 

The  City  reserves  the  right  to  reject  any 
and  all  bids. 

E  P.  BRIDGES.  City  Manager, 
Griffiin.  Georgia 

O  M  HARRINGTON, 

City  Engineer,  Griffiin,  Georgia 
SOL.OMON-NORCROSS  COMPANY. 

Consulting  Engineers,  1625  Candler  Bldg., 
Atlanta.  Georgia. 


Sewage  Treatment  Works 

Pontiac,  Michigan. 

Sealed  proposals  will  be  received  at  the 
office  of  the  City  Clerk,  City  Hall,  until 
1  :30  P.M.,  June  9,  1919,  for  the  construc¬ 
tion  of  the  Sewage  Tr«*atmcnt  Works. 

The  work  contemplated  comprises  the 
construction  of  an  outfall  sewer,  grit  cham¬ 
ber,  two-story  settling  tanks,  trickling  fll- 
t<-rs,  secondary  tanks,  sludge  bed,  conduits, 
bridge,  and  appurtenances.  The  following 
quantities  give  a  gtmeral  idea  of  the  amount 
and  character  of  the  work  to  be  done : 

Outfall  sewer  .  2,052  lin.ft. 

Excavation  . 34,710  cu.yd. 

Reinforced  concrete  _  4.078  cu.yd. 

Filter  stone  .  .i .  15,700  cu.yd. 

C.  I.  piping  .  35  tons 

Plans  and  Specifications  are  on  file  at  the 
office  of  the  City  Clerk,  Cfity  Hall,  and 
copies  may  be  obtained  at  the  office  of 
Olarence  W.  Hubbel,  Consulting  Engineer, 
2348  Penobscot  Bldg.,  Detroit,  Michigan. 
A  deposit  of  fifteen  dollars  (J15)  will  be 
required  for  each  set  of  plans  and  speci¬ 
fications.  If  a  bid  is  submitted  this  de¬ 
posit  will  be  refunded  upon  the  return  of 
said  plans  and  specifications  in  good  order. 

All  bids  must  be  accompanied  by  a  cer¬ 
tified  check  on  a  solvent  bank  for  fifteen 
thousand  dollars  ($15,000). 

Separate  proposals  will  be  entertained 
on  the  Outfall  Sewer.  A  certified  check 
for  one  thousand  dollars  ($1000)  will  be 
required  where  proposals  are  made  on  out¬ 
fall  sewer  only. 

No  proposal  will  be  entertained  unless 
made  on  blanks  furnl.shed  by  the  consult¬ 
ing  engineer,  and  delivered  to  the  City 
Clerk  on  or  before  1  :30  P.M.,  June  9,  1919. 

The  city  reserves  the  right  to  reject  any 
or  all  bids. 

By  order  of  the  City  Commission. 

C.  W.  HAM. 

City  Clerk. 


Bids.  June  4. 

Sanitary  Work 

Poughkeepsie.  N.  T. 

Sealed  proposals  for  Sanitary  Work- 
Additions  and  Alterations  to  Water  Supply 
System  (Additional  Filter;  Changing  Wa¬ 
ter  Main ;  and  Construction  of  R^'.^ervoir), 
Hudson  River  State  Hospital,  Poughkeep¬ 
sie,  N.  Y.,  will  be  received  by  the  St.ite 
Hospital  Commission  at  the  Capitol.  .M- 
bany,  N.  T.,  until  3  o'clock  P.M  on 
Wednesday,  June  4,  1919,  when  they  will 
be  publicly  opened  and  read.  Propos.!!? 
shall  be  enclosed  in  an  envelope  furnished 
by  the  State  Architect,  scaled  and  ad¬ 
dressed,  and  shall  be  accompanied  by  a 
certified  check  in  the  sum  of  five  per  rent 
(5C?)  of  the  amount  of  the  proposal.  The 
contractor  to  whom  the  award  is  made  will 
be  required  to  furnish  surety  company 
bond  in  the  sum  of  fifty  per  cent.  ( 50  '^r ) 
of  the  amount  of  the  contract  within  thirty 
(30)  days  after  official  notice  of  award  of 
contract  and  in  accordance  with  the  terms 
of  Specifications  Nos.  3243,  3244  and  3245. 
The  right  is  reserved  to  reject  any  or 
all  bida  Drawings  and  specifications  may 
be  consulted  at  the  Hudson  River  State 
Hospital,  Poughkeepsie,  N.  T.,  at  the  New 
York  Office  of  the  Department  of  Arrhi- 
tecture.  Room  1715  Tribune  Building,  and 
at  the  Department  of  Architecture,  Capitnl, 
Albany,  N.  Y.  Drawings  and  specification.' 
and  blank  forms  of  proposal  may  be  ob¬ 
tained  at  the  Department  of  Architecture. 
Capitol,  Albany,  N.  Y.,  upon  reasonable 
notice  to  and  in  the  discretion  of  the  State 
Architect,  L.  F.  Pilcher.  Capitol.  Albany. 
N.  Y. 

E.  S.  ELWOOn. 

Secretary,  State  Hospital  Commission 

Dated;  May  12,  1919. 


Bids:  June  9. 

Water  Main  and  Sewer 
Construction 

WASHINGTON  SUBURBAN  SANITARY 
DISTRICT 
CONTRACT  NO.  1 

Washington.  D.  C. 

Sealed  proi>osaIs  will  be  received  at  the 
office  of  the  Washingrton  Suburban  Sanitary 
Commission,  611  F  Street,  N.  W.,  Wash¬ 
ington,  D.  C.,  until  Monday,  June  9,  1919, 
at  3  P.M.,  and  then  and  there  opened,  for 
water  main  and  sewer  construction  In  the 
Hyattsville.  Maryland  Water  and  Sewer 
District,  approximately  as  follows; 

6500  lin.ft.  6  in.  and  8  in.  cast-iron  water 
mains. 

7200  lin.ft.  6  In.,  8  in.  and  10  In.  vitrified 
pipe  sewers. 

16  fire  hydrants. 

22  manholes. 

Water  service  and  sewer  house  connec- 
tiona 

Bids  must  be  accompanied  by  certified 
check  In  sum  equal  to  5%  of  the  amount 
of  the  bid. 

On  and  after  May  26.  plans  and  specifi¬ 
cations  may  be  seen  at  the  Washington 
office  of  the  Commission,  and  may  be  ob¬ 
tained  at  the  office  of  the  Chief  Engineer 
of  the  Commission,  Hyattsville,  Maryland, 
for  the  sum  of  two  dollars,  which  will  not 
be  refunded. 

WASHINGTON  SUBURBAN  SANITARY 
(COMMISSION 

(By)  WILX,IAM  T.  S.  CrURTIS, 
Chairman. 


Bids;  June  5. 

Grading 

Fayette  County,  West  Virginia. 

Sealed  proposals  will  be  received  at  the 
office  of  the  Clerk  of  the  County  Court, 
Fayetteville,  West  Virginia,  until  June  6th, 
1919,  for  grading  one  section  of  County 
Highway  of  approximately  8.0  miles,  from 
Fayette  to  Lansing,  containing  45,000  eu. 
yds.  of  excavation.  About  30  per  cent  rock. 
Very  good  shovel  Job. 

Bids  must  be  submitted  on  the  blank 
forms  contained  In  the  book  of  specifica¬ 
tions.  which  with  other  information  may 
be  obtained  upon  application  to  J.  K  Mc¬ 
Grath,  Road  Engineer.  Fayetteville.  West 
Virginia. 

A  certified  check  for  five  per  cent,  of  the 
propo.sal.  made  payable  to  the  order  of 
the  Sheriff  of  Fayette  County,  shall  be  filed 
with  bid.  The  County  Court  reserves  the 
right  to  reject  any  and  all  bids. 

By  order  o  fthe  County  Court  of  Fayette 
County,  West  Virginia. 

J.  K.  McGRATH,  Road  Engineer. 

IT.  O.  BOLEY.  President. 

R  J.  STEGALL,  Clerk. 


Bids;  June  10 

Pumping  Plant 

MUSCATINE  LOUISA  DRAINAGE 
DISTRICT  NO  13 

Wapello.  la. 

Sealed  bids  will  be  received  until  on<> 
o'clock  P.M..  June  10,  1919,  by  the  Mii'- 
catlne-Loulsa  Drainage  District  No.  13 
at  the  office  of  the  County  Auditor  of 
I.,oui8a  County,  Wapello,  Iowa,  for  a  ateani 
driven  pumping  plant  containing  one  36  in 
and  one  24  in.  double  suction  cenfrifucnl 
pump.  Bids  will  also  be  received  for  a 
building  to  house  this  plant 

For  further  Information  addres.'  the 
Engineers.  Elliott  A  Harman  Engineerins 
Co.,  Peoria,  Illinois. 


Why? 

WHY  do  Government  regulations  specify  that 
contracts  for  construction,  equipment  and  sup¬ 
plies  over  a  certain  minimum  amount  must  be 
advertised? 

WHY  do  the  laws  of  most  States  and  Munici¬ 
palities  specify  the  same  thing? 

WHY  do  so  many  private  corporations  adver¬ 
tise  their  big  contracts? 

WHY  do  Consulting  Engineers,  Architects, 
and  others  recommend  and  endorse  the  adver¬ 
tising  of  Contracts  To  Be  Let? 

And — 

WHY  are  90%  of  the  advertisements  on  which 
real  national  competition  is  desired  published 
in  Engineering  News-Record? 


In  the  answers  to  the  foresoin^  questions  you 
will  find  unquestionable  proof  that 

1 —  Advertised  Contracts  arc  the  accepted  form  of  public  letting 
to  insure  the  awarding  of  contracts  free  of  prejudice. 

2 —  Advertised  Contracts  guarantee  the  greatest  possible  saving 
through  maximum  competition  and  that — 

3 —  Engineering  News-Rfxxird  is  universally  recognized  as  the 
one  dominant  medium  of  national  circulation  for  advertising 
Contracts  To  Be  Let. 


Are  your  contracts  advertised? 

Are  they  advertised  in  Engineering  News -Record? 
If  liot— WHY? 


OFFICIAL  PROPOSALS 

MI<Ih  June  10. 

Road  Roller 

OKKK'K  OK  TMK  C< >MMI.SSK)NKU  OF 
IMIHI.ir  WORKS, 

HAOINAW'.  MU’IIIOA.V. 

8<'alf<1  iiroiioHiiln  will  lx-  received  by  the 
Oily  <*lerk,  until  TucBday,  June  10.  1919, 
and  until  aiic-h  time  on  said  day  aa  the 
Council  In  HeHSion  hIiuII  order  the  openliiK 
of  Hueh  iiropoHaU  for 

1.  An  approximately  10-ton  road  roller. 
Complete  Rpeolflcat ioiiB  to  be  furniHhed  by 
the  bidder. 

2.  Road  roller  bid  u|>on  In  accordanc<- 
with  detailed  Information  on  file  In  the 
oltlce  of  the  CommiHHioner  of  rubllc  WorltH. 

Oellvery  ahall  be  made  not  later  than 
July  1.  1919. 

l’ro|)onalM  muat  be  made  upon  printed 
forma  which  will  be  furnlahed  by  thi.s  de¬ 
partment  upon  application,  and  muat  he 
iiccompanled  by  caah  or  certified  ch4-cl<  of 
a  reaiKtnalble  bank,  payable  to  the  order 
of  the  City  Treaxurer.  In  an  amount  aa 
didertnlned  by  the  Council.  The  auci-esa- 
fnl  bidder  will  be  required  to  fttrnlah  a 
aurety  company  tiond  in  the  aum  of  $1000. 
to  i«‘cure  the  faithful  performance  of  the 
contract.  The  rlftht  la  reaerved  to  reject 
any  and  all  blda. 

OKOROK  HOI.CnMB, 
Commlaaloner  of  Puhllc  Worka. 


STRTICTTTRAT^  STKKU  KCROINOS. 
CASTINOS.  hrrC. — U.  S.  Knjtineer  Offloe. 
Wheelinff,  W.  Va. — Seah  d  propoaala  will  be 
received  here  until  11  a.m.  (Kaateriv  time), 
June  23.  1919,  and  then  opened,  for  furnlah- 
Injr  and  delivering  atriictural  ateel,  forit- 
Inira,  caettnftn.  etc,,  for  lock  aatea  at  Locka 
Noa.  1  and  4,  Little  Kanawha  River.  In¬ 
formation  on  application. 


OFFICIAL  PROPOSALS 

Hide:  June  3. 

Bituminous  Material 

Mancheater,  N.  H. 

Seal<-<1  propoaala  for  fnrniahins  and  de- 
lIverlnK  Ultumlnoua  .Material  to  the  !>•• 
partment  of  Public  W«)rka  of  Man<  heHter, 
N.  II.,  will  bo  rwelved  at  the  office  of  the 
la-partment  until  2.ttll  o'clock  P.M..  June  3, 
1919,  at  which  time  all  propoaala  will  be 
<ipen<'i|  anil  read  and  no  propoxal  will  be 
|■e<•clv«•d  after  that  time. 

Propoaala  nuist  b<!  enilowd  In  an  en¬ 
velope,  Bi-aleil,  atidresaeil  to  the  Department 
of  Publb-  Worka.  Mancheater,  N.  II.,  anil 
markeil  "Propoaal,  Ultumlnoua  .Material." 

Information  aa  to  Hp'clflcallona  and  re- 
qillremimta  may  be  bad  upon  applli-ation 
at  thla  office. 

Kai'h  bidder  niual  en<  loae  a  <•ertifled 
check  or  deposit  for  One  Hundred  ($100.00) 
Dollars  with  Is  proposal,  aaid  r'bcak  or  de- 
poait  to  be  returmal  unless  the  party  to 
whom  the  contract  la  awarded  refuses  to 
siKii  said  conlrect  uism  nolifleatioa  of 
award.  In  suih  case  the  cheek  oi-  deposit 
shall  be  forfeited  to  the  City  of  Man¬ 
chester. 

The  Di'partment  of  Public  Works  hereby 
reserve  the  rlpht  to  rejis't  any,  any  part 
of  any  or  all  proposals  should  they  deem  It 
to  be  for  the  best  Interest  of  the  City  of 
Manchester. 

DEPARTMENT  OF  PltRLIC  WORKS 
SAMUEL  .T.  I,ORD. 

Director. 

Manchester,  N.  H.,  May  26th,  1919. 


TREASPRY  DKl'ARTMENT.  Supervla- 
Ina  Architect’s  Offic»“.  Washintrton.  D.  C., 
May  21,  1919  — Sealed  proposals  will  be 

opened  In  thla  office  at  3  p.m..  June  19, 
1919,  for  furnlshlna  the  labor  required  In 
the  construction  complete,  with  materials 
that  will  be  furnished  by  the  Government, 
of  the  United  States  Post  Office  Hulldlnir 
at  Clinton.  S.  C.  Drawhiffs  and  apeclflca- 
tlons  may  be  obtained  from  the  i-ustodlan 
of  the  site  at  Clinton,  8.  C*.,  or  at  this  office. 
In  the  discretion  of  the  Supervising  Archi¬ 
tect.  Jas.  A.  Wetmore,  Acting  Supervlalna 
.Architect. 


IT  8  ENGINEER  OFFICE,  Room  912. 
Army  BulldlnR.  89  Whitehall  Street  New 
York.  N.  Y.  Sealed  proposals  will  he  re¬ 
ceived  here  until  12  M..  June  23.  1919,  and 
then  opened  for  dredfring  In  Hackensack 
River,  N.  J  Information  on  application. 


SUB-GRADING 
CONTRACTS  DESIRED 

<  >iir  equipment  eonststa  of  the  foIlowtnR:  8 — No.  3 
Kevsione  Kxcavatora:  I — No.  S  KF}-stnne  Exca¬ 
vator.  KopprI  Can,  Track,  nymouth  l.ocomotlvr, 
and  team  outilt. 

DANIEL  J.  LYNCH  CO..  loc. 

301-8  CokuiUI  Trust  PIiIk  .  Philadelphia,  Pa 


I  In  Raplping  to  "Blind**  Ads 

I  be  earafnl  to  put  on  onvolope  tho  key 
i  number  In  the  ad.  and  nlao  loenl  nddrees 
of  offleo  to  which  reply  it  cent. 

10th  Are.  nt  38th  St..  New  York. 

036  Beal  Batata  TPust  Bldy..  Phlla. 
887  Leader-Newa  Blda„  Cleveland. 
1670  Old  Colony  Bids..  Chlooro. 

601  Rialto  Bide.  San  Fmnoleco. 

Important 

Oiirlnal  lattaro  of  reeommaodation  or 
I  othw  papers  of  vnluo  Should  not  bo  an- 
cloaad  to  unknown  oorraapoodaota  aend 


POSITIONS  VACANT 


FIRST-CLASS,  hlRh-grade  structural  steel 
designer  wanted  of  not  leas  than  ten  years' 
experience,  and  preferably  one  familiar 
with  blaal  furnace  or  ateel  plant  work 
Permanent  position.  State  full  details 
regarding  experience,  salary  wanted  and 
date  available.  P-r>75,  Eng.  News-Rec¬ 
ord,  I>‘ader-News  Bldg.,  Cleveland. 


A  REINFORCED  concrete  draftsman  waul¬ 
ed  with  company  selling  relnforclnjr  bars, 
Minneapolis.  P-B76,  Eng.  News-Record, 
Chicago. 


CONTRACTORS 


1  am  at  your  service 


Let  me  handle  your  Contract  Bonds  and  Insur¬ 
ance.  My  service  will  enable  you  to  secure  larger 
bonds  —secure  them  promptly — no  delay. 


Swart  Service  Really  Serves 

There  la  no  extra  charge 


HARMON  V.  SWART 

19  Liberty  Street.  New  York 


POSITIONS  VACANT 

AN  Industrial  firm  In  western  M .  .sarhn 
setts  wants  comm-tent  structure  M.,.i 
draftsmen  ;  men  familiar  with  i.uii  i,u,m 
Irjg  design  preferred.  State  ag. 
allty,  education,  experience,  nn>l  .,i??v 
expected.  I‘-525,  Eng.  News-H< , 

A  YOITNO  man  for  highway  work  on., 
having  experience  preferred;  sli...|'i,i  i. 
a  fair  draftsman.  At  onca  P.,',0!j  Ktii? 
News-Record,  Chicago.  ' 


I  LNTRAL  Alest  university  would  consid.  r 
applicants  for  vacjincy  In  faculty  of  <  ivil 
engineering  department  Position  oih.i 
this  fall.  Salary  about  $1800  i..  r  annum 
ProspiTts  for  advancement.  Aii|.lieanis 
must  hold  degree  from  a  reputable  cdl.  g.. 
and  have  general  practical  expeilemv  i,, 
engineering  work.  P-r.71,  Kng.  .New*. 
Record,  Chicago. 

CIVIL  engineers  want.-d  for  hlKhway  \M,ik 
to  make  surveys,  prepare  plans  and  sie 
pervlse  construction.  Sqlary  $loo  lo  $1  in 
per  month  and  expens.'s  when  in  ll.'ld 
State  age,  education,  experi.-nee,  phyNii 
condition,  salary  expc  ttnl  and  when  aide 
to  report  Must  be  IT.  S.  eilizen  (1  i 
llureh.  Assistant  HIghwav  Engineer  In- 
vlslon  of  Highways,  Sprlngffeld,  Illinois 

DRAFTSMAN  wanted.  U''linl<al  gradiml.- 
experlencfsl  detail  and  de.sign  lailroa.l 
bridge  sup.>r8tructur<!8  and  n.asonry 
•State  In  full  edueation,  experlenee,  wls'n 
will  report.  Salary,  ^lO.'i.  .Address  1’- 
riOl.  Eng.  News-U.K-ord,  Is'ader-.Vews 
Bldg.,  Cleveland. 

DRAFTSMAN  wanted,  cornp.d.'iit  to  origi 
nate  designs  for  old-established  company 
In  the  vicinity  of  New  York,  about  to  Ik'- 
gln  the  manufaclurt»  of  rolling  si.s.) 
shutters.  State  exp<*rience,  salary  and 
when  free.  Permanent  position  to  rigid 
man.  P-ri69.  Eng.  NewH-U<.cord. 


DRAFTSMEN — Structural  and  r.inforcing 
steel  detallers  wanted.  To  l)e  consider.d 
applications  must  state  age,  nationality, 
education,  past  experience  and  salary  d.“. 
sired  :  also  how  soon  you  can  report. 
Vanderatucken  Engineering  Co.,  Read¬ 
ing.  Pa. 


DRAFTSMEN  wanted — Designing  drafts¬ 
men  on  fortification  construction ;  posi¬ 
tions  permanent;  knowledge  of  rein¬ 
forced  concrete  and  steel  framing  neces¬ 
sary  ;  knowledge  of  electrical  Installation 
desirable.  Salary,  $100  per  month  and 
upward.  In  accordance  with  qualifications 
State  experience,  qualifications,  age  and 
salary  desired.  Address  District  Engi¬ 
neer,  Room  30.';  Southern  Bldg.,  AVash- 
ington,  D.  C. 


ENGINEERS  wanted  ;  one  transitman  and 
one  drahsman,  with  some  expiTlence  In 
highway  work.  Permanent  employment 
If  services  satisfactory.  P-216,  Eng 
News-Record.  Chicago. 


ESTIMATOR  wanted  for  structural  steel 
and  ornamental  Iron  work.  Give  exp.‘ri- 
ence,  salary  expected  and  how  soon  could 
report.  Apply  Richmond  Structural  Steel 
Company,  Richmond,  Va. 


EXl’ERIENfTJD  estimator  wnnt.sl  on  tank 
and  general  steel  plate  work,  (live  full 
d.'talis  In  first  letter  as  to  age.  <dms- 
tion,  experience,  references.  8iilar>’  cx- 
nected.  and  earliest  date  available.  1  • 
608,  Flng.  News- Record,  Philadelphia. 

EXPERIENCED  deslgn.'r  and  .'Stl^mator 
wanted  of  all  classes  of  railway  frelglii 
cars.  Give  full  details  In  first  letter  a» 
to  age,  education,  references.  **1ait 
pectod,  and  earliest  date  available.  P-6nS 
Eng.  News-Record,  Philadelphia. 


S.  S.  JOHNSON  &  BRO.  | 

812  Chestnut  St..  Harrisburx.  Ps  j 

Wo  are  water  works  enirtnoers.  "We  know  | 
how”  to  lay  water  pipe.  Estimate-  fur-  | 
nlshed  on  short  notice. 
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BMi.  Jun"  *-• 

Brick  Pavement 

Clean,  N.  T. 

'r.-xiee  is  hereby  Rivi'n  tliat  sealed  pro- 
[His-ils  will  be  rece;v.‘d  by  tlie  Oommlssion- 
of  rublic  Works  of  the  City  of  Clean, 
V..  at  the  ofllce  of  the  Superintendent  of 
yueets  in  the  City  Iluilding  until  8  o’clock 
I’M.,  on  t>>e  ll’tli  day  of  Jun«‘,  1919,  for  the 
construction  of  Brick  I’avement  upon  con¬ 
crete  foundation  with  necessary  sanitary 
an'i  storm  sewers  and  appurtenances  in  th  * 
follow inj:  streets: 

GRCCP  CNK 

Fulton  Street,  from  East  State  Street  to 
P.  R.  R.  switch. 

South  Clinton  Street,  from  East  State 
Street  to  East  Green  Street. 

East  Henley  Street,  from  South  Barry 
.Street  to  Fulton  Street. 

East  Green  Street,  from  South  Barry 
Street  to  South  Clinton  treet. 

.Vpproximate  amount  of  pavement.  7700 
square  yards. 

GRCCP  TWe 

N'orth  Eighth  Street,  from  Buffalo  Street 
to  Lincoln  Street. 

.Vofth  Ninth  Street,  from  Buffalo  Street 
to  Wayne  Street. 

North  Sixth  Street,  from  Washington 
Street  to  Sullivan  Street. 

Ruffalo  Street,  from  Wa.shington  Street 
to  Reid  Street. 

Winters  Avenue,  from  Washington  Street 
to  Sullivan  Street. 

.tpproximate  amount  of  pavement  15,790 
.<quar'“  yard.s. 

'■RCPP  THREE 

Eleventh  .Street,  from  Irving  Street  to 
Reed  Street. 

North  Twelfth  Street,  from  West  State 
Street  to  viaduct. 

.South  Twelfth  Street,  from  West  Henley 
Street  to  West  State  Street. 

.Approximate  amount  of  pavement  15,970 
square  yards. 

Fifth  Street,  from  Irving  Street  to  Put¬ 
nam  Street. 

.Approximate  amount  of  pavement  S640 
square  yards. 

Plans  and  specifications  may  be  seen  and 
bid  sheets  procured  at  the  office  of  the 
Sup<‘rintendent  of  Streets,  City  Building, 
Olean,  N.  Y. 

The  right  Is  reserved  to  reject  any  or  all 
bids 

S.  M.  OAYL.OR, 

Permanent  Commissioner  of  Public  Works. 

E.  B.  AL.L.BN, 
Superintendent  of  Streets. 

Dated:  May  22.  1919. 


Bids-  June  18. 

Sewer  and  Funding  Bonds 

Maryville,  Tenn. 

Pity  of  Maryville.  Tennessee,  offers  for 
to  the  highest  bidder  the  following 
bonds : 

150,000  SO-year  Sewer  Bonds. 

150,000  30-year  Funding  Bonds. 

Said  bonds  to  bear  interest  at  the  rate 
0^  51*;?^,  payable  semi-annually. 

Bids  will  be  opened  at  2  o'clock  P.M., 
June  16,  1919. 

Pertifled  check  for  $3000  a  guarantee  of 
the  good  faith  of  the  bidder  must  accom¬ 
pany  each  bid. 

Address  all  bids  to  D.  P.  Young,  Mairor, 
liarv'ville.  *rc*'nessee. 


PROPOSAL  FOR  BULKHEAD— U.  S. 
Engineer  Office,  Customhouse,  New  Orleans. 
I..a. — Scaled  prupo&alfl  will  be  rooeived  here 
until  11  A.M..  June  25.  1919.  and  then 
opened  for  bulkhead  at  Southwest  Pa-s. 
Mississippi  River.  Information  on  applica¬ 
tion. 


PROPOSALS  FOR  DREDGING.— United 
States  Engineer  Office.  Room  710,  Aimy 
Building.  39  Whitehall  StriH-l.  New  York, 
N.  Y. — Sealed  proposals  for  dredging  in 
East  River,  N.  Y..  will  bo  received  here 
until  12  m..  Juno  16,  1919,  and  then  opened. 
Further  information  on  application. 


I'ROPOSALS  FOR  LEVEE  WORK.— Of¬ 
fice  of  the  Secretary.  Mississippi  River 
Commission,  1.711  International  Life  Build¬ 
ing,  St.  Louis,  Mo. — Sealed  proposals  will 
be  receivid  here  until  11  a.m.,  June  19. 
1919,  for  constructing  about  200,000  cubic 
yards  of  earthwork  by  the  hydraulic  meth¬ 
od  in  the  Muscatine-Louisa  Island  l.«vee 
District,  Iowa.  Further  information  on  ap¬ 
plication. 


Bids:  June  17. 

Highway  Work 

PENNSYLVANIA  STATE  HIGHWAY 
DEPARTMENT, 

Harrisburg.  Pa, 

Scaled  proposals  will  be  received  at  the 
State  Capitol  until  10  A.M.,  June  17,  1919. 
when  bids  will  be  publicly  opened  and 
scheduled  and  contracts  awarded  as  soon 
thereafter  as  possible  for  the  reconstruct 
tion  of  the  following  pavements:  890  lin.ft. 
of  Reinforced  Concrete,  also  23,075  ft.  of 
Resurfacing  with  Bituminous  Surface 
Course,  in  Blair  County;  8640  ft.  of  Plain 
Concrete  in  Bradford  County;  33,185  ft.  of 
Reinforced  Concrete  and  Hillside  Vitrified 
Brl<!i  in  Cambria  County;  27.940  ft.  of 
citl.ci*  Bituminous  Surface  Course  on  a 
Concrete  Foundation  or  Reinforced  Con¬ 
crete  in  Centre  County;  2932  ft.  of  either 
Bituminous  Surface  Course  on  a  Concrete 
Foundation  or  Reinforced  Concrete  in  Ches¬ 
ter  County  ;  9067  ft.  of  Reinforced  Concrete 
In  Crawford  County;  24,275  ft.  of  Rein¬ 
forced  Concrete  and  Hillside  Vitrified 
brick  in  Cumberland  County ;  4854  ft.  of 
Bituminous  Surface  Course  on  a  Concrete 
Foundation  and  Vitrified  Brick,  also  20,200 
ft.  of  Reinforced  Concrete,  also  9154  ft.  of 
Reinforced  Concrete  and  Hillside  Vitrified 
Brick,  and  27,409  ft.  of  either  Bituminous 
Surface  Course  on  a  Concrete  Foundation 
and  Hillside  Vitrified  Brick,  or  Reinforced 
Concrete  and  Hillside  Vitrified  Brick  in 
Erie  County  ;  37,684  ft.  of  either  Bituminous 
Surface  Course  on  a  Concrete  Foundation 
or  Reinforced  Concrete  in  Lancaster  Coun¬ 
ty ;  39,319  ft.  of  Reinforced  Concrete  in 
Lycoming  County ;  3678  ft.  of  either  bitu¬ 
minous  Surface  Course  on  a  Cbncrete 
Foundation  or  Reinforced  Concrete  in  Mer¬ 
cer  County ;  26,400  ft.  of  either  Bituminous 
Surface  Course  on  a  Concrete  Foundation 
or  Reinforced  Concrete  in  Potter  County ; 
6544  ft.  of  Reinforced  Concrete  In  Warren 
County  and  40,712  ft.  of  either  Bituminous 
Surface  Course  on  a  Concrete  Foundation 
and  Hillside  Vitrified  Brick  or  Reinforced 
Concrete  and  Hillside  Vitrified  Brick  In 
York  County.  Bidding  Blanks  and  Specifi¬ 
cations  may  be  obtained  free,  and  plans 
upon  payment  of  $2.50  per  set,  upon  ap¬ 
plication  to  State  Highway  Department, 
Harrisburg,  Pa.  No  refund  for  plans  re¬ 
turned.  They  can  also  be  seen  at  office 
of  State  Highway  Department,  Harrisburg. 
1001  Chestnut  St.,  Philadelphia,  and  904 
Hartje  Building.  Pittsburgh,  Pa. 

LEWIS  8.  SADLBR, 
State  Highway'  CommliMtoner. 


Bids:  June  16. 

Reinforced  Concrete  Bridge 

Valdosta,  Georgia. 

Se.aled  proposals  will  be  n-eeived  by  the 
Board  of  Commissioners  of  Lowndes  Coun¬ 
ty,  Georgia,  at  the  Court  House,  Valdosta. 
Georgia,  until  10  A..M.,  June  16.  1919,  for 
furnishing  all  m.-iterial,  labor  and  equip¬ 
ment  necessary  for  the  ertx  tion  of  a  bridge 
over  the  Withlacoochf-e  River,  about  5  miles 
from  Valdosta. 

The  following  Is  a  list  of  the  quantities  of 
the  work  to  be  done : 

40  cu.yd.  dry  excavation. 

155  cu.yd.  wet  excavation. 

1240  lin.ft.  wood  piles  under  foundation 
piers. 

880  lin.ft.  creosoted  piles  under  founda¬ 
tion  piers. 

3720  lin.ft.  14  X  14  In.  reinforced  con¬ 
crete  piles. 

812  lin.ft.  10  X  10  In.  reinforced  con¬ 
crete  piles. 

904.37  cu.yd.  Class  "A”  concrete. 

463.15  cu.yd.  Class  "B”  concrete. 

94,520  lb.  reinforcing  steel. 

3363  sq.ft,  bog  wire. 

6  cast-iron  rockers. 

12  steel  rocker  plates. 

18  3  X  3  in.  metal  drains. 

120  2  in.  tu^es,  sheet  metal. 

Plans  and  specifications  are  on  file  at  th< 
office  of  the  Board  of  Comlmssloners  r.t 
Valdosta.  Georgia,  the  State  Highway  En¬ 
gineer  and  the  J.  B.  McCrary  Company, 
the  Project  Engineers  at  Atlanta,  Georgia 
Copies  may  be  obtained  from  the  J.  B 
McCrary  Company,  Atlanta,  upon  receipt 
of  $2.50  to  cover  the  actual  cost  of  re¬ 
production  which  will  be  refunded  if  bona 
fide  bid  is  made. 

Proposals  must  be  submitted  on  regular 
forms  which  will  be  supplied  by  the  Project 
Engineers  and  must  be  accompanied  by  a 
certified  check  for  6  per  cent,  of  the  amount 
bid. 

Payments  will  be  made  monthly  on  basis 
of  85  per  cent,  of  work  done  and  materials 
embodied  In  construction,  balance  when  the 
work  la  completed  and  accepted. 

The  right  is  reserved  to  reject  any  and 
all  bids  and  waive  all  formalities. 

BOARD  OF  COMMISSIONERS  OF  ROADS 
AND  REVENUES,  I.OWNDES 
COUNTY.  GEORGIA. 

(By)  B.  G.  LASTTNGER. 

Clerk  of  Commissioners. 
THE  J.  B.  McCRARY  COMPANY, 
Engineers, 

Valdosta,  Georgia. 


PROPOSAL  FOR  COAL— U.  S.  Engineer 
Office.  CuBtomhouae.  New  Orleans.  La  — 
Sealed  proposals  will  be  received  here  until 
11  A  M.,  June  27,  1919.  and  then  opened 
for  furnishing  and  deilvering  coal  for  the 
U.  S.  Plant  from  date  of  reewpt  of  notifica¬ 
tion  of  approval  of  contract  to  December 
31,  1919.  Farther  information  on  applica¬ 
tion. 


STRUCTURAL  STEEL.  FORGINGS. 
CASTINGS.  ETC. — U.  S.  Engineer  Office. 
Wheeling.  W.  Va. — Sealed  proooaals  will  bo 
received  here  until  11  a.m.  (Eastern  time), 
June  23.  1919,  and  then  opened,  for  furnish¬ 
ing  and  delivering  structural  steel,  forg¬ 
ings.  caatlnga,  etc.,  for  lock  pites  at  Locks 
Nos.  1  and  4,  Little  Kanawha  River.  In¬ 
formation  on  application.  '■ 


U.  S.  ENGINEER  OFFTCE.  Florence 
Alnbaaaa. — Sealed  proposals  will  be  " 
celved  here  until  11  A.M.,  June  27.  1919 
and  then  opened,  for  Air  Compres  o  -s 
Further  information  on  application.  ,/ 
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HidR:  June  14. 

Sewers,  Sewage  Sedimentation 
Tank  and  Screen  Chamber 

I’ort  JefftTHon,  New  York. 

Sealed  propusalH  for  furniRhiiiK  nil  labor 
and  material.'*  required  for  conBtrueliiig 
Sf-wer.**.  Si'watfe  Sedimentation  Tank  and 
S<'reen  Chamber,  for  the  Port  Jeffersen 
Sewer  ni.xtrict.  Town  of  Hrookhaven,  Suf¬ 
folk  County,  New  York,  addre8.s*-d  to  the 
Sewer  CommisBioners  of  the  Sewer  I>ia- 
triet,  I'ort  Jefferson,  New  York,  and  «'n- 
dorm-d  “I’roposal  for  ConBtructlnc  St-wers. 
Si-dimentat ion  Tank  and  S«‘reen  Chamber,” 
will  be  received  by  the  Sewer  Commission- 
«-rH  at  the  ofTIce  of  Thoa.  OTionnell.  Room 
R.  Post  Office  Bldg.,  Port  Jefferaon,  New 
York,  until  two  o’clock  P.  M.,  on  June  14th, 
1919. 

Proposals  muBt  be  made  on  the  blank 
form  of  proposal  prepared  by  the  Sewer 
Commisaionera.  Plana  and  specifications 
may  be  obtained  from  A.  J.  Provost,  Jr., 
ConaultlnK  Kngrineer,  39  West  S8th  Street, 
New  York  City,  or  from  'Thoa.  O’ltonneL 
Port  JefferBon,  N.  T.,  upon  depoaitlnR  $10, 
which  will  be  refunded  if  said  plana  and 
specifications  are  returned  in  good  condi¬ 
tion  within  thirty  days  after  bido  have 
been  received  and  acted  upon  by  the  said 
Sewer  Commisaionera 

Proposals  must  be  accompanied  hy  cash 
or  a  certified  check  on  a  solvent  Bank  or 
Trust  Company,  drawn  to  the  order  of 
Thomas  O’Donnell.  Chairman,  for  One 
Thousand  Dollars  ($1000.00)  and  a  bond  in 
the  sum  of  Three  Thousand  Dollars 
($3000.00)  for  the  proper  execution  of  the 
contract. 

The  bidder  to  whom  the  contract  is 
awarded  will  be  required  to  execute  the 
same  and  to  furnish  a  surety  bond  in  the 
sum  of  Fifteen  Thousand  Dollars  ($16,000). 

The  Sewer  Commissioners  reserve  the 
right  to  reject  any  and  all  bids. 

C.  W.  DARE,  Secretary. 


Bids:  Juno  17. 


leaving 

Henderson.  N.  C. 


Seah'd  proposals  will  be  received  by  the 
Mayor  and  Board  of  Commissioners  of  the 
<31ty  of  Hnderson.  N.  C.,  at  City  H.all,  in 
Henderson,  N.  C.,  until  4  P.M.,  June  17, 
1919,  for  Street  Improvements. 

The  work  will  consist  of  about ; 

5.1,000  sq.yd.  of  asphalt,  bitulithic,  concrete, 
brick  or  other  pavement. 

7,000  lln.ft.  of  Rranlte  or  concrete  curb. 

7,000  lln.ft.  of  concrete  gutter. 

9,000  sq.yd.  of  sidewalk. 

18,000  cu.yd.  of  grading. 

And  the  necessary  drainage,  etc. 

It  Is  expected  that  additional  work  will 
be  done  later. 

Proposals  must  be  marked,  ’’Proposals 
for  Street  Improvement.” 

All  bids  must  be  upon  blank  forms  pro¬ 
vided  In  the  Proposal  and  Contract  and 
Specifications. 

Each  bid  must  be  accompanied  by  a  cer¬ 
tified  check  for  $5000  as  evidence  of  good 
faith. 

Plans  and  specifications  will  be  on  file 
at  the  Clerk’s  office  in  Henderson  and  at 
the  office  of  the  Engineer  in  Durham.  N.  C. ; 
and  copies  of  the  specifications,  form  of 
protKtsai,  etc.,  will  be  maih'd  upon  applica¬ 
tion  to  the  Engineer  at  Durham.  N.  C. 

The  right  Is  reserved  to  reject  any  or  all 
bids. 

M.  H.  STONE,  Mayor. 
OII.BERT  C.  WHCTE,  Engineer, 

Purham.  N.  C. 


Bids:  June  18. 

Water  Filtration  Plant 

Begga.  Oklahoma. 

Bids  will  be  received  by  the  Board  of 
Trustees  of  the  Town  of  Beggs,  Oklahoma, 
for  one  mechanical  filter  plant,  capacity 
500.000  gallons  per  24  hours,  to  be  erected 
at  the  waterworks  plant  of  the  town  of 
Begga;  also  for  one  7x8  truplex  pump 
and  25  H  P.  electric  motor. 

Bids  to  be  In  the  hands  of  the  Town  Clerk 
of  the  Town  of  Begga  on  or  before  11.30 
A  M..  June  18th.  1919. 

Plans  and  specifications  are  on  file  with 
the  Town  Clerk  and  may  be  seen  upon  ap¬ 
plication  to  him. 

All  bids  must  be  accompfinled  by  a  certi¬ 
fied  check  for  $500.00  made  payable  to  the 
Town  Treasurer  of  the  Town  of  Beggs 
without  condition  as  a  guarantee  that  bid¬ 
ders  will  sign  contract  and  make  bond  for 
the  conaetructlon  of  the  work  provided  their 
proposition  is  accepted.  The  right  is  re¬ 
served  to  reject  any  or  all  bids. 

W.  K.  ENOCH. 

Town  Clerk. 


Bids:  July  2. 

Physical  Education  Building 

AT  MARSHADI,  COI-I.EOE 
HUNTINGTON.  W.  VA. 

Huntington,  W.  Va. 

Sealed  bids  will  be  received  by  the  State 
Board  of  Control  until  3  P.M.  of  July  2, 
1919,  at  Its  office  in  Charleston,  W.  Va.. 
for  doing  all  work  and  furnishing  all  ma¬ 
terials  necessary  to  complete  the  building 
described  below  according  to  the  plans  and 
specifications  of  H.  Rus  Warne,  architect. 
Charleston.  W.  Va. 

One  two  story  and  ba.sement  build¬ 
ing,  156  ft.  X  68  ft.  2  In.  Exterior 
press  brick,  trimming  terra  cotta.  Com¬ 
position  roof.  Interior  mill  construc¬ 
tion.  Wood  tru.ss,  reinforced  concrete 
and  steel  construction. 

Basement  contains  two  swimming 
pools  enamel  brick ;  lockers,  showers, 
toilets,  heater  and  filter  room;  high 
pressure  boiler  house  heater  and  filters. 
Wood  stairways. 

First  floor  contains  gymna.'sium.  re¬ 
ception  room,  director’s  room  and  en¬ 
trance  hall.  Wrought  iron  stairways. 

Second  floor  contains  upper  part  of 
gymnasium,  running  track  and  phys¬ 
ical  science  room. 

General  contractors  can  secure  plans 
and  specifications  by  addressing  the  office 
of  the  State  Board  of  Control.  Charleston. 
W.  Va.,  accompanying  their  request  with 
check  of  $10,  same  to  be  refunded  only 
when  bid  is  received  accompanied  by  Pro¬ 
posal  Bond  as  required  In  the  specifica¬ 
tions,  otherwise  check  to  be  retained. 

Sub-contractors  can  secure  plans  and 
specifications  by  deposit  of  two  five  dollar 
checks,  one  of  which  will  be  refunded  on 
return  of  plans  and  specifications. 

STATE  BOARD  OF  CONTROI,. 

J.  S.  BAKIN,  Member. 

Charleston.  W.  Va. 


IT.  S.  ENGINEER  OFFICE.  Room  812. 
Army  Building.  39  Whitehall  Street.  New' 
York.  N.  Y.  Sealed  proposals  will  be  re¬ 
ceived  here  until  12  M..  June  23.  1919.  and 
then  opened  for  dredihng  in  Hackensack 
River,  N.  J.  Information  or  nnlicatlon. 


Bids:  June  11. 


Paving 


Ann  Ail.  .r,  m,..,, 

.'Sealed  propo.sals  will  bi'  m. 

Board  of  Public  .Works,  Ann  \!|„,r 
through  the  City  Clerk,  on  .  t  l„.fo,..  - 
o’clock  P..M.,  Wcdne.sday.  ,Ini,.  n 
for  the  construction  of  pav<  no m  \,„„J 
Kourth  Av.'nue,  bctwe<‘n  Ann  ,in.| 

Streets;  Catherine  Street,  b.tw,.  n  m 
Street  and  Fifth  Avenue,  niul  I  •<  iroii  sir,.,., 
Ix'tween  Ann  and  Catherine  .si,..*,,.  ]{roaj! 
way,  from  Michigan  C-nti.il  Rioinud 
bridge  to  the  north  line  of  Swift  sn.., 
Detroit  Street,  from  ('atli.-rin'  Str.,., 
.Michigan  Central  bridge;  South  l  iiivusitv 
Avenue.  betwe<*n  State  and  (ixfonl 
East  University  Avenue,  b,  tw,  ,  n  North 
University  Avenue  and  Hill  Sti.,t.  ;,n,|  „„ 
Thayer  Street,  between  North  I’niv.r.sity 
Avenue  and  Huron  Stri'et  ;  tieeoniing 
plans  and  specifications  in  ('ity  Knttineii  s 
office. 

The  approximate  quantities  are  a.'*  fnl- 
lows:  38,000  sq.yd.  paveno'nt  :  38,000  niy.l 
concrete  foundation;  20.000  lin  ft  ,  iirh 
10,000  cu.yd.  excavation,  tin, I  r.oo  lin.ft. 
stone  header.  Alternate  bids  will  !>.>  re. 
ceived  on  brick.  n.sphaltic  conereti-  atol 
concrete  pavements. 

A  certified  check  for  .$1000  mo.«t  ac¬ 
company  all  bids  for  the  construction  of 
pavements,  as  a  guarantee  of  the  go,„l  faith 
of  the  bidder,  and  the  Boanl  of  I'uhlir 
■Works  reserves  the  right  to  rejeit  iny 
and  all  bids. 

By  order  of  the  Board  of  Public  Work* 
ISAAC  C.  HEYNOI,r).<!. 

City  Clerk. 


Bids:  June  16 

Road  Work 

WASHINGTON  COUNTY  ROAD 
DISTRICT  NO.  1, 

Fayetteville.  Arkan.sas. 

Sealed  bids  w'ill  be  received  at  tlu-  olllce 
of  the  Washington  County  Judge,  R.  F. 
Campbell.  Fayetteville,  Arkansas,  until  2 
P.M.  .Tune  16.  1919,  and  will  then  be  imh- 
licly  opened  and  read.  The  work  contem- 
plat«'d  is  the  building  of  22.27  niihs  of 
limestone  or  gravel  macadam  road,  bet  n  eon 
Springdale  and  the  Madison  County  Line 
The  Commissioners  reserve  the  right  to  ac¬ 
cept  either  or  both  types  of  road.  They 
also  reserve  the  right  to  furnish  the  culvert 
tile,  and  the  contractor  la  asked  to  bid  both 
ways;  furnishing  hauling  and  placing,  and 
jus®  hauling  and  placing  tile.  Bids  will  he 
compared  upon  a  basis  of  the  Engineers’ 
estimate,  copies  of  which  may  bo  obtained 
free  of  cost  from  the  Engineers  or  the  At¬ 
torney  of  the  District. 

Plans  and  specifications  are  on  file  at 
the  office  of  the  State  Highway  Depart¬ 
ment.  TJttle  Rock,  Ark. ;  at  the  offic,'  of  the 
Board  of  Commissioners,  Springdale,  .\rk., 
and  at  the  office  of  the  Engineers.  Fayette¬ 
ville,  Ark. 

Bids  mu.st  be  accompanied  hy  a  reriine<l 
check,  payable  to  the  order  of  the  S  cre- 
tary  of  the  District  in  the  sum  of  .'i'7  of 
the  amount  of  the  bid.  and  a  oon.stnielioii 
bond  of  25%  of  the  contract  will  be  re¬ 
quired  of  the  successfu  Ibldders. 

The  right  Is  reserved  to  reject  any  or  all 
bids. 

Board  of  Commissioners  Washington 
County  Road  District  No.  1. 

W.  B.  BROGDEN.  President. 

L.  D.  PETROSS.  Secri  lary. 

J.  W.  GRARIEE,  Attorney. 

Fayetteville,  .tik. 

HAMILTON  *  SHREVE.  Engineers. 

Fayetteville,  Ark. 
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Bids:  June  4. 


Bids:  June  16 


Sanitary  Work 

I’oughkeepsie,  N.  T. 

Sealed  proposals  for  Sanitary  Work — 
Additions  and  Alterations  to  Water  Supply 
System  (Additional  Filter;  Changing  Wa¬ 
ter  Main:  and  Construction  of  Reservoir), 
Hudson  River  State  Hospital,  I’oughkeep¬ 
sie,  N.  Y.,  will  be  received  by  the  State 
Hospital  Commission  at  the  Capitol,  Al¬ 
bany,  X.  Y.,  until  3  o’clock  I’.M,  on 
AVedne.-fday,  June  4,  1919,  when  they  will 
be  publicly  opened  and  read.  Proposals 
shall  be  enclosed  in  an  envelope  furnished 
by  the  State  Architect,  sealed  and  ad¬ 
dressed.  and  shall  be  accompanied  by  a 
certified  check  in  the  sum  of  five  per  cent. 
(5^  )  of  the  amount  of  the  proposal.  The 
contractor  to  whom  the  award  is  made  will 
be  required  to  furnish  surety  company 
bond  In  the  sum  of  fifty  per  cent.  (SOc^  ) 
of  the  amount  of  the  contract  within  thirty 
(30)  days  after  official  notice  of  award  of 
contract  and  in  accordance  with  the  terms 
of  Sp<'eiflcations  Nos.  3243,  3244  and  3245. 
The  right  is  reserved  to  reject  any  or 
all  bid.s.  Drawings  and  specifications  may 
be  con.sulted  at  Uie  Hudson  River  State 
Hospital,  Poughkeepsie,  X.  Y.,  at  the  Xew 
York  Office  of  the  Department  of  Archi¬ 
tecture,  Room  1715  Tribune  Building,  and 
at  the  Department  of  Architecture,  Capitol, 
Albany,  X.  T.  Drawings  and  specifications 
and  blank  forms  of  proposal  may  be  ob- 
taint'd  at  the  Department  of  Architecture, 
Capitol,  Albany,  X.  Y.,  upon  reasonable 
notice  to  and  in  the  discretion  of  the  State 
Architect,  L.  F.  Pilcher,  Capitol,  Albany, 
N.  Y. 

E.  S.  EIAVOOD, 

Secretary,  State  Hospital  Commission. 

Dated:  May  12,  1919. 


Highway  Work 

OF  THE  STATE  COMMISSION 
IIOHWAYS.  ABBANY,  N.  Y. 


Road  Work 


WASHlXtlToX  (’orxTY 
DISTRICT  XO.  2 


OFFICE 
OK  1 


Fayetteville.  Arkansas. 


Sealed  bids  will  be  received  at  the  office 
of  the  Secretary.  W.  J.  Reynolds,  at  Fay¬ 
etteville,  Arkan.sas,  until  4  P.M.,  June  16, 
1919,  and  will  then  be  publicly  oiM-ned  and 
read.  'Fhe  work  contenu)laled  Is  the  build¬ 
ing  of  62. no  miles  of  limestone  macadam 
and  2  miles  of  bituminous  macadam  road, 
through  the  towns  of  Winslow,  Fayette¬ 
ville,  and  tloshen.  Arkansas.  Separate  bids 
will  b«-  received  on  the  stei-l  bridges  and 
the  culvert  tile.  The  item,  hauling  and 
placing  tile  will  be  included  in  the  general 
bids,  t\owever.  Bids  will  be  compared  upon 
a  basis  of  the  Engineers’  estim.ite,  copie.s 
of  which  may  be  obtained  free  of  cost 
from  the  Engineers  or  the  Secretary. 

Plans  and  specifications  are  on  file  at 
the  office  of  the  State  Highway  Department, 
Bittle  Rock,  Ark. ;  at  the  otlice  of  the  Sec¬ 
retary,  J.  W.  Reynolds,  Fayetteville,  Arkan¬ 
sas.  and  at  the  ollice  of  the  Engineers, 
Fayetteville,  Ark. 

Bids  must  be  accompanied  by  a  certified 
check.  pnyal>le  ty  the  order  of  the  Sec¬ 
retary  of  the  District,  in  the  sum  of  5C'fi 
of  the  amount  of  the  bid.  A  construction 
bond  of  25'/r  of  the  contract  will  be  re¬ 
quired  of  the  successful  bidders.  The  right 
is  res«-rved  to  reject  any  or  all  bids. 

Board  of  Commissioners  Washington 
County  Road  District  Xo.  2. 

C.  W.  APPI.EBY, 

President. 

W.  J.  REYXDBDS. 

Secretary. 

J.  V.  WABKER. 

Attorney. 

Fayetteville,  Ark. 

HAMIBTDX  &  SHREVE.  Engineers, 

Fayetteville,  Ark. 


]-HIK_()nc  highway:  5.78. 

Two  highways:  8.85,  1.09. 
n'l.TOX — Three  highways;  2.80,  4.90,  I4O6. 
OXO.NI'ACA — Two  highways:  7.45,  3.75. 
RKNS.SEB.VER — Two  highways:  1.44,  4.95. 
M  .<0  FOR  THE  CDMPBETIOX  OF  THE 
KOBBOWBXG  HIGHWAYS: 
nROO.ME— One  highway  :  4.70. 
C.tTTAKAPOl'S — One  highway:  2.1T. 
XVS.'tAl' — One  highway:  1.57. 

and  abso  for  Tim  repair  of  the 

FOBBOWIXG  HIGHWAYS: 

FT'BTOX — One  contract,  reconstruction. 
HEHKIMER — One  contract,  resurfacing. 
POXHOE — ’Two  contracts,  resurfacing. 
MOXTCiO.MERY — One  contract,  reconstruc¬ 
tion. 

OXEII'A — One  contract,  timber  crib-stone 


tVK.^TCIIERTER  —  One  contract,  recon¬ 
struction. 

M.ips,  pl.-ins,  specifications  and  estimates 
m,iy  be  seen  and  propos.al  forms  obtained 
^t  the  office  of  the  Commission  in  Albany, 
X  Y.,  .and  also  at  the  office  of  the  division 
■npineers  In  whose  division  the  roads  to  be 
improved  are  located.  The  addressi’s  of 
the  division  engineers  and  the  counties  of 
which  they  are  in  charge  will  be  furnished 
upon  request. 

The  e.spccial  attention  of  bidders  la  called 
to  "General  Information  for  Bidders’’  on 
the  itemized  proposal,  specifications  and 
contract  agr<“ement. 

FREDERICK  STIBVRT  GREEXE. 

Commissioner. 

R.  K.  Fl'BBER,  Secretary. 


Bids;  June  17. 

Drainage  Ditches 

BURLINGTON,  DES  MOINES 
COUNTY,  IOWA. 

Burlington,  Iowa. 

Sealed  proposals  will  be  received  at  the 
office  of  the  County  Auditor  at  Burlington, 
Iowa,  until  one-thirty  P.M.,  on  the  17th 
day  of  June,  A.  D.  1919,  for  the  construc¬ 
tion  of  drainage  channels  and  such  other 
work,  all  of  which  are  particularly  de¬ 
scribed  in  the  plans  and  specifications  for 
the  work,  which  consists  of  the  excavation 
of  125,077  cu.yd.  of  ditch  work  and  the 
laying  of  1240  lin.ft.  of  12  in.  tile  and 
the  construction  of  one  concrete  bulk  head. 

The  above  work  consists  of  one  ditch  7000 
ft,  long  with  12  to  20  ft.  bottom  and  one 
ditch  8000  ft.  long  with  10  ft.  bottom,  all 
the  other  ditches  6  ft.  bottom. 

The  work  will  have  to  be  done  with  a 
drag  line  or  caterpillar  machine. 

Monthly  estimates  will  be  given  and  paid 
as  the  work  progresses. 

The  work  shall  begin  on  or  before  July 
10,  1919,  and  completed  on  or  before  March 
1,  1920.  A  deposit  of  10  percentum  of  the 
proposal  will  be  required. 

The  Board  of  Supervisors  reserve  the 
right  to  reject  any  and  all  bids  and  re¬ 
advertise  the  work. 

Proposal  blanks  and  detailed  informa¬ 
tion  concerning  the  proposed  work  can  be 
had  at  the  Gounty  Auditor’s  office  in  Bur¬ 
lington,  Iowa,  or  from  the  office  of  M.  E. 
Bannon  ct  Fort  Madison,  Iowa,  who  Is  the 
engineer  for  the  work. 

I  (Signed)  J.  F.  WEBER. 

I  County  Auditor. 


Ann  Arbor,  Mich. 

Sealed  proposals  will  be  received  by  the 
Board  of  Public  Works,  Ann  Arbor,  Mich., 
through  the  City  Clerk,  on  or  before  7 
o’clock  P.M.,  Wednesday,  June  4,  1919,  for 
the  construction  of  storm  water  sewers  on 
Detroit  Street,  from  Kingsley  Street  to 
Fifth  Avenue ;  on  Catherine  Street,  from 
Main  Street  to  Fifth  Avenue ;  on  South 
University  Avenue,  from  IJinden  StresR  to 
Oxford  Road ;  on  East  University  Avenue, 
from  South  University  Avenue  to  North 
University  Avenue,  from  Binden  Street  to 
the  Huron  River  southwesterly  about  800 
ft. ;  according  to  plans  and  specifications 
In  the  City  Engineer’s  office. 

Approximate  quantities  are  as  follows ; 
1200  lin.ft.  of  15  In.  vitrified  sewer  pipe; 
350#  lin.ft.  of  12  in.  vitrified  sewer  pipe; 
47  Inlets;  18  manholes;  1800  cu.yd.  ex¬ 
cavation. 

A  certified  check  for  $500  must  accom¬ 
pany  all  bids  for  the  construction  of  storm 
water  sewers,  as  a  guarantee  of  good  faith 
of  the  bidder,  and  the  Board  of  Public 
Works  reserves  the  right  to  reject  any  and 
all  bids. 

By  the  Order  of  the  Board  of  Public 

WoAa 

ISAAC  O.  RBTirOLDS, 

City  CTerk. 


Classification  and  Appraisal 
of  Lands 

Toole  County,  Montana. 

Svaled  bids  are  called  for  by  the  Board 
of  County  Commissioner,  Toole  County, 
Montana,  for  the  classification  and  ap¬ 
praisal  of  ail  lands  in  Toole  County,  com¬ 
prising  approximately  fifty-four  and  one- 
half  townships. 

Specifications  for  said  work  can  be  had 
upon  application  to  the  County  Clerk,  Shel¬ 
by.  Montana.  Bids  to  be  In  by  2  o'clock 
PM..  July  9.  1919,  at  which  time  they 
*ill  be  publicly  opened. 

The  Roard  reserves  the  right  to  reject 
»ny  or  all  bids. 

By  Order  of  the  Board  of  County  Com¬ 
missioners  Toole  County,  Montana. 

H.  E.  MOODY,  Clerk. 


E’NGTNEER  OFFICE,  Louisville, 
tied  proposals  will  be  received  here 
noon  (central  time)  .June  19,  1919. 
1  opened  for  constructing  l«ck  and 
It  for  Dam  No.  45,  Ohio  River,  at 
Ky.  Further  information  on  ap- 
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Bids:  June  10. 

Sewer  Construction 

OFFICK  pF  THE  COMMISSIONER  OF 
PUBEIC  WORKS, 

SAOINAW,  MICHIGAN. 

Sealed  proposals  will  be  received  by  the 
City  Clerk,  until  Tuesday,  June  10,  1919, 
and  until  such  time  on  said  day  as  the 
Council  In  session  shall  order  the  opening 
of  such  proposals,  for 

CONSTRUCTING  A  REINFORCED  CON- 
CRETE  OR  SEGMENT  BLiOCK  SEWER 
IN 

Florence  and  Salt  Streets,  on  Florence 
Street  from  a  point  100  ft.  E.  of  center 
line  of  Queen  Street  to  Salt  Street,  and  on 
Salt  Stre«>t.  from  Florence  Street  to  Holmes 
Street,  all  in  accordance  with  the  plans, 
speciflcat ions  and  detailed  Information  on 
file  in  this  office  and  in  the  office  of  the 
City  Clerk.  Work  shall  commence  not 
later  than  July  15.  1919,  and  be  completed 
not  later  than  December  1,  1919. 

Proposals  must  be  made  upon  printed 
forms  which  will  be  furnished  by  this  de¬ 
partment  upon  application,  and  must  be 
accompanied  by  cash  or  certified  check  of  a 
responsible  bank,  payable  to  the  order  of 
the  City  Treasurer,  In  an  amount  as  de¬ 
termined  by  the  Council.  The  successful 
bidder  will  be  required  to  furnish  a  surety 
comimny  bond  In  a  sum  of  not  less  than 
twenty-five  (25)  per  cent,  of  the  amount 
of  the  contract,  to  secure  the  faithful  per¬ 
formance  of  the  contract.  The  right  is 
reserved  to  reject  any  and  all  bids. 

ROBERT  P.  JOHNSON. 
Com.  of  Eight,  Water  and  Sew’ers. 


Bids;  Juno  14. 

Pavement  Construction 

Willoughby.  Ohio. 

Sealed  bids  will  be  received  by  C.  C. 
Jenkins,  Village  Clerk,  for  the  construction 
of  approximately  47.000  sq.yd.  brick  pave¬ 
ment  6  In.  concrete  foundation,  cement 
grout  filler.  33.000  lin.ft.  concrete  curbing 
and  gtitter,  combined  12,000  lin.ft.  storm 
sewers,  fi  in.  to  18  In.  in  said  village  until 
12  o'clock  noon.  June  14.  1919.  and  pub¬ 
licly  opened  and  read  at  the  Council  Cham¬ 
ber  in  said  village. 

Plans  and  specifications  may  be  seen  at 
the  office  of  the  Village  Clerk,  or  may  he 
obtained  from  the  Village  Engineer  upon 
payment  of  ten  dollars  which  will  be  re¬ 
funded  when  same  are  returned  in  good 
condition.  Certified  check  $500,  payable  to 
Village  Treasurer.  Council  reserves  the 
right  to  reject  any  and  all  bids. 

C.  C.  JENKINS.  Village  Clerk. 


PROPOSAIJ;  FOR  BOII.,ERS. — Office  of 
District  Engineer.  Mississippi  River  Dredg¬ 
ing  District. — Scaled  proposals  for  fur¬ 
nishing  and  delivering  three  (3)  Water- 
tube  Boilers  for  U.  S.  Dredge  K.appa  w'ill 
be  receiv*‘<I  here  until  two  o’clock  o-tf-. 
June  20.  1919,  and  then  opened.  Further 
Information  on  application  to  the  District 


PROPOSAI.J?  FOR  PII.ES  AND  EUM- 
BKR — II.  S.  Engineer  Office,  Customhouse, 
New  Orleans.  Ia. — Sealed  proposals  will  be 
received  here  until  11  A.M..  .lune  25.  1919, 
and  then  opened  for  furnishing  and  de¬ 
livering  piles  and  lumber  on  the  hank  or 
wharves  in  Southwest  Pass.  South  Pass, 
and  Head  of  Passes,  Mississippi  River. 
F^irther  information  on  application. 


T’ROPOSAT.S  FOR  DREDGING — TT.  S. 
Engineer  Office.  Portland.  Maine. — Sealed 
proposals  will  be  received  here  until  2  P.M., 
June  24.  1919.  and  then  opened,  for  dredg¬ 
ing  in  (ieorges  River  (Thomaston  Harbo’-l 
and  Tenants  Harbor.  Mai]|ia. 
formation  on  application. 


Bids:  June  25. 

Sewer  Construction 

Lima,  Ohio. 

Sealed  proposals  for  the  construction  of 
Collett  Street  Relief  Sewer,  Contract  No.  1, 
will  be  received  at  the  office  of  the  Di¬ 
rector  of  Public  Service,  City  Hall,  Eima, 
Ohio,  until  12  o'clock  noon.  Central  Stand¬ 
ard  Time  ( 1  o'clock  of  so-called  “Daylight 
Saving"  Time),  of  the  25th  day  of  June, 
1919,  and  at  that  time  and  place  will. be 
publicly  opened  and  read.  The  City  of 
j  Lima  reserves  30  days  thereafter  in  which 
to  act  on  the  bids. 

Alternate  bids  will  be  received  for  Mono- 
1  lithic  Concrete.  Segment  Block  or  Rein- 
I  forced  Concrete  I’ipe  as  set  forth  on  the 
j  blank  form  of  projiosal  furnished  by  the 
City  of  Lima,  Ohio.  The  total  length  of 
j  the  sewers  under  this  contract  is  about 
16,430  ft.,  consisting  of  the  following  sizes: 
84  in.  circular;  78  in.  by  1271  In.  semi¬ 
circular;  78  in.  circular;  66  in.  circular; 
'54  in.  circular;  48  in.  circular  and  42  in. 
circular. 

In  addition  there  is  an  outlet  abutment 
at  the  Ottawa  River,  an  overflow  chamber, 
together  with  special  junctions  at  various 
points  along  the  line  of  the  proposed  sewer. 

The  work  to  be  done  under  this  contract 
must  be  completed  in  accordance  with  the 
plans  and  specifications,  not  later  than  30 
months  after  the  date  of  the  award  of  the 
contract. 

Copies  of  the  plans,  form  of  proposal, 
contract,  bond  and  specifications  may  be 
inspected  at  any  of  the  following  offices; 

Director  of  Public  Service.  City  Hall, 
Lima.  Ohio. 

Fuller  &  McClIntock,  170  Broadway,  New 
York  City. 

Wm.  G.  Clark,  1047  Spitzer  Building, 
i  Toledo,  Ohio. 

1  Copies  of  the  plans  and  specifications 
i  with  forms  of  proposal,  contract  and  bond 
'  may  be  obtained  at  the  office  of  the  Dl- 
!  rector  of  I’ublic  Service.  City  Building. 

1  I.ima,  Ohio.  A  charge  of  seven  ($7)  dollars 
will  be  made  for  each  set  of  plans  and 
specifications.  No  charge  will  be  made  for 
the  propo.sal  bond. 

Each  proposal  must  be  accompanied  by  a 
certified  check  upon  a  National  Bank  or 
Trust  Company  doing  business  in  the  Slate 
of  Ohio.  U.  S.  Government  bonds  or  cash 
in  the  sum  of  seventeen  thousand  ($17,000) 
dollars,  made  payable  to  the  City  of  Lima, 
Ohio. 

Tlie  bidder  to  whom  the  contract  is 
awarded  will  be  riKiuired  to  furnish  a  surety 
'  company  bond  In  the  sum  of  60%  of  his 
I  bid. 

!  The  City  of  Lima,  Ohio,  reserves  the  right 
!  to  reject  any  or  all  bids,  to  waive  any  in¬ 
formalities  in  the  bids  received  and  to  ac¬ 
cept  any  bid  which  he  deems  most  favor¬ 
able  to  the  Interest  of  the  City  of  IJma, 
Ohio. 

A.  L.  METHEANY, 
Director  of  Public  Service. 
VAUGHN  C.  MILLER. 

City  Engineer. 


U.  S.  ENGINEER  OFFICE.  Room  812 
Army  Building.  39  Whitehall  Street,  New 
York,  N.  Y. — Sealed  proposals  will  be  re¬ 
ceived  here  until  12  M..  July  2,  1919.  and 
then  opened,  for  dredging  in  Shrewsbury 
Rlyer,  and  Shoal  Harbor  j.nd  Compton 
Creek,  N.  J.  Bids  for  eltbe.'  or  both  of 
these  works  will  be  considered.  Further 
Information  on  application. 


Bids;  Jun?  17. 

Branch  Sewer 

CITY  OF  PORTLAND,  MALM' 
DEPARTMENT  OF  PUBLIC  IVuRKs 
EMERGENCY  WORK 

Sealed  proposals  for  building  Fall  Rr,«)i, 
Branch  Sewer.  Section  3.  and  for 
the  Millikcn  Branch  Sewer,  will  i.,.  p,.. 
ceived  at  the  office  of  the  Commi.«.sioii.i  o' 
Public  Works.  City  Hall,  until  Tucscl.-iy 
June  17.  1919  at  12  o'clock  M..  wli,  n  i|,.  v 
will  be  publicly  opened  and  read  The 
work  includes  the  following  approximate 
quantities: 

1900  cu.yd.  of  earth  excavation. 

770  cu.yd.  of  ledge  excavation. 

340  cu.yd.  of  concrete  masonry  in  trench 

13  manholes. 

2680  lin.ft.  of  24-ln.  pipe  laying. 

;  580  lin.ft.  of  15-in.  pipe  laying. 

Each  bid  must  be  accompanied  by  .a  cer¬ 
tified  check  for  $1000.  Said  chock  must 
be  made  payable  to  the  order  of  the  Treas¬ 
urer  of  the  City  of  Portland,  Maine,  and 
must  not  be  enclosed  with  the  propo.'^ai  a 
bond  of  some  responsible  surety  company 
satisfactory  to  the  Commissioner  of  Puldic 
Works,  will  be  required  from  the  successful 
bidder  to  ensure  the  faithful  performance 
of  the  conditions  of  the  contract.  Blanks 
on  which  proposals  must  be  made,  .'specifi¬ 
cations  and  further  information  may  he 
obtained  at  the  office  of  the  said  Commis¬ 
sioner.  Bid.s  should  be  marked.  "ITojio.sal 
for  Building  Fall  Brook  Branch  .Sewer. 
Section  3.  and  Milliken  Branch  Sewer,"  and 
addressed  to  Edward  JI.  Hunt.  Commis¬ 
sioner  of  Public  Works,  who  reserves  the 
■  right  to  reject  any  or  all  l)ids,  .should  he 
I  deem  it  for  the  Interest  of  the  City  .■-o  to 
'  do. 


:  Bids:  July  5. 


Paving 


Brun.swick,  Ga. 

Proposals  will  be  received  by  the  Mayor 
and  .Mdermen  of  the  City  of  I5runswi(k. 
i  Ga.,  until  twelve  o’clock  noon.  July  .'i.  1919 
I  for  paving  certain  streets  in  the  City  of 
Brunswick,  Ga.,  approximating  one  hun¬ 
dred  and  five  tbotisand  (195,000)  .square 
I  yards. 

Specifications  can  b'  had  free;  plans, 
upon  tho  payment  of  eight  ($8)  dollars,  by 
'  addre.ssing  the  Clerk  of  Council,  Brtins- 
i  wick,  Georgia. 

For  further  information,  apply  to  D. 

I  Russell,  Clerk  of  Council,  Brunswick,  Oa.. 
I  or  E.  R.  Conant,  Consulting  Engineer, 
I  Brunswick,  Georgia. 

j  Bids:  June  16. 

I  Concrete  and  Structural  Work 

:  FREEPORT  WATER  WORK.'!  (MMPANT 
Freeport.  Pa- 

Bids  will  be  received  between  the  hours 
of  10  A.M.  and  1  P.M.,  June  16.  1919.  at 
the  office  of  tbe  Freeport  Water  Works 
Company,  Freeport,  Pa.,  for  the  comple¬ 
tion  of  tbe  concrete  work  and  structural 
work  in  connection  with  the  proposed  water 
plant.  Detailed  specifications  and  plans 
can  be  secured  from  the  engineer,  I>'o  Hud¬ 
son,  801  House  Bldg.,  Pittsburgh,  Pa,  or 
from  J.  R.  Taylor,  Manager,  Freeport.  Pa 

The  right  Is  reserved  to  reject  any  or  all 

bids. 

(Signed)  J.  R.  TAYI.OR. 

Manager. 


June  5,  1919 

Eng.  N.  cord 


SEARCHLIGHT  SECTION 


OFFICIAL  PROPOSALS 


OFFICIAL  PROPOSALS 


OFFICIAL  PROPOSALS 


Bids'  June  11. 

Concrete  Stand  Pipe 

Kansan  City,  Mo. 

Sp.ilfd  proposals  will  he  received  by  the 
purehnsiiiB  Apent  of  Kansan  City.  Mo.,  at 
hi!!  ottice  in  the  City  Haii,  untii  2  o’clock 
pM  of  June  11.  1919,  for  con.ntrucf  inp  and 
erfCtinp  compiete  a  reinforced  concrete 
stand  pipe  of  1.000.000  pallon  capacity  at 
T.'ith  and  Holmes  Streets.  Kansas  City. 
Mo.  All  proposals  shall  be  based  upon  and 
shall  he  in  accordance  ■with  the  plans  and 
sitecifications  approved  by  the  Board  of 
Fire  and  Water  Commissioners  and  on  file 
in  the  office  of  said  Board. 

The  approximate  quantities  involved  are 
as  follows ; 

Reinforced  concrete . 1500  cu.yd. 

Reinforcinp  steel  .  180  tons. 

Earth  excavation  .  420  cu.yd. 

Copies  of  instructions  to  bidders,  plans 
and  specifications,  form  of  proposal,  form 
of  contract  and  form  of  bond  can  he  se¬ 
cured  by  communicatinp  with  the  Purchas¬ 
ing  Apent  or  the  Chief  Enpineer  and  5?u- 
perinfendent  of  the  Water  Department. 

Proposals  shall  be  made  upon  the  forms 
attaehed  to  .specification  and  enclosed  In  a 
sealed  envelope  and  addressed  to  the  Pur- 
rhasinp  Apent,  City  Hall,  Kansas  City.  Mo., 
and  marked  on  the  outside,  "Proposal  for 
1,000,000  pallon  reinforced  concrete  stand 
pipe  at  75th  and  Holmes  Streets.” 

Each  bid  shall  be  accompanied  by  City 
Comptroller’s  receipt  for  deposit  of  cash  or 
certified  check  drawn  on  a  solvent  Kansas 
City  hank  or  trust  company,  made  payable 
to  the  City  Comptroller,  In  the  amount  of 
JT.SO,  which  deposit  shall  be  forfeited  to  the 
City  in  case  the  bidder,  if  successful,  shall 
fail  or  refuse  to  enter  Into  the  contract 
and  bond  within  ten  (10)  days  after  award 
of  contract. 

The  Board  of  Fire  and  Water  Commis¬ 
sioners  reserves  the  ripht  to  reject  any  and 
all  bids  or  to  waive  any  informality  or  ir¬ 
regularity  In  any  bid,  when  it  shall  appear 
to  the  interest  of  the  City  to  do  .so. 

J.  RAY  SAMT^EE. 

Purchasinp  Apent. 

W.  O.  C.OODWTN, 

Chief  Enpineer  and  Superintendent. 


3ids:  June  17. 

Constructing  Two  Bridges 

Plnevllle,  W.  Va. 

Sealed  proposals  will  be  received  by  the 
Clerk  of  the  County  Court  of  Wyomlnp 
County,  at  Plnevllle,  West  Vlrplnla,  up  to 
9  A  M.,  on  Tuesday,  June  17,  1919,  for  the 
con.struction  of  two  bridpes  on  West  Vir¬ 
ginia  Project  1054,  the  Elmore-Hemdon 
Road. 

I’ropo.sals  must  be  made  upon  standard 
form.s.  and  must  be  accompanied  by  a  cer¬ 
tified  check  for  at  least  5  per  cent,  of  the 
total  amount  bid. 

Plans  and  specifications  may  be  seen 
and  proposals  obtained  at  the  office  of  the 
County  Enpineer,  Plnevllle.  W.  Va..  and 
at  the  office  of  the  Di\'1alon  Enpineer  of 
the  State  Road  Commission,  Robson  Prich¬ 
ard  Bldp.,  Huntinpton.  W.  Va. 

ProiK)sal8  must  be  made  upon  the  State 
Standard  form. 

'The  riffht  ts  reserved  to  reject  any  and 
all  hid.s. 

Wn.Ty  P.  COOK, 
Crvunty  Clerk. 


Bids:  July  5. 


Paving 


Brtm.TTTlrk.  Oa, 

Sealed  proposals  will  be  received  by  the 
County  Commissioners  of  Glynn  County, 
Ga,.  at  the  Court  House,  Brunswick,  Ga., 
until  twelve  o’clock  noon,  July  5,  1919, 
for  the  pavinp  of  four  and  four-tenths  (4.4) 
miles,  or  approximately  46,400  sq.yd.  of 
liiphway,  extending  from  the  City  of 
Brunswick  to  the  Picric  Acid  Plant,  for 
which  Federal  Aid  has  been  allotted. 

Plans  and  specifications  are  on  flic  in  this 
office,  in  the  offl<'e  of  the  State  Highway 
Engineer,  Atlanta,  Ga.,  and  in  the  office  of 
E.  R.  Conant,  Brunswick,  Ga.  Copies  of 
plans  may  be  obtained  from  the  engineer 
upon  payment  of  $5. 

IToposals  shall  be  submitted  on  regular 
forms  which  will  be  supplied,  together  with 
specifications,  upon  application  to  Mr.  Paul 
E.  Twitty,  Clerk  of  the  County  Commis¬ 
sioners,  Brunswick,  Ga,  Proposals  must 
be  accompanied  by  a  certified  check,  or 
money  deposit,  for  five  thousand  ($5000) 
dollars,  checks  to  be  made  pa.vable  to  the 
County  Commissioners  of  Glynn  County. 

The  right  is  reserved  to  reject  any  or 
I  all  bids  and  to  waive  all  informalities. 
(Signed)  Commissioners  of  Glynn  County. 

Bt  P.  E.  TWITTY. 

Clerk  to  Commissioners. 
Brunswick,  Georgia.  .May  31,  1919. 

E.  R.  CONANT.  Consulting  Engineer. 

Brunswick,  Georgia. 


Bids;  July  2. 

School  Equipment 

Fargo,  N.  D. 

Sealed  proposals  will  bo  received  by  the 
Board  of  Education,  Fargo,  N.  D.,  for  the 
equipment  of  the  New  Combination  School, 
covering  the  following  lettings: 

1.  Cabinet  work. 

2.  Mlscell.meous  furniture. 

3.  Metal  book  stacks. 

4.  Metal  locks. 

5.  Gymnasium  equtpmaab 

6.  Kitchen  equipment 

7.  Pupils’  desks  and  opera  chairs, 

8.  Cork  carpet. 

9.  Art  drawing  tablea 

10.  Window  shades. 

11.  Printing  equipment 

12.  Wood  working  equipment 

13.  Ash  hoist. 

14.  Machine  shop  equipment 

16.  Traver.se  curtains. 

16.  Stage  scenery. 

17.  Clocks,  bells,  telephones  and  fire  alarm 

system. 

18.  Electric  light  fixtures. 

Proposals  to  be  delivered  to  E.  G.  Guth¬ 
rie,  Secretary,  Board  of  EMucation.-  Fargo, 
N.  D.,  on  or  before  3  P.M.,  July  2.  1919. 

Plans  and  specifications  may  be  .secured 
by  application  to  Secretary  Guthrie  or  Wm. 
B.  Ittner.  .\rchitect.  Board  of  Education 
Bldg.,  St  lx>uls.  Mo. 


PROPOSALS  FOR  DREDGING.— U.  R 
Engineer  Office,  Newport.  R  I. — Sealed 
pronorals  will  be  received  here  until  12 
o'c’oek  poon.  June  27,  1919,  and  then 

-'t)  -<h1  for  dredging  In  Pawtucket  River, 
information  on  applloation. 


Bids:  June  11.  . 

Bridge  Construction 

ST.\TE  OF  RHODE  ISLAND 

.STATE  BOARD  OF  PUBLIC  ROADS 
lYovidence,  R.  I. 

Sealed  proposals  for  l/e  construction  of 
State  Bridge.s  numbered  32.  72,  77  and  14  4, 
commonly  known  as  Washington  Bridge. 
Coventry  Center  Bridge,  and  Fairbanks 
Bridge  in  the  Town  of  Coventry,  R  I.,  and 
the  Woonasquatucket  River  Bridge  in  the 
Town  of  Smithflelii,  R.  I.,  will  be  rweiv.d 
at  tile  office  of  the  St.ate  Board  of  Public 
Roads,  Room  12,  St. ate  House.  Providence, 
R.  I.,  until  twelve  o’clock  noon,  on  Wednes- 
jlay,  June  11,  1919,  at  which  time  the  pro- 
^•osals  will  be  publicly  opened  and  read. 
jEach  proposal  must  be  submitted  upon  a 
olank  form  furnished  by  the  Board  and 
accompanied  by  a  certified  check  for  two 
hundred  dollars  ($200),  payable  to  the 
State  of  Rhode  Island. 

The  contract  will  Include  the  erection  of 
new  concrete  structures  <'Pntaining  approx¬ 
imately  585,  90,  200  and  150  cu.yd.  of  con¬ 
crete  respectively. 

Plans  and  specifications  for  this  construr- 
tlon  will  be  available  on  and  after  10  A.M.. 
Tuesday,  June  3.  1919,  and  may  be  ob¬ 
tained  from  the  office  of  the  State  Board 
of  Public  Roads  by  making  a  deposit  of 
$10,  which  wUl  be  refunded  upon  return  of 
plans  and  specifications  complete  and  in 
good  condition. 

BENJAMIN  F.  ROBINSON, 

•  ABRAM  I,.  ATWOOD, 

FRANK  COI.E, 

MIOHAEL  VAN  BETAKEN 
J.  HENRY  WOODARD. 

State  Board  of  Public  Roads. 

Bids :  June  18. 

Channel  Construction 

Portland.  Oregon. 

Sealed  bids  will  be  received  by  the  City 
Council  of  the  City  of  Portland,  Oregon, 
until  10  o’clock  A.M.,  June  18.  1919,  for  the 
construction  as  a  district  Improvement  of 
a  channel  from  Columbia  River  to  Columbia 
Slough,  to  serve  as  an  outlet  for  sewers  of 
the  Peninsula  Sewer  District. 

Plans  and  specifications  for  this  work 
may  be  reviewed  In  the  office  of  the  City 
Engineer  of  Portland,  or  a  copy  will  be 
sent  on  receipt  of  a  deposit  of  twenty-five 
($25)  dollars. 

The  work  consists  of  excav¬ 
ating  . 1,325,000  cu.yd. 

Furnishing  and  placing  rip¬ 
rap  .  20,000  cu.yd. 

A  certified  check  for  10  per  cent,  of  ag¬ 
gregate  bid  must  accompany  each  proposal. 

The  Council  re.serve8  the  right  to  reject 
any  and  all  bids. 

O.  LAf'RGAARD,  City  Engineer. 

Bids:  June  19. 

Road  Construction 

Attleboro,  Mass. 

Sealed  proposals  for  approximately  on# 
mile  of  bituminous  road  will  be  received 
at  the  office  of  the  Mayor  until  11  A.M., 
Thursday,  June  19,  1919,  where  they  will 
be  publicly  opened  and  read.  Bids  will  be 
asked  for  both  asphalt  penetration  and 
gravel  mixed  surfacing.  A  certified  check 
for  $250  must  accompany  each  bid. 

Further  Information  may  be  obtained  at 
the  office  of  the  Superintendent  of  PubUe 
Works,  27  Park  St.,  Attleboro.  Mass. 

PHILIP  E.  BRADY,  Mayor. 

I  H.  J.  OOODAT.'R.  Supt.  PubHc  \Yorka 


SEARCHLIGHT  SECTION 


OFFICIAL'  PROPOSALS 


OFFICIAL  PROPOSALS 


/official  PROPOSALS 


Hids:  June  25. 


Bids:  June  23* 


Kean  County;  and  9641  lin.fi  , 
bituminous  surface  course  on  .i 
foundation  or  reinforced  conn. 
25,693  lin.ft.  of  reinforced  con:  i 
Hillside  vitrified  brick  in  Xortlni. 
County.  Bidding  blanks  and  sp. 
may  be  obtained  free  and  plans  n 
ment  of  $2.50  per  set,  upon  appln 
State  Highway  Department,  Harris 
refund  for  plans  returned.  They 
be  seen  at  office  of  State  Highway 
ment,  Harrisburg,  1001  Chestnu 
Philadelphia,  and  904  Hartje 
Pittsburgh,  Pa.  L«ewis  S,  SadU 
Highway  Commissioner. 


Steel  Water  Tower  and  Tank 


Road  Work 


Fountain  Inn,  S.  C. 

Bids  are  invited  by  the  Town  of  Foun¬ 
tain  Inn,  South  Carolina,  for  furnishing  and 
delivering  all  material  and  constructing  a 
ste<‘l  water  tower  and  tank  for  the  munic¬ 
ipal  water-works  system,  upK>n  foundations 
built  by  the  town. 

The  capacity  of  the  tank  to  be  50,000 
gallons,  and  the  height  of  the  tower  110  ft. 
from  top  of  foundation  piers  to  floor  of 
bal'  ony. 

Bidders  will  be  required  to  furnish  with 
their  bids  a  certified  check  in  the  sum  of 
$200,  which  will  become  a  forfeit  to  the 
Town  of  Fountain  Inn,  if  contract  is  not 
entered  upon  and  bond  executed  promptly 
after  the  award. 

The  succe.ssful  bidder  will  be  required  to 
execute  a  bond  in  an  amount  equal  to  25Cp 
of  his  bid,  with  some  satisfactory  guaran¬ 
tee  company,  to  safeguard  the  performance 
.of  the  contract, 

Bids  will  be  opt'ned  at  three  o’clock  P.M., 
June  25. 

The  Board  of  Public  Works  reserves  the 
right  to  reject  any  or  all  bids. 

Copies  of  specifications  may  be  had  by 
depositing  $5,  to  be  returned  upon  delivery 
of  the  specifications  in  good  order  to : 

D.  M.  G.VRRETT, 

Chairman,  Board  of  Public  Works, 
Fountain  Inn,  S.  C. 


Wichita,  Kansas. 

Bids  will  be  received  at  the  o^ce  of  the 
County  Clerk,  Sedgyvick  County,  Wichita, 
Kansas,  until  11  A.M.,  June  23,  1919,  for 
the  construction  of  12  Miles  of  Road  to  be 
paved  with  brick  or  concrete  base  18  ft. 
wide  including  the  following  quantities: 

49,545  Cubic  Yards  Earth  Excavation 
3,802  Cubic  Yards  Earth  Barrow 
119,794  Stiuare  Yards  Brick  Pavement 
1,114  Cubic  Yards  Concrete  in  Culverts 
2,935  Linear  Feet  of  Guard  Fence 
540  Linear  Feet  of  Piling  in  place  ^ 
968  Square  Yards  Concrete  Shoulders  j 
245  S<iuare  Yards  of  store  Rip  Rap  ii  i 
place  • 

800  Linear  Feet  Concrete  Gutter. 

All  Cement  Coarse  aggregate  Brick  rein¬ 
forced  Steel  and  Bitumen  to  be  furnished 
by  Sedgwick  County  F.O.B.  nearest  station. 
Detail  plans  and  specifications  are  on  file 
at  the  Office  of  County  Engineer.  Wichita. 
Kansiis,  the  office  of  Engineering  News- 
Record.  10th  Ave.  at  3th  Street,  New  York 
City  .also  Chicago  Office  of  Engineering 
News-Record,  1570  Old  Colony  Bldg.,  or 
will  lx*  sent  on  application  accompanied  by 
deposit  of  $20  to  M  Rosebury,  County 
Engine«‘r  of  Sedgwick,  Wichita.  Kansas. 


U.  S.  ENGINEER  OFFICE.  Room  710 
Army  Building.  39  Whitehall  Stre.t,  NeW 
York,  N.  Y. — Sealed  proposals  will  be  re¬ 
ceived  here  until  12  m..  June  20,  1919  jina 
then  opened,  for  removing  wreck  of  “Steam- 
shin  I.ord  Dufferin,"  sunk  in  upper  bav 
New  York  Harbor.  Information  on  ap¬ 
plication. 


Bids:  June  19. 


Dam  Construction 


Oilboa,  N.  Y. 

Sealed  bids  will  be  received  by  the  Bo<ard 
of  Water  Supply,  at  its  offices,  twenty- 
second  floor.  Municipal  Building,  P.ark  Row, 
Centre  and  Chambers  Streets,  New  York 
City,  until  11  A.M.,  on  Thursday,  June  19. 
1919,  for  Contract  203,  for  the  construc¬ 
tion  of  the  Gilboa  dam,  in  the  Town  of 
Gilboa,  Schoharie  County,  New  York.  The 
dam  is  part  of  the  Schoharie  Watershed 
development  for  the  New  York  City  water- 
supply  and  is  composed  of  two  parts :  .\n 
overfall  masonry  portion  about  1300  ft.  in 
length  and  having  a  maximum  height  of 
about  160  ft.,  and  an  earthen  section  ap¬ 
proximately  1000  ft.  long. 

At  the  above  place  and  time  the  bids 
will  be  publicly  opened  and  read.  Pamph¬ 
lets  containing  information  for  bidders  and 
contract  drawings  can  be  obtained  at  the 
above  address,  at  the  office  of  the  Secre¬ 
tary,  by  depositing  the  sum  of  twenty 
dollars  ($20)  in  cash  or  its  equivalent  for 
each  pamphlet.  For  further  particulars 
apply  to  the  office  of  the  (Thief  Engineer, 
at  the  above  address. 

JOHN  F.  GALVIN,  President. 
CHARLES  N.  CHADWICK, 

I-u  J.  O’REILI-Y, 

Commissioners,  Board  of  Water  Supply. 
BENJ.  F.  ETNBIGLER.  Secretary. 


SEALED  PROPOSALS  will  be  opened 
bv  the  Lighthouse  Supt.,  Philadelphia.  Pa.. 
2'o’clock  P.M..  July  7.  1919.  for  furnishing 
fabricated  steel  for  a  72  foot  ste<’l  tower, 
delivered  to  Horseshoe  Range,  West  Group 
I.,ighthouse,  Pa.  Information  upon  applica¬ 
tion  to  the  above  Supt. 


Bids:  June  24. 

PENNSYIA’ANIA  STATE  HIGHWAY 
DEPARTMENT,  HARRISBCRG,  PA. 

Highway  Work 

Harrisburg,  Pa- 

Sealed  proposals  will  be  received  at  the 
State  Capitol  until  10  A.M..  June  24,  1919, 
when  bids  will  be  publicly  opened  and 
scheduled  and  contracts  awarded  as  soon 
thereafter  as  possible  for  the  reconstruction 
of  1269  lin.ft.  of  reinforced  concrete  In 
Blair  County :  10,870  lin.ft.  of  bituminous 
surface  course  on  a  conen'te  foundation 
and  Hillside  vitrified  brick,  and  9122  lin.ft. 
of  bituminous  surface  course  on  a  concrete 
foundation,  in  Columbia  County;  12,725 
lin.ft.  of  either  bituminous  surface  course 
on  a  concrete  foundation  or  reinforced  con¬ 
crete,  and  24,765  lin.ft.  of  reinforced  con¬ 
crete  in  Dauphin  Cotinty ;  21,506  lin.ft-  of 
either  bituminous  surface  course  on  a  con¬ 
crete  foundation  or  reinforced  concrete  in 
Lancaster  County:  31,548  lin.ft.  of  either 
one  course  reinforced  concrete  on  a  con¬ 
crete  foundation  or  vitrified  brick  in  Mc- 


GFFICE  OF  'niE  COMMISSIONERS.  D 
C..  May  27,  1919. — Sealed  proposals  will 
he  received  at  this  office.  Room  511,  District 
Building,  until  2  o’clo<'k  P.M..  on  June  23, 
1919,  for  the  construction  of  the  substruc¬ 
ture  for  the  Rock  Creek  Pumping  Station 
of  the  Sewage  Disitos.al  System.  District  of 
Columbia.  Forms  of  proposals,  specifica¬ 
tions  and  necessary  Information  may  be  pb- 
taint-d  from  the  Chief  Clerk,  Engineer  De¬ 
partment.  Room  427  Plstrict  Building, 
Washington.  D.  C.  LOITIS  B ROWNIXtW . 
W.  C.WYN.N  GARDINER,  CHARLES  W. 
Kl'TZ,  Commissioners. 


PROPO.SALS  FOR  EAST  WING  OF 
GFN  SHED  and  Wings  for  Artillery  and 
Cavalry  Barra<’ks. — Office  of  Quartermas¬ 
ter.  West  Point.  N.  Y. — Sealed  proposals 
will  be  received  here  until  12  M.,  June  30. 
1919.  and  then  opened,  for  construction  of 
East  \Ving  of  Gun  Shed  and  Wings  for 
Artillery  and  Cavalry  Barracks.  Informa¬ 
tion  on  application. 


The  readers  of  ENGINEERING  NEWS-RECORD  are  the 
active,  progressive  engineers  and  contractors  of  the  civil 
engineering  and  contracting  field.  They  look  to  this  paper 
for  information  as  to  new  projects  and  the  development  <rf 
established  properties,  fromdhe  time  a  bond  issue  or  improvement 
is  talked  about  imtil  the  work  is  completed. 

Money  can  be  saved  by  getting  these  men  to  figure  on  new 
work.  Advertisements  for  bids  published  in  ENGINEERING 
NEWS-RECORD  secure  maximum  competition — the  most 
bidding  by  the  best  bidders. 

No  work  is  too  small,  none  too  large,  to  be  beyond  the  money¬ 
saving  quality-insuring  influence  of  NEWS-RECORD  Proposal 
advertising.  Cost  is  only  $3.60  an  inch. 

[proposal  ads  invariaoly  save  large  sums  on  contract  prices. 


Plan*  and  ap^fleationa 
for  work  advertiaed  in  the 
Engiaoering  Newa-Record 
may  be  filed  without  extra 
expenao  at  our  New  York, 
Philadelphia,  Cleveland, 
Chicago  or  San  Franrisco 
offices  for  the  convenience 
of  prospective  bidders. 


Engineering 
News- Record 

lOth  Ave.  at  36th  St. 
New  Yorit 


June  12,  1919 

gng. 


OFFICIAL  PROPOSALS 

Bids:  J.’iie  25. 

Sewer  Construction 

Lima,  Ohio. 

Sealed  proposala  for  the  construction  of 
Collett  Street  Relief  Sewer.  Contract  No,.  1, 
will  he  received  at  the  office  of  the  Di¬ 
rector  of  Public  Service,  City  Hall,  Lima, 
Ohio,  until  12  o’clock  noon.  Central  Stand¬ 
ard  Time  (1  o’clock  of  so-called  “Daylight 
Savlnp  Time),  of  the  25th  day  of  June, 
1919.  and  at  that  time  and  place  will  be 
publicly  opened  and  read.  The  City  of 
Lima  ri  serves  30  days  thereafter  In  which 
to  act  on  the  bids. 

Alternate  bids  will  be  received  for  Mono¬ 
lithic  Concrete,  Segment  Block  or  Rein¬ 
forced  Concrete  Pipe  as  set  forth  on  the 
blank  form  of  proposal  furnished  by  the 
City  of  Lima,  Ohio.  The  total  length  of 
the  sewers  under  this  contract  is  about 
19.130  ft,  consisting  of  the  following  sizes: 
84  in.  circular:  78  In.  by  127|  In.  semi¬ 
circular;  78  in.  circular;  66  In.  circular; 
54  in  circular;  48  In.  circular  and  42  In. 
circular. 

In  addition  there  Is  an  outlet  abutment 
at  the  Ottawa  River,  an  overflow  chamber, 
together  with  special  Junctions  at  various 
points  along  the  line  of  the  proposed  sewer. 

The  work  to  be  done  under  this  contract 
must  be  completed  in  accordance  with  the 
plans  and  speciflcations,  not  later  than  SO 
months  after  the  date  of  the  award  of  the 
contract. 

Coiiies  of  the  plans,  form  of  proposal, 
contract,  bond  and  speciflcations  may  be 
inspected  at  any  of  the  following  offices: 

Director  of  Public  Service,  City  Hall, 
Uma,  Ohio. 

Puller  ft  McCllntock.  170  Broadway,  New 
fork  City. 

Wm.  O.  Clark.  1047  Spitzer  Building, 
Toledo,  Ohio. 

Copies  of  the  plans  and  speciflcations 
with  forms  of  proposal,  contract  and  bond 
may  be  obtained  at  the  office  of  the  Di¬ 
rector  of  Public  Service,  City  Building. 
Lima,  Ohio.  A  charge  of  seven  ($7)  dollars 
will  be  made  for  each  set  of  plans  and 
speciflcations.  No  charge  will  be  made  for 
the  proposal  bond 

Rach  proposal  must  be  accompanied  by  a 
certifled  check  upon  a  National  Bank  or 
Trust  Company  doing  business  in  the  State 
of  Ohio,  U.  S.  Government  bonds  or  cash 
in  the  sum  of  seventeen  thousand  (117,000) 
dollars,  mado  payable  to  the  City  of  Lima, 
Ohio. 

The  bidder  to  whom  the  contract  is 
awarded  will  be  required  to  furnish  a  surety 
company  bond  in  the  sum  of  50%  of  his 
bid. 

The  City  of  Lima,  Ohio,  reserves  the  right 
to  reject  any  or  all  bide,  to  waive  any  in¬ 
formalities  in  the  bids  received  and  to  ac¬ 
cept  any  bid  which  he  deems  most  favor¬ 
able  to  the  interest  of  the  City  of  Lima, 
Ohio. 

A.  L.  ME3THEANY, 
Director  of  Public  Service. 
VAUGHN  C.  MILLER, 

City  Engineer. 

STRUCTURAL  STEEL,  FORGINGS, 
CASTINGS.  ETC.— U.  S.  Engineer  Office. 
Wheeling,  W.  Va. — Sealed  proposals  will  be 
Reived  here  until  11  a.m.  (Eastern  time). 
June  23.  1919.  and  then  opened,  for  fumlab- 
ng  and  delivering  structural  steel,  forg¬ 
ings.  castings,  etc.,  for  lock  gates  at  Locks 
No.s  :  and  4,  Little  Kanawha  River.  In¬ 
formation  on  application. 


S.  ENGINEER  OFFICE.  Florence. 
Alabama. — Sealed  proposals  will  be  re- 
Mlved  here  until  11  A.M..  June  27,  1919. 

then  opened,  for  Air  Compressors. 
rurUiep  Information  on  application. 


OFFICIAL  PROPOSALS 

Bids:  July  5. 

Paving 

Brunswick,  Ga. 

Proposals  will  be  received  by  the  Mayor 
and  Aldermen  of  the  City  of  Brunswick, 
Ga.,  until  twelve  o’clock  noon.  July  5,  1919, 
for  paving  certain  streets  in  the  City  of 
Brunswick,  Ga.,  approximating  one  hun¬ 
dred  and  five  thousand  (105,000)  square 
yards 

Speciflcations  can  be  had  free ;  plans, 
upon  the  payment  of  eight  (28)  dollars,  by 
addressing  the  Clerk  of  Council,  Bruns¬ 
wick,  Georgia, 

For  further  information,  apply  to  N.  D. 
Russell,  Clerk  of  CounciL  Brunswick,  Ga., 
or  E.  R.  Conant,  Consulting  Engineer, 
Brunswick,  Georgia. 

Bids:  June  19. 

Road  Construction 

Attleboro,  Mass. 

Sealed  proposals  for  approximately  one 
mile  of  bituminous  road  will  be  received 
at  the  office  of  the  Mayor  until  11  A.M., 
Thursday,  June  19,  1919,  where  they  will 
be  publicly  opened  and  read.  Bids  will  be 
asked  for  both  asphalt  penetration  and 
gravel  mixed  surfacing.  A  certifled  check 
for  2250  must  accompany  each  bid. 

Further  information  may  be  obtained  at 
the  office  of  the  Superintendent  of  Public 
Works,  27  Park  St.,  Attleboro.  Mass. 

PHILIP  E.  BRADY,  Mayor.  ‘ 

H.  J.  GOODAI^,  SupL  PubUc  Worka 


Bids:  June  16. 

Concrete  and  Structural  Work 

FREEPORT  WA’TER  WORKS  COMPANY 
Freeport,  Pa. 

Bids  will  be  received  between  the  hours 
of  10  A.M.  and  1  P.M.,  June  16.  1919,  at 
the  office  of  the  Freeport  Water  Works 
Company,  Freeport,  Pa.,  for  the  comple¬ 
tion  of  the  concrete  work  and  structural 
work  in  connection  with  the  proposed  water 
plant.  Detailed  speciflcations  and  plans 
can  bo  secured  from  the  engineer,  I.ieo  Hud¬ 
son.  801  House  Bldg.,  Pittsburgh,  Pa.,  or 
from  J.  R.  Taylor,  Manager,  Freeport,  Pa. 

’The  right  is  reserved  to  reject  any  or  all 
bids. 

(Signed)  J.  R.  TAYTXIR. 

Manager. 


PROPOSAL  FOR  BULKHEAD— U.  S 
Engineer  Office.  Customhouse,  New  Orleans. 

I.a.— Sealed  proposals  will  be  received  here 
until  11  A.M..  June  25.  1919.  and  then 
opened  for  bulkhead  at  Southwest  Pass, 
Mississippi  River.  Information  on  applica¬ 
tion. 


PROPOSAl^  FOR  DREDGING— United 
States  Engineer  Office,  Room  710,  Army 
Building.  39  Whitehall  Street,  New  York. 
N.  Y. — Sealed  proposals  for  dredging  In 
East  River,  N.  Y..  will  be  received  here 
until  12  m.,  June  16.  1919.  and  then  opened. 
Further  information  on  application. 


PROPOSALS  FOR  I.BTVEE  WORK. — Of¬ 
fice  of  the  Secretary,  Mississippi  River 
Commission,  1311  International  Life  Build¬ 
ing,  St.  I>ouis,  Mo. — Sealed  proposals  will 
be  received  here  until  11  a.m..  June  19, 
1919,  for  constructing  about  2O0,OOO  cubic 
yards  of  earthwork  by  the  hydraulic  meth¬ 
od  In  the  Museatlne-Loulsa  Island  I.ievee' 
District,  Iowa.  Further  information  on  ap¬ 
plication. 


I  U.  S.  ENGINEER  OFFICE.  Room  812. 
Army  Building.  39  Whitehall  Street,  New 
York,  N.  Y.  Sealed  proposals  will  be  re- 
peived  here  until  12  M.,  June  22.  1919,  and 
Men  opened  for  dred^ng  In  Hackensack 
River,  N.  J.  Information  on  application. 


OFFICIAL  PROPOSALS 


Bids:  June  16. 

Road  Work 

WASHINO’TON  COUN’TY  ROAD 
DIS’TRICT  NO.  1. 

Fayetteville,  Arkansas. 

Sealed  bids  will  be  received  at  the  office 
of  the  Washington  County  Judge.  B.  F. 
Campbell,  Fayetteville,  Arkansas,  until  2 
P.M.  June  16,  1913,  and  will  then  be  pub¬ 
licly  opened  and  read.  The  work  contem¬ 
plated  is  the  building  of  22.27  miles  of 
limestone  or  gravel  macadam  road,  between 
Springdale  and  the  Madison  County  Line. 
The  Commissioners  reserve  the  right  to  ac¬ 
cept  either  or  both  types  of  road.  They 
also  reserve  the  right  to  furnish  the  culvert 
tile,  and  the  contractor  is  asked  to  bid  both 
ways ;  furnishing  hauling  and  placing,  and 
Just  hauling  and  placing  tile.  Bids  will  be 
compared  upon  a  basis  of  the  Engineers* 
estimate,  copies  of  which  may  be  obtained 
free  of  cost  from  the  Engineers  or  the  At¬ 
torney  of  the  District. 

Plans  and  speciflcations  are  on  file  at 
the  office  of  the  State  Highway  Depart¬ 
ment,  Little  Rock,  Ark. ;  at  the  office  of  the 
Board  of  Commissioners,  Springdale,  Ark., 
and  at  the  office  of  the  Engineers.  Fayette¬ 
ville.  Ark. 

Bids  must  be  accompanied  by  a  certified 
check,  payable  to  the  order  of  the  Secre¬ 
tary  of  the  District  in  the  sum  of  5%  of 
the  amount  of  the  bid,  and  a  construction 
bond  of  25%  of  the  contract  will  be  re¬ 
quired  of  the  auccessfu  Ibidders. 

’The  right  la  reserved  to  reject  any  or  ali 
bids. 

Board  of  Commissioners  Washington 
County  Road  District  No.  1. 

W.  B.  BROGDEN,  President. 

L.  D.  PETROSS.  Secretary. 

J.  W.  GRABIEI..  Attorney. 

Fayetteville,  Ark. 

HAMU.TON  ft  SHREVE.  Engineer*, 

Fayetteville.  Ark. 


PROPOSAI.-S  FOR  DREDGING— IT  S 
Engineer  Office.  Newport.  R.  I. — Sealed 
proposals  will  he  received  here  until  12 
o'clock  noon,  June  27,  1919.  and  then 

opened,  for  dredging  In  Pawtucket  River, 
R.  I.  Further  information  on  application. 


PROPOSALS  FOR  BOIT.ERS  — Office  of 
District  Engineer.  Mississippi  River  Dredg¬ 
ing  District. — Sealed  proposals  for  fur¬ 
nishing  and  delivering  three  (3)  Water- 
tube  Boilers  for  U.  S.  Dredge  Kappa  will 
be  received  here  until  tvo  o'clock  b-*”-. 
June  20.  1919,  and  then  opened.  Further 
Information  on  application  to  the  District 


PROPOSALS  FOR  PU.ES  AND  LUM¬ 
BER — V.  S.  Engineer  Office,  Customhouse. 
New  Orleans,  Ia. — Sealed  proposals  will  he 
received  here  until  11  A.M.,  June  25.  1919, 
and  then  opened  for  furnishing  and  de¬ 
livering  piles  and  lumber  on  the  bank  or 
wharves  In  Southwest  Pass.  South  Pass, 
and  Head  of  Passes,  Mississippi  River. 
F^irther  Information  on  application. 


PROPOSAT,S  FOR  DREDGING— U.  S 
Engineer  Office,  Portland.  Maine. — Sealer 
proposals  will  he  received  here  until  2  P.M. 
June  24.  1919.  and  then  opened,  for  dredg 
Ing  In  Georges  River  (’Thomaston  Harbor; 
and  Tenants  Harbor.  Maine.  Further  In¬ 
formation  on  application. 


U.  S.  ENGINEER  OFFICE.  Room  812, 
Army  Building  39  Whitehall  Street.  New 
York.  N.  Y. — Sealed  proposals  will  be  re¬ 
ceived  here  until  12.  M..  Julv  2,  1919.  and 
then  opened,  for. dredging  m  Shrewsbury 
Riyer,  and  Shoal  Harbor  and  Compton 
Creek.  N,  J.  Bida  for  either  or  both  of 
these  works  will  bs  considered.  F^lrthe^ 
Information  on  application. 
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Bids:  Junt*  23. 

Road  Work 

Wichita,  Kansas. 

Bids  will  be  received  at  the  otce  of  the 
County  Clerk,  Sedgwick  County,  Wichita, 
Kansas,  until  11  A.M.,  June  23,  1919.  for 
the  construction  of  12  Miles  of  Road  to  be 
paved  with  brick  or  concrete  base  18  ft. 
wide  including  the  following  quantities: 

19,545  Cubic  Yards  Karth  Kxcavation 
3,802  Cubic  Yards  Karth  Barrow 
119,794  Square  Yards  Brick  Pavement 
1.114  Cubic  Yards  Concrete  In  Culverts 
2.935  Linear  Feet  of  Guard  Fence 
540  Linear  Feet  of  Piling  in  place 
968  Square  Yards  Concrete  Shoulders 
245  Square  Yards  of  store  Rip  Rap  in 
place 

800  IJnear  Feet  Concrete  Gutter. 

Ail  Cement  Coarse  aggregate  Brick  reln- 
fnrsed  Steel  and  Bitumen  to  be  furnished 
by  Sedgwick  County  F.O.B.  nearest  station. 
T>etail  plans  and  speciflcations  are  on  file 
at  the  Office  of  County  Efngineer,  Wichita, 
Kansas,  the  office  of  Kngineerlng  News- 
Record,  10th  Ave.  at  8th  Street.  New  York 
City  .also  Chicago  Office  of  Engineering 
News- Record.  1570  Old  Colony  Bldg.,  or 
will  be  sent  on  application  accompanied  by 
deiKJSit  of  320  to  M.  Rosebury.  County 
Engineer  of  Sedgwick,  Wichita,  Kansas. 


Bids:  June  24. 

Highway  Work 

PENNSYLVANIA  STATE  HIGHWAY 
DEPARTMENT.  HARRISBURG,  PA. 

Harrisburg,  Pa 

Sealed  proposals  will  be  received  at  the 
State  Capitol  until  10  AM.,  June  24,  1919, 
when  bids  will  be  publicly  opened  and 
schtHiuled  and  contracts  awarded  as  soon 
thereafter  as  possible  for  the  reconstruction 
of  1269  Haft,  of  reinforced  concrete  In 
Blair  County ;  10,870  lin.ft.  of  bituminous 
surface  course  on  a  concrete  foundation 
and  Hillside  vitrified  brick,  and  9122  lin.ft. 
of  bituminous  surface  course  on  a  concrete 
foundation,  in  Columbia  County :  12,725 

lin.ft.  of  either  bituminous  surface  course 
on  a  concrete  foundation  or  reinforced  con¬ 
crete,  and  24,765  lin.ft.  of  reinforced  con¬ 
crete  in  Dauphin  County ;  21,506  lin.ft.  of 
either  bituminous  surface  course  on  a  con¬ 
crete  foundation  or  reinforced  concrete  in 
Lancaster  County;  31,548  liaft.  of  either 
one  course  reinforced  concrete  on  a  con¬ 
crete  foundation  or  vitrified  brick  in  Mc¬ 
Kean  County;  and  9641  lin.ft  of  either 
bituminous  surface  course  on  a  concrete 
foundation  or  reinforced  concrete,  and 
25,693  lin.ft.  of  reinforced  concrete  and 
Hillside  vitrified  brick  in  Northumberland 
County.  Bidding  blanks  and  specifications 
may  be  obtained  free  and  plans  upon  pay¬ 
ment  of  $2.50  per  set.  upon  application  to 
State  Highway  Department  Harrisburg.  No 
refund  for  plans  returned.  They  also  can 
be  stH>n  at  office  of  State  Highway  Depart¬ 
ment,  Harrisburg,  1001  Chestnut  Street. 
Philadelphia,  and  904  Hartje  Building, 
Pittsburgh.  Pa.  Lewis  S.  Sadler.  State 
Highway  Commissioner. 


PROPOSAL  FOR  COAL— U.  S.  Engineer 
Office,  Customhouse.  New  Orleans.  La. — 
Sealed  proposals  will  be  received  here  until 
II  A.M.,  June  37,  1919,  and  then  opened 
for  furnishing  and  delivering  coal  for  the 
U.  S.  Plant  from  date  of  receipt  of  notifica¬ 
tion  of  approval  of  contract  to  December 
31,  1919.  Further  information  on  applica¬ 
tion. 
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Bids:  June  16. 

Hydro-Electric  Power  Plant 
Construction 

Marquette,  Michigan. 

Sealed  proposals  will  be  received  by  the 
City  Commission  of  the  City  of  Marquette 
at  the  office  of  the  City  Purchasing  Agent, 
until  12  o’clock  noon,  June  16,  1919,  for 
furnishing  all  equipment,  tools,  labor  and 
material  required  for  constructing  the  fol¬ 
lowing  specified  improvements,  such  pro¬ 
posals  to ,  be  publicly  opened  and  read ; 

--  1.  A  hydroelectric  power  house,  40  x  97 
of  concrete  and  brick,  including  tail-race 
excavation  in  earth  and  rock ; 

2.  A  reinforced  concrete  surge  tank  thirty 
(30)  feet  diameter  and  sixty  (60)  feet  high, 
including  foundation ; 

3.  Concrete  foundations  with  timber  sad¬ 
dles  for  a  woodstave  pipe  line  90  in.  inside 
diameter,  1800  ft.  long,  and  78  in.  inside 
diameter,  285  ft.  long. 

Bids  are  to  be  submitted  in  two  (2) 
ways : 

First,  on  the  work  complete,  contractor 
furnishing  all  materials. 

Second,  on  labor  and  equipment,  the  City 
to  furnish  ail  materials,  delivered  f.o.b. 
Marquette,  Michigan. 

Separate  proposals  will  be  received  for 
the  power  house  building,  embracing  the 
superstructure  above  the  main  floor  finished 
complete. 

Proposals  will  be  received  for  the  foun¬ 
dation  for  the  penstocks  and  separately 
for  foundation  of  power  house  carried  up 
to  top  of  main  floor  ready  to  receive  the 
brick  superstructure  and  also  including  ex¬ 
cavation  for  the  tail-race. 

Plans  and  specifications  by  Thomas  W. 
Orbinson,  Consulting  Engineer.  Appleton, 
Wisconsin,  are  on  file  at  the  office  of 
Charles  Retallic,  Superintendent  of  the  De¬ 
partment  of  Light  and  Power,  Marquette, 
Michigan.  Upon  request,  either  or  both 
sets  will  be  mailed  ^to  prospective  bidders 
on  receipt  of  $25  for  each  set,  which  amount 
will  be  refunded  on  their  return  in  good 
order. 

Proposals  for  said  improvement  must  be 
made  in  separate,  sealed  envelopes,  marked 
so  as  to  indicate  improvement  referred 
to  and  must  be  accompanied  by  a  certified 
check  or  draft  in  the  sum  of  $500,  payable 
to  the  City  of  Marquette,  as  a  guarantee 
that  if  bid  is  accepted,  contract  will  be 
entered  into  and  its  performance  properly 
secured. 

The  Commission  reserves  the  right  to 
accept  or  reject  any  or  all  bida 

Separate  proposals  will  be  received  from 
pipe  manufacturers  for  furnishing,  erecting 
and  connecting  up  the  woodstave  pipe. 

CITY  OP  MARQUETTE. 

J.  P.  ANDERSON, 
City  Purchasing  Agent. 


PROPOSALS  FOR  EAST  WING  OF 
GUN  SHED  and  Wings  for  Artillery  and 
Cavalry  Barracks. — Office  of  Quartermas¬ 
ter,  West  Point,  N.  Y. — Sealed  proposals 
wiU  be  received  here  until  12  M.,  June  30. 
1919,  and  then  opened,  for  construction  ’  of 
East  Wing  of  Gun  Shed  and  Wings  for 
Artillery  and  Cavalry  Barracks.  Informa¬ 
tion  on  application. 


SEALED  PROPOSALS  will  be  opened 
by  the  Li^thouse  SupL,  Philadelphia.  Pa.. 
2  o'clock  P.M..  July  7,  1919,  for  furnishing 
fabricated  sbid  for  a  72  foot  steel  tower, 
deliv.>red  to  Horseshoe  Range,  West  Group 
Lighthouse,  Pa,  Information  upon  applica¬ 
tion  to  the  above  Supt. 
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Bids:  June  25. 

Steel  Water  Tower  and  Tank 

Fountain  ji.n,  S  C 

Bids  are  invited  by  the  Town  of  Koud 
tain  Inn,  South  Carolina,  for  fut....shing  and 
delivering  aU  material  and  con.-fi  uciing  « 
steel  water  tower  and  tank  for  tiio  munic 
Ipal  water-works  system,  upon  foundations 
built  by  the  town. 

The  capacity  of  the  tank  to  be  50  0C0 
gallons,  and  the  height  of  tlie  tow  .  r  no  ft. 
from  top  of  foundation  piers  to  door  of 
balcony. 

Bidders  will  be  required  to  furnish  with 
their  bids  a  cerUfled  check  in  the  sum  of 
$200,  which  will  become  a  forfeit  to  tho 
Town  of  Fountain  Inn,  if  contract  Is  not 
entered  upon  and  bond  executed  prompUy 
after  the  award. 

The  successful  bidder  will  be  required  to 
execute  a  bond  in  an  amount  equal  to  25", 
of  his  bid,  with  some  satisfactory  guaran¬ 
tee  company,  to  safeguard  the  pi  rform:ini  e 
of  the  contract. 

Bids  will  be  opened  at  three  o'clock  P.M., 
June  26. 

The  Board  of  Public  Works  reserv.s  th.- 
right  to  reject  any  or  all  bids. 

Copies  of  speciflcations  may  be  had  hy 
depositing  $5,  to  be  returned  upon  delivery 
of  the  speciflcations  in  good  order  to: 

D.  M.  GARRETT, 

Chairman,  Board  of  Public  Works, 
Fountain  Inn.  S.  0. 


Bids;  July  2. 

Physical  Education  Building 

AT  MARSHALI.  COI.LEGB 
HUNTINGTON,  W.  VA. 

Huntington,  W.  Va. 

Sealed  bids  will  be  received  by  the  State 
Board  of  Control  until  3  P.M.  of  July  2. 
1919,  at  Us  office  in  Charleston,  W.  Va. 
for  doing  all  work  and  furnishing  all  ma¬ 
terials  necessary  to  complete  the  building 
described  below  according  to  the  plans  and 
specifications  of  H.  Rus  Warns,  architect. 
Charleston,  W.  Va. 

One  two  story  and  basement  build¬ 
ing,  156  ft.  X  68  ft.  2  in.  Exterior 
press  brick,  trimming  terra  cotta  Com¬ 
position  roof.  Interior  mill  construc¬ 
tion.  Wood  truss,  reinforced  concrete 
and  steel  construction. 

Basement  contains  two  swimming 
pools  enamel  brick ;  lockers,  showers, 
toilets,  heater  and  filter  room;  high 
pressure  boiler  house  heater  and  filters. 
Wood  stairways. 

First  floor  contains  gymnasium,  re¬ 
ception  room,  director’s  room  and  en¬ 
trance  hall.  Wrought  iron  stairways. 

Second  floor  contains  upper  part  of 
gymnasium,  running  track  and  phys¬ 
ical  science  room. 

General  contractors  can  secure  plans 
and  speciflcations  by  addressing  the  office 
of  the  State  Board  of  Control.  Charleston. 
W.  Va.,  accompanying  their  requo.sf  with 
check  of  $10,  same  to  be  refunded  only 
when  bid  Is  received  accompanied  by  Pro¬ 
posal  Bond  as  required  in  the  specifica¬ 
tions,  otherwise  check  to  be  retained. 

Sub-contractors  can  secure  plans  and 
speciflcations  by  deposit  of  two  five  dollan 
checks,  one  of  which  will  be  refunded  on 
return  of  plans  and  speciflcations 

STATE  BOARD  OF  CONTROL. 

J.  S.  LAKIN.  Member 
Charleston.  W.  Vs 
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Hlds;  June  27. 

Flood  Prevention  Project 

CONTRACT  NO.  4 

City  of  Lebanon,  Pa.  ■ 

Sealed  proposals  directed  to  the  City 
Clerk  will  be  received  by  the  Mayor  and 
Council  of  the  City  of  I.,ebanon.  Pa.,  at 
the  City  Hall  until  a  P.M.,  FYlday,  June 
27th.  for  the  furnishing:  of  all  labor 
and  materials  required  to  construct  Con¬ 
tract  No.  4  of  Lebanon’s  Flood  Prevention 
project. 

The  work  consists  of  building  a  rein¬ 
forced  concrete  culvert  apprbximately  2,200 
feet  in  length. 

The  approximate  quantities  involved  are: 
6,000  cubic  yards  of  Fxcavation 
2,000  cubic  yards  of  Concrete 
63,000  pounds  of  Reinforcement 

Plans,  proposal  blanks  and  information 
concerning  the  manner  of  submitting  bids 
can  be  obtained  at  the  office  of  the  City 
Engineer  of  I.,ebanon,  Pa.,  by  making  a 
deposit  of  16.00.  This  deposit  will  he  re¬ 
funded  upon  return,  to  the  City  Knglneer, 
of  the  plans  and  specifications  In  good  con¬ 
dition. 

A  certified  check  for  $2.0nn  must  accom¬ 
pany  each  proposal. 

Mayor  and  Council  distinctly  reserve  the 
right  to  reject  any  or  all  bids  and  to 
award  the  contract  as  is  deemed  to  the 
L-st  interests  of  the  City  of  Lebanon,  Pa. 

PAUI.  A.  VOLDNER. 

City  Engineer. 

.attest : 

DAN  M.  SHARP, 

City  Clerk. 

Bids:  June  26. 

His^hway  Construction 

Little  Rock,  Ark. 

Sealed  bids  will  be  received  by  the  Com- 
mi.ssioners  of  Road  Improvement  District 
No.  1.  Jefferson  and  Lincoln  Counties. 
Arkansas,  at  the  Office  of  the  State  High¬ 
way  Department,  Little  Rock,  Arkansas, 
up  to  2  o'clock  P.M..  on  June  26th,  1919. 
and  there  will  be  publicly  opened  and  read, 
for  the  construction  of  19  miles  of  gravel 
roads.  14  feet  wide. 

The  approximate  quantities  are  as  fol¬ 
lows  : 

47  acres  Clearing  &  Grubbing 
IS  miles  Fence  Moving 
S5  6nn  cu.yds  earth  excavation 

1.45  miles  Grading  Machine  Work  (on 
old  roadl 

696  lin.ft.  16"  Reinforced  concrete  pipe, 
laid 

168  lin.ft.  20"  Reinforced  concrete  pipe, 
laid 

392  lin.ft.  24"  Reinforced  concrete  pipe, 
laid 

72  lin.ft.  30"  Reinforced  concrete  pipe, 
laid 

1.025  cu.yds.  Class  A  concrete  In  culverts 
”  ”  B  ”  In  ahgt- 

ments  and  headwails  '• 

90,200  lbs.  Steel  reinforcing  bars 

3  80  ft.  Steel  Truss  spans,  erected 
1.656  lin.ft.  wooden  pile  bridges 
40.250  cu.yds.  gravel  on  which  the  haul  Is 
as  follows: 

6.450  cu.yds.  haul  0-1  mile 


6.459 

"  1-2  miles 

6.450 

”  2-3 

6.450 

”  3-4  ” 

7.010 

”  4-5 

4.040  •• 

"  6-6 

2150  •• 

”  6-7  ” 

1 

2.150  ” 

"  7-8  ” 

Separate  bids 

mav  be  submitted 

for  any 

one  or  all  of  the  following  items: 

pipe, 

Ark 

f.o.b.  cars.  Tamo  or  Furth, 
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Concrete  in  culverts,  abutments  and 
headwails. 

Steel  trusses,  erected. 

'  Wooden  bridges. 

c.Tavel,  f.o.b.  cars.  Tamo  and  Furth,  Ark, 

Plans  and  specifications  are  on  file  with 
the  State  Highway  Department,  Little 
Ruck,  Ark.,  and  copies  of  same  together 
with  pro|M>sal  forms  can  be  obtained  from 
the  di.Mtrlct  engineers,  Moreland  &  Ben¬ 
nett.  Pine  Bluff,  Ark.,  on  deposit  of  $10.00 
of  which  $8.00  will  he  refunded  on  their 
return. 

A  certified  check  to  the  amount  of  6% 
of  the  bid  must  accompany  all  proposals, 
check  to  be  to  the  order  of  C.  P.  Clemmons. 
Sec’y  of  the  district. 

Successful  bidders  will  be  required  to 
execute  construction  bond  to  the  amount 
of  50%  of  their  bids. 

HOARD  ttF  COMMISSIONERS. 

Road  Imp.  Oist.  No.  1, 

Jefferson  &  Lincoln  Counties,  Ark. 

By  E.  P.  LADD,  I’resldent 
C.  P.  CLEMMONS.  Sec’y 
Bids;  June  16. 

Sewer  Construction 

Lansing,  Mich. 

The  City  of  Lansing.  Michigan,  will  re¬ 
ceive  sealed  proposals  for  the  construction 
of  a  sewer  In  West  and  Memphis  Streets 
In  accordance  with  the  planrt  and  specifica¬ 
tions  on  file  In  the  office  of  the  city  engi¬ 
neer  of  said  city.  Said  sewer  la  3000  ft. 
of  54  Inch  to  73  Inch  trunk  sewer. 

Bids  will  be  received  up  to  4  o’clock  p.m., 
June  16.  1919.  at  the  office  of  the  city  clerk 
of  the  city  of  Lansing. 

Each  proposal  must  be  accompanied  with 
a  certified  check  In  the  sum  of  $2000.00. 

Right  Is  rseserved  to  reject  any  or  all 
bids. 

J.  A.  PARSONS,  City  Clerk. 
Bids:  June  19. 

Road  Work 

New  Hampton,  la. 

Sealed  bids  will  be  received  at  the  office 
of  the  County  Auditor.  New  Hampton, 
Iowa,  until  2  o’clock  p.m.,  June  19th.  1919, 
for  grading  and  Incidental  work  on  Sec¬ 
tions  F,  G.  and  the  west  one-half  of  H.  of 
the  New  Hampton  and  I^awler  County 
Road. 

Bids  will  he  opened  at  the  above  office 
promptly  after  the  time  for  receiving  same 
has  closed. 

The  proposed  work  consists  of  construct¬ 
ing  two  miles  to  finish  grade  requiring 
about  6585  cubic  yards  of  dirt  excavation. 

Plans  and  specifications  for  the  work 
may  be  seen  and  Information  may  be  se¬ 
cured  at  the  above  office  or  at  the  office 
of  the  County  Engineer,  New  Hampton. 
Iowa,  or  at  the  office  of  the  State  Highway 
Engineer,  Aroes.  Iowa.  The  County  re¬ 
serves  the  right  to  waive  a’!  technicalities 
and  to  reject  any  or  all  bids. 

W  R.  GARLAND, 
County  Engineer. 


TREASITRT  DEPARTMENT.  Supervis¬ 
ing  Architect’s  Office.  Washington,  D.  C.. 
June  4,  1919. — Sealed  proposals  will  be 
opened  In  this  office  at  3  P.M..  July  9.  1919, 
for  furnishing  and  delivering  at  the  site  the 
materials  required  for  the  construction  of 
the  Pnited  States  Post  Office  building  at 
Montevideo.  Minn.,  including  materials  for 
concrete,  reinforced  concrete,  stone,  gran¬ 
ite.  brick,  structural  terra  cotta,  structural 
steel,  miscellaneous  iron  and  steel  work, 
composition  roofing,  slate  roofing,  sheet 
metal  work,  skyliimts.  plastering,  interior 
marble,  sanitary  slate,  lumber,  mlllw'ork, 
nalnting.  glazing,  hardware,  plumbing,  heat- 
ingr,  electric  work.  etc.  Bills  of  quantities 
and  specifications  may  be  obtained  from 
the  Custodian  of  the  site  at  Montevideo. 
Minn.,  or  at  this  office.  In  the  discretion  of 
the  Supervising  Architect  Jaa.  A.  Wef- 
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Bids:  June  19. 

Dam  Construction 

Gllboa.  N.  T. 

SoaU-d  bids  will  be  received  by  the  Board 
of  Water  Supply,  at  its  offices,  twenty- 
second  floor.  Municipal  Building,  I’lirk  Row. 
Centre  and  ChamlH*r8  Streets,  New  York 
City,  until  11  A.M.,  on  Thursday.  June  19, 
1919,  for  Contract  203,  for  the  construc¬ 
tion  of  the  Gllboa  dam.  in  the  Town  of 
Gllboa.  Schoharie  County,  New  York.  The 
dam  is  part  of  the  Schoharie  Watershed 
development  for  the  New  York  City  water- 
supply  and  is  composed  of  two  parts :  An 
overfall  masonry  portion  about  1300  ft.  In 
length  and  having  a  maximum  height  of 
about  160  ft.,  and  an  earthen  section  ap¬ 
proximately  1000  ft.  long. 

At  the  above  place  and  time  the  bids 
will  be  publicly  opened  and  read.  Pamph¬ 
lets  containing  information  for  bidders  an<9 
contract  drawings  can  be  obtaintnl  at  the 
above  address,  at  the  office  of  the  Secre¬ 
tary,  by  depositing  the  sum  of  twenty 
dollars  ($20)  in  cash  or  its  equivalent  for 
each  pamphlet.  For  further  particulars 
apply  to  the  office  of  the  Chief  Engineer, 
at  the  above  address. 

JOHN  F.  GALVIN,  President. 
CHARLES  N.  CHADWICK, 

L.  J.  O’REILLY, 

Commissioners,  Board  of  Water  Supply. 
BENJ.  F.  EINniGI.ER,  Secretary. 


Bids:  June  23. 

Sewer  Construction 

Lansing.  Mich. 

The  city  of  Lansing,  Mich.,  will  receive 
sealed  proposals  for  the  construction  of  a 
sewer  in  the  forty-third  sewer  and  drain 
district  in  said  city,  consisting  of  about 
25,000  feet  of  trunk  and  lateral  sewers  8 
inch  to  42  inches,  in  accordance  with  plans 
and  specifications  on  file  In  the  office  of 
the  city  engineer  of  said  city. 

Proposals  will  be  received  up  to  4  o'clock 
p.m.,  June  23.  1919.  at  the  office  of  the  city 
clerk  of  said  city. 

Each  proposal  to  be  accompanied  with 
a  certified  check  in  the  sum  of  $1000.00. 

Right  is  reserved  to  reject  any  or  ail 
bids. 

J.  A.  PARSONS.  City  Clerk. 


Bids-  June  16. 

Dredging 

Dover,  Del. 

Sealed  proposals  will  be  received  by  the 
Indian  River  Inlet  Commission  at  the  Office 
of  the  State  Highway  Department.  Dover. 
Delaware,  until  one  P.M.,  June  16.  1919. 
and  publicly  opened  for  dredging  an  Inlet 
to  Indian  River  Bay,  in  Sussex  County. 
Delaware,  involving  approximately  (20.000) 
twenty  thousand  cubic  yards  of  excavation. 

Monthly  payments  will  be  made  for  nine¬ 
ty  per  cent.  OOOJ-)  of  the  work  completed. 

The  right  is  reserved  to  reject  any  and 
all  bids 

Detailed  information  may  be  obtained  at 
the  office  of  the  State  Highway  Depart¬ 
ment,  Dover.  Delaware.  Indian  River  In¬ 
let  Commission.  Chas.  M.  Upham,  Chief 
Engineer. 


OFFICE  OF  THE  COMMISSIONERS. 
D.  C. — Sealed  proposals  will  be  received 
at  this  office.  Room  511,  District  Building, 
until  2  o’clock  P.M.,  on  June  23,  1919,  for 
the  construction  of  the  Luzon  Ave.  Trunk 
Sewer,  District  of  Columbia.  Fo^ms  of 
proposals,  specifications  and  necessiiry  in¬ 
formation  may  be  obtained  from -the  Chief 
Clerk.  Engineer  Department,  Room  427 
District  Building,  Washin^on,  D.  C. 
LOItlS  BROWNLOW.  W.  GWYNN  GAR¬ 
DINER.  CHARLES  W.  KFTZ,  CommU- 
slonera 
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Bids:  June  20. 

Paving  and  Curbing 

Newton,  Iowa. 

The  Cltjr  of  Newton,  Iowa,  w,Ul  receive 
bids  until  June  20th.  1919,  for  paving  and 
curbing.  Approximately  76,000  square 
yards.  Brick,  asphalt,  concrete  and  as¬ 
phaltic  concrete  being  considered.  Speci- 
flcatlons  and  bidding  blanks  furnished  on 
request  to  contractors. 

E.  a.  FINCH. 

City  Clerk. 


Bids-  June  19, 

Road  Work 

New  Hampton,  Iowa. 

Sealed  bids  will  be  received  at  the  office 
of  the  County  Auditor,  New  Hampton, 
Iowa,  until  2  o’clock  p.m.,  June  19th,  1919, 
fur  grading,  tiling,  surfacing  with  gravel 
and  incidental  work  on  the  Iowa  Federal 
Aid  Project  No.  36,  part  of  New  Hampton- 
Waterloo  and  New  Hampton-Cresco  Roads. 

Bids  will  be  opened  at  the  above  office 
promptly  after  the  time  for  receiving  same 
has  closed. 

The  proposed  work  consists  of  construct¬ 
ing  13  and  1-10  miles  to  finished  grade  re- 
((uirlng  about  61,654  cubic  yards  of  earth 
excavation,  the  construction  of  about  27,443' 
uf  6  in.  tile,  2109’  of  8  in.  tile  and  220  of 
12  in.  tile,  32,926  cubic  yards  of  gravel 
loading  and  66,000  cubic  yard  miles  of 
gravel  hauling. 

Plans  and  specifications  for  the  work 
may  be  seen  and  Information  may  be  se¬ 
cured  at  the  above  office  or  at  the  office  of 
the  County  Engineer,  New  Hampton.  Iowa, 
or  at  the  office  of  the  State  Highway  Com¬ 
mission,  Ames,  Iowa.  The  county  reserves 
the  right  to  waive  all  technicalities  and  to 
reject  any  and  all  bids. 

June  S,  1919 

H.  W,  TANK.  Auditor. 

Bidding  blanks  for  the  above  may  be 
procured  at  the  office  of  W.  R.  Garland, 
County  Engineer. 

Bids  will  be  taken  on  tiling  and  road 
work  separately. 


Bids :  June  20. 

Sewers 

Roselle  Park.  N.  J. 

Sealed  proposals  will  be  received  by  the 
Mayor  and  Council  of  the  Borough  of  Ro¬ 
selle  Park.  N.  J..  at  8:15  P.M..  Friday, 
June  20,  1919  at  the  Borough  Hall,  for  the 
construction  of  sanitary  sewers  In  Colfax 
Avenue,  Roselle  Avenue.  Lincoln  Avenue. 
Filbert  Street  and  Elm  Street 

Approximate  quantities  are  as  follows: 

6442  lin.ft  of  8-ln.  sewer. 

23  Manholes. 

852  Branches. 

Each  proposal  must  be  accompanied  by  a 
certified  check  for  $1000,  drawn  to  the 
order  of  the  Treasurer  of  the  Borough. 

Plans,  specifications  and  forms  of  pro¬ 
posal  may  be  obtained  at  the  office  of 
the  Borough  Engineer,  52  Vanderbilt  Ave¬ 
nue,  New  York  City  and  Roselle  Park, 
N.  J.,  upon  pa>'ment  of  83  per  set.  No 
refund  for  plans  returned. 

The  Council  reserves  the  right  to  reject 
any  or  all  bids,  to  waive  any  or  all  defects 
or  informalities,  or  to  accept  any  bids  as 
they  may  deem  ter  the  best  Interest  of  the 
Borouih. 

J.  WALLACE  HIGGINS. 

Borough  Engineer 

Roselle  Parit,  N.  J. 

June  6,  1919. 
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Bids:  July  8. 

Road  Construction 

Elkins,  W.  Va 

Sealed  bids  will  be  re<-elved  until  one 
o’clock  P.M.,  Tuesday,  July  8,  1919,  by  the 
County  Court  of  Randolph  County,  West 
Virginia,  for  the  completion  of  the  work 
of  constructing  approximately  nineteen 
miles  of  improved  roads  and  streets  in 
Leadsville  District  of  said  Randolph  Coun¬ 
ty,  to  be  let  in  sections.  Said  work  having 
been  heretofre  let  to  Contract  to  the  R.  M. 
Hudson  Paving  and  Construction  Co.  and 
not  completed  by  It  And  bids  having  been 
received  therefore  on  June  2,  1919,  and 
rejected.  A  certified  check  in  the  sum  of 
1500  must  accompany  each  bid,  which  will 
be  forfeited  as  liquidated  damages  In  case 
bidder  fails  to  comply  If  his  bid  Is  accepted. 
The  successful  bidder  will  be  required  to 
furnish  a  bond  equal  to  the  total  contract 
price,  and  to  be  approved  by  the  County 
Court  Plans  and  specifications  for  this 
work  and  a  description  of  the  sections  are 
on  file  In  the  offices  of  the  County  Clerk 
and  Road  Engineer,  Elkins,  West  Virginia. 
The  County  Court  reserves  the  right  to 
reject  any  and  all  bids. 

LEE  CROUCH, 
President  of  the  County 
Court  of  Randolph  County. 
THADDBUS  PRITT, 

Clerk  of  the  County 
Court  of  Randolph  Co. 

The  completion  of  said  work  on  said 
roads  will  be  let  In  five  sections  averaging 
about  four  miles  each. 

Bids  will  be  received  for  concrete,  mac¬ 
adam,  tarvia,  warrenite  and  asphaltic  con¬ 
crete  construction.  Bids  will  be  received 
at  unit  prices. 

Full  information  as  to  material,  etc.,  will 
be  furnished  by  the  undersigned. 

P.  B.  BLOOMFIELD, 
Elkins,  W.  Va. 


I  Bids:  June  18. 

Water  Main  Extensions 

Dearborn,  Michigan. 

Sealed  bids  will  be  received  at  the  oAce 
of  the  Village  Clerk,  Dearborn,  Mich.,  up 
to  eight  P.M.,  of  the  18th  day  of  June. 
1919. 

The  work  consists  of  the  furnishing  of 
all  mateiiad  and  labor  to  construct  the 
following  amount  of  cast  Iron  water  mains : 

27,600  feet  of  6  Inch 
7,100  feet  of  8  Inch 
7,150  feet  of  10  inch.  Including  all 
necessary  valves  and  fittings,  and  hydrants, 
according  to  plans  and  specifications  on 
file  at  the  office  of  the  Village  Clerk  and 
In  the  office  of  C.  W.  Hubbell,  Consulting 
Elnglneer,  2348  Penobscot  Bldg.,  Detroit, 
from  who  mcopies  may  be  obtained  upon 
deposit  of  $5,  which  amount  will  be  re¬ 
funded  upon  the  return  of  the  plans  and 
specifications  In  good  condition  within  10 
days  after  opening  bids. 

No  bids  will  be  received  unless  accom¬ 
panied  by  a  certified  check  for  the  sum  of 
$7000,  payable  to  the  Village  of  Dearborn, 
to  Insure  the  signing  of  contract  and  the 
furnishing  of  proper  and  acceptable  bonds 
for  the  full  amount  of  the  contract  price 
within  10  days  from  time  of  notification  of 
the  award  of  contract. 

The  right  is  reserved  to  reject  any  or  all 
bids. 

By  order  of  the  Village  Commission. 

FRED  C.  ROAMER. 

Village  Clerk. 

Dearborn.  Mich. 
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Bids:  June  23. 

Street  Paving 

Coate.xviUo,  Penn 

.Sealed  proposals  addressed  to  the  Citv 
Clerk  of  the  City  of  Coatesville.  Penn 
and  endorsed,  "Bids  for  Paving  Streeu’’ 
will  be  received  by  the  City  Council  at  th» 
City  Hall.  Coatesville,  Penn.,  up  to  eight 
o’clock  P.M.,  on  Monday,  June  23,  1919 
and  there  publicly  opened  and  read. 

The  work  to  be  done  consist.s  of  approx- 
mlately : 

28,625  sq.yd.  of  bituminous  pavement  on 
a  cement  concrete  ba.se. 

1,375  sq.yd.  of  bituminous  pavement  on 
existing  base. 

4,500  sq.yd.  of  vitrified  brick  pavenent 
to  be  relaid. 

4,300  sq.yd.  of  vitrified  brick  pavement 
or  stone  block  pavement  along 
tracks. 

3,000  lin.ft.  cement  concrete  cuib. 

Bids  wlU  be  received  on  sheet  asptialt. 
asphaltic  concrete,  Warrenite.  Filbertine 
Amlesite  and  Bito-slag. 

Each  proposal  must  be  accompanied  by 
a  certified  check  in  an  amount  equal  to 
five  (5)  per  cent,  of  the  highest  amount 
bid,  made  payable  to  the  Treasurer  of  the 
City  of  Coatesville,  Pa. 

A  surety  bond  In  an  amount  equal  to 
fifty  (50)  per  cent,  of  the  total  amount 
of  the  contract  will  be  required  from  the 
successful  bidder. 

Plans  and  specifications  are  on  file  in  th< 
office  of  the  City  Engineer  at  Coatesville 
and  copies  of  the  same  may  be  obtaineil 
by  application  and  by  the  deposit  of  five 
(5)  dollars  which  depo.sit  will  be  returned 
if  plans  are  returned  in  good  condition 
within  ten  days  after  the  opening  of  bids 

The  City  Oouncll  reserves  the  right  to 
reject  any  or  all  bids  or  to  award  the 
contract  as  may  be  deemed  for  the  best 
Interests  of  the  (Mty. 

The  contractor  must  comply  with  all  the 
requirements  of  the  Workmen’s  Compensa¬ 
tion  Act  of  the  State  of  Pennsylvania 
WILLIAM  S.  O.  COOK. 
CHAS.  A.  NILES.  City  Clerk. 

C?lty  Engineer. 


Bids:  June  16. 

Motors  and  Pumps 

Galesburg,  III. 

Sealed  bids  will  be  received  by  the  City- 
Clerk  of  the  City  of  Galesburg.  Ill.,  until 
five  o’clock  P.M.,  Monday,  June  16.  A.  D. 
1919,  for  the  following: 

1 — 30  hp.,  220  volts,  three-phase.  60-cycle. 

slip-ring  type  motor,  1800  r.p.m. 

3 — 40  hp.,  220  volts,  three-phase.  60-cycle. 

slip-ring  type  motor,  1800  r.p.m. 

3 — 600  g.p.m.,  motor  driven,  direct  con¬ 
nected,  centrlfugral  pumps. 
Specifications  can  be  obtained  at  the  ofllee 
of  F.  M.  Connolly,  City  Engineer. 

Each  bid  must  be  accompanied  by  rash 
or  certified  check  for  the  amount  of  not 
less  than  10%  of  the  aggregate  of  each 
bid. 

The  City  of  Galesburg  reserves  the  right 
to  reject  any  or  all  bids. 

By  order  of  the  City  Council. 

WM.  L  BOt'TELLE. 

City  aerk. 


GATE-OPERATING  MACH1NERT.--1 
S.  Engineer  Office.  First  ^strict.  CIndn 
natl.  O.— Sealed  proposals 
here  until  2  P.M.,  July  8. 
opened,  for  furnishing  and 
operating  machinery  for  Dams  Nos.  3S  an 
39,  Ohio  River.  Information  on  application 
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HI, is.  .Tune  17. 

Paving,  Sewers,  Pipe,  Etc. 

Murfreesboro,  Tenn. 
proposals  will  be  received  at  the 
office  of  the  Secretary  of  the  Board  of 
Comnns-sioners,  Murfreesboro,  Tennessee, 
until  II  o'clock  A.M.,  of  the  17th  day  of 
June.  1919.  then  and  there  to  be  publicly 
opened  and  read  by  the  Secretary  for 
furntshinR  all  labor,  tools  and  certain  ma- 
lerial.s  for  paving  and  other  improvements. 
.>Vpanite  bids  will  be  entertained  on  the  ap¬ 
proximate  quantities,  as  follows; 

I _ 15,500  sq.yd.  of  asphaltic-concrete  pave¬ 

ment. 

400  lin.ft.  vitrified  brick  headers. 

500  cu.yds.  earth  excavation. 

1,000  sq.yds.  new  macadam  foundation. 

; _  110  lin.ft.  .lO"  concrete  combination 

curb  and  gutter. 

3,100  lin.ft.  24"  concrete  combination 
curb  and  gutter. 

2,300  lin.ft.  18"  concrete  combination 
curb  and  gutter. 

4,000  .sq.ft.  24"  concrete  gutter. 

500  sq.ft,  concrete  sidewalk. 

12  catch  basins. 

60  ft.  storm  water  culverts  (with¬ 
out  cast  iron  covers). 

3_  850  ft.  8"  vitrified  clay  pipe  sewer. 

200  ft.  10"  vitrified  clay  pipe  sewer. 

900  ft.  6"  vitrified  clay  pipe  sewer  re- 
laid. 

900  ft  20"  vitrified  clay  pipe  sewer 
relald. 

4 —  570  ft.  2"  galvanized  pipe  laid. 

1,600  ft  No.  6  B.  &  S.  single  conductor 
5000-volt.  armored  cable,  in¬ 
stalled. 

16  sidewalk  outlets  for  cable. 

All  bids  must  be  accompanied  by  a  certi¬ 
fied  check  or  bond  In  the  amount  of  10<;t 
uf  the  bid,  made  payable  to  the  Treasurer 
(if  the  City  of  Murfreesboro,  Tennessee. 

Plans  and  specifications  may  be  ob¬ 
tained,  upon  deposit  of  110.00,  from  C.  B. 
Howard  &  Company,  Engineers,  148  Fourth 
Ave.,  North,  Nashville,  Tennessee,  which 
sum  will  be  refunded  on  surrender  of  the 
plans  and  specifications  in  good  condition. 

The  Board  reserves  the  right  to  reject 
any  or  all  bids. 

J.  T.  RATHER, 

Secy.  Board  of  Commissioners. 
City  of  Murfreesty?'-'’,  Tenn. 


Bids;  June  14. 

Pavement  Construction 

Willoughby,  Ohio. 

Sealed  bids  will  be  received  by  C.  C. 
Jenkins,  Village  Clerk,  for  the  construction 
of  approximately  47,000  sq.yd.  brick  pave¬ 
ment  6  in.  concrete  foundation,  cement 
(trout  filler.  33,000  lin.ft.  concrete  curbing 
and  gutter,  combined  12,000  lin.ft.  storm 
sewers,  6  In.  to  18  in.  in  said  village  until 
12  o'clock  noon.  June  14,  1919.  and  pub¬ 
licly  opened  and  read  at  the  Council  Cham¬ 
ber  in  said  village. 

Plans  and  specifications  may  be  see.i  at 
the  office  of  the  Village  Clerk,  or  may  be 
obtained  from  the  Village  Engineer  upon 
payment  of  ten  dollars  which  will  be  re¬ 
funded  when  same  are  returned  In  good 
'■•ndition.  Certified  check  3600,  payable  to 
\  lllage  Treasurer.  Council  reserves  the 
right  to  reject  any  and  all  bids. 

C.  C.  JENKINS.  Vlllaire  Clerk. 
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Bids:  July  6. 

Paving 

Brunswick,  Ga. 

Sealed  proposals  will  be  received  by  the 
County  Commissioners  of  Glynn  County, 
Ga.,  at  the  Court  House.  Brunswick,  Ga., 
until  twelve  o'clock  noon,  July  5,  1919, 
for  the  paving  of  four  and  four-tenths  (4.4) 
miles,  or  approximately  46,400  sq.yd.  of 
highway,  extending  from  the  City  of 
Brunswick  to  the  Picric  Acid  Plant,  for 
which  Federal  Aid  has  been  allotted. 

Plans  and  s|>ecinrations  are  on  file  in  this 
office,  in  the  office  of  the  State  Highway 
Engineer,  Atlanta,  Ga..  and  in  the  office  of 
E.  R.  Conant,  Brunswick,  Ga.  Copies  of 
plans  may  be  obtaine<i  from  the  engineer 
upon  payment  of  |5. 

I'roposals  shall  be  submitted  on  regular 
forms  which  will  be  supplie<l,  together  with 
specifications,  upon  application  to<  Mr.  Paul 
E.  Twltty,  Clerk  of  the  County  Commis¬ 
sioners,  Brunswick,  Ga.  Proposals  must 
be  accompanied  by  a  certified  check,  or 
money  deposit,  for  five  thousand  ($5000) 
dollars,  checks  to  be  made  payable  to  the 
County  Commissioners  of  Glynn  County. 

The  right  is  reserved  to  reject  any  or 
all  bids  and  to  waive  all  informalities. 
(.Signed)  Commissioners  of  Glynn  County. 

Bt  P.  E.  TVVITTY, 
Clerk  to  Commissioners. 
Brunswick,  Georgia,  May  31,  1919. 

E.  R.  CONANT,  Consulting  Engineer. 

Brunswick,  Georgia. 


Bide;  June  26. 

24  Inch  Out'Fall  Sewer 

Greenwich,  Conn. 

Pursuant  to  a  resolution  adopted  June 
4,  1919,  the  Joint  Sewerage  Commission 
of  the  Borough  of  Greenwich  and  the  Town 
of  Greenwich,  Connecticut,  will  receive  at 
its  meeting  to  be  held  at  the  Town  Hall, 
Greenwich.  Connecticut,  on  Thursday  even¬ 
ing,  June  26,  1919,  at  eight  (8)  o’clock  P.M.. 
sealed  proposals  for  furnishing  all  mate¬ 
rials  and  doing  all  work  required  to  com¬ 
plete  the  construction  of  a  new  24  in.  Out- 
Pall  Sewer  from  the  junction  of  the  east 
side  and  west  side  trunk  sewers  to  the 
Joint  Sewerage  Disposal  Plant  upon  Grass 
Island  for  the  Borough  of  Greenwich,  and 
Sewer  District  No.  6,  of  the  Town  of  Green¬ 
wich,  Connecticut,  including  the  necessary 
piping,  piling,  etc. 

Plans  may  be  seen  and  specifications  and 
forms  of  proposal  obtained  at  the  office 
of  the  Joint  Sewerage  Commissioners, 
Room  No.  2,  Town  Building,  Greenwich. 
Connecticut,  or  at  the  Office  of  Mr.  S.  E. 
Minor,  Civil  Engineer,  No.  96  Greenwich 
Avenue,  Greenwich.  Connecticut.  Plans 
may  be  taken  away  upon  the  payment  of 
ten  ($10)  dollars,  the  same  to  be  refunded 
If  plans  are  returned  within  fourteen  (14) 
days  in  good  condition. 

Each  bid  must  be  accompanied  by  a 
certified  check  on  a  solvent  bank  for  one 
thousand  ($1000)  dollars. 

The  said  Joint  Sewerage  Commissioners 
reserve  the  right  to  reject  any  and  all 
pro)>osals  and  to  waive  any  informality  in 
the  proposals  received  and  to  accept  any 
|)roposal  which  It  deems  to  be  most  favor¬ 
able  to  the  interest  of  the  Borough  and 
Town. 

HARRY  C.  FROST,  Chairman. 

I  JOSEPH  P.  CROSBY.  Warden. 

1  A  i. BERT  3  MEAD.  Clerk. 
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Bids:  July  2. 

Boilers  and  Stokers 

Ixtrain.  Ohio. 

.Seal«>d  proposals  will  be  ret-cived  by  the 
Board  of  Education.  Ixtrain,  Ohio,  until  12 
o'clock  noon.  July  2,  1919,  for  the  installa¬ 
tion  of  water  tube  boilers  and  stokers  and 
erection  of  a  radial  brick  chimney  at  the 
High  School  Boiler  House  as  per  plans  and 
sp<‘ciflcatlona  prepared  by  the  Watson  En¬ 
gineering  Co.  of  Cleveland.  Ohio. 

Plans  and  specifications  are  on  file  at  the 
office  of  the  Clerk  of  the  Board  of  Educa¬ 
tion.  l»rain,  Ohio,  and  at  the  office  of  the 
Watson  Engdne«'rlng  Co..  1101  Hippodrome 
Bldg.,  Cleveland,  Ohio. 

Bidders  shall  be  requinnl  to  state  when 
they  will  begin  and  finish  the  work  after 
the  contract  shall  have  been  entered  into 

Each  bid  must  contain  the  name  of  every 
person  interest'd  In  the  same  and  must 
be  accompani*“d  by  a  certified  check,  pay¬ 
able  to  the  Board  of  Education  of  Ixiraln. 
Ohio,  in  the  sum  of  $.500  as  a  guarantee, 
that  if  the  bid  is  accepted,  a  contract  will 
be  entered  Into  and  the  performance  of  It 
properly  secured. 

Proposals  must  be  scaled  up.  addressed 
to  the  CTlerk  and  indorsed  on  the  outside, 
plainly  showing  the  items  bid  upon  and  the 
name  of  bidder. 

The  Board  reserves  the  right  to  reject 
any,  part  of  any  or  all  bids  or  proposals. 

A  satisfactory  bond  of  not  less  than  fifty 
j  (50)  per  cent,  of  the  contract  price  will 
I  be  required  on  all  contracts. 

By  order  of  the  Board  of  Education. 
Dorain,  Ohio. 

E.  BRUELI... 

Clerk 


Bids;  June  10. 

Sewer  Construction 

OFFICE  OF  THE  COMMISSIONER  OF 
PUBLIC  WORKS. 

SAGINAW,  MICHIGAN. 

Sealed  proposals  will  be  received  by  the 
City  Clerk,  until  Tuesday,  June  10.  1919. 
and  until  such  time  on  aaid  day  as  the 
Council  In  session  shall  order  the  opening 
of  such  proposals,  for 

CONSTRUCrriNO  A  REINFORCED  CON¬ 
CRETE  OR  SEGMENT  BLOCK  SEWER 
IN 

Florence  and  Salt  Streets,  on  Florence 
Street  from  a  point  100  ft.  E.  of  center 
line  of  Queen  Street  to  Salt  Street,  and  on 
Salt  Street,  from  Florence  Street  to  Holmes 
Street,  all  in  accordance  with  the  plans, 
specifications  and  detailed  Information  on 
file  in  this  office  and  In  the  office  of  the 
City  Clerk.  Work  shall  commence  not 
later  than  July  15,  1919,  and  be  completed 
not  later  than  December  1,  1919. 

Proposals  must  be  made  upon  printed 
forms  which  will  be  furnished  by  this  de¬ 
partment  upon  application,  and  must  be 
accompanied  by  cash  or  certified  check  of  a 
responsible  bank,  payable  to  the  order  of 
the  City  Treasurer,  In  an  amount  as  de¬ 
termined  by  the  Council.  The  successful 
bidder  will  be  required  to  furnish  a  surety 
company  bond  in  a  sum  of  not  less  than 
twenty-five  (25)  per  cent,  of  the  annount 
of  the  contract,  to  secure  the  faithful  per¬ 
formance  of  the  contract.  The  right  Is 
reserved  to  reject  any  and  all  bids. 

ROBERT  F.  JOHNSON 
Com  of  Light,  Water  and  Sewers 
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SEARCHLIGHT  SECTION 


OFFICIAL  PROPOSALS 


VoL  82,  No.  24 

En». 
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Bids:  June  23. 

Furaishing  Oil  and  Asphalt 

Woonsocket .  R.  1. 

Sealed  proposals  will  be  received  by  the 
Aldermanic  Committee  on  Streets  and 
Bridges  of  the  City  of  Woonsocket,  R.  I , 
at  the  Aldermen’s  Chamhers.  City  Hall, 
Woonsocket,  R.  I.,  until  8;  15  P.M.,  Monday, 
June  23,  1919,  at  which  time  and  p'ace 
proposals  will  be  publicly  opened  and  read. 
Said  Committee  will  be  in  session  at  8  P.M. 
an  said  date  for  the  purpose  of  receiving 
pro|x>salH  for  the  following; 

NO.  1.  OlLi — For  furnishing  100,000  gal¬ 
lons,  more  or  less,  of  oil  for  the  City  of 
Woonsocket,  R.  I.,  suitable  for  street 
oiling  and  containing  not  less  than  45 
per  cent,  asphalt.  Specification  for  oil 
to  be  furnished  by  the  bidder.  Agree¬ 
ment  and  City  Si>eciflcations  may  be  seen 
at  the  office  of  the  City  Engineer. 

NO.  2.  ASPHALT — For  furnishing  five 
hundred  (500)  barrels,  more  or  less,  of 
asphalt  binder  for  macadam  roadways, 
penetration  method.  The  bid  must  specifi¬ 
cally  state  the  name,  nature  and  anal¬ 
ysis  of  the  asphalt  binder  and  bid  must 
be  accompanied  with  a  sample  of  at  least 
one  pound.  Specification  must  accompany 
proposal. 

Certified  check  for  3100  must  accompany 
proposal  for  oil,  and  certified  check  for 
$100  must  accompany  proposal  for  asphalt, 
as  surety  that  if  proposal  Is  accepted  a 
contract  will  be  entered  into. 

The  right  is  hereby  reserved  to  reject 
any  or  all  bids  as  the  interest  of  the  City 
may  appear. 

ADRIAN  H.  SYLVESTRE,  Chairman, 
JAMES  P.  CARROLL, 

ANTHONY  BELANG-ER, 

Aldermanic  Committee  on 
Streets  and  Bridges. 

FRANK  H.  MILLS.  City  Engineer. 


Bids'  June  23. 


Paving 


Bids:  June  17. 


Paving 


Henderson,  N.  C. 

Sealed  proposals  will  be  received  by  the 
Mayor  and  Board  of  Commissioners  of  the 
City  of  Hnderson,  N.  C.,  at  City  Hall,  In 
Henderson.  N.  C.,  until  4  P.M..  June  17, 
1919,  for  Street  Improvements. 

The  work  will  consist  of  about: 

55,000  sq.yd.  of  asphalt,  bitulithic,  concrete, 
brick  or  other  pavement. 

7,000  lln.ft.  of  granite  or  concrete  curb. 

7,000  lln.ft.  of  concrete  gutter. 

9,000  sq.yd.  of  sidewalk. 

18,000  cu.yd.  of  grading. 

And  the  necessary  drainage,  etc. 

It  is  expected  that  additional  work  will 
be  done  later. 

ProiMsals  must  be  marked,  "Proposals 
for  Street  Improvement.” 

All  bids  must  be  upon  blank  forms  pro¬ 
vided  in  the  Proposal  and  Contract  and 
Specifleationa 

Each  bid  must  be  accompanied  by  a  cer¬ 
tified  check  for  $5000  as  evidence  of  good 
faith.  * 

Plans  and  specifications  will  be  on  file 
at  the  Clerk’s  office  in  Henderson  and  at 
the  office  of  the  En^neer  in  Durham,  N.  C. ; 
and  copies  of  the  specifications,  form  of 
proposal,  etc.,  will  be  mailed  upon  applica¬ 
tion  to  the  Engineer  at  Durham,  N.  C. 

The  right  Is  reserved  to  reject  any  or  all 
bids. 

-  *  ^  M.  H.  STONE,  Mayor. 

OILBERT  C.'  WHITE.  Binirtnce**. 

Durham.  N.  C. 


I  Geneva,  N.  Y. 

Sealed  proposals  will  be  received  by  the 
Board  of  Public  Works  of  the  City  of 
Geneva,  N.  Y.,  at  Its  office  In  the  City  Hall, 
until  7 :30  o’clock  P.M.,  Monday,  June  23, 
1919.  for  paving  High,  West  and  Brook 
Streets.  The  work  for  which  proposals  are 
invited  consists  of  the  following  approx- 
miate  quantities : 

5,400  cu.yd.  of  excavation. 

8.750  lln.ft.  of  curb  and  gutter, 

175  lln.ft.  of  header. 

8.750  lln.ft.  of  3  in.  drain  tile. 

3,000  lln.ft.  of  vitrified  pipe. 

30  catch  basins. 

10,000  sq.yd.  of  brick,  asphalt  or  con¬ 
crete  pavement. 

Each  propo.sal  must  be  accompanied  by 
a  certified  check  for  five  per  cent, 

of  the  amount  of  the  proposal. 

A  surety  bond  in  the  sum  of  fifty  ( 50  % ) 
per  cent,  of  the  amount  of  the  contract 
will  be  required  of  the  successful  bidder. 

Specifications  and  blank  forms  of  pro¬ 
posals  can  be  obtained  upon  application 
to  the  Board  of  Public  Works.  Plana  may 
be  seen  at  the  office  of  the  City  Engineer. 

The  right  la  reserved  to  reject  any  or  all 
bids. 

H.  K.  SEYBOLT, 
Superintendent. 


Bids:  July  2. 

Road  Reconstruction 

Burlington,  N.  J. 

Notice  Is  hereby  given  that  sealed  bids 
will  be  received  by  the  Board  of  CJhosen 
Freeholders  of  Burlington  County,  N.  J., 
for  the  reconstruction  of  the  Camden  Coun¬ 
ty  line,  Marlton-Medford  Road,  in  the 
i  township  of  Evesham,  In  the  county  of 
I  Burlington,  with  a  sheet  asphalt  surface 
upon  a  macadam  foundation ;  estimated 
amount  of  surface  pavement  required  Is 
31,680  sq.yd.,  and  opened  and  read  In  public 
at  the  Court  House,  Mount  Holly,  N.  J.,  on 
Wednesday,  July  2,  1919,  at  11  A.M. 

Specifications  and  form  of  bid.  contract 
and  bond  for  the  proposed  w’ork  prepared 
by  James  I^ogan,  County  Engineer,  and 
approved  by  the  State  Highway  Commis¬ 
sion.  have  been  filed  In  the  office  of  the 
raid  Engineer  at  No.  11  Main  St.,  Mt.  Holly, 
N.  J.,  and  of  said  Highway  Commission. 
Trenton,  N.  J..  and  may  be  Insneeted  bv 
prospective  bidders  during  business  hours. 
Bidders  will  be  furnished  with  a  copy  of 
the  specifications  by  the  Engineer  on  proper 
notice  and  payment  of  cost  of  prepara¬ 
tion.  Bids  must  be  made  on  the  standard 
proposal  forma  In  the  manner  designated 
therein  and  required  by  the  specifications, 
must  be  enclosed  In  scaled  envelopes,  bear¬ 
ing  the  name  and  address  of  the  bidder 
and  name  of  road  on  the  outside,  addressed 
to  Harry  Hawkins,  Jr..  Clerk  of  the  Board 
of  fTiosen  Freeholders,  and  must  be  ac¬ 
companied  by  a  certificate  from  a  Surety 
Company  to  furnish  bond  and  a  certified 
check  for  rot  less  than  $1000,  and  be  de¬ 
livered  at  the  place  end  on  the  hour  above 
named.  The  standard  proposal  forms  are 
attached  to  the  specifications,  copies  of 
which  will  be  furnished  on  application  to 
the  Engineer. 

By  order  of  the  Board  of  Chosen  Free¬ 
holders. 

HARRY  HAWTCINS,  JR.. 

Clerk. 


Bids:  July  1. 

Construction,  Heating,  Etc. 

MiddI  eto»n,  N  y 

Sealed  proposals  for  constru.  :iun.  h-ai- 
Ing.  sanitary  and  electric  work,  new  build¬ 
ing  for  chronic  patients.  Middletown  State 
Homeopathic  hospital,  Mlddk-town,  X  y 
will  be  received  by  the  State  Hospital 
Commission  at  the  Capitol,  Albany,  x  y 
until  3  o’clock  P.M.  on  Tuesda.v.  July  i 
1919,  when  they  will  be  publicly  opened  and 
read.  Proposals  shall  be  ent  Io.sed 
envelope  furnished  by  the  State  Arohite«t 
sealed  and  addressed,  and  shall  be  ac¬ 
companied  by  a  certified  check  In  the  sum 
of  five  per  cent.  (5%)  of  the  amount  of 
the  proposal.  'The  contractors  to  whom  the 
awards  are  made  will  be  required  to  furnish 
surety  company  bond  in  the  sum  of  flft> 
per  cent.  ( 50  %  )  of  the  amount  of  the  con¬ 
tract  within  thirty  (30)  days  after  oiUcial 
notice  of  award  of  contract  and  in  ac¬ 
cordance  with  the  terms  of  Specifications 
Nos.  3246.  3247,  3248  and  3249.  The  right 
is  reserved  to  reject  any  or  all  bids.  Praw- 
Ings  and  specifications  may  be  consulted 
at  the  Middletown  State  Hospital.  Middle- 
town,  N.  Y.,  at  the  New  York  Office  of  the 
Department  of  Architecture.  Room  618 
Hall  of  Records  Building,  and  at  the  De¬ 
partment  of  Architecture,  Caiptol.  .\lbany, 
N.  T.  Drawings  and  specifications  and 
blank  forms  of  proposal  may  be  obtained  at 
the  Department  of  Architecture.  Capitol, 
Albany,  N.  T.,  upon  reasonable  notice  to 
and  In  the  discretion  of  the  State  .Archi¬ 
tect.  I..  F.  Pilcher,  Capitol,  Albany.  X  T 
E.  S.  ELWOOD, 

Secretary,  State  Hospital  Commission 
Dated:  May  29.  1919. 


Bids:  June  16. 

Electrifying  Pumping  Station 

DEP.ARTMENT  OF  PPBLIC  WORKi? 

I,Jickawanna.  X.  Y. 

Sealed  proposals  for  work,  materials  and 
supplies  for  electrifying  the  Pumping  Sta¬ 
tion,  will  be  received  by  the  Board  of 
Common  Council  of  the  city  of  I,Acka- 
wanna,  at  the  city  building  until  8  o’clock 
In  the  afternoon  of  Monday,  June  16.  191!>. 
at  which  place  and  hour  the  said  bids 
will  be  publicly  opened  and  read.  Xo  pro¬ 
posals  will  be  considered  unless  It  be  ac¬ 
companied  by  a  duly  certified  check,  pay¬ 
able-  to  the  order  of  the  City  Clerk,  of  the 
City  of  Lackawanna,  such  check  to  rep¬ 
resent  25  per  cent,  of  the  amount  named 
in  the  proposal  or  by  a  bond  to  represent 
50  per  cent,  of  the  sum  named  in  the  pro¬ 
posal. 

The  Common  Council  reserves  the  right 
to  reject  any  and  all  bids  and  waive  any 
informalities  or  to  divide  said  contract  If 
in  the  Judgment  of  the  Common  Council, 
the  Interest  of  the  city  requires  it. 

To  ELECTRirr  th*  Pcmpino  STA’nos’ 

Plans  and  specifications  and  extent  of 
quantities  can  be  seen  and  any  desired  in¬ 
formation  can  be  had  and  obtained  on  ap- 
plleatlon  to  the  office  of  the  Commissioner 
of  Public  Works,  of  the  city  of  Lacka¬ 
wanna,  on  and  after  this  date. 

By  order  of  the  Common  C^iuncil  of  the 
city  of  Lackawanna,  as  set  forth  In 
proceedings  at  a  meeting  held  June  2.  191J 

Dated:  Lackawanna,  N.  T..  June  3.  ISD- 
JOSEPH  O’COXXOR. 

Pub.  June  5.  1919  City  CUrk 
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fiJs:  June  18. 

Road  Work 

STATE  OF  ILiJKOIS 
department  of  public  works  • 
AND  BUILDINGS 

division  of  highways 

Springfield.  Ill. 

Notice  Is  hereby  given  that  sealed  pro¬ 
posals  will  be  received  In  the  office  of  the 
Department  of  Public  Works  and  Build¬ 
ings.  Division  of  Highways,  Springfield. 
Illinois,  until  10  o’clock  A.M.,  June  18, 
1919,  for  the  road  work  on  the  Natolnal, 
Chicago-Jollet,  Dixie  and  Peorla-Sprlng- 
fleld  Highways,  designated  by  county  and 
section  below.  All  bids  shall  be  on  regu¬ 
lar  forms  furnished  by  the  Department 
Plans  for  all  the  work  may  be  examined 
in  the  offices  of  the  Department  of  Public 
Works  and  Buildings.  Division  of  Highways, 
Springfield.  Illlnola  Plans  for  the  sec¬ 
tions  in  the  County  of  Effingham  may  be 
examined  in  the  office  of  District  No.  6, 
Chas.  M.  Slaymaker,  District  Bhigineer,  510 
Metropolitan  Bldg.,  E.  St.  Louis.  Plans 
for  the  sections  In  the  Counties  of  Cook 
and  Will  may  be  examined  In  the  office  of 


OFFICIAL  PROPOSALS 

may  be  obtained  for  temporary  use  while 
inspecting  the  conditions  attending  the 
work  in  question. 

Ebccept  as  noted. 

Alternative  bids  will  be  received  for  the 
following  types  of  construction ;  Portland 
cement  concrete;  monolithic  brick  (4  Inch 
brick) ;  monolithic  brick  (3  inch  brick) ; 
bituminous  concrete  with  binder  course 
(Specifications  Cl,  C2,  C3,  or  CT)  ;  bitumi¬ 
nous  concrete  without  binder  course  (Speci¬ 
fications  Cl,  C2,  C3,  or  CT). 

tin  addition,  bids  will  be  received  on  the 
same  date  at  Mason  City,  Illinois,  by  Mason 
City  for  certain  street  paving  that  will 
widen  Section  M  ccnslderably.  Section  M 
and  the  additional  paving  to  be  awarded 
by  Mason  City  will  not  be  let  separately 
from  one  another,  and  consequently  bid¬ 
ders  wlshig  o  submit  proposals  for  Section 
M  should  obtain  from  Mason  City  proposal 
forms  upon  which  to  submit  proposals  for 
the  city  paving. 

Cement  will  be  furnished  for  all  sections 
by  the  Department  of  Public  Works  and 
Buildings  or  the  County. 

Contractor’s  reconnaissance  profiles  and 


Route 

County 

Sec. 

Width 

Foet 

.Approximately 

Length-Feet 

National  Highway 

Effingham 

I 

16 

22.44S 

National  Hwhway 

Effingham 

J 

18 

7,724 

National  Highway 

Effingham 

K 

18 

10,425 

National  Highway 

Effingham 

L* 

30 

22,459 

National  Highway 

Effingham 

M 

16 

17,994 

National  Highway 

Effingham 

N 

G-I5d 

1 6  and  1 8 

27,887 

National  Highway 

Effingham 

18  and  16 

21,000 

rhicago-Joliet  Highway 

Cook 

B 

20  and  1 8 

10,655 

rhieago-Joliet  Highway 

Cook 

C 

1 8 

15,847 

rhirago-Joliet  Highway 

Will 

D 

18  and  20 

27,450 

Dixie  Highway 

Iroquois 

1 

16 

27,104 

Peoii«Peoria-Sprmg6eld 

Highway  Mason 

M-t 

16 

4,678 

♦No  pavement  on  this  section — Earth  work  and  culverts. 

District  No.  1.  H.  B.  Bushnell,  District 
Engineer.  138  Fox  Street,  Aurora,  Illinois. 
Plans  for  the  section  In  Iroquois  County 
may  he  examined  In  the  office  of  District 
No.  4.  R.  L.  Bell.  District  Engineer,  Bu- 
chanan-Llnk  Bldg.,  Paris,  Illinois.  Plans 
for  the  work  In  Mason  Co.  may  be  ex¬ 
amined  In  the  office  of  District  No.  5,  Fred 
Tarrant.  District  Engineer,  506J  East  Mon¬ 
roe  Street.  Springfield,  Illinois. 

Plans  will  not  be  sent  to  prospective  bid- 


blue  prints  showing  the  locations  of  the 
work,  railroad  sidings  and  material  in¬ 
formation  may  be  obtained  by  prospective 
bidders  In  the  office  of  the  District  Ehiglneer 
having  the  plana 

By  Order  of  ’The  Department  of  Public 
Works  and  Buildings. 

FRANK  I.  BENNETT. 

Director. 

S.  E.  BRADT. 

!  Supt.  of  Hlghwasrs. 


ders  but  upon  making  a  deposit  with  the  |  CIAFFORD  OLDER. 


District  Engineer  having  the  plans,  they  Chief  Highway  Engineer. 


Bids;  July  16. 

Water  Mains  and  Appurte¬ 
nances 

Decorah.  Iowa. 

Sealed  proposals  will  be  received  by  the 
Mayor  and  City  Council  of  the  City  of 
Decorah,  Iowa,  at  7:30  P.M..  July  16.  1919. 
at  the  office  of  the  City  Clerk,  In  the  said 
Pity,  for  laying  approximately  11,400  lln.ft. 
4  in.  water  main,  and  making  necessary 
connections,  as  to  valves.  T’s,  L’s  and  fire 
hydrants:  also  connecting  with  old  mains 
where  they  Intersect,  the  contractor  to 
furnish  labor,  lead  and  oakum ;  bids  will 
also  be  received  for  relaying  of  approxi¬ 
mately  600  ft.  of  10  In.  vitrified  sewer 
pipe. 

Specifications  showing  sriieduls  of  streets, 
together  with  blank  forms  for  bidders  can 
he  obtained  at  the  office  of  the  City  Clerk, 
f'lty  Hall,  Decorah,  Iowa. 

All  bids  must  be  accompanied  by  a  cer¬ 
tified  check  for  6%  of  the  amount  bid. 

The  contractor  must  comply  with  all 
provi.sior.s  of  the  Workmen’s  Compensa¬ 
tion  Act  of  Iowa. 

The  Council  reserves  the  right  to  reject 
any  or  all  bids  and  to  award  the  work 
“  tnay  appear  to  be  for  the  best  In¬ 
terests  of  the  city. 

MARK  D.  WSaj^. 

City  CTerk. 


Bids:  June  25. 

Street  Paving 

DEPARTMENT  OF  STREETS  AND 
PUBLIC  IMPROVEMENTS 
I  Reading,  Pa. 

Sealed  proposals  will  be  received  at  the 
office  of  the  .City  Clerk,  Reading,  Pa.,  until 
j  10  A.M.,  Wednesday,  June  25,  1919,  for  the 
construction  of  paving  and  appurtenances 
^  on  various  streets  in  the  City  of  Reading- 

Approximate  quantities  are  17,000  sq.yd. 
sheet  asphalt,  9000  sq.yd.  vitrified  block 
and  650  sq.yd.  wood  block. 

All  necessary  forms  for  bidding,  plans, 
speciflcatlons  and  any  other  information 
may  be  obtained  at  the  office  of  the  City 
Engineer.  City  Hall,  Reading,  Pa.  A  de¬ 
posit  of  five  dollars  ($5)  will  be  required 
for  each  set  of  asphalt  or  block  plans  and 
specifications  taken  from  the  office,  which 
deposit  will  be  remitted  to  bidders  ui>on 
return  of  plans  before  July  1,  1919. 

Proposals  must  be  endorsed  as  to  the 
character  of  paving  bid  on  and  addressed 
to  the  Superintendent  of  the  Department 
of  Streets  and  Public  Improvements,  in  care 
of  the  City  Clerk,  Reading,  Pa. 

’The  right  is  reserved  to  reject  any  or  all 
bids. 

JACOB  H.  McConnell. 

Superintendent. 

!  EDMITND  B.  ULRICH,  City  Engineer. 
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Bids:  June  23. 

Waterworks  Improvements 

Lu.sk.  Wyoming.  June  3,  1919. 

Sealed  bids  for  improvements  and  exten¬ 
sions  to  the  Municipal  Water  System  will 
be  received  by  the  Town  Council  of  the 
Town  of  l.u.sk,  Wyoming,  up  until  8  o’clock 
P.M.,  June  23,  1919,  and  then  and  there 
publicly  opened  and  read. 

The  plan  embraces  the  furnishing  and 
installing  of  approximately  12.850  ft.  of 
four  Inch,  1700  ft.  of  six  Inch,  3300  ft.  of 
eight  inch,  1330  ft.  of  ten  Inch  and  4950 
ft  of  twelve  Inch  cast  Iron  pipe  Class  *‘B" 
American  W’aterworks  Standard,  according 
to  plans  and  specifications  on  file  in  the 
offices,  or  the  Town  Engineer.  Of  the 
twelve  inch  pipe,  1750  ft.  may  be  replaced 
by  fourteen  inch. 

Hydrants  and  valves  will  be  furnished 
by  the  Town,  separate  bids  on  which  will 
be  received  at  the  same  time  as  the  fore¬ 
going.  Forty-five  fire  hydrants  and  sixty 
valves,  four  to  fourteen  Inch,  with  valve 
boxes,  American  Waterworks  Standards 
will  be  required. 

Bids  for  the  principal  work  must  be  ac¬ 
companied  by  certified  check  for  five  thou¬ 
sand  dollars  ($5000),  made  payable  to 
the  Town  Treasurer,  without  recourse.  Bids 
for  hydrants  and  valves  must  be  accom¬ 
panied  by  certified  check  for  at  least  ten 
I)er  cent  of  the  gross  bid. 

Plans,  specifications,  proposal  forms, 
form  of  contract  and  form  of  bond  can  be 
procured  from  R,  F.  Gray.  Town  Engineer, 
upon  deposit  of  ten  dollars  ($10.00)  which 
!  will  be  refunded  upon  their  return  in  good 
I  condition  not  later  than  the  day  after  open- 
i  Ing  of  bids. 

’The  Town  Council  reserves  the  right  to 
reject  any  and  all  bids,  to  waive  irreg- 
;  ularities  and  to  award  the  contnu:t  as  may 
be  deemed  best  for  the  Interests  of  the 
Town. 

GEORGE  H.  HOWES, 
i  Mayor. 

I  D  E.  GODDARD,  •  ‘ 

i  Clerk. 

'  R.  F.  GRAY, 

Engineer. 


Bids:  June  23. 

I  Street  Improvement 

I  North  Adame,  Mass. 

Sealed  bids  will  be  received  by  the  Com¬ 
missioner  of  Public  Works,  City  Hall, 

I  North  Adams.  Mass.,  until  4  P.M.,  June 
23,  1919,  for  the  following  street  improve¬ 
ments.  consisting  of  about: 

4606  sq.yd.  of  concrete  roadway  on  Zylo- 
nite  Road. 

1700  sq.yd.  of  concrete  roadway  with  600 
I  sq.yd.  of  brick  paving  on  Beaver 

Street. 

I  4500  sq.yd.  of  bituminous  macadam  top 
I  surface,  to  be  laid  over  old  water 

'  bound  macadam  on  Beaver  Street, 

i  1800  lln.ft.  of  concrete  combination  curb 
I  and  sidewalk  on  Beaver  Street. 

Each  bid  must  be  marked,  "Propoeals 
for  Street  Improvement.”  and  to  be  accom- 
j  panied  by  a  certified  check  for  not  less 
i  than  5%  of  the  price  bid,  pasrable  to  the 
j  Treasurer  of  the  City  of  North  Adams. 
I  Mass.,  as  a  guarantee  that  if  the  contract 
'  is  awarded,  it  will  be  executed  within  ten 
I  days  of  notice  of  award. 

I  Specifications  may  be  had  at  tl^  office 
of  the  Commissioner. 

}  The  right  Is  reserved  to  reject  any  or 
;  all  bida 

I  JACKSON  L  TEMPL*, 

Commissioner  of  Publio  Woftcg. 
]  June  9,  1919. 
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OFFICIAL  PROPOSALS 

Blda:  July  1 

Highway  Work 

OFFICE  OF  THB  STATE  COMMISSION 
OF  HIGHWAYS 

Albany.  N.  Y. 

Sealed  propoaaln  will  be  received  by  the 
undersized  at  their  office.  No.  55  Lan¬ 
caster  Street,  Aibany,  N.  Y..  at  one  o’ciock 
P.M..  on  Tuesday,  the  Ist  day  of  July,  1919, 
for  the  improvennent  of  the  following  high¬ 
ways  : 

Albany — One  highway:  3.93. 

Herkimer — Two  highways:  5.84  and  5.67. 

Oneida — One  highway:  0.45. 

Putnam — One  highway.  3.33. 

Saraitoga — Two  highways:  9.06  and  1.52. 

Suffolk — Two  highways;  6.59  and  4.99. 
ALSO  FOR  THE  COMPLETION  OF  THE 
FOLLOWING  HIGHWAYS: 

Cattarauzs — One  highway:  6.98. 

Cayuga — Two  highways:  3.89  and  4.39. 

Cortland — One  highway:  6.07. 

Erie — One  highway:  6.03. 

Franklin — One  highway:  1.99. 

Hamilton — One  highway:  5.01. 

Jefferson — One  highway;  4.05. 

Madison — One  highway:  5.65. 

Niagara — One  highway;  8.00. 

Schenectady — One  highway:  5.62. 

Wayne— One  highway:  5.85. 

AND  ALSO  FOR  THE  REPAIR  OF  THE 
FOLLOWING  HIGHWAYS; 

Rensselaer — One  contract,  reconstruction. 

rister — One  contract,  resurfacing. 

Maps,  plans,  specifications  and  estimates 
may  be  seen  and  proposal  forms  obtained 
at  the  office  of  the  Commission  in  Albany, 
N.  Y..  and  also  at  the  office  of  the  division 
engineers  In  whose  division  the  roads  to 
he  improved,  completed  or  repaired  are 
located.  The  addresses  of  the  division  en¬ 
gineers  and  the  counties  of  which  they  are 
in  charge  will  be  furnished  upon  request. 

The  especial  attention  of  bidders  is  called 
to  "General  Information  for  Bidders”  on 
the  itemized  proposal,  specifications  and 
contract  agreement. 

.  FRED’K  STUART  OREENE, 
ROYAL  K.  FULLER,  Commissioner. 

Secretary. 


Bids:  June  23. 

Centrifugal  Pump 

City  of  Bethlehem,  Pa. 
Bids  will  be  received  by  the  Bureau  of 
Water  for  the  furnishing  and  installa'ion 
of  a  two  million  gallon  electrically  driven 
I  cntrifugal  pump,  on  or  before  June  23, 
1919. 

The  right  is  reserved  to  reject  any  or  all 

bids. 

R.  L  FOX. 

City  Elngineer. 
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Bids:  June  23. 

Pier  Construction 

DEPARTMENT  OF  WHARVES.  DOCKS 
AND  FERRIES, 

550  Bourse  Building. 

Philadelphia,  Pa. 

Sealed  proposals,  endorsed  "Bids  for  the 
construction,  with  appurtenant  work,  of 
I’enn  Treaty  Recreation  Pier,  No.  57,  North 
Delaware  River,  will  be  received  until  12 
o’clock  noon,  Monday,  June  23,  1919,  in 
room  No.  550,  Bourse  Building,  Phila¬ 
delphia,  and  then  publicly  opened. 

Plans,  specifications  and  blank  forms 
upon  which  bids  must  be  made  can  be 
obtained  at  the  office  above  mentioned  upon 
the  deposit  of  a  certified  check  in  the  sum 
of  325,  to  cover  costs  of  blue  prints,  which 
check  will  be  returned  upon  the  receipt  of 
the  plans  and  specifications  in  good  con¬ 
dition. 

Proof  must  be  submitted  the  Department 
by  the  contractor  that  he  has  accepted  the 
provisions  of  the  Workingmen’s  Compensa¬ 
tion  Act  of  June  18,  1917,  relative  to  work¬ 
ingmen’s  compensation  insurance,  and  in¬ 
sured  his  liability  thereunder  or  secured 
exemption  therefrom. 

No  bid  will  be  considered  unless  accom¬ 
panied  by  a  certificate  from  the  City  Solici¬ 
tor  of  the  City  of  Philadelphia,  to  the 
effect  that  the  provisions  of  an  ordinance 
approved  May  25,  1860,  requiring  proposal 
bonds  on  all  bids  exceeding  in  amount  $500 
have  been  compiled  with. 

The  Director  reserves  to  himself  the 
right  to  reject  any  or  all  bids  as  he  may 
deem  best  for  the  interest  of  the  City  of 
Philadelphia. 

GEORGE  S.  WEBSTER,  Director,  i 


Bids:  June  17. 

Paving 

Fort  Collins,  Colo. 

The  City  of  Fort  Collins,  Colo.,  will  re¬ 
ceive  until  1  P.M.,'June  17,  1919,  sealed 
bids  for  the  following  work,  (more  or  less)  : 

37,710  sq.yd.  of  reinforced  concrete  pave¬ 
ment. 

5,984  cu.yd.  of  earth  excavation. 

4,469  lin.ft.  of  concrete  curb  and  other 
Incidentals. 

Plans  and  specifications  may  be  seen  at 
the  Engineer’s  Office  or  secured  upon  de¬ 
posit  of  |5,  which  will  be  refunded  to 
unsuccessful  bidder  upon  their  return. 

W,  B.  CHEECK. 

City  Engineer. 


U.  S.  ENGINEER  OFFICE.  Louisville, 
Ky.  Sealed  proposals  will  be  received  here 
until  12  noon  (central  time)  .June  19.  1919. 
and  then  opened  for  constructing  Iy)ck  and 
abutment  for  Dam  No.  45,  Ohio  River,  at 
Addison,  Ky.  Further  information  on  ap¬ 
plication. 
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Blda:  June  19. 

n  ..  ^  Harrlshui'Kh,  Pa. 

Bridge  Construction 

Pennsylvania  SUte  Hlghwai  Depan 
ment,  Harrisburg,  Pa.  Sealed  proposaU 
will  be  received  at  the  State  Capitol  until 
10  A.M..  June  19,  1919,  when  bid.s  win  be 
publicly  opened  and  scheduled  and  co„. 
tracts  awarded  as  soon  thereafter  .is  pos" 
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nished  upon  application  to  the  State  Hizh- 
way  Department.  Harrisburg,  Pa.  They 
can  also  be  seen  at  the  office  of  the  State 
Highway  Department.  Harrisburg.  1001 
(Ttestnut  St..  Philadelphia,  904  Hartje 
Building,  Pittsburgh,  Pa. 

LEWIS  S.  SADLER 
State  Highway  Commissioner 


June  l2,  1919 
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Bids  "July  7. 

Concrete  Bridge  Construction 

Elmira,  N.  Y. 

Sealed  proposals  for  the  construction  of 
a  concrete  bridge  approximately  830  feet 
long  and  30  feet  high,  consisting  of  eight 
arches,  over  the  Chemung  River  at  Main 
Street  in  the  City  of  Elmira,  Chemung 
County,  New  York,  will  bo  received  by  the 
Board  of  Public  Works  of  the  City  of  El¬ 
mira,  N.  Y.,  at  the  office  of  the  City  Clerk 
In  the  City  Hall,  until  11:00  o’clock  A.M., 
Monday,  July  7,  1919,  and  publicly  opened 
at  that  time. 

Bids  must  be  made  upon  proposal  blanks 
attached  to  the  specifications,  and  m»ist 
be  accompanied  by  a  Certified  Check  In  a 
sum  equal  to  at  least  five  per  cent.  (5<S.) 
of  the  amount  of  the  bid  and  made  payable, 
without  re.servatlons,  to  the  order  of  the 
Mayor  of  the  City  of  Elmira,  N.  T, 

Plans  and  specifications  may  be  seen 
at  the  office  of  the  City  Engineer  in  the 
City  Hall,  Elmira,  N.  Y,  Copies  of  the 
plans  and  specifications  may  be  had  by 
making  a  deposit  of  Ten  Dollars  ($10.00), 
which  deposit  will  be  returned  when  plans 
are  returned  In  good  condition  on  or  before 
the  date  of  the  letting. 

The  right  is  reserved  to  reject  any  or 
aU  bids.  LOUIS  C.  ANDREW. 

Clerk  of  the  Board  of  Public  Works 

of  the  City  of  Elmira,  N.  T. 

Bids:  June  20. 

Highway  Work 

DEPARTMENT  OF  PUBLIC  WORKS 
Manchester.  N.  H. 

Sealed  proposals  for  paving  certain  high¬ 
ways  will  be  received  at  the  office  of  the 
Department  of  Public  Works,  City  Hall, 
Manchester,  N.  H.,  until  2  o’clock  P.M., 
June  20.  1919,  and  at  that  time  and  place 
all  proposals  will  be  publicly  opened  and 
read  and  no  proposal  will  be  received  after 
that  time. 

DESCRIPTION  OF  WORK 
Proposals  are  hereby  called  for  on  sheet 
asphalt,  Topeka  or  bltullthlc  surface  laid 
on  concrete  or  broken  stone  foundation.  In¬ 
cluding  all  excavation,  grading,  incidental 
work,  etc.,  on  the  following  highways  to¬ 
gether  with  the  approximate  amount  to  be 
expended  and  not  to  be  exceeded  on  the 
several  locations. 

Elm  St.,  between  Orange  St.  and 

Webster  St . $28,787.59 

Bridge  St.,  between  Belmont  St. 

and  Highland  St  . $17,635.18 

Stark  St.,  between  Elm  St  and 

Canal  St . .$13,153.69 

Cedar  St.,  between  Elm  St.  and 
Pine  St.  and  Birch  St.,  between 

I»well  St  and  Bridge  St . $14,953.92 

Spruce  St.,  between  Union  St  and 
Maple  St.  and  Beech  Street.,  be¬ 
tween  Spruce  St.  and  Auburn  ‘ 

St . $14,932.61 

Second  St.,  between  Granite  St. 

and  Cleveland  St . $15,291.80 

South  Main  St,  A  St  to  Bedford 

Line  . $11,545.84 

.\11  proposals  shall  be  submitted  on  blank 
forms  which  may  be  obtained  at  the  office 
of  the  Department  of  Public  Works.  Bach 
proposal  shall  be  accompanied  by  a  certi¬ 
fied  check  of  a  responsible  bank  or  trust 
company  for  Seventy-five  hundred  $(7500) 
Dollars  payable  to  the  City  Treasurer  of 
the  City  of  Manchester,  N.  H.,  said  check 
to  be  returned  to  the  bidder  unless  he  falls 
to  execute  the  contract  should  It  be  award¬ 
ed  to  him. 

Information  and  specifications  may  be 
had  upon  application  at  the  office  of  the 
department,  plans  and  profiles  may  be 
seen  at  the  office  of  the  City  Engineer. 

A  bond  will  be  required  for  the  faithful 
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performance  of  the  contract  In  a  sum  to  be 
fixed  by  the  Director  after  the  bids  are 
opened,  said  sum  to  be  approximately  one- 
thii’d  (i)  of  the  estimated  amount  of  the 
contract,  the  sureties  to  be  satisfactory  to 
the  Commissioners  of  Public  Works. 

The  contractor  to  whom  the  contract  may 
be  awarded  shall  appear  at  the  office  of  the 
Department  of  Public  Works  with  the 
surety  offered  by  him  within  three  ( 3 )  days 
after  the  awarding  of  the  contract,  and 
execute  the  same  and  In  case  of  failure  or 
neglect  to  do  so,  he  will  be  considered  as 
i  having  abandoned  the  same  and  shall  for- 
'  felt  the  check  accompanying  his  proposal. 

I  The  Director  of  the  I)«*partment  of  Pub¬ 
lic  Works  expressly  reserved  the  right  to 
reject  any  or  all  proposals. 
DEPART.MENT  DK  PUHLlt'  WORKS. 

.SAMUEL  J.  IXJRD,  Director. 

i  Bids:  June  26. 

Highway  Construction 

Little  Rock.  Ark. 

Sealed  bids  will  be  received  by  the  Com¬ 
missioners  of  Road  Improvement  District 
No.  2,  Cleveland  County,  Arkansas,  at  the 
office  of  the  State  Highway  Dept.,  Little 
Rock,  Ark.,  up  to  4  o’clock  P..M.,  on  June 
26th,  1919,  for  the  construction  of  10| 
miles  of  road.  Bids  are  asked  on  Clear- 
I  Ing  and  Grubbing,  Culverts,  Bridges  and 
<  Grading,  only,  at  this  time. 

I  The  approximate  quantities  are  as  fol¬ 
lows  : 

28  acre.s  Clearing  and  Grubbing. 

4  mile.s  Fence  Moving. 

35,000  cu.yds.  Earth  Excavation.  , 

1.5  miles  grading  machine  work. 

216  cu.yds.  Class  A  concrete. 

119  ”  ”  B  concrete. 

504  lin.ft.  Concrete  or  Corn  Iron  Pipe, 
18  inch. 

622  lin.ft.  Concrete  or  Corn  Iron  Pipe, 
24  inch. 

3  40  ft.  Steel  Truss  spans  erected. 

1  60  ft. . 

1  80  ft . 

260  lin.ft.  Wooden  Pile  Bridges. 

Separate  bids  may  be  submitted  for  any 
one  or  all  of  the  following  items; 

Concrete  or  Corrugated  Iron  Pipe.  Con¬ 
crete  in  culverts  and  bridge  abutments. 
Steel  bridges  erected.  Wooden  bridges 
erected. 

Plans  and  specifications  are  on  file  with 
the  State  Highway  Dept.,  Little  Rock,  Ark., 
and  copies  of  same,  together  with  proposal 
forms  may  be  obtained  from  the  District 
engineers,  Moreland  &  Bennett,  Pine  Bluff, 
Ark.,  on  deposit  of  $10.00,  of  which  amount 
$8  will  be  refunded  upon  their  erturn. 

A  certified  check  to  the  amount  of  5% 
of  the  amount  bid  msut  accompany  each 
proposal,  check  to  be  made  to  the  order  of 
the  President  of  the  Board  of  Commis¬ 
sioners  of  said  district. 

Successful  bidders  will  be  required  to 
furnish  a  construction  bond  to  the  amount 
of  25%  of  their  contract  price. 

BOARD  OF  COMMISSIONERS. 

Road  Imp.  Dist.  No.  2, 

Cleveland  County,  Arkansas. 

By  M.  F.  STANFIELD.  President 

Bids:  July  7. 

Bridge  Construction 

McAlester.  Okla. 

Notice  Is  hereby  given  that  sealed  pro¬ 
posals  for  the  construction  of  Highway 
Improvement  in  Pittsburg  County,  Okla¬ 
homa,  will  be  received  by  the  County  Com¬ 
missioners  of  Pittsburgh  County,  in  the 
office  of  the  County  Clerk  of  said  County, 
at  McAlester.  Oklahoma,  until  two  o’clock 
P.M.,  Monday,  July  7th,  1919.  Said  bids 
will  then  be  publicly  opened. 

Description  of  work  to  be  done: 

-  To  construct  a  steel  Highway  Bridge 


across  Gaines  Crock,  approximately  four 
(4)  miles  northeast  of  Canadian,  Okla¬ 
homa.  of  approximately  354  feet  in  total 
length,  consisting  of  tliree  (3)  spans  of 
approximately  118  feet  in  length,  and  the 
ncces.sary  abutments  and  piers  therefor, 
width  of  roadway  38  feet. 

Detailed  plans,  specifications,  estimates 
and  form  of  proposal  sheet  may  be  seen 
for  examination  at  the  office  of  the  County 
Engineer  or  the  County  Clerk,  In  McAlester, 
Pittsburg  County,  Oklahoma,  or  at  the  of¬ 
fice  of  the  State  Engineer,  in  Oklahoma 
t’ity,  Oklahoma,  or  may  be  obtained  by  de- 
positiing  $.').00  with  the  County  Engineer 
‘  at  McAlester.  Such  deposits  will  be  re¬ 
turned  only  upon  the  return  of  the  plans 
in  good  condition  within  two  weeks  after 
the  letting. 

A  certified  check  for  $1000.00  drawn  upon 
;  some  bank  in  the  Slate  of  Oklahoma,  and 
,  made  payable  to  the  County  of  Pittsburg, 
j  State  of  Oklahoma,  must  accompany  each 
1  proposal.  The  right  Is  re.scrved  to  reject 
I  any  and  all  bids. 

Proposals  shall  be  submitted  In  scaled  en- 
i  velopes  and  marked  ’’Bids  for  the  Con- 
i  struction  of  Gaines  Creek  Bridge  near 
Canadian,  Oklahoma.” 

I  Proposals  may  be  sent  by  mall,  and  when 
j  sent  by  mall  shall  be  enclosed  In  an  ad- 
i  ditional  sealed  envelope  and  marked  as  in¬ 
dicated  above.  All  proposals  otherwise  sub- 
I  mltted  will  be  rejected  as  Irregular.  Only 
sealed  bids  will  be  considered. 

]  All  bids  received  will  be  retained  by  the 
j  County  Commissioners  and  will  not  be  re- 
1  turned  to  the  bidders. 

j  W.  J.  KINDRICK,  County  aerk. 

i  Bids:  June  23^ 

Street  Improvement 

I  Jackson,  Tenn. 

Sealed  proposals  will  be  received  by  the 
I  undersigned  until  10  o’clock  A.M..  on  June 
23rd,  1919,  for  improving  certain  streets 
and  alleys  in  the  city  of  Jackson,  Tennes¬ 
see.  in  accordance  with  ordinances  Noa  48 
to  62  inclusive,  all  in  accordance  with  plans, 
profiles  and  specifications  prepared  and 
on  file  in  the  Office  of  the  City  Commis- 
I  sioners  approximating  52,000  square  yards 
j  of  Street  Asphalt  on  a  Concrete  Base,  3350 
;  Square  Yards  of  Sheet  Asphalt  on  a  Macad¬ 
am  Base,  5300  Square  Yards  of  Concrete 
i  Pavement,  1200  IJneal  Feet  of  Concrete 
I  Curb.  3300  Square  Yards  of  Brick  Gutter, 
j  6000  IJneal  Feet  of  12"  to  24"  Vitrified 
Pipe,  and  necessary  inlets  and  manholes 
I  Each  bid  must  be  accompanied  by  a  cert  I - 
I  fled  check  made  payable  to  the  City  Re- 
I  corder  of  Jackson,  Tenn.,  for  not  less  than 
Ten  (10)  per  cent,  of  the  cost  of  the  entire 
work  computed  on  the  basis  of  the  bid 
submitted.  'The  right  is  reserved  to  reject 
any  or  all  bids.  Specifications  and  ad¬ 
ditional  Information  can  be  obtained  at  the 
'  office  of  the  City  Commissioners,  Jackson, 
j  Tenn.  At  10  o’clock  on  said  date,  June 
23,  1919,  all  hids  will  be  opened  and  pub¬ 
licly  read. 

J.  T.  McCUTCHEN,  Commissioner  of  Street.s 
Bids:  July  1. 

Macadam  Construction 

Lewisburg,  W.  Va, 

I’ntil  noon,  July  1st.  1919,  sealed  bids 
will  be  received  by  the  County  Court  of 
Greenbrier  County,  for  the  construction  of 
2  miles  of  Penetratioti  Macadam  pavement 
16  feet  wide,  beginning  at  the  end  of  the 
present  pavement,  three  miles  north  of  the 
town  of  I.«wl8burg  and  extending  along  the 
Marlins  Bottom  Turnpike.  Grading  has 
been  done  and  local  limestone  will  be  used, 
haul  1  mile.  For  specifications  and  In¬ 
formation  apply  to  Frank  K.  Rader,  Coun¬ 
ty  Engineer,  Lewisburg,  W.  Va. 

The  County  Court  reserves  the  right  to 
*  reject  any  and  all  bids. 


BURNS  <51  MORGAN 

LOCAL 


We*ll  have  to  figure  closer,  Jim — 
they*re  advertising  that  contract  in  the 


Engineering  News-Record 


Local  bidders  figure  closer  when  they  find  that  the  letting  of  a 
contract  is  being  advertised  in  the  Engineering  News-Record. 
Through  its  33,000  circulation,  Engineering  News-Record  reaches 
the  worthwhile  contractors  all  over  the  country.  Numberless 
municipalities  have  saved  thousands  of  dollars  on  contracts  through 
very  small  investments  in  News-Record  Official  Proposal  adver¬ 
tising.  The  publication  of  such  advertising  is  an  official  notice  that 
bids  are  wanted  from  both  local  and  OTHER  contractors.  Con¬ 
tractors  who  bid  on  work  outside  of  their  own  city  look  for  such 
contracts  in  the  News-Record,  because  they  know  it  to  be 
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OFFICIAL  PROPOSALS 

July  1. 

Grading  and  Draining  Road 

I^wisburff,  VV.  Va. 

Until  noon,  July  1st,  sealed  bids  will  be 
reoi'ivi'd  by  the  County  Court  of  Green- 
brli-r  County.  West  Virginia,  for  grading 
gnil  draining  proposed  road  leading  from  j 
Ron(  cvorte.  west  to  the  Fort  Spring  Dis¬ 
trict  line,  or  so  much  thereof  as  funds  I 
available  will  permit.  $70,000  has  be<>n  | 
appropriated. 

The  bulk  of  this  work  is  on  a  new  lo¬ 
cation  with  which  traffle  will  not  interfere.  I 
J’laiis  and  speelflcations  will  be  supplied  | 
to  applicants  sufficiently  Interested  to  ‘look 
over  the  work. 

The  County  Court  reserves  the  right  to 
reject  any  and  all  bids. 

KR.VNK  K.  RADER.  County  Engineer. 
Rids:  July  a. 

School  Equipment 

Fargo,  N.  D.  ' 
Sealed  proposals  will  be  received  by  the  ; 
Board  of  Education.  Fargo.  N.  D.,  for  the  | 
equipment  of  the  New  Combination  School, 
oovering  the  following  lettings: 

1.  Cabinet  work. 

2.  Miscellaneous  furniture. 

}.  Metal  book  stacks. 

4  Metal  locks. 

5.  Gymnasium  equipment, 
t.  Kitchen  equipment. 

7.  Pupils'  desks  and  opera  chairs. 

8.  Cork  carpet. 

9.  Art  drawing  tables. 

10.  Window  shades. 

11.  Printing  equipment. 

12.  Wood  working  equipment. 

11.  Ash  hoist 

14.  Machine  shop  equipment 

15.  Traverse  curtains. 

16.  Stage  scenery. 

17.  Clocks,  bells,  telephones  and  lire  alarm 

system.  ' 

18.  Electric  light  fixtures. 

Proposals  to  be  delivered  to  E.  G.  Guth¬ 
rie,  Secretary,  Board  of  Elducatlon,  Fargo,  i 
N.  D.,  on  or  before  3  P.M.,  July  2,  1919.  ' 
Plans  and  speoftcations  may  be  secured 
by  application  to  Secretary  Guthrie  or  Wm. 

B.  Ittner,  Architect  Board  of  Education 
Bldg.,  St.  Liouis,  Mo. 

Rids;  June  25. 

Concrete  Pavement 

Greenwich,  Conn. 

Sealed  proposals,  for  about  15,000  square 
yards  of  concrete  pavement,  will  be  re¬ 
ceived  by  the  Highway  Commission  of  the  i 
Town  of  Greenwich,  Conn.,  at  the  office  of 
the  Superintendent  of  Highways  In  the 
Town  Hall,  until  3  P.M.,  on  Wednesday, 
June  25,  1919. 

Plans  and  specifications  can  be  seen  and 
blank  forma  of  proposal  obtained  at  the 
office  of  the  Engineer,  Room  5,  No.  96 
Greenwich  Avenue,  Greenwich.  Conn.  The 
right  is  reserved  to  reject  all  bids. 

LUKE  VINCENT  LOCKWOOD. 

Chairman. 

WILLIAM  F.  DECKBm 
ROBERT  L.  CHAMBERIJVIN 
F.  HARRIS  NICHOLS 
JOHN  MAHER 
NATHANIEL  A.  KNAPP 

Highway  Commission. 

Rids:  July  1. 

Pumping  Plants,  Transfonners, 
Re-formers,  Etc. 

Stockholm,  Sweden. 

For  account  of  the  City  Water  Works  of 
Stockholm,  Sweden,  the  following  estimates 
are  asked  for: 

A  high  pressure  pumping  plant: 

(.  apacity.  600  liters  per  second,  with 


direct  coupled  steam  turbine. 

.\  high  pressure  pumping  plant : 

Capacity,  600  liters  per  .‘<econd.  with 
direct  coupled  electric  motor. 

.A  filter  pumping  plant: 

Capacity.  400  liters  j>er  second,  with 
direct  coupled  electric  motor. 

.V  spee<ly  firing  steam  boiler. 

A  transformer  plant. 

A  re-former. 

Electric  wires,  conduits  for  water  and 
steam,  et& 

Estimates  to  be  furnished  at  the  Office  of 
Stockholms  Vattenledningsverk.  Torsgatan 
30,  Stockholm,  on  Tuesday.  July  1,  1919,  at 
2  P.M.,  at  the  latest. 

Particulars  necessary  for  delivering  esti¬ 
mates  will  be  given  at  the  address  afore¬ 
said.  wherr  necessary  drawings,  programs 
and  formula  for  contracts  also  are  handed 
out,  against  the  deposit  Sw.  Krs.  25,  which 
sum  will  be  refunded  on  delivery  of  estl- 


POSITIONS  VACANT 


l>KAKTSMEN  wanted  for  the  Panama 
Canal--One  electrical  draftsman,  experi¬ 
enced  in  underground  |>ower  distribution 
and  Ituilding  illumination,  $168  month  to 
$179  month.  Three  hull  and  marine  ma¬ 
chinery  draft.smen.  $168  to  $231  month. 
One  draftsnuin  capable  of  handling  mu¬ 
nicipal  engineering  work.  $189  month. 
Must  Ih‘  thoroughly  experienced  In  spe¬ 
cial  lines  nlmve  iiaiicated,  American  citi¬ 
zens.  under  50  years  of  age,  in  goo<l 
health.  Free  steamship  trans|>ortation 
from  New  York  or  Now  Orleans,  salary 
beginning  <iate  of  stiillng.  Write  Chief 
of  Office,  The  Panama  Canal.  Washing¬ 
ton.  D.  C. 


CONCRETE  DESIGNER  wanted  by  rein¬ 
forced  concrete  builders  In  Rocky  Moun¬ 
tains.  The  applicant  must  have  a  solid 
experience  as  a  concrete  designer,  and 
will  have  to  work  out  independently  in¬ 
tricate  proldems.  such  as  rigid  frames, 
long  span  arches,  etc.  First-class  op¬ 
portunity  for  a  good  'man.  P-690.  San 
Francisco,  Calif. 


mate  and  restitution  of  documents  in 
•sound  condition. 

Bids:  June  23. 

Auto  Sprinkler  and  Oiler 

Woonsocket,  R.  I. 


DRAFTSMAN  wanted:  strlctlvi^ft-  and 
draftsman  experier  -• 
house  layouts 

convevln.-niKiie  quantities  are  as  fol- 


28  acres  Clearing  and  Grubbing. 


Sealed  proposals  will  be  received  by  tl 
Aldermanlc'  Committee  on  Streets  a 
Bridges  of  the  City  of  Woonsocket,  R. 
at  the  Aldermen’s  Chambers.  City  H: 
Woonsocket,  R.  I.,  until  8.15  Monday,  J< 

28,  1919,  at  which  time  and  place  | 
posals  will  be  publicly  opened  and  r< 
Said  Committee  will  be  In  ses.sUm  at  8 
on  said  date  for  the  purpose  of  reoei 
proposals  for  the  following. 

For  a  Combination  Auto  Sprinkler  t 
Oiler.  Bidders  to  furnish  their  ov-,  spe 
flcattons.  Certified  cheek  for  $’  J.OO  mus 
accompany  proposal,  as  suret'  that  If  pro¬ 
posal  Is  accepted  a  oo* '  ..t  will  be  en¬ 
tered  into.  nr 

The  right  Is  hereb  reserved  to  reject 
any  or  all  bids  as  the  interest  of  the  City 
may  appear. 

Aldermanlc  Committee  on  Streets  and 
Bridges. 

ADRIAN  H.  STLVESTRE, 

Chairman. 

JAMES  F.  <'ARROI.,I. 

ANTHONY  BELANGER 
FRANK  H.  MILLS. 

City  Engineer. 


_ POSITIONS  VACANT 

C.  E.  DRAFTSMAN  wanted,  highway  and 
drainage  a  specialty.  Furnish  refer¬ 
ence  and  sample  of  lettering.  Good  op¬ 
portunity  for  right  man.  State  salary 
expected.  Jno.  M.  Harbert,  Eng.  Co., 
Indlanola,  Miss. _  _ _ 

COMPETENT  structural  engineer  wanted 
for  position  of  contracting  engineer  with 
old  established  company  doing  principally 
industrial  building  and  railroad  work. 
Must  be  a  man  of  good  address  who  has 
had  some  experience  in  estimating  and 
selling.  Location  Middle  West.  Give 
full  details  of  experience,  references  and 
salary  expected.  Address  P-615,  Eng. 
News-Record,  Chicago. 


4  miles  Fence  Moving. 

35,000  ru.yds.  Earth  Excavation. 

1.5  miles  grading  machine  work. 

216  cu.yds.  Class  A  concrete. 

119  "  "  B  concrete. 

504  lin.ft.  Concrete  or  Corr.  Iron  Plp«. 

18  Inch. 

622  lin.ft.  Concrete  or  Corr.  Iron  Pipe. 

24  inch. 

3  40  ft.  Steel  Truss  spans  erected. 

1  60  ft. . 

it  to  be- 

•  ..inufactuii  of  rolling  steel 
rs.  State  ex[>erience.  salary  and 
vv,.  I  free.  Permanent  position  to  right 
man.  P-.568.  Eng.  News-Record. 


ENGINEERS  wanted :  one  transltman  and 
one  draftsman,  with  some  exx>erlence  in 
highway  work.  Permanent  employment 
if  services  satisfactory.  P-216.  Eng. 
News-Record.  Chicago _ 

ESTIMATOR  w’anted  for  structural  and 
miscellaneous  iron  and  one  for  plate 
work :  must  be  qualified  to  take  Items 
from  plans.  Write,  gfving  age,  expert- 
enge  in  detail,  references  and  salary  ex¬ 
pected.  Mosher  Mfg.  Co.,  Dallas,  Tex. 

j "! 

I  Experienced  Draftsmen  i 
Wanted  | 

for  right-of-way  and  track  maps  in  1 
connection  with  Federal  Valuation 
and  maintenance  of  way.  State  age,  | 
nationality,  experience  and  salary  ex-  I 
pected.  Submit  sample  of  work.  | 

H.  R.  CARPENTER  f 

Chief  Engineer  I 

MiHMuri  Pacific  Railroad.  8t.  Lonla,  Mo.  I 


MEN  WANTED^  H 

Large  company  located  in  Middle  West,  engineering  and  con-  _  I 
structing  industrial  buildings  needs  men  who  can  I 

produce  results  in  following  capacities:  .  I 

HELD  SUPERINTENDENTS.  FIELD  ENGINEERS,  ESTIMATORS.  | 
DRAFTSMEN,  TIMEKEEPERS  AND  ACCOUNTANTS,'  MASON,  CAR^  I 
PENTFJl  AND  CONCRETE  FOREMEN.  GIm  CompltU  Expwienem,  Sal-  I 
ary  Expected  and  Notice  Required  to  Report.  | 

I 

P  717  Eng.  New»-Reeord.  1.570  Old  Colony  Bldg..  Chicago,  IH.  j 
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BURNS  MORGAN 

LOCAL 


We^ll  have  to  figure  closer,  Jim — 
theyWe  advertising  that  contract  in  the 


Engineering  News-Record 


Local  bidders  figure  closer  when  they  find  that  the  letting  of  a 
contract  is  being  advertised  in  the  ENGINEERING  News-Record. 
Through  its  33,000  circulation,  Engineering  News-Record  reaches 
the  worthwhile  contractors  all  over  the  country.  Numberless 
municipalities  have  saved  thousands  of  dollars  on  contracts  through 
very  small  investments  in  News-Record  Official  Proposal  adver¬ 
tising.  The  publication  of  such  advertising  is  an  official  notice  that 
bids  are  wanted  from  both  local  and  OTHER  contractors.  Con¬ 
tractors  who  bid  on  work  outside  of  their  own  city  look  for  such 
contracts  in  the  News-Record,  because  they  know  it  to  be 
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OFFICIAL  PROPOSALS 

HiN:Julyl. 

Grading  and  Draining  Road 

I^wisburg,  W.  Va. 

I’ntil  noon,  July  lat,  sealed  bids  will  be 
i,,clved  by  the  County  Court  of  Oreen- 
britr  County,  West  Virginia,  for  grading 
and  draining  proposed  road  leading  from 
Koneeverte.  west  to  the  Fort  .Spring  I>is- 
tritt  line,  or  so  much  thereof  as  funds 
available  will  permit.  $70,000  has  been 
appropriated.  . 

The  bulk  of  this  work  is  on  a  new  lo¬ 
cation  with  which  traffic  will  not  interfere.  I 
I’lans  and  specifications  will  be  supplied 
to  applicants  sufficiently  interested  to  ‘look 
over  the  work. 

The  County  Court  reserves  the  right  to 
reje<-t  any  and  all  bids. 

I'R.VNK  K.  RADER.  County  Engineer. 

nidsT* July  1 

School  Equipment 

Fargo,  N.  D. 

Sealed  proposals  will  be  received  by  the 
Board  of  Education,  Fargo.  N.  D..  for  the 
pouipment  of  the  New  Combination  School, 
covering  the  following  lettings: 

I.  Cabinet  work. 

2  Miscellaneous  furniture. 

J.  Metal  book  stacks. 

4  Metal  locks. 

5,  Oymnasium  equipment. 

S.  Kitchen  equipment. 

7.  Pupils'  desks  and  opera  chairs, 
g.  Cork  carpet. 

9.  Art  drawing  tables, 
to.  Window  shades. 

11.  Printing  equipment. 

12.  Wood  working  equipment 
IJ.  Ash  hoist 

14.  Machine  shop  equipment 

15.  Traverse  curtains. 

16.  Stage  scenery. 

17.  Clocks,  bells,  telephones  and  Are  alarm 

system.  ! 

Ig.  Electric  light  fixtures.  j 

Proposals  to  be  delivered  to  E.  G.  Guth-  ' 
rie.  Secretary,  Board  of  Education,  Fargo, 
N.  D.,  on  or  before  3  P.M.,  July  2,  1919. 

Plans  and  speoftcatlons  may  be  scoured 
by  application  to  Secretary  Guthrie  or  Wm. 

B,  Ittner.  Architect.  Board  of  Education 
Bldg.,  St.  I.iOUis,  Mo. 

Bids;  June  25. 

Concrete  Pavement 

Greenwich,  Conn. 

Sealed  proposals,  for  about  15,000  square 
yards  of  concrete  pavement,  will  be  re¬ 
ceived  by  the  Highway  Commission  of  the 
Town  of  Greenwich,  Conn.,  at  the  office  of 
the  Superintendent  of  Highways  in  the 
Town  Hall,  until  3  P.M.,  on  Wednesday, 
lune  25.  1919. 

Plans  and  specifications  can  be  seen  and 
blank  forms  of  proposal  obtained  at  the 
office  of  the  Engineer,  Room  5,  No.  96 
Greenwich  Avenue,  Greenwich,  Conn.  The 
right  is  reserved  to  reject  all  bids. 

LUKE  VINCENT  LOCKWOOD. 

Chairman. 

WILLIAM  F.  DECKE® 

ROBERT  L.  CHAMBERI.JVIN 
F.  HARRIS  NICHOLS 
JOHN  MAHER 
NATHANIEL  A.  KNAPP 

Highway  Commission. 


Bids;  July  1. 

Pumping  Plants,  Transformers, 
Re-formers,  Etc. 

Stockholm,  Sweden. 

For  account  of  the  City  Water  Works  of 
Stockholm,  Sweden,  the  following  estimates 
are  asked  for: 

A  high  pressure  pumping  plant: 

Capacity,  600  liters  per  second,  with 


direct  coupled  steam  turbine. 

A  high  pressure  pumping  plant ; 

Capacity,  600  liters  per  second,  with 
direct  coupled  electric  motor. 

A  filter  pumping  plant: 

Capacity.  400  liters  ja-r  second,  with 
direct  coupled  electric  motor. 

.\.  speedy  firing  steam  boiler. 

A  transformer  plant. 

A  re-former. 

Electric  wires,  conduits  for  water  and 
steam,  eta 

hlstimates  to  be  furnished  at  the  Office  of 
Stockholms  Vattenledningsverk,  Torsgatan 
30,  Stockholm,  on  Tuesday,  July  1.  1919,  at 
2  P.M..  at  the  latest. 

Particulars  necessary  for  delivering  esti¬ 
mates  will  be  given  at  the  address  afore-  i 
said,  where  necessary  drawings,  programs 
and  formula  for  contracts  also  are  handed  i 
out,  against  the  deposit  Sw.  Krs.  25,  which 
sum  will  be  refunded  on  delivery  of  esti-  i 
mate  and  restitution  of  documents  in  a 
sound  condition. 

Bids:  June  23. 

Auto  Sprinkler  and  Oiler 

Woonsocket,  R.  I. 
Sealed  proposals  will  be  received  by  tl 
Aldermanic*  Committee  on  Streets  a 
Bridges  of  the  City  of  Woonsocket,  R. 
at  the  Aldermen’s  Chambers,  City  Hi 
Woonsocket,  R.  I.,  until  8.15  .Monday,  J> 

23.  1919,  at  which  time  and  place  i 
posals  will  be  publicly  opened  and  r. 

Said  Committee  will  be  in  sessicm  at  8  ' 
on  said  date  for  the  purpose  of  recei 
proposals  for  the  following.  , 

For  a  Combination  Auto  Sprinkler-, 
Oiler.  Bidders  to  furnish  their  own  spe 
flcatlons.  Certified  check  for  $100.00  mus 
accompan.v  proposal,  as  suret*  that  if  pro¬ 
posal  *s  accepted  a  contrs'^t  will  be  en¬ 
tered  in.-. 

The  right  is  hereltr-'  reserved  to  reject 
any  or  all  bids  as  the  Interest  of  the  City 
may  appear. 

Aldermanic  Committee  on  Streets  and 
Bridges. 

ADRIAN  H.  SYLVEISTRE, 

Chairman. 

JAMES  F.  CARROLL 

ANTHONY  BELANGER 
FRANK  H.  MILLS. 

City  Engineer.  ^ 

POSITIONS  VACANT _ 

C.  E.  DRAFTSMAN  wanted,  highway  and 
drainage  a  specialty.  Furnish  refer¬ 
ence  and  sample  of  lettering.  Good  op¬ 
portunity  for  right  man.  State  salary 
expected.  Jno.  M.  Harbert,  Eng.  Co., 

Indlanola,  Miss, _ _ 

COMPETENT  structural  engineer  wanted 
for  position  of  contracting  engineer  with 
old  established  company  doing  principally 
Industrial  building  and  railroad  work. 
Must  be  a  man  of  good  address  who  has 
had  some  experience  in  estimating  and 
selling.  Location  Middle  West.  Give 
full  details  of  experience,  references  and 
salary  expected.  Address  P-615,  Eng. 
News-Record,  Chicago. 


POSITIONS  VACANT 

Dlt.AhTSMKN  wanted  for  the  Panama 
Canal — One  electrical  draftsman,  experi¬ 
enced  in  underground  power  distribution 
and  building  illumination,  $168  month  to 
$179  month.  Three  hull  and  marine  ma¬ 
chinery  draft.-imen,  $168  to  $231  month. 
One  draftsman  capable  of  handling  mu¬ 
nicipal  engineering  work.  $189  month. 
Must  lie  thoroughly  experienced  In  spe¬ 
cial  lines  above  indicate.  American  citi¬ 
zens,  under  50  years  of  age.  in  good 
health.  Free  steamship  trans|>ortation 
from  New  York  or  New  Orleans,  salary 
beginning  date  of  s.'tiling  Write  Chief 
of  Otnce,  The  Panama  Canal,  Washing¬ 
ton,  D.  C. 

CONCRETE  DESIGNER  wanted  by  rein- 
forced  concrete  builders  in  Rocky  Moun- 
taina  The  applicant  must  have  a  solid 
experience  as  a  concrete  designer,  and 
will  have  to  work  out  Independently  in¬ 
tricate  problems,  such  as  rigid  frames, 
long  span  arches,  etc.  First -class  op¬ 
portunity  for  a  good  'man.  P-690,  San 
Francisco.  Calif. 


DRAFTSM.AN  wanted  ;  strict 
draftsman  expcri 
house  layout 


it  to  be 

•  .anufactuiv  of  rolling  steel 
rs.  State  experience,  salary  and 
w,.  I  free.  Permanent  position  to  right 
man.  P-568,  Eng.  News-Record. 

ENGINEERS  wanted :  one  transltman  and 
one  draftsman,  with  some  experience  in 
highway  work.  Permanent  employment 
if  services  satisfactory  P-216.  Eng. 

News-Record.  Chicago _ 

ESTIMATOR  wanted  for  structural  and 
miscellaneous  iron  and  one  for  plate 
work ;  must  be  qualified  to  take  items 
from  plans.  Write,  giving  age,  expert- 
enge  in  detail,  references  and  salary  ex¬ 
pected.  Mosher  Mfg.  Co.,  Dallas,  Tex. 


I  Experienced  Draftsmen  j 
I  Wanted 

for  right-of-way  and  track  maps  in 
connection  with  Federal  Valuation 
and  maintenance  of  way.  State  age, 
nationality,  experience  and  aalary  ex¬ 
pected.  Submit  sample  of  work. 

H.  R.  CARPENTER 

Chief  Emrineer 

Missouri  Pacific  Railroad.  St.  Lonla,  Mo.  | 


Large  company  located  in  Middle  West,  engineering  and  con-  _ 
structing  industrial  buildings  needs  men  who  can 
produce  results  in  following  capacities; 

HELD  SUPERINTENDENTS,  FIELD  ENGINEERS,  ESTIMATORS, 
DRAFTSMEN.  TIMEKEEPERS  AND  ACCOUNTANTS.'  MASON,  CAIU 
PENTER  AND  CONCRETE  FOREMEN.  GIm  ComphU  ExptrUnct,  Sal¬ 
ary  Expected  and  Notiea  Required  to  Report, 

P  717  Eng.  News-Ree<^,  1570  Old  Colony  Bldg.,  Chieago,  Til. 
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Local  bidders  figure 
contract  is  being  advert! 
Through  its  33,000  circula 
the  worthwhile  contractor ^  «»* 


jNumberlen 


Cl  me '  country. 

municipalities  have  saved  thousands  of  dollars  on  contracts  through 
very  small  investments  in  News-Record  Official  Proposal  adver¬ 
tising.  The  publication  of  such  advertising  is  an  official  notice  that 
bids  .are  wanted  from  both  local  and  OTHER  contractors.  Con¬ 
tractors  who  bid  on  work  outside  of  their  own  city  look  for  such 
contracts  in  the  News-Record,  because  they  know  it  to  be 
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June  12,  1919 

K;!P  \ewi>-Kecord 


OFFICIAL  PROPOSALS 

Ri  is;  July  1. 

Grading  and  Draining  Road 

L.ewisburg.  W.  Va. 

I’ntll  noon,  July  lat,  scaled  bids  will  be 
rtM  i'ived  by  the  County  Court  of  Green¬ 
brier  County,  West  Virginia,  for  grading 
and  draining  proposed  road  leading  from 
Komeverte,  west  to  the  Fort  Spring  Dls- 
iriit  line,  or  so  much  thereof  as  funds 
available  will  permit.  $70,000  has  been 

appropriated. 

The  bulk  of  this  work  is  on  a  new  lo¬ 
cation  with  which  traffic  will  not  interfere. 

IMans  and  speclflcations  will  be  supplied 
to  applicants  sufficiently  Interested  to  ‘look 
over  the  work. 

The  County  Court  reserves  the  right  to 
reject  any  and  all  blda 


direct  coupled  steam  turbine. 

A  high  pressure  pumping  plant : 

Capacity,  600  liters  per  second,  with 
direct  coupled  electric  motor. 

A  Alter  pumping  plant ; 

Capacity,  400  liters  i>er  second,  with 
direct  coupled  electric  motor. 

.V  speedy  Arlng  steam  boiler. 

A  transformer  plant. 

A  re-former. 

Klectrlc  wires,  conduits  for  water  and 
steam,  etc. 

Kstimates  to  be  furnished  at  the  Office  of 
Stockholms  Vattenledningsverk,  Torsgatan 
30,  Stockholm,  on  Tuesday.  July  1.  1919,  at 
2  P.M.,  at  the  latest. 

Particulars  neceseary  for  delivering  esti¬ 
mates  will  be  given  at  the  address  afore¬ 
said,  where  necessary  drawings,  programs 
and  formula  tnr  >1^  ai-p  handed 

Krs.  26.  which 
el  i very  of  esti- 
jcumenta  in  a 


PE 
OFF 


POSITIONS  VACANT 

OKAFTSMKX  wanted  for  the  Panama 
Canal — One  electrical  draftsman,  experi¬ 
enced  in  underground  power  distribution 
and  building  illumination,  $168  month  to 
$179  month.  Three  hull  and  marine  ma¬ 
chinery  draftsmen,  $168  to  $231  month. 
One  draftsman  capable  of  handling  mu¬ 
nicipal  engineering  work.  $189  month. 
Must  Ih*  thoroughly  experienced  in  spe¬ 
cial  lines  above  indicate,  American  cltl- 
sens.  under  50  years  of  age.  In  good 
health.  Free  steamship  transportation 
from  New  York  or  New  Orleans,  salary 
beginning  date  of  sailing.  Write  Chief 
of  Oni  ce.  The  Panama  Canal,  Washing¬ 
ton,  D.  C. 

CONCRETK  DESIGNER  wanted  by  rein¬ 
forced  concrete  builders  in  Rocky  Moun- 
taina  The  applicant  must  have  a  solid 
experience  as  a  concrete  designer,  and 
will  have  to  work  out  independently  in¬ 
tricate  problems,  such  as  rigid  frames, 
long  span  arches,  etc.  First-class  op¬ 
portunity  for  a  good  >man.  P-690,  San 
Francisco,  Calif. 

DRAFTSM.\N  wanted  ;  strict' 
draftsman  ex|)cri 
house  layouts. 


id  Oiler 

locket,  R.  I. 
ecelved  by  t) 
Streets  a- 
nsocket,  R. 
rs.  City  Ht 
Monday,  Jt 
nd  place  ] 
led'  and  r* 

.slim  at  8  ’ 
e  of  recel 

Sprinkler-.  ^ 
3ir  own  sp* 
$100.00  mub 
•  that  If  pro- 
t  will  be  en- 

ved  to  reject 
it  of  the  City 

Streets  and 

I..VESTRB. 

Chairman. 

aROLX. 

LANOER 


ceived  by  the  TOgliwj’  Cemamkml&m  at  MM 
Town  of  Orsenwlch,  Conn.,  at  the  office  of 
the  Superintendent  of  Highways  in  the 
Town  Hall,  until  3  P.M.,  on  Wednesday, 
.Tune  25.  1919. 

Plans  and  speciAcations  can  be  seen  and 
blank  forms  of  proposal  obtained  at  the 
office  of  the  Engineer,  Room  5,  No.  96 
Greenwich  Avenue,  Greenwich,  Conn.  The 
right  Is  reserved  to  reject  all  bids. 

LUKE  VINCENT  LOCKWOOD. 

Chairman. 

WTI.,LIAM  F.  DECKE3R 
ROBERT  L.  CHAMBERLAIN 
F.  HARRIS  NICHOLS 
JOHN  MAHER 
NATHANIEL  A.  KNAPP 
_  Highway  Commission 


Bids:  July  1. 

Pumping  Plants,  Transformers, 
Re-formers,  Etc. 

Stockholm,  Sweden. 

For  account  of  the  City  Water  Works  of 
Hiockholra,  Sweden,  the  following  estimates 
are  asked  for: 

A  high  pressure  pumping  plant: 

Cai)aolty,  600  liters  per  second,  with 


highway  and 
irnish  refer- 

•■as  aoa  sample  or  lettering.  Good  op- 
goHaiiMf  tor  right  man.  State  salary 
expsetad.  Jno.  M.  Harbert,  Eng.  Co., 

Indlanola,  Miss. _ _ _ 

COMPETENT  structural  engineer  wanted 
for  position  of  contracting  engineer  with 
old  established  company  doing  principally 
industrial  building  and  railroad  work. 
Must  be  a  man  of  good  address  who  has 
had  some  experience  in  estimating  and 
selling.  Location  Middle  West.  Give 
full  details  of  experience,  references  and 
salary  expected.  Address  P-615,  Eng. 
News-Record,  Chicago. 


to  be- 

'  <  .anufactuii  uf  rolling  steel 

rs.  State  experience,  salary  and 
wi.,  1  free.  Permanent  position  to  right 
man.  P-568.  Eng.  News-Record. 

KNOINEERS  wanted ;  one  transltman  and 
one  draftsman,  with  some  experience  in 
highway  work.  Permanent  employment 
If  eervices  satisfactory  P-216,  Eng. 

News-Record.  Chicago _ 

EJSTIMATOR  wanted  for  structural  and 
miscellaneous  iron  and  one  for  plate 
work;  must  be  qualiAed  to  take  Items 
ftom  plans.  Write,  kTvlng  age,  expert- 
•nge  In  detail,  references  and  salary  ex¬ 
pected.  Mosher  Mfg.  Co.,  Dallas,  Tex. 


Experienced  Draftsmen 
Wanted 

for  right-of-way  and  track  maps  in 
connection  with  Federal  Valuation 
and  maintenance  of  way.  State  age, 
nationality,  experience  and  salary  ex¬ 
pected.  Submit  sample  of  work. 

H.  R.  CARPENTER 

Chief  Engineer 

Miuouri  PsciAc  Railroad.  St.  Louis.  Mo. 


MEN  WANTED 

Large  company  located  in  Middle  West,  engineering  and  con-  _ 
structing  industrial  buildings  needs  men  who  can 
produce  results  in  following  capacities: 

HELD  SUPERINTENDENTS.  FIELD  ENGINEERS,  ESTIMATORS. 
DRAFTSMEN,  TIMEKEEPERS  AND  ACCOUNTANTS.'  MASON.  CAR¬ 
PENTER  AND  CONCRETE  FOREMEN.  Gfoa  ComphU  ExpvrUncm,  Sal¬ 
ary  Expected  and  Notice  Required  to  Report, 


P  717  Eng.  New»-Reeord,  1570  Old  Colony  Bldg.,  CUcago,  III. 


POSITIONS  VACANT 

BSTIMATOR  and  draftaman  on  relnforof<l 
concrete  work  wanted  In  ateel  warehouae 
in  Philadelphia.  Apply  In  wrlllng.  atat- 
inr  experience  and  nalary  wanted.  LiCwIb 
N.  Lukens.  2215  Kace  8l.,  Philadelphia, 


POIIKMAN  to  erect  structural  steel  work. 
Only  those  with  exp«>rlence  should  apply. 
State  aKe.  references  and  salary.  P-720, 
Enjf.  News-Ilecord. 


HKATINO.  ventilating  and  electrical 
draftsmen  wanted  by  n  conaultlnp  enttl- 
neer  In  New  York  f*lt.v.  Slate  in  full 
extx-rlence  and  salary  expected.  P-689, 
KnR.  News-llecord. 

KXPKIlIKNCKr)  desifnier  and  estimator 
wanted  of  all  classes  of  railway  frelKht 
cars.  Give  full  details  In  first  letter  as 
to  ace,  education,  references.  Balar.v  ex¬ 
pected  and  earliest  date  available.  P-712, 

Knit.  News-ltecord.  Pblladelphla.  _ 

K.XPIOltIKNt'EI )  toreman  wanted  for  con- 
k  Crete  road  work.  Must  be  A-1  man. 
"■  •“  experience  and  salary  expected. 

Pipe  &  Construction  Co., 


POSITIONS  VACANT 


UAII-ROAD  draftsman,  expert  on  track 
layouts,  yard  desig:n  and  estimating  re¬ 
quired.  Give  details  as  to  experience, 
age,  etc.  Salary,  $180  per  month.  P- 
r>9.'i.  Eng.  News-Record,  I^-ader-News 
Rldg.,  Cleveland. 


STRITCTITRAE  engineer,  capable  of  taking 
entire  charge  of  structural  drafting  room 
In  Central  West.  An  exceptional  oppor¬ 
tunity  for  the  right  man.  P-61 3,  Eng. 
News-Record,  Philadelphia. 

STRl’CTl''RAI.,  steel  detallers  wanted;  re¬ 
ply  by  mail,  stating  age.  nationally,  ex¬ 
perience  and  salary  expected.  The  George 
A  .lust  Company.  l,ong  Island  City.  _ 

STRCCTCRAI,  8t*>el  draftsmen  wanted, 
capable  of  making  designs  and  calcula¬ 
tions  for  railroad  structurea  Applicants 
must  state  In  full  technical  college  edu¬ 
cation.  experience,  age,  nationality,  sal¬ 
ary  expected  and  when  available.  Ad¬ 
dress  P-721,  Eng.  News-Record,  Phlla- 
delpbla. _  _  _ _ 

TWO  good  engineers  wanted  at  once  with 
experience  In  municipal  work  and  high¬ 
way  work  :  25  to  30  years  of  age  ;  pref¬ 
erably  unmarried.  Address  P-705,  Eng. 
•Vews-Record,  Philadelphia. 


Vol.  82,  Xo.  24 

Eng. 


_  POSITIONS  VACANT 

SrPERI.VTENDENTS  wanted  fo- 
elevator  construction  and  relnfor.><i 
Crete.  Men  familiar  with  draw-fer-n  uww 
and  who  can  handle  Job  from  start  to  fin 
Ish.  Apply,  giving  references  and  gaiarv 
expected,  to  Simon  Construction  Onm 
pany,  Columbia,  Mo. 

technical  graduate  draftsm.nn  wantMl 
experience  not  necessary,  but  gooil  mathe’ 
mat  leal  ability  with  speed  and  nreuraev 
and  sterling  qualities  of  manhood  essen. 
tial.  Permanent  and  every  opportunity 
for  advancement.  Give  complete  In 
formation  and  references.  Canadian 

preferred.  Canadian  Des  Moines  Ste»i 

Co.,  I,td..  Chatham.  Ontario. 

TR.ACERS,  draftsmen  and  comimters  on 
highway  and  reclamation  work.  Men 
with  highway  experience  preferred  State 
age,  experience,  education,  n.itlonallty 
and  salary  desired.  In  the  order  named' 
Give  two  references.  Typewrite  appli.i 
cations  where  possible.  Tracers  must 
submit  sample  of  work  showing  letter¬ 
ing.  No  replies  to  rejected  applicants 
Morgan  Engineering  Company.  62’ 
tjoodwyn  Institute,  Memphis,  Ti-nncssA" 


DO  YOU  LIVE  IN 


_  News.  _ 

KIRST-CEASS,  high-grade  structural  steel 
designer  wanted  of  not  less  than  ten  years’ 
experience,  and  preferably  one  familiar 
with  blast  furnace  or  steel  plant  work 
Permanent  position.  State  full  details 
regarding  experience,  salary  wanted  and 
date  available.  P-575,  Eng.  News-Rec¬ 
ord.  T.,eader-NeW8  Rldg.,  Cleveland. 


EEVEE  man  and  transitmen  wanted  on 
highway  work ;  state  age,  experience, 
education,  nationality  and  salary  de¬ 
sired  ;  no  replies  to  rejected  applicants. 
Morgan  Engineering  Co.,  622  Ooodwyn 
Institute,  Memphis.  Tenn. 


ONE  structural  stt-el  and  highway  bridge 
detailer  wanted  and  one  first -class 
checker  and  designer  on  the  above  class 
of  work.  I^ocatlon,  Ohio.  P-706,  Eng. 
News-Record,  I.,eader-News  B!dg., 
Cleveland. 

itAlEROAD  draftsman,  technically  edu¬ 
cated  preferred,  for  buildings,  track  and 
yard  layouts,  general  railroad  drafting 
and  estimating.  Give  details  of  educ.a- 
tlon,  experience,  age.  Salary,  $150  to 
$180.  P-707,  Eng.  News-Record,  Phila¬ 

delphia. 


EMPLOYERS 


SfTid  ut  7<>ur  Innulrlet  for  nm  of  teduilcal  train* 
ing  ond  cxperlmrr.  We  are  obtaining  employment 
for  loldlers,  aallort  and  marinet  rrleaaed  from  the 
teirlre. 

Re'EmpVqrment  Bureau  of  New  York  City  for 
Rnldiere.  Sailori  and  Marines.  SOS  Pearl  Street, 
noitb  of  Municipal  Building.  Profeiilonal  Sertlon, 

MtiaUk  09(0 


Chief  Engineer 

tlioroughly  familiar  with  the  Design 
and  Manufacture  of  Dredges,  Exca¬ 
vators,  Derricks,  Cranes,  and  similar 
work,  wanted  for  a  large  Eastern 
I  company.  Salary  $5000  to  $7000  per 
year.  Write  fully.  Mating  experience 
in  detail. 

We  have  over  200  other  very  good 
positions  open  for 

I  Enginssrs,  Designers  and  Drsftsnen 
H.  H.  HARRISON  A  CO. 
Con/idontiml  Employmont  Service 
AeeocisUon  Building.  Chicago,  Ill. 


Carson  City,  Nev. 
Erie,  Pa. 

El  Paso,  Teic. 
Galveston,  Tex. 
Halifax,  N.  S. 
Houston,  Tex. 
tackson,  Miss. 

S  ^  nkuk,  la. 


Miami,  Fla. 
Montgomery,  Ala. 
Pierre,  So.  Dak. 
Sacramento,  Calif. 
San  Francisco,  Calif. 
Santa  Fe,  N.  M. 
Winnipeg,  Man. 
Worcester,  Mass. 


If  so,  you  can  make  ^ome  money  by  devoting  an  hour  or  so  during  business 
hours,  to  calling  on  engineers,  contractors,  etc,  gathering  construction  reports 
for  the  construction  news  section  of  Engineering  News-Record. 

Writ*,  ttUing  all  about  your  prtaanS  work  and  how  much  t'.ma  you  hovm  aumlabU,  to 

L.  V.  FLETCHER,  Engineering  News-Record 

'  10th  Av«.  at  36th  St.,  New  York  g 


STUDY  BY  MAIL  I 

Reinforced  Concrete  Engineering 
Structural  Steel  Designing 
Structural  Drafting 

Are  you  able  to  design  and  estimate  the  cost  of  any  and  all  types  of 
structures  in  Reinforced  Concrete,  Steel  or  Wood?  And  are  your 
designs  safe,  economical  and  up  to  the  minute?  If  not,  WHY  NOT? 

Special  courses  of  HOME  STUDY  have  been  arranged  by  well 
known  engineer  with  30  years’  experience  in  this  country  and  abroad; 
they  arc  meeting  a  long  felt  want. 

Men  with  a  High  School  education  are  as  qualified  to  take  up  these 
courses  of  work  as  are  technical  graduates.  Ideal  work  for  the  man  who 
wants  to  “brush  up”  after  being  away. 

These  are  courses  in  experience.  You  learn  to  do  the  work  by  actually 
doing  it.  A  chance  for  the  ambitious  man  to  get  ahead. 

Descriptive  literature  sent  free  upon  request. 

Write  for  it  today. 

Ml 006— Eng.  News-Record,  10th  Ave.  gt  36th  St.,  New  York,  N.  Y. 
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OFFICIAL  PROPOSALS _ 

Bids:  July  15 

Barse  Canal  Terminals 

Sl^TE  OK  NEW  YORK 
OFFICE  OF  SUPERINTENDENT  OF 
PUBLIC  WORKS 

Albany,  June  16th,  1919. 

SealH  proposals  will  be  received  by 
the  undersigned  at  his  office  In  the  Cap¬ 
itol  at  Albany,  N.  Y.,  until  12  o’clock  noon 
of  Tuesday,  July  15,  1919,  at  which  place 
and  hour  they  will  be  publicly  opened  and 
read,  tor  the  construction  of  Barge  Canal 
terminals  imrsuant  to  the  provisions  of 
Chapter  746  of  the  l.aiws  of  1911,  and  of 
the  acts  amendatory  thereof,  as  follows; 

TERMINAL  CONTRACT  NO.  4.1 

For  constructing  a  Barge  Canal  terminal 
and  a  frame  frelghthouse  at  Flushing, 
Borough  of  Queens,  New  York  City. 

Contract  plans,  sheets  1  to  10,  Inclusive. 

— 2— 

TERMINAL  CONTRACT  NO.  112. 

For  furnishing,  delivering  and  testing 
Industrial  freight-handling  trailers  and 
stevedore  freight-handling  trucks  for 
Barge  Canal  terminals  In  New  York  City : 

Contract  idans,  sheets  1  and  2. 

Plans  may  be  seen  and  detailed  specifi¬ 
cations,  engineer's  estimate  of  quantities, 
proiiosal  blanks,  forms  of  contract  and 
bonds  required  and  other  Information  for 
|)roi>08er8  may  he  had  at  the  office  of 
Superintendent  of  Public  Works  at  Al¬ 
bany,  N.  Y..  at  the  office  of  the  Assistant 
Suiierlntendent  of  Public  Works  for  the 
Middle  Division  at  Syracuse,  N.  Y.,  at  the 
office  of  the  Assistant  Sui)erintendent  of 
Public  Works  for  the  Western  Division 
at  Rochester,  N.  Y..  at  the  canal  ofiice, 
Spaulding's  Exchange,  Buffalo,  N.  V.,  and 
at  office  of  State  Etigineer,  Hull  of  Records, 
New  York  City. 

Copies  of  detailed  plans  or  drawings 
may  l>e  obtained  from  the  State  Engineer 
and  Surveyor  at  Albany,  N.  Y.,  ui>on  i)ay- 
ment  to  him  of  the  cost  of  producing 
them. 

Monthly  estimates  will  bo  paid  of  ninety 
per  centum  (90  per  cent.)  of  the  work 
done  at  the  contract  price.  Every  proposal 
for  said  work  must  be  nccomt)anled  l)y  a 
money  deposit  in  the  form  of  a  draft  or 
certified  check  upon  some  good  banking 
institution  in  the  City  of  Albany  or  New 
york,  issued  by  a  national  or  state  b.ank 
or  trust  company  in  good  credit  within 
the  state  and  payable  at  sight  to  the  Su¬ 
perintendent  of  Public  Works  for  five  per 
centum  (5  jier  cent.)  of  the  amount  of 
the  )>roi>osal. 

The  person  whose  proposal  shall  be  ac¬ 
cepted  will  be  required  to  execute  a  con¬ 
tract  and  furnish  bonds  within  ten  days 
from  the  date  of  notice  of  award  delivered 
to  him  or  them  in  person  or  mailed  to  the 
address  given  in  the  proposal. 

Ul>on  execution  of  the  contract  and  ap¬ 
proval  of  bonds,  the  certified  check  or 
draft  will  be  returned  to  the  proposer  un¬ 
less  tile  same  shall  have  been  presented 
for  collection  prior  to  such  time.  In  which 
case  the  amount  of  the  dei>oatt  will  be  re¬ 
fund'd  by  the  Superintendent  of  Public 
Works. 

The  dei>ositn  of  bidders  other  than  the 
sne  to  whom  the  award  of  contract  shall 


Special  price  for  Official  Proposals, 
13.60  an  inch  —  Copy  for  Official 
Proposals  can  be  received  until 
Wednesday,  10  a.m.,  for  issue  out 
the  next  morninf?. 

The  publication  of  an  ad¬ 
vertisement  on  this  page 
is  an  official  notice  that 
bids  are  wanted  from 
other  than  local  bidders. 

It  is  also  a  guarantee  that 
maximum  competition  is  in¬ 
vited  because  Engineering 
News- Record  is  the  one  nation¬ 
ally  recognized  medium  for 
Proposal  advertising.  Its 
Searchlight  Section  is  read 
each  week  by  nearly  every 
worth-while  contractor  in  this 
country  who  bids  on  public 
work  outside  his  own  city. 
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be  made  will  be  returned  immediately  after 
the  award  has  been  made. 

The  bond  required  for  the  faithful  per- 
mance  of  each  contract  shall  l>e  in 
such  sum  as  shall  be  fixed  by  the  Super¬ 
intendent  of  Public  Works,  which  sum 
shall  not  be  less  than  twenty  per  centum 
(20  per  cent.)  of  the  estimated  cost  of  the 
work  according  to  the  contract  price,  and 
an  additional  bund,  known  as  the  labor 
bond,  in  the  sum  of  ten  i)er  centum  (10 
per  cent.)  of  the  amount  of  the  estimated 
cost  of  the  work  according  to  the  contract 
price,  will  l)e  required  as  security  that 
the  contractor  will  pay  In  full  at  least 
once  In  each  month  all  laborers  emi)loyed 
by  him  upon  the  work  specified  to  be  done 
in  the  contract. 

In  the  event  that  more  than  one  surety 
company  is  offered  as  surety  on  said  bonds 
co-<''surnnce  only  will  l)e  accepted. 

;;  i,  h  pro<>osnI  must  he  addressed  to  the 
Superi.Uendent  of  Public  Works.  Albany, 
N.  Y.,  and  must  be  endorsed  on  the  en- 
veloi)e  with  the  name  of  the  construction 
for  which  the  pro|)osaI  is  made. 

Award,  if  made,  will  be  made  to  the 
person  or  persons  whose  proposal  shall  be 
lowest  In  cost  to  the  state  for  doing  the 
work,  and  which  shall  comply  with  all 
provisions  required  to  render  it  formal. 
Before  any  award  shall  be  made  the  lowest 
bidder  will  be  required  to  satisfy  the  Su¬ 
perintendent  of  Public  Works  of  his  ability 
to  provide  suitable  equipment  and  ma¬ 
terials  for  the  proper  i>erformance  of  the 
work. 

The  right  is  reserved  to  reject  all  pro¬ 
posals  and  readvertise  and  award  the  con¬ 
tract  in  the  regular  manner,  if.  In  the 
Judgment  of  the  undersigned,  the  interests 
of  the  state  will  be  enhanced  thereby. 

E.  8.  WALSH. 

Superintendent  of  Public  Works. 


U.  S.  ENGINEER  OFFICE.  725  Central 
Bldg.,  Los  Angeles,  Cal.  Sealed  proposals 
for  constructing  silt  diversion  works  near 
IjOB  Angeles  and  Long  Beach  Harbors. 
California,  will  be  received  here  until  11 
A.M..  July  It,  1919,  and  then  opened.  In- 
formatloii  on  application. 
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Bids:  June  26. 

Highway  Construction 

Little  Rock.  Ark. 

Sealed  bids  will  be  received  by  the  Com¬ 
missioners  of  Road  Improvement  District 
No.  2,  Cleveland  County,  Arkansas,  at  the 
;  office  of  the  State  Highway  Ih'pt.,  Little 
I  Rock,  Ark.,  up  to  4  o’clock  P.  M.,  on  June 
j  26th,  1919,  for  the  construction  of  10| 

‘  miles  of  road.  Bids  are  asked  on  Clear- 
'  Ing  and  Grubbing.  Culverts,  Bridges  and 
Grading,  only,  at  this  time. 

The  approximate  quantities  are  as  fol¬ 
lows  ; 

I  28  acres  Clearing  and  Grubbing. 

4  miles  Fence  Moving. 

95,000  cu.yds.  Earth  Excavation. 

1.5  miles  grading  machine  work. 

216  cu.yds.  Class  A  concrete. 

119  ”  ”  B  concrete. 

504  lln.ft.  Concrete  or  Corr.  Iron  Pipe. 
18  Inch. 

622  lln.ft.  Concrete  or  Corr.  Iron  Pipe. 
24  Inch. 

3  40  ft.  Steel  Truss  spans  erected. 

1  60  ft. . 

1  80  ft. . 

280  lln.ft.  Wooden  Pile  Bridges. 

Separate  bids  may  be  submitted  for  any 
one  or  all  of  the  following  Items: 

Concrete  or  Corrugated  Iron  Pipe,  Con¬ 
crete  In  culverts  and  bridge  abutments. 
Steel  bridges  erected.  Wooden  bridges 
erected. 

Plans  and  specifications  are  on  file  with 
I  the  State  Highway  Dept.,  Little  Rock,  Ark., 

I  and  copies  of  same,  together  with  proposal 
forms  may  be  obtained  from  the  District 
engineers,  Moreland  ft  Bennett,  Pine  Bluff. 
Ark.,  on  deposit  of  flO.OO,  of  which  amount 
$8  will  be  refunded  upon  their  erturn. 

A  certified  check  to  the  amount  of  5% 
of  the  amount  bid  msut  accompany  each 
proposal,  check  to  be  made  to  the  order  of 
the  I*resldent  of  the  Board  of  Commis¬ 
sioners  of  said  district. 

Successful  bidders  will  be  required  to 
furnish  a  construction  bond  to  the  amount 
of  25%  of  their  contract  price. 

BOARD  OF  COMMISSIONERS. 

Road  Imp.  Dist.  No.  2, 

Cleveland  County,  Arkansas. 

By  M.  F.  STANFIELD,  President. 


Bids:  July  1. 

Grading  and  Draining  Road 

l>:wisburg,  W.  Va. 

Until  noon,  July  1st,  sealed  bids  will  be 
received  by  the  County  Court  of  Green¬ 
brier  County,  West  Virginia,  for  grading 
and  draining  proposed  road  leading  from 
Ronceverte,  west  to  the  Fort  Spring  Dis¬ 
trict  line,  or  so  much  thereof  as  funds 
available  will  permit.  $70,000  has  been 
appropriated. 

The  bulk  of  this  work  is  on  a  new  lo¬ 
cation  with  which  traffic  will  not  interfere. 

nans  and  specifications  will  be  supplied 
to  applicants  sufficiently  Interested  to  look 
over  the  work. 

The  County  (Tourt  reserves  the  right  to 
reject  any  and  all  bida 

FiRANK  K.  RADER, 

County  Engineer. 


SEARCHLIGHT  SECTION 
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Bidfi :  July  9 

Paving 

Halifax.  N.  S. 

Sealed  tenders,  addressed  to  His  Worship 
the  Mayor  and  endorsed  “Tender  for  Pav- 
Inir’’  will  be  received  at  the  offlee  of  the 
Clerk  of  Works,  City  Hall,  Halifax.  Nova 
Scotia,  until  10  o’clock  a  m.,  on  Wednesday. 
July  9th,  1919.  for  pavinK  certain  streets 
In  the  City  of  Halifax. 

Tlie  approximate  quantities  are: 

2S.OOO  sq.yds  of  Kranite  block  pavement 
on  concrete  base;  133,000  sq  yds.  of  bitumi¬ 
nous  pavement  on  concrete  base ;  80.000  sq. 
yds.  of  bittimlnous  pavement  on  macadam 
base:  33,000  lineal  feet  of  concrete  curb 
and  (futter. 

Kacb  tender  must  be  accompanied  by  a 
eertifled  cheque  payable  in  Halifax  to  the 
City  Treasurer  for  the  amount  set  forth  In 
the  forms  of  lender  for  each  street,  wrhich 
cheque  will  be  forfeited  to  the  City  If  the 
bidder  falls  to  execute  the  contract  If 
awarded  to  him.  within  flve  days  of  the 
notice  of  such  award. 

The  successful  bidder  will  be  required  to 
furnish  a  bond  to  the  amount  of  25%  of 
the  amount  of  the  contract  as  estimated  by 
the  City  Knsrlneer  for  the  faithful  perform¬ 
ance  of  the  contract. 

Plans  and  specifications  may  be  seen  and 
forms  of  tender  and  all  other  Informatlort 
obtained  at  the  City  RnRlneer’s  office.  City 
ITall,  Halifax 

The  City  reserves  the  rlirht  to  reject  any 
or  all  tender."  or  to  accept  any  tender  which 
it  deems  best. 

P.  W  W  nOANK. 

City  Knirineer. 

Halifax.  Nova  Scotia. 

.Tune  18th,  1919. 


Bids;  July  7. 

Concrete  Bridge  Construction 

Elmira.  N.  Y. 

Sealed  proposals  for  the  construction  of 
a  concrete  bridtre  approximately  830  feet 
lonK  and  30  feet  hiph,  consistinft  of  einht 
arches,  over  the  ChemunK  River  at  Main 
Street  in  the  City  of  Elmira.  Chemunif 
County.  New  York,  will  be  received  bv  the 
Board  of  Public  Works  of  the  City  of  El¬ 
mira.  N.  Y..  at  the  offlee  of  the  City  Clerk 
In  the  City  Hall,  until  11:00  o'clock  A.M.. 
Monday.  Jtily  7.  1919.  and  publicly  opened 
at  that  time. 

Bids  must  be  made  upon  proposal  blanks 
attached  to  the  specifications,  and  must 
be  accompanied  by  a  Certified  Check  in  a 
sum  equal  to  at  least  five  per  cent.  (5%) 
of  the  amount  of  the  bid  and  made  payable, 
without  reservations,  to  the  order  of  the 
Mayor  of  the  City  of  Elmira.  N.  Y. 

Plans  and  specifications  may  be  seen 
at  the  offlee  of  the  City  Enirineer  in  the 
City  Hall,  Elmira.  N.  Y.  Copies  of  the 
plans  and  specifications  may  he  had  by 
makintt  a  deposit  of  Ten  Boll.ars  ($10.00>. 
which  deposit  will  be  returned  when  plans 
are  returned  In  (rood  condition  on  or  before 
the  date  of  the  letlin(r. 

The  ri(rht  is  reserved  to  reject  any  or 
all  bids.  IXirtS  C.  ANDREW. 

of  the  City  of  Elmira.  N.  Y. 


STRT’CTPRAT.  STEET..  POROTNOS. 
C.ASTINOS.  hrre. — P.  S  Enirineer  Office. 
Wheellnir.  W  Va — Sealed  proposals  will  be 
received  here  tintil  11  a  m.  (Eastern  time), 
•Tune  23.  1919.  and  then  opened,  for  furnlsh- 
Inir  and  dellverlmr  structural  steel,  fora- 
Inirs.  castinirs.  etc  .  for  lock  (rates  at  Locks 
Nos.  1  and  4.  Little  Kanawha  River.  In- 
tsrmation  on  appllca*’on. 
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Bids:  July  8. 

Road  Construction 

Elkins,  W.  Va. 

Sealed  bids  will  be  received  until  one 
o’clock  P.M..  'Tuesday.  July  8,  1919.  by  the 
County  Court  of  Randolph  County.  West 
Vlrirlnla,  for  the  completion  of  the  work 
of  constructini;  approximately  nineteen 
miles  of  improved  roads  and  streets  In 
Leadsville  District  of  said  Randolph  Coun¬ 
ty,  to  be  let  in  sections.  {?ald  work  having 
been  heretofre  let  to  Contract  to  the  R.  M. 
Hudson  Paving  and  Construction  Co.  and 
not  completed  by  It.  And  bids  having  been 
received  therefore  on  June  2.  1919.  and 
rejected.  A  certified  check  in  the  sum  of 
$500  must  accompany  each  bid.  which  will 
be  forfeited  as  liquidated  damages  in  case 
bidder  falls  to  comply  if  his  bid  la  accepted. 
The  successful  bidder  will  be  required  to 
furnish  a  bond  equal  to  the  total  contract 
price,  and  to  be  approved  by  the  County 
Court.  Plans  and  specifications  for  this 
work  and  a  description  of  the  sections  ara 
on  file  in  the  offices  of  the  County  Clerk 
and  Road  Engineer.  Elkins.  West  Virginia. 
’The  County  Court  reserves  the  right  to 
reject  any  and  all  bids. 

I.,EE  CROITCH, 
President  of  the  County 
Court  of  Randolph  County 
THADDETIS  PRITT, 

Clerk  of  the  County 
Court  of  Randolph  Co. 

The  completion  of  said  work  on  said 
roads  will  be  let  in  five  sections  averaging 
about  four  miles  each. 

Bids  will  be  received  for  concrete,  mac¬ 
adam,  tarvia.  warrenite  and  asphaltic  con¬ 
crete  construction.  Bids  will  be  received 
at  unit  prices. 

Pull  Information  as  to  material,  etc.,  will 
be  furnished  by  the  undersifrned. 

P.  B.  BI-OOMFIEI.D. 

Elkins,  W.  Va. 

Bids:  July  8. 

Highway  Work 

PENNSYLVANIA  STATE  HIGHWAY 
DEPARTMENT 

Harrisburg.  Pa 

Sealed  proposals  will  be  received  at  the 
State  Capitol  until  10  A  M.,  July  8.  1919, 
when  bids  will  be  publicly  opened  and 
scheduled  and  contract  awarded  as  soon 
thereafter  a.s  possible  for  the  reconstruc¬ 
tion  of  the  following  pavements:  45.051 
linear  feet  of  either  Bituminous  Surface 
Course  and  Hillside  Vitrified  Brick  on  a 
Concrete  Foundation  or  Reinforced  Con¬ 
crete  in  Bradford  County;  14.883  linear 
feet  of  either  Bituminous  Surface  Course 
on  a  Concrete  Foundation  or  Reinforced 
Concrete  in  Bucks  County:  41.fi73  linear 
feet  of  Reinforced  Concrete  and  Hillside 
Vitrified  Brick  in  Butler  County;  12.355 
linear  feet  of  either  Bltuminotis  Surface 
Course  on  a  Concrete  Foundation  or  Rein¬ 
forced  Concrete  in  Centre  County;  80.995 
linear  feet  of  Reinforced  Concrete  and  Hill¬ 
side  Vitrified  Brick  in  Clearfield  County ; 
2903  linear  feet  of  either  Bituminous  Sur¬ 
face  Course  on  a  Concrete  Foundation  or 
Reinforced  Concrete  in  Clinton  County ; 
24.900  linear  feet  of  either  Bituminous 
Surface  Course  on  a  Concrete  Foundation 
and  Hillside  Vitrified  Brick  or  Reinforced 
Concrete  and  Hillside  Vitrified  Brick  In 
Delaware  County;  30.197  linear  feet  of 
Reinforced  Concrete  and  Hillside  Vitrified 
Brick  In  Fayette  County;  40.297  linear 
feet  of  Reinforced  Concrete  and  Hillside 
Vitrified  Brick  in  Lehigh  County ;  22,705 
linear  feet  of  Reinforced  Concrete  and 
Hillside  Vitrified  Brick  in  Luterne  County; 
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80.303  linear  feet  of  Reinfo-  ,  i 
and  Hillside  Vitrified  HrieU 
County;  30.336  linear  feet  of  |>..i„7o 
Concrete  In  Susquehanna  Co  .  y 
linear  feet  of  either  Bitumii.oii-  Surfar' 
Course  and  Hillside  Vitrified  l.tok  or 
inforced  Concrete  in  Sulliv.,!.  f'ountv 
28,831  linear  feet  of  either  tiitnmiiou" 

I  Surface  Course  on  a  Concrete  Kot.nrtat.on 
I  and  Hillside  Vitrified  Brick  or  Reinforced 
Concrete  In  Tioga  County;  .I.' nt:  |jr„.ar 
feet  of  Reinforced  Concrete  nod  Hillside 
Vitrified  Brick  in  Westmoreland  Comitv 
71,053  linear  feet  of  either  Hituminous 
Surface  Course  on  a  Concrete  Foiindaiion 
or  Reinforced  Concrete  in  Lackawanna  and 
Wyoming  Counties,  and  32.744  lin.ar  feet 
of  Reinforced  Concrete  and  Hillside  Vitri¬ 
fied  Brick  in  York  County.  Bidding  blanks 
and  specifications  may  be  obtained  free 
and  plans  upon  payment  of  $2.50  j^.r  set 
upon  application  to  State  Highway  Pe- 
partment,  Harrisburg.  No  refund  for  plans 
returned.  They  can  also  he  seen  at  offic. 
of  State  Highway  Department.  Harri.sburg 
1001  Chestnut  Street.  Philadelphia  and  !>fti 
Hartje  Building.  Pittsburgh.  Pa 

T-EWIS  S  SADI.KR 
State  Highway  Commispioner 
Bids:  July  1^  ^ 

Jail  Construction,  Etc. 

Toms  River.  N  J 

For  the  erection  and  completion  of  al 
terations  and  additions  to  jail  and  new 
wardens'  house  at  Toms  River,  Ocean 
County,  N.  J.  will  be  received  on  July 
1st,  1919,  at  12  o’clock  noon  and  then 
piihllcly  opened,  each  “bid '  to  be  accom- 
tianied  with  a  certified  check  or  bid  bond 
for  $1000  to  guarantee  faithful  execution 
of  contract.  All  "hlds"  to  tie  addressed  to 
E.  R.  Voder,  chairman  of  building  com¬ 
mittee  of  the  Ocean  County  Board  of  Free 
holders.  Plans  are  on  file  al  the  office  of 
Thomas  Stephen,  architect.  Room  301. 
Temple  Building,  Camden,  N.  J. 

Rights  reserved  to  reject  any  or  all 
“bids.’’  _ 

"Bids:  June  23. 

Well  for  Water  Supply 

Hoffman  Island,  N.  Y 
Se.aled  pronosals  for  new.  well  for  wati  r 
supply,  Qu.or.nntinc  Station,  Hoffman  Isl.'ind, 
N.  Y.,  will  he  received  by  Dr  I,  E  Cofer 
Health  Officer,  Port  of  New  York.  Ros- 
bank,  Staten  Island.  N  Y..  until  12  o clock 
noon,  on  Monday,  June  23.  1919,  when  they 
will  be  publicly  opened  and  read  Pro¬ 
posals  shall  lie  enclosed  In  an  envelope 
furnished  by  the  state  architect,  sealed  and 
addres.sed,  and  shall  lie  accompanied  by  a 
certified  check  in  the  sum  of  five  per  cent 
(5f:  )  of  the  amount  of  the  proposal  Tlie 
contractors  to  whom  the  awards  are  mad- 
wili  be  required  to  furnish  surety  company 
bond  in  the  sum  of  fifty  per  cent. 
the  amount  of  the  contract  within  thirty 
f30)  days  after  official  notice  of  award  of 
contract  and  in  accordance  with  the  terms 
of  specification  No.  3269.  The  right  is  re¬ 
served  to  reject  any  or  all  bids.  Drawings 
and  specifications  may  be  consulted  at  tli« 
office  of  Dr  L.  E.  Cofer,  Health  Officer. 
Port  of  New  York.  Rosebank.  Staten 
Island.  N,  Y.  ;  at  the  New  York  office  o' 
the  Department  of  Architecture.  Room  SB. 
Hall  of  Records  Building,  and  at  the  D<- 
partment  of  Architecture.  Capitol.  AIKiny 
N.  Y.  Drawings  and  specifications  and 
blank  forms  of  proposal  may  be  obtained  at 
the  Department  of  Architecture.  Capitol. 
Albany,  N.  V..  upon  reasonable  notice  to 
and  in  the  discretion  of  the  State  Archi¬ 
tect,  L.  F.  Pilcher,  Capitol.  Alb.iny.  N  » 
Dated  June  9.  1919. 
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Bids'  “ 

Highway  Work 

Trenton,  N.  J. 

Notice  is  hereby  (riven  that  sealed  bids 
,ill  l)e  receivt'd  by  the  Stale  Hi(rhway 
Conitnissioii  of  New  Jersey  for  the  Im¬ 
provement  of  the  followin(r . 

State  IliKhway  lloiite  No,  1,  Section  No 
3  (Kobhir.sville  to  Windsor).  Mercer  Coun¬ 
tv  eoiicrete  surface.  estimated  2fi.813 
siuare  yards. 

Bids  for  the  above  will  be  opened  and 
read  in  public  at  the  oltice  of  the  Slate 
HKthway  Commission,  Broad  Street  Bank 
Bldg.  Trenton.  N.  J.,  on  Wednesday.  July 
2  1!I19.  at  lOi.'in  A  M. 

Prawinirs.  specifications  and  forma  of  hid, 
contract  and  bond  for  the  proposed  work 
are  on  file  in  the  office  of  the  said  Oepart- 
meni  at  Trenton.  N.  .1..  and  may  be  in- 
tpectcd  by.  or  furnished  on  deposit  of  ten 
dollars  (flO).  to  prospective  bidders.  Bids 
must  l>e  made  on  the  standard  proposal 
forms  in  the  manner  desi(rnated  therein 
and  a.«  required  by  the  specifications,  same 
to  he  enclo.sed  in  sealed  envelopes,  hearinir 
the  name  and  address  of  bidder  and  name 
of  the  road  on  the  outside,  addressed  to 

.<T\TK  HIOIIWAY  COMMISSION. 

Broad  Street  Bank  Buildin(!'. 

Trenton.  New  Jersey, 
and  mn.st  be  accompanied  by  a  certified 
check  for  not  les.s  than  ten  per  cent,  (lor;  ) 
of  the  amount  of  the  bid,  and  be  delivered 


Bids:  June  25. 

Road  Work 

STATK  «)K  ILLINOIS 
DKPAUTMKNT  OK  I’l’Bl.lC  WOllKS 
AN1>  BlTIUniNC.S 
DIVISIO.N  OK  mOHWAYS 

Sprinicfield.  111. 

Sealed  proposals  will  be  received  in  the 
office  of  the  Department  of  Public  Works 
and  Buildinfcs.  Division  of  Hi(rliways. 


Kxcept  as  noted  below,  alternative  bids 
will  be  received  for  the  followiiK;  ty|M>s  of 
construction;  Portland  cement  concrete; 
monolithic  brick  (4  Inch  brick)  ;  monolitliic 
brick  (S  inch  brick)  ;  bituminous  concrete 
with  binder  course  (Specifications  ’ Cl.  C2. 
C.I  or  CT)  ;  bituminous  concrete  without 
I  liinder  course  (Specifications  Cl.  C2,  C3  or 
j  CT). 

Cement  will  be  furnished  for  all  sections 


I  Sprinirfield.  Illinois,  until  10  o'clock  A.M., 
j  June  25,  1919,  for  the  road  work  desipnati  d 
below.  All  bids  shall  be  on  re(fular  forms 
furnished  by  the  Department. 

Route 

SprioKfielfl,  Hast  St.  I.oiii** 

,  SpriiiKfield.  Hast  St  Louis 
i  .Sprinafield,  Kaat  St  Louis 
I  SpriiiftHi'ld,  Kaat  St  Louis 
SpriiiRtield,  Kaat  St.  Louis 
I  Sprinittield,  a«l  St  Louis 
I  SpnnKfii  Id.  Kaat  St.  Loiii.s 
.Sorinafield,  Kast  St  Louis 

I  Henry- Morris . 

Ueiiry-Morris 

I  Plans  for  all  the  work  may  be  examined 
j  In  the  office  of  the  Division  of  Hiithways. 
;  Sprinfrfield,  Illinois.  Plans  for  the  sec- 


,  fiy  the  Stale  or  the  County, 

Contractor's  reconnaissance  profiles  and 
1  blue  prints  sbowini;  the  locations  of  the 
I  work,  railroad  sidinfts  and  material  In- 


County 

Svc. 

Width.  Keot 

.Approximate 
L'ngth.  Ki'et 

SHiiRariion 

C 

16  und  18 

26.20i 

Sanfianion 

H 

16  and  18 

29,982 

SanRttiuoii 

C 

16 

10.01 1 

Sanicaiiion 

I*- 1  Vi 

16 

24,108 

Maooiipin 

D 

16 

14,940 

Macoupin 

Llld 

16 

9,i2S 

Macoupin 

E 

16 

l),n40 

Macoupin 

K 

16 

29.109 

Marshall 

Al 

16 

22.714  8 

MariiKall 

A  2 

16 

12.198  7 

I  formation  may  be  obtained  by  prospective 
bidders  in  the  olfice  of  the  District  KtiRl- 
neer  havin(;  the  plans. 


tlons  In  the  counties  of  Sanfjamon  and 
I  Macoupin  may  be  examined  In  the  office  of 
Fred  Tarrant.  District  Kn(?ineer.  5064  t^ast 
Monroe  Street.  Springfield,  Illinois.  Plans 
for  the  section  in  Marshall  County  may  be 
examined  in  the  office  of  A.  H.  Hunter. 
District  Bngrineer.  302  Apollo  Theatre  Bldg.. 


By  order  of  The  Department  of  Public 
Works  and  Buildings 

FRANK  I.  BENNKTT. 

Director 

S.  K.  BRADT, 

Supt.  of  Highways. 

CLIKB'DRD  ODDER, 


,  Peoria,  Illinois. 


Chief  Highway  Engineer. 


at  the  above  place  on  or  before  the  hour 
ram.  d  Copies  of  standard  proposal  form 
Hill  he  furni.“lied  on  application.  Prospec¬ 
tive  bidders  are  directed  to  obtain  the 
Stale  Highway  Department’s  approval  of 
materials  which  they  propose  using  In  the 
work  before  submitting  bids. 

Kiich  bidder  must  accompany  his  bid 
with  a  certificate  from  a  .«urety  company, 
luly  authorized  to  do  business  In  this 
State,  stating  tliat  such  surety  company 
will  provide  said  bidder  with  a  bond  in 
such  sum  as  is  required  in.  and  in  accord¬ 
ance  with  the  provisions  of  said  specifica¬ 
tions,  conditioned  for  the  faithful  per¬ 
formance  of  the  provisions  of  the  contract 
and  specifications. 

By  order  of  the  State  Highway  Commis¬ 
sion. 

A  LEE  (TROVER. 

Chief  Clerk. 


Hills  .Inne  2S 

Highway  Construction 

ERIE  COUNTY,  PENNSYI.VANTA 
North  East,  Pa. 

Sealed  proposals  will  be  received  by  the 
Vnrth  East  Township  Road  Supervisors,  at 
their  office  at  North  East,  Pa.,  until  10 
AM..  June  28.  1919,  when  bids  will  l>e 
openerl  and  scheduled,  and  contracts  awanl- 
ed  as  .soon  thereafter  as  possible,  for  the 
construction  of  approximately  8000  ft.  of 
reinforced  concrete  pavement.  In  North 
FAst  Township,  on  the  road  leading  from 
A'orth  East  Boro,  to  Findley  Lake.  Con- 
'truction  to  be  .according  to  Pennsylvania 
■'tale  specifications.  Bidding  bl.anks  and 
'Peciflo.Ttions  may  be  obtained  free  and 
dans  upon  payment  of  $2.50  per  set.  upon 
ipplication  at  the  office  of  Hill  &  Hill,  En¬ 
gineers.  Marine  Bank  Bldg.,  Erie.  Pa.,  or 
td  their  North  East,  (Pa.)  office.  They 
iilro  can  be  seen  at  either  of  the  above 
bmee*.  The  right  is  reserved  to  reject 
*ny  or  all  bids  and  to  waive  defects  in 
wma. 

north  EAST  TOWNSHIP. 

Road  Supervisors. 


Bids;  July  2 

I  Boilers  and  Stokers 

'  I^oraln,  Ohio. 

I  Sealed  proposals  will  be  received  by  the 
Board  of  Elducation,  Lorain,  Ohio,  until  12 
'  o’clock  noon,  July  2,  1919,  for  the  installa- 
!  tion  of  water  tube  boilers  and  stokers  and 
erection  of  a  radial  brick  chimney  at  the 
High  School  Boiler  House  as  per  plans  and 
sp<‘ciflcationa  prepared  by  the  Watson  En¬ 
gineering  Co.  of  Cleveland,  Ohio. 

Plans  and  specifications  are  on  file  at  the 
I  office  of  the  Clerk  of  the  Board  of  Educa¬ 
tion,  I^orain,  Ohio,  and  at  the  office  of  the 
Watson  Engineering  Co.,  1101  Hippodrome 
Bldg.,  Cleveland,  Ohio. 

Bidders  shall  be  required  to  state  when 
they  will  begin  and  finish  the  work  after 
the  contract  shall  have  been  entered  Into. 

ESach  bid  must  contain  the  name  of  every 
I  person  Interested  In  the  same  and  must 
be  accompanied  by  a  certified  check,  pay- 
I  able  to  the  Board  of  Education  of  Ix>raln, 
I  Ohio,  In  the  sum  of  $500  as  a  guarantee. 
I  that  If  the  bid  is  accepted,  a  contract  will 
be  entered  Into  and  the  performance  of  It 
properly  secured. 

Proposals  must  be  sealed  up,  addressed 
to  the  ClcriL  and  indorsed  on  the  outside, 
plainly  showing  the  items  bid  upon  and  the 
I  name  of  bidder. 

The  Board  reserves  the  right  to  reject 
any,  part  of  any  or  all  bids  or  proposals. 

A  satisfactory  bond  of  not  less  than  fifty 
j  (50)  per  cent,  of  the  contract  price  will 
be  required  on  all  contracts. 

I  By  order  of  the  Board  of  Education, 
I  Lorain.  Ohio. 

j  R  BRUELL 

Clerk. 


SEbVLED  PROPOSALS  will  be  opened  by 
the  Lighthouse  Supt,  Room  424  Federal 
Bldg.,  Milwaukee,  'Wia.  2  o'clock  p.m.. 
June  23,  1919,  for  4  skeleton  31  '’t.  steel 
towers,  each  with  attached  steel  tank  house. 
Proposal  No.  6628.  Information  upon  ap¬ 
plication  to  the  above  Supt. 


Bids  July  2. 

Bridge  Construction 

Pocahontas.  Iowa 
Bids  will  be  received  until  1  P.M.,  July 
2nil.  1919,  at  office  of  County  Auditor,  by 
l^oard  of  Supervi.sors.  Poc.-ibontas  County, 
for  the  construction  of  bridges  as  follows: 
S I  X  2. "i  ft.  concrete  deck  girder,  17  ft.  con¬ 
crete  abutments 

24  X  20  ft.  skew  concrete  slab,  12  ft.  con¬ 
crete  abutments 

24  X  30  ft.  skew  concrete  slab,  13  ft.  con¬ 
crete  abutments 

1 6  X  20  ft.  concrete  slab,  14  ft.  concrete 
abutments 

32  X  2.'>  ft.  I-beam  with  concrete  floor  and 
handrails,  14  ft.  concrete  abut¬ 
ments 

Also  the  following  light  steel  pony 
trusses  to  be  moved  and  placed  on  pile 
abutments:  One  55  x  16  ft.;  two  45  x  16 
ft. :  one  40  x  16  ft. ;  one  35  x  16  ft. 

Plans  for  above  may  be  obtained  from 
county  engineer  by  deposit  of  $10,  to  be 
refunded  on  return  of  same. 

Bids:  June  24. 

Concrete  Bridge  Construction 

Menasha,  Wisconsin. 

Sealed  proposals  will  be  received  by  the 
Common  Council  of  the  city  of  Menasha. 
Wisconsin,  until  7  P.M.,  on  June  24th,  1919. 
for  the  construction  of  a  reinforced  con¬ 
crete  arch  bridge  over  Pox  River  at  Wash¬ 
ington  Street,  The  proposed  bridge  con¬ 
sists  of  seven  arches,  thet  total  length  be¬ 
ing  430  ft.  and  the  width  59  feet 

Plans,  specifications,  form  of  contract 
and  bond  will  be  sent  to  all  prospective 
bidders  making  application  to  Parsons  & 
Obert,  Consulting  Engineers,  627  M.  &  M. 
Bank  Building,  Milwaukee,  Wisconsin,  en¬ 
closing  $2.00  to  cover  expense  of  blue 
prints. 

Plans  are  open  for  inspection  at  above 
office  and  are  on  file  In  the  office  of  the 
City  Clerk,  Menasha,  Wisconsin. 

,  Published  by  authority  of  the  Common 
Council  of  the  city  of  Menasha,  Wisconsin. 

^l.  S.  LITTLE.  City  Cle.-k. 


SEARCHLIGHT  SECTION 


OFFICIAL  PROPOSALS 


Bids:  July  1. 

Construction,  Heating,  Etc. 

Middletown,  N.  T. 

Sealed'  proposals  for  construetion,  heat¬ 
ing,  sanitary  and  electric  work,  new  build¬ 
ing  for  chronic  patients,  Middletown  State 
Homeopathic  hospital,  Middletown,  H.  Y., 
will  be  received  by  the  State  Hospital 
Commission  at  the  Capitol,  Albany,  N.  Y., 
until  S  o'clock  I’.M.  on  Tuesday,  July  1, 
1919,  when  they  will  be  publicly  opened  and 
read.  Proposals  shall  be  enclosed  in  an 
envelope  furnished  by  the  State  Architect, 
sealed  and  addressed,  and  shall  be  ac¬ 
companied  by  a  certified  check  In  the  sum 
of  five  per  cent.  (6%)  of  the  amount  of 
the  proposal.  The  contractors  to  whom  the 
awards  are  made  will  be  required  to  furnish 
surety  company  bond  in  the  sum  of  fifty 
per  cent  ( 50  % )  of  the  amount  of  the  con¬ 
tract  within  thirty  (SO)  days  after  official 
notice  of  award  of  contract  and  in  ac¬ 
cordance  with  the  terms  of  SpiH'ificatjons 
Nos.  3246,  3247,  3248  and  3249.  The  right 
la  reserved  to  rejet-t  any  or  all  bids.  Draw¬ 
ings  and  specifications  may  be  consulted 
at  the  Middletown  State  Hospital,  Middle- 
town,  N.  Y.,  at  the  New  York  Office  of  the 
la'partment  of  Architecture,  Room  618 
Hall  of  Records  Building,  and  at  the  De¬ 
partment  of  Architecture,  Caiptol,  Albany, 
N.  Y,  Drawings  and  specifications  and 
blank  forms  of  proposal  may  be  obtained  at 
the  Department  of  Architecture,  Capitol, 
Albany,  N.  Y.,  upon  reasonable  notice  to 
and  In  the  discretion  of  the  State  Archi¬ 
tect,  Lt  F,  Pilcher,  Capitol,  Albany,  N.  Y. 

E.  S.  EI.WOOD, 

Secretary,  State  Hospital  Commission. 
Dated:  May  29.  1919. 


Bids:  July  9. 

ClaMification  and  Appraisal 
of  Lands 

Shelby,  Montana. 

Sealed  bids  are  called  for  by  the  Board 
of  County  Commissioner.  Toole  County, 
Montana,  for  the  classification  and  ap¬ 
praisal  of  all  lands  in  Toole  County,  com¬ 
prising  approximately  fifty-four  and  one- 
half  townships. 

Specifications  for  said  work  can  be  had 
upon  application  to  the  County  Clerk,  Shel¬ 
by,  Montana.  Bids  to  be  in  by  2  o'clock 
P.M..  July  9,  1919,  at  which  time  they 
will  be  publicly  opened. 

The  Board  reserves  the  right  to  reject 
a^iy  or  all  bids. 

By  Order  of  the  Board  of  County  Com¬ 
missioners  Toole  County,  Montana. 

H.  E.  MOODY,  Clerk. 


Bids:  July  1. 

Macadam  Construction 

I.<ewlsburg.  W.  Va. 

I’ntll  noon.  July  Ist.  1919,  sealed  bids 
will  be  received  by  the  County  Court  of 
Greenbrier  County  for  the  construction  of 
2  miles  of  Penetration  Macadam  pavement 
16  feet  wide,  beginning  at  the  end  of  the 
present  pavement,  three  miles  north  of  the 
toam  of  Laewisburg  and  extending  along  the 
Marlins  Bottom  Turnpike.  Grading  has 
been  done  and  local  limestone  will  be  used,  • 
haul  1  mile.  For  specifications  and  in  • 
formation  apply  to  Frank  K.  Rader,  Coun-‘ 
ty  Engineer,  Lewlsburg,  W.  Va.  ^ 

The  County  Court  reserves  the  right  to' 
reject  any  and  all  bids. 


OFFICIAL  PROPOSALS 


'  Bids :  June  23. 

Waterworks  Improvements 

Lusk,  Wyoming,  June  3,  1919. 

Sealed  bids  for  improvements  and  exten¬ 
sions  to  the  Municipal  Water  System  will 
be  received  by  the  Town  Council  of  the 
Town  of  Lusk,  Wyoming,  up  until  8  o'clock 
P.M.,  June  23,  1919,  and  then  and  there 
publicly  opened  and  read. 

The  plan  embraces  the  furnishing  and 
installing  of  approximately  12,850  ft.  of 
four  inch,  1700  ft.  of  six  Inch.  3300  ft.  of 
eight  inch.  1330  ft.  of  ten  inch  and  4950 
ft.  of  twelve  inch  cast  Iron  pipe  Class  "B” 
American  Waterworks  Standard,  according 
to  plans  and  specifications  on  file  in  the 
offices,  or  the  Town  Engineer.  Of  the 
twelve  inch  pipe,  1750  ft.  may  be  replaced 
by  Jourteen  inch. 

Hydrants  and  valves  will  be  furniiihed 
by  the  Town,  separate  bids  on  which  will 
be  received  at  the  same  time  as  the  fore¬ 
going.  Forty-five  fire  hydrants  and  sixty 
valves,  four  to  fourteen  Inch,  with  valve 
boxes,  American  Waterworks  Standards 
I  will  be  required. 

Bids  for  the  principal  work  must  be  ac¬ 
companied  by  certified  check  for  five  thou¬ 
sand  dollars  (J5000),  made  payable  to 
the  Town  'Treasurer,  without  recourse.  Bids 
i  for  hydrants  and  valves  must  be  accom- 
,  panied  by  certified  check  for  at  least  ten 
t  per  cent,  of  the  gross  bid. 

Plans,  specifications,  proposal  forms, 
form  of  contract  and  form  of  bond  can  be 
procured  from  R.  P.  Gray,  Town  Engineer, 
upon  deposit  of  ten  dollars  ($10.00)  which 
will  be  refunded  upon  their  return  In  good 
condition  not  later  than  the  day  after  open¬ 
ing  of  bids. 

I  The  Town  Council  reserves  the  right  to 
I  reject  any  and  all  bids,  to  waive  Irreg- 
i  ularltles  and  to  award  the  contract  as  may 
be  deemed  best  for  the  Interests  of  the 
'  Town. 

I  GEORGE  H.  HOWES. 

I  Mayor. 

D.  E.  GODDARD. 

1  Clerk. 

:  R  F  GRAY, 

Engineer. 


Bids:  July  7. 

Street  Repairing 

Woodstown.  N.  J. 

Notice  is  hereby  given  that  sealed  bids 
will  be  received  by  the  Mayor  and  Common 
Council  for  the  repair  of  streets  in  the 
Borough  of  Woodstown,  with  a  seal  coat 
surface  upon  a  repaired  bituminous  con¬ 
crete  foundation  ;  estimated  amount  of  sur¬ 
face  pavement  required  is  27,476  square 
yards ;  at  Council  Chamber,  Woodstown, 
N.  J..  on  Monday,  July  7th,  1919,  at 
7,30  P.M. 

Drawings,  specifications  and  further  in¬ 
formation  In  regard  to  bids  may  be  ob¬ 
tained  of  Keasbey  &  Sparks,  Engineers. 
Mecum  Bldg.,  Salem.  N.  J. 

WALTER  SYLVESTER,  Clerk. 


PROPOSAI.^1  FOR  DREDGING.— TT  S 
Engineer  Office,  Newport.  R.  I. — Sealed 
proposals  will  be  received  here  until  12 
o’clock  noon.  June  27,  1919,  and  then 

opened,  for  dredging  in  Pawtucket  River. 
R.  I.  Further  information  on  application. 


U.  S.  ENGINEER  OFFICE.  Room  812, 
Army  Building.  39  Whitehall  Street.  Ne'*' 
York.  N.  Y.  Sealed  proposals  will  be  re¬ 
ceived  here  until  12  M..  June  23.  1919,  and 
then  opened  for  dredging  in  Hackensack 
River,  N.  J.  Information  on  application. 


EVo!  82,  No  or 

_ ■'-...■■LI 
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Bids:  July  7. 

Bridge  Construction 

McAl.  sier,  Oku 
Notice  is  hereby  given  tluit  .seaio<j  r,, 
posals  for  the  construction  of  Highw**^ 
Improvement  In  Pittsburg  bounty  qi;*’ 
homa.  will  be  received  by  th(  t'ounty  Com 
missioners  of  Pittsburgh  County,  in 
office  of  the  County  Clerk  of  sai.i  County 
at  McAlester,  Oklahoma,  until  two  ocloiii 
P.M..  Monday.  July  7th.  1919  said  bidi 
will  then  be  publirly  opened. 

Description  of  work  to  be  done: 

To  construct  a  steel  Higliway  Bridge 
across  Gaines  Creek,  approximately  four 
(4)  miles  northeast  of  Canadian.  Okla¬ 
homa,  of  approximately  .354  fc«  t  in  total 
length,  consisting  of  three  (.1)  span.*  ,.f 
approximately  118  feet  in  length,  and  the 
necessary  abutments  and  piers  thenfor 
width  of  roadway  18  feet. 

Detailed  plans,  specifleation.s.  estimalts 
and  form  of  proposal  sheet  may  be  .-a-.n 
for  examination  at  the  offli’c  of  the  Counl\ 
Engineer  or  the  County  Clerk,  in  Mr.Mestir. 
Pittsburg  County,  Oklahoma,  or  at  the  of¬ 
fice  of  the  State  Engineer,  in  Oklahom.i 
('Ity,  Oklahoma,  or  may  be  obtained  hy  dt- 
positiing  $5.00  with  the  County  Enginer 
at  McAlester.  .Such  deposits  will  be  re. 
turned  only  upon  the  return  of  the  pl.ins 
In  good  condition  within  two  weeks  after 
the  lotting. 

A  certified  check  for  $1000.00  drawn  up-m 
some  bank  In  the  State  of  Oklahoma,  and 
made  payable  to  the  County  of  I’ittsburg, 
State  of  Oklahoma,  must  accompany  saeh 
proposal.  The  right  Is  reserved  to  rejed 
any  and  all  bids. 

IToposals  shall  be  submitted  in  staled  en¬ 
velopes  and  marked  ''Bids  for  the  Con¬ 
struction  of  Gaines  Creek  Bridge  near 
Canadian,  Oklahoma.” 

IToposals  may  be  sent  by  mall,  and  when 
sent  by  mall  shall  be  enclosed  in  an  ad¬ 
ditional  sealed  envelope  and  marked  as  in¬ 
dicated  above.  All  proposals  otherwise  sub¬ 
mitted  will  be  rejected  as  irregular.  Only 
sealed  bids  will  be  considered. 

All  bids  received  will  be  retained  by  the 
County  Commissioners  and  will  not  be  re¬ 
turned  to  the  bidders. 

W.  J.  KINDRICK,  County  Cltrk 

Bids:  July  1. 

Street  Improvement 

HACKENSACK  AVENCE  IMPROVE- 
MENi 

Ridgefield  Park.  N  I 
Sealed  proposals  for  the  improvement  of 
Hackensack  Avenue  in  the  Village  of 
Ridgefield  Park.  N.  J..  will  be  received  by 
the  Board  of  Commissioners  of  said  village 
at  the  Municipal  Building,  234  Main  Street. 
Ridgefield  Park.  N.  J..  on  Tuesday,  .lulv 
1st.  1919,  at  the  hour  of  9  o'clock  PM 
ONLY. 

Plans,  specifications,  profiles,  details  and 
instructions  to  bidders  and  approximate 
quantities  are  on  file  with  the  Village  Clerk 
at  the  Municipal  Building  and  may  be  f*' 
amined  any  day  except  Saturday,  between 
the  hours  of  10  A.M.  and  4  P  M. 
BOARD  OF  COMMISSIONKHS  OF  TUI 
VILLAGE  OF  RIDGEFIELD  P.kRK.  N  J 
By  M  D  ST.VRKER. 

Village  Clerk 

Date  June  12,  1919. 

SEALED  PROPOSALS  will 
by  the  Lighthouse  Supt.. 

2  o'clock  P.M..  July  7.  1919.  for  furoirt'M 
fabricated  steel  for  a  '12  foot  e'«el  t 
delivered  to  Horseshoe  Range.  Mest  gw 
Lighthouse,  Pa.  Information  upon  tppiic* 
tion  to  the  above  Supt. 


Jun6  l9i  191^ 

Eng  Nvws-Kecord 


OFFICIAL  PROPOSALS 


Bids  June  25. 

Sewer  Construction 

Lima,  Ohio. 

Sealed  proposals  for  the  construction  of 
Collett  Street  Relief  Sewer,  Contract  No.  1, 
will  be  received  at  the  oftlce  of  the  Di¬ 
rector  of  Public  Service,  City  Hall,  I..ima, 
Ohio,  until  12  o’clock  noon.  Central  Stand¬ 
ard  Time  (1  o’clock  of  so-called  “Daylight 
Saving"  Time),  of  the  26th  day  of  June, 
1919,  and  at  that  time  and  place  will  be 
publicly  opened  and  read.  The  City  of 
Lima  reserves  30  days  thereafter  In  which 
to  act  on  the  bids. 

Alternate  bids  will  be  received  for  Mono¬ 
lithic  Concrete,  Segment  Block  or  Rein¬ 
forced  Concrete  Pipe  as  set  forth  on  the 
blank  form  of  proposal  furnished  by  the 
City  of  Lima,  Ohio.  The  total  length  of 
the  sewers  under  this  contract  is  about 
16.430  ft.,  consisting  of  the  following  sizes: 
84  in.  circular:  78  in.  by  127|  in.  semi¬ 
circular  ;  78  in.  circular ;  66  in.  circular ; 
54  in.  circular;  48  in.  circular  and  42  in. 
circular. 

In  addition  there  is  an  outlet  abutment 
at  the  Ottawa  River,  an  overflow  chamber, 
together  with  special  Junctions  at  various 
points  along  the  line  of  the  proposed  sewer. 

The  work  to  be  done  under  this  contract 
must  be  completed  in  accordance  with  the 
plans  and  specifications,  not  later  than  30 
months  after  the  date  of  the  award  of  the 
contract. 

Copies  of  the  plans,  form  of  proposal, 
contract,  bond  and  specifications  may  be 
In.spectcd  at  any  of  the  following  offices: 

Director  of  Public  Service,  City  Hall, 
Lima,  Ohio. 

Puller  &  McClintock,  170  Broadway,  New 
York  City 

Wm.  O.  Clark,  1047  Spitzer  Building, 
Toledo,  Ohio. 

Copies  of  the  plans  and  specifleattons 
with  forms  of  proposal,  contract  and  bond 
may  be  obtained  at  the  ofllee  of  the  Di¬ 
rector  of  Public  Service,  City  Building, 
Lima.  Ohio.  A  charge  of  seven  ($7)  dollars 
will  be  made  for  each  set  of  plans  and 
specifications.  No  charge  will  be  made  for 
the  proposal  bond. 

Each  proposal  must  be  accompanied  by  a 
certified  check  upon  a  National  Bank  or 
TVust  Company  doing  business  In  the  State 
of  Ohio,  U.  S.  Government  bonds  or  cash 
In  the  sum  of  seventeen  thousand  (117,000) 
dollars,  made  payable  to  the  City  of  Lima. 
Ohio. 

The  bidder  to  whom  the  contract  is 
awarded  will  be  required  to  furnish  a  surety 
company  bond  in  the  sum  of  50%  of  his 
bid. 

The  City  of  Lima.  Ohio,  reserves  the  right 
to  reject  any  or  all  bids,  to  waive  any  In¬ 
formalities  in  the  bids  received  and  to  ac¬ 
cept  any  bid  which  he  deems  most  favor¬ 
able  to  the  interest  of  the  City  of  Lima. 
Ohio. 

A.  L.  METHEANY, 
Director  of  Public  Service. 
VAi  r.HN  C.  MILLER. 

City  Engineer. 


I  OFFICIAL  PROPOSALS 

Bids:  June  26. 

I  24  Inch  Out-Fall  Sewer 

Greenwich,  Conn. 

Pursuant  to  a  resolution  adopted  June 
4,  1919,  the  Joint  Sewerage  Commission 
of  the  Borough  of  Greenwich  and  the  Town 
of  Greenwich,  Connecticut,  will  rec»‘ive  at 
its  meeting  to  be  held  at  the  Town  Hall. 
Greenwich,  Connecticut,  on  Thursday  even¬ 
ing.  June  26,  1919,  at  eight  (8)  o’clock  P.M., 
sealed  proposals  for  furnishing  all  mate¬ 
rials  and  doing  all  work  required  to  com¬ 
plete  the  construction  of  a  new  24  In,  Out- 
Fall  Sewer  from  the  junction  of  the  east 
side  and  west  side  trunk  sewers  to  the 
Joint  Sewerage  Disposal  Plant  upon  Grass 
Island  for  the  Borough  of  Greenwich,  and 
Sewer  District  No.  6.  of  the  Town  of  Green¬ 
wich,  Connecticut,  including  the  necessary 
piping,  piling,  etc. 

I’lans  may  be  seen  and  specifications  and 
forms  of  proposal  obtained  at  the  office 
of  the  Joint  Sewerage  Commissioners, 
Room  No.  2,  Town  Building,  Greenwich, 
Connecticut,  or  at  the  Office  of  Mr.  S.  E. 
Minor,  Civil  Engineer,  No.  96  Greenwich 
Avenue.  Greenwich.  Connecticut.  Plans 
may  be  taken  away  upon  the  payment  of 
ten  ($10)  dollars,  the  same  to  be  refunded 
if  plans  are  returned  within  fourteen  (14) 
days  In  good  condition. 

Each  bid  must  be  accompanied  by  a 
certified  check  on  a  solvent  bank  for  one 
thousand  ($1000)  dollars. 

The  said  Joint  Sewerage  Commissioners 
reserve  the  right  to  reject  any  and  all 
proposals  and  to  waive  any  informality  in 
the  proposals  received  and  to  accept  any 
proposal  which  it  deems  to  be  most  favor¬ 
able  to  the  Interest  of  the  Borough  and 
Town. 

HARRY  C  FROST.  Chairman. 

JOSEPH  P  CROSBY,  Warden. 
ALBERT  S.  MEAD.  Clerk. 


Bids:  July  8. 

Highway  Construction 

LENOIR  COUNTY 

Kinston.  North  Carolina. 

Sealed  bids  for  3282  Cubic  Yards  Ex¬ 
cavation,  18,820  square  yards  Concrete  sheet 
Asphalt  or  Warrenite  Pavement.  4356 
pounds  Reinforcement  Steel.  242  Cubic 
Yards  Box  Chilvert  Concrete,  on  the  Central 
Highway,  in  Lenoir  County,  North  Carolina, 
will  be  received  by  Harvey  C.  Hines,  Secre¬ 
tary  at  Kinston,  North  Carolina,  at  2:30 
o’clock  P.M.,  on  the  eighth  da  yof  July, 
1919,  opened  and  read  publicly. 

No  bid  will  be  considered  unless  accom¬ 
panied  by  certified  check,  as  specified  in 
“Instructions  to  Bidders.”  for  an  amount 
equal  to  at  least  five  per  cent.  (5%)  of 
the  total  amount  of  the  bid. 

A  Corporate  Surety  Bond  will  be  re¬ 
quired  for  the  faithful  performance  of  the 
Contract,  in  a  sum  equal  to  one-half  (|) 
the  total  amount  of  the  bid. 

Plans,  Specifications,  Forms  of  Contract. 
Proposal  Blanks,  and  full  information  for 
bidders  may  be  obtained  at  the  office  of  the 
State  Highway  Commission,  at  Raleigh, 
North  Carolina,  upon  the  payment  of  five 
dollars. 

The  right  Is  reserved  to  reject  ayn  or  ah 
proposals  or  to  accept  the  proposal  or  pro¬ 
posals  deemed  best  for  the  State  or  County. 

By  order  of  the  Highway  Commission  of 
Lenoir  County. 

This  the  12th  day  of  June.  1919. 

EJ.  V.  WEBB. 

Chairman  of  Highway  Commission 

of  Lenoir  County. 

HARVEY  C.  HINES, 

Secretary. 
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Bids  :  June  23. 

I  Street  Paving 

Contesville,  Penn. 

Sealed  propo.sals  addressed  to  the  City 
Clerk  of  the  City  of  Coatesville,  Penn., 
and  endorsed.  “Bids  for  Paving  Streets," 
will  be  rec'eived  by  the  City  Council  at  the 
City  Hall.  Contesville.  Penn.,  up  to  eight 
o’clock  P.M.,  on  Monday,  June  23,  1919, 
and  there  publicly  opened  and  read. 

’The  work  to  be  dune  consists  of  approx- 
miately : 

28,625  sq.yd.  of  bituminous  pavement  on 
a  cement  concrete  base. 

1,375  sq.yd.  of  bituminous  pavement  on 
existing  base. 

4,500  sq.yd.  of  vitrified  brick  pavt'ment 
to  be  relald. 

4,300  sq.yd.  of  vitrified  brick  pavement 
or  stone  block  pavement  along 
tracks. 

3,000  lin.ft.  cement  concrete  curb. 

Bids  will  be  received  on  sheet  asphalt, 
asphaltic  concrete,  Warrenite.  Filbert  Ine. 
Amlesite  and  Bito-slag. 

Each  proposal  must  be  accompanied  by 
a  certified  chec'k  in  an  amount  equal  to 
five  (5)  per  rent,  of  the  highest  ,amo\int 
bid.  made  payable  to  the  Treasurer  of  the 
City  of  Coatesville.  Pa. 

A  surety  bond  in  an  amount  equal  to 
fifty  (50)  per  cent,  of  the  total  amount 
of  the  contract  will  be  required  from  the 
successful  bidder. 

Plans  and  specifications  are  on  file  in  the 
office  of  the  City  Engineer  at  Coatesville 
and  copies  of  the  same  may  be  obtained 
by  application  and  by  the  deposit  of  five 
(5)  dollars  which  deposit  will  be  returned 
If  plans  are  returned  In  goo<l  condition 
within  ten  days  after  the  opening  of  bids. 

The  City  Council  reserves  the  right  to 
reject  any  or  all  bids  or  to  award  the 
contract  as  may  be  deemed  for  the  best 
Interests  of  the  City. 

The  contractor  must  comply  with  all  the 
requirements  of  the  Workmen’s  Compensa¬ 
tion  Act  of  the  State  of  Pennsylvania. 

WII,LIAM  S.  G.  COOK. 
CHAS.  A.  NILES.  City  Clerk. 

City  Engineer. 


Bids.  July  1. 

Street  Improvement 

POPLAR  STREET  IMPROVEMENT 

Ridgefield  Park,  N.  J. 

Sealed  proposals  for  the  Improvement  of 
Poplar  Street  in  the  Village  of  Ridgefield 
Park,  N.  J..  will  be  received  by  the  Board 
of  Commissioners  of  said  village  at  the 
Municipal  Building,  234  Main  Street,  Ridge¬ 
field  Park,  N.  J.,  on  Tuesday,  July  let, 
1919,  at  the  hour  of  9  o’clock  P.M.  ONLY. 

Plana,  specifications,  profiles,  details  and 
instructions  to  bidders  and  approximate 
quantities  are  on  file  with  the  Village  Clerk 
at  the  Municipal  Building  and  may  be  ex¬ 
amined  any  day  except  Saturday,  between 
the  hours  of  10  A.M.  and  4  P.M. 

BOARD  OP  COMMISSIONERS  OP  THE 
VILLAGE  OF  RIDGEFIELD  PARK.  N.  J. 

By  M.  D.  STARKER. 

Village  Clerk. 

Dated  June  12,  1919. 


U.  S.  ENGINEER  OFFICE.  Pittsburgh, 
Pa. — Sealed  proposals  will,  be  received  at 
the  U.  S.  Elnglneer  Office,  Pittsburgh,  Pa., 
until  12  noon  (Eastern  time),  July  7,  1919. 
and  then  opened,  for-  constructing  locks  and 
fixed  dams  in  the  Ohio  River,  near  Bms- 
worth.  Pa.  Further  Information  on  ap¬ 
plication. 


OFI'ICE  OF  THE  COMMISSIONERS, 
‘v  ; — Scaled  proposals  will  be  received 
511.  District  Building, 
until  2  o’clock  P.M.,  on  June  23.  1919,  for 
the  construction  of  the  Luzon  Ave.  Trunk 
of  Columbia.  Forms  of 
specifications  and  necessary  In- 
^  njny  be  obtained  from  the  Chief 
nit.  1  .®"5****'*’  l^partment.  Room  427 
Lomo  Washington,  D.  C 

nrSil.  BHOWNLOW.  W.  GWYNN  OAR 
CHARLES  W.  KUTZ,  Commit 
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OFFICIAL  PROPOSALS 


R«-iiiforocd  concrete  pipe. 


BidH  June  26. 

Highway  Construction 

I..ittle  Rock.  Ark. 

Sealed  hida  will  be  received  by  the  Com- 
miBHioners  of  Road  Improvenrtent  District 
No  1.  Jefferson  and  Lincoln  Counties, 
Arkansas,  at  the  Office  of  the  State  Hiah- 
way  Department.  Dittle  Rock,  Arkansas, 
up  to  2  o’clock  P.M  ,  on  June  26th.  1919, 
and  there  will  he  publicly  openc'd  and  read, 
for  the  construction  of  19  miles  of  gravel 
roads.  14  feet  wide 

The  aiiprnxiniate  quantities  are  as  fol¬ 
lows 

47  acres  Cle,arinK  &  Orubhinit 

IS  miles  Pence  Moving 
85.600  cu  yds  earth  exc.avation 

1  45  miles  tirading  .Machine  Work  (on 
old  road) 

.696  lln  ft  16"  Reinforceil  concrete  pipe, 
laid 

16S  lin  ft  20"  Reinforced  concrete  pipe, 
l.iid 

392  lin  ft  24"  Reinforced  concrete  pipe, 
la  id 

72  lin  ft  30"  Reinforced  concrete  pipe, 
laid 

1.025  cu.yds  Class  .\  concrete  In  culverts 
S92  ’•  ■'  R  "  In  abut¬ 

ments  and  headwalls 
80.200  lbs.  Steel  reinforcing  bars 

3  80  ft.  St*-el  Truss  spans,  erected 
1,655  lin. ft  wooden  pile  bridges 
40,250  cu  yds  gravel  on  which  the  haul  is 
as  follows : 

6,450  cu  yds  hatil  0-l  mile 

6.450  ■■  '■  1-2  miles 

6.450  ••  ••  2-3 

6.450  ”  •’  3-4 

7,010  ••  ••  4-5 

4.040  •’  ••  5-6 

2.150  ’•  ••  0.7 

2.150  '•  ”  7-8 

Separate  hids  mav  be  submitted  for  any 
one  or  all  of  the  following  items: 

Concrete  pipe,  f  o  b  cars.  Tamo  or  Furth, 
Ark 

Conen-te  in  culverts,  abutments  and 
headwalls 

Steel  trusses,  erected 
Wooden  bridges. 

•  Travel,  f  ob  cars.  Tamo  and  Furth.  Ark. 
Plans  and  specifications  are  on  file  with 
the  State  Highway  Department.  Little 
Rock,  Ark.,  and  copies  of  same  together 
with  proposal  form.s  can  be  obtained  from 
the  district  engineer.s,  Moreland  A  Ben¬ 
nett.  Pine  Bluff.  Ark.,  on  deposit  of  $10.00 
of  which  $8.00  will  be  refunded  on  their 
return. 

A  certified  check  to  the  amount  of  S'Tr 
of  the  bid  must  accompany  all  proposals. 
ch«*ck  to  be  to  the  order  of  C.  P.  Clemmons. 
Sec’y  of  the  district 

Successftil  bidders  will  he  required  to 
execute  construction  hond  to  the  amount 
of  50'-;  of  their  bids 
BOARD  OF  COMMISSIONERS. 

Road  Imp.  Dist.  No.  1. 

Jefferson  ft  Lincoln  Counties,  Ark. 

By  E.  P  LADD.  President 
C.  P.  CLEMMONS.  Sec’y. 


tl  S.  ENOINEER  OFFICE  Florence. 
Alabama. — Sealed  proposals  will  be  re¬ 
ceived  here  until  11  .A  M..  June  27.  1919. 
and  then  opened,  for  Air  Compressors. 
iKirther  information  on  application. 


PROPOSAL  FOR  BIITaKHEAD— -U.  S 
Engineer  Office.  Customhouse.  New  Orleans. 
lA  — Sealed  proposals  will  be  received  here 
until  11  A.M..  June  25.  1919.  and  then 
opened  for  bulkhead  at  Southwest  Pass. 
Mississippi  River  Information  on  applica¬ 
tion 


submitted  for  any 


Bids:  June  24. 

Highway  Work 

PENNSYLVANIA  STATE  IIIGHWAT 
DEPARTMENT,  HARHISKITRO,  PA. 

Harrisburg,  Pa. 

Sealed  proposals  will  be  received  at  the 
State  Capitol  until  10  A.M..  June  24.  1919, 
when  bids  will  be  publicly  opened  and 
scheduled  and  contracts  awarded  as  soon 
then-aftcr  as  possible  for  the  reconstruction 
of  1269  lln.ft.  of  reinforced  concrete  in 
Blair  County  ;  10,870  lin. ft.  of  bituminous 
surface  course  on  a  roncrete  foundation 
and  Hillside  vitrified  brick,  and  9122  lin. ft. 
of  bituminous  surface  course  on  a  concrete 
foundation,  in  Columbia  County;  12,725 
lin.ft.  of  either  bituminous  surface  •^urse 
on  a  concrete  foundation  or  reinforced  con¬ 
crete,  and  24,765  lln.ft.  of  reinforced  con¬ 
crete  In  Daupliin  County;  21,506  lin.ft.  of 
either  bituminous  surface  course  on  a  con¬ 
crete  foundation  or  relnfor<'<'d  concrete  In 
Lancaster  County;  31,548  lln.ft.  of  either 
one  course  reinforced  concr*‘te  on  a  con¬ 
crete  foundation  or  vitrified  brick  In  Mc¬ 
Kean  County;  and  9641  lln.ft.  of  either 
bituminous  surface  course  on  a  concrete 
foundation  or  reinforced  concrete,  and 
25,698  lin.ft.  of  reinforced  concrete  and 
Hillside  vitrified  brick  in  Northumberland 
County.  Bidding  blanks  and  specifications 
may  be  obtained  free  and  plans  upon  pay¬ 
ment  of  $2.50  per  set.  upon  application  to 
State  Highway  Department.  Harrisburg.  No 
refund  for  plans  returned.  They  also  can 
be  seen  at  office  of  State  Highway  Depart¬ 
ment,  Harrisburg.  1001  Chestnut  Street, 
PhlladPlphla.  and  904  Hartje  Building. 
Pittsburgh,  Pa.  I>-wis  8.  Sadler.  State 
Highway  Commissioner. 


Bids:  July  16 

Water  Mains  and  Appurte¬ 
nances 

Decorah.  Iowa. 

Sealed  proposals  will  he  received  by  the 
Mayor  and  City  Council  of  the  City  of 
Decorah.  Iowa,  at  7  :80  P.M.,  July  16.  1919, 
at  the  office  of  the  City  Clerk,  in  the  said 
City,  for  laying  approximately  11.400  lln  ft 
4  in.  water  main,  and  making  necessary 
connections,  as  to  valves,  T’s,  L’s  and  fire 
hydrants ;  al.so  connecting  with  old  mains 
where  they  intersect,  the  contractor  to 
furnish  labor,  lead  and  oakum;  bids  will 
also  be  received  for  relaying  of  approxi¬ 
mately  600  ft.  of  10  In.  vitrified  8<'wer 
pipe. 

Specifications  showing  schedule  of  streets, 
together  with  blank  forma  for  bidders  can 
be  obtained  at  the  office  of  the  City  Clerk. 
City  Hall.  Decorah,  Iowa. 

All  bids  must  be  accompanied  by  a  cer¬ 
tified  check  for  S%  of  the  amount  bid 

The  contractor  must  comply  with  all 
provisions  of  the  Workmen’s  Compensa¬ 
tion  Act  of  Iowa. 

The  Council  reserves  the  right  to  reject 
any  or  all  bids  and  to  award  the  work 
as  may  appear  to  be  for  the  best  in¬ 
terests  of  the  city. 

MARK  D.  WRI-LP. 

<21ty  Clerk. 


OATE-DPERATTNO  MACHINERY.— 

R.  Rngin(a»r  Office,  First  District,  Cincin¬ 
nati.  O. — Sealed  proposals  will  be  received 
here  until  2  P.M.,  July  8.  1919,  and  then 
opened,  for  furnishing  and  delivering  gate- 
operating  machinery  for  Dams  Nos.  38  and 
89.  Ohio  River  Information  on  application. 


Bids:  July  I 

Highway  Work 

OFFICE  OF  THE  STATE  COMMISSION 
OF  HIGHWAYS 

Albany,  .v  y 

Sealed  proposals  will  be  received  hy  the 
undersigned  at  their  office.  No,  55  i,an 
caster  Street.  Albany,  N.  Y.,  at  one  o’clock 
P.M.,  on  Tuesday,  the  Ist  day  of  July,  isij 
for  the  improvement  of  the  following  high¬ 
ways  : 

Albany — One  highway;  3.93, 

Herkimer — Two  highways;  5  84  and  6.67. 
Oneida — One  highway;  0.45. 

Putnam — One  highway.  3.33. 

Saratoga — Two  highways;  9.06  and  152 
Suffolk — Two  highways:  6.59  and  4  99 
ALSO  FOR  THE  COMPLETION  OF  THE 
FOLLOWING  HIGHWAYS 
Cattaraugus — One  highway  6  98 
Cayuga— Two  highway.s;  3  89  and  4  89 
Cortland — One  highway:  6.07. 

Erie — One  highway;  6.03. 

Franklin — One  highway;  1.99. 

Hamilton — One  highway;  6  01. 

Jefferson — One  highway:  4.06. 

Madison — One  highway;  6.66. 

Niagara — One  highway;  8.00. 
Schenectady — One  highway;  6,81. 
Wayne — One  highway:  5  85. 

AND  AI..SO  FOR  THE  REPAIR  OP  THE 
FOLIXIWING  HIGHWAYS 
Rensselaer — One  contract,  reconstruction 
Ulster — One  contract,  resurfacing 
Maps,  plans,  specifications  and  estimates 
may  be  seen  and  proposal  forms  obtained 
at  the  office  of  the  Commission  In  Albany. 
N.  Y.,  and  also  at  the  office  of  the  division 
engineers  In  whose  division  the  roads  to 
be  improved,  completed  or  repaired  arc 
located  The  addresses  of  the  division  en¬ 
gineers  and  the  counties  of  which  they  are 
in  charge  will  be  furnished  upon  request 
The  especial  attention  of  bidders  Is  called 
to  "General  Information  for  Bidders'*  on 
the  itemized  proposal,  specifications  and 
contract  agreement. 

FRED’K  STUART  GREENE, 
ROYAL  K  FULLER,  Commissioner 

Secretary. 


Bids  :  June  23. 

Auto  Sprinkler  and  Oiler 

Woonsocket,  R.  I. 

Renb  d  proposals  will  be  received  by  the 
Aldermanic  Committee  on  Streets  .ind 
Bridges  of  the  City  of  Woonsocket.  B  I-, 
at  the  Aldermen's  Chambers.  City  Hall. 
Woonsocket,  R.  I.,  until  8.15  Monday,  Juno 
23,  1919.  at  which  time  and  place  pro¬ 
posals  will  be  publicly  opened  and  read. 
Raid  Committee  will  be  in  session  at  8  P.M. 
on  said  date  for  the  purpose  of  receiving 
proposals  for  the  following. 

For  a  Combination  Auto  Sprinkler  and 
Oiler.  Bidders  to  furnish  their  own  speci¬ 
fications.  Certified  check  for  $100.00  must 
accompany  proposal,  as  surety  that  If  pro¬ 
posal  Is  accepted  a  contract  will  be  en¬ 
tered  Into. 

The  right  Is  hereby  reserved  to  reject 
any  or  all  bids  as  the  Interest  of  the  City 
may  appear. 

Aldermanic  Committee  on  Streets  and 
Bridges. 

ADRIAN  H.  SYI-VERTRE. 

CTiairmaa 

JAMES  F.  CARROIJ- 

ANTHONY  BELANGER 
FRANK  H.  MH.LS. 

City  Engineer. 


Bnp.  NfWS-lit’i-'®*'* 
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OFFICIAL  PROPOSALS 


OFFICIAL  PROPOSALS 


Hi, is*  June  27. 

Paving 

llioii,  N*  V. 

.'>>'ale<l  proposals  for  the  i’i»iislrui'tk>n 
„f  alxiu;  14.000  Square  Yarcl.s  of  ravement, 
mfludliiK  necessary  CurliinK.  Catch 

Basins,  Tile,  etc..  Will  be  received  tiy  the 
Boaril  of  Trustees,  and  the  Hoard  of  Street 
Cominissioner.s.  at  their  rooms  in  tlie  Vil¬ 
lage  Hall  on  Union  Street,  llion,  N.  Y., 
until  4  pm.  Friday.  June  271h.  1919.  Plans 
may  be  seen  and  speoiflcations  obtained  at 
the  thtice  of  J.  l».  HinK'vood  VIllaKe  Kn- 
Kineer,  in  the  VillaRe  Hall.  Hlds  will  be 
received  of  Brick,  Bitulithic,  or  reinforced 
concrete;  tl  certifie<l  check  for  $lit0,0il 
must  accompany  each  bid.  The  Boards  re- 
nerve  the  ritrht  to  reject  any  or  all  Idds. 

KIlWAUn  BKPPOUn.  President. 

S.X.VtiKU  M.  HUHB.Min.  Clerk, 
llion.  X.  Y..  June  12th.  1919. 


Bids  July  2. 

High  School 

SterlinB.  Illinois. 

Sealed  proitosals  wfM  he  received  at  the 
ofhce  of  Carl  K.  Sheldon,  attorney,  SterlinB. 
Illinois,  for  the  construction  of  an  addition 
to  the  Sterling  Township  Hiffh  School.  Ka- 
timated  cost.  $,’>0,000.00  to  $60,000.00.  Pinas 
and  specifications,  office  of  Fred  W,  Honens, 
SterlinB.  Illinois  Certified  check  for 
til  accompany  hid 

n  U.  MII-I,F,H. 

Clerk. 


I’RPPPS.M,  pen  SToXK. — U.  S.  Knel- 
tieer  Office.  Customhouse.  New  Orleans,  oa 
-Sealed  proposals  will  la"  received  here 
until  11  .\.M.  July  IB.  1019.  and  then 

ipened.  for  furnlshinB  and  deliveriiiB  ston 
for  Head  of  Passes.  South  Pass,  and  South¬ 
west  Pass,  Mississippi  River  Further  In¬ 
formation  on  application. 


PROPOSAI.,  B'OR  CO  A  I, — U.  S.  EnRlneer 
iflice.  Customhouse.  New  Orleans.  Ha.— 
Sealed  proposals  will  b"  received  here  until 
11  A.M.,  June  27.  1919,  and  then  opened 
for  furnlshinB  and  dellverInB  coal  for  the 
U.  S.  Plant  from  date  of  receipt  of  notifica¬ 
tion  of  approval  of  contract  to  Oecember 
31,  1919.  Further  Information  ott  applica¬ 
tion. 


PROT'OSAUS  FOR  PIUKS  AN1>  T,TIM- 
BKR — U.  S.  KnBineer  Office.  Customhouse. 
N'pw  Orleans,  I^a. — Sealed  proposals  will  he 
received  here  until  11  A.M.,  June  25.  1919. 
and  then  opened  for  furni.shinB  and  de- 
liveritiK  piles  and  lumber  on  the  hank  or 
wharves  In  Southwest  Pass,  South  Pass, 
and  Head  of  Passes.  Mississippi  River 
*'urther  Information  on  application. 


Hlds:  June  23. 


Paving 


I>ROPOSAl,S  FOR  ORKIWl-INC, — U.  S.  ] 
KnBineer  Office.  Portland.  Maine. — Sealed  , 
proposals  will  be  received  here  until  2  P.M.. 
June  24.  1919,  and  then  opened,  for  dredR- 
inR  in  OeorRes  River  (Thomaston  Harbor) 
and  Tenants  Harbor.  Maine.  Further  in¬ 
formation  on  application. 

f  S.  KNOINKKR  OFFICE.  Room  812. 
Vrmy  BuildInR,  39  \l^ltehall  Street,  New 
lork.  N.  Y. — Sealed  proposals  will  be  re¬ 
ceived  here  until  12  M..  July  2.  1919,  and 
then  opened  for  dredRlttR  In  Shrewsbury 
River,  and  Shoal  Harbor  and  Compton 
’  reek.  N.  J.  Bids  for  either  or  both  of 
Miese  Works  will  Ik*  considered.  Further 
tiiforniatlon  on  application. 

FOR  EAST  WING  OF 
01  N  SHED  and  WInRs  for  Artillery  and 
.  Rarracks. — Office  of  Quartermas- 

''Til  Point.  N.  T. — SealM  proposals 

oc  received  here  until  12  M.,  June  SO. 
1919  and  then  opened,  for  construction  of 
Kast  WinR  of  Gun  Shed  and  Wines  for 
\rtillery  and  Cavalry  Barracks.  Informa¬ 
tion  on  application. 


Geneva.  N.  Y. 

Seah-d  pruixvsals  will  he  received  by  the 
Board  of  Public  Works  of  the  t'ity  of 
Geneva,  N.  Y..  at  Its  v)ffice  In  tin*  City  Hall, 
until  7  :30  o'clock  l’..\l.,  Monday.  June  23. 
1919,  for  paviuR  HIrIi.  West  and  Brook 
Streets.  The  work  for  which  proposals  are 
invited  consists  of  th*-  followinR  approx- 
mlnte  quantities: 

5,400  cii.yd.  of  excavation. 

8.750  lln.ft.  of  curb  and  Riitter. 

17.';  lln  ft.  of  header. 

8.7.50  lln.ft.  of  3  In  drain  tile. 

3.000  Itn  ft  of  vltrlfl.-d  pipe. 

30  catch  basins. 

10,000  sq.yd.  of  brick,  a.sphalt  or  con¬ 
crete  pavement. 

Each  proposal  nm.st  be  accompanied  by 
a  certified  ehei’k  for  five  (Sc;.)  per  cent, 
of  the  amount  of  the  proposal, 

A  surety  bond  In  the  sum  of  fifty  (50'^.) 
per  rent,  of  the  amount  of  the  eontraet 
will  be  required  of  the  successful  bidder. 

Sp<‘clflcatlons  and  blank  forms  of  pro¬ 
posals  can  be  obtained  upon  application 
to  the  Board  of  Public  Works.  Plans  may 
be  seen  at  the  office  of  the  City  Enalncer. 

The  riRht  Is  reserved  to  rejeet  any  or  alt 
bids. 

H.  K.  SETBOl.T, 
Superintendent. 


Bids:  July  9. 

Highway  Construction 

THE  STATE  OF  PET.AWABE 

Dover.  Delaware. 

Sealed  iiroposals  will  he  received  by  the 
State  IliRhway  Department  at  its  office, 
Dover.  Dt'laware,  until  two  (2)  e'cloek. 
PM..  .Inly  9.  1919,  and  at  that  place  and 
time  puhllcly  opened,  for  the  construction 
of  8.27  miles  of  State  IliRhway  (cement 
concrete)  In  New  Castle  and  Kent  Coun¬ 
ties.  Delaware,  InvolvlnR  the  followinR  ap¬ 
proximate  quantities: 

CONTRACT  NO.  15—0.42  MIT,ES 

21,500  cu. yd.  RradlnR 

lOcu.yd.  concrete  masonry 
300  pounds  reinforcement 
50  lln.ft.  15-in.  reinforced  concrete  pipe 
34  lln.ft.  30-ln  reinforced  concrete  pipe 
6  hounds 

1.500  tons  stone  for  macadam 
600  sii.yd.  penetration  macadam 

CONTRACT  NO.  16 — 4.91  MIRES 
7.5  acres  clearing:  and  RrubblnR 
56.000  cu.yd.  RradinR 

1,000  cu.yd.  concrete  masonry 
32.000  pounds  reinforcement 

400  lln.ft.  15-ln.  reinforced  concrete  pipe 
68  lln.ft.  18-ln.  relnforcer*  concrete  pipe 
68  lln.ft.  24-ln.  reinforced  concrete  pipe 
34  lln.ft.  30-ln.  reinforced  concrete  pipe 
136  lln.ft.  36-In.  reinforced  concrete  pipe 
50  Bounds 

3.000  lln.ft.  piles 

3.500  lln.ft.  W'oml  Ruard  rail 
100  tons  stone  for  macadam 

9,380  cu.yds.  cement  concrete  roadway 
250  Joints 

2.000  sq.ydB.  roadway  reinforcement 
CONTRACrr  NO.  17—2.94  MILES 
1.00  acre  clearing:  and  RrubblnR 
21.000  cu.j'ds.  RradlnR 

200  cu.yds.  concrete  masonry 

2,000  pounds  reinforcement 


2  40  lln.ft  15-111.  reinforced  concrete  pipe 
68  lln.ft  18-in  reinforced  concn-le  pipe 
34  lin.fl.  24-in.  reinfor<'**d  concrete  pipe 
34  lin.ft.  30-in.  reinforc'd  concrete  |iipe 
3IIinft.  36-iri.  reinfonvd  conert-te  pipe 
30  Bounds 

75  tons  stone  for  niacailam 
5.600  cu  yds,  cement  oncrete  roaiiway 

1 50  Joints 

Bills  may  Is-  submitted  for  Contracts  No. 
16  and  No.  17  siqtaralely  or  comhiited 

Performance  of  I’oiilract  shall  coninteiice 
within  ten  (10)  days  after  execution  ot 
contrjtct  and  !«■  completed  on  or  Isfor*-  !>• 
centher  1,  1919. 

Monthly  payments  will  U-  made  for  '.to 
per  Cent,  of  the  construction  completed 
••ach  month. 

Bidders  must  submit  pro|>osals  upon 
forms  provided  by  the  Ib'partment. 

Each  propositi  must  Is-  accomiianied  by 
a  surety  bond,  certified  check,  or  money  to 
the  amount  of  at  least  ten  ilo>  is-r  centum 
of  the  total  amount  of  the  proposal. 

The  etiveloite  containinR  the  jiroposal 
must  Ik*  marked;  “Proiiosiil  for  the  Con¬ 
struction  of  a  State  IliRhway  under  Con¬ 
tract  No.  15,  No.  16  and  No.  17." 

The  contract  will  Ik-  awarded  or  rejected 
within  twenty  (20)  days  from  the  date  of 
opeiiinR  proposals. 

The  rlRht  Is  reserved  to  reject  any  or  all 
bids. 

IH-tailed  plans  may  Ik*  seen,  and  index 
plans  !ind  specifications  m.ay  be  obtained 
after  June  23,  1 91 9,  u|>nn  deposit  of  ($10.00) 
ten  dollars  which  amount  will  he  refunded 
upon  return  of  plans  and  speciflcatlons  in 
Rood  condition,  at  the  office  of 

STATE  HIGHWAY  DKPAUT.ME.VT, 
DOVKB.  DELAWARE. 

CHAS  M  UPHA.M, 
Chief  EnRlneer 


Bids:  .Tuly  1. 

Boiler  Stokers,  Etc. 

Central  Isllp,  N  Y. 

Sealed  proposals  for  New  Boiler,  Stokers 
etc.,  and  Coal  and  Ash  HandlinR  Equip¬ 
ment,  New  Central  HeatinR  and  I.lRhtiuR 
Plant,  Central  Isllp  State  Hospital.  Central 
Isllp,  N.  Y.,  will  be  received  by  the  State 
Hospital  Commission.  Capitol,  Albany,  N 
Y.,  until  3  o'clock  P.M..  on  Tuesday,  July 
1,  1919.  when  they  will  be  publicly  opened 
and  read.  Proposals  shall  be  enclosed  Jn 
an  envelope  furnished  by  the  State  Archi¬ 
tect.  sealed  and  addressed,  and  shall  he 
aeoompanled  by  a  certified  cheek  In  the 
sum  of  five  per  cent.  (Sej)  of  the  amount 
of  the  proposal.  The  contractors  to  whom 
the  awards  are  made  will  Pe  requln  d  to 
furnish  surety  company  bond  In  the  sum 
of  fifty  per  cent.  (50C?)  of  the  amount  of 
the  contract  within  thirty  (30)  days  after 
official  notice  of  award  of  contract  and 
In  accordance  with  the  terms  of  specifica¬ 
tions  Nos.  3276  and  3277.  The  rlRht  Is 
reserved  to  reject  any  or  all  bids.  Draw- 
iuRs  and  speciflcatlons  may  be  consulted  at 
the  Central  Isllp  State  Hospital.  Central 
Isllp.  New  York ;  at  the  New  York  Office 
of  the  Department  of  Architecture.  Room 
618,  Hall  of  Records  BuildInR,  and  at  the 
Department  of  Architecture.  Capitol.  Al¬ 
bany,  N.  Y.  DrawlnRS  and  speciflcatlons 
and  blank  forms  of  proposal  may  be  ob¬ 
tained  at  the  Department  of  Arehlteeture. 
Capitol,  Albany,  N.  Y.,  upon  reasonable 
notice  to  and  In  the  discretion  of  the  S'ati- 
Architect,  L.  F.  Pilcher.  CapMol.  .Albany, 
N.  T. 

Dated:  June  10.  1919 


OFFICIAL  PROPOSALS 

Kids'  July  10. 

Bridge  Construction 

COUNTY  OF  WAHUION 

OFFICK  OF  SUPKRINTKNDKNT  oF 
HIGHWAYS 

WARRENSBUROH.  X.  Y. 

L.ake  O^orge,  N.  Y. 

Pursuant  to  the  provisions  of  Chapter 
30,  Laws  of  1909,  as  amended,  sealed  pro¬ 
posals  will  be  received  by  the  underslftned 
at  the  Supervisors'  rooms.  Lake  George, 
N.  Y.,  until  2  o’clock  on  the  10th  day  of 
July,  1919,  for  the  construction  of  the  New 
Riverside  Bridge,  over  the  Hudson  river,  at 
RIparlua,  N.  Y.,  between  the  towns  of 
Chester  and  Johnsburgh,  Warren  County, 
N.  Y. 

The  bridge  Is  to  be  one  300  foot  clear 
span  through  truss  steel  bridge,  19  feet 
clear  roadway  of  wood  block  pavement ; 
with  a  live  road  capacity  of  1235  lbs.  per 
foot  of  bridge  or  IS  ton  road  roller,  plus 
twenty-flve  per  cent.  Impact. 

New  concrete  abutments  and  wing-walls 
are  to  be  built  of  third  class  concrete. 

The  new  bridge  Is  to  be  built  on  the 
upstream  or  north  side  of  the  existing  sus¬ 
pension  bridge. 

The  estimated  cost  of  the  woik  Is 
149,760  36. 

Plans,  speciflcatlcns.  estimates  and  pro¬ 
posals.  etc.,  may  be  seen  at  the  office  of 
the  county  superintendent  of  highways. 
Warrensburgh,  N.  Y..  or  copies  obtained 
upon  the  deposit  of  $5.00  which  will  be  re¬ 
tained  for  their  return  In  good  condition. 

The  especial  attention  of  bidders  Is 
called  to  the  Information  to  bidders  con¬ 
tained  In  the  Itemised  proposal,  general 
speciflcatlons,  and  contract  agreements,  etc. 

Proposals  must  be  presented  In  a  sealed 
envelope  endorsed  on  the  outside,  "Pro¬ 
posal  for  construction  of  New  Riverside 
Bridge” 

Each  proposal  must  be  accompanied  by 
cash  or  certified  check  payable  at  sight  to 
the  Warren  County  Treasurer  for  an 
amount  equal  to  at  least  five  per  cent,  of 
the  amount  of  the  proposal.  This  cash  or 
check  will  be  held  by  the  Warren  County 
Treasurer  until  the  contract  and  bond  are 
duly  executed.  The  successful  bidder  will 
be  required  to  give  a  performance  bond 
for  fifty  per  cent,  of  the  amount  of  the 
contract,  such  bond  to  be  executed  by  a 
surety  company  to  be  approved  by  the 
.Board  of  Supervisors,  or  a  bond  secured 
by  the  deposit  of  collateral  securities  to  be 
approved  by  the  Board  of  Supervisors. 

The  right  Is  reserved  to  reject  any  or 
all  bids. 

BEECHER  OLASSBROOK. 

Clerk,  Warren  County  Bo.ird 
of  Supervisors, 
Lake  George,  N.  T. 

Dated  June  16,  1919. 


TREASimY  DEPARTMENT,  Supervis¬ 
ing  Architect’s  Office.  Washington.  D.  C., 
June  4,  1919. — Sealed  proposals  will  be 
opened  In  this  office  at  3  F.M.,  July  9.  1919. 
for  furnishing  and  delivering  at  the  site  the 
materials  required  for  the  construction  of 
the  United  States  Post  Office  building  at 
Montevideo,  Minn.,  Including  materials  for 
concrete,  reinforced  concrete,  stone,  gran¬ 
ite,  brl^,  structural  terra  cotta,  structural 
steel,  miscellaneous  Iron  and  steel  work, 
composition  roofing,  slate  roofing,  sheet 
metal  work,  skyllgnts.  plastering.  Interior 
marble,  sanitary  slate,  lumber,  miUwork. 
painting,  glaxing.  hardware,  plumbing,  heat¬ 
ing.  electric  work,  etc.  Bills  of  quantities 
and  specifications  may  be  obtained  from 
the  Custodian  of  the  site  at  Montevideo, 
Minn.,  or  at  this  office,  in  the  discretion  of 
the  Supervising  Architect  Jas.  A.  Wet- 
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I  Bids:  July  1. 

I  Filtration  Plant 

Salem,  III. 

J  Sm  .led  bids  will  be  received  by  the  City 
of  Salem,  Illinois,  until  8  o’clock  P.M. 
July  1,  1919,  for  a  complete  Mechanical 
Gravity  Filter  Plant,  consisting  of  two 
(2)  Units  of  a  capacity  of  300,000  gallons 
each  per  day. 

Separate  bids  will  be  received,  one  for 
the  mechanical  equipment  and  one  for  the 
concrete  construction  work  and  building. 
I’lans  and  specifications  are  on  file  with 
the  Mayor  of  the  City  of  Salem  and  at 
the  office  of  the  Engineers. 

Any  one  desiring  copies  of  the  plans  and 
specifications  may  secure  the  same  by 
purchasing  them  from  the  engineers  for 
the  sum  of  26.00.  This  amount  will  not 
be  refunded  and  covers  the  cost  of  typing 
and  blue  printing.  The  City  Council  re¬ 
serves  the  right  to  reject  any  and  all  bids. 

J.  E.  McMACKIN, 
Mayor  Salem.  IIL 

Caldwell  Engineering  Co.,  Engineers, 
Jacksonville,  Illinois. 

Rids:  July  12. 

Storm  Sewers  and  Paving 

Albuquerque,  New  Mexico. 

Sealed  proposals  will  be  received  by  the 
City  Manager  of  Albuquerque,  New  Mexico, 
through  the  City  Clerk,  on  or  before  two 
o'clock  P.M.,  Saturday,  July  12,  1919,  for 
the  construction  of  storm  sewers  and  pav¬ 
ing  in  the  City  of  Albuquerque,  according 
to  plans  and  specifications  on  file  in  the 
office  of  the  City  Engineer. 

The  approximate  quantities  are  as  fol¬ 
lows  : 

105,000  square  yards  of  pavement 
50,000  lineal  feet  of  curb  and  gutter. 
12,000  square  yards  of  alley  pavement. 

And  Storm  Sewer  Construction  as  fol¬ 
lows  : 

6,000  feet  of  8  Inch  Clay  Vitrified  Sewer 
500  feet  of  10  Inch  *’  ’’  ’’ 

3.400  feet  of  12  Inch  ’’ 

1.100  feet  of  16  Inch  ’’ 

1.400  feet  of  86  Inch  " 

Also  neecssary  manholes  and  catch 
basins. 

Bids  will  be  received  on  three  types  of 
paving;  Bitullthic,  Asphaltic  Concrete,  and 
Reinforced  Cement  Concrete. 

A  Certified  Check  of  109f  of  the  bid 
must  accompany  each  proposal. 

Specifications  will  be  furnished  free  and 
plans  will  be  furnished  on  a  deposit  of  }25. 
$10  of  which  will  be  refunded  when  plans 
are  returned  to  the  City  Engineer. 

This  is  the  first  of  a  series  of  contracts, 
over  a  period  of  the  next  three  years,  which 
will  be  let  in  this  city. 

A.  R.  HEBENSTREIT, 

City  Manager. 

PROPOSALS  FOR  CONSTRUCTING 
STEEL  STORAGE  BUILDINGS. — Office 
Chief  Construction  Dlv.,  Washington,  D. 
C.— Sealed  proposals  will  be  received  until 
11  a.m.,  June  28,  1919,  and  then  opened 
for  constructing  steel  buildings  at  Camp 
Normoyle.  San  Antonio,  Tex.  ;  Camp  Hola- 
blrd.  Baltimore.  Md..  and  Camp  Jesup. 
Fort  McPherson.  Ga.  Further  Information 
on  application  to  Room  2-327,  Bldg.  C., 
Washington,  D.  C. 


United  States  Engineer  Office,  Galveston, 
Texas. — Sealed  proposals  for  furnishing 
and  delivering  about  19,000  cubic  yards  of 
sharp  freshwater  sand,  about  46.000  barrels 
of  Portland  cement,  about  88,000  cubic 
yards  of  broken  stone  and  about  1.070,000 
pounds  of  reinforcing  steel,  at  Galveston. 
Texas,  will  be  received  at  th.'  office  until 
12  o’clock  M.  July  7.  1919,  and  then  opened. 
Information  on  application. 


VoL  82,  N’o.  2, 
_ —tecora 
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Bids;  July  15. 

Concrete  Bridge  Constmction 

FIRST  AVENUE  BRII)  ;:; 

Cedar  Rapid.-, 

Sealed  proposals  will  be  receiv.  d  by  the 
City  Council  of  the  City  of  Ced.ir  Rapid-- 
Iowa,  at  the  office  of  the  City  Clerk  in  th' 
City  Hall  until  10  o’clock.,  on  the  15th  dav 
of  July,  1919,  for  the  following  .|,s(>rit„d 
improvement  as  per  plans  and  specifications 
now  on  file  In  the  office  of  the  City  Clerk 
of  Cedar  Rapids,  Iowa. 

For  the  complete  construction  of  a  si* 
(6)  span  concrete-steel  arch  highway 
bridge,  over  and  across  the  Cedar  River  at 
its  Intersection  with  First  Avenue  in  the 
City  of  Cedar  Rapids.  Iowa,  including  all 
appurtenances  as  described  and  shown  in 
the  plans  and  specifications  for  s.iid  bridge, 
and  removal  of  present  structure  and  i's 
foundations.  Payment  for  the  work  wiH 
be  made  in  cash  upon  monthly  estiamtes  of 
the  City  Engineer. 

Each  bid  must  be  accompanied  by  a  cer 
tilled  check,  enclosed  In  a  separate  envelope, 
said  check  to  be  drawn  on  some  known  re¬ 
sponsible  bank  and  made  payable  to  the 
order  of  the  City  Treasurer  of  the  City  of 
Cedar  Rapids,  in  the  sum  of  Ten  Thousand 
Dollars  ($10,060).  Such  check  must  not 
contain  any  conditions,  either  In  the  body  of 
the  check  or  endor.sement  thereon  .Ul  en- 
I  velopes  must  be  addressed  to  the  City  Clerk 
!  and  endorsed  with  the  name  of  the  bidder 
and  the  improvement  said  check  and  pro¬ 
posals  are  for.  Proposals  must  he  sub¬ 
mitted  In  forms  as  shown  by  specifications 
Certified  checks  accomapnying  propo.sals 
will  be  returned  to  the  unsuccessful  bid¬ 
ders.  and  also  to  the  bidder  to  whom  the 
contract  is  awarded,  when  he  shall  have 
entered  Into  contract  In  the  form  pre¬ 
scribed.  and  given  bond  in  sum  required 

Bidders  must  submit.  In  the  same  en¬ 
velope  containing  certified  check,  detailed 
evidence  showing  that  they  have  a  com¬ 
petent  organization  which  has  constructed 
work  similar  In  character ;  that  they  have 
the  necessary  equipment  available  to  prose¬ 
cute  the  work  with  diligence  and  complete 
this  Improvement  In  a  satisfactory  man¬ 
ner.  The  evidence  must  also  enumerate 
similar  work  constructed  by  bidder,  and 
name  of  the  owner  or  representatives  of 
the  owner  who  can  give  Information  and 
verification. 

Copies  of  plans  and  specifications  may  be 
obtained  from  Marsh  Engineering  Company, 
consulting  Engineers,  Des  Moines,  Iowa, 
upon  receipt  of  check  for  $26.00,  $20.00  of 
which  will  be  returned  to  apileant  when 
plans  are  returned  in  good  condition. 

The  right  is  reserved  to  reject  any  and 
all  bids,  and  to  waive  informalities.  Pro¬ 
posals  received  will  be  acted  upon  by  the 
City  Council  on  same  day  they  are  re¬ 
ceived. 

J.  F.  RALL 
Mayor 

Attest; 

L.  J.  STOREY,  City  Clerk. 

NOTE:  The  plans  show  a  bridge  about 
700'  long  and  90'  wide. 


TREASURY  DEPARTMENT.  Su^rv-lJ- 
Ing  Architect’s  Office,  Washington.  U 
June  11,  1919. — Sealed  proposal.*!  will  w 
opened  In  this  office  at  3  P.M.,  July  2; 
1919.  for  Gas  Mains  at  the  United  Staff 
Marine  Hospital,  New  York,  N.  Y.  <Stapkh 
ton).  In  accordance  with  drawinw  ana 
specification,  copies  of  which  may  be  nw 
at  this  office  or  at  the  office  of  the 
dfan.  New  York,  N.  Y.  (Stapleton),  In  the 
discretion  of  the  Supervising  Arehltect.-- 
James  A.  Wetmore,  Acting  Supervising  Ar 
chltect. 


June  19»  1919 

EnK  Ncws-Becord 
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Bids;  July  ® 

Highway  Work 

Trenton.  N.  J. 

Notioe  is  hereby  given  that  sealed  bids 
ill  i,e  received  by  the  State  Highway 
ronuu  -sion  of  New  Jersey  for  the  Im- 
proveiiient  of  the  following: 

State  Highway  Route  No.  8.  Section  No. 

I  (Hiverdale  to  Pompton  River).  Morris 
Countv.  concrete  surface,  estimated  45,- 
692  SQuare  yarda 

Stale  Highway  Route  No.  9,  Section  No. 
3  (Westfield  Cutoff),  Union  County,  grad¬ 
ing  only,  estimated  1772  cubic  yards. 

Bid.®  for  the  above  will  be  opened  and 
read  in  public  at  the  office  of  the  State 
Highway  Commission.  Broad  Street  Bank 
Bldg  Trenton.  N.  J..  on  Wednesday.  July 
9  1919.  at  10:30  A  M. 

Drawings,  specifications  and  form  of  bid. 
contract  and  bond  for  the  proposed  work 
are  on  file  in  the  office  of  the  said  Depart - 
nient  at  Trenton,  N.  J..  and  at  the  office  of 
Mr.  Roy  Mullins.  Division  Engineer.  790 
Broad  .Street,  Newark,  N.  J..  and  may  be 
inspected  by  prospective  bidders  at  either 
of  these  offices.  Plans  and  specifications 
ill  he  furnished  on  deposit  of  Ten  Dol¬ 
lars  ($10.00)  upon  application  to  the  Di- 
Ision  h^ngineer.  790  Broad  Street.  Newark. 

,I  Bids  must  be  made  on  the  standard 
proposal  forms  in  th  emanner  designated 
therein  and  as  required  by  the  specifica¬ 
tions.  same  to  be  enclosed  In  sealed  envel¬ 
opes.  hearing  the  name  and  address  of  bid¬ 
der  and  name  of  the  road  on  the  outside, 
addres.'-ed  to  State  Highway  Commission. 
Broad  Street  aBnk  Building.  Trenton,  New 
Jersey  and  must  be  accompanied  by  a  cer¬ 
tified  check  for  not  less  than  ten  per  cent 
(10",)  of  the  amount  of  the  bid,  and  be 
delivered  at  the  above  place  on  or  before 
the  hour  named.  Copies  of  standard  pro¬ 
posal  form  will  be  furnished  on  application. 
Prospective  bidders  are  directed  to  obtain 
the  State  Highway  Department’s  approval 
f  materials  which  they  propose  using  In 
the  work  before  submitting  bids. 

Each  bidder  must  accompany  his  bid  with 
,1  certificate  from  a  surety  company,  duly 
authorized  to  do  business  In  this  State, 
tating  that  such  surety  company  will  pro¬ 
vide  said  bidder  with  a  bond  In  such  sum 
as  is  required  In,  and  in  accordance  with 
the  provisions  of  said  specifications,  con¬ 
ditioned  for  the  faithful  performance  of  the 
provisions  of  the  contract  and  specificattons. 

By  order  of  the  State  Highway  Com¬ 
mission. 

A.  LEE  OROVER.  Chief  Clerk. 
Bids:  July  11. 

Highway  Work 

Trenton,  N.  J. 

N'otiec  is  hereby  given  that  sealed  bids 
win  he  received  by  the  State  Highway  Com¬ 
mission  of  New  Jersey  for  the  improvement 
of  the  following: 

State  Highway  Route  No.  18.  Section  3 
(Three  Mile  Run  to  New  Brunswick),  Mid¬ 
dlesex  and  Somerset  Counties,  ocncrete  sur¬ 
face.  estimated  41.000  square  yards. 

Bids  for  the  above  will  be  opened  and 
read  In  public  at  the  office  of  the  State 
Highway  Commission,  Broad  Street  Bank 
Bldg..  Trenton,  N.  J.,  on  Friday,  July  11. 
1519.  at  10:30  A.M. 

Drawings,  specifications  and  form  of  bid, 
contract  and  bond  for  the  proposed  work 
•re  on  file  in  the  office  of  the  said  Depart¬ 
ment  at  Trenton,  N.  J.,  and  may  be  In¬ 
spected  by,  o,*  furnished  on  deposit  of  Ten 
Dollars  ($10.00)  to  prospective  bidders. 
Bids  must  be  made  on  the  standard  pro¬ 
posal  forms  In  the  manner  designated  there- 
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In  and  as  required  by  the  spei'ifleations. 
same  to  be  enclos»‘d  in  sealed  envelopes, 
bearing  the  name  and  address  of  bidder 
and  name  of  the  road  on  th  eoutside  ad¬ 
dressed  to  State  Highway  Commission, 
Broad  Street  aBnk  Bldg.,  Trenton.  New  Jer¬ 
sey,  and  must  be  accompanied  by  a  certi¬ 
fied  check  for  not  less  than  ten  per  cent. 
(lO':^)  of  the  amount  of  the  bid,  and  be 
delivered  at  the  above  place  on  or  before 
the  hour  named.  Copies  of  standard  pro¬ 
posal  form  will  be  furnished  on  applica¬ 
tion.  Pro.spective  bidders  are  directed  to 
obtain  the  State  Highway  Department’s 
approval  of  the  materials  which  they  pro¬ 
pose  using  in  the  work  before  submitting 
bids. 

Each  bidder  must  accompany  his  hid  with 
a  certifl<»te  from  a  surety  company,  duly 
authorized  to  do  business  in  this  State, 
stating  that  such  surety  company  will 
provide  said  bidder  with  a  bond  in  such 
sum  as  Is  required  In.  and  In  accordance 
with  the  provisions  of  said  specifications, 
conditioned  for  the  faithful  performance  of 
the  provisions  of  the  contract  and  speclflca- 
!  tions. 

i  By  orefer  of  the  State  Highway  Com¬ 
mission. 

A.  LP:E  OROVER  Chief  Clerk 
Bids:  June  28. 

Street  Paving 

Oswego.  N.  Y. 

Sealed  proposals  will  be  received  until 
2  P.M.,  June  28th,  1919,  and  tren  opem-d 
by  the  Department  of  Works  of  the  City 
of  Oswego,  N.  y.,  for  the  following  pave¬ 
ment  construction: 

Approximately  6020  Cu.Yds.  Reinforced 
Concrete. 

Pavements  including  Integral  Curb. 

4400  Lin. Ft.  Bituminous  Macadam  Pene¬ 
tration  Method. 

With  the  necessary  Sewers,  Catch  basins, 
Culverts,  etc. 

Plans  and  specifications  may  be  ob¬ 
tained  from  the  City  Engineer. 

The  work  will  be  one  contract  and  each 
bid  must  be  accompanied  by  a  certified 
check  for  ten  per  cent.  (10%)  of  the 
amount  of  the  bid. 

The  Department  of  Works  reserves  the 
I  right  to  reject  any  and  all  bids. 

MICHAEL  FITZOIBBONS. 

CommKssloner  of  Works 

Bids:  June  30. 

Road  Construction 

Elizabeth  City.  North  Carolina. 

Sealed  proposals  for  approximately  nine 
miles  of  hard  surface  roads  will  be  re- 
ceived  at  the  office  of  the  Pasquotank  Coun¬ 
ty  Highway  Commission,  at  the  court  house, 
of  Pasquotank  County.  Elizabeth  City,  N. 
C.,  until  two  o’clock  P.M..  June  30th.  1919 

Proposals  must  he  made  In  accordance 
with  the  plans  and  specifications,  and  on 
the  blank  forms  furnished  by  the  engineer, 
which  are  part  of  the  specifications.  Plans 
j  and  specifications  are  on  file  in  the  office 
I  of  T.  L.  Higgs.  County  Road  Engineer. 
Room  336,  Hinton  Building,  Elizabeth  City. 
N.  C.,  and  will  be  ready  for  distribution  on 
an  dafter  Saturday,  June  2lBt.  1919.  A 
deposit  of  $10  will  be  required  which  will 
be  refunded  when  the  specifications  are 
returned  In  good  condition. 

Each  proposal  must  be  accompanied  by 
a  certified  check  on  a  basis  of  $600.00  per 
mile  of  road,  which  will  be  returned  to  the 
unsuccessful  bidders  on  the  day  of  letting 
and  to  th*  successful  bidder  after  the  con¬ 
tract  Is  properly  executed  and  the  required 
Idemnlty  bond  furnished  and  approved  by 
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the  I’asquotank  County  Highway  (’'ommis- 
sion. 

The  Commission  re.serve  the  right  to  re¬ 
ject  any  or  all  bids,  to  waive  defects  or  ac¬ 
cept  any  bid  th*y  may  deem  for  the  best 
Interest  of  the  county. 

At  the  same  time  separate  bids  will  he 
received  for  all  of  the  material  to  com¬ 
plete  this  job.  Viz.,  brick,  cement,  sand, 
gravel  or  stone,  etc. 

Pasquotank  County  Highway  Commission. 

T.  I.,  HICJQS,  Engineer. 
W.  J.  WOODLEY.  Chairman. 

Bids:  July  2. 

Paving 

Hanover,  Pa. 

Sealed  proposals  will  he  received  by  the 
undersigned  at  his  office  No.  15  Carlisle 
St,,  H.-inover.  Pa.,  until  4  PM.,  July  2nd. 
1919.  for  Street  Imi>rovement. 

The  work  will  consist  of  about  23,OOC 
sq.yds.  of  paving. 

Bids  will  be  received  for  various  types 
of  jtavlng  all  on  a  six  Inch  concrete  ba.se. 

ProjKt.sals  must  Ix'  market  “Proposa 
for  street  paving" 

All  bids  must  he  ui>on  blank  forms  pro¬ 
vided  in  the  Proposal  and  Contract  and 
Specifications. 

Each  hid  must  he  accompanied  by  a 
certified  check  for  $600.00  as  evidence  of 
good  faith. 

Copies  of  tlie  Specifications,  form  of  pro- 
(tosal,  eta,  can  be  had  u|>on  application 
t.o  the  undersigned. 

The  right  is  reserved  to  reject  any  or 
all  bids. 

•V.  H.  KDHU.  Borough  Engineer. 

Hanover.  Pa. 

Bids:  July  7. 

Sanitary  Sewerage  System 

Pleasantvllle,  New  Jersey. 

Sealed  proposals  will  be  received  by  the 
I  Common  Council  of  the  City  of  Pleasant- 
ville,  N.  J.,  at  the  City  Hall,  on  the  7th 
day  of  July.  1919,  until  8  o'clock  P  M.,  for 
the  construction  of  a  sanitary  sewerage 
system,  consisting  of  approximately  9.3 
miles  of  8".  10",  12"  and  15"  Terra  Cotta 
I’lne  Sewers,  1260  "Y”  Branches.  5"  T.  C. 
House  C^nectlons.  128  Manholes.  15  Lamp- 
holes  and  12  Flush  Tanks. 

Each  proposal  must  be  accompanied  by  a 
certified  check,  made  payable  to  the  City 
of  Pleasantvllle.  for  the  sum  of  $5000.00. 
.4n  Indemnification  t>ond  for  an  amount 
equal  to  100%  of  the  contract  price  will  be 
required. 

Plans,  specifications  and  contract  form 
will  be  on  file,  and  may  be  seen  at  the  City 
Hall,  Pleasantville,  N.  J..  or  at  the  office 
of  the  Engineers,  Remington  &  Vosbury, 
601  Market  Street,  Camden.  N.  .1.  Complete 
sets  of  the  plans  and  specifications  may  be 
obtained  from  the  Engineers  upon  a  de¬ 
posit  of  $10  00,  of  which  sum  $5.00  will 
be  refunded  upon  return,  by  July  20th,  of 
the  plans  in  good  condition. 

The  City  reserves  the  right  to  reject  sny 
or  all  bids. 

NEHEMIAH  ANDREWS, 

City  Clerk. 

Bids:  June  28. 

Centrifugal  Pump 

city  of  Bethlehem.  Pa. 

Bids  will  be  received  by  the  Bureau  of 
Water  for  the  furnishing  and  inatallation 
of  a  two  million  gallon  electrically  driven 
centrifugal  pump,  on  or  before  June  28. 
1919. 

The  right  la  reaerved  to  reject  any  or  all 
bids. 

R.  L.  FOX.  City  Engineer. 
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POSITIONS  VACANT 


BidH-  July  5. 

Road  Work 

Pekin,  Ill. 

Sealed  proposals  will  be  received  by  the 
Higrhway  Commissioner  of  Pekin  Township, 
Tazewell  County.  Illinois,  at  the  Office  of 
the  Co.  Supt.  of  HlKhways,  Court  House, 
Pekin.  III.,  until  2  P.M..  July  5.  1919,  for 
the  construction  of  a  16  ft.  pavement  8000 
ft.  lonp  Including  radinK  and  culverts. 
Alternate  bids  will  be  received  on  (1)  Port¬ 
land  Cement  Concrete,  and  (2)  Monolithic 
brick. 

I’lans  and  specifications  on  file  with  R. 
K.  Hollins,  Town  Clerk.  Pekin,  Ill.  Plans 
may  be  taken  out  for  temporary  use  while 
ln8p»-ctlnK  the  pro|>oaed  work.  For  further 
information,  write  F.  S.  Cook,  Co.  Supt. 
of  Hitrhways.  Mackinaw,  III. 

A  certified  check  for  $200,  made  payable 
to  the  Hiphway  Commissioner,  must  ac- 
compai'y  each  hid. 

The  riifht  is  reserved  to  reject  any  or 
all  bids. 

AT>or.,PH  NIKRSTHKTMKR.  JR.. 

HlRhway  Commissioner  of  Pekin 

Township,  Pekin,  Ill. 


B4ds:  July  14. 

Sewer  System  Construction 

North  Mankato,  Minn. 

Sealed  proposals  for  the  construction  of 
a  sewer  system  will  be  received  by  the  Re¬ 
corder  of  the  VillaKe  of  North  Mankato. 
MInne.sota.  till  nine  o'clock  P.M.,  July  I4th, 
1919,  and  all  proposals  received  will  be 
op<‘ned  and  considered  at,  or  as  soon  as 
Itossihle  after  that  time. 

Kach  bid  must  be  accompanied  by  a 
certified  check  or  a  satisfactory  draft  pay¬ 
able  to  the  Tnaisurer  of  said  Village  for 
16c;  of  the  amount  of  the  bid. 

Th«  work  to  be  done  is  aitproxlamtely  as 
follows:  3  pumpinft  stations  or  lift.s;  75 
manholes.  2-14"  Valv^,  24.100  fe<-t  of 
vitrified  clay  sewer  pipe  from  8"  to  16", 
24.200  feet  of  trench  from  6  feet  to  16 
feet  deep. 

The  work  is  dividfd  tentatively  into 
three  sections  numbered  one,  two  and 
three  as  shown  on  the  plan,  and  bids  are 
desired  for  section  one  by  Itself,  for  sec¬ 
tions  one  and  two  toirether  and  for  the 
whole  work. 

Plans  and  specifications  can  be  seen  at 
the  office  of  the  Recorder  or  Knftineer  of 
said  vHlaKe.  Copies  of  plan  showing  depths 
and  sizes  and  quantities  of  pipe  will  be 
sent  by  mail  for  $1.60  each;  Copies  of  de¬ 
tails  of  lifts  and  manholes  for  $2.00  per 
set.  Specifications  are  the  usual  form  for 
sewers.  Copies  will  be  furnished  at  cost. 

The  rijrht  is  reserved  to  reject  any  or 
all  bids,  or  to  accept  any  bid  In  whole  or 
In  part. 


C.  K.  nUAFTSMAN  want, 
drainagre  a  specialty, 
ence  and  sample  nf  i,.tti 
portunlty  for  riKht  mai 
expected.  Jno  M  Hai 
Indianola,  Miss. 


COMPKTKXT  structural 


, - . engineer 

for  position  of  contractlnsr  enpinx 
old  established  comapnv  doinpr  nrir 
industrial  bulldiPK  arid  railroad 
Must  be  a  man  of  Rood  address  w 
had  some  experience  in  estimatii 
sellini?.  Txrcation  Middle  \Vp.«t 
full  details  of  experience,  referenr 
salary  exirected.  .\ddress  l*-r,ir, 
.Vews-Record,  ChlcaRo. 


COMPKTKNT  structur.il  and  relnforoert 
concrete  engineer  wanted  hy  sale.s  enei- 
neerlng  and  fahricatiiiK  comi>:iny  in 
Philadelphia,  to  take  charpre  estiniafine 
and  enKlneerinfr:  one  thoroughly  famil¬ 
iar  with  huildintr  construction,  coniiMi’- 
tive  deslpninp  and  e.stlmatinp  desired 
Proper  man  will  la-  priven  opportunity  to 
secure  Interest  In  comi>any.  Give  full 
description  of  yourself,  experience  refer¬ 
ences.  salary  desired,  etc.,  in  first  letter 
Replies  treated  with  strict  confidence  and 
acknowledged.  Address  P-745  Ene. 
News-Record,  Philadelphia. 


Bids :  .Tune  30. 

Water  Filtration  Plant 

City  of  Salem.  N.  J. 

Se.aled  t)roi>osal8,  marked  "ProiKtsal  for 
Wafer  Filtration  Plant.”  and  addressed 
to  the  'Tity  of  Salem.”  New  .Iers.  y,  will 
he  received  until  8  o'clock  P.M.  on  Mon¬ 
day  eveninK.  June  30,  1919,  at  the  Gouncn 
ChamN'r  in  the  Pity  of  Salem.  New  Jer- 
8«‘y.  for  furnishing  all  of  the  materials 
.and  lalior  and  installinp:  a  Mechanical  Fil¬ 
tration  Plant  including  coagulating  basin, 
chemical  house,  filter  house,  and  all  ap- 
idlances  and  appurtenances  complete. 

Speclficationa  and  information  may  be 
obtained  at  the  office  of  William  If. 
Hourdman,  Ekigineer,  426  Walnut  Street, 
Philadeliihla,  or  at  the  offic<‘  of  N.  S. 
Hires,  Water  Sui>erintendent.  I'linn  Build¬ 
ing.  Sak'm,  New  Je'rsey. 

A  certified  check  for  $500.00  drawn  to 
the  order  of  I«,  L.  Sinnl*-kson.  Treasurer 
of  the  City  of  Salem.  New  Jersey,  or 
equivalent  Bidder's  Bond,  mu.<t  accompany 
each  proposal.  Should  contract  for  the 
work  on  which  bids  are  sought  l>e 
awarde<l  on  Monday  evening,  June  30, 
1919,  the  checks  of  the  unsucc-essful  bid¬ 
ders  will  be  retume<l. 

The  City  of  Salem  reserves  the  right 
to  reject  any  and  all  bids,  to  readvertise 
if  necessary  and  to  accept  that  hid  which 
In  the  judgment  of  the  Mayor  and  Com¬ 
mon  Council  is  for  the  best  interests  of 
the  City  of  Salem. 

By  order  of  Common  Council, 

W.  K.  BUNN, 

Recorder. 

Bated  Salem,  N.  ,1..  June  9,  1919. 


CONTRACTING 


.  -  engineer  for  large  new 

structural  steel  fabricating  plant.  Ap¬ 
plicants  must  la‘  experienced  in  strue- 
tural  steel  sales  and  he  thoroughly  com¬ 
petent  to  desipm  and  estimate  steel  struc¬ 
tures.  In  reply  state  age,  experience,  if 
married,  salary  desired,  and  if  possible 
Inclose  recent  photo.  Birmingham  Steel 
Corporation.  Birmingham.  Ala. 
rONCRhia’K  BR.SIGNKR  wanrefbjTFeVn- 
forced  concrete  builders  in  Rocky  Moun¬ 
tains.  The  applicant  must  have  a  solid 
experience  as  a  concrete  designer,  and 
will  have  to  work  out  independently  in¬ 
tricate  problems,  such  as  rigid  frames, 
long  span  arches,  etc.  First-class  op¬ 
portunity  for  a  good  man.  P-690,  San 

Francisco.  Calif.  _ _ _ 

BKSIONING  engineer,  detailers  and  rhe<‘ir 
ers  wanted.  ext)erienced  in  crane  and 
derrick  work.  Must  know  their  business 
thoroughly  and  be  thoroughly  experi¬ 
enced.  Not  an  opportunity  to  acquire 
experience.  P-768.  Kng.  News-Record. 
BRAFTSMAN  wanted  at  once — First- 
class  ;  state  age.  nationality,  references 
and  experience  in  first  letter.  Permanent 
position  in  central  South  if  satisfactory. 
P-747,  Rng.  News-Record,  Eeader-Xews 

Bldg..  Cleveland. _ _  _ _ 

BRAFTSMAN  with  experience  on  design  of 
industrial  buildings,  steel,  reinforced  con¬ 
crete  and  mill  construction.  Give  full  de¬ 
tails  in  first  letter  as  to  age,  education, 
references,  salary  expected  and  earliest 
date  available.  Technical  graduate  pre- 
ferred.  P-744.  Kng  News-Record. 
BRAFTSMAN  wanted — On  construction 
work.  New  York  City ;  technical  gr.aduate 
preferred  ;  give  past  experience  and  sal¬ 
ary  desired.  Addres  P-742.  Eng.  News- 

Record. _ _ _ 

BRAFTSMAN  wanted,  competent  to  origi¬ 
nate  designs  for  old-established  company 
In  the  vicinity  of  New  York,  about  to  be- 
irin  the  manufacture  of  rolling  steel 
shutters.  State  experience,  salary  and 
when  free.  Permanent  position  to  right 


Bids:  July  1. 

Street  Improvement 

PARK  STREET  IMPROVEMENT 

Ridgefield  Park,  N.  J. 

Sealed  proposal.s  for  the  Improvement  of 
Park  Street  In  the  Village  of  Ridgefield 
Park.  N.  J..  will  be  received  hy  the  Board 
of  Commissioners  of  said  village  .at  the 
Municipal  Building,  234  Main  Street,  Ridge¬ 
field  Park,  N.  J.,  on  Tuesday.  July  Ist, 
1919,  at  the  hour  of  9  o'clock  P.M.  ONI.1Y. 

Plans,  specifications.  profile.s,  details  and 
instructions  to  bldfiers  and  approximate 
<iuantltlen  are  on  file  with  the  Village  Clerk 
at  the  Municipal  Building  and  may  1h-  ex¬ 
amined  any  day  except  Saturday,  between 
the  hours  of  10  A.M.  and  4  P.M. 

BOARB  OF  COMMISSIONERS  OF  THE 
VIId-AGE  OF  RIBOEFIEBB  PARK.  X,  J 
By  M.  B.  STAJIKER, 

Village  Clerk. 

Bated  June  12.  1919. 


S.  S.  JOHNSON  &  BRO. 

312  Chestnut  St..  Harrisburv,  Pa. 

We  are  water  works  enrlneen*.  "We  know 
how"  to  lay  water  pipe.  Rstimatea  fur 
iiished  on  short  notice. 


Delay  Is  Dangerous 
Don’t  Wait 

On  public  work  it  is  absolutely  necessary  to 
provide  your  bond  promptly.  Some  contractors, 
who  wait  till  the  last  minute  to  secure  their  bond, 
"sweat  blood” 

IT  CAN  BE  AVOIDED— USE  SWART 
SERVICE— DON’T  DELAY 

It  costs  no  more  and  you  secure  the  personal  serv¬ 
ice  of  a  trained  engineering  expert  on  contractors’ 
insurance. 

HARMON  V.  SWART 
19  Liberty  Street,  New  Yack 


WANTED 


CONTRACTOR 


to  move  one  to  two 
hundred  thousand 
yards  dirt 

Sand  overburden  on  clay.  Will  put  in 
steam  shovel,  contractor  to  purchase 
and  apply  work  in  payment. 

The  Johnaon-Porter  Clay  Co. 

MeKmisie,  Tenn. 
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OFFICIAL  PROPOSALS 


Special  price  for  Official  Proposals, 
$3.60  an  inch  —  Copy  for  Official 
Proposals  can  be  received  until 
Wednesday,  10  a.m.,  for  issue  out 
the  next  morning. 
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OFFICIAL  PROPOSALS 


Bids:  July  f). 

Highway  Work 

PBNN.SYLVAN'IA  .STATE  HIGHWAY 
DEPARTMENT 

Harrisburg.  Pa. 

Sealed  prot>o8als  will  he  received  at  the 
State  Capitol  until  10  A  M.,  July  8.  1919. 
when  bids  will  be  publicly  opened  and 
scheduled  and  contract  awarded  as  soon 
thereafter  a.s  |M>ssible  for  the  reconstruc¬ 
tion  of  the  followinft  pavements:  45,051 
linear  feet  of  either  Bituminous  Surface 
Course  and  Hillside  Vitrified  Brick  on  a 
Concrete  Foundation  or  Reinforced  Con¬ 
crete  in  Bradford  County;  14,883  linear 
feet  of  either  Bituminous  Surface  Course 
on  a  Concrete  Foundation  or  Reinforced 
Concrete  in  Bucks  County;  41.673  linear 
feet  of  Reinforced  Concrete  and  Hillside 
Vitrified  Brick  in  Butler  County;  12,355 
linear  feet  of  either  Bituminous  Surface 
Course  on  a  Concrete  Foundation  or  Rein¬ 
forced  Concrete  in  Centre  County ;  30,995 
linear  feet  of  Reinforced  Concrete  and  Hill¬ 
side  Vitrified  Brick  'n  Clearfield  County; 
2903  linear  feet  of  either  Bituminous  Sur¬ 
face  Course  on  a  Concrete  Foundation  or 
Reinforced  Concrete  in  Clinton  County ; 
24,900  linear  feet  of  either  Bituminous 
Surface  Course  on  a  Concrete  Foundation 
and  Hillside  Vitrified  Brick  or  Reinforced 
Concrete  and  Hillside  Vitrified  Brick  in 
Delaware  County;  30,197  linear  feet  of 
Reinforced  Concrete  and  Hillside  Vitrified 
Brick  In  Fayette  County ;  46,297  linear 

feet  of  Reinforced  Concrete  and  Hillside 
Vitrified  Brick  In  Lehixh  County ;  22,705 
linear  feet  of  Reinforced  Concrete  and 
Hillside  Vitrified  Brick  in  Duzeme  County; 
80.363  linear  feet  of  Reinforced  Concrete 
and  Hillside  Vitrified  Brick  in  Somerset 
County;  30,335  linear  feet  of  Reinforced 
Concrete  in  Susquehanna  County;  17.412 
linear  feet  of  either  Bituminous  Surface 
Course  and  Hillside  Vitrified  Brick  or  Re¬ 
inforced  Concrete  In  Sullivan  County ; 
28,831  linear  feet  of  either  Bituminous 
Surface  Course  on  a  Concrete  Foundation 
and  Hillside  Vitrified  Brick  or  Reinforced 
Concrete  In  Tloxa  County ;  32,047  linear 
feet  of  Reinforced  Concrete  and  Hillside 
Vitrified  Brick  In  Westmoreland  County ; 
71,063  linear  feet  of  either  Bituminous 
Surface  Course  on  a  Concrete  Foundation 
or  Reinforced  Concrete  In  lAckawanna  and 
Wyomlnx  Counties,  and  32,744  linear  feet 
of  Reinforced  Concrete  and  Hillside  Vitri¬ 
fied  Brick  In  York  County.  Bidding  blanks 
and  specifications  may  be  obtained  free 
and  plans  upon  payment  of  22.50  per  set, 
upon  application  to  State  Highway  De¬ 
partment,  Harrisburg.  No  refund  for  plans 
returned.  They  can  also  be  seen  at  office 
of  State  Highway  Department.  Harrisburg, 
1001  Chestnut  Street,  Philadelphia,  and  904 
Hartje  Building,  Pittsburgh,  Pa. 

LEWIS  S.  SADLER, 
State  Highway  Conunissloner. 


Bids;  July  15. 

Barge  Canal  Terminals 

STATE  OF  NEW  YORK 
OFFICE  OP  SUPERINTENDENT  OP 
PUBLIC  W'ORKS 

Albany,  June  16th,  1919. 

Sealed  proposals  will  be  received  by 
the  undersigned  at  his  office  In  the  Cap¬ 
itol  at  Albany.  N.  Y.,  until  12  o'clock  noon 
of  Tuesday,  July  16.  1919,  at  which  place 
and  hour  they  will  be  publicly  opened  and 
read,  for  the  construction  of  Barge  Canal 
terminals  pursuant  to  the  provisions  of 
Chapter  746  of  the  Laws  of  1911,  and  of 
the  acts  amendatory  thereof,  as  follows: 


The  publication  of  an  ad¬ 
vertisement  on  this  page 
is  an  official  notice  that 
bids  are  wanted  from 
other  than  local  bidders. 

It  is  also  a  guarantee  that 
maximum  competition  is  in¬ 
vited  because  Engineering 
News-Record  is  the  one  nation¬ 
ally  recognized  medium  for 
Proposal  advertising.  Its 
Searchlight  Section  is  read 
each  week  by  nearly  every 
worth-while  contractor  in  this 
country  who  bids  on  public 
work  outside  his  own  city. 


TERMINAL  CONTRACT  NO.  43 
For  constructing  a  Barge  Canal  terminal 
and  a  frame  frelghthouse  at  Flushing, 
Borough  of  Queens.  New  York  City. 
Contract  plans,  sheets  1  to  10,  inclusive. 


TERMINAL  CONTRACT  NO.  112. 

For  furnishing,  delivering  and  testing 
Industrial  freight-handling  trailers  and 
stevedore  freight-handling  trucks  for 
Barge  Canal  terminals  In  New  York  City: 

Contract  plans,  sheets  1  and  2. 

Plans  may  be  seen  and  detailed  specifi¬ 
cations,  engineer's  estimate  of  quantities, 
proposal  blanks,  forms  of  contract  and 
bonds  required  and  other  information  for 
proposers  may  be  had  at  the  office  of 
Superintendent  of  Public  Works  at  Al¬ 
bany,  N.  Y.,  at  the  office  of  the  Assistant 
Superintendent  of  Public  Works  for  the 
Middle  Division  at  Syracuse,  N.  Y.,  at  the 
office  of  the  Assistant  Sui>erlntendent  of 
Public  Works  for  the  Western  Division 
at  Rochester,  N.  Y.,  at  the  canal  office, 
Spaulding's  Exchange,  Buffalo,  N.  Y.,  and 
at  office  of  State  Engineer,  Hall  of  Records, 
New  York  City. 

Copies  of  detailed  plans  or  drawings 
may  be  obtained  from  the  State  Elngineer 
and  Surveyor  at  Albany,  N.  Y.,  upon  pay¬ 
ment  to  him  of  the  cost  of  producing 
them. 

Monthly  estimates  will  be  paid  of  ninety 
per  centum  (90  per  cent)  of  the  work 
done  at  the  contract  price.  Every  proimsal 
for  said  work  must  be  accompanied  by  a 
money  deposit  in  the  form  of  a  draft  or 
certified  check  upon  some  good  banking 
institution  in  the  City  of  Albany  or  New 
Tork,  issued  by  a  national  or  state  bank 
or  trust  company  in  good  credit  within 
the  state  and  payable  at  sight  to  the  Su¬ 
perintendent  of  Public  Works  for  five  per 
centum  (5  per  cent.)  of  the  amount  of 
the  proposaL 

The  person  whose  proposal  shall  be  ac¬ 
cepted  will  be  required  to  execute  a  con¬ 
tract  and  furnish  bonds  within  ten  days 
from  the  date  of  notice  of  award  delivered 
to  him  or  them  in  person  or  mailed  to  the 
address  given  in  the  proposal. 

Ppon  execution  of  the  contract  and  ap¬ 
proval  of  bonds,  the  certified  check  or 
draft  will  be  returned  to  the  proposer  un¬ 
less  the  same  shall  have  been  presented 
for  collection  prior  to  such  time,  in  which 
case  the  amount  of  the  dei>onlt  will  be  re- 
fundei  by  the  Superintendent  of  Public 
Wor 


OFFICIAL  PROPOSALS 


The  deiiosits  of  bidders  other  than  the 
one  to  whom  the  award  of  contract  shall 
be  made  will  be  returned  immediately  .after 
the  award  has  been  made. 

The  bond  required  for  the  faithful  per¬ 
formance  of  each  contract  shall  be  in 
such  sum  as  shall  be  fixed  by  the  Super¬ 
intendent  of  Public  Works,  which  sum 
shall  not  be  less  than  twenty  per  centum 
(20  per  cent.)  of  the  estimated  cost  of  the 
work  according  to  the  contract  price,  and 
an  additional  bond,  known  as  the  labor 
bond,  in  the  sum  of  ten  i)er  centum  (10 
l)er  cent.)  of  the  amount  of  the  estimated 
cost  of  the  work  according  to  the  contract 
price,  will  be  required  as  security  that 
the  contractor  will  pay  in  full  at  least 
once  in  each  month  all  lalKirers  employed 
by  him  ui>on  the  work  specified  to  be  done 
in  the  contract. 

In  the  event  that  more  than  one  surety 
company  is  offered  as  surety  on  said  bonds 
co-insurance  only  will  l>e  accepted. 

Each  pro|>osal  must  be  addressed  to  the 
Superintendent  of  Public  Works,  Albany, 
N.  Y.,  and  must  l)e  endorsed  on  the  en¬ 
velope  with  the  name  of  the  construction 
for  which  the  proposal  is  made. 

Award,  if  made,  will  be  made  to  the 
I>erson  or  t>ersons  whose  proimsal  shall  be 
lowest  in  cost  to  the  state  for  doing  the 
work,  and  which  shall  comply  with  all 
provisions  required  to  render  it  formal. 
Before  any  award  shall  be  made  the  lowest 
bidder  will  be  required  to  satisfy  the  Su¬ 
perintendent  of  Public  Works  of  his  ability 
to  provide  suitable  equipment  and  ma¬ 
terials  for  the  proper  performance  of  the 
work. 

The  right  is  reserved  to  reject  all  pro¬ 
posals  and  readvertise  and  award  the  con¬ 
tract  in  the  regular  manner,  if,  in  the 
Judgment  of  the  undersigned,  the  interests 
of  the  state  will  be  enhanced  thereby. 

E.  S.  WALSH. 

Suj)erlntendent  of  Public  Works. 


U.  S.  ENGINEER  OFFICE.  725  Central 
Bldg.,  Los  Angeles,  Cal.  Sealed  proposals 
for  constructing  slit  diversion  works  near 
Los  Angeles  and  Long  Beach  Harbors. 
California,  will  be  received  here  until  11 
A.M..  July  18,  1919,  and  then  opened.  In¬ 
formation  on  application. 


list*;. 
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BidH:  July  9. 

Highway  Work 

TYenton,  N.  J. 

Notice  is  hereby  Kiveii  that  seaied  bids 
wili  be  received  by  the  State  Highway 
rommission  of  New  Jersey  for  the  im¬ 
provement  of  the  foUowinit: 

St-\to  Hirhway  Route  No.  8,  Section  No. 
1  (Uiverdale  to  Pompton  River),  Morris 
County,  concrete  surface,  estimated  45,- 
692  Hi|uare  yards. 

State  Hifthway  Route  No.  9,  Section  No. 
3  (Vi'estlleld  Cutoff),  Union  County,  grad- 
inK  oniy,  estimated  1772  cubic  yards. 

Bids  for  the  above  will  be  opened  and 
read  In  public  at  the  office  of  the  State 
Ilifthway  Commission.  Broad  .Street  Bank 
Bldf;..  Trenton.  N.  J.,  on  Wednesday,  July 
9.  1919,  at  10:30  A  M 

I>rawinfcs.  specifications  and  form  of  bid, 
contract  and  bond  for  the  prnpo8<>d  work 
are  on  file  in  the  office  of  the  said  I>«-part- 
ment  at  Trenton,  N.  J.,  and  at  the  office  of 
Mr.  Roy  Mullins,  Division  Knylneer,  790 
Broad  Street.  Newark.  N.  .1..  and  may  he 
lns|>ecled  by  prospective  bidders  at  either 
of  these  offices.  Plans  and  specifications 
will  be  furnished  on  deposit  of  Ten  Dol¬ 
lars  ($10.00)  upon  application  to  the  Di¬ 
vision  riniflneer,  790  Broad  Street.  Newark. 
N.  J.  Bids  must  be  made  on  the  standard 
pro|)osal  forms  In  th  emanner  desiftnated 
therein  and  as  required  by  the  specifica¬ 
tions.  same  to  be  enclosed  In  sealed  envel¬ 
opes.  bearing  the  name  and  address  of  bid¬ 
der  and  name  of  the  road  on  the  outside, 
addressed  to  State  Uitthway  Commission. 
Rn>ad  Street  aBnk  BuildihK.  Trenton.  New 
Jersey,  and  must  be  accompanied  by  a  cer¬ 
tified  check  for  not  less  than  ten  per  cent 
(10  '^■)  of  the  amount  of  the  bid.  and  be 
delivered  at  the  above  place  on  or  before 
the  hour  named.  Copies  of  standard  pro¬ 
posal  form  will  be  furnished  on  application. 
Prosp*“Ctlve  bidders  are  directed  to  obtain 
the  State  Highway  Department’s  approval 
of  materials  which  they  projtose  usini;  In 
the  work  before  submiltiny  bids. 

Kach  bidder  must  accompany  his  bid  with 
a  certificate  from  a  surety  company,  duly 
authorized  to  do  business  in  this  State, 
statlnif  that  such  surety  company  will  pro¬ 
vide  said  bidder  with  a  bond  in  such  sum 
as  is  required  In.  and  In  accordance  with 
the  provisions  of  said  specifications,  con¬ 
ditioned  for  the  faithful  performance  of  the 
provisions  of  the  contract  and  specifications. 

By  order  of  the  State  Hlfrhway  Com¬ 
mission. 

A.  LKK  OROVKR.  Chief  Clerk. 


Bids:  July  1. 

Construction,  Heating,  Etc. 

Middletown.  N.  Y. 

Sealed  proposals  for  construction,  heat- 
inK,  sanitary  and  electric  work,  new  build* 
ini;  for  chronic  patients,  Middletown  State 
Homeopathic  hospital,  Middletown,  N.  T., 
will  be  received  by  the  State  Hospital 
Commission  at  the  Capitol,  Albany,  N.  T.. 
until  3  o’clock  P.M.  on  Tuesday,  July  1, 
1919.  when  they  will  be  publicly  opened  and 
read.  IToposals  shall  be  enclosed  in  an 
envelope  furnished  by  the  State  Architect, 
sealed  and  addressed,  and  shall  be  ac- 
companie<l  by  a  certified  check  In  the  sum 
of  five  per  cent.  ( 5  % )  of  the  amount  of 
the  proposal.  The  contractors  to  whom  the 
awards  are  made  will  be  required  to  furnish 
surety  company  bond  in  the  sum  of  fifty 
per  cent.  (50%)  of  the  amount  of  the  con¬ 
tract  within  thirty  (30)  days  after  official 
notice  of  award  of  contract  and  in  ac¬ 
cordance  with  the  terms  of  Specifications 
Nos.  3246.  3247,  3248  and  3249.  The  rifcht 
is  reserved  to  reject  any  or  all  bids.  Draw- 
Inifs  and  specifications  may  be  consulted 
at  the  Middletown  State  Hospital.  Middle- 
town,  N.  Y.,  at  the  New  York  Office  of  the 
Iiepartment  of  Architecture.  Room  618 
Hall  of  Records  Buildini;,  and  at  the  De¬ 
partment  of  Architecture,  Oaiptol.  Albany. 
N.  Y.  Drawlnifs  and  specifications  and 
blank  forms  of  proposal  may  be  obtained  at 
the  D*-partment  of  Architecture.  Capitol. 
Albany,  N.  Y.,  upon  reasonable  notice  to 
and  In  the  discretion  of  the  State  Archi¬ 
tect,  1*  F.  Pilcher.  Capitol,  Albany,  N.  Y. 

E.  S.  EI.WOOD, 

Secretary.  State  Hospital  Commission. 
Dated;  May  29.  1919. 


Bids:  July  1 

Highway  Work 

OFFICE  OF  THE  STATE  Co: 

OF  HIGHWAYS 


•SSION 


Sealed  proposals  will  be  received  by  th, 
undersized  at  their  office.  No.  sr,  i 
caster  Street,  Albany.  N.  Y.’  at  one  o  oiwk 
P.M..  on  Tuesday,  the  Ist  day  of  July  1919 
for  the  improvement  of  the  follow  inc  hich’ 
ways : 

Albany — One  highway;  3  93. 

Herkimer— Two  highways;  5  84  and  547. 
Oneida — One  highway;  0.45. 

Putnam — One  highway.  3.33. 

Saratoga — Two  highways:  9  06  and  15$ 
Suffolk — Two  highways;  6.59  and  4  99 
AL^O  FOR  THE  COMPLETION  OF  TH* 
FOLLOWING  HIGHWAYS 
Cattaraugus — One  highway:  6  98 
Cayuga — Two  highways:  3  89  and  4  3). 
Cortland — One  highway:  6.07. 

Erie — One  highway:  6.03. 

Franklin — One  highway:  1.99. 

Hamilton — One  highway;  5.01 
Jefferson — One  highway:  4.05 
Madison — One  highway:  5.65. 

Niagara — One  highway;  8.00. 
Schenectady — One  highway:  5  62 
Wayne — One  highway:  5.85. 

AND  AI.1SO  FOR  THE  REPAIR  OF  TH* 
FOLLOWING  HIGHWAYS 
Rensselaer — One  contract,  reconstruction, 
leister — One  contract,  resurfacing. 

Maps,  plans,  specifications  and  estimatM 
may  be  seen  and  proposal  forms  obtained 
at  the  office  of  the  Commission  in  Albany. 
N.  Y.,  and  also  at  the  office  of  the  division 
engineers  In  whose  division  the  roads  to 
be  improved,  completed  or  repaired  are 
located.  The  addresses  of  the  division  en¬ 
gineers  and  the  counties  of  which  they  are 
In  charge  will  be  furnished  upon  request. 

The  especial  attention  of  bidders  Is  called 
to  "General  Information  for  Bidders"  on 
the  itemized  proposal,  specifications  and 
contract  agreement. 

FRED’K  STUART  GREENE, 
ROYAL  K.  FULLER,  Commissioner. 

Secretary. 


Rids:  July  2. 

Boilers  and  Stokers 

Ijoraln,  Ohio. 

Sealed  proposals  will  be  received  by  the 
Board  of  ISducation,  Ixtrain,  Ohio,  until  12 
o’clock  noon,  July  2,  1919,  for  the  installa¬ 
tion  of  water  tube  boilers  and  stokers  and 
erection  of  a  radial  brick  chimney  at  the 
High  School  Boiler  House  as  per  plans  and 
specifications  prepared  by  the  Watson  En¬ 
gineering  Co.  of  Cleveland.  Ohio. 

Plans  and  specifications  are  on  file  at  the 
office  of  the  Clerk  of  the  Board  of  Educa¬ 
tion,  Ixtrain,  Ohio,  and  at  the  office  of  the 
Watson  Engineering  Co..  1101  Hippodrome 
Bldg..  Cleveland,  Ohio. 

Bidders  shall  be  required  to  state  when 
they  will  begrln  and  finish  the  work  after 
the  contract  shall  have  been  entered  into. 

Each  bid  must  contain  the  name  of  every 
person  Interested  In  the  same  and  must 
be  accompanied  by  a  certified  check,  pay¬ 
able  to  the  Board  of  Education  of  I»rain, 
Ohio,  in  the  sum  of  $500  as  a  guarantee, 
that  If  the  bid  is  accepted,  a  contract  will 
be  entered  into  and  the  performance  of  It 
properly  secured. 

Proposals  must  be  sealed  up,  addressed 
to  the  flerk  and  indorsed  on  the  outside, 
plainly  showing  the  items  bid  upon  and  the 
name  of  bidder. 

The  Board  reserves  the  right  to  reject 
any,  part  of  any  or  all  bids  or  proposals. 

A  satisfactory  bond  of  not  less  than  fifty 
(50)  per  cent,  of  the  contract  price  will 
be  required  on  all  contracts. 

By  order  of  the  Board  of  BMucatlon, 
I>orain,  Ohio. 

E.  BRUELL. 

Clerk. 


Bids ;  July  7. 

Concrete  Bridge  Construction 

Elmira.  N.  T. 

Sealed  proposals  for  the  construction  of 
a  concrete  bridge  approximately  830  feet 
long  and  30  feet  high,  consisting  of  eight 
arches,  over  the  Chemung  River  at  Main 
Street  In  the  City  of  Elmira,  Chemunf 
County,  New  York,  will  be  received  by  the 
Board  of  Public  Works  of  the  City  of  El¬ 
mira.  N.  Y.,  at  the  office  of  the  City  C’lerk 
In  the  City  Hall,  until  11  ;00  o’clock  A  M.. 
Monday.  July  7,  1919,  and  publicly  opened 
at  that  time. 

Bids  must  be  made  upon  proposal  blanks 
attached  to  the  specifications,  and  must 
be  accompanied  by  a  Certified  Check  In  s 
sum  equal  to  at  le.ast  five  per  cent,  (5%) 
of  the  amount  of  the  bid  and  made  payable, 
without  reservations,  to  the  order  of  the 
Mayor  of  the  City  of  Elmira,  N.  Y. 

Plans  and  specifications  may  be  seen 
at  the  office  of  the  City  Engineer  in  the 
City  Hall,  Elmira.  N.  Y.  Copies  of  the 
plans  and  specifications  may  be  had  by 
making  a  deposit  of  Ten  Dollars  (lin.OO). 
which  deposit  will  be  returned  when  plans 
are  returned  In  good  condition  on  or  before 
the  date  of  the  letting. 

The  right  is  reserved  to  reject  any  or 
aU  bids.  LOUIS  C.  ANDREW, 

of  the  City  »f  Elmira,  N  J- 


Bids:  July  1. 

Street  Improvement 

POPLAR  STREET  IMPROVEMENT 

Ridgefield  Park.  N.  J. 

Sealed  proposals  for  the  Improvement  of 
I’oplar  Street  In  the  Village  of  Ridgefield 
Park.  N.  J..  will  be  received  by  (he  Board 
of  (■’ommlsalonera  of  said  village  at  the 
Municipal  Building.  234  Main  Street.  Ridge¬ 
field  Park.  N.  J..  on  Tuesday.  July  1st. 
1919.  at  the  hour  of  9  o’clock  P.M.  ONLY. 

Pl.-ins,  specifications,  profiles,  details  and 
Instructions  to  bidders  and  approximate 
quantities  are  on  file  with  the  Village  Clerk 
at  the  Municipal  Building  and  may  be  ex¬ 
amined  any  day  except  Saturday,  between 
the  hours  of  10  A.M.  and  4  P.M. 

BOARD  OF  COMMISSIONERS  OF  THE 
VILLAGE  OF  RIDGEFIELD  PARK.  N.  J. 

By  M.  D.  STARKER. 

Village  Clerk. 

Dated  .Tune  12,  1919. 


June  26,  1919 

Enp  News- Record 


OFFICIAL  PROPOSALS 


OFFICIAL  PROPOSALS 


OFFICIAL  PROPOSALS 


Bids  July  16. 

Concrete  Bridge  Construction 

FIRST  AVENUE  BRIDT.K 

Cedar  Rapids.  Iowa. 

Sealed  proposals  will  be  received  by  the 
City  Council  of  the  City  of  Cedar  Rapids. 
Iowa,  at  the  office  of  the  City  Clerk  In  the 
City  Hall  until  10  o’clock.,  on  the  15th  day 
of  July.  1019.  for  the  followlntr  described 
improvement  as  per  plans  and  specifications 
now  on  file  In  the  office  of  the  City  Clerk 
of  Cedar  Rapids,  Iowa. 

For  the  complete  construction  of  a  six 
(«)  span  concrete-steel  arch  hlRhway 
bridKe,  over  and  across  the  Cedar  River  at 
its  intersection  with  First  Avenue  In  the 
City  of  Cedar  Rapids.  Iowa.  IncludlnR  all 
appurtenances  as  described  and  shown  In 
the  plans  and  specifications  for  said  bridge, 
and  removal  of  present  structure  and  Its 
foundations.  Payment  for  the  work  wifT 
be  made  in  cash  upon  monthly  estlamtes  of 
the  City  Engineer. 

Each  bid  must  be  accompanied  by  a  cer¬ 
tified  check,  enclosed  in  a  separate  envelope, 
said  check  to  be  drawn  on  some  known  re¬ 
sponsible  bank  and  made  payable  to  the 
order  of  the  City  Treasurer  of  the  City  of 
Cedar  Rapids,  In  the  sum  of  Ten  Thousand 
Poliars  ($10,000).  Such  check  must  not 
contain  any  conditions,  either  in  the  body  of 
the  check  or  endorsement  thereon.  All  en¬ 
velopes  must  be  addressed  to  the  City  Clerk 
and  endorsed  with  the  name  of  the  bidder, 
and  the  improvement  said  check  and  pro¬ 
posals  are  for.  Proposals  must  be  sub¬ 
mitted  in  forms  as  shown  by  specifications. 
Certified  checks  accomapnylng  proposals 
will  be  returned  to  the  unsuccessful  bid¬ 
ders,  and  also  to  the  bidder  to  whom  the 
contract  Is  awarded,  when  he  shall  have 
entered  Into  contract  In  the  form  pre¬ 
scribed,  and  given  bond  In  sum  required. 

Bidders  must  submit.  In  the  same  en¬ 
velope  containing  certified  check,  detailed 
evidence  showing  that  they  have  a  com¬ 
petent  organization  which  has  constructed 
work  similar  in  character ;  that  they  have 
the  necea.sary  equipment  available  to  prose¬ 
cute  the  work  with  diligence  and  complete 
this  Improvement  In  a  satisfactory  man¬ 
ner.  The  evidence  must  also  enumerate 
similar  work  constructed  by  bidder,  and 
name  of  the  owner  or  representatives  of 
the  owner  who  can  give  Information  and 
verification. 

Copies  of  plans  and  specifications  may  be 
obtained  from  Marsh  Engineering  Company, 
consulting  Engineers,  Des  Moines,  Iowa, 
upon  receipt  of  check  for  $25.00,  $20.00  of 
which  will  be  returned  to  apllcant  when 
plans  are  returned  in  good  condition. 

The  right  is  reserved  to  reject  any  and 
all  bids,  and  to  waive  informalities.  Pro¬ 
posals  received  will  be  acted  upon  by  the 
City  Council  on  same  day  they  are  re¬ 
ceived. 

J.  P.  RALI* 

Mayor. 

Attest; 

L  J.  STOREY.  City  Clerk. 

NOTE:  The  plans  show  a  bridge  about 
700'  long  and  90'  wide. 


treasury  DEPARTMENT.  Supervis¬ 
ing  Architect's  Office,  Washington.  D.  C.. 
June  11.  1919, — Sealed  proposals  will  be 
this  office  at  3  P.M..  July  7. 
1^19  for  Gas  Mains  at  the  United  States 
Marine  Hospital,  New  York,  N.  Y.  (Staple- 
’“'’b  In  accordance  with  drawings  and 
^'I'f'Ci^ncatlon.  coplea  of  which  may  be  had 
8t  this  office  or  at  the  office  of  the  Custo- 
;.an.  New  York,  N.  Y.  (Stapleton),  in  the 
'Mscretlon  of  the  Supervising  Architect. — 
^ames  A.  Wetmore.  Acting  Supervising  Ar- 
cnltect. 


Bids:  July  7. 

Bridge  Construction 

McAlester,  Okla. 

Notice  is  hereby  given  that  sealed  pro- 
po.sals  for  the  construction  of  Highway 
I  Improvement  In  Pittsburg  County.  Okla- 
'  homa,  will  be  received  by  the  County  Com¬ 
missioners  of  r'ittsburgh  County,  In  the 
office  of  the  County  Clerk  of  said  County, 
at  McAlester,  Oklahoma,  until  two  o’clock 
P..M.,  .Monday.  July  7th.  1919.  Said  bids 
will  then  be  publicly  opened. 

Description  of  work  to  be  done: 

To  construct  a  st***"!  Highway  Bridge 
across  Gaines  Creek,  approximately  four 
(4)  miles  northeast  of  Canadian.  Okla¬ 
homa.  of  approximately  354  feet  in  total 
length,  consisting  of  three  (3)  spans  of 
approximately  118  feet  In  length,  and  the 
necessary  abutments  and  piers  therefor, 
width  of  roadway  18  feet. 

Detailed  plans,  specifications,  estimates 
and  form  of  proposal  sheet  may  be  seen 
for  examination  at  the  office  of  the  County 
Engineer  or  the  County  Clerk,  in  McAlester, 
Pittsburg  County,  Oklahoma,  or  at  the  of¬ 
fice  of  the  State  Engineer,  In  Oklahoma 
City,  Oklahoma,  or  may  be  obtained  by  de- 
I  posltilng  $5.00  with  the  County  Engineer 
at  McAlester.  Such  deposits  will  be  re¬ 
turned  only  t:pon  the  return  of  the  plans 
;  In  good  condition  within  two  weeks  after 
I  the  letting. 

I  A  certified  check  for  $1000.00  drawn  upon 
j  some  bank  In  the  State  of  Oklahoma,  and 
;  made  payable  to  the  County  of  Ifittsburg, 
State  of  Oklahoma,  must  accompany  e.ach 
proposal.  The  right  is  reserved  to  reject 
i  any  and  all  bids. 

j  Proposals  shall  be  submitted  in  scaled  en- 
I  velopes  and  marked  ’’Bids  for  the  Con¬ 
struction  of  Gaines  Creek  Bridge  near 
Canadian,  Oklahoma.” 

Proposals  may  be  sent  by  mall,  and  when 
I  sent  by  mall  shall  be  enclosed  In  an  ad- 
j  ditional  sealed  envelope  and  mark*“d  as  In- 
I  dicated  above.  All  proposals  otherwise  sub- 
!  mltted  will  be  rejected  as  irregular.  Only 
I  sealed  bids  will  be  considered. 

All  bids  received  will  be  retained  by  the 
County  Commissioners  and  will  not  be  re¬ 
turned  to  the  bidders. 

W.  J.  KINDRICK,  County  Oerk. 

I  - 

Bids;  July  2. 

High  School 

sterling,  Illinois. 

Sealed  proposals  will  be  received  at  the 
office  of  Carl  E.  Sheldon,  attorney.  Sterling. 
Illinois,  for  the  construction  of  an  addition 
to  the  Sterling  Township  High  School.  Es¬ 
timated  cost.  $50,000.00  to  $60,000.00.  Pinas 
and  specifications,  office  of  Fred  W.  Honens, 
Sterling,  Illinois.  Certified  check  for 
.  to  accompany  bid. 

D.  L.  MILDER, 

Clerk. 

PROPOSALS  FOR  CONSTRUCTING 
STEEL  STORAGE  BUILDINGS.— Office 
I  Chief  Construction  Dlv.,  Washington.  D. 

!  C.— Sealed  proposals  will  be  received  until 
;  11  am..  June  28,  1919.  and  then  opened 
I  for  constructing  steel  buildings  at  Camp 
Normoyle,  San  Antonio,  Tex. ;  Camp  Hola- 
blrd,  Baltimore,  Md.,  and  Camp  Jesup, 
Fort  McPherson,  Ga.  Further  information 
on  application  to  Room  2-827,  Bldg.  C.. 
Washington,  D.  C. 


I’nlted  States  EJngIneer  Office,  Galveston. 
Texas.— Sealed  proposals  for  furnishing 
and  delivering  about  19,000  cubic  yards  of 
sharo  freshwater  sand,  about  46,000  barrels 
of  Portland  cement,  about  38.000  cubic 
yards  of  broken  stone  and  about  1. 070*000 
TOunds  of  reinforcing  steel,  at  Galveston. 


12  o’clock  M.  July  7.  1919.  and  then  opened. 
Information  on  application. 


Bids-  July  10. 

Bridge  Construction 

COU.NTY  <*F  WARREN 

OFFICE  OF  .SUPERINTE.NOENT  OF 
MIGHWAVS 

WARRE.NSBURGH,  N.  Y. 

l,ake  thorg...  N.  Y. 

Pursuant  to  the  pn>vi8lons  of  Chapter 
30.  I.,aw8  of  1909.  as  amended,  sealed  pro¬ 
posals  will  be  r*‘Ceived  by  the  undersigned 
at  the  Supervisors’  rooms,  Lake  Gt-orge, 
N.  Y.,  until  2  o'clock  on  the  10th  day  of 
July,  1919,  for  the  construction  of  the  New 
Riverside  Bridge,  over  the  Hudson  river,  at 
Riparius,  N,  Y..  between  the  towns  or 
Chester  and  Johnsburgh,  Warren  County. 
N.  Y. 

The  bridge  Is  to  be  one  300  foot  clear 
i-pan  through  truss  steel  bridge.  19  feet 
clear  roadway  of  wood  block  pavement ; 
with  a  live  road  capacity  of  1235  lbs.  per 
foot  of  bridge  or  15  ton  road  roller,  plus 
twenty-five  per  cent.  Impact. 

New  concrete  abtitments  and  wing-walls 
are  to  he  built  of  third  class  concrete. 

The  new  bridge  is  to  be  built  on  the 
upstream  or  north  side  of  the  existing  sus¬ 
pension  bridge. 

The  estimated  cost  of  the  work  Is 
$49,750.36. 

Plans,  specifications,  estimates  and  pro¬ 
posals,  etc.,  may  be  seen  at  the  office  of 
the  county  superintendent  of  highways. 
Warrensburgh.  N.  Y..  or  copies  obtained 
upon  the  deposit  of  $5.00  which  will  be  re¬ 
tained  for  their  return  in  good  condition. 

The  especial  attention  of  bidders  is 
called  to  the  information  to  bidders  con¬ 
tained  In  the  Itemized  proposal,  general 
specifications,  and  contract  agreements,  etc. 

Proposals  must  be  presented  in  a  sealed 
envelope  endorsed  on  the  outside,  "Pro- 
po.sal  for  construction  of  New  Riverside 
Bridge.” 

Each  proposal  must  be  accompanied  by 
cash  or  certified  check  payable  at  sight  to 
the  Warren  County  Treasurer  for  an 
amount  equal  to  at  least  five  per  cent,  of 
the  amount  of  the  proposal.  This  cash  or 
check  will  be  held  by  the  Warren  County 
Treasurer  until  the  contract  and  bond  are 
duly  executed.  The  successful  bidder  will 
l)e  required  to  give  a  performance  bond 
for  fifty  per  cent,  of  the  amount  of  the 
contract,  such  bond  to  be  executed  by  a 
surety  company  to  be  approved  by  the 
Board  of  Supervisors,  or  a  bond  secured 
by  the  deposit  of  collateral  securities  te  be 
approved  by  the  Board  of  Supervisors. 

The  right  is  reserved  to  reject  any  or 
all  bids. 

BEECHER  GLASSBROOK, 
Clerk,  Warren  County  Board 
of  Supervisors. 

Lake  (Jeorge,  N.  T. 

Dated  June  16,  1919. 


U.  S.  ENGINEER  OFFICE,  Room  812. 
Army  Building.  89  Whitehall  Street,  New 
York.  N.  Y. — Sealed  proposals  will  be  re¬ 
ceived  here  until  12  M..  July  2,  1919,  and 
then  opened  for  dredging  in  Shrewsbun' 
River,  and  Shoal  Harbor  and  Compton 
Creek.  N.  J.  Bids  for  either  or  both  of 
these  works  will  be  considered.  Further 
information  on  application. 


PROPOSALS  FOR  EAST  WING  OF 
GUN  SHED  and  Wings  for  Artillery  and 
Cavalry  Barracks. — Office  of  Quartermaa- 
ter.  West  Point,  N.  Y. — Sealed  proposals 
will  be  received  here  until  12  M..  June  36. 
1919,  and  then  opened,  for  consU'uction  of 
East  Wing  of  Gun  Shed  and  Winrs  for 
Artillery  and  Cavalry  Barracks.  Informa¬ 
tion  on  application. 
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Bids:  July  1. 

Street  Improvement 

HACKENSACK  AVENUE  IMPROVE¬ 
MENT 

RIdgrefleld  Park,  N.  J. 

Sealed  proposals  for  the  improvement  of 
Hackensack  Avenue  in  the  Village  of 
Ridgefleld  Park,  N.  J.,  will  be  received  by 
the  Board  of  Commissioners  of  said  village 
at  the  Municipal  Building,  234  Main  Street, 
Ridgefleld  Park,  N.  J.,  on  Tuesday,  July 
1st,  1919,  at  the  hour  of  9  o'clock  P.M. 
ONLY, 

Plans,  speclflcatlons,  profiles,  details  and 
instructions  to  bidders  and  approximate 
quantities  are  on  file  with  the  Village  Clerk 
at  the  Municipal  Building  and  may  be  ex¬ 
amined  any  day  except  Saturday,  between 
the  hours  of  10  A  M.  and  4  P.M. 

BOARD  OF  COMMISSIONERS  OF  THE 
VILLAGE  OF  RIDGEFIELD  PARK,  N.  J, 
By  M.  D.  STARKER, 

Village  Clerk. 

Date  June  12,  1919. 

Bids:  July  9. 

Paving 

Halifax,  N.  S. 

Sealed  tenders,  addressed  to  His  Worship 
the  Mayor  and  endorsed  "Tender  for  Pav¬ 
ing"  will  be  received  at  the  office  of  the 
Clerk  of  Works,  City  Hall,  Halifax,  Nova 
Scotia,  until  10  o’clock  a.m.,  on  Wednesday, 
July  9th,  1919,  for  paving  certain  streets 
in  the  City  of  Halifax. 

The  approximate  quantities  are: 

23,000  sq.yds.  of  granite  block  pavement 
on  concrete  base;  133,000  sq.yds.  of  bitumi¬ 
nous  pavement  on  concrete  base ;  30,000  sq. 
yds.  of  bituminous  pavement  on  macadam 
base;  33.000  lineal  feet  of  concrete  curb 
and  gutter. 

Each  tender  must  be  accompanied  by  a 
certified  cheque  payable  In  Halifax  to  the 
City  Treasurer  for  the  amount  set  forth  in 
the  forms  of  tender  for  each  street,  which 
cheque  will  be  forfeited  to  the  City  If  the 
bidder  falls  to  execute  the  contract  if 
awarded  to  him.  within  five  days  of  the 
notice  of  such  award. 

The  successful  bidder  will  be  required  to 
furnish  a  bond  to  the  amount  of  25%  of 
the  amount  of  the  contract  as  estimated  by 
the  City  Engineer  for  the  faithful  perform¬ 
ance  of  the  contract. 

Plans  and  speciflcations  may  be  seen  and 
forms  of  tender  and  alt  other  Informatlort 
obtained  at  the  City  Ehigineer’s  ofTlce,  City 
Hall,  Halifax. 

The  City  reserves  the  right  to  reject  any 
or  all  tenders  or  to  accept  any  tender  which 
it  deems  best. 

F.  W.  W.  DOANE, 

City  Engineer. 

Halifax,  Nova  Scotia. 

June  18th.  1919. 

Bids:  July  1. 

Macadam  Construction 

Lewisburg,  W.  Va. 

Until  noon.  July  Ist,  1919.  sealed  bids 
will  be  received  by  the  County  Court  of 
Greenbrier  County  for  the  construction  of 
2  miles  of  Penetration  Macadam  pavement 
18  feet  wide,  beginning  at  the  end  of  the 
present  pavement,  three  miles  north  of  the 
town  of  I.,ewlsburg  and  extending  along  the 
Marlins  Bottom  Turnpike.  Grading  has 
been  done  and  local  limestone  will  be  used, 
haul  1  mile.  For  speciflcations  and  in¬ 
formation  apply  to  Frank  K.  Rader,  Coun¬ 
ty  Engineer,  Lewisburg.  W.  Va. 

The  County  Court  reaerves  the  right  to 
reject  any  and  all  bida 
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Bids:  June  30. 

Road  Construction 

Elisabeth  City,  North  Carolina. 

Sealed  proposals  for  approximately  nine 
miles  of  hard  surface  roads  will  be  re¬ 
ceived  at  the  office  of  the  Pasquotank  Coun¬ 
ty  Highway  Commission,  at  the  court  house, 
of  Pasquotank  County,  Elizabeth  City,  N. 
C.,  until  two  o'clock  P.M.,  June  30th,  1919. 

Proposals  must  be  made  in  accordance 
with  the  plans  and  speciflcations,  and  on 
the  blank  forms  furnished  by  the  engineer, 
which  are  part  of  the  speciflcations.  Plans 
and  speciflcations  are  on  file  in  the  office 
of  T.  L.  Higgs,  County  Road  Engineer, 
Room  336,  Hinton  Building,  Elizabeth  City, 
N.  C.,  and  will  be  ready  for  distribution  on 
an  dafter  Saturday,  June  2l8t,  1919.  A 
deposit  of  310  will  be  required  which  will 
be  refunded  when  the  specifications  are 
returned  in  good  condition. 

Elach  proposal  must  be  accompanied  by 
a  certified  check  on  a  basis  of  $600.00  per 
mile  of  road,  which  will  be  returned  to  the 
unsuccessful  bidders  on  the  day  of  letting 
and  to  the  successful  bidder  after  the  con¬ 
tract  is  properly  executed  and  the  required 
idemnity  bond  furnished  and  approved  by 
the  Pasquotank  County  Highway  Commis¬ 
sion. 

The  Commission  reserve  the  right  to  re¬ 
ject  any  or  all  bids,  to  waive  defects  or  ac¬ 
cept  any  bid  they  may  deem  for  the  best 
Interest  of  the  county. 

At  the  same  time  separate  bids  will  be 
received  for  all  of  the  material  to  com¬ 
plete  this  job.  Viz.,  brick,  cement,  sand. 

I  gravel  or  stone,  etc. 

I  Pasquotank  County  Highway  Commission. 

T.  L.  HIGGS,  Engineer, 
i  W.  J.  WOODLEY.  Chairman. 

Bids:  June  28. 

Highway  Construction 

ERIE  COUNTY.  PENNSYLVANIA 
North  East.  Pa. 

Sealed  proposals  will  be  received  by  the 
North  East  Township  Road  Supervisors,  at 
their  office  at  North  East.  Pa.,  until  10 
A.M..  June  28,  1919,  when  bids  will  be 
opened  and  scheduled,  and  contracts  award- 
I  ed  as  soon  thereafter  as  possible,  for  the 
I  construction  of  approximately  8000  ft.  of 
reinforced  concrete  pavement,  in  North 
j  East  Township,  on  the  road  leading  from 
North  East  Boro,  to  Findley  Lake.  Con- 
!  struction  to  be  according  to  Pennsylvania 
I  State  specifications.  Bidding  blanks  and 
speciflcations  may  be  obtained  free  and 
plans  upon  payment  of  $2.50  per  set,  upon 
application  at  the  office  of  Hill  &  Hill,  En¬ 
gineers.  Marine  Bank  Bldg.,  Erie,  Pa ,  or 
at  their  North  East,  (Pa.)  office.  They 
also  can  be  seen  at  either  of  the  above 
offices.  The  right  is  reserved  to  reject 
any  or  all  bids  and  to  waive  defects  in 
forms. 

NORTH  EAST  TOWNSHIP. 

Road  Supervisors. 

U.  S.  ENGINEER  OFFICE,.  Pittsburgh. 
Pa.— Sealed  proposals  will  be  received  at 
the  U.  S.  Engineer  Office,  Pittsburgh,  Pa., 
until  12  noon  (Eastern  time).  July  7.  1919. 
and  then  opened,  for  constructing  locks  and 
fixed  dams  in  the  Ohio  River,  near  Em.s- 
worth.  Pa.  Further  information  on  ap¬ 
plication. 

GATE-OPERATING  MACHINERY.— U. 
S.  Engineer  Office,  First  District,  Cincin¬ 
nati,  (5. — Sealed  proposals  will  bo  received 
here  until  2  P.M.,  July  8.  1919,  and  then 
opened,  for  furnishing  and  delivering  gate- 
operating  machinery  for  Dams  Noa  38  and 
39.  Ohio  River.  Information  on  application. 


OFFICIAL  PROPOSAL. 

Bids:  July  2. 

Highway  Work 

Trenton,  j 

Notice  is  hereby  given  that  8,.n,  d  bids 
will  be  received  by  the  State  lliKhway 
Commission  of  New  Jersey  for  ii.e  i,„. 
provement  of  the  following: 

State  Highway  Route  No.  1.  Section  No 
3  (Robbinsville  to  Windsor),  Mero  r  Coiin 
ty,  concrete  surface,  estimated  26.843 
square  yards. 

Bids  for  the  above  will  be  opeiud  and 
read  in  public  at  the  office  of  tlie  State 
Highway  Commission,  Broad  Street  Bank 
Bldg.,  Trenton.  N.  J.,  on  Wednesday  July 
2.  1919,  at  10:30  AM. 

Drawings,  speciflcations  and  forma  of  bid, 
contract  and  bond  for  the  propo.'^ed  work 
are  on  file  In  the  office  of  the  said  Depart¬ 
ment  at  Trenton,  N.  J.,  and  may  be  in¬ 
spected  by.  or  furnished  on  deposit  of  ten 
dollars  ($10),  to  prospective  bidders.  Bids 
must  be  made  on  the  standard  proposal 
forms  in  the  manner  designated  therein 
and  as  required  by  the  specifications,  same 
to  be  enclosed  in  sealed  envelopes,  bearing 
the  name  and  address  of  bidder  and  name 
of  the  road  on  the  outside,  addressed  to 

STATE  HIGHWAY  COMMISSION. 

Broad  Street  Bank  Building, 

Trenton.  New  Jersey.  ' : 

and  must  be  accompanied  by  a  certified 
check  for  not  less  than  ten  per  cent.  (lO'D 
of  the  amount  of  the  bid,  and  be  delivered 
at  the  above  place  on  or  before  the  hour 
named.  Copies  of  standard  proposal  form 
will  be  furnished  on  application.  Prospec¬ 
tive  bidders  are  directed  to  obtain  the 
State  Highway  Department’s  approval  of 
materials  which  they  propose  using  in  the 
work  before  submitting  bids. 

Each  bidder  must  accompany  his  bid 
with  a  certificate  from  a  surety  company, 
duly  authorised  to  do  busine.ss  in  this 
State,  stating  that  such  surety  company 
will  provide  said  bidder  with  a  bond  in 
such  sum  as  is  required  in,  and  in  accord¬ 
ance  with  the  provisions  of  said  specifica¬ 
tions,  conditioned  for  the  faithful  per¬ 
formance  of  the  provisions  of  the  contract 
and  specifications. 

By  order  of  the  State  Highway  Commis¬ 
sion, 

A.  LEE  GROVER 
Chief  Clerk 

Bids:  July  5 

Road  Work 

Pekin,  Ill. 

Sealed  proposals  will  be  received  by  the 
Highway  Commissioner  of  Pekin  Township. 
Tazewell  County,  Illinois,  at  the  Office  of 
the  Co.  Supt.  of  Highways,  Court  House, 
Pekin,  Ill.,  until  2  P.M.,  July  6.  1919.  for 
the  construction  of  a  16  ft.  pavement  8000 
ft.  long  including  rading  and  culverts. 
Alternate  bids  will  be  received  on  (1)  Port¬ 
land  Cement  Concrete,  and  (2)  Monolithic 
brick. 

Plans  and  speciflcations  on  file  with  R 
E.  Rollins,  Town  Clerk,  Pekin,  Ill.  Plans 
may  be  taken  out  for  temporary  use  while 
inspecting  the  proposed  work.  For  further 
Information,  write  F.  S.  Cook,  Co.  Supt. 
of  Highways,  Mackinaw,  III. 

A  certified  check  for  $200,  made  payable 
to  the  Highway  Commissioner,  must  ac¬ 
company  each  bid. 

The  right  Is  reserved  to  reject  any  or 
all  bids. 

ADOLPH  NIERSTHEIMER.  JP . 

Highway  Commissioner  of 

Township,  Pekin,  HI- 


June  26,  1919 

Eng.  NeWB-Record 
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Bldi:  July  8. 

Road  Construction 

Elkins,  W.  Va. 

Sealed  bids  will  be  received  until  one 
o'clock  P.M.,  Tuesday.  July  8,  1919,  by  the 
County  Court  of  Randolph  County,  West 
Virginia,  for  the  completion  of  the  work 
of  constructing  approximately  nineteen 
miles  of  improved  roads  and  streets  in 
Leadsville  District  of  said  Randolph  Coun¬ 
ty,  to  be  let  in  sections.  Said  work  having 
been  heretofre  let  to  Contract  to  the  R.  M. 
Hudson  Paving  and  Construction  Co.  and 
not  completed  by  it.  And  bids  having  been 
received  therefore  on  June  2,  1919.  and 
rejected.  A  certified  check  in  the  sum  of 
$500  must  accompany  each  bid,  which  will 
be  forfeited  as  liquidated  damages  in  case 
bidder  fails  to  comply  If  his  bid  is  accepted. 
The  successful  bidder  will  be  required  to 
furnish  a  bond  equal  to  the  total  contract 
price,  and  to  be  approved  by  the  County 
Court  Plana  and  specifications  for  this 
work  and  a  description  of  the  sections  are 
on  file  in  the  offices  of  the  County  Clerk 
and  Road  Engineer,  Elkins,  West  Virginia. 
The  County  Court  reserves  the  right  to 
reject  any  and  all  bids. 

I.EB  CROUCH, 
President  of  the  County 
Court  of  Randolph  County. 
pIADDBUS  PRITT, 

Clerk  of  the  County 
Court  of  Randolph  Co. 

The  completion  of  said  work  on  said 
roads  will  be  let  in  five  sections  averaging 
about  four  miles  each. 

Bids  will  be  received  for  concrete,  mac¬ 
adam,  tarvla,  warrenite  and  asphaltic  con¬ 
crete  construction.  Bids  will  be  received 
at  unit  prices. 

Full  Information  as  to  material,  etc.,  will 
be  furnished  by  the  undersigned. 

P.  B.  BLOOMFIELD. 

Elkins,  W.  Va. 


Bids:  July  8. 

Street  Construction 

Nashville,  N.  (X 

Sealed  proposals  will  be  received  until 
11  o’clock  A.M.  on  Tuesday,  the  8th  day 
of  July,  1919,  by  the  under^gned  for  the 
Commissioners  of  the  Town  of  Nashville. 
Nashville,  North  Carolina,  for  the  con¬ 
struction  of  street,  side  walks  and  curb¬ 
ing  on  Washington  and  Depot  Streets  in 
the  town  of  Nashville,  consisting  of  about 
one  and  one-fourth  miles.  The  street  con¬ 
struction  to  be  five  Inches ;  aide  walks  and 
curbing  to  be  in  accordance  with  the  usual 
requirements  for  cities  and  towns. 

Certified  check  ot  Sffr  of  total  cost  will 
be  required  with  each  bid.  Bids  will  be 
opened  at  the  office  of  Finch  A  Vaughan, 
In  said  town  of  Nashville,  North  Carolina, 
at  12  o’clock  M..  July  8th,  1919. 

Right  reserved  to  reject  any  and  all  bids. 
LEON  T.  Vaughan.  Town  Clerk. 

Nashville,  N.  C. 


_  T^  S.  ENGINEER  OFFICE.  FIR.ST  DIS¬ 
TRICT,  NEW  YORK  CITY,  Room  710, 
Army  Building.  19  Whitehall  Street,  New 
>ork  City.  June  28,  1919. — To  whom  it  may 
conwm;  Whereas,  navigation  is  obstructed 
wreck  of  steamship 
PORT  PHILLIP  sunk  in  the  fairway  of  the 
main  entrance  to  New  York  Harbor;  No- 


States  under  authority  of  law. 
B'"?**®**'*  received  here  until 

12  July  21.  1919,  and  then  opened,  for 
removing  wreck  of  steamship  PORT  PHIL- 
i-iP.  Information  on  application. 


Bids:  July  11. 

Highway  Work 

Trenton.  N.  J. 

Notice  is  hereby  given  that  sealed  bids 
will  be  received  by  the  State  Highway  Com¬ 
mission  of  New  Jersey  for  the  improvement 
of  the  following: 

State  Highway  Route  No.  IS.  Section  3 
(Three  Mile  Run  to  New  Brunswick),  Mid¬ 
dlesex  and  Somerset  Counties,  ocncrete  sur¬ 
face.  estimated  41,000  square  yards. 

Bids  for  the  above  will  bo  opened  and 
read  in  public  at  the  office  of  the  State 
Highway  Commission,  Broad  Street  Bank 
Bldg.,  Trenton,  N.  J.,  on  Friday,  July  11, 
1919,  at  10:80  A  M. 

Drawings,  specifications  and  form  of  bid. 
contract  and  bond  for  the  proposed  work 
are  on  file  in  the  office  of  the  said  Depart¬ 
ment  at  Trenton,  N.  J.,  and  may  be  in¬ 
spected  by,  or  furnished  on  deposit  of  Ten 
Dollars  ($10.00)  to  prospective  biddera 
Bids  must  be  made  on  the  standard  pro¬ 
posal  forms  in  the  manner  designated  there¬ 
in  and  as  required  by  the  specifications, 
same  to  be  enclosed  in  sealed  envelopes, 
bearing  the  name  and  address  of  bidder 
and  name  of  the  road  on  th  eoutside  ad- 
dreased  to  State  Highway  Commission. 
Broad  Street  aBnk  Bldg.,  Trenton,  New  Jer¬ 
sey,  and  must  be  accompanied  by  a  certi¬ 
fied  check  for  not  less  than  ten  per  cent. 
(10%)  of  the  amount  of  the  bid.  and  be 
delivered  at  the  above  place  on  or  before 
the  hour  named.  Copies  of  standard  pro¬ 
posal  form  will  be  furnished  on  applica¬ 
tion.  Prospective  bidders  are  directed  to 
obtain  the  State  Highway  Department’s 
approval  of  the  materials  which  they  pro¬ 
pose  using  in  the  work  before  submitting 
bids. 

Each  bidder  must  accompany  his  bid  with 
a  certificate  from  a  surety  company,  duly 
authorised  to  do  business  in  this  State, 
stating  that  such  surety  company  will 
provide  said  bidder  with  a  bond  in  such 
sum  as  is  required  In.  and  In  accordance 
with  the  provisions  of  said  specifications, 
conditioned  for  the  faithful  performance  of 
the  provisions  of  the  contract  and  specifica¬ 
tions. 

By  order  of  the  State  Highway  Com¬ 
mission. 

A.  LEE  GROVER  Chief  Clerk. 


Bids;  July  9. 

Highway  Construction 

THE  STATE  OP  DELAWARE 

Dover,  Delaware. 

Sealed  proposals  will  be  received  by  the 
State  Highway  Department  at  its  office, 
Dover,  Delaware,  until  two  (2)  o’clock. 
P  M.,  July  9,  1919,  and  at  that  place  and 
time  publicly  opened,  for  the  construction 
of  8.27  miles  of  State  Highway  (cement 
concrete)  in  New  Castle  and  Kent  Coun¬ 
ties,  Delaware,  involving  the  following  ap¬ 
proximate  quantities: 

CONTRACT  NO.  15— 0.4i  lOLBa 
81,500  cu.yd.  grading 

10  cu.yd.  concrete  masonry 
800  pounds  reinforcement 
60  lin.ft  IS-in.  reinforced  concrete  pipe 
84  lin.ft  80 -in.  reinforced  concrete  pipe 
•  bounds 

1,100  tons  stone  for  macadam 
$00  sq.yd.  penetration  macadam 

CONTRACT  NO.  1$ — 4.91  MILH» 

7.5  acres  clearing  and  grubbing 
59,000  eu.yd.  grading 
1,000  cu.yd,  concrete  masonry 


32,000  i>oun>is  rfinforoonient 

400  lin.ft.  la-ln.  reinforced  concrete  pi)><> 
68  lln  ft.  18-in.  reinforce«i  concrete  pip.- 
68  lin.ft.  at -in.  reinforced  concrete  pip 
84  lin.ft.  30-ln.  reinforced  concrete  pipe 
136  lin.ft.  36-In.  reinforced  concrete  pii>i 
60  Bounds 
8,000  lin.ft.  piles 
3,500  lin.ft.  wood  guard  rail 
100  tons  stone  for  macadam 
9,880  cu.yds.  cement  concrete  roadway 
250  Joints 

2,000  sq.yds.  roadway  reinforcement 
CONTRACT  NO.  17—2.94  MILES 
1.00  acre  clearing  and  grubbing 
21,000  cu.yds.  grading 

200  cu.yds.  concrete  masonry 
2.000  pounds  reinforcement 
240  lin.ft  15-In.  reinforced  concrete  pipe 
$8  lin.ft.  18-in.  reinforced  concrete  pipe 
34  lin.ft  24-In.  reinforced  concrete  pipe 
84  lin.ft.  30-in.  reinforced  concrete  pipe 
84  lin.ft.  36-in.  reinforced  concrete  pipe 
30  Bounds 

75  tons  stone  for  macadam 
6,6i)0  cu.yds.  cement  concrete  roadway 
l.)0  Jointa 

Bids  may  be  submitted  for  Contracts  No 
16  and  No.  17  separately  or  combined. 

Performance  of  contract  shall  commence 
within  ten  (10)  days  after  execution  of 
contract  and  be  completed  on  or  before  De¬ 
cember  1,  1919. 

Monthly  payments  will  be  made  for  90 
per  cent  of  the  construction  completed 
each  month. 

Bidders  must  submit  proposals  upon 
forms  provided  by  the  Department 

Each  proposal  must  be  accompanied  by 
a  surety  bond,  certified  check,  or  money  to 
the  amount  of  at  least  ten  (10)  per  centum 
of  the  total  amount  of  the  proposal 

’The  envelope  containing  the  propo.sal 
must  be  marked;  “Proposal  for  the  Con¬ 
struction  of  a  State  Highway  under  Con¬ 
tract  No.  15.  No.  If  and  No.  17.’’ 

The  contract  will  be  awarded  or  rejected 
within  twenty  (20)  days  from  tha  date  of 
opening  proposals. 

The  right  Is  reserved  to  reject  any  or  all 
blda 

Detailed  plans  may  be  seen,  and  index 
plans  and  specifications  may  be  obtained 
after  June  23,  1919,  upon  deposit  of  ($10.90) 
ten  dollars  which  amount  will  be  refunded 
upon  return  of  plans  and  specifications  In 
good  condition,  at  the  office  of 

STATE  HIGHWAY  DEPARTMENT. 

DOVER,  DELAWARE. 

CHAS  M  UPHAM, 

Chief  Engineer. 


Bids:  July  1 

Jail  Construction,  Etc. 

Toms  River,  N.  J. 

For  the  erection  and  completion  of  al¬ 
terations  and  additions  to  Jail  and  new 
wardens’  house  at  Toma  River,  Ocean 
County,  N.  J.  will  be  received  on  July 
Ist,  1919,  at  12  o'clock  noon  and  then 
publicly  ope^^ed,  each  “bid  ’  to  be  accom¬ 
panied  with  a  certified  check  or 'bid  bond 
for  $1000  to  guarantee  faithful  execution 
of  contract.  All  “bids"  to  be  addressed  to 
B.  R.  Yoder,  chairman  of  building  com- 
mittea  of  the  Ocean  County  Board  of  Free¬ 
holders  Plans  ara  on  file  at  the  office  of 
Thomas  Stephen,  architect.  Room  304, 
Temple  Building.  Camden.*  N.  J. 

Rights  reserved  to  reject  any  or  all 
-blda- 
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Bida:  July  16. 

Pumping  Engine 

OFFICIAL  NOTICE  C.  P.  NO.  32 
OFFICE  OF  THE  CENTRAL  BOARD  OF 
PURCHASES 
City  of  Milwaukee,  Wis. 

Sealed  proposals  will  be  received  at  this 
ofllce  until  Wednesday,  July  16th,  1919,  at 
10  ;30  A.M.,  for  furnishing  and  erecting  In 
place  complete  and  ready  for  use  at  the 
North  Point  Pumping  Station  of  the  Mil¬ 
waukee  Water  Works,  on  the  shore  of 
I.ake  Michigan  near  the  end  of  North 
Avenue,  in  the  First  Ward  in  the  City  of 
Milwaukee,  one  20,000,000  gallon  .pumping 
engine,  according  to  specifications  on  file 
in  this  office. 

DELIVERY 

Work  to  be  completed  within  one  year 
from  the  date  of  the  award  of  the  con¬ 
tract,  failing  In  which  the  contractor  shall 
pay  to  the  City  of  Milwaukee  as  liquidated 
damages  the  sum  of  $1125.00  per  day  for 
each  and  every  day's  delay  in  completing 
the  contract 

BONDS 

Bonds  to  accompany  bids  required  In  the 
penal  sum  of  Sixty-Seven  Thousand  and 
Five  Hundred  ($67,500.00)  Dollars  or  In 
lieu  thereof  the  bidder  may  deposit  with 
the  Central  Board  of  Purchases  the  sum 
of  Thirty-Three  Thousand  Seven  Hundred 
and  Fifty  ($33,750.00)  Dollars,  in  money 
or  duly  certified  bank  checks,  drawn  to 
the  order  of  the  Central  Board  of  Pur¬ 
chases,  failing  in  which  his  bid  will  be  re¬ 
jected.  In  case  bonds  are  submitted  with 
bids,  local  bondsmen  or  a  surety  company 
authorised  to  do  business  in  Wisconsin  will 
be  required,  said  bonds  to  be  approved  as 
to  form  smd  execution  by  the  City  Attorney 
before  being  presented  with  bid. 

All  moneys  and  checks  deposited  will  be 
returned  to  unsuccessful  bidder  when  the 
contract  Is  awarded  and  to  the  successful 
bidder  when  contract  is  entered  Into. 

The  Central  Board  of  Purchases  reserves 
the  right  to  reject  any  or  all  bids. 

Signed  WM.  R.  CALLAHAN, 

Purchasing  Agent. 

DANIEL  W,  HOAN, 
Chairman, 
Central  Board  of  Purchasea 

Countersigned  A.  P.  PITLICTKER, 

Deputy  Comptroller. 


Bids:  July  1. 


20,000  sq.yd.  scarifying  and  resha;  .ug  old 
macadam. 

24,794  sq.yd.  bituminous  macadan,,  2  inch 
top. 

Separate  bids  may  be  submitted  fur  any 
one  or  all  of  the  following  items: 

Concrete  pipe,  F.O.B.  cars,  Fayitteville. 
Ark. 

Steel  trusses  and  short  spans,  irecttd 
Bituminous  top. 

Plans  and  specifications  are  on  tile  at 
the  office  of  the  State  Highway  Department, 
Little  Rock,  Ark.,  and  the  office  of  the 
County  Judge,  B.  F.  Campbell,  Fayetteville, 
Ark.  Any  additional  information  may  be 
obtained  from  the  Engineers,  Hamilton  and 
Shreve,  Fayetteville,  Ark. 

A  certified  check  to  the  amount  of  5 
per  cent  of  the  bid  must  accompany  all 
proposals.  Check  to  be  made  to  the  order 
of  W.  J.  Reynolds,  Secretary  of  the  Dis¬ 
trict.  Usual  rights  reserved. 

Successful  bidders  will  be  required  to 
execute  construction  bond  to  the  amount 
of  25  per  cent,  of  their  bids. 

BOARD  OP  ROAD  DISTRICT  NO  2 
C.  W.  APPLEBY,  President 
W.  J.  REYNOLDS,  Secretary, 
Fayetteville,  .\rk 

Hamilton  and  Shreve,  Engineers.  Fay¬ 
etteville,  Ark. 


Boiler  Stokers,  Etc. 


Central  Islip,  N.  Y. 

Sealed  proposals  for  New  Boiler,  Stokers, 
etc.,  and  Coal  and  Ash  Handling  Elquip- 
ment.  New  Central  Heating  and  Lighting 
Plant,  Central  Islip  State  Hospital,  Central 
Islip.  N.  Y.,  will  be  received  by  the  State 
Hospital  Commission.  Capitol,  Albany,  N. 
Y.,  until  3  o’clock  P.M.,  on  Tuesday,  July 
1,  1919,  when  they  will  be  publicly  opened 
and  read.  Proposals  shall  be  enclosed  in 
an  envelope  furnished  by  the  State  Archi¬ 
tect,  seled  and  addressed,  and  shall  be 
accompanied  by  a  certified  check  in  the 
sum  of  five  per  cent.  (5<^)  of  the  amount 
of  the  proposal.  The  contractors  to  whom 
the  awards  are  made  will  be  required  to 
furnish  surety  company  bond  in  the  sum 
of  fifty  per  cent.  (SO*;?-)  of  the  amount  of 
the  contract  within  thirty  (30)  days  after 
official  notice  of  award  of  contract  and 
In  accordance  wit  hthe  terms  of  specifica¬ 
tions  Nos.  3276  and  3277.  ’The  right  is 
reserved  to  reject  any  or  all  bids.  Draw¬ 
ings  and  specifications  may  be  consulted  at 
the  Central  Islip  State  Hospital,  Central 
Islip.  New  York  :  at  the  New  York  Office 
of  the  Department  of  Architecture,  Room 
618,  Hall  of  Records  Building,  and  at  the 
Department  of  Architecture,  CTapItol,  Al¬ 
bany,  N.  Y.  Drawings  and  specifications 
and  blank  forms  of  proposal  may  be  ob¬ 
tained  at  the  Department  of  Architecture. 
Capitol,  Albany,  N.  Y.,  upon  reasonable 
notice  to  and  in  the  discretion  of  the  State 
Architect,  L,  F.  Pilcher,  Capitol,  Albany, 
N.  Y. 

'Dated:  June  10,  1919. 


Bids:  July  15. 

Colutructing  Drainage  Project 

Marshall  County,  Iowa. 


To  whom  It  may  concern:  The  Board 
of  Supervisors  of  Marshall  County,  Iowa, 
will  receive  sealed  bids  for  the  construction, 
in  accordance  with  the  plans,  drawings  and 
specifications  of  the  engineer,  of  the  Towa 
River  Drainage  Project  located  In  Bangor. 
Marietta,  Linn,  Llscomb,  Iowa  and  Taylor 
Townships,  Marshall  County,  Iowa,  said 
improvement  being  embraced  wholly  within 
one  section. 

The  Improvement  will  be  the  straighten¬ 
ing.  widening,  deepening  and  changing  of 
the  channel  of  the  Iowa  River  within  the 
district  as  laid  out  by  the  engineer.  Es¬ 
timated  yardage.  1,400,000.  The  work  shall 
consist  of  all  the  necessary  labor  and  ma¬ 
terial  for  the  Improvement.  For  further 
details  see  plans,  profiles  and  specifications 
now  on  file  In  the  office  of  the  County  Audi¬ 
tor,  Marshall  County,  Iowa,  Plana,  profiles 
and  specifications  may  be  obtained  from 
F.  B.  Ingersoll,  Marshalltown,  Iowa,  en¬ 
gineer  In  charge,  by  sending  deposit  of 
$5.00,  said  amount  to  be  returned  when 
plans,  profiles  and  specifications  are  re¬ 
turned. 

Bids  must  be  accompanied  by  a  certified 
check  of  Ten  Thousand  Dollars  ($10,000). 
check  to  be  drawn  on  some  Marshalltown 
bank.  Successful  bidder  must  furnish  bond 
of  ot  contract  price.  Work  must  com¬ 
mence  as  soon  as  contract  Is  entered  into 
and  be  finished  by  January  1,  1922.  Pay¬ 
ments  to  be  made  on  monthly  estimates  of 
the  engineer,  20^  reserved  until  final  com¬ 
pletion.  Bids  received  up  to  2  o’clock,  P  M . 
July  15,  1919,  at  the  office  of  the  County 
Auditor.  Marshalltown,  Iowa.  The  Board 
of  Supervisors  reserves  the  right  to  re¬ 
ject  any  or  all  bids. 

’THE  BOARD  OF  SUPERVISORS  MAR¬ 
SHALL  (X)UNTY.  IOWA, 

By  W.  H.  JONBaS,  Chairman 

OEO.  ENDERLEY,  County  Auditor 


Bids:  July  8. 

Macadam  Road 

WASHINGTON  COUNTY  ROAD  DIS¬ 
TRICT  NUMBER  ’TWO 

Fayetteville,  Ark. 

Sealed  bids  will  be  received  at  the  office 
of  the  Secretary,  W.  J.  Reynolds,  at  Fay¬ 
etteville.  Arkansas,  until  2  P.M.,  July  8, 
1919,  and  there  will  be  publicly  opened  and 
read,  for  the  construction  of  52  miles  of 
gravel  and  limestone  macadam  road. 

The  approximate  quantities  are  as  fol¬ 
lows; 

11.5  acres  clearing  and  grubbing. 

155,282.00  cu.yd.  unclassified  excavation. 

5000  cu.yd.  solid  rock  excavation. 

20  miles  grading  machine  work  (on  old 
road. ) 

735  lin.ft.  heavy  steel  bridges. 

’’60  lin.ft.  light  steel  bridges  (short  span.) 

23.758  cu.yd.  field  stone  base,  0  to  1  mile 
haul. 

15,860  cu.yd.  native  gravel,  1  to  2  miles 
haul. 

16,138  cu.yd.  limestone  top  course.  1  to  2 
mile  haul. 

10,800  cu.yd.  native  gravel,  1  to  2  mile 
haul. 

948  cu.yd.  concrete,  reinforced. 

297  cu.yd.  concrete,  plain. 

72  lin.ft.  15  In.  concrete  pipe,  hauling  and 
placing. 

696  lin.ft.  18-in.  concrete  pipe,  hauling 
and  placing. 

24  lin.ft.  21-in.  concrete  pipe,  hauling  and 
placing. 

528  lin.ft  24-in.  concrete  pipe,  .hauling 
and  placing. 

648  lin.ft.  20-ln.  concrete  pipe,  hauling 
and  placing. 


Bida;  July  1. 

Street  Improvement 

PARK  STREET  IMPROVEMENT 

Ridgefield  Park,  N.  J. 

Sealed  proposals  for  the  improvement  of 
Park  Street  in  the  Village  of  Ridgefield 
Park,  N.  J.,  will  be  received  by  the  Board 
of  Commissioners  of  said  village  at  the 
Municipal  Building,  224  Main  Street  Ridge¬ 
field  Park,  N.  J.,  on  Tuesday,  July  1st. 
1919,  at  the  hour  of  9  o’clock  P.M.  ONLY. 

Plans,  specificationa  profiles,  details  and 
Instructions  to  bidders  and  approximate 
quantities  are  on  file  with  the  Village  Clerk 
at  the  Municipal  Building  and  may  be  ex¬ 
amined  any  day  except  Saturday,  between 
the  hours  of  10  A.M.  and  4  P.M. 

BOARD  OF  COMMISSIONERS  OP  THE 
VILLAGE  OF  RIDGEFIELD  PARK,  N.  J. 

By  M.  D.  STARKER, 


PROPOSAIR  FOR  COAL.— U.  S.  En¬ 
gineer  Office.  Jacksonville.  Fla. — Sealed  pro¬ 
posals  will  be  received  here  until  12  o’clock, 
noon.  July  24.  1919,  and  then  opened,  for 
furnishing  5000  short  tons  coal  for  U.  S. 
dredges  on  St.  Johns  River  and  tributary 
waters.  Information  on  application. 
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Worth  While  Bidders  Know  Where 
to  Look  for  Public  Works  Contracts 

Contractors,  Manufacturers  and  Dealers  all  over  the  country 
know  that  the  Official  Proposal  Advertising  in  Engineering 
News-Record  is  the  best  place  to  look  for  contracts  of  every 
description.  They  know  that  over  90%  of  the  advertisements 
on  which  widespread  competition  is  desired  are  published  in 
the  News- Record — over  3,000  Official  Proposal  advertisements 
annually.  And  that  is  why  proposal  advertising  in  the  News- 
Record  has  saved  many  municipalities  thousands  of  dollars — 
competitive  bidders  everywhere  are  on  the  lookout  for  this  ad¬ 
vertising  and  are  ready  to  keep  their  prices  down  to  the  lowest 
figure  possible.  The  nation-wide  circulation  of  Engineering 
News-Record  and  the  large  number  of  announcements  published 
each  issue  is  what  makes  it 

for  Official  Proposals 

The  DOMINANT  Paper 
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Vol.  82,  Xo.  2b 
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OFFICIAL  PROPOSALS 


Kidn:  July  9. 

Storm  Water  Lateral  Sewers 

Dearborn,  Michigan. 

Sealed  bide  will  be  received  at  the  office 
of  the  Village  Clerk.  Dearborn,  Mich.,  up 
to  8  P.M.  of  the  9th  day  of  July,  1919, 
for  furnishing  all  materials  and  labor  to 
construct  the  following  amounts  of  sewers: 
12.068  ft.  of  12-In.  sewer. 

8.840  ft.  of  15-In.  sewer. 

2.933  ft.  of  18-in.  sewer. 

1.348  ft.  of  20-in.  sewer. 

428  ft.  of  22-In.  sewer. 

1.708  ft.  of  24-ln.  sewer. 

1.098  ft.  of  30-in.  sewer. 

660  ft.  of  36-in.  sewer. 

85  manholes,  all  In  accordance  with  the 
plans  and  specifications  on  file  at  the  office 
of  the  V'illage  Clerk  and  In  the  office  of  C. 
W.  Hubbell  Consulting  Engineer.  2348  Pen¬ 
obscot  Bldg.,  Detroit.  Mich.,  from  whom 
copies  may  be  obtained  upon  deposit  of 
$10.00,  which  amount  will  be  refunded  upon 
the  return  of  the  plans  and  specifications 
In  good  condition  within  10  days  after  open¬ 
ing  bids. 

No  bids  will  bo  received  unless  accom¬ 
panied  by  a  certified  check  for  the  sum  of 
$7500.00  payable  to  the  Village  of  Dear¬ 
born.  to  Insure  the  signing  of  contract  and 
the  furnishing  of  proper  and  acceptable 
bonds  for  the  full  amount  of  the  contract 
price  within  ten  days  from  time  of  notifica¬ 
tion  of  the  award  of  contract. 

The  right  Is  reserved  to  reject  any  or 
all  bids. 

By  order  of  the  Village  Commission. 

FRED  C.  REAMER. 

Village  Clerk. 

Bids;  July  2$. 

School  Building 

Lorain,  Ohio. 

The  Board  of  Education,  Lorain.  Ohio, 
will  receive  sealed  proposals  for  the  fur¬ 
nishing  of  all  material  and  doing  all  the 
work  necessary  for  the  construction  of  a 
School  Building,  as  per  plans  and  specifica¬ 
tions  prepared  by  the  architects.  Perkins. 
Fellows  and  Hamilton,  814  Tower  Court, 
Chicago.  Ill.,  until  12  o’clock,  noon.  July 
28.  1919. 

Proposals  must  be  made  on  blanks  fur¬ 
nished  by  the  Board  of  Education,  which 
can  be  secured  from  the  architects,  must 
he  eccompanled  by  certified  check  In  a  sum 
equal  to  at  least  five  (5)  per  cent  of  the 
amount  of  the  bid  and  payable  to  the  Board 
of  Education,  Lorain,  O. 

The  Board  reserx-es  the  right  to  reject 
any,  part  of  any  or  all  bids  or  proposals. 

By  order  of  the  Board  of  Education,  June 
21.  1919. 

BL  BRUELL.  Clerk 

Bids:  July  9. 

Paving 

Cushing.  Okla. 

Bids  will  be  received  until  8  P.M..  July 
8.  1919,  by  C.  H.  Acklln.  City  Clerk,  for 
20,000  sq.yds.  of  brick  paving  together  with 
necessary  storm  sewers,  grading,  curbing, 
etc. 

CLARENCE  A.  WOOD, 

Engineer. 


SEALED  PROPOSAI.R  will  be  opened 
bv  the  l.tghthouse  Supt..  Philadelphia.  Pa.. 
2  o’clock  P.M  .  July  7,  1919,  for  furnishing 
fabricated  steel  for  a  72  foot  steel  tower, 
delivered  to  Horseshoe  Range.  West  Oroup 
Lighthouse.  Pa  Information  upon  applica¬ 
tion  to  the  above  Supt. 
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Bids:  July  30. 

Inlet  Construction 

Ft.  Pierce,  Fla. 

Sealed  proposals  will  be  received  at  the 
office  of  the  Secretary  at  Ft.  Pierce,  Fla., 
until  2  P.M.  on  the  30th  day  of  July,  1919, 
for  the  construction  of  an  inlet  cut  and 
riprapping  (Inside  work),  and  outside  chan¬ 
nel  and  certain  Jetties  (outside  work),  all 
of  which  is  particularly  described  in  the 
plans  and  specifications  for  the  proposed 
work,  which  consists  of  approximately  85,- 
000  cubic  yards  of  earth  excavation,  1720 
cubic  yards  of  Jetty  hearting,  2200  tons  of 
Jetty  capping  and  1200  cubic  yards  of  rip¬ 
rap. 

The  6oard  reserves  the  right  to  reject 
any  and  all  bids.  Plans  and  specifications 
may  be  seen  at  the  office  of  the  Secretary 
and  may  be  obtained  from  the  Chief  En¬ 
gineer  of  the  District  for  the  sum  of  three 
dollars,  which  will  not  be  refunded. 
MILLER  HALI.OWES,  Chief  Engnr. 

Ft.  Pierce  Inlet  District, 

Ft  Pierce,  Fla. 

C.  M.  HORTON,  Secretary. 

Ft.  Pierce,  Fla. 


Bids:  July  10. 

Highway  Construction 

Nashville,  Tenn. 

Sealed  bids  will  he  received  by  the  State 
of  Tennessee.  Department  of  Highways,  at 
the  Office  of  the  Department,  No.  327  7th 
Ave.,  N.  Nashville.  Tennessee,  Thursday, 
July  10.  1919,  for  the  construction  of  10.66 
miles  of  State  Highway  No.  7,  between 
Cowan  Station  and  the  Franklin-Marlon 
County  line,  in  Franklin  County ;  and  for 
the  construction  of  12.27  miles  of  State 
Highway  No.  7  between  Shelbyvllle  and  the 
Moore-Coffee  County  line,  in  Bedford  and 
Moore  Counties. 

Bids  will  be  opened  publicly  at  2  P.M.  at 
the  place  and  on  the  date  above  men¬ 
tioned. 

The  principal  items  of  construction,  in 
Franklin  County,  are  approximately  as  fol¬ 
lows: 

16.812  cu.yd.  Common  Excavation. 

1.500  cu.yd.  Solid  Rock  Excavation. 
101.750  sq.yd.  Waterbound  Macadam,  8  in. 
in  depth,  16  ft.  wide. 

8,588  sq.yd.  Scarifying  and  Reshaping. 

140  lin.ft.  IS  In.  Concrete  or  corrugated 
metal  pipe. 

60  lin.ft.  18  In.  Concrete  or  corrugated 
metal  pipe 

820  lin.ft.  24  in.  Concrete  or  corrugated 
metal  pipe. 

61  cu.yd.  Class  "A”  Concrete. 

53  cu.yd.  Class  “B"  Concrete. 

8,600  lb.  Reinforcing  Steel. 

120  cu.yd.  Stone  Masonry. 

In  addition  to  the  above  excavation  there 
is  also  an  item  of  approximately  8500  cu.yd. 
of  excavation  between  Sta.  0/00  and  Sta. 
300  covering  the  finishing  of  the  grade  be¬ 
tween  those  two  points,  the  rough  grade 
having  been  previously  done. 

The  principal  Items  of  construction,  in 
Bedford  and  Moore  Counties,  are  approx¬ 
imately  as  follows: 

29,716  cu.yd.  Common  Excavation. 

5.985  cu.yd.  Solid  Rock  Excavation. 

1.76  miles  Orader  Work. 

17,865  sq.yd.  Scarifying  and  Reshaping, 

12,000  sq.yd.  8|  in.  Waterbound  Macadam, 
16  ft.  wide. 

102,500  sq.yd.  8  In.  Gravel  Surfacing,  16 
ft.  wide. 

696  lin.ft.  15  In.  Concrete  or  Corrugated 
metal  pipe. 


OFFICIAL  PROPOSALS 


1,075  lin.ft.  25  In.  Concrete  or  t'urriiKate,) 
metal  pipe. 

300  cu.yd.  Riprap. 

28  cu.yd.  ‘■Special”  Concrete 
335  cu.yd.  Class  ’"A”  Concrete 
110  cu.yd.  Class  “B”  Concrete 

36,500  lb.  Steel. 

2  REINFORCED  CONOR KTK 
bridges,  consisting  of 
160  cu.yd.  Excavation. 

16  cu.yd.  "Special”  Concrete. 

97  cu.yd.  Class  "A”  Concrete. 

178  cu.yd.  Class  "B”  Concrete 
16,000  lb.  Steel. 

Alternate  bids  will  also  be  considered  on 
8i  in.  Waterbound  Macadam  for  the  total 

104,500  sq.yd.  of  surfacing. 

Specifications  and  blank  propo.^als  will 
be  furnished  contractors  upon  appliration. 

Plans  and  specifications  are  on  file  in  the 
office  of  the  Department  of  Highways. 
Nashville,  Tennessee. 

Any  additional  information  may  be  se¬ 
cured  from  the  Chief  Engineer,  at  Nash¬ 
ville.  Tennessee. 

The  right  to  reject  any  or  all  bids  Is  re¬ 
served. 

Certified  check  for  the  sum  of  $500  nn 
must  accompany  each  bid  as  evidence  of 
good  faith  and  as  a  guarantee  that  if 
awarded  contract,  the  bidder  will  execute 
contract  and  give  surety  bond  as  required 
STATE  HIGHWAY  COMMIS.SION. 

W.  P.  MOORE,  Chief  Engineer. 


Bids:  July  1. 

Grading  and  Draining  Road 

Lewlaburg,  W.  Va. 

Until  noon,  July  Ist,  sealed  bids  will  be 
received  by  the  County  Court  of  Green¬ 
brier  County,  West  Virginia,  for  grading 
and  draining  proposed  road  leading  from 
Ronceverte,  west  to  the  Fort  Spring  Dis¬ 
trict  line,  or  so  much  thereof  as  funds 
available  will  permit.  $70,000  has  been 
appropriated. 

The  bulk  of  this  work  Is  on  a  new  lo¬ 
cation  with  which  traffic  will  not  Interfere. 

Plans  and  specifications  will  be  supplied 
to  applicants  sufficiently  interested  to  look 
over  the  work. 

The  County  Court  reserves  the  right  to 
reject  any  and  all  bids. 

PRANK  K.  RADER. 

County  Engineer. 


Bids:  July  7. 

Street  Repairing 

Woodstown.  N.  J. 

Notice  is  hereby  given  that  sealed  bids 
will  be  received  by  the  Mayor  and  Common 
Council  for  the  repair  of  streets  In  the 
Borough  of  Woodstown,  with  a  seal  coat 
surface  upon  a  repaired  bituminous  con¬ 
crete  foundation  ;  estimated  amount  of  sur¬ 
face  pavement  required  is  27,475  square 
yards ;  at  Council  Chamber,  Woodstown. 
N.  J.,  on  Monday,  July  7th.  1919.  at 
7.30  P.M. 

Drawings,  specifications  and  further  in¬ 
formation  in  regard  to  bids  may  be  ob¬ 
tained  of  Keasbey  ft  Sparks,  Engineers, 
Mecum  Bldg.,  Salem,  N.  J. 

WALTER  SYLVESTER.  Clerk. 


PROPOSAL  FOR  STONE— U.  S,  Engi¬ 
neer  Office.  Customhouse,  New  Orleans. 

— Sealed  proposals  will  be  received  here 
until  n  A  M..  July  16.  1919.  and  then 
opened,  fop  furnishing  and  delivering  stone 
for  Head  of  Passes,  fcuth  Pass,  and  Soutn- 
west  Pass,  Mississippi  River.  Further  in¬ 
formation  on  application. 
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Bids;  July  28. 

Sewer  Construction 

Aberdeen,  South  Dakota 

Notice  Is  hereby  Riven  that  sealed  bids 
will  be  received  by  the  Auditor  of  the  City 
of  Aberdeen,  South  Dakota,  until  S  o’clock 
AM.  on  Monday,  July  28,  1919,  for  the 
furnishiPR  of  material  and  labor  and  con¬ 
structing  a  storm  sewer  for  the  City  of 
Aberdeen,  South  Dakota,  at  which  meeting 
of  the  Board  of  Commissioners  of  said  city 
all  proposals  will  be  opened. 

All  material  and  work  must  be  In  ac¬ 
cordance  with  the  plans  and  specifleations 
an  file  at  the  office  of  the  city  engineer  and 
city  auditor. 

The  work  to  consist  of  approximately 
eight  miles  of  vitrified,  segmental  block  or 
concrete  pipe  running  in  diameter  from  ten 
inch  to  ninety-six  inches,  with  one  hun¬ 
dred  manholes  and  two  hundred  and  twelve 
catch  basins. 

Any  prospective  bidder,  desiring  a  set 
of  the  plans  for  personal  use  may  obtain 
.same  from  the  city  engineer  by  making  a 
deposit  of  Ten  Dollars  to  cover  the  cost 
of  the  blue  prints.  Refund  of  one-half  the 
amount  deposited  will  be  made  on  the  re¬ 
turn  of  the  plans  and  specifications  to  the 
city  engineer  within  five  days  following  date 
of  receiving  bids. 

Each  bid  must  be  accompanied  by  a  cer¬ 
tified  check,  payable  to  the  City  of  Aber¬ 
deen,  in  the  amount  of  One  Thousand  Dol¬ 
lars.  Said  check  will  he  returned  to  un¬ 
successful  bidders  upon  award  of  contract 
and  to  successful  bidder  when  his  bond  has 
been  approved  for  the  faithful  performance 
of  the  work. 

The  city  reserves  the  right  to  reject  any 
or  all  bids. 

By  order  of  the  Board  of  Commissioners 
of  the  City  of  Aberdeen. 

F.  U.  RA-YTHOND, 

City  Auditor. 


PROPOSALS  FOR  JETTY  COXSTRTTC- 
TION. — U.  S.  Engineer  Office.  Jacksonville. 
Pla — Sealed  proposals  will  be  received  here 
until  12  M.,  .July  24.  1919,  and  then  opened, 
for  Jetty  construction  at  the  entrance  to 
St.  Johns  River,  Pla.  Further  Information 
on  application. 


PROPOSALS  FOR  DREDOmO.— TT.  S. 
Engineer  Office,  Philadelphia,  Pa.  Sealed 
proposals  will  be  received  here  until  13 
noon.  July  28.  1919.  and  then  opened,  for 
dredging  in  Schuylkill  River.  Further  In¬ 
formation  on  application. 


PROPOSALS  FOR  COAL.— Tt.  S  En¬ 
gineer  Office,  Jacksonville,  Pla.— Selaed  pro¬ 
posals  will  he  received  here  until  12  o’clock 
noon,  July  24.  1919.  and  then  opened,  for 
furnishing  6001)  short  tone  coal  for  IT.  S. 
dredges  on  Hillsboro  Bay  and  tributary 
waters.  Information  on  application. 


PROPOSALS  FOR  DREDGING.  U.  S. 
Engineer  Office,  Baltimore,  Md.  Sealed 
proposals  will  be  received  here  until  1 :00 
P  M  ,  July  21,  1919,  and  then  opened,  for 
dredging  in  channel  to  Curtis  Bay,  Md. 
Further  Information  on  application. 


PROPOSAI.B  FOR  DREDGING.- D.  S. 
Engineer  Office.  Honolulu,  Hawaii. — Se<Wed 
proposals  for  dredging  in  Honolulu  Harbor, 
Hawaii,  will  be  received  In  this  office  until 
n  A  M.,  August  26.  1919,  and  then  opened. 
Further  information  on  application  to  this 
offlee  or  to  U.  S.  Enarineer  Office,  401  Cus¬ 
tomhouse,  San  Francisco. 


tJ’  S^KNGINEER  office.  P.  O.  BUILD- 
pit.  Savannah.  On. — Sealed  proposals  will 
‘>1’,  J’pcplved  here  until  12  noon  July  21. 

opened,  for  dredging  In  8a- 
Harbor.  Infomritlon  on  applica- 
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Bids:  July  30. 

Hetch  Hetchy  Dam 

San  Francisco.  California. 

Sealed  proposals  will  be  received  at  the 
office  of  the  Board  of  Public  Works.  City 
Hall,  San  Francisco,  between  2  and  3 
o’clock  P.M.,  Wednesday,  July  80,  1919. 
for  the  construction  of  the  Hetch  Hetchy 
dam  and  appurtenant  works,  in  Tuolumne 
County.  California. 

The  dam  is  to  be  of  the  arched  gravity 
type,  with  a  height  above  stream  level  of 
about  212  feet  and  an  average  depth  to 
foundation  of  about  72  feet,  and  built  of 
cyclopean  masonry.  The  principal  items 
of  the  work  are  estimated  as  follows:  Ex¬ 
cavation  below  stream  level,  77.000  cu.yds.  : 
excavation  above  stream  level,  60.500 
cu.yds.  ;  cyclopean  masonry,  298.800  cu  yds  ; 
concrete  not  included  in  cyclopean  masonry. 
66,850  cu.yds.  The  dam  site  Is  accessible 
directly  by  railroad,  and  electric  power  for 
construction  purposes  will  be  available. 

It  is  estimated  that  the  cost  to  the  City 
of  this  work  will  be  about  14.000,000. 

Specifications,  plans  and  proposal  form 
may  be  obtained  from  the  City  Engineer, 
iClty  Hall,  San  Francisco,  on  deposit  of  $20. 

M.  M.  O’SHAUOHNESSY, 

I  City  Engineer. 


I 

Bids:  July  17. 

,  Construction,  Sanitary  Work, 
Etc. 

Malone,  N.  T. 

I  Sealed  proposals  for  Construction,  Heat- 
Jlng,  Sanitary  and  Electric  Work,  Addition 
|to  State  Armory,  Malone.  N.  Y.,  will  be  re¬ 
ceived  by  Mr.  Edward  S,  Walsh.  Superln- 
jtendent  of  Public  Wocks,  Capitol.  Albany. 
N.  Y.,  until  12  o’clock  noon  of  Thursday, 
July  17.  1919,  when  they  will  be  publicly 
'opened  and  read.  Proposals  shall  be  en¬ 
closed  In  an  envelope  furnished  by  the 
Superintendent  of  Public  Works,  sealed  and 
addressed,  and  shall  be  accompanied  by  a 
certified  check  In  the  sum  of  five  per  cent 
of  the  amount  of  the  proposal.  'The 
contractors  to  whom  the  awards  are  made 
will  be  required  to  furnish  surety  company 
bond  in  the  sum  of  fifty  per  cent  (SO'fr) 
of  the  amount  of  the  contract  within  thirty 
(80)  days  after  official  notice  of  aw’ard  of 
contract  and  in  accordance  with  the  terms 
of  Specifications  Nos.  3251,  3266,  3267  and 
3268.  The  right  Is  reserved  to  reject  any 
or  all  bids.  Drawings  and  specifications 
may  be  consulted  at  the  State  Armory,  Ma¬ 
lone,  N.  Y. :  at  the  office  of  the  State  Board 
of  Armory  Commissioners,  158  State  St. 
Albany,  N.  Y. ;  at  the  office  of  the  Super¬ 
intendent  of  Public  Works.  Capitol,  Albany, 
N.  T. ;  at  the  New  York  Office  of  the  De¬ 
partment  of  Architecture.  Room  618  Hall 
of  Records  Building,  and  at  the  Departemnt 
of  Architecture,  Capitol,  Albany,  N.  T. 
Drawings  and  specifleations  and  blank 
forms  of  proposal  may  be  obtained  at  the 
Department  of  Public  Works,  Capitol,  Al¬ 
bany,  N.  Y.,  upon  reasonable  notice  to  and 
In  the  discretion  of  Edward  S.  Walsh, 
Superintendent  of  Public  Works,  Capitol, 
Albany.  N.  T. 

Dated:  June  19.  1919. 


U.  S.  ENGINEER  OFFICE.  Room  818, 
Army  Building,  89  Whitehall  Street,  New 
York  City. — Sealed  proposals  will  be  re¬ 
ceived  here  until  12  M..  July  21,  19 W.  and 
then  opened,  fer  dredging  in  Passaic  River, 
■y.  J.  Further  Information  on  aoollcatlon. 
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Bids:  July  11. 

Sewage  Disposal  Plant 

DIVISION  I 

SANITARY  DISTRICT  OF 
INDlAN.\POLIS 

Indianapolis,  Ind. 

Sealed  propos.als  will  be  received  at  the 
office  of  the  Board  of  S.initary  Commis¬ 
sioners  of  the  Sanitary  Itistrict  of  India¬ 
napolis,  at  the  City  Hall,  Indianapolis,  In¬ 
diana,  until  10  A.M..  July  11,  1919,  when 
bids  will  be  publicly  opened  and  schedules, 
and  contract  awarded  as  soon  thereaftei 
a.s  possible,  for  the  construction  of  Division 
1  of  the  Sewage  Disposal  Plant  for  the 
Sanitnary  District,  which  shall  consist  of 
960  lineal  feet  of  84-lnch  Reinforced  Con¬ 
crete  Intercepting  Connecting  Conduit,  and 
800  feet  of  75-Inch  Reinforced  Concrete 
Sewer  Exteneslon  ;  Reinforced  Concrete  Grit 
Chambers  and  Overflow,  one  small  Pump 
House,  superstructure  of  brick,  one  4-lnch 
electric  driven  Drain  Pump,  Piping  and 
Valves,  seven  Sluice  Oates.  Roughing 
Racks  and  Guard  Racks  with  complete 
equipment ;  1000  lineal  feef  of  60-Inch  Class 
A  Cast-Iron  Inverted  Siphon  under  the 
river,  and  7600  lineal  feet  of  78-lnrh  Re¬ 
inforced  Concrete  Sanitary  Conduit.  De¬ 
tailed  plans,  drawings  and  specifleations 
are  on  file  at  the  office  of  the  Board. 

Propo.sal  blanks  and  copies  of  specifica¬ 
tions  and  plans  may  be  obtained  at  the  of¬ 
fice  of  Charles  H.  Hurd.  Consulting  Engi¬ 
neer,  1405  Merchants  Bank  Building,  In¬ 
dianapolis.  A  charge  of  $10.00  will  be 
made  for  each  complete  set  of  plans  and 
specifications,  which  will  be  refunded  upon 
their  return  In  good  condition. 

Each  bidder  shall  be  required  to  deposit 
with  the  Board  of  Sanitary  Commissioners 
with  his  respective  bid,  a  certified  check 
payable  to  the  Sanitary  District  of  India¬ 
napolis,  In  the  amount  of  ten  thousand 
dollars  ($10,000)  to  Insure  the  execution 
of  the  contract  for  which  such  bid  Is  made. 

The  Board  has  the  right  to  reject  any 
and  all  bids. 

FRANK  C.  LINGENFET-TER. 

President. 

LUCII^S  B.  SWIFT, 

Vlce-Pree. 

JAY  A.  CRAVEN, 

Secretary. 


Bids; 

Bridge  Construction 

County  of  Camden,  N.  J. 

Sealed  proposals  are  Invited  for  building 
a  new  reinforced  concrete  arch  bridge  on 
Nicholson  Road  over  Newton  Creek  In  the 
County  of  Camden,  N.  J.,  In  accordance 
with  plans  and  specifications  on  file  in  the 
office  of  the  (Tlerk  Board  of  Chosen  Free¬ 
holders.  Court  House  In  Camden,  N.  J.,  and 
which  will  be  mailed  to  any  address  on  re¬ 
ceipt  of  One  Dollar. 

Approximate  quantities. 

1400  cubic  yards  concrete. 

298  plies  (12-in.)  25  ft  long. 

6000  cubic  yards  earth  fill. 

712  square  yards  amieslte  road  with 
concrete  base. 

Bids  will  be  received,  immediately  opened 
and  publicly  read  In  the  Freeholders'  Room 
In  Court  House,  Camden,  N.  J.,  Monday, 
July  7,  1919,  at  11  A.M.  The  Board  re- 
eervea  right  to  reject  any  or  all  bids. 

FRED  W.  GERCKE. 
<?halmian  Bridge  Committee. 

J.  J.  ALBERTSON,  County  Engineer 

Dated  June  19.  191 S. 
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Bid!<:  Jun(>  30 

Storm  Sewer 

Raton.  Npw  Mexico. 

•Seated  propoBalB  will  be  received  at  the 
office  of  the  City  Clerk  of  the  City  of  Ra¬ 
ton.  Xew  Mexico,  until  8  o’clock  PM., 
•Iiine  30.  lOlO.  for  the  con.‘»t ruction  of  a 
Btorm  sewer  In  Sewer  DiBtrict  No.  3. 

Approximate  quantities:  1062  ft.  10  in. 
vitrified  sewer  pipe.  1936  ft.  12  in.,  2007  ft 
15  in..  2342  ft  18  in..  1936  ft.  21  in..  404 
ft.  30  In.  concrete  «-ondult.  400  ft.  36  in.. 
400  ft.  42  In..  80  ft.  48  In.;  10  catch  basins 
and  25  manholes. 

All  bids  must  be  accompanied  by  a  cer¬ 
tified  check  payable  to  the  City  Treasurer 
in  the  sum  of  $500.00.  Plans,  specifications 
Slid  proposal  blanks  can  be  obtained  at 
the  office  of  Vincent  K.  Jones.  Consulting 
Kniclneer,  E.  I.rfui  Vega.s,  N.  M.,  or  at  the 
office  of  the  City  Clerk. 

Monthly  payments  of  85*^  of  completed 
work.  All  payments  to  be  made  In  Sewer 
Certificates  bearing  (ff/r  Interest  and  pay¬ 
able  In  from  one  to  ten  years.  No  condi¬ 
tional  or  Informal  bid  will  be  considered. 
The  City  reserves  the  right  to  reject  any 
or  all  bids. 

City  Council  of  the  City  of  Raton.  N.  M., 

By  J.  J.  SHULER.  Mayor. 

Attest : 

PERRY  TURNER  Clerk. 


Bids:  July  15. 

Pumping  Plant 

Ml^SCATINE-I/>TtTSA  DRAINAGE  DIS¬ 
TRICT  NO.  13 

Wapello,  la. 

Sealed  bids  will  be  received  until  1 
o’clock  P.M.,  .Tuly  15,  1919,  by  the  Musca- 
tine-T/Ouisa  Drainage  District  No.  13,  at 
the  Office  of  the  County  Auditor  of  Louisa 
County.  Wapello.  Iowa,  for  a  steam-driven 
pumping  plant  containing  one  36-in.  and 
one  24-ln.  double  suction  centrifugal  pump. 
Bids  will  al.so  be  received  for  a  building  to 
house  this  plant. 

For  further  information  address  the  En¬ 
gineers.  Elliott  ft  Harman  Engineering  Co., 
Peoria.  Illinois. 


Bids:  July  14. 

Highway  Construction 

Ebensburg.  Pa. 

Sealed  proposals  addressed  to  the  super¬ 
visors  of  Croyle  township,  Cambria  Coun¬ 
ty,  Pa.,  in  care  of  the  country  controller. 
Abensburg,  Pa.,  will  be  received  up  until 
10  a  m.,  and  publicly  opened  and  read  In 
the  commissioners*  office  at  10:30  am.  on 
the  14th  day  of  July,  A.D..  1919,  for  the 
furnishing  of  all  labor  and  materials  fop  the 
reconstruction  of  lOJ  miles  of  highway 
In  Croyle  township.  Cambria  County,  Pa., 
with  a  16  foot  roadway  of  vitrified  brick 
paving  block  .on  a  combination  base  and 
curb. 

The  work  Is  in  three  contracts,  vis.:  (1) 
Jackson  road  from  Summerhill  borough  line 
to  the  Cambria  township  line,  a  distance 
of  8  35  miles;  (2)  The  Frankstown  road 
from  I^ambs  bridge  to  the  Summerhill  town¬ 
ship  line,  a  distance  of  four  miles.  (3) 
The  Perkins  hill  road  from  the  village  of 
Ijovett  to  the  Summerhill  township  line,  a 
distance  of  2.9  miles. 

Proposals  must  be  made  In  accordance 
with  the  plans  and  specifications  and  on 
the  blank  forms  fumshed  by  the  engineer, 
which  are  part  of  the  ^teclficatlona 

Plans  and  specifications  are  on  file  and 
may  be  secured  from  O.  P.  Thomas,  engi¬ 
neer  for  Croyle  township,  I^eader  building. 
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Johnstown,  Pa.  A  deposit  of  $10  will  be 
required  which  will  he  refunded  when  speci¬ 
fications  are  returned  in  good  condition. 
Contractors  de.siring  plans  will  he  furnished 
same  for  the  cost  of  blue-printing. 

Each  proposal  must  be  accompanied  by 
a  certified  check  on  a  basis  of  $500  per 
mile  of  work,  which  will  be  returned  to  the 
unsucceasful  bidders  on  the  day  of  the  let¬ 
ting  and  to  the  successful  bidder  after  the 
contract  is  properly  executed  and  the  re¬ 
quired  Indemnity  bond  furnished  and  ap¬ 
proved  by  the  board  of  supervisors  and 
county  commissioners,  amount  of  which 
must  he  equal  to  the  gross  amount  of  the 
contract. 

The  supervisors  reserve  the  right  to  re¬ 
ject  any  or  all  bids  to  waive  defects  or  ac¬ 
cept  any  bid  they  may  deem  for  the  best 
Interest  of  the  township. 

At  the  same  time  separate  bids  will  be 
received  for  approximately  1.200,000  No.  1 
repressed  vitrified  paving  block,  delivered 
f.o.b.  cars.  Summerhill.  Pa. ;  1.500,000.  No. 
1  repressed  vitrified  pa^^ng  block  delivered, 
f.o.b.  cars  Lambs  bridge  and  Summerhill, 
Pa.,  and  1,050,000  No.  1  repressed  f.o.b. 
cars,  Lovett.  Pa. 

Plano,  specification  and  bidding  blanks 
will  be  ready  for  inspection  and  distribu¬ 
tion  to  contractors  on  Thursday,  July  8. 

By  order  of  Charles  Stutzman,  Stephen 
Haddon  and  D.  O.  Knepper,  supervisors  of 
Croyle  township,  Cambria  County,  Pa. 

O.  P.  THOMAS,  Engineer. 


Bids;  July  29. 

Construction,  Sanitary  Work, 
Etc. 

Utica.  N  T. 

Sealed  proposals  for  Construction.  Heat¬ 
ing.  Sanitary  and  Electric  Work.  Building 
for  Chronic  Patients  (Male)  ;  Building  for 
Chronic  Patients  (Female)  ;  Building  for 
Acute  Patients.  Utica  State  Hospital  (Marcy 
Division),  ITtlca.  N.  V.,  will  be  received  by 
the  tSate  Hospital  Commission.  Capitol,  Al¬ 
bany,  N.  Y.,  until  8  O’clock  P.M.,  on  Tues¬ 
day,  July  29,  1919,  when  they  will  he  pub¬ 
licly  opened  and  read.  Proposals  shall  be 
enclosed  In  an  envelope  furnished  by  the 
State  Architect,  sealed  and  addressed,  and 
shall  be  acompanled  by  a  certified  check 
In  the  sum  of  five  per  cent  (5%)  of  the 
amount  of  the  proposal.  The  contractors 
to  whom  the  awars  are  made  shall  be  re¬ 
quired  to  furnish  surety  company  bond  In 
the  sum  of  fifty  per  cent(  SO'f-)  of  the 
amount  of  the  contract  within  thirty  (30) 
days  after  official  notice  of  award  of  con¬ 
tract  and  In  accordance  with  the  terms  Of 
Specifications  Nos.  3271.  3272.  3273,  3274. 
and  3275.  The  right  is  reserved  to  reject 
any  or  all  bids.  Drawings  and  specifications 
may  be  consulted  at  the  Utica  State  Hos¬ 
pital.  Utica,  New  York;  at  the  New  York 
office  of  the  Department  of  Architecture, 
Room  618  Hall  of  Records  Building,  and 
at  the  Department  of  Architecture,  Capi¬ 
tol,  Albany,  N.  Y.  Drawings  and  specifica¬ 
tions  and  blank  forms  of  proposal  may  bo 
obtained  at  the  Department  of  Architecture, 
I  •apltol,  Albany,  N.  Y.,  upon  reasonable 
iioTice  to  and  in  the  discretion  of  the  State 
Architect,  R  P.  Pilcher,  Capitol,  Albany, 
N.  Y, 

Dated:  June  18,  1919. 

E.  S.  ELWOOD, 

Mcretary,  State  Hospital  Commission. 

PROPOSAI.S  FOR  DRBDOINO.— U.  S. 
Engineer  Office.  Sault  Ste.  Marie,  Mich. — 
Sealed  proposals  will  be  received  here  un¬ 
til  4  P.M..  July  22.  1919,  and  then  opened, 
for  dredging  (irosse  Points  Channel,  Lake 
St  Clair,  Michigan.  Furth«:r  Information 
on  application. 
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Bridge  Construction 

ROUMANIAN  GOVKRN.Mi;.\  r 

Rour?!!uiia. 

Proposals  will  be  considered  by 
dersigned  for  submittal  to  the  Roii-,i.inlin 
Government  for  the  furnishing  an  1  . tpc- 
tlon  of  all  or  part  of  the  bridges  dfs'rnyfd 
in  Roumania  during  the  war.  Ttw  total 
of  steel  needed  for  these  bridges  i.<!  ;,l>oiii 
25,000  tons,  the  largest  and  most  tiig,>nt 
of  these  being  the  bridge  across  the  Roieea 
branch  of  the  Danube. 

As  arrangements  for  the  cash  itavtnent 
for  this  work  are  not  at  present  conelndetl 
negotiations  with  firms  capable  of  at  leas' 
temporarily  financing  contracts  are  for  the 
present  most  desired. 

Arrange  Interview  by  amll. 

ROTTMANIAN  BRIDGE  COMMISSION. 

Hotel  Cumberland, 

54th  Street  and  Broadway, 

New  York. 


Bids:  July  7. 

Paving 

Bay  City,  Michigan 

Bids  will  be  received  Monday,  July  7th 
1919,  at  9  o’clock  A.M.,  for  constructing 
24.500  yards  of  permanent  pavements,  in¬ 
cluding  asphalt,  concrete  and  brick. 

WM,  H  RKin. 
Comptroller. 


: 

j 

Proposal 

Advertisements 

can  be  received  at  our  New  York 
office  until 

10  A.  M.  Wednesday 

for  publication  in  the  issue  of 
Engineering  News-Record  out  the 

Next  Morning 

When  there  is  any  doubt  as  to  copy 
reaching  us  by  mail  by  Wednesday  j 
morning,  telegraph  both  copy  and  i 
instructions  as  a  | 

Night  Letter 

forwarding  confirmation,  copy  and 
order  by  maiL 

ENGINEERING 

NEWS-RECORD 

lOth  Ave.  at  36th  St,  New  York  | 

_  _ I 


June  26,  1919 

Eng  News-Recorfi 
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OFFICIAL  PROPOSALS 


Bids:  July  10. 

Sewer  Construction 

OFFICIAL.  NOTICE  NO.  4S 

Milwaukee.  Wis. 

published  by  authority  of  the  Sewerage 
rommisslon  of  the  City  of  Milwaukee 

Sealed  proposals  for  the  construction  of 
extensions  to  the  Intercepting  Sewer  System 
of  the  City  of  Milwaukee.  Wisconsin,  will 
be  received  by  the  Sewerage  Commission 
of  .said  City  at  its  offices  in  the  City  Hall 
until  2:00  P.M..  the  10th  day  of  July,  A.D. 
1919.  at  which  time  and  place  during  the 
session  of  the  said  Commission  the  pro¬ 
posals  will  be  publicly  opened  and  read. 

The  work  to  be  done  embraces  the  build¬ 
ing  of  approximately  the  following  work : 
6200  lineal  feet  72  In.  concrete  sewer  In 
tunnel. 

430  vertical  feet  of  standard  manholes. 

60  vertical  feet  of  drop  manholes. 

8  manhole  frames  and  covers. 

Together  with  all  other  appurtenances. 

The  time  allowed  for  the  completion  of 
this  contract  will  be  twelve  (12)  months 
from  the  date  of  the  engineer's  notice  to 
begin  work. 

The  liquidated  damages  for  not  com¬ 
pleting  the  work  within  the  time  above 
stated  shall,  for  each  day  In  excess  thereof, 
be  Twenty-five  ($25.00)  Dollars. 

Each  proposal  submitted  must  be  ac¬ 
companied  by  a  cash  deposit  of,  or.  In  lieu 
thereof,  by  a  certified  check  drawn  upon  a 
National  or  State  Bank  or  Trust  Company, 
and  to  the  order  of  the  "Sewerage  Commis¬ 
sion  of  the  City  of  Mllw’aukee”  to  the 
amount  of  Five  Thousand  Dollars  ($5.- 
000.00). 

All  cash  deposits  or  certified  checks  de¬ 
posited  by  bidders  to  whom  the  contract  is 
not  awarded  will  be  returned,  upon  applica¬ 
tion  to  the  Secretary  of  the  Sewerage  Com¬ 
mission,  after  the  contract  has  been  award¬ 
ed  or  after  the  rejection  of  all  bld.s.  The 
cash  deposit  or  certified  check  which  has 
been  deposited  by  the  successful  bidder 
will  be  returned  to  him  as  soon  as  the  con¬ 
tract  is  properly  executed  and  approved  by 
the  City  Attorney  and  the  Sewerage  Com¬ 
mission. 

Specifications  and  blank  forms  of  pro¬ 
posals  can  be  obtained,  and  detailed  plans 
examined,  at  the  office  of  the  Sewerage 
Commission  In  the  City  Hall  and  a  full  set 
of  plans  will  be  sent  to  any  contractor  upon 
receipt  of  Five  Dollars  ($5.00).  This  sum 
will  be  returned  upon  surrender  of  the 
plans  In  good  condition.  The  Sewerage 
Commission  of  the  City  of  Milwaukee  re¬ 
serves  the  right  to  reject  any  and  all  bids 
submitted. 

J.  H.  90WLES, 
Secretary. 

Countersigned: 

A  P.  PUELICHER,  Deputy  Comptroller. 


OFFICIAL  PROPOSALS 

Bids:  July  9. 

Street  Paving 

Palmerton,  Penna. 

Sealed  proposals  will  be  received  by  the 
Secretary  of  the  Borough  of  Palmerton. 
Carbon  County,  Pennsylvania,  at  No,  isn 
Delaware  Ave.,  Palmerton.  Penna.,  until  9 
P.M,  July  9th.  1919.  for  Street  Improve¬ 
ments. 

The  work  will  consist  of  approximately: 
13,830  cu.yd.  Excavation  for  Roadway  and 
Curbing. 

30,260  sq.yd.  of  Broken  Stone  Sub-Base  for 
all  types  of  Pavement. 

30,260  sq.yd.  of  Cement  Concrete  Ba.^e 
Course  for  Brick  and  Amiesite  Pave¬ 
ment. 

30,260  sq.yd.  of  Concrete,  Brick  and  Araie- 
site  Pavement. 

740  lin.ft.  Removal  and  Renewal  of  Old 
Curbing. 

2.890  lin.ft.  of  Concrete  Curbing. 

Proposals  must  be  marked  "Proposals 
for  Street  Improvement.” 

AH  proposals  must  be  upon  blank  forms 
provided  by  the  Borough  Council. 

Plans,  specifications  and  proposal  forms 
can  be  procured  from  the  Borough  Council 
through  the  Borough  Engineer  at  the  offic' 
of  the  Palmer  Land  Co.  Cor.  Third  and 
Delaware  Ave.,  Palemrton,  Penna.,  upon  de¬ 
posit  of  ten  (10)  dollars,  which  amount  will 
be  refunded  upon  their  return  in  good  condi¬ 
tion  not  later  than  ten  (10)  days  following 
the  award  of  the  contract.  , 

Each  bid  must  be  accompanied  by  a  cer¬ 
tified  check  for  $5000.00  as  evidence  of  good 
faith. 

The  right  Is  reserved  to  reject  any  or 
all  bids. 

BOROUGH  OF  PALMERTON. 

A.  C.  SCHAEFER,  Secretary. 


Bids:  July  8. 

Concrete  Girder  Bridge 

COUNTY  CONTROLLER’S  OFFICE 
Reading,  Penn. 

Sealed  proposals  will  be  received  In  this 
office  up  to  10  o’clock  A.M.  Tuesday,  July 
8,  1919,  for  the  erection  of  a  reinforced 
concrete  girder  bridge  across  West  Branch 
Creek  in  Washington  Township,  Berks 
County,  Penn.,  about  two  miles  from  Barto 
Station.  Material  must  be  shipped  on  the 
P.  A  R.  railroad. 

Proposal  blanks  with  plans  and  specifica¬ 
tions  can  be  obtained  In  the  County  Com¬ 
missioners’  Office  by  paying  a  deposit  of 
five  dollars,  which  will  be  refunded  when 
the  plans  and  specifications  are  returned. 

All  bids  must  be  accompanied  with  a  cer¬ 
tified  check  equal  to  ten  per  cent  of  the 
aggregate  amount  of  the  bid. 

The  right  is  reserved  to  reject  any  or 
all  bids. 

CYRUS  J.  RHODE. 

County  Controller. 

June  18.  1918. 


OFFICIAL  PROPOSALS 

Bids:  Sept.  30. 

Bridge  Construction 

rONSTUfCTION  OP'  A  REINFORCED 
CONCRPrrK  BRir>OR  OVER  THE 
RIO  YAQl’P^  DEL  Sl’R  ON  THE 
ROAD  FROM  .XZt’A  TO  SAN 
JUAN 

The  Provinct'  of  Azua.  Dominican  Republic. 

Sealed  proposals  will  he  received  at  the 
Office  of  the  Director  (Aneral  of  Public 
Works.  Santo  Domingo  City.  Dominican  Re¬ 
public,  until  10  o’clock  A  M,.  September  30. 
1919,  for  furnishing  all  materials  and  la¬ 
bor  nece.ssary  for  the  CON.STRUCTION  OF 
A  REl.NFORCED  CONCRFTTp:  BRIDGE 
AND  APPROACHES  .over  the  Rio  Yaque 
del  Sur  on  the  road  from  Azua  to  San 
Juan,  in  the  Province  of  Azua.  Dominican 
Republic.  The  bridge  consists  of  two  rein¬ 
forced  concrete  arches  of  91  ft,  span  each 
and  four  slab  spans  of  22  ft  each.  Over 
all  length  of  bridge  304  ft.  0  In.  and  out 
to  out  width  18  ft.  9  in. 

The  plans  and  specifications  may  be  se¬ 
cured  at  the  Office  of  the  Director  General 
of  Public  Works  in  Santo  Domingo  City. 
Dominican  Republic,  by  making  a  deposit 
of  Thirty  Dollars  ($30  00)  for  same,  which 
will  be  returned  after  the  award  of  the 
Contract. 

Santo  Domingo.  Dominican  Republic. 
June  12,  1919. 


Bids;  July  14. 

Road  Work 

Fayetteville.  W.  Va. 

Sealed  proposals  will  be  received  at  the 
office  of  the  Clerk  of  the  County  Court. 
Fayetteville.  West  Virginia,  until  July  14, 
1919,  for  grading  one  section  of  County 
Highway  of  approximately  3.0  miles  from 
Fayette  to  I>ansing  containing  45,000  cu  yd. 
of  excavation.  Very  good  shovel  job. 

Bids  must  be  submitted  on  the  blank 
forms  contained  In  the  book  of  specifica¬ 
tions  which  with  other  Information  may 
be  obtained  upon  application  to  J.  K.  Mc¬ 
Grath.  Road  Engineer,  Fayetteville.  West 
Virginia. 

A  certified  check  of  five  per  cent  of  the 
proposal,  made  payable  to  the  order  of  the 
Sheriff  of  Fayette  County,  shall  be  filed 
with  the  bid.  The  County  Court  reserves 
the  right  to  reject  any  and  all  bids. 

J.  K.  McGRATH.  Road  Engineer. 

By  order  of  the  County  Court  of  Fayette 
County.  West  Virginia. 

H.  O.  BOLEY,  President. 

R.  J.  STEGALL,  Clerk 


S.  S.  JOHNSON  &  BRO. 

312  Chestnut  St..  Harrisburg.  Pa. 

We  are  water  works  engineers.  “We  know 
how"  to  lay  water  pipe.  Estimates  fur¬ 
nished  on  short  notice. 


WHAT  IS  IT  WORTH  TO 
YOU 


To  know  that  the  handling  of  your  bonds  and  com¬ 
pensation  insurance  is  in  the  bands  of  a  specialist, 
an  expert  in  your  particular  needs  in  insurance? 


An  Engineering  Insurance  Service 

Swart  Servica  Raally  Servas 


TRY  ME  OUT 


HARMON  V.  SWART' 

19  Liberty  Street,  New  York 


WANTED 

To  sub-let 

or  will  hire  Machine 

to  do  100,000  yard  contract,  with  20 
foot  bottom,  average  depth  of  feet, 
a  one  to  one  slope,  with  8  foot  berm. 


WISCONSIN  DRAINAGE  CO. 

Elkhom.  Wisconsin. 
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,9  everyday  business  errors' 

}  !•  Ncglactini  to  get  reccipu  when 

Ik  bills  ire  peid  io  eish. 

2. '  Neglicting  to  keep  receipts  when 

they  cen  be  looeted.  i 

3.  Neglecting  to  cheek  up  items  la  i 

ewrent  bills.  1 

4.  iMbOlty  to  keep  checkbook  hib  ' 

enced. 

5.  Too  cesy  optimism  in  stertiiig  credit 
eoeounts. 

6.  Cenless  hendling  of  eeloeble  bust* 

!ncss  papers. 

7*  Sgnlng  documents  sritbout  know* 
ing  their  contents. 

8>  Tendency  to  establish  liyiag  ex> 
penses  which  would  exceed  Income 
end  cat  into  ssTings. 

9.  Tendency  to  inrest  mooeroa  dan* 
gerous  hearsay  —  without  prapar 
knowledge  of  facts. 


Vol.  82.  No.  26 

Eng.  .News-Uejord 


-The  TENTH 

Error 


This  clipping  from  a  recent  news¬ 
paper  advertisement,  tells  a  valu¬ 
able  story.  But  it  overlooks  one 
of  the  biggest  business  errors — 

Neglecting  to  use  the 


SEARCHLIGHT  SECTION 


It  is  a  bad  business  error  to  overlook  the  oppor¬ 
tunities  that  this  Department  puts  at  your  disposal. 

Whether  you  wish  to  buy  or  to  sell — to  secure 
contracts — to  reach  the  men  whose  services  you 
want  or  to  whom  you  wish  to  sell  your  services 


— the  “Searchlight”  offers  you  the  opportunity  to 
reach  the  largest  possible  number  of  your  pros¬ 
pective  customers. 


June  1919 

Eng  News-Kecord 
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OFFICIAL  PROPOSALS 


POSITIONS  VACANT 


Bids:  June  30. 

Sewer  Construction 

Muskegron,  Mich. 

Sealed  bids  will  be  received  at  the  office 
of  the  t’ity  Recorder,  Muskegon,  Michigan, 
up  to  R  o'clock,  June  30,  1919,  for  the 
furnishing  of  material  and  the  performance 
of  the  work  of  constructing  main  and  lateral 
s«»er.s  in  sewer  district  No.  28,  which  lies 
in  the  southeastern  part  of  the  City  of 
Muskegon.  Sewer  will  be  laid  in  sandy 
Mil,  ground  water  will  be  encountered  at  a 
depth  of  ten  (10)  to  fourteen  (14)  feet. 

5,461  lin.ft.  24-in.  D.S.  Sewer  Tile,  max¬ 
imum  cut  16  ft.,  average  cut  10  Jo 
14  ft 

2,242  lin.ft.  20-in.,  average  cut  12  ft. 
lil06  ft.  18-in.,  average  cut  12  ft 
2!562  ft.  of  IS  in. 

2.148  ft  of  12  in. 

2.282  ft  of  10  in. 

21,521  ft.  of  8  in. 

61  Manholes. 

13  “T”  Branches  on  the  24-ln.  pipe. 

On  the  8-ln.  there  will  be  a  "Y”  Branch 
about  every  25  ft. 

Tjtmp  holes  without  cast  iron  covers  will 
be  provided  on  the  end  of  each  lateral. 

Plans  and  Specifications  of  the  same  are 
on  file  in  the  office  of  the  City  Kngineer. 

Kaeh  bidder  will  be  required  to  depo.sit 
with  his  hid  a  certified  check  of  5r4  of  the 
total  amount  thereof  to  be  forfeited  to  the 
City  in  case  he  fails  to  enter  into  contract 
if  his  hid  is  accepted. 

The  city  reserves  the  right  to  reject  any 
and  all  bids. 

B.  H.  TKT.,T,MAN. 

City  Recorder. 


Bids:  Juno  30. 

Street  Improvement 

Raton,  New  Mexico. 

Separate,  sealed  proposals  for  the  paving 
and  improving  of  the  following  streets  with¬ 
in  the  City  of  Raton,  New  Mexico,  will  be 
received  at  the  office  of  the  City  Clerk  un¬ 
til  8  o’clock  P.M.,  June  SO:  Cook  Avenue 
from  First  to  Third  Streets ;  Park  Avenue 
from  First  to  Third  Streets ;  First  Street 
from  Rio  Grande  to  Savage  Avenue ;  Second 
Street  from  Rlo  Grande  to  Savage  Avenues. 
.4!!  proposals  must  be  upon  blanks  fur¬ 
nished  by  the  City  and  must  be  accompanied 
by  a  certified  check  In  the  sum  of  $1,000.00 
payable  to  the  City  Treasurer.  Approx¬ 
imate  quantities  are  as  follows:  Topeka 
of  Bitullthlc  Pavement.  26,887  sq.yd. ;  Con¬ 
crete  Curb  and  Gutter,  6661  lin.ft. ;  Con¬ 
crete  Alley  Returns,  546  lin.ft. ;  Concrete 
Alley  Pavement,  4000  sq.yd.,  which  is  ap¬ 
proximately  one-half  of  a  two-year  pro¬ 
gram  which  has  been  authorised.  Alternate 
bids  will  he  received  based  upon  the  ac¬ 
ceptance,  at  par.  Tor  all  work,  of  certifi¬ 
cates  hearing  6%  interest  and  certificates 
hearing  interest.  Payments  will  be 
made  In  assessment  certificates  upon  the 
completion  of  each  separate  street  Improvs- 
ment.  Plans  can  be  seen  and  forma  of 
proposal  obtained  at  the  office  of  Vincent 
K.  Jones.  Consulting  Engineer,  E.  Las 
Vegas,  N.  M.,  or  at  the  office  of  the  City 
Hcrk.  No  informal  or  conditional  bid  will 
he  con.sidered.  The  right  is  reserved  to 
reject  any  or  all  bids. 

''ity  Council  of  the  City  of  Raton.  N.  M., 
By  J.  J.  SHULER,  Mayor. 

Attest: 

PCRRY  TURNER  Clerk. 


Bids:  July  10. 

Concrete  Bridge  Construction 

Adrian,  Michigan. 

Notice  is  hereby  given  that  sealed  bids 
will  be  received  by  the  City  Clerk  of  the 
City  of  Adrian.  Michigan,  for  the  con¬ 
struction  of  a  reinforced  concrete  bridge 
over  the  Raisin  River  on  West  Maumee 
Street,  in  said  City  of  Adrian.  The  plans 
and  specifications  for  said  concrete  bridge 
may  be  seen  at  the  office  of  the  City  Clerk 
where  they  are  on  file  for  inspection,  and 
Include  by  reference  Michigan  State  High¬ 
way  Department,  Specifications  Edition 
1916.  All  bids  must  be  accompanied  by  a 
certified  check  for  the  sum  of  $500.00  to 
be  forfeited  by  the  bidder  in  the  event  that 
he  is  the  successful  bidder  and  falls  to 
carry  out  his  contract,  and  in  the  event  that 
his  bid  is  not  accepted,  said  certified  check 
will  l)e  returned.  The  right  is  also  re.served 
to  reject  any  and  all  bids. 

All  bids  will  be  opened  on  July  10.  1919, 
at  4  o’clock  P.M.  at  the  office  of  said  City 
Clerk,  The  successful  bidder  will  he  re¬ 
quired  to  furnish  a  construction  bond  in  a 
sum  not  less  than  the  amount  of  the  bid. 
furnished  by  a  Surety  Bonding  Company 
authorized  to  transact  business  In  the  State 
of  Michigan,  and  to  carry  insurance  cov¬ 
ering  Workmen’s  Compensation  and  public 
liability. 

G.  PERCY  T.OVE, 

City  Clerk. 

Dated  this  17th  day  of  June,  1919. 


POSITIONS  VACANT 


A  FIRST-CLASS  mechanical  and  electrical 
engineer  wanted,  capable  of  designing 
electric  traveling  cranes;  must  have 
executive  ability  and  be  capable  of  taking 
full  charge.  State  experience,  age.  sal¬ 
ary  expected.  Communications  strictly 
confidential.  Address  P-810,  Eng.  News- 
Record.  Philadelphia. 


ARCHITECTURAL  draftsman  wanted — 
State  education,  experience  and  salary 
wanted  ;  location.  New  York  City.  P-837, 
Eng.  News-Record. 


.ASSISTANT  superintendent  or  general 
foreman  wanted  on  bridge  work.  Re¬ 
quirements,  energy  and  good  Judgment. 
Address  P-746,  Eng.  News-Record,  Chi¬ 
cago. 


DESIGNER — Reinforced  concrete  designer 
wanted ;  thoroughly  posted  on  latest  com¬ 
mercial  methods  of  fiat  slab  design  and 
construction ;  engineering  graduate  pre¬ 
ferred.  The  J.  O.  White  Engineering 
Corporation.  43  Exchange  PI.,  New  York. 


DRAFTSMEN  wanted  for  the  Panama 
Canal — 1  electrical  draftsman  experi¬ 
enced  in  underground  t>ower  distribution 
and  building  illumination,  $168  to  $179 
month:  2  hull  draftsmen.  $168  to  $231 
month  ;  1  draftsman  capable  of  handling 
municipal  engineering  work,  $189  month; 
must  be  thorougly  experienced  in  spe¬ 
cial  lines  above  indicate<l.  American  citi¬ 
zens  under  50  years  of  age.  In  good 
health.  Free  steamship  transportation 
from  New  York  or  New  Orleans,  salary 
beginning  date  of  sailing.  Write  Chief 
of  Office.  The  Panama  Canal.  Washing¬ 
ton.  D.  C. 


DRAFTSMAN  wanted  at  once — First- 
class  ;  state  age,  nationality,  references 
and  experience  in  first  letter.  Permanent 
position  in  central  South  if  satisfactory. 
P-747,  Eng.  News-Record,  Leader-News 
Bldg.,  Cleveland. 


DRAFTSMEN  —  First-class.  ex|>erienced 
architectural  or  stnictur.al  men  for  com¬ 
mercial  or  domestic  work.  Send  samples 
of  recent  work  with  exiH-rience.  salary 
wanted  and  reporting  date,  first  letter. 
Permanent  work  under  best  conditions 
Smith.  Hinchman  &  Grylls,  Washington 
Arcade,  Detroit,  Mich. 


DR.AFTSM  AN  wanted  on  construction 
work.  New  York  City ;  technical  gradu¬ 
ate  preferred  ;  give  past  ex|)erience  and 
salary  desired.  Address  P-835,  Eng. 
News- Record. 


DRAFTSMEN  and  detailers  wanted  imme¬ 
diately  on  reinforced  concrete.  State  ex- 
l>erience,  salary,  age  and  nationality.  P- 
870,  Eng.  News-Record. 


ENGINEER-SrPERlNTE.NDENT  cjipable 
of  handling  any  class  of  municipal  engi¬ 
neering  and  su|)erintending  paving  con¬ 
struction  for  city  doing  its  own  work  ;  one 
exi>erlenced  with  Kentucky  rock  a.s|)halt 
preferred  ;  state  fully  experience  in  first 
letter.  W.  Austin  Smith,  Box  1206, 
Huntington.  W.  Va. 


ENGINEER  wanted  on  highway  work, 
capable  of  taking  charge  of  party  in  fl«dd 
making  road  surveys.  F.  O.  Laing, 
County  Engineer,  Des  Moines,  la. 


ENGINEERS  wanted  ;  one  transltman  and 
one  draftsman,  with  some  experience  in 
highway  work.  Permanent  employment 
if  .services  satisfactory.  P-216,  Eng. 
News-Record,  Chic.ago. 


ENGINEER  solicitor  wanted  by  engineer¬ 
ing  firm  to  manage  business-getting  de¬ 
partment  :  headquarters  New  S'ork  City  ; 
experience  in  manufacture  of  structural 
steel,  steel  |>roducts  and  machinery  pre¬ 
ferred  ;  state  age,  nationality,  exiterience 
in  detail;  references  and  salary.  P-847, 
Eng.  News-Record. 


ESTIMATOR  wanted  for  miscellaneous 
iron  and  steel  work,  reinforcing  especial¬ 
ly  ;  structural  and  ornamental  knowledge 
desirable.  Must  lie  qualified  to  take 
items  accurately  from  plans.  Would  con¬ 
sider  partnership  with  right  man.  Ac- , 
tual  business  good,  prospects  splendid. 
P.  O.  Box  487,  Little  Rock,  Ark. 


EXPERIENCED  checkers  and  detailers 
on  bridge  and  building  work,  at  once. 
Location,  New  England.  State  age,  na¬ 
tionality.  experience,  salary  expected  and 
when  able  to  report  in  first  letter.  P-769. 
Eng.  News-Record. 


FIRST-CLASS,  high-grade  structural  steel 
designer  wanted  of  not  lees  than  ton  years’ 
experience,  and  preferably  one  familiar 
with  blast  furnace  or  steel  plant  work. 
Permanent  position.  State  full  details 
regarding  experience,  salary  wanted  and 
date  available.  P-575.  Eng.  News-Rec¬ 
ord.  Leader-News  Bldg.,  Cleveland. 


FIRST-CLASS  checkers  and  detailers  want¬ 
ed  on  mill  buildings  and  other  steel  con¬ 
struction  ;  state  qualifications,  salary  ex¬ 
pected  and  date  available.  Indiana  Bridge 
Company,  Muncie,  Ind. 


Structural  Draftsmen 
Wanted 

Several  first-class  detailers  and  check¬ 
ers  by  large  Buffalo  labricating  shop. 
Permanent  positions  with  excellent 
opportunities  for  advancement,  de¬ 
pending  upon  ability.  Give  age,  ed¬ 
ucation,  references  and  experience  in 
detail. 

P834 — Englneeilnr  News- Record 
loth  Are.  at  36th  St..  New  York  City 
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ADVERTISING  RATES 


Ads  Set  in  Uniform  Style 

(Soild.  to  oiw  para^apA,  vUhoyl  dUplop.) 


oenia  an  Inpertlon,  payable  In  advance,  leto  10  per 
cent.  It  one  payment  la  made  In  advance  for  tour 
eooUnuoui  Inaertlona — tor  advertlaemeota  under: 
PoilUona  Wanted  Vacation  Work  Wanted 

Kvenlof  Work  Raleaman  Wanta  Coo- 

Wanted  nectlona 

FIVE  C;EMTS  a  word,  minimum  charge  tl  .SO 
an  Inaertlon.  tor  advertlaement  under: 

Agenclen  Wanted  Posltlona  Vacant 

Agcnta  W  anu<d  Partner  Wanted 

Hualneaa  Opportunitlea  Repreaenutlona  Wanted 


Dank  Room  tor  Rent  Haltomen  Wanted 

Kdueatlonal  Patenta  tor  Rale 

Employment  Agenclea  Planta  for  Rale 

Deak  Room  W' anted  Sub-c:ontracta  Wanted 

Forelcn  Huatneaa  W'ork  Wanted 


M  lacellaneoua  for  Rale,  for  Rent  or  Want  Ada. 

THIRTY  CENTS  A  LINE,  minimum  Ove  llnea. 
for  all  undlaplayed  advertlaemenu  act  with  a 
paragraph  tor  each  Item  or  tabulated. 


Ads  Set  in  Display  T3rpe 

UndirUtiai  tva€»,  wttAto  Sardar  rnlu.) 

Space  tor  theae  advertlaementa  la  aold  by  the 
Inch.  Each  page  eontalna  30  Inches.  The  rate  per 
Inch  Is  based  on  the  total  number  of  Inches  to  be 
used — that  Is.  the  number  of  Inches  the  advertise¬ 
ment  Is  to  occupy  multiplied  by  the  number  of 
Insertions  It  la  to  receive.  For  Ins'ance.  a  2-lneb 
advsrtlaemeot  In  2  laaues  earns  the  4-lneb  rate  of 
33  BO  an  Inch.  A  l-lncb  space  tor  4  laaues.  or  a  4- 
Ineb  apace  In  one  Issue,  also  earn  the  4-loeh  rate. 


SCHEDULE  OF  RATES 
1  to  8  In.,  84.00  an  In.  IS  to  2A  In.,  88.70  an  In. 
4  to  7  In.,  3.B0  an  In.  27  to  49  In.,  3.60  an  In. 
8  to  14  In.,  3.80  an  In.  SO  to  99  In..  3.S0anln. 
Rates  tor  larger  space  furnished  on  request. 


For  quick  and  satisfactory  results 
till  the  reader  everythini  that 
he  tvill  want  to  know. 


INFORMATION 

ALLOW  FIVE  WORDS  for  the  address.  If  n  i,ii„ 
are  to  a  bo*  number  In  care  of  any  of  our  nfflr.e 
There  Is  no  extra  charge  for  forwarding  ropii.e 

IN  REPLYING  TO  ADS,  do  not  enclose  orlclna 
ustimonlala  or  anything  that  you  may  want  re¬ 
turned.  State  your  experience  and  qualinc.itl.nit 
In  aa  concise  and  nest  a  manner  as  poasliiie  and 
enclose  copies  of  your  testimonials. 

BE  CAREFUL  TO  PUT  ON  ENVELOPE,  when 
answering  any  "blind"  ad,  the  box  number  In  the 
ad.  the  name  of  the  paper,  and  also  the  lorai 
address  of  office  to  which  reply  Is  sent; 

36^  St.,  at  loth  Ave.,  New  York 

935  Real  Estate  Trust  Bldg..  Philadelphia 
657  Leader-News  Bldg..  CTIeveland 

IS70  Old  Colony  Bldg..  Chicago 

SOI  RUlto  Bldg.,  San  Francisco 

WHEN  ADVERTISING  MACHINERY,  use 
your  own  name  and  address— or  a  local  address  of 
some  kind — so  that  the  readers  can  wire  direct  and 
set  quick  replies.  We  advise  also  that  you  sute 
In  your  advertlaement  the  present  location  of  plant 
that  Is  offered  tor  sale,  or  point  of  delivery  provided 
you  are  In  the  market  for  equipment. 

TO  SIGN  YOUR  NAME  and  address  to  your 
advertisement  begets  the  confluence  of  the  reader 
and  facilitates  reoslvlng  replies.  You  can.  however 
obviate  delay  In  receiving  answers  by  signing  your 
ad.  only  with  Initials  (your  own  or  others),  care 
of  your  home,  your  office  or  a  post-office  boi 
number  In  your  city. 


. . . 


POSITIONS 

VACANT 


EMPLOYMENT 


POSITIONS 

WANTED 


POSITIONS  VACANT 


POSITIONS  VACANT 


POSITIONS  VACANT 


GRADUATE  etiKineer  wanted  —  Experi¬ 
enced  in  automobile  design,  maintenance 
and  repair ;  must  have  had  practical  shop 
experience  on  repairing  at  same  time ; 
give  past  exjrerience  and  salary  desired. 
Address  P-836,  Eng.  News-Record. 


GRADUATE  engineer  wanted,  specialist  in 
reinforced  concrete  design,  with  prac¬ 
tical  construction  and  sales  experience, 
for  position  resident  sales  engineer,  Cal¬ 
cutta,  India.  Also  for  Singapore,  Straits 
Settlements.  Must  be  unmarried  and 
American  or  British  ’born  and  prepared 
to  stick.  Only  high-grade  men  wanted. 
Send  complete  details  education,  train¬ 
ing,  experience,  references  and  salary  re¬ 
quirements.  Truscon  Steel  Co.,  2  Rrotor 
St,  New  York  City. 


HEATING  and  ventilating  engineer-drafts¬ 
man  wanted — Must  be  college  graduate, 
neat  draftsman,  capable  of  designing  hot 
air  heating,  ventilating  and  exhaust  sys¬ 
tems.  Location  eastern  New  York,  Sal¬ 
ary  $165  per  month.  P-748,  Eng.  News- 
R^ord. 


LARGE  locomotive  firm  will  shortly  re¬ 
quire  the  services  of  a  thoroughly  ex¬ 
perienced  works  manager  conversant 
with  the  best  modem  practice ;  liberal 
salary  and  exceptional  prospects  to  suit¬ 
able  man.  Address  “Locomotive,”  Wm. 
Porteous  &  Co.,  Advertising  Agents, 
Glasgow,  Scotland. 


LEVELMAN  and  transltmen  wanted  on 
reclamation  work  ;  state  age,  experience, 
education,  nationality  and  salary  de¬ 
sired  ;  no  replies  to  rejected  aimlicants. 
Address  Morgan  Engineering  Co.,  622 
Goodwyn  Institute,  Memphis.  Tenn. 

ONE  experienced  structural  steel  engineer 
wanted  for  Southwest.  Permanent  posi¬ 
tion.  P-770.  Eng.  News-Record.  Chicago. 


MAN  wanted  capable  of  taking  charge  of 
an  excavating  business ;  one  capable  of 
making  estimates  and  supervising  work  ; 
this  is  an  unusual  opportunity  for  a  capa¬ 
ble  man  who  is  willing  to  start  at  a  fair 
salary  and  show  that  he  can  make  good. 
Write,  giving,  experience,  age  and  salary 
wanted  to  start  P-811,  Eng.  News- 
Record. 


MEN  wanted  familiar  with  valuation  of 
railway  structures,  for  work  in  the  mid¬ 
dle  west  Address  P-782,  Eng.  News- 
Record.  Philadelphia,  giving  experience 
and  salary. 


REINFORCED  concrete  engineers  of  abil¬ 
ity.  conversant  with  latest  design  meth¬ 
ods,  experience  with  reinforcing  steel 
concerns  preferred ;  permanent  positions, 
attractive  future ;  state  age,  education, 
experience  In  detail,  salary  and  when 
available.  Truscon  Steel  Company,  Ma¬ 
jestic  Bldg.,  Chicago,  Ill. 


SOITTHERN  college  desires  applications  for 
assistant  professorship  of  drawing  and 
surveying.  Applicants  must  be  unmar¬ 
ried.  Salary  $1500  and  quarters.  P-859, 
Eng.  News-Record,  Philadelphia. 


STRUCTURAL  steel  detailers  wanted  ;  re¬ 
ply  by  mail,  stating  age.  nationality,  ex¬ 
perience  and  salary  expected.  The  George 
A.  Just  Company,  Long  Island  City. 


SURUCTURAL  draftsmen  wanted — Com¬ 
petent  Reply  with  full  particulars  as  to 
experience,  age.  salary  required,  how 
(loon  could  report  and  references.  Lehigh 
Structural  Steel  Company,  Allentown,  Pa. 


STRUCTURAL  steel  detailers  wanted ; 
state  age.  experience,  salary  expected, 
and  date  available.  New  England  Struc¬ 
tural  Company,  EJverett.  Mass. 


TEMPLET  makers  —  Several  first-class 
templet  makers  for  structural  shop.  .Ad¬ 
dress  Anthracite  Bridge  Co.,  Scranton, 
Penn. 


THOROUGHLY  experienced  grade  and 
concrete  foreman  wanted  on  county  road 
work :  no  amateurs  wanted.  Wire  At¬ 
lantic  Bitulithic  Company,  First  National 
Bank  Bldg.,  Shinnstown,  W.  Va 


LABOR  AGENCY 


CONSTRUCTION  laborers  of  all  kinds  sup¬ 
plied  free  of  any  charge  to  employers, 
provided  transportation  is  advanced 
Finn’s  Labor  Agency,  27  Washington  St.. 
Boston,  Mass.  Tel.  Haymarket  3256  or 
Haymarket  1108. 


EMPLOYMENT  AGENCIES 


CLEVELAND  Engineering  Agency,  Rose 
Building,  Cleveland,  wants  quickly  ex¬ 
perienced  engineers,  draftsmen  and  tech¬ 
nical  men,  available  for  executive,  sales 
or  engineering  posltlona  Send  stamp 
for  blank  and  list  of  vacant  positions 


THE  Engineering  Agency,  now  I" 
twenty-sixth  successful  year  is  the  oldest 
technical  employment  bureau  in  th* 
world  for  high-grade  executives  in  engi¬ 
neering,  construction  and  manufacturing. 
BYill  particulars  furnished  on  request 
Addrest'  1662  Monadnock  Bldg.,  Chicago. 
IlL 


YVESTERN  C.  R  openings — ^Draftsmen  de¬ 
siring  western  locations,  on  hlghw.ay  ana 
Irrigation  work,  at  $135  to  $175  a 
communicate  with  the  Business  Men  * 
Ciearmg  House.  Denver,  Cola 


SEARCHLIGHT  SECTION 


?  26,  1919 

News- Record 


EMPLOYMENT  AGENCIES 


draftsmen  wanted  immediately 

tor  work  in  the  Wilmington  Office  of  E.  I.  duPont 
de  Nemours  &  Co. 


Kmplo>  mrnt  Hervire 


THR  undersiKned  provides  a  confldential 
■ervice  dasiirned  to  locate  openiriKS 
throur  1  correspondence  for  men  earning 
not  less  than  $2,500  and  up  to  $25,000, 
all  lines.  Not  an  employment  agency  but 
a  constructive,  initiative  service,  covering 
Individual  negotiations.  I^tablished 
1910.  Complete  privacy  assured;  present 
connections  in  no  way  Jeopardised.  Send 
name  and  address  only  lor  explanatory 
details.  R.  \V.  Hixby,  304  Lockwood 
Bldg..  Buffalo,  N.  Y. 


Positions  are  now  open  for  the  following: 

Architectural  Draftsmen. 

Architectural  Engineers  with  reinforced 
concrete  and  structural  experience. 
Machine  Designers. 

General  arrangement  and  layout  draftsmen. 
Structural  Steel  Design  Draftsmen. 

Power  Draftsmen. 

Map  Draftsmen. 


POSITIONS  WANTED 


Mrrhaniral  and  EIrrIrIral 


ELECTRICAL  engineer,  s|)ecl,alizing  de¬ 
signing  medium  voltage  alternating  cur¬ 
rent  factory  installations  ;  thoroughly  ex- 
1>erienced  equipment  purchaser.  r\V-830, 
Eng.  News-Record. 


ENGINEER,  mechanical  and  hydro-elec¬ 
tric,  age  35,  3}  years  shop,  general  ma¬ 
chinery  and  mining,  nine  years  hydro¬ 
electric  developments  (thoroughly  famil¬ 
iar  with  preliminaries,  projects,  design, 
construction,  inspection,  testing,  super¬ 
vision  and  executive  duties),  with  for¬ 
eign  and  domestic  business  experience, 
speaking  four  languages,  desires  position 
with  prominent  company,  work  home  or 
abroad.  PW-783,  Eng.  News-Record, 
Philadelphia. 


Write  to  Personnel  Division,  E.  I.  duPont  de 
Nemours  &  Co.,  DuPont  Bldg.,  Wilmington,  Dela¬ 
ware,  giving  age,  detail  of  experience,  salary  de¬ 
sired  and  other  important  information 


MECHANICAL,  seven  years'  experience  on 
steam  power  plant  layouts,  desires  itosi- 
tlon  where  an  A-1  man  is  required  as 
sales  engineer  or  in  drafting  room  ;  vicin¬ 
ity  New  York  City.  PW-857,  Eng.  News- 
Record. 


State  Highway  Department  to 
Hold  Examination  for  Assistant  Engineers 

In  compliance  with  a  recent  law  enacted  by  the  legislature,  the  State  Highway 
Department  will  hold  an  examination  for  Assistant  Highway  Engineers  in  the 
Capitol  building  at  Nashville,  Tennessee,  on 

JULY  7th  1919 

Chapter  74  of  the  Public  Act  of  1917  requires  all  Assistant  Engineers  who  are 
employed  by  the  State  Highway  Department  to  have  passed  a  creditable  exam¬ 
ination  before  the  examining  Board,  consisting  of  the  State  Highway  Engineer, 
the  Dean  of  Engineering  of  the  University  of  Tennessee  and  the  State  Geologist. 
The  object  of  this  examination  is  to  qualify  a  number  of  Engineers  for  immediate 
employment.  The  State  Highway  Department  is  now  preparing  a  number  of 
projects  to  be  passed  upon  by  the  Federal  Government  with  an  idea  of  imme¬ 
diate  construction.  The  Department  is  putting  forth  every  effort  to  construct 
the  unimproved  portions  of  the  Memphis  to  Bristol  Highway  (610  miles  in 
length)  and  the  Dixie  Highway  (207  miles  in  length)  as  quickly  as  possible. 
In  addition  to  these  main  trunk  lines  there  are  a  number  of  other  projects 
which  are  receiving  the  attention  of  the  Department.  In  order  to  carry  on  this 
work  and  to  prepare  the  various  projects  for  construction  the  Department  is 
now  needing  additional  engineers.  This  examination  is  therefore  held  in  order 
to  obtain  Assistant  Engineers  for  immediate  employment  and  not  to  be  placed 
on  the  eligibility  list  to  wait  for  future  assignment.  It  is  thought  by  the  Com¬ 
mission  that  the  Department  can  use  at  the  present  time  every  engineer  who 
qualifies. 

W.  P.  MOORE,  Chief  Engineer,  State  Highway  Dept.,  Nashville,  Tenn. 


MECHANICAL  conaultinfr  enBineer,  retired, 
experience  waterworks  pumping  engineer, 
hydraulic  and  general  machinery,  expert 
draftsman  and  mechanic,  wants  employ¬ 
ment  part  of  the  day.  Salary  no  object. 
P\V-623,  Eng.  News-Record. 


Civil  Engineers 


A  CIVIL  engineering  graduate ;  married ; 
ex-lieutenant  engineering  corps  with 
two  years'  experience  in  topographical 
and  highway  surveying,  desires  a  per¬ 
manent  position  in  reinforced  concrete 
dam  and  bridge  construction.  O.  H. 
Squires,  tVest  Brattleboro,  Vermont. 


ARMY  officer  now  In  France,  civil  engineer. 
15  years'  extensive  experience,  would 
like  to  make  connection  with  construc¬ 
tion  firm  for  work  in  France  or  Belgium. 
Speaks  and  writes  French.  PW-713,  Eng. 
News-Record. 


CIVIL  engineer,  26,  graduate,  married,  five 
years'  general  construction,  valuation, 
factory  maintenance,  surveying :  good 
dtaftfunan  and  estimator  ;  knowledge  ma¬ 
chinery.  seeks  connection  vicinity  New 
York  City.  H.  Lewis,  Wright  Inn, 
Palmer,  Mass. 


CIVIL  engineer,  discharged  from  service, 
three  years  city  engineer  and  county  sur¬ 
veyor,  ex))erience  in  concrete  construction 
and  paving  work,  wishes  position  as  field 
engineer  or  superintendent  with  contract¬ 
ing  firm ;  27  ;  single.  PW-823,  Eng.  News- 
Record.  Chicago. 


STRUCTURAL  STEEL 
DETAILING  for 


Experienced  Draftsmen 
Wanted 

for  right-of-way  and  track  maps  in 
connection  with  Federal  Valuation 
and  maintenance  of  way.  State  agt, 
nationality,  experience  and  salary  ex¬ 
pected.  Submit  sample  of  work. 

H.  R.  CARPENTER 
Chief  Enrineer 

Missouri  Pacific  Railroad.  St.  Ia>u1b.  Mo. 


CIV'IL  engineer,  technical  education,  seven 
years'  exiH'rience  sewer  investigation,  de¬ 
sign  and  construction,  pavements,  municl- 
lial  work  ;  salary  $250  per  month.  PW- 
846,  Eng.  News-Record. 


Mill  baildinas,  offlee  balldlnat,  tower 
tipplea,  vladaeta,  tchoola,  theatres,  etc. 

<'»rrwtnMt  tnd  time  of  dellTery  of  drawinsi 
luirintMd.  All  drawlnti  made  in  accordanre  with 
lour  Shop  Standarda.  We  bare  a  rampleta  organl- 
zillan,  which  will  late  jrou  maiay,  time  tnd 
worry;  can  rafar  you  to  twenty  or  more  aetiifled 
ilicnta,  eorerlnt  nine  yetra'  builneaa.  The  Mall 
oiakei  Fite  Hundred  Milei  the  aeme  ta  naxt  dour. 

Send  ns  your  Inqnlrlea. 

Ilrite  or  irlra  and  ire  trill  eome  end  felt  4t  ever, 
heelgna  for  Stmctoral  Steel  and  Reinforced 
Concrete  Indnctiial  Bnildinse, 
Foondatlona,  etc. 

RAPP  A  DTNKEL  , 

Fulton  Bids..  Plttiburth,  Pt. 


CIVIL  engineer,  graduate,  29,  married,  five 
years’  responsible  experience  on  concrete 
and  steel  design  and  construction,  bridges, 
subways  and  municipal  improvements. 
Hydraulic  and  sanitary  work  preferred. 
PW-793,  Eng.  News-Record,  Chicago. 


CIVIL  engineer,  35,  married,  Asso.  Mem. 
Am.  Soc.,  15  years'  experience  railroad 
and  building  construction,  unemployed, 
will  go  anywhere.  Address  F.  8.,  18  <5he- 
dell  PI.,  Auburn,  N.  Y. 


SEARCHLIGHT  SECTION 


NOW. 


POSITIONS  WANTED. 


POSITIONS  WANTED. 


American  Employment 
Exchange 

IIS  Broadway,  Now  York  City 


CIVIL  en^n(t«r  with  geological  training, 
graduate,  35,  with  six  years'  experience 
In  laying  out,  designing  and  erecting  shop 
industrial  plants,  buildings,  terminals, 
piers  and  bulkheads  of  concrete,  steel 
and  wood .•  have  had  charge  of  design  of 
large  undertakings :  can  handle  men 
well ;  keep  cost  statistics  and  manage 
office ;  flve  years  with  one  large  contract¬ 
ing  concern ;  have  good  training  In  min¬ 
eralogy  and  geology,  useful  in  connection 
with  possible  mineral  or  ore  deposits  in 
undeveloped  regions ;  will  go  anywhere ; 
ideal  man  for  pioneer  work  ;  ready  for 
work  June  1  ;  what  is  your  proposition? 
I’W-597,  Eng.  News-Record. 


CIVIL  engineer,  29,  graduate,  unmarried, 
lot  Lieut.  Kngrs.,  U.-S.  A.,  flve  years’  ex¬ 
perience  heavy  concrete  construction, 
surveys,  design,  estimating,  etc.  ;  six 
months  overs  as  with  sapper  regriment. 
wishes  engagement  on  reconstruction 
work  in  ^ance  with  American  Arm ; 
3200.  FW-804.  Eng.  News-Record,  Phil¬ 

adelphia. 


We  can  place  immediately  in  NH, 
York  qualified  Structural,  Reinforced 
Concrete,  Architectural  and  Mechan¬ 
ical  Designers.  Attractive  salaries. 

Write  for  information  at  once. 

TECHNICAL  DEPARTMENT 


CIVIL  engineering  graduate,  ex-lieuten¬ 
ant  engineers,  with  three  years'  engineer¬ 
ing  teaching  experience  and  two  years’ 
army  experience,  desires  position  on  con¬ 
struction  or  highway  in  Eastern  statea 
P\V-631,  Eng.  News-Record. 


CIVIL  engineer,  recent  graduate.  Serbian, 
wishes  iiosition  with  i.  firm  doing  general 
steel  and  reinforced  concrete  construc¬ 
tion  :  have  you  got  your  eye  on  foreign 
trade?  If  no,  act  quick  ;  eastern  location 
preferred.  PW-817,  Eng.  News-Record. 
Chicago. 


EMPLOYERS 


CIVIL  engineer,  graduate,  29,  married. 
Seven  years'  railroad  and  highway  loca¬ 
tion  and  construction,  available  at  once ; 
location  immaterial.  Box  138,  Barbour- 
vllle.  Ky. 


Srnd  ui  your  Iniiulrin  for  men  of  technlril  tram 
iiig  and  experiwire.  We  era  obtiiiUiif  rnioloy. 
merit  for  •oldleri.  itilori  and  marines  releas^j 
from  the  lervlre. 

Hr- Employment  Bureau  of  New  York  City  for 
Suldion,  Sailors  and  Marines,  SOS  Prsrl  Strret 
nortli  of  Municipal  Building,  Professional  Section' 
Worth  0250. 


CIVIL  engineer,  graduate :  honorably  dis- 
chargeil  lieutenant  of  engineers  ;  11  years’ 
exiierience  foundations,  steel  and  con¬ 
crete  construction,  toiiography.  PW-820, 
Eng.  News-Record. 


Civil,  engineer,  technical  graduate,  seven 
years’  field  and  office  experience,  desires 
resiionsiliie  position  with  engineering  or 
contracting  company.  PW-734,  Eng. 
News-Record. 


Civil,  engineer.  27.  university  graduate, 
recently  discharged  army  officer ;  four 
years’  experience  in  field  and  office,  sur¬ 
veying,  drainage  construction,  railroad 
location  and  construction,  railroad  valua¬ 
tion,  steel  and  concrete  design ;  good 
draftsman  and  letterer ;  desires  perma¬ 
nent  position  :  $200  ;  best  references  as 
to  ability  and  character.  Cyril  Wakefield, 
c/o  Friedlander,  231  West  96th  St.,  New 
York  City. 


Pierre,  So.  Dak. 
Sacramento,  Calif. 
San  Francisco,  Calif. 
Santa  Fe,  N.  M. 
Spokane,  Wash. 
Winnipeg,  Man. 
Worcester,  Mass. 


Carson  City,  Nev. 
Erie,  Pa. 

El  Paso,  Tex. 
Jackson,  Miss. 
Keokuk,  la. 
Miami,  Fla. 
Montgomery,  Ala. 


CIVIL  engineer,  26,  technical  education, 
ex-soldier,  flve  years’  experience  super¬ 
vising  construction  subways,  transmis¬ 
sion  lines,  industrial  plants ;  now  office 
engineer  highway  construction ;  capable 
construction  engineer,  estimator  and 
draftsman,  desires  connection  with  con¬ 
tracting  or  manufacturing  company  as 
engineer  or  salesman.  PW-723.  Eng. 
News -Record,  Chicago. 


If  so,  you  can  make  tome  money  by  devoting  an  hour  or  so  during  business 
hours,  to  calling  on  engineers,  contractors,  etc,  gathering  construction  reports 
for  the  construction  news  section  of  Engineering  News-Record. 


Write,  telling  mil  mbeut  your  preeent  work  and  how  much  timo  you  hmvo  uvalloble,  to 


CIVIL  engineer — Princeton  graduate,  now 
assistant  supervisor  Penna.  railroad,  de¬ 
sires  change  of  position.  Can  furnish 
capital  for  partnership,  but  will  consider 
anything  exceeding  $40  per  week.  PW- 
866.  Eng.  News-Record. 


1.-  V.  FLETCHER,  Engineering  News-Record 

loth  Ava  at  36th  St.,  New  York 


STUDY  BY  MAIL 


AAE  IS  EVERYWHERE! 


Reinforced  Concrete  Engineering 
Structural  Steel  Designing 
Structural  Drafting 

Are  you  able  to  design  and  estimate  the  cost  of  any  and  all  types  of 
structures  in  Reinforced  Concrete,  Steel  or  Wood?  And  are  your 
designs  safe,  economical  and  up  to  the  minute?  If  not,  WHY  NOT? 

Special  courses  of  HOME  STUDY  have  been  arranged  by  well 
known  engineer  with  30  years’  experience  in  this  country  and  abroad; 
they  are  meeting  a  long  felt  want. 

Men  with  a  High  School  education  are  as  qualified  to  take  up  these 
courses  of  work  as  are  technical  graduates.  Ideal  work  for  the  man  who 
wants  to  “brush  up”  after  being  away. 

These  are  courses  in  experience.  You  learn  to  do  the  work  by  actually 
doing  it.  A  chance  for  the  ambitious  man  to  get  ahead. 

Descriptive  literature  sent  free  upon  request. 

Write  for  it  today. 

M1006 — Eng.  News-Record,  10th  Ave.  at  36th  St.,  New  York,  N.  Y. 
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WRITE  FOR  BLANKS  TODAY! 


STREET 


CITY 


STATE 
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SEARCHLIGHT  SECTION 


POSITIONS  WANTED. 


POSITIONS  WANTED. 


POSITIONS  WANTED 


CONSULTINO  engineer — For  the  selection 
of  special  motor  truck  equipment  for 
municipal  and  engineering  usea  For  ap- 
Dointment  write  Captain  Whittemore,  119 
?Ve8t  Slst  St,  New  York.  N.  Y. 


engineer  with  17  years’  office  and  con¬ 
struction  experience,  desires  position 
with  engineering  or  contracting  firm. 
Technical  graduate.  PW-790,  Eng.  News- 
Record. 


CIVILi  engineer,  experience!]  in  design  of 
reinforced  concrete ;  estimator  preferre<i. 
State  qualifications  and  salary.  P-809, 
Eng.  News-Record,  Philadelphia. 


HIGHWAY  engineer,  graduate.  American, 
SO,  married ;  eight  years'  experience  in 
highway  engineering  in  all  its  branches, 
desires  responsible  position  with  cw.i- 
tracting  company  or  as  division  engi¬ 
neer  :  Eastern  states  preferred.  Address 
PW-726,  Eng.  News-Record,  Philadel¬ 
phia. 


GU.\DUATE  engineer,  two  years’  experi¬ 
ence  in  structural  steel  and  surveys,  de¬ 
sires  imsitlon  with  progre.ssive  firm  of 
engineers  or  contractors,  preferably  in 
vicinity  of  New  York.  PW-840.  Eng 
News-llecord. 


OU.XDUATE  civil  engineer,  two  years’  ex- 
l>erience  on  steel  design  and  detail  in 
office  and  on  construction  Job.  desires 
connection  with  structural  firm  in  or  near 
New  York  City.  P\V-867,  Eng.  News- 
Record. 


EXECrTIVE  engineer,  technical  graduate, 
'member  of  leading  professional  societies ; 
18  years’  experience  in  construction,  ad¬ 
ministration,  operation,  investigations, 
valuations  and  statistical  research ; 
waterworks,  conservancy  engineering, 
etc.  Army  experience.  PW-789,  Eng. 
News-Record. 


EXECU’TIVE  structural  and  civil  engineer. 
Member  Am.  Soc.  C.  E.,  technical  gradu¬ 
ate.  20  years’  general  experience  in  office 
and  field  on  plant  construction  and  equip¬ 
ment.  good  knowledge  of  chemistry,  re¬ 
cently  chief  engineer  and  clerk  of  works 
for  contractors  on  $9,000,000  chemical 
plant :  have  designed  decorative  struc¬ 
tural  work  in  steel  and  masonry ;  de¬ 
creasing  business  will  soon  make  change 
from  present  position  desirable.  PW-828, 
Eng.  News-Record. 


FIELD  engineer,  Asso.  Mem.  Am.  Soc.  C. 
E,,  graduate,  12  years’  experience  on  con¬ 
struction  of  railways,  municipal  Improve¬ 
ments  and  industrial  plants ;  least  salary 
$226.  PW-826,  Eng.  News-Record,  Phila¬ 
delphia. 


HIGHWAY  engineer,  first-class  draftsman 
and  letterer;  44;  marrfed ;  16  years 
town  engineer ;  desires  engagement,  pref¬ 
erably  as  highway  engineer  either  on  sal¬ 
ary  or  contract  basis ;  own  two  transits 
and  complete  office  outfit  PW-829.  Eng. 
News-Record. 
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COMMISSARY  AND  EMPLOYMENT 

504  W.  Superior  Ave.,  N.W.,  Cleveland, 

★  A.  G.  Pendargast.  Prop. 

We  own  and  operate  board¬ 
ing  camps  for  industrial  and 
railroad  work.  Equipment  and 
help  furnished  free.  Write  for 
particulars,  i 


I  Commissary  Co.  of  America  s 

:  IS  Coneitofs  Bids.,  Pittsburgh,  Ps.  ! 

I  Operstors  of  permsnent  snd  temporsrr  commltisrlss  | 
I  and  boarding  ramps  for  Industrisl  srorks,  eon-  | 
I  trsctors,  ratlroids,  etc.  Bqulppad  to  opsrsts  In  : 
I  snr  part  of  tha  Pnited  Statei  or  Canada.  Refer-  | 
meat,  sny  compsny  for  whom  wo  sre  now  eperti-  | 
Ing  ctmpi  snd  eommisssriet.  Writs  us.  | 

. . . 
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Construction  and  Industrisd 

LABORERS— MECHANICS 

Supplied 

free  of  any  charge  to  employers,  provided 
transportation  is  advanced. 

Commistariee  conducted  on  a  modem  plan. 
EMPIRE  LABOR  AGENCY 
93  Mulberry  St..  New  York  City 
’Telephone  Franklin  1746 


s 

J. 


HIGHWAY  engineer,  graduate  C.  E.,  age 
30,  married,  capable  and  reliable,  desires 
position  as  county  or  district  engineer ; 
six  years’  practical  experience,  roads, 
bridges,  drainage,  heavy  building  con¬ 
struction  :  own  equipment  and  Instru¬ 
ments  ;  recently  honorably  discharged  as 
construction  officer ;  available  short  no¬ 
tice  :  excellent  references.  Give  full  par¬ 
ticulars  when  writing.  Address  Engi¬ 
neer,  Box  657,  Aitkin,  Minn. 


INVESTIGATION  and  statistics;  ‘C  E. 
graduate  with  business  schooling  and  six 
years’  experience ;  a  versatile,  analytical 
organizer,  age  SO,  seeks  promising  open¬ 
ing,  preferably  in  California.  PW-796, 
Eng.  News-Record.,  Philadelphia. 


REINFORCED  concrete  engineer,  just  re¬ 
leased  from  service,  desires  responsible 
position  in  charge  of  concrete  designing, 
detailing  and  estimating;  graduate  civil 
engineer,  31  years  of  age ;  eight  years’ 
experience  in  responsible  charge  of  work. 
PW-839,  Eng.  News-Record. 


S’TRUCTURAL  steel  engineer,  superintend¬ 
ent,  chief  draftsman  ;  have  filled  the  above 
positions.  Work  executed  :  Highway  and 
railway  bridges,  mill  and  office  build¬ 
ings,  churches  and  cathedrals,  blast  and 
open  hearth  furnaces,  conveyors,  deck- 
heads,  etc.  Fifteen  years  experience,  age 
34,  American  citizen,  desires  change.  PW- 
739,  Eng.  News-Record. 


TECHNICAL  graduate,  two  years’  teach¬ 
ing,  three  years’  construction,  highway 
and  railroad  experience,  desires  position 
as  instructor  iin  recognized  engineering 
school ;  Blast  or  Central  States.  PW-827, 
Eng.  News-Record. 


YOUNG  civil  engineer  desires  field  or  office 
position  with  construction  engineer  where 
neatness  and  accuracy  are  chief  requi¬ 
sites.  PW-841,  Eng.  News-Record. 


Bridgs  and  Straetaral 


CONSTRUCTION  engineer,  age  34.  tech¬ 
nical  graduate,  11  years’  experience  on 
desigm,  supervision  and  construction  of 
reinforced  concrete  commercial  and  in¬ 
dustrial  buildings.  Just  released  from  the 
Construction  Division  of  the  army,  de¬ 
sires  location  with  engineering  or  con¬ 
tracting  concern ;  experience  in  East, 
Middle  West  and  Pacific  Coast ;  strictly 
high-class  man  and  highest  references. 
PW-884.  Eng.  News-Record,  Leader- 
News  Bldg.,  Cleveland. 


GRADUATE  civil  engineer,  structural  steel 
and  reinforce<l  concrete  designer,  checker 
and  estimator ;  nine  years’  exi>erlence 
bridges,  subways,  elevated  structures,  dry 
docks  and  all  classes  of  buildings,  wants 
position  In  New  York  City.  Address 
PW-812,  Eng.  News-Record. 


LABORERS  AND  TRADESMEN 
FURNISHED  FREE  OF  CHARGE 
TO  EMPLOYERS 

The  Diamond  Labor  Agency  furnishes  first-class  Laborers  and  Trades¬ 
men  for  all  clussei  of  trade  and  work.  Crews  supplied  for  R.R.  Co.’s.  Con¬ 
tractors,  Boarding  Camps^  Steam  Shovel,  Teamstera,  Grade  Outfita,  etc. 
Machinists  and  high-grade  shop  men. 

Skilled  and  common  laborera,  foreign  and  American,  supplied  free  of  charge 
to  employers  of  labor. 

DIAMOND’S  AGENCY 

Phtme  Ifain  6074  657  West  Madison  St..  Chicago,  m. 


RESPONSIBLE  position  wanted  by  engi¬ 
neer  with  technical  education  and  ten 
years’  experience  in  offict*  and  field ; 
growing  structural  firm  preferreti ;  pres¬ 
ent  salary  $250.  P\V-816,  Eng.  News- 

Itecord.  Philadelphia. 


STEEL  engineer,  graduate  structural,  large 
experience  designing,  estimating  and  sell¬ 
ing  steel  and  factory  buildings,  desires 
permanent  connection.  Export  Steel 
Company  preferred.  P\V-S17,  Eng.  News- 
Record. 


STRUCTURAL  engineer,  18  years’  exi)eri- 
ence,  detailing,  designing,  estimating  and 
in  charge  of  work,  desires  resitonsible  po¬ 
sition,  preferably  in  New  York ;  exi>erl- 
enced  in  industrial  building  design.  PW- 
814,  Eng.  News-Record. 


STRUCTURAL  designer,  technical  and  col¬ 
lege  graduate,  29.  single,  two  years’  ex¬ 
perience  as  structural  steel  detaller  and 
draftsman  ;  five  years’  exjierlence  as  de¬ 
signer  and  checker  of  designs  on  varied 
structural  steel  and  reinforced  concrete 
structures,  including  two  years  of  re¬ 
sponsible  design  and  checking  on  mill 
building  work.  Available  on  ten  days’ 
notice.  Wishes  position  as  designer  with 
reputable  industrial  or  railroad  firm  or 
building  contractor.  I.«cation  preferably 
in  the  vicinity  of  New  York  City.  PW- 
838,  Eng.  News-Record,  Philadelphia. 


STRUCTURAL  engineer,  specialist  In  rein¬ 
forced  concrete  and  fireproofing,  broad 
experience  covering  designing,  manufac¬ 
turing,  selling  and  contracting,  wi.shes  to 
make  change  East  preferred.  PW-716, 
Eng.  News-Record,  Leader-News  Bldg., 
Cleveland. 


STRUCTURAL-MECHANICAL  engineer ; 
13  years’  experience  in  steel,  concrete, 
timber  and  mechanical  and  electrical 
equipment  Design,  details  and  erection 
of  buildings,  bridges,  cranes,  gantries 
and  conveyors  PW-698  Eng.  News- 
Record.  Philadelphia. 


STRUC’TURAL  steel  and  reinforced  con¬ 
crete  designer,  checker  and  detailer ; 
technical  graduate  ;  ten  years’  experience 
on  all  classes  of  work ;  have  specialized 
on  power  houses  and  mill  bulldinn ;  de¬ 
sire  position  as  squad  leader  or  checker. 
PW-775,  Eng.  News-Iiecord.  Philadel¬ 
phia. 


STRUCTURAL  and  mechanical  engineer, 
graduate,  ten  years’  exiJerlence  buildings, 
bridges,  cranes,  derricks,  conveyors,  etc. ; 
executive;  references.  PW-844,  Eng. 
News-Record. 


STRUCTURAL  engineer  of  extended  ex¬ 
perience  in  all  cla8t>es  of  steel  structures, 
detailing,  designing  and  estimating, 
wishes  permanent  executive  position  with 
live  concern.  Expert  in  economical  and 
efficient  design.  PW-799,  Eng.  News- 
Record,  Leader-News  Bldg.,  Cleveland. 


YOUNG  man,  married,  technical  gradu¬ 
ate,  thorou^  knowledge  reinforced  con¬ 
crete  and  structural  steel ;  experience 
railway  bridge  work,  wants  position  any¬ 
where.  B.  S.,  3730  Page  Blvd.,  St  Louis, 
Ma 


DrsHsBM* 


DESIGNER,  eight  years’  design,  detail 
and  erection,  steel  and  concrete  struc¬ 
tures,  conveyors.  Industrial  work,  etc., 
wants  position  in  New  York  City.  PW- 
777,  E!ng.  News-Record. 


VoL  82,  No.  26 

Engr.  New.v-Uecord 


POSITIONS  WANTED 


POSITIONS  WANTED. 


POSITIONS  WANTED 


DKSIONINQ  engrineer  with  wide  experience 
in  electric  machinery,  switchgrear,  station 
layoutH,  Ht(‘el,  hrick  and  concrete  struc¬ 
tures  and  general  mechanical  apparatus 
at  present  with  large  chemical  company, 
desires  change  ;  responsible  position  with 
established  concern  only.  P\V-759,  Eng. 
News- Record. 


DRAFTSMAN,  surveyor,  technical  gradu¬ 
ate,  live  years  varied  civil  and  mechanical 
engineering,  ofilce  management,  desires 
connection  ;  New  York  or  vicinity.  PW- 
832,  Eng.  News-Record. 


DRAFTSMAN,  general  building  construc¬ 
tion,  can  estimate,  superintend  Job,  7| 
years'  experience.  P\V-728,  Eng.  News- 
Record. 


FNQINEERINO  draftsman,  graduate  C. 
E.,  27  ;  five  years  design  of  construction, 
inspection  and  surveys.  PW-696,  Eng. 
News- Record. 


ENGINEER,  31,  12  years’  varied  experi¬ 
ence,  largely  in  design  of  concrete  and 
steel  industrial  buildings ;  capable  de¬ 
signer,  estimator  and  draftsman ;  with 
large  contracting-engineering  firm  for 
five  years  as  chief  draftsman  and  assist¬ 
ant  engineer  ;  3225  ;  available  about  July 
1.  P\V-800,  Eng.  News-Record,  Phila¬ 

delphia. 


ENGINEERING  draftsman;  13  years’  ex¬ 
perience.  steel  and  concrete  design  :  can 
prepare  complete  working  drawings  for 
all  types  of  structures ;  accurate ;  good 
letterer ;  also  experience  architectural 
drafting,  details.  PW-801,  Eng.  News- 
Record,  Philadelphia. 


ESTIMATOR  and  draftsman,  33,  married. 
12  years’  experience  ornamental  iron, 
miscellaneous  structural  and  idate  work  ; 
thoroughly  familiar  with  shop  practice 
and  costs ;  now  emjdoyed  ;  any  location. 
Address  PW-853,  Eng.  News-Rt»conl. 


EXPERIENCED  designer  and  draftsman 
desires  responsible  position  in  Greater 
New  York.  Industrial  plant  engineering 
a  specialty  ;  steel  and  concrete  structures, 
general  plant  layout,  conveying  equip¬ 
ment,  etc.  Address  Engineer,  404  East 
125th  St,  New  York  City. 


Get  your 
copy  in 
early — 

Owing  to  the  holiday  next 
week,  the  forms  for  the 
Searchlight  Section  of  the 

July  3rd  Issue 

of 

ENGINEERING 

NEWS-RECORD 

will  close  for  press  at  4 
P.  M  Monday,  ^  une  30th, 


Dt^IGNER  and  draftsman  ;  10  years’  ex- 
l>erlence  ;  steel,  concrete,  buildings,  ships ; 
New  York  position  preferred.  PW-849, 
Eng.  News-Record. 


RAILROAD  and  map  engineer-draftsman 
desires  responsible  position  with  first- 
class  company ;  on  or  in  charge  of  map 
work,  railroad  or  otherwise,  or  on  spe¬ 
cial  assignments  for  chief,  right  of  way 
or  valuation  engineer.  Could  assume  di¬ 
rection  of  right  of  way  re-mapping,  also 
of  surveys  and  investigations  for  same. 
PW-819,  Eng.  News-Record,  Chicago. 


TECHNICAL  graduate,  six  years’  ex|)eri- 
ence  as  draftsman,  designer,  cost  esti¬ 
mator  in  steel  plate  shop,  desires  per¬ 
manent  connection  in  same  line  or  other 
structural  or  mechanical  lines  where 
opiiortunity  for  sales  work  will  be  given 
after  ability  has  been  demonstrated.  Ad¬ 
dress  PW-  861,  Eng.  News-Record, 
l.*‘ader-News  Bldg.,  Cleveland. 


LNSTRUMENTMAN,  23.  has  four  years’ 
exi)erience  on  construction  and  railroad 
work,  wishes  imsition  outside  or  in  draft¬ 
ing  room ;  in  or  within  commuting  dis¬ 
tance  of  New  York  City  preferred.  PW- 
818,  Eng.  News-Record. 


INSTRCMENTMAN  desires  to  specialize 
in  highway  work ;  three  years’  experi¬ 
ence  in  engineering,  various  lines ;  fur¬ 
ther  details  on  request.  PW-865,  Eng. 
News-Record.  Philadelphia,  Pa. 


SURVEYOR  of  mines,  both  underground 
and  surface  workings,  including  all 
branches  of  tram  roads,  and  standard 
gauge ;  four  years  lal>oratory  work ; 
drafting  with  mechanical  mine  and  map 
making;  at  ])re8ent  employed  as  con¬ 
struction  engineer  in  charge  of  mine  and 
mill ;  have  set  of  field  and  drafting  in¬ 
struments  ;  available  immediately.  P.  O. 
Box  195,  Stuart’s  Draft,  Va. 

SURVEYOR,  city,  country,  soundings  and 
office  work,  ten  years’  exi>erienoe.  wishes 
position.  l*W-863,  Bkig.  News-Record. 

TRANSITMAN  and  levelman,  several 
years’  varied  experience,  rapid  and  accu¬ 
rate,  of  good  habits,  at  present  on  tem¬ 
porary  work,  wishes  position.  PW-754, 
Eng.  News-Record,  Philadelphia. 


Superintendent 


ARE  you  looking  for  a  high-grade  man- 
stger,  general  sui>erintendent.  or  su|>erin- 
tendent  with  26  years’  practical  experi¬ 
ence  with  New  York  contractors  on 
heavy  construction  in  concrete  pave¬ 
ments,  other  pavements,  steam  shovel, 
waterworks,  sewers,  foundation,  rail¬ 
roads,  etc.,  and  who  began  work  as  a 
foreman  when  17  years  old?  Bom  ex¬ 
ecutive,  endowed  with  pep  in  plenty,  and 
determination  to  get  results ;  exceptional 
ability  to  hold  men  to  highest  morale ; 
goo<l  education ;  for  inter\iew  address 
"Elmwood,”  Bethlehem,  Pa. 


CONTRAC’TOR’S  or  engineer’s  superin¬ 
tendent  ;  paving  experience  ;  age  30  ;  civil 
engineer  graduate ;  can  operate  asphalt 
plant.  PW-864,  E3ng.  News-Record,  Chi¬ 
cago. 


CONTRACTORS’  superintendent  wants  po¬ 
sition  ;  20  years’  experience  in  concrete 
work,  pile  driving,  foundation  work,  dirt 
work  and  general  contracting ;  best  of 
references ;  go  anywhere ;  will  come  on 
make-good  plan  or  no  pay ;  age  86.  PW- 
761,  Eng.  News-Record,  Leader-News 
Bldg.,  Cleveland. 


ENGINEER,  superintendent  of  construc¬ 
tion,  19  years’  successful  experience  rail¬ 
way,  subway,  sewer  and  building  con¬ 
struction  ;  foundations,  heavy  and  rein¬ 
forced  concrete.  College  graduate,  office 
and  field  experience,  expert  on  track 
work  and  st?am  shovel  excavation.  Last 
five  years  ccntractor’s  engineer  and  su¬ 
perintendent.  Age  18.  Invites  correspond¬ 
ence.  Address  ABC,  Lock  Box  134,  Buf¬ 
falo,  N.  Y. 


CONTRACTOR’S  engineer,  superintendent 
executive,  estimator,  35,  15  yt-m.s  oon’ 
struction,  rallroail,  concrete,  doekn.  sew 
ers,  heavy  excavation,  munlciieii  uork 
etc.;  willing  to  work  in  France,  avail 
able  immediately.  P\V-851,  Eng  .News- 
Record. 


CONTRAC’TOR’S  engineer,  superinienclein 
executive,  estimator,  35,  Assor  .m,.,,, 
Am.  Soc.  C.  E.  ;  15  years  coii.-<n  nctiun 

railroads,  concrete  arches,  bridges,  dock.s 
wharves,  pile  driving,  heavy  e.xcatations 
municipal  work,  etc.,  availalde  inline^ 
diately.  PW-831,  Eng.  News-lu-cord 
Philadelphia. 

CONTRACTOR’S  suiierintendent ;  thorough 
experience  on  concrete,  brick  and  frame 
buildings,  with  reputation  for  8|>eed  and 
producing  results ;  some  experience  a.s 
civil  engineer,  can  run  own  instruments' 
full  details  and  reference  by  letter,  .\mer- 
ican,  age  33.  M.  S.,  716  Venango  Street 
Philadelphia. 


FOREMAN  desires  position  on  concrete 
road  work;  age  33;  12  years’  experience 
on  construction  work ;  best  references 
Salary  $50  per  week.  PW-752.  Engv 
News-Record. 

I  AM  looking  for  an  opening  as  general 
superintendent  or  8U)>ervising  engineer 
with  a  construction  organization ;  nine 
years’  exiierlence  on  engineering  con¬ 
struction.  starting  as  foreman.  J.  D 
Tuller,  29  Lewis  St.,  Auburn,  N.  Y. 

SHOP  foreman ;  several  years’  exiterience 
at  bridge  and  structural  work  ;  best  of 
references  from  former  employers.  P\V- 
850,  Eng.  News-Record. 


S’TRUCTURAL  designer  and  draftsman, 
technical  graduate,  ten  years’  experience, 
industrial  buildings,  smelters,  conveyors 
etc.,  seeks  position  in  New  York  or  vicin¬ 
ity.  P\V-794,  Eng.  News-Record. 


SUPERINTENDENT  of  construction.  16 
years’  experience.  Industrial  plant  con¬ 
struction,  reinforced-concrete  construc¬ 
tion,  and  all  classes  of  deep  founda¬ 
tion  work.  First-ciass  executive.  PW- 
1001,  Elng.  News-Record. 


SUPERINTENDENT  desires  position  in 
charge  of  sewer,  water  mains,  or  road 
construction ;  three  years  with  N  Y. 
state  hlghw'ay  department  in  charge  of 
road  construction.  Age  33.  Salary  3250 
per  month.  PW-751,  Eng.  News-Record 

I  EFFICIENT  INVESTMENT  OF 

I  Your  Building  Fund  is  offered  by  an 

IExecutIvo  Engineer  of  twenty-five  years’ 

experience  designing  and  eonstnicting  bridget-. 
i  buildings  and  docks  of  timber  steel  and  reinforced 
i  concrete — recently  returned  from  civilian  war 
I  service. 

I  AddrsM  PW807  Eng  News-Reciinl 

r  157U  Old  Colony  Hldg..  Chlrago.  Ill 

'  ENGIN^^  .  SUPERINTENOF.NT 

Position,  with  opportunity  tor  advanoetnent,  to 
fake  mnial  or  complete  eharge — cetlmatrs, 
organluilon,  eonstruetton,  modem  nuiinpes  prac¬ 
tice  and  can  handle  men  and  materials  efflclrntly 
sit  years'  etnerience  general  heavy  contracting. 
In-ludlng  bridges,  highways,  concrete  construction 
and  rook  excavation;  8  years  engineer  olflc.r, 
t-ombat  Regt.  A.  E.  F.  Age  27.  Salary  1200 
Kroployed  as  snperlntendrnt. 

PW7H7 — F.ng,  News-Record 
1570  Old  Colony  Bldg..  Chicago.  III. 
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MECHANICAL  ENGINEER  27,  married.  12  | 

I*  yrt.  tcncral  engineering  eiperlence  alnce  gra  1  la  | 
tlon  along  mech.,  elTlI,  and  electrical  llne<.  hna  | 
employed,  deairea  poaltlon  at  chief  or  aiaUtant  | 
engineer.  Experience  includea  eatlmatlng.  nu  - 
chine  deolgn.  bulMingi,  water  and  ateam  pipOii.  s 
•ewen,  itrurtural  ateel,  reinforced  concrete,  plant  : 
layout,  paving,  leharvet,  piers,  electrical  i«i«ef  | 
distribution,  etc.  2  yrt.  chief  draftsman.  Mini-  : 
mum  talary  considered.  JSSO  per  month,  wlln  i 
I  chanie  for  advancement.  | 


SUPERINTENDENT  or  general  foreman, 
heavy  and  reinforced  concrete,  highway 
and  steam  shovel  work.  PW-703.  Eng. 
Newa-Record. 


THE  CORNELL  SOCIETY  OF 
CIVIL  ENGINEERS 
Maintains  a  Registration  Bureau 
Complete  repords  of  2000  Cornell  men  are 
on  file.  Employers  may  -  consult  these 
records  without  charge.  Address 
REGISTRA'nON  BUREAU 
.T»  Bast  42nd  St.,  New  York 
Boom  916  S075  Murray  Bln 


June  26,  1919 

tng.  N.  'N  s-Kecord 


POSITIONS  WANTED 


m’rrUINTENDENT  highway  construc- 
tion  II  years'  experience,  age  32,  recent- 
Iv  (li'^charged  from  army ;  absolutely 
competent  and  capable;  what  have  you 
to  offer?  P.  A.  K.,  Box  O,  Nanticoke, 

N.  y. _ 

srPKltlNTENPENT,  steam  shovel  work, 
(luarry  and  crushing  plants,  road  build- 
Ine  either  concrete,  macadam,  chert  or 
sainl  clay,  concrete,  reinforced  or  plain, 
reservoir  and  cyclopean  masonry.  Can 
you  use  a  live  wire  on  above  lines?  Can 
a8s»ml)le  a  thorough  organixation  Im- 
meciiately :  20  years’  experience ;  open 

for  immediate  engagement  PW-638, 
Etig.  News-Record,  Philadelphia. 

Sl’PERlNTENDENT  and  general  foreman 
oil  mill  construction,  school  or  bank  and 
office  buildings,  17  years'  experience: 
.absolutely  trustworthy  and  reliable. 
p\V-645,  Eng.  News-Record. 

Sl'PEUINTENDENT  of  construction  ; 
American:  43:  A-1  organizer;  practical, 
trustworthy,  energetic ;  broad  exi>erience 
all  kinds  of  building  construction  ;  best 
references;  available;  salary,  $75  per 
week.  PW-848.  Eng.  News-Record. 

SUPERINTENDENT  of  construction  with 
15  years’  experience  on  heavy  steam 
shovel  work  and  general  construction  ; 
have  only  been  with  two  concerns ; 
hustler  and  know  how  to  organize  an<l 
handle  men.  PW-773,  Eng.  News-Rec¬ 
ord,  Leader-News  Bldg.,  Cleveland. 


SUPERINTENDENT  or  general  foreman. 
12  years*  experience,  highway,  sewer  and 
wafer  construction.  Salary  $60  per  week. 
At  present  employed.  Available  Immedi¬ 
ately.  PW-765,  Eng.  News-Record, 
I.eader-New8  Bldg.,  Cleveland. 


SUPERINTENDENT  or  general  foreman, 
age  35,  good  organizer,  can  handle  large 
forces;  steam  shovels,  concreting,  grad¬ 
ing,  sewers;  16  years’  experience;  go 
anywhere.  PW-858,  Eng.  News-Record. 


.SUPERINTENDENT,  42,  over  20  years’ 
praetical  experience  on  heavy  construc¬ 
tion;  tunnels,  sewers,  deep  foundation, 
river  and  heavy  timber  work  under¬ 
ground.  Difficult  excavation  ;  reinforced 
concrete  a  specialty ;  best  of  references. 
PW-842,  Eng.  News-Record. 

SUPERINTENDENT  or  general  foreman, 
practical  enrineer ;  special  course  Colum¬ 
bia  University ;  recently  returned  Ameri¬ 
can  Expeditionary  Force.  PW-763,  Eng. 
News-Record. 


POSITIONS  WANTED 

SUPERINTENDENT  of  construction,  15 
years’  experience  on  heavy  steam  shovel 
work ;  have  had  charge  of  some  of  the 
largest  excavation  jobs  In  U.  S.  and  all 
made  money  ;  seven  years  with  last  con¬ 
cern  ;  hustler ;  good  organizer ;  In-st  ref¬ 
erences.  P\V-852,  Eng.  News-Record, 
L,<“ader-News  Bldg.,  Cleveland. 

TECHNICAL  and  practical  man,  10  years 
building  suiierintendent,  desires  a  change 
with  a  chance  to  become  associattnl  with 
firm ;  salary  $400.  PW-833,  Eng.  News- 
Record,  Leader-News  Bldg.,  Cleveland. 

YOUNG  civil  engineer,  two  years’  survey¬ 
ing  experience  ;  at  present  employed  with 
building  construction  company,  desires 
a  position  as  assistant  superintendent 
Anywhere  in  United  States.  PW-698, 
Eng.  News-Record. 

MlBcellsneona 

ARCHITECT  and  engineer  wants  position 
in  charge  of  drafting  room  or  construc¬ 
tion  department ;  thorough  technical 
training;  ten  years’  experience;  age  36; 
married;  salary  $4000.  P\V-813,  Eng. 

News-Record,  Chicago. 


•V  BUILDER  of  large  exjierience  wants  to 
connect  with  a  contracting  company  that 
wants  business  in  Southern  territory. 
I*V\'-862,  Eng.  New's-Record. 

DO  YOU  need  a  $5000  executive?  One 
with  broad  business  and  engineering 
education  and  training?  Alert,  on-the- 
mlnuto,  gentleman  ;  New  York  City  pre¬ 
ferred.  P\V-585,  Eng.  News-Record. 

ENGINEER,  general  construction  and  un¬ 
derpinning.  railroad  construction  ;  just 
returned  from  American  Expeditionary 
Force.  PW-762,  Eng.  News-Record. 


EXECUTIVE  engineer,  30.  technical  grad¬ 
uate,  experienced  in  engineering,  produc¬ 
tion,  costs,  valuation  and  management ; 
now  emiiloyed,  general  manager,  salary 
$6000,  in  complete  charge  sales,  produc¬ 
tion,  etc.,  250  employees ;  references  fur¬ 
nished.  P\V-815,  Eng.  News-Record, 
Philadelphia. 


YOUNG  man,  17  years  old.  will  base  four 
years’  college  course  on  specialized  train¬ 
ing  in  any  line  of  engineering  if  some 
well-known  corporation  or  individual  can 
guarantee  position  W'ith  good  chance 
for  advancement  at  end  of  college  course. 
At  present  has  good  speaking  knowledge 
of  Spanish  and  slight  knowledge  of 
French.  For  particulars  address  A.  W. 
K.  Billings,  Jr.,  10  Bancroft  Hall.  An¬ 
dover,  Mass. 


_ POSITIONS  WANTED. 

EXECUTIVE  manager  desires  entrance 
into  large  Industrial  concern  or  large 
construction  company,  to  .secure  lead  to 
responsible  executive  position.  Excep¬ 
tionally  versatt;e,  can  tackle  anything 
Business  training.  Born  analyst  Great 
organizer.  Abundance  initiative,  re¬ 
sourcefulness,  and  endowed  by  nature  to 
lead  and  hold  men  to  highest  pitch  of 
esprit  de  corps.  Exceptionally  thorough 
on  detail.  Goo<l  aildress,  right  business 
bearing  to  command.  Naturally  agg;res- 
sive,  forceful,  full  of  pep,  but  well  tem¬ 
pered  by  22  years’  practical  training  as 
contractor,  manager,  chief  engineer,  su¬ 
perintendent,  assistant  aup''-’ntendent, 
starting  work  at  18  as  foreman.  Handled 
all  kinds  machinery.  Expert  steam  and 
gas  engines.  Experienced  m  every  and  all 
Kinds  of  heavy  construction  work.  Two 
years  resident  engineer,  instrumentman 
and  inspector.  Mechanical  and  civil  en¬ 
gineer.  I.ook  me  over.  Q.  E.  D.,  332  Dell- 
wood  St..  Bethlehem,  Penn. 


FOUR  years  night  technical  school ;  five 
years’  experience  on  detail  and  design  of 
steel  and  reinforced  concrete  of  mill  and 
industrial  buildings,  field  and  ottice  on 
street  layout,  etc. ;  commercial  educa¬ 
tion  ;  want  to  locate  in  New  York  City  ; 
salary  $175.  PtV-854,  Eng.  News-Record. 

LIVE,  tough  job  of  cost  analysis,  estimat¬ 
ing,  valuation  or  statistical  work,  by 
high-grade  coat  engineer,  capable  of  co¬ 
ordinating  information  furnished  by  the 
accounting  and  engineering  departments, 
thereby  determining  unit  costs  of  pres¬ 
ent  work  and  jirobable  cost  of  future 
work.  Must  be  in  Philadelphia.  PW-S71, 
Eng  News-Record,  I’hiladelphia. 


SANITARIAN  and  welfare  man,  Belgian 
by  birth,  natur.alized  American,  at  pres¬ 
ent  employed  as  project  8.anitarian  at  a 
shipping  board  housing  project  of  1700 
homes,  seeks  connection  with  concern  in¬ 
terested  in  large  construction  projects,  or 
European  reconstruction  work.  P\V-637, 
Eng.  News-Record. 

SPANISH-SPEAKING  master  mechanic 
and  licensed  chief  engineer,  desires  to 
connect  with  coriioratlon  operating  in 
l.atin  America.  PW-866,  Eng.  News- 
Record. 

YOUNG  man.  30,  technical  training,  10 
years’  exjierlence  designing  machinery 
and  tools ;  familiar  with  shop  and  foun¬ 
dry  practice ;  inventive  mind  and  integ¬ 
rity  of  character,  selling  ability,  desires 
Tiosition.  PW-R46.  News-Record 


Selling  Opportunities 

Salesmen  —  Agents  —  Representatives 


SALESMEN  AVAILABLE 


Salesman  Desires  Connertion 
Experienced  in  concrete  and  building  ma¬ 
terial  line  in  New  York  and  vicinity. 
Uommlsslon  basis.  AS-860,  Eng.  News- 
Record. 


Rngineer  Desires  Position  as  Raiesman 
Graduate  civil  engineer,  age  25,  desires  po- 
sit'on  as  salesman ;  two  years’  experi¬ 
ence  as  designer  and  estimator  of  rein¬ 
forced  concrete,  structural  steel  and 
"•ood  construction.  AS-737,  Eng.  News- 
Record. 


AGENCIES  AVAILABLE 


»  1  Representation  in  Manchnria? 

Adverti^rs  are  invited  to  communicate 
with  Mei.jirs.  Fukuaho  Company.  Dairen, 
Manchuria  who  are  interested  in  all 
kinds  of  machine  tools,  engineering  re- 
'inirements  and  railway  materials.  If  not 
already  represented  in  Manchuria,  Fuku- 
o  <  ompany  Invite  correspondence  with 
lois  end  in  view.  Advertisers  are  re- 
liii'Sted  to  forward  catalogs,  prices,  and 
'firms  offered. 


AGENCIES  WANTED 


Agency  Wanted 

For  American  conw'rns  desiring  to  do  busi¬ 
ness  in  Cuba  or  South  America,  by  repu¬ 
table.  experienced,  unmarried  American 
technical  man.  Will  organize  sales  fon- 
and  take  complete  charge  of  exports 
Write  AS-786.  Eng.  News-Record,  Phila¬ 
delphia. 


Rales  Agene.v  Wanted 

Company  controlling  nationally  known  spe¬ 
cialty  for  concrete  buildings  will  consider 
purchase,  manufacture  or  sales  control  of 
similar  articles,  or  will  handle  sales  in 
Philadelphia  territory  of  any  building 
material  or  specialty  on  commission  basis. 

AR-843.  Eng.  News-Record.  Philadelphia. 


I  Well-Known  Engineer 
Now  In  France 

Wants  to  represent  American  house  in 
•hat  country  ;  engineer  and  contractor 
with  30  years’  experience  before  the 
war,  2  years  as  Major  and  Lieut-Col. 
I  with  A.  E.  F.;  perfect  facility  in  French 
I  language.  References  and  other  in- 
I  formation  can  be  obtained  return 
I  mail  from  Searchlight  Gilbert,  Engi- 
I  neering  News-Record. 

I  10th  Are.  .st  .inth  St..  New  York  City 


ATISFACTORY 

ITUATIONS 
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EXTRA  WORK  WANTED 

Npocial  InTrHtigationH  or  Compotations 
Civil  or  electrical.  Interfering  with  your  az> 
ecutive  duties,  undertaken  in  spare  time 
by  engineer  of  broad  experience  and  ex¬ 
cellent  connectiona  E\V-780,  Eng.  News- 
Record. 

DeHisnins,  Uetailing,  Drafting 
Structural  designer  (C.  E. ),  desires  addi¬ 
tional  work.  Steel  and  reinforced  con¬ 
crete,  mill  and  office  buildings,  bridges. 
Chaa  W.  IJarber,  3428  Brown  St,  N.  w,, 
Washington,  l>.  C. 


WANTED 


WORK  WANTED 


Eiigineerins  Srrvire 

Estimates  and  quantity  sheets  made  from 
plans  for  contractors,  engineers,  archi¬ 
tects  and  owners.  Insttections  and  ap¬ 
praisals.  Frederick  Olaeser  Engineering 
A  Ser\-ice  Company,  68  West  108th  St, 
New  York  City 


Experirnerd  Paving  Chemist 
Will  make  laboratory  tests  on  pavements 
^d^avjng_jnat^rials  j_  prices  very  ^w. 

cago. 


W-869,  Eng.  News-Record,  Chl- 


I  ARCHITECTS— ENGINEERS—  ' 

I  CONTRACTORS 

{  Disign*.  Plana,  Fatimates.  Valuations  and  Re-  I 
I  p'irts  mads  by  Civil  Engineer  having  12yeara  I 
I  rxpenenre  on  all  kinds  of  Engineering  Work.  I 
I  Writs  for  interview.  I 

I  M868 — Engineering  News  Record  | 

I  10th  Avenue  at  30th  Street,  New  York  City  | 
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I  KING  A  KING 

i  Attomeys^t-Ijiw 

I  728  17th  Str..  Washington.  D.  C. 

I  Aiiention  specially  given  to  matters  relat- 
I  ing  to  the  rights  of  Oovernment  Contractors 
i  before  the  Exec  utive  Departments  and  the 
{  Court  of  Claims. 


. i 


MMSHIIMMWMW 


Central  Machinery  and 
Equipment  Inspection 
Bureau 

Before  buying  machinery  protect  your¬ 
self  with  our  Inspection.  Honest 
Service  by  Experienced  Mechanics. 
Detailed  Inspections.  Wire,  write  or 
phone.  We  go  anywhere  and  every¬ 
where. 

WM.  BROCK  GRIMES 

Bell  Phone  Main  009  No.  343  Spitzer  Bldg. 
Toledo.  Ohio 


Second  -  Hand 
Transits  and  Levels 

Gusrsnto-d  in  Good  Order  and  Adjustment. 
W  rut  for  NetrBartatn  lAU. 
WILLIAMS,  BROWN  A  EARLE,  INC. 
918  Chestnut  St.,  Philadelphia,  Pa. 
Department  D 


Transit,  23-ln.  Level,  PIsnImeter 

Wanteu — State  condition  and  price.  Will 
Sell  smaller  level.  Address  W-856,  Eng. 
News-Record,  Chicago. 

Transit  Wanted 

In  good  condition,  level  attachment,  com¬ 
plete  with  tripod  and  case ;  seller  must 
permit  insiiection.  Lee  Hooper,  County 
Engr.,  Beaufort,  N.  C. 


FOR  SALE 


Dolomite  Limestone,  Dolomite  Gravel 
For  sale :  for  fluxing  ore,  road  material, 
refining  wood  pulp,  concrete  rock,  etc.  W. 
F.  Cooper,  Box  584,  Sault  Ste.  Marie, 
Mich. 


Engineers’  Transit  and  Level  For  Bale 
Gurley  light  mountain  transit  and  20-in. 
level,  in  good  condition  and  adjustment. 
Also  Eng.  News  and  Eng.  News-Record 
from  1887  to  date.  FS-805,  Eng.  News- 
Record,  Leader-News  Bldg.,  Cleveland. 


Brandis  Transit  For  Male 
Six-inch  circle,  graduated  on  silver ;  ver¬ 
tical  arc  ;  stadia  wires  ;  extension  tripod. 
Owner,  Clark  Millen,  72  North  Munn 
Ave.,  East  Orange,  N.  J. 


U,  S.  GOVERNMENT  SALES 


SALE  OF  NEW  STEEL  PLATES  AND 
CHANNELS  at  Norfolk. — There  will  be  sold 
343,000  pounds  of  medium  steel  channels,  40 
to  45  feet  ni  length,  9'  x  3.8"  x  28  6  pounds 
per  foot ;  also  16,000  pounds  medium  steel 
plates,  5'  5*  X  26"  x  |"  new  steel,  unused, 
in  good  condition,  stored  at  the  Navy  Yard, 
Norfolk.  Bids  invited  for  ail  or  a  portion. 
Sealed  bids  will  be  received  by  the  Disburs¬ 
ing  Officer,  Navy  Yard.  Norfolk,  up  to  1:30 
P.M.,  July  16,  1919.  Inspection  is  invited. 
Schedules  of  sale  and  further  information 
may  be  obtained  from  Lieutenant  Com¬ 
mander  F.  R.  Holt.  Senior  Member,  Board 
of  Survey,  Appraisal  and  Sale,  Navy  Yard, 
Norfolk,  Va.  Josephus  Daniels,  Secretary 
of  the  Navy. 


MWINinUNItIMIII 


Government  Sale  of  (New) 

RAILROAD  PICKS 

40,000,  weight — 7-lbs.,  size— end 
to  end  25-in.  Sealed  Bids  will 
be  opened 

10  A.  M.,  JULY  17,  1919 
at  Zone  Supply  Office,  1819  We>t 
39th  St.,  Chicago,  for  not  less  than 
400  Picks.  Particulars  and  spe¬ 
cial  bid  forms  can  be  obtained  at 
above  Office  or  Zone  Supply 
Offices,  attention  Surplus  Property- 
Officer:  Boston,  New  York,  Phil¬ 
adelphia,  Baltimore,  Newport 
News,  Atlanta,  Jeffersonville, 
Ind.,  St.  Louis,  New  Orleans,  San 
Antonio,  Omaha,  El  Paso,  San 
Francisco,  Refer  to  S.P.D.  No. 
907  GS. 


1 


I  Government  Sale  of 
Bar  Solder 

I  7488  lb..  40%  tin  and  00%  lead  by 
I  weight,  f.o.b.  Kearney,  N.  J.  SEALED 
I  BIDS  will  be  opened 

10  A.  M.,  July  7,  1919 

I  at  Zone  Supply  Office,  481  8tb  Ave.,  New 
I  York.  Particulars,  special  bid  forms  can 
I  be  obtained  at  above  Office.  Zone  Supply 
I  Office.  Philadelphia,  or  Surplus  Property 
I  Div.,  Munitions  Bldg.,  Washington.  D.  C.  | 
I  Refer  to  S.P.D..  No.  1090  RM. 
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I  WASHED  SAND 
I  AND  GRAVEL 

i 

I  any  size — any  amount  delivered 

I  anywhere  in 

I  Mmne,  New  Hampshire,  Vermont 
I  and  Eastern  Massachusetts. 

Standard  Sand  &.  Gravel  Co. 

I  604  Fidelity  Building,  Portland,  Mg. 

. . . 

1  Keep  Your  Eye  on  the 

I  SEARCHLIGHT 

I  and  your 

1  Advertisements  in  it 
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Let  the  “Searchlight”  Garry  Your  Message  to  South  America 

and  to  Spanish-speaking  Engineers  and  Industrial  Executives  everywhere.  Through  the  Searchlight  Section  of  the  new 

McGraw-Hill  paper 

INGENIERIA  INTERNACIONAL 

advertisers  can  now  get  in  direct  touch  with  Employment,  Business  and  Professional  Opportunities  in 

South  America  Cuba  Philippines  and  Central  America  Porto  Rico  Spain 

“Searchlight”  advertisements  will  be  printed  in  Spanish — same  .is  the  rest  of  the  paper.  No  charge  for  translating  copy 

Get  your  copy  in  nov:  for  the  next  issue. 

DIaplayed  Advertlaementa  at  $5  or  Iras  per  Inch  per  Insertion, 
depending  on  the  number  of  inches  used.  30  inchea  to  a  page- 


ADVEBTIMINO  BATES: 

Fndlsplayed  Advertlsemenls,  5  cents  a  word — mlnimnm  rhargg 
an  Issue.  Discounts  for  ronsccutlve  Insertions. 
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500  Shares  of  the  Capital  Stock  of 

H.  R.  HEINICKE,  INC., 

(Chimney  Builders) 

AND 


39  Shares  of  the  Common  Stock  of 

GLOBE  CLAY  COMPANY,  INC. 


NOTICE  IS  HEREBY  GIVEN  that  the  undersigned,  Francis  P.  Garvin,  Alien  Property  Custodian, 
will  offer  for  sale,  at  public  sale,  to  the  highest  bidder,  at  the  office  of  H.  R.  Heinicke,  Inc.,  147  Fourth 
Ave.,  New  York,  at  3  o’clock,  P.  M.,  on  the  1st  day  of  July,  500  Shares  of  the  capital  stock,  par  value  $100 
each,  being  the  entire  issued  capitalization  of  H.  R.  Heinicke,  Inc.,  a  corporation  created  and  existing  under 
and  by  virtue  of  the  laws  of  the  State  of  New  York  :  and  39  Shares  of  the  capital  stock,  par  value  $100 
each,  out  of  an  issue  of  139  Shares  of  Globe  Clay  Company,  Inc.,  a  corporation  created  and  existing 
under  and  by  virtue  of  the  laws  of  the  State  of  Ohio. 


Full  d.Kription  of  and  information  concerning  the  property  to  be  «>ld,  the  term,  and 
conditions  of  inspection  and  sale,  and  the  order  thereof,  may  be  obtained  by  applica* 
tlon  to  JOSEPH  F.  GUFFEY,  Director,  Bureau  of  Sales,  110  W.  42d  St.,  New  York  City. 


FRANCIS  P.  GARVIN,  Alien  Property  Custodian, 


. . . 


BUILDING 

(Steel  Frame) 


BUSINESS  OPPORTUNITIES 


FOR  SALE 


One  Merriman  One  Car 


132-ft.  X  100-ft. — 24-ft.  to 
eaves.  Roof  consists  of  two 
j  trusses — ^50-ft.  span  each. 
Used  as  pow'er  house  and 
machine  shop  during  con¬ 
struction  of  East  River 
lunnel. 


ASPHALT 

PAVING 

PLANT 


UVALDE  ROCK  ASPHALT  CO. 

P.  O.  Box  9S8  SAN  ANTONIO,  TEXAS 


A  ('uiiadlan  Manufacturer  of  Machinery 

For  the  use  of  contractora,  minera,  etc.,  la 
open  to  undertake  the  manufacture  of 
any  other  machinery  or  device  for  the 
use  of  either  contractors  or  miners,  and 
invites  correspondence  with  holders  of 
Canadian  patents,  or  with  U.  S.  con¬ 
cerns  desiring  a  Canadian  manufactur¬ 
ing  agency,  l.iberal  inducements  also 
offered  for  successful  suggestions  re¬ 
garding  machinery  or  other  articles  that 
can  be  manufactured  and  sold  in  con¬ 
nection  with  the  above-mentioned  lines. 
Address  BO-778,  Eng.  News-Record. 


In  Excellent  Condition 
Plan  of  building  can 
^  furnished 


E.tabllHhed  Knginerrlng  and  gnrveylng 

Business  for  sale  ;  in  city  of  30,000.  Will 
sell  equipment,  plans.  Instruments  and 
good  will  with  Jobs  now  under  way. 
Correspondence  with  principals  only.  BO- 
764,  Eng.  News-Record. 


ASPHALT  PLANTS 


BOOTH  &  FLINN,  Ltd. 

17  Battery  Place.  New  York 


i  Portable  for  every  purpose.  Large  or 
small  capacity.  New,  or  used,  attractive 
priceg. 


.  GUELICH  PAVING  PROCESS  CO. 

I  Real  Estate  Trust  Bldg.,  Philadelphia.  Pa. 


Partner  11  anted 

IVith  $5,000  to  $10,000  for  established  gen¬ 
eral  construction  company  in  vicinity 
New  York  City.  Should  be  man  of  sound 
business  experience,  capable  of  watching 
details  and  stopping  leaks.  BO-821,  Eng. 
News-Record. 


Get  your  Wants  into  the  Searchlight 


June  26,  1919 


SEARCHLIGHT  SECTION 
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Business  Opportunities 

Capital — Partners— Plants  -Shops  Properties — Industrial  Sites 


XO  BE  SOL.D 

TPJ-IE 

ALIEN  PROPERTY 
CUSTODIAN 


SEARCHLIGHT  SECTION 
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MACHINERY 


WANTED 


Vol.  82,  AO.  26 
Eng.  New .. Record 


MISCELLANEOUS 


WANTED  AT  ONCE 


Four  to  five  hundred  feet 

BELT  CONVEYOR 

for  handling  sand;  capacity  60  tons  per  hour;  new  or  second-hand. 
State  full  particulars. 

PIEL  CONSTRUCTION  CO.,  2546  Edmondson  Ave.,  Baltimore,  Md. 


I  I  WANTED  TO  BUY 

I  I  One  each,  aecond-hand  three  Xourtli-  .mj 
I  I  one  yard  wet  mix 

I  CONCRETE  MIXER 

I  I  with  steam  engine,  without  boiler,  yii.t 
I  I  be  in  first -olasH  working  condition. 

I  I  Also,  one  50  hp.  vertical 

1  I  STEAM  BOILER 

I  I  good  for  one  hundred  and  ten  poiin.l'* 
I  I  working  pressure.  Must  be  tnsur,ilile  Ia 
I  I  reliable  company.  State  best  price,  tn.ike 
I  I  and  location. 

I  I  Also,  No.  .5,  McKieman-Terry 

I  I  STEAM  HAMMER 

I  i 

I  I  BEATRICE  POWER  COMPANY 

£  I  Beatrice.  Nebraska 


WANTED— ONE 

BUFFALO-PITTS 
DETACHED 
ROAD  SCARIFIER 

State  Lowest  Price  and  Condition 

W822-Engine<‘ring  News-Record 
ft.‘>7  I.eader-News  Bldg.,  Cleveland,  Ohio 


Used  Pumping  Engine 

or  Turbine  Driven  Centrifugal 
Pump,  5  to  8  million  gallons,  125 
pounds  water  pressure.  Address, 
giving  full  description  and  price, 

W-718 — Engineering  News-Record 
15T0  Old  Colony  Bid..  Chicago.  III. 


STEEL  SHEET  PILING 

125  tons  or  part  thereof.  35  ft.  long  and 
23.5  tons  14  to  16  ft.  long.  Lrftckawanna 
piling  preferred. 

W872 — Engineering  News  Record 
10th  Ave.  at  36th  St.,  New  York  City 


STEEL  SilEET  PILING 

state  number  pieces,  exact  length,  make, 
weight  per  foot,  condition,  location,  price 
f.o.b.  cars  loading  imiiit. 

WS08  Engineering  News-Record. 

1570  Old  Colony  Bldg.,  Chicago,  III. 


I  TWO  REVOLVING  i 
CRANES 

I  full  circle  swing;  10-ton  capacity;  | 
I  40  to  50  ft.  boom ;  movable  on  | 
I  track ;  steam  or  electric  power,  | 
I  fully  equipped.  | 

I  First-class  condition;  immediate  I 
I  delivery.  I 

I  MEIGS  PULPWOOD  COMPANY  I 
i  10  East  43rd  Street.  New  York  City  | 

I  I 


I  A  Tandem  Compound  or  Cross  I 
I  Corliss  Compound  I 

I  I 

Steam  Engine  I 

I  between  300  and  500  H.P.  to  carry  | 
I  150  lbs.  steam  pressure,  and  would  i 
I  prefer  one  connected  to  an  A.C.  Gen-  | 
I  erator,  60  cycle,  3  phase,  440  volts.  I 
I  Must  be  in  good  condition.  State  1 
I  inhere  these  outfits  can  be  seen  and  | 
I  price.  I 

I  PEQUANOC  RUBBER  CO.  | 

i  Butler,  N.  J.  i 


WILL  PAY  CASH 

for  all  kinds  of 

Construction  and  Building 
Equipment 

EQUIPMENT  CORP.  OF  AMERICA 
Chicago,  III. 


WANTED 

CONTRACTORS’  EQUIPMENT 
of  all  kinds,  for  cash — also 
PIPE  AND  FITTINGS 

PIPE  A  CONTRACTORS  SUPPLY  CO. 
3  Dover  St.,  New  York,  N.  Y. 


WANTED  TO  BUY 

1 — H-yd.  full  circle  traetion  steam  shovel, 
or  Keystone  machine, 

1 — Clam  shell  outfit,  preferred  on  traetion 
wheels  for  unloading  sand  and  gravel 
from  cars. 

O.  .1.  BURNS 

130  Muskego  Ave.,  Milwaukee.  Wis. 


Wanted  to  Buy 

TRAVELLING  DERRICK 

Approx.  16  ft.  0  in.  Gauge. 

50  to  60  ft.  B<x>m. 
also 

6-TON  JINMWINK 
with  approx.  45  ft.  Boom. 

THE  PRE  CAST  CONCRETE  COMPANY 
616  Bulletin  Bldg.,  Philadelphia.  Pa. 


I  WANTED 

1  . 

I  Pipe — 44  in.  to  12  in. 

I  Flues — 3  in.  and  4  in. 

I  Rails — 12  lb.  to  35  lb. 

I  Tanks — All  sizes. 

I  Steel  Plates. 

I  We  buy  and  sell  the  above  material 
I  in  any  quantity.  Wire  or  write  us  if 
1  you  have  anything  to  otfer. 

{ 

I  KEYSTONE  PIPE  &  SUPPLY  CO. 

I  Butler,  Pa. 


3 — 2j/j-yd,  2-Line 

Clam-Shell  Buckets 

Advise  name  of  manufacturer, 
type. 

Three  Hoisting  Enginer 

3  Drums,  10  x  12,  standard  make, 
link  motion,  Drums  54  in.  in  diam¬ 
eter. 

Vertical  Boilers 

3 — 60-bp.,  100  lb.  steam  pressure. 

State  location  for  inspection,  also 
condition. 

W.  O.  BURTON 

4.32  Park  Row  Bldg.,  New  York  City 

. . . 

WANTED  IMMEDIATELY 

Jaw  Crusher 

for  breaking  down  stone,  (3  in.  to 
6  in.,)  rejections  to  2  in.,  of  15  to 
25  tons  per  hour  capacity.  Give 
full  particulars  and  price  with  cuts 
in  first  communication. 

GENEVA  LIMESTONE  CO..  Inc. 

Oaks  Corners,  N.  Y. 


SEARCHLIGHT  SECTION  1^^ 
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CRAVEN’S  EQUIPMENT  LIST 

PIkiita — Portable  and  Railroad  Types. 

\ir  ('ompresaon — Steam.  Motor  and  Belt  Dnven. 

Uiiil,,, — 8  Water  Tube.  350  H.P.  Units.  Loco..  Vertical.  H.R.T.,  etc. 
liiirkets — Clam-shells.  Oranye  Peels.  Tips.  Dumps.  Skips,  etc. 

_ Flats.  Gondolas.  Dumps.  Tanks,  any  Gauae  or  Capacity. 

(rushers — Gyratory  and  Jaw — Portable  and  stationary.  Elevators.  Screens.  Bins. 

( .inrrete  Misers — Steam.  Gasoline.  Motor  Driven — Any  Capa<-ity — Pavers. 

Iii'rrirks _ .Some  Sperial  Baraalns — Travelers,  StHT-lras,  with  or  without  Hoists. 

— Hydraulic.  Bucket.  Drainaae  Canal.  Sand  and  Gravel  Plants. 

Iloistlna  Rnalnrs — Steam  or  Electric — with  or  without  Boilers  and  Swinrers. 

I  iiriimotlvesr-^team.  Gasoline,  any  Weight,  any  Gauge. 

I  iK'oniotlvr  Cranes — 5-7  H -10-15-S0  and  .30-Ton — Buckets,  or  Magnets.  Let  us  know 
your  requirements. 

— Centrifugal.  Pulsometers.  Dredge  Pumps,  etc. 

I>ii„ — Special — 500  ft.  Lock  Seam  Spiral  Pontoon  Pipe. 

UjII, — New  and  Relayers — Some  good  offerings. 

Koad  .Machinery — Steam  Rollers.  Steam  Shovels,  etc. 

Mater  CYaft — Deck  Scows.  Floating  Derricks,  etc. 

/mmediatt  DtUvry.  What  have  you  in  Idle  Equipment  For  Sale  or  Rent? 


T.  H.  LETSON  CO. 


50  Church  St.  New  York 


Tel.  Cortlandt  64s8 

Fint-Clatt  Equipment  Only 
Pn'ces  /tight 

BLOCKS 

2 — IS-in  .  30-ton.  3  sheave  B  A  L 


a — i-s-in.,  jir-ioii.  a  sueaw  o  a  j 

Wire  Rope  Blockswlth  shackim  (NewS. 
BOILERS 

1 — lOO-hp.  Scotch  Marine  Morrison  Furnace. 

4 — 150-hp.  Scotch  Marine  Morrison  tYimaces. 

1 — 250-hp  Scotch  Marine  Morrlnon  Furnace. 

;i— I.W-hp.  Hodge  R.  T.,  IStVIh.  iHvasiire,  Mass 
sperlflcatlons. 

All  Boilers  complete  with  sll  fittings. 

BUCKETS  AND  SKIPS 

I — 1  l-cu  yd.  Hayward,  flaas  "E”  Clamshell 

I — 1  l-cu. yd.  Hayward,  t  'laas  "F.”  ciamahell 

1 — 2  -cu.yd.  Hayward,  Class  "E"  Clamshell 

1 —  21-cu.lt.  ex.  heavy  Hayward  Orange  Peel. 

2 —  1  l-cu  yd  ex.  heavy  Hayward  Orange  Peels. 

1 —  |-cu  yd.  Hayward  Dragline 

50 — I  l-cu  yd.  "Maltleshln"  Buckets 
10— 2  l-cu  yd  F.xeeMor  Bottom  Dump  Concrete 
Buckets. 

12 — 21-cuyd  Steubner  Controllable  Bottom 

Dumps 

32 — 4-cu.yd  extra  heavy  Steel  Skips. 

50-4-  and  5-cu.yd.  steel  Cableway  skips. 

CARS 

30 — 4-cu.yd..  30-Id.  gkge  Western  Wheeled  Scraper 
Dumps. 

15 — 7-cu  yd  ,  standaril  gage  Western  Wheeled 
Scraper.  2-way  dumps 

25 — 12-cu.yd.  standard  gage  Western  Wheeled 
Scraper,  air  dumps. 

COMPRESSORS 

1 —  R50-cu.tt.  Ingersoll-Sargeant .  steam  driven. 

1 —  P50-cu.n.  Ingersoll-.Sargeant.  sttamdrl  ven. 

2 —  1300-cu  ft.  Ingersoll-Sargeant.  le'lt  driven. 

2 —  1850-eu.ft.  Sullivan,  steam  driven. 

4 —  2200-cu  ft.  Ingersoll-Rand.  motor  driven. 

3 —  240t)-cu  ft.  Ingetyoll-Rand.  steam  driven. 

1 — 3300-cu.ft.  Ingersoll-Rand,  motor  driven. 

CRUSHERS 

1 — No.  4,  9  X  15  Portable  Champion  Jaw. 

I — No.  5,  1 1  X  20  Champion  Jaw.  new  style. 

1 — No.  15  Portable  Champion  Jaw,  srlth  elevator, 
screen,  engine  and  boiler. 

1 — 11  X  22  Rellanee  Jaw.  with  elevator. 

1 — No.  5  Power  A  Mining  Gyratory,  mans,  fitted. 

0 — No.  5  Style  "K"  Gates,  all  manganese  ntted 

1 —  No.  0  Style  "K"  Gates,  Gyratory,  manganese 
fitted. 

2 —  No.  0  Style  "D"  Gates  Gyratory,  mang.  fltied. 

1 —  No.  0  Style  "K"  Gates  Gyratory,  manir  Oitsd 

2 —  No.  9  Style  "K"  Gates  Oyrgtory,  mang.  fitted. 

I — No.  10  Style  "K"  Gates  Gyratory,  mang.  fitted. 

1 — No.  21  Style  "K"  Gates  Gyratory,  mang.  fitted . 

1 — 00  X  84  Power  A  Minina  ’'Superior'’  Jaw, 

rope  drive,  with  300-hp  ,  A.C.  motor. 
DERRICKS  (Stsel) 

5 —  15-ton  "American”  Guy  Derricks.  11.5-fl. 
masts.  lOO-ft.  booms.  lO-tt.  dia.  steel  Bull 
Wheels.  Arranged  for  standard  block  and  fall 
work. 

1 — IS-ton,  same  as  above  except  for  tmevet  opera¬ 
tion. 

1 —  3-ton  ’’American’’  self-slewlna  Steel  Guy  Crane 
Derrick,  OO-ft.borlxoDtal  boom,  engine  mounu-d 
on  mast. 

All  above  Derricks  with  or  without  guy  sod 
running  ropes. 

2 —  10-15-ton  Full  Circle  Steel  Sttfl  Legs,  masts 
55-ft.,  booms  80  ft  .  bull  wheels  14  ft. 

I — IO-15-ton  Full  Circle  Steel  Stlfl  I-egs.  masts 
55-tt.,  booms  80  ft .  bull  wheels  14  ft. 

1 — 10-15-ton  Standard  Steel  Still  I.eg  Derrick, 
mast  40  ft.,  boom  70  ft.,  steel  bull  wheel  12  ft. 

HOISTS  (Electric) 

3 —  flO-hp.  Lambert ,  double  drum  and  swingers. 

1 — 84-hp.  lambert,  double  drum  and  swinger. 

1 — 75-bp.  Udgerw..od.  3-drum  and  swlucer. 

HOISTS  (Steam) 

1 — 10  X  12,  D.t .,  Hory  Cab  eway. 

1 — 12  X  12,  D.C..  LIdgerwood  Cabl<>way. 

1 — 12  X  15,  D.C.,  LIdgerwood  Cableway 
10 —  9  X  10.  D.C.,  D.D..  LIdgerwood,  with 
swingers. 

1 — 9)  X  12.  D.C  ,  D  D.  Lambert,  with  swinger 
1 — 10)  X  12,  D.C..  D.  D.  Lamben.  with  swinger. 

3 — 81  X  10.  D.Cj  D  D  Lldgerwoods.  with  boilers 
1 — 8)  X  10,  D.C.,  D  D  American,  with  swinger 
and  bolters. 

LOCOMOTIVES  (Stand.  Gage) 

1 — 18-ton,  10  X  14  Davenpor  Saddle  Tank. 

3 — 25-ton,  12  x  18  American  Saddle  Tanks. 

3 —  31-toD,  13  X  18  Amertean  Saddle  Tanks. 

4 —  40-ton,  14  X  22  American  Saddle  Tanks. 

1— 40-toD,  14  X  22  Baldwin  Saddle  Tank. 

1 —  55-toD.  17  X  24  Baldwin  Saddle  Tank. 

LOCOMOTIVE  CRANES 

2 —  20-lon,  8-wheel,  siandard  gage  Industrials, 
40-ft.  booms,  steam  brakes,  air  fine,  outriggers, 
bucket  drums,  counterwewt. 

SAND  ROLLS 

1 —  30  X  14-In.  Sturtevani  Crusher  RoUa. 

2 —  40  X  15-tD.  Allle-<'halmers  ’'AnacoMa.** 

3 —  54  X  24-ln.  AlUs-Chalmers  ’’Anaoaalla,** 

SCREENS 

3—48-In.  X  lA-tt.  Allls-Chalmen. 

1 — 48-In.  X  18-tt.  Power  and  Mining. 

1 — llO-ln.  X  12-tt.  Allle-Chalmets. 

3 — OO-ln.  X  18-tt.  Power  and  Mining. 

STEAM  SHOVELS 

1 — No.  00  Marlon, 
i  1 — No.  70-C  Bucyrus. 

I — No.  95-C  Bucyrus. 
j  1 — No.  lOO-C  Bucyrus. 

I  Also  Air  Receivers.  Drills.  Drill  Sherpeners. 
Mixers,  Pumps,  Steam  Hammers,  Wire  Ropa, 
and  other  contrectors’  equlpmeot. 


SPECIAL  FOR  LEASE  OR  SALE 


For  Practically  Immediate  Shipment 

3— 15-20  Xon  8-Wheel  BROWN  HOIST  LOCOMOTIVE  CRANES.  45  and  50-ft.  Booms. 
These  splendid  machines. 

1 _ 15  Ton  4  Wheel  BROWNING  LOCOMOTIVE  CRANE.  40-ft.  Boom.  Little  used.  Just 

like  new. 

1—  lO  Ton  4-Wheel  McMYLER-INTERSTATE  LOCOMOTIVE  CRANE.  40-ft.  Boom.  Just 
overhauled,  right  out  of  our  Shops. 

SPECIAL  CLAM-SHELL  BUCKETS.  VARIOUS  SIZES 

2—  No.  “O"  THEW  TRACTION  STEAM  SHOVELS,  %-cujd.  Dippers.  Just  like  new. 

.ALSO  CONSIDER.ABLB  OTHER  RQITPMENT.  All  quotatloim  subjert  PRIOR  SALES. 
Please  TELEPHONE,  TELEGRAPH,  or  WRITE  us  your  requirements. 

A.  C,  TORBERT,  Continental  and  C ommercial  Bank  Building,  Chicago 
LoamotUt  Crana,  Cars,  Steam  Shovels.  Locomotives,  Etc.  Ralltcay,  Jndusiriat  and  Contractors'  BiUipmerU 
Shops  and  Storage  Yarda  at  Chicago 


WANTED 


FOR  RENT 
Twenty  Western  12-yd. 

AIR  DUMP  CARS 

new  in  1915;  MCB  and  ICC  Safety 
Appliances  throughout.  Just  through 
shop,  fine  condition,  delivery  anywhere 
between  Boston  and  Memphis. 


A  Corliss  Engine 

IN  FIRST-CLASS  ORDER 


between  300  and  400  H.P.,  preferably 

connected  to  an  A.C.  Generator,  440 

V'olts,  350  KVA,  60  cycle  and  3  phase. 

Send  all  inquiries  to 

W700— Engineering  News-Record 
loth  Ave  at  30th  Street,  New  A'ork  City 


H.  W.  NELSON 
!10  S.  La  Salle  St.,  Chicago 


FOR  RENT 

STEAM  SHOVELS 

Have  a  couple  ^-cu.yd. 
standard  steam  shovels,  with 
high  shop  numbers  and  in 
perfect  mechanical  condi¬ 
tion. 

HENRY  A.  OTTO 

Lancaster,  Pa. 


'e  are  anxious  to  purchase  at 
once  the  fotlou'ing  equipment 

COAL  HOISTS 

Five  ooal  hoists  10  x  12  Meade-Moni- 
son  Tandem  drums,  with  a  boiler  54  in.  x 
10  ft.  or  00  in.  X  60  In.  vertical  Mass. 
Standard.  Also  one  36  in.  x  7  ft.  Mass. 
Standard  boilea. 

HOISTING  ENGINES 

Six  2  and  3  drums  10  x  12  standard 
make  of  hoisting  engines  with  Mass,  stan¬ 
dard  boilers.  10  h.p.  to  20  h.p.  2‘JO  volts 
direct  connected.  <)ne  and  two  drum  elec¬ 
tric  hoists.  75  and  100  h.p.  electric  hoists. 
500  volts  A.C.  3  phase  60  cycle. 

MOTOR  CRANES 

One  40  ton  3  motor  crane,  220  volts. 
A.C.  one  20  tons  3  motor  crane,  220  volts, 
A.C.  40  ft.  span  between  centres. 

.  1 — 10  ton,  3  motor  crane,  600  volts, 
A.C.  100  ft.,  6  in.  span. 

GANTRY  CRANES 

5-5  ton  gantry  ennea 


STEEL  PILING 


All  standard  types.  Wire  for  prices,  | 
stating  quantity,  lengths  and  delivery.  | 

AMERICAN  STEEL  PIUNC  EXCHANGE  | 
31  Nassau  St.,  New  York  City  I 


T.  F.  RANDALL 


75  Westrainistur  Street,  Providence,  R. 

tiHfnunfniMIHMHMniHIWIWWWtmtHtHtMIMlWlltfWIimimMMimMHMh 


Four  37  H.P,  electric  D.D.  hoist*. 
Two  Lambert  hoisting  enginos. 
Eight  Corliss  enginos,  locomoti've 
cranes,  boilers  of  all  sizes  and 
capacities,  locomotives  and  cars. 

O.  R.  WHITNEY 
39-41  Cortlandt  St.,  New  York  City 


Cuto 


Write  or  Wire  “I.ET80N’ 


Machinery 

FOR 

Moving 

Materials 


Machinery 

1  FOR 

Moving 

Materials 


SEND 


Machinery 

FOR  I' 

Moving  Ij 
Materials  i 


Machinery 

FOR 

Moving 

Materials 


FOR  SALE 

GENERATING  UNITS 

2 — 75  kw.  250  volt  D.C.  direct  connected 
to  Fleming  Harrii^burft  Engines,  each 
complete  with  i*witchboard»  and  in¬ 
struments. 

BOILER  PLANTS 

2 — Scotch  Marine  complete  with  every 
fitting — will  be  sold  separately  or  as 
a  whole.  This  plant  used  two  years 
only.  Located  Birmingham.  Ala. 

25 — Western  Steel  undertrame  4  yd.  30  in. 
gauge  ears. 

1 — No.  1  Austin  Treneh  Marhtne. 

J.  F.  DONAHOO  CO 
Birmingham.  Ala. 


WANTED 

Mnfiine  Turbo  (Jenerator  Units — 
D.C.  &  A.C. 

(All  Sizes;  Any  Voltage) 

Koilers — H.R.  T.  &  Water  Tube. 

FOR  SALE 

5(10—220/440  A.C'.,  3/2.5  Cycle  (all 
sizes). 

200— 110/220  n.C.  &  A.C.  (all  sizes), 
iinitine  &  Turbo  Generator  Sets — 
A.C.  &  D.C.  (all  sizes). 

Boilers — H.R.T.  &  Water  Tube — all 


Portable  Boilers 


Hoisters,  .Air  Compressors,  Concrete 
Mixers,  Centrifugal  Funips,  DiviiiR 
Outfits,  Rock  Drills,  Derricks.  Pile 
Drivers  and  General  Contractor's 
Equipment,  both  Steam  and  P^lcctric- 
ally  Driven. 


MARVIN  BRIGGS,  Inc. 

167  Sisth  St.,  Brooklyn,  N.  Y. 

Tel.  South  5471 


AIR  COMPRESSORS 

steam  driven 
ri.  Rand  duplex  I*  x  2*  x  St 
ri.  Incrrxtll-Hand  M  X  22  and  12  z  I( 
rt.  Karon  12  and  IS  x  14  x  IS 
rt.  Laidlaw  12  and  IS  x  12  z  12 
rt.  I'hirago  It  x  14  x  14 
ft.  Chiracu  S  x  8  x  S 

Belt  driven 

rt.  Ingrrsnll  IS  X  IS  duplex 
rt.  Sullivan  18x11x14 
ft.  Inzrrxdl  IS  X  14  X  14 
ft  Ingcrioll  .'6  X  14  X  It 

MOTORS 

.\11  Toltagri  and  aizea  1  to  244  H.I*. 
1000  Other  MaehineTD  Borgartu 

WICKES  MACHINERY  CO. 

Jeriry  City.  N.  J. 


I  FOR  SALE  I 

I  Ingersoll-Rand  I 

COMPRESSOR 

I  Class  A-2.  piston  displacement  1554  cn.ft.  I 
:  IMT  min.  Machine  knocked  down  and  will  f 
i  soli  rather  than  store  at  any  reasonable  | 
I  oficr.  i 

I  Acme  Engineering  &  Contracting  Co.  i 
I  Herkimer.  N.  T.  | 

:MlMtlMMNUIIItUtMMIIM44MIM44l4l4mtttMt44«HMMtMHMIM«INIItNMWIHIIMIINf|4|NMMI4 


LARGE  RIVETED  PIPE 

i  We  have  LVIO  ft.  16  in.  Riveted  Steel  Pipe  with 
3  riveted  flanges  on  ends,  lengths  running  trom 
3  .10  to  40  tt.,  tdate  approximately  t  In.  thirk.  ripe 
:  Is  In  excellent  condition.  Has  been  used  for  trai- 
3  porary  gas  malna.  Excellent  pipe  for  drrd'dns 
I  or  pumping  lines. 

I  MARINE  METAL  A  SUPPLY  CO. 

:  1 67  South  Street.  New  Y ork  City 

SMIMimilHIHItMIIMHMWtllMMlWMIllllWIIIIIIIIIIIIIIISVISSIIIIISVIlllMItHimHWWIl 


‘‘Opportunity”  Advertising: 

Think  “SEARCHLIGHT’’  First! 


COMPRESSORS— BOILERS-GENERATORS 


I — 4000  cu.fi.  Laidlaw  Nordberg,  compound  steam,  duplex  air. 
1 — 2394  cu.ft.  XC-3  liigersoll,  compound  steam  and  air. 

1 — ISoO  cu.ft.  WC  Sullivan,  compound  steam  and  air. 

1 — 1145  cu.ft.  0-CSC  Chicago,  compound  steam  and  air. 

1 —  888  cu.  ft.  X-3  Ingersoll,  compound  steam  and  air. 

; —  789  cu.ft.  X-4  Ingersoll,  compound  steam,  duplex  air,  60  lb. 
. —  769  cu.ft.  X-1  Ingersoll,  duplex  steam  and  air,  40  lb. 

. —  599  cu.ft.  X-2  &  X-3  Ingersoll,  steam,  two  stage. 

1 —  355  cu.ft.  FR-1  Ingersoll,  simple  steam,  single  air. 

I —  233  cu.ft  F-1  Ingersoll,  simple  steam,  single  air. 

I —  200  cu.ft.  BSFF  Bury,  simple  steam,  single  air,  50  lb. 

1 —  96  cu.ft.  NF-1  Ingersoll,  simple  steam,  single  air. 

1 —  9}4  and  13  x  10  in.  Westinghouse  steam  driven  pump. 

1 — 3300  cu.ft.  PRE  Ingersoll,  two  stage,  Electric  Driven. 

1 — 1190  cu.ft.  .XB-2  Ingersoll,  two  stage  belt. 

I —  888  cu.ft.  XB-2  Ingersoll,  two  stage  belt  with  motor. 


1 — 741  cu.ft.  t)-CB  Chicago,  two  stage  belt  with  motor 
1 —  680  cu.ft.  VVJ  Sullivan  two  stage  belt. 

1 —  599  cu.ft.  XB-2  Ingersoll,  two  stage  belt. 

1 — 464  cu.ft.  ER-1  Ingersoll,  single  stage  belt. 

1 —  145  cu.ft.  ER-1  Ingersoll,  single  stage  belt. 

1 —  98  cu.ft.  BBFF  Bury,  single  stage  belt. 

2 —  300  hp.  Edgemoor,  300  lb.  1 — 500  kw.  Wsthsc.  Ti: 

Mass.  3  ph.,  60  cy.,  480  v. 


1 — ISO  hp.  160  lb.  Mass. 
Vert.  Manning. 

1 — ISO  hp.  125  lb.  Mass. 
HRT  type. 

1—  75  hp.  125  lb.  Mass. 
HRT  type. 


1 — 500  kw.  Wsthsc.  Turbo, 
3  ph.,  60  cy.,  480  v.  con¬ 
denser. 

1 — 300  kw.  Wsthse,  Erie 
City,  3  ph.,  60  cv.,  >eL 
220-440-2200  v. 

1—100  kw.  Hor.  G.  E.  Turbo, 
3  ph.,  60  cy.,  2200  v. 

1 —  75  kw.  Hor.  G.  E.  Turbo, 
125  V.  D.  C. 


FOR  RENT- FOR  S.ALE 


ti/es. 

Corretpondence  solicited. 


JOHN  A.  STEWART  ELECTRIC  CO. 
‘208  So.  LaSalle  St..  Chioairo.  III. 


A.  LEE  ELLIS,  lo  High  Street,  Boston,  Mass. 


Locomotivea 

Passenger 

Cars 

Freight  Cars 
Dump  Cars 


I-  12.'’>-hp.  l,o(-oinotlve  Type  Boiler. 

1 —  40-tii>.  lx>romottve  Type  Holier. 

1 —  .'Ml-hp.  Horizontal  Tubular  Boiler. 

2 —  2U-hp.  Vertleal  Boiler. 

0--  ll-yd.  .‘tteubner  Huekets. 

1 —  1 1-yd  Peerleas  CTiiirahell. 

2—  i-yil  Krownlne  (Tunishell. 

1 —  1-yd.  Hayward  t'lamaliell. 

1 —  J-yd  Hayward  fTamahell. 

110 —  2.1-100  Flat  Cars,  std.  gaze. 

;40 —  :*o-ton  Hopiier  (fara.  std.  zaze. 

15 —  40-ion  Flat  Cars.  std.  zaze 

2 —  40-ton  K.  a  J.  Dump  Cars,  std. 
(aze. 

12—  30-ton  Box  Cars,  std  gaze. 

50—  6-yd.  K.  A  J.  Dump  Cant,  std. 
gaze. 

20 —  4-yd.  Western  Dump  Cars. 
3fi-in.  zaze. 

1 — Williamson  5-ton,  4-wheel  I.oeo- 
motlve  Crane. 

I— Brown  Holst,  7i-ton.  4-wheel 
l.oeomotive  Crane. 


I — Industrial,  7!-ton.  4-wheel,  Ixxto-  1 — ' 

motive  Crane. 

1 — Industrial,  10-ton,  4-wheel  Ixieo-  2 — j 

motive  Crane.  1 

1 —  FTeetrlc,  20-ton,  4-wheeI  Loeomo-  6 — I 
tlve  Crane. 

2 —  Brown  Holst,  1.5-ton.  S-wheelLoco-  2 — ' 
motive  Crane. 

2 — Sets  stllT-I,ez  Derriek  FTttlnzs.  I — . 

2 — Sets  (..uy  I>en1ek  F'lttliurs,  20  ton.  ] 

1 —  Steel  Cuy  Dertlek,  15  ton.  I 

2—  Mundv,  51  x  10-ln.,  D.D.,  D.C.  4— 
Holler  Holst. 

1— Mundy.  61  X  10-ln  .  D  D..  D.C.  I 

Boiler  Holst.  2— 

1— Flory.  10  x  12-ln.,  D.D.,  D.C. 

.Skeleton  Holst.  2— 

1 — I  Idzerwood,  Sj  X  10-ln..  3-drum 

Skeleton  Holst.  6 — i 

1 — American,  3.5-ton,  14  x  24-In.,  10 — 

Saddle  Tank  Locomotive,  std  zaze  2,5— 

1 — Porter.  28-ton.  12  x  I8-ln.  Saddle 
Tank  Ix>eomotlve.  std.  gage. 

FOR  COMPLETE  LIST  AND  PRICES 


1 —  Vulcan.  2S-ton,  12  x  16-In.  Saddle 
Tank  Locomotive,  ltd.  gage. 

2 —  American.  25-ton.  12  x  16-ln. 

Saddle  Tank  Locomotive,  std  gage 

6 — Porter,  12-ton.  B  x  14-in.  .Saddle 
Tank  Ixrcomotjve,  36-In.  gage. 

2 — Vulcan,  12-ton.  9  x  14-ln.  Saddle 
Tank  I-oeomotlve.  36-In.  gage. 

1 —  Amerlean,  25-ton,  10  x  16-ln. 

F'omey  Type  Locomotive,  3ti-ln. 
gage. 

4 — Amerlean.  30-ton.  13  x  I8-ln 

American  Type  Locomotive,  36-In. 
gage. 

2—  Baldwin.  32-ton,  14  x  20-In.  Mogul 
Type  Ixwomotlve.  36-Id  gage. 

2-  Ba.dwin.  4.Vton.  15  x  22-In.-  10- 
whe< !  type  Ixreomotlve,  36-ln.’gage 

6 — Standa-o  gaze  Paseenzer  Coaches. 

10 — 36-in.  zi  ze  Passenzer  Coaches. 

2.5—36-In.  gage,  double  truck  Hopper 
Cars. 


HOISTING  MACHINERY  CO. 

50  Church  Street.  New  York 


Locomotive 

Cranes 


Derricks 


Grab 

Buckets 


Hoisting 

*  Engines 


SPECIAL  OFFERINGS  for  IMMEDIATE 

DELIVERY 


SEARCHLIGHT  SECTION 


:  26,  lyiy 

Xew»- Record 


REPAIRED  EQUIPMENT 


DERRICK  CAR 

60-M  capacity  Flat  Car,  40-ft.  long,  M.CiB. 
HoUting  Enirine.  7  x  10.  D.C..  2-D  Lidtser- 
wood.  25-hp.  boiler,  Dake  swinger,  30- 
ft.  A-frame  derrick. 

STEAM  SHOVELS 

;i — Marion  60  Shovels,  2H-yd..  shop  num¬ 
bers  109.5.  11*99.  20i>9.  2079,  2372. 

1 — Marion  75,  4-yd.  dipper,  shop  number 
2191. 

1 —  Marion  70,  2H-yd.  dipper,  shop  num¬ 
ber  2694. 

2 —  Model  18  Osgood  Shovels.  Si -yd.  dip¬ 
pers.  shop  numbers  375  and  521. 

1 — Tj-pe  “B”  Erie  Shovels.  %  -yd.  dippers, 
shop  number  256. 

LOCOMOTIVES 

2 — Standard  gage,  50-ton  Switchers. 

10 — 18-ton.  10  X  l6-in.  Dinkeys.  .36-ln.  gage. 
4 — 12-ton,  9  X  14-ln.  Dinkeys,  36-in.gage. 

1 — 10-ton,  7x  12-in.  Dinkeys.  30-in.  gage. 

CARS 

50 — Western  12-yd..  air  dump,  standard 
gage. 

25 — Oliver  and  K.  &  J.  Wood  Beam  Cars. 
1 — Western,  narrow  gage,  hand  operated 
Spreader  Car. 


BOILERS 

1 — 30-hp.  Locomotive  Type,  on  wheels, 
1 — 35-hp.  Locomotive  Type  on  wheels. 
100-hp.  Locomotive  Type  Boiler. 

CONCRETE  BUCKETS 
(Center  Dump) 

2 — 1-yd.  Steubner  Controllable. 

15— 36-ft.  Steubner  Controllable. 


ROAD  EQUIPMENT 

1 — W’estern  Road  Scraper.  8-lt.  blade,  ad¬ 
justable. 

1 — Champion  Roael  Scraper.  8-ft.  blade, 
adjustable. 


HAMMERS 

1 — Model  3  Union. 

1 — Model  1  Vulcan,  with  McDermid  base. 
1 — Model  2  Vulcan. 

1 — Model  2  Union. 


CLAM  SHELL  BUCKETS 

2 — 1-yd.  Owen. 

1 — l-.vd.  Type  "E”  Blaw. 

%-yd.  Owen. 

AIR  COMPRESSORS 

1 — Ingersoll-Rand.  Class  NE-1.  310-cu.lt. 
capacity.  12 x  12  cylinders,  witR  air 
receiver. 

1 — *i -in.  7,in-Ho  gasoline  driven  Com¬ 
pressor,  42-cu.ft.  capacity,  on  trucks, 
new. 

PUMPS 

1 — Novo  Centrifugal.  4-in.  suction.  3H-in. 
discharge  6-hp.  engine. 

1 — FM  Centrifugal,  5-ln.  suction,  5-ln.  dis¬ 
charge. 

.5 — Emerson  No.  2. 

1 — Emerson  No.  4. 


STEEL  PIUNG 

322 — Piews  7-in.  x  14-ft.  Lackawanna 
Straight  Web. 

24 — Corners.  2rit.  long,  for  37-lb.  Lacka¬ 
wanna  Piling. 

100 — ^Tons.  12?i-in.  Straight  Web  and  14- 
in.  Arch.  mi.4cellaneous  lengths. 


CABLEWAY 

-Lidgerwood  Cableway.  1164-ft.  span, 
with  9  X  10-in..  D.C.,  Reversible  Link 
Motion  Cableway  Engine.  3-ton  capacity. 


Offer  Us  Your  Used  Equipment 


fFe  are  always  in  the  market  for  heavy  construction  equipment  and  buy  for 
cash.  We  have  large  repair  shops  in  Pittsburgh,  where  all  equipment  is 
thoroughly  repaired  before  being  reshipped.  Send  for  Our  Complete  List. 

H.  KLEINHANS  CO.,  Union  Arcade,  Pittsburgh,  Pa 

Eastern  Office:  30  Church  St.,  New  York 


ia£INHANS 


ml  SEARCHLIGHT  SECTION 


r 
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ALBERT  &  DAVIDSON,  Inc. 

FOR  SALE  D  1  O  17  WANTED 

A„*;'Qur„*.i.,  1  Jlj  All  Sizes 

Rethreaded  and  Any  Quantity 

Cut  to  Sketch  Second  Hand  and  New  Unthreaded 

256-264  Oakland  Street,  Brooklyn,  N.  Y. 


FOR  SALE 

At  Camp  Colt,  Gettysburg,  Pa. 

2,500,000  ft.  First-Class  Lumber. 

2 — 50,000  Wooden  Water  Tanks. 

2 — 12-hp.  (zasoline  Hn^ines. 

2 — Worthington  Deep  Well  Pumps. 
All  Sizes  of  Pipe,  Fittinifs  and  Gate 
Valves  from  1-in.  to  6-in. 

1 — Mercury  Gautfe. 

E.  W.  LEWIS  ROOFING  CO. 
UettysburK.  Pa. 


PILING 

Steel  Sheet 
Thousands  of  Pieces 

all  makes,  wciKlits  and  k-iiKths. 
QuicA  Shipmentt*  Excetient  Condition. 

(,'et  liulfetiH  2.V)  (  J.'jO.OIM)  rirr  )  SS  paijra 

7ELNICKER  m  ST.  LOUIS 

RAILS,  LOCOMOTIVES.  CARS 
POWER  PLANTS,  TANKS,  etc. 


PIPE 


All  sizes,  bargain  prices, 
second-hand  and  new 


IMMEDIATE  DELIVERIES: 

8,000  ft.  of  12  -in.  pipe  50,000  ft.  of  2  -in.  pipe 

10,000  ft.  of  8  -in.  pipe  50,000  ft.  of  Ij-in.  pipe 

10,000  ft.  of  6  -in.  pipe  .nnnnnt.  r  il- 

1  J,000  ft.  of  4  -in.  pipe  *00.000  ft.  of  li-in.  pipe 

15,000  ft.  of  3  -in.  pipe  100,000  ft.  of  1  -in.  pipe 

Also  a  large  stock  of  16,  18  and  20-in.  pipe. 

PIPE  &  CONTRACTORS  SUPPLY  CO.,  3  Dover  Street.  New  York  N.  Y, 


THE  MARINES 

**First  to  Fight** 

— the  high  cost  of 
pipe,  valves  and  fittings 

The  good  work  of  the  “Marines"  is 
talked  about  because  we  were  fortu¬ 
nate  in  purchasing  a  large  quantity' 
of  slightly  used  and  second-h.and 
pipe,  valves  and  fittings.  Prospective 
buyers  should  familiarize  themselves 
with  our  attractive  prices  for  the 
large  stock  on  hand  of  used  wrought 
and  steel  pipe,  gate,  globe  and  angle 
valves;  cast  iron  and  malleable, 
screw  and  flanged  fittings.  All  sizes 
from  1  in.  to  24  in.,  inclusive.  Also 
spiral  and  straight  riveted,  black  and 
galvanized;  sizes  4  in.  to  24  in. 

MARINE  METAL  A  SUPPLY  CO. 

167  South  St.,  New  York  City 


PI  17  SECOND 

1  r  Hr  HAND 

With  Dew  threads  and  coupliriKs;  also  cut  to 
sketch. 

PFAFF  &  KENDALL 
Perry  A  Foundry  Sts..  Newark.  N.  J. 


25.0()0  ft.  4-ln.  lleaUlMK  (;fnulne 

WROUGHT  IRON  PIPE 

with  Amerlrsn  threads  and  ruui>ltiiK!i. 

Thu  matfrial  U  nrtr  anri  In  /tr«r-r{a»  fo.dtriuH 
I  mmfdialf  shipment  from  uur  irarihomr 

H.\MII.TON  A  H.VNSELI. 
l.S  Park  How.  Xi‘W  York  Clly  Tel  S«S1  Harrlay 


New  and  second-hand.  With  new  threads 
.md  enuplinss.  All  sites  from  to  1‘4 
in  Alw>  cut  to  sketch. 

DAVIDSON  PIPE  A  IRON  CORP. 

4;t0  40  Kent  Ave.,  Brooklyn,  N.  Y. 


PIPE 

Second  Hand  and  New 
Large  stock,  all  sizes. 
Immediate  Delivery. 

JAMES  F.  GRIFFITH 

412-24  Moyer  St.,  Philadelphia,  I’a. 


FOR  PROMPT  SHIPMENT 


Buckeye  SUam  Treiieliint  Murhine. 

No.  II  Koehrinif  Slewni  i’a\rr.  Boom  and 
BiK'ket . 

— No.  10  Eclipse  (iulliin  I’nltraders. 

1 — 10  ton  Huber  Kteani  Kolirr. 

1 — 10-ton  Kelly  (iaaolinr  Roller 
] — 7  X  10  ;i  Drum  Clyde  with  attaehrd 
Swinxer. 

fi — l-.vd.  Manry  S«'rapers. 
r>-ft.  X  M  ft.  Pressure  Tank. 

.TO-hp.  SprinKHeld  tiaa  Kncine. 


THE  T.  J.  LANE  EQUIPMENT  CO. 
1026  West  Main  Strw-t.  Sprinirfleld.  Ohio 


1 —  Abenaiiue-Sullivan  eonipressor,  00  eu.  | 

ft.  t>er  minute;  mounted  with  four  | 
Sullivan  jack  hammers,  hose  bUs‘1.  etc.,  i 
complete.  | 

2 —  Syz-toii  Sterlintr  motor  dump  trucks.  | 

I — .'t-toii  Sterlinir  motor  dump  truck.  | 

A  uuantity  of  IVi-in.  ,ind  I'j-in.  pi|>r.  | 
1000  lin.  ft.  Id  lb.  ‘24-in.  xauire  track.  | 
4  —  1  eU.  yd.  Kopiwl  ears.  i 

1  —  I  h.p.  Bulldoir  Fairbanks  motor  and  I 

pump.  I 

1 — 'Hi  Climax  eruslier.  not  mounUsl.  1 


FOR  SALE 


THE  L.  D.  SULLIVAN  CO.,  INC. 
Main  Street.  Uti.'a.  N.  Y. 


I-BEAMS 


Fine  CondUiom  Promut  l^*iitrry 

40 — 12-in.  Hciams,  10  to  1 1  ft.,  9  Id.  Ions. 

S.'iO — 15-ln.  Hearns.  17  to  19  ft.,  8  in.  long. 
l.iO— 2fMn,  Beams,  15  to  18  ft.  long. 

Variety  of  other  beams  on  hand.  Send  us  your 
specifications. 


TANKS 


6 — C'oDical  Tanks,  overall  leiiKtb  16  ft.  2  In, 
larKcat  diameter  0  ft.  In..  Irnath  of  tank 
14  ft.  2  In.,  made  of  S/IO-ln.  plate. 

10— *>  fl.  diameter  x  17  ft.  to  IP  ft.  6  Id.  Iodk. 

Many  others— open  and  closed. 

I — 4O0.UU0  gallon. 


I  I.arge  stock,  all  sires  of  s<-eond-hand  pipe,  re- 
I  threaded  and  coupled,  for  Immediate  delivery. 


TUBES 


I  Seamless  (New) 

I  -tons.  2Ho*  X  7-ft.  1-ln. 

:  Lap  Welded  (Second  Hand) 

I  )50-tOD.  2i.  3.  3i.  31  and  4-ln..  15  to  20  ft.  long 

BOILERS 

I  6 — Manning  Vertical  Boilers,  185-bp ,  120  Ih 
:  pressure. 

r  2 — Krle  t'lly  Waterttibe.  400-bp.  each. 

I  1— Stirling,  250-bp. 

:  1 — Maas.  Standard,  72  In.  x  17  ft.  6  In.  H.K  T 

:  I — Mass,  standard.  66  In.  x  20  ft.  6  In.  II. It  I 
I  Many  other  hollers. 

I  I.ot  of  100  tons  of  1-1/16  In.  Bound  Steel 
I  liars,  18  ft.  lung. 

I  1 — 200  hp.  American  Feed  Water  Healrr. 

I  1 — l.'tOO  np.  Ilerryman  Fred  Water  Hciilrr. 
I  1 — i:iOO  hp.  (iro.  F.  Blake  Heater. 

I  1 — HMIO  hp.  Wheeler  Condenser. 

I  Prompt  IXlUery 

i  .Send  lu  (1  lUI  of  leair  rrgMIrrmint. 

THE  PERRY,  BUXTON.  DOANE  CO. 

I  214  W.  1st  St..  So.  Boston.  Mass. 


NEW 


USED 


FOR  EVERY  PRACTICAL  PURPOSE 

We  rarry  available  for  prompt  sblpmcot  large 
I'tock  of  all  sixes  In  random  lengths 

Can  oiler  used  pipe  ibreadea  or  cut  tospeclhrs- 
tl  in  as  per  your  requirements.  Will  guaraiii'-c 
saiisfactloD  and  quality  equal  to  new  material 
IntuUUs  noUeiud 


j  I  peerless  jron  ^xchange. 


Incorporated 

302  Broadway.  New  York 
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T.  F.  RANDALL 


Buys — Sells — Rents 

INDUSTRIAL  EQUIPMENT  EXCHANGE 
75  Westminster  St.,  Providence,  R.  I. 


AIR  COMPRESSORS 

All  makes  and  sizes.  Ossoline,  steam  and 
elwlric  driven. 

LOCOMOTIVES 

2 — Porters.  9  x  14 — .16  in.  sautce. 

2 — Vuleans.  0  x  14 — .16  in.  xauire. 

2 —  Vuleans.  9  x  16 — .16  in.  rauge. 

BUCKETS 

(Clamshell) 

1 — Hayward.  6-yd..  like  new. 

1 — Mead-Morrison.  ^4-yd. 

1 — Mead-Morrison.  1-yd..  good  condition. 

1 — Mead-Morrison.  2-yd..  new  shape. 

1 — Brown  Hoist.  2t4-yd..  good  condition. 
1 — Ollie  Johnson  4-ton.  new. 

1 — Williams,  l^-yd.,  condition  new. 

BUCKETS 
(Orange  Peel) 

V4-yd.  to  3-yd. — all  makes. 

DERRICKS 

1 — "75  ft.  mast.  60  ft.  boom. 

3 —  60  ft.  mast.  45  ft.  boom.  band. 

3 — Large  Guy  Derricks. 

Also  Derricks  of  other  sizes. 

TRENCH  EXCAVATOR 

1 — Austin  Excavator  or  Trench  Machine 


HOISTING  ENGINES 

-Lidgerwood  8x6.  D.C..  D.D. 
-Lidgerwood  18  H.P.  skeleton  hoist. 
-Lidgerwood  30  H.P.  D.C..  D.D. 
-Lidgerwood.  single  drum.  20  H  P. 
-American  18  H.P.  skeleton  hoist. 


LUMBER 


PIUNG 

Oak,  Chestnut  or 
Yellow  Pine 


fVe  are  prepared  to  supply 
at  short  notice  large  ship- 
ments  of  native  lumber — 
either  carload  or  cargo  lots. 


WE  BUY— SELL-RENT 
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NOW  READY  FOR  IMMEDIATE  SHIPMENT 


LOCOMOTIVE  CRANES 

l^Brownhoiet.  S-whwl,  40-ft  boom, 

64*ln  dU  A.s.M  r.  l»oll(*r.  with  or  without 
2>y0.  Brownholst  roul  fiatiiahrll  bucket 

I— Browulrtg,  Type  No.  I.  15-ton.  4-whee|  cmne 
45-ft  lMx>m.  bucket  drumt  (-quluiH'd,  I-yd. 
elAiiitliell 

I— ‘’AmerlCRn**  Bnllroud  nitrluT  “Twenty 
Mnrhlnrfl  In  One”  l.iieomoiive  Crane  Work, 
(’lainahell  and  Orange  re<>l  Hucket  Work, 
■hlplmlldlnf,  lf>K  loadlnK.  ateuiii  shovel  work, 
etc. 

1 — Hyera  Auto  ('raoe.  equipped  with  30-ft.  boom 

LOCOMOTIVES 

I— dO-ton  American  6-wheel  iwltcber,  driving 
wheels.  44-ln.  diameter.  I'arrlea  150-tb.  steam, 
no  truck  weight,  all  on  drivers.  Eicellent 
rondltloii.  Just  out  of  shop. 

l-’-ItsIdwiii.  30-ton  standard  gage,  type  0-4-0, 
•addle  tank. 

ROAD  ROLLERS 

I— 10-ton  Tandem  Pioneer. 

I — 2|-ton  IriKiuolN 

I— IO-t<»n  Kelly-sprlnirfleld,  .T-wheeler, 

15-ton  Kelly-SpiingOeld.  3-wbeeler. 

1  10-toll  J  1  ('asc,  3-wh<H'|er 

AIR  COMPRESSORS 

I — Nnrwnik  •triiliclit  llnp,  lO-ln.  Intake 

air  cylinder,  0|-lii.  coinprcaalnc  cylinder,  lO-li . 
ctcam  cylinder  (nil  rylfndcrt  ot  12-In.  atroke), 
capacity  IPS  cu.ft.  at  180-r.p.ni..  100-lb. 

prcatiirc. 

I — Ulakc-Knnwica,  10  x  10,  belt  driven. 

1 — InKcrsoll-Hand  Imiieilal  Type  10,  belt  drive 
foraprexBor,  capaeny  1190  cu.lt.  of  free  air  per 
minute,  Kood  for  I  In  lb.  preaeiire.  Compreaeor 
now  driven  by  CS.  K,  200-hp.  motor,  I>.C.. 
220-viilt,  e.Vl-r  p  m.  Will  eel,  compreaeor  or 
motor  aeparately. 

BUCKETS 

I — !j-yd.  Clnmahcll  Ilurkrt. 

1 — Hayward,  elaaa  E,  M-yd.  capaettr  clam  tbell 
buekel 

I — Page  I  yd  eapeelty  dragline  bucket. 

1 — l-yd.  Clamaliell.  type  V,  Orton  A  Htelnbrenner. 

,1 — I  l-yd  C'lamahell.  type  V,  Orton  A  Stelnbrenner, 

1 — I  l-yd.  C'lamahell,  type  C,  Hayward. 


GENERATOR 

I — lOOdiw.  Western  Elec.,  I2S-volt.  D.C..  belted 
to  Ball  Engine. 

BOILERS 

1 — Marine  type.  150-bp.  (portable). 

I — Marine  type,  loil-hp.  Freeman  Internal  tired 
portable  boiler,  diameter  84  In.,  length  overall 
IS  ft.  125-lb  premure. 

1 —  30-hp.  loeoniotlve  type,  portable  Boiler  and 
engine,  mounted  on  Iron  wheels  with  engine 
mountnl  on  top  of  boiler. 

2 —  I8-hp  Vertical. 

1—30  bp  Vertical 

I — lO-hp  Vertleal. 

I — 8-hp.  Vertleal 

HOISTING  ENGINES 

Derrick  Hoist 

1— dO-hp.  Puget  .Sound,  heavy  duty,  double 
ey Under,  double  drum  Holst,  with  60-In  dlatn. 
butt  strapped  boilers  Good  log  loader  or 
heavy  derrlek  engine 

3 —  Ryer,  16-hp.  double  eyltndrra.  double  drum, 
equipped  with  boiler,  and  swinging  gears 

1 — 9  X  10  I.ldgerwood,  double  cylinder,  double 
drum,  with  epeelal  boiler,  all  etcel  grata,  engine 
built  for  heavy  duty 

MINE  AND  CABLEWAY  HOISTS 

1 — nory  10  X  12  D.C.  doiilile  r,..i’rmdrum  engine. 
Druma  40  In.  diaui  x  40  In.  fare.  i^eVeri  banked 
In  quadrant. 

Ijuiibert  I0|  X  12  double  ryllnder,  single  drum, 
38-10  diam.,  24-In  fare  Drum  grooved,  will 
cake  up  i-lii.  cable.  Drum  flanges  8  In.  deep. 
Link  motion. 

I — Flory,  81  x  10,  D.C..  D.D.,  skeleton,  link 
motion,  has  quadrant. 

I— I.ldgerwood  tandem,  drum  81  x  10,  D.C. 
drums  30-lo.  dia.,  24-tn.  face,  link  motion 

CABLE 

1840  ft.  one  piece  2"  dla.  locked  wire  rope  tor 
tramway  or  eableway  use. 


STANDARD  SHOVEL 

1 — Marlon  Model  SO,  railroad  trucks,  2  yd.  dlpc  r 

REVOLVING  SHOVELS 

1 — .Merlon  Model  28,  on  trartlon  wheels,  l-yd 
dipper.  Shop  No.  3S32,  new  In  Spring,  lui . 
Like  new  In  eonilltlon. 

I — Marlon  Model  31.  on  trartlon  wheels,  M-yd 
dipper,  sp<-elal  23-fl.  boom.  I7-ft  dipper  hand). 

CONCRETE  MIXERS 

1 —  Ig>t  concrete  spouting,  sise  14i-ln.  wide,  g|-iij 
deep:  hopper  ronneetlon 

3 — Complete  standard  gage  Concrete  Mliei 
Railroad  C:ar(Outflts.  one  lar  equipped  wiili 
No.  12  Smith  (iasollne  driven,  one  ear  with 
No.  12  Smith  eieam  driven,  the  other  e.ir 
equipped  with  Smlth-Chlrago  ateam  driven 

2—  Smith  No.  1  gasoline  driven,  on  trucks. 

2 —  Smith  No  1 1  steam  driven,  on  trurke,  with  sId,' 
Ina'Iers. 

I — Cul>e  No.  11,  iteam  driven,  on  trucks,  with  side 
loader. 

6 — Cube  No.  17  steam  driven,  on  trucks,  with  side 
loaders 

CARS 

«— Flat  Cara,  SO.OOO  lb.  capactty.M.C.B. 
lournalt  4x7. 

i — l-yd.  capacity  "V"  shaped  steel  two-way 
dump.  30-In.  gage. 

25 — l-yd.  capacity  "V”  shaped  steel,  two-way 
dump,  24-lo.  gage. 

PUMPS 

3 —  MortisO-ln.  (land)  rentrlfugal.  direct  connected 
to  steam  engine. 

1— Van  WIr  6-in  suction,  5-In.  discharge,  belt 
rentrlfugal  Bump 

I — Gould  belt  driven,  e-Inch  suction.  5-lneb  dls- 
eharge. 

1 — Swahy,  direct  connected  to  steam  engine,  6- 

Inch  siietlon.  5-lnrh  discharge. 


F.  MAYER,  737-738  Monadnock  Bldg.,  Chicago,  Ill. 
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2Vz-YD.  MARION  | 

DREDGE  I 

Wooden  Hull,  33  ft.  x  7  ft.  ! 

X  89  ft.  45-ft.  Boom,  com-  j 

plete  with  all  equipment,  in-  I 

eluding  50  Light  Generator.  | 

Now  located  in  Hudson  | 

River.  j 

American  Pipe  &  Construction  Co.,  | 

112  North  Broad  St.,  Philadelphia  | 


13-INCH  HYDRAULIC  DREDGE  | 

Fully  equipped.  Electric  light  plant.  Pontoons,  I 
Pontoon  pipe,  abore  |4pe,  rubber  sleevee  and  bands.  | 
cool  trow  with  maai  and  hrxim.  Double  drum,  I 
hand  power  with  wire  blocks  iiB  '  'alls.  Galley  and  1 
■leeping  quarters  lor  eleven  men  All  In  Orst-claei  I 
eotidltlon.  ready  to  go  Into  rommiMlon  | 

A.R.  Powley  Dredging  RConatrurtlon  Co..  Inc.  I 
P.  O.  Box  65.  Kingston,  N.  Y.  | 


I  FOR  SALE  I 

TRENCH 
!  DIGGER 

i  .  .  I 

I  No.  3  Municipal  Trenching  Machine  | 
I  with  Manganese  buckets,  capable  of  | 
I  digging  40  cu.yd.  per  hour.  Boom  of  | 
I  length  to  dig  10  ft.  deep,  4  ft.  wide.  | 
1  Machine  in  good  operating  condition.  | 
I  Address  inquiries  to  | 

I  FS806 — Eng.  News-Record  | 

I  835  Real  Estate  Tr'.'st  Bldg.,  Phils..  Pa.  | 

fmillllWamaWW>IWIMIMHtlMltllMtMtMIM>tsHIHHMHIIMIMIIIItlMllllimglMlltlMHIM»^ 

I  FOR  SALE  I 

I  Buckeye  Steam-Driven 
I  TRENCH  DIGGER 

I  No.  9-A,  Machine  No.  679.  Will  dig  | 
I  trenches  up  to  ten  feet  deep  and  fron.  | 
I  eighteen  to  twenty-four  inches  in  | 
I  width.  Purchased  new  in  1917  and  is  | 
I  a  very  durable  machine.  Will  dig  | 
I  through  paving,  frozen  ground,  shale,  I 
I  etc.  Apply  to  Owner,  516  Stambaugh  | 
I  Building,  Youngstown,  Ohio.  | 


I  FOR  SALE  OR  RENT  | 

I  No.  6  A.  J.  Morse  A  Son  I 

j  DIVING  OUTFIT  j 

I  MACHINERY  RENTAL  A  SALES  CO.  | 
;  ContractoTM  and  induttrial  E<iuipment  | 
I  291S  Southwest  BIxrd.  Kansas  City,  Mo.  | 


I  FOB  SALE  OR  RENT 

REBUILT 

1  DITCHING  MACHINES  | 

I  1 — Model  E.  Parsons,  steam  driven,  cuttmg  : 
I  32  in.  wide  x  15  ft.  deep.  = 

I  1 — No.  3,  Buckeye,  gasoline  driven,  cutting  \ 
I  lohi  in-  wide  x  6  ft.  deep.  : 

I  1 — No.  5.  Buckeye,  gasoline  driven,  cutting  | 
I  24  in.  and  26  in.  z  5^  ft.  deep.  : 

I  1 — Buckeye,  gasoline  driven,  cutting  24  in.  I 
I  and  36  in.  x  10  ft.  deep,  apron  traction  i 

I  wheels.  | 

I  FS  522 — Engineering  News-Record  I 

I  10th  Ave.  at  36th  St.,  New  York  City 

. . 


1  KEYSTONE 
I  EXCAVATORS 

i 

I  No.  3,  traction,  skimmer  scoop, 
I  ditcher  scoop,  good  condition, 

I  Low  Price;  Location,  Chicago,  Ill, 


I  MOORE  BROS, 

I  39  So.  La  Salle  St..  Chicago.  Bl. 

i _ 


PUMPS  and  HAMMER 

I  14-ln.  Morris  CentrifugaL  Direct  eonnertri  | 
I  8-In.  Submerged  Centrifugal.  : 

I  No.  3  Vulcan  Steam  Hammer.  : 

I  MINNEAPOUS  EQUIPMENT  CO  | 

I  4 St  Builders  Exchange,  Minneapolis,  Mir.r  | 

I . . . . . - . 
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CA. 

iOEiMXU/r  ’ 


EQUIPMENT 
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For  Sale  or  Rent  Immediate  Delivery 

EQUIPMENT  CORPORATION  OF  AMERICA 

CHICAGO,  Lumber  Exchange  Bldg.  PITTSBURGH,  Empire  Bldg.  PHILADELPHIA.  Land  Title  Bldg. 
LOCOMOTIVE  CRANES 

1  —  IS'ton  O.  &  S.  4-wheel  standard  ca.  40-ft 


hooms.  butt  strap  boilers,  bucket  operatinf. 

I _ No  S  Browning  S-wheel  Mt'R.  50-ft.  boom. 

2— Late  MiKlel  Byers  Auto. 

1 —  Brand  new  30-ton  O.  &  8.,  8  wheel,  50-ft. 
boom. 

I'-'SO  ton  O.  ft  H.  8-wheel  crane  bucket  op¬ 
erating.  50  ft.  boom. 

STEAM  SHOVELS 

2—  No.  0  Thews  fully  revolrlng  with  S*y(L 
dippers. 

1 —  No.  1  Thew  1-yard  standard  ga. 

1~A-1  Thew  l-yd.  standard  ga. 

2—  Type  B  Erie  %-yd. 

I — ift,  B  Bucyrus. 

1 — \n.  3  Thew  on  standard  car  wheels  equipped 
ivi-yd.  dipper. 

1— ^Msrion  Model  00. 

LOCOMOTIVES 

2 —  6-ton  24-ln.  ga.  Fate  gasoline. 

1 —  6-ton  21-ln.  ga.  Bell,  fuel  oil. 

3 —  S-ton  gasoline  24-in.  ga.  PlymouUit. 

2 —  6-tnn  24-ln.  ga.  Plymouths. 

)  —  7.ton  24-ln.  ga.  Davenport. 

3 —  361n.  ga.  steam  locomotives. 

1  —  18  X  21  Baldwin  6 -wheel  standard  ga. 

1 —  32-ton  standaid  ga.  Vulcan,  new  1917. 

2_6  ton  2  4-in.  ga.  Koppel  steam. 

2 —  8-ton  2t-ln.  ga.  Koppel  locomotlvei. 

CARS 

93_36-ln.  ga.  4-yd.  two-way  dump. 

33 — 24-ln.  ga.  l-yd.  V  shaped  Koppel. 

3  9—2  4.  In.  ga.  m-yd.  Koppel. 

10— 24-ln.  ga.  \-yd.  Koppel. 

6— 12-yd.  standard  ga.  We.«tern. 

69 — l%*yd.  24-ln.  ga.  V-shaped  KoppeL 

PAVING  MIXERS 

1—  No.  15  Chain-Belt,  capacity  15  cu.  ft.  dry 
material,  equipped  with  steam  engine  and 
boiler,  also  boom  and  bucket. 

2 —  No.  11  Koehrings  equipped  with  engine  and 
boiler,  also  boom  and  bucket. 


1 — No.  10  Koehring  equipped  with  steam  engine 
and  boiler,  also  distributing  chute. 

1  —  4  sack  .\uitln  t'ube  equipped  with  steam 
engine  and  boiler,  also  distributing  chute 
1 — 27  K  Foote  steam  engine  boiler  and  dis¬ 
tributing  chute. 

I  — 12  cubic  ft.  t'hlcago,  equipped  with  10  H.I*. 
Novo  gasiiline  engine  atnl  distributing  chute. 

1— 21  cu.  ft.  Chain-Bell  b(Nim  and  bucket. 

ROAD  ROLLERS 

2—  10-lon  3 -wheel  Kelly- Springfield. 

I  — 10-ton  3-wheel  Iroquois. 

I— lO-tun  3-wheel  Huffalo-Pltts. 

1—  6-ton  Kelly  tandem. 

1 —  8-ton  Erie  tandem. 

I  —  lO-ton  3-wheel  Case. 

1—  lO-ton,  3-whefl  New  York. 

PORTABLE  TRACK  AND 
RELAYING  RAIL 

SO  tons  20  lb.  relayers. 

20  tons  3  0  lb.  relayers. 

OH  miles  20-lb.  24*ln.  ga.  Portable  Koppel 

track. 

EXCAVATORS  AND  TRENCHING 
MACHINES 

2 —  Keystone  Excavators  with  skimmers  and  shovel 
scoops. 

1 — Model  R  Parsons  trenching  machine. 

1— .\ustln  Backfiller. 

1 — Waterloo  Harkflller. 

1 —  Parsons  Backfiller. 

HOISTS 

3 —  6H  *  10  Mundy.  I>.C..  D.D.  without  boilers. 

2 —  7  X  10  Mundy.  D.C.,  D.D.  with  boilers  and 
swingers. 

1  —  6H  *  12  Mundy.  D.C..  D.D.  with  boiler.* 

1—  Mundy  Swinging  engine. 

2—  Mundy,  I>.  C..  S.D.  cableway  engines  with¬ 
out  boilers. 

1—  8H  »  10  .American.  D.C.,  3  D.  with  boiler. 

2 —  8H  X  10  American,  D.D.,  D.C.  with  boilers. 
1—7  I  10  American,  D.C.,  D.D.  with  boiler. 
i20-Hp.  Byers.  D.C.,  D.D.  with  boiler. 


1  —  7  X  10  LidgerwiMxl.  IM'..  I>  D  with  boiler 

1—  8^4  x  10  LidgerwtxMl  D  <'..  D  !>.  with  boiler. 

2 —  10  X  12  l..iirnbert.  D.C..  D  D.  with  boiler  and 
separate  swingers. 

2— 8*4  X  10  Lambert.  Dt'..  DD  with  boilers. 
20— Other  hoists,  ranging  In  siae  from  4H  i  0 

to  10  X  12 — various  makes. 

3 —  Dake  Swinging  engines  No  11084 

2—9  X  12  National  D.C..  3D.  40  HP  with 

separate  swinger 

GASOLINE  HOISTS 

1 — 6-HP..  Novo,  single  drum,  reversible. 

I — 5-Hl*..  C  H  ft  K  .  single  drum,  reversible. 
1—5-UP  .  ideal,  single  drum,  reversible. 

AIR  COMPRESSORS 

1—20  Hp.  Portable  Hunitan  gasoline. 

1 — Portable  Chicago  gasoline  driven,  250  cu.ft. 
1— Ingersoll-Rand  Portable  Ktcam,  10  x  10. 

1—  Ingersoll  Rand  (iasoline  Portable.  120  cu.ft 

2 —  Quincy  Portable  ga.>ohne.  125  cu.ft. 

DERRICKS 

II — SUIT  l.c  T.rry  it  Ti'iirh  nttin(i,  baomt  14 

I  1 1  z  fifl  with  bull  wheel.. 

I — All  iteel  .\iuerir«n  itllT-lft  100  ft.  .ec- 
tlonil  bmim  30-tiin  rap  with  bull  wheel. 

1 — Brand  new  .tilT-lec  derrlek  with  TS-ft  hnnen 
elamihell  burket  nperallnf. 

1 — All  Iteel  itilT’leg  derrick  with  OO-fi.  hiioin. 
I — (luy  derrick.  IH  a  la  a  83  ft.  matt.  14  a 

II  a  71  ft  IxKim. 

I — Uuy  derrick.  12  a  12  a  50  ft.  matt.  12 
a  12  a  43  ft.  bnim 

CONCRETE  MIXERS 

5 — H-yd.  Miaem  on  truck,  eiiuipped  with  .ide 
Inider..  .team  enalne  and  hnller.. 

3 —  4a -yd.  Ml.er.  of  truck,  wtlli  .ide  loader, 

.team  englnei  and  boiler.. 

3 — l-yd.  Mlaers  on  skid,  with  hatch  hoppei. 

with  and  without  (tower. 

7  —  I -sack  Mlaer.  on  trurk.  with  ga'tiline  en¬ 

gine. 

IS— Mlaeri  of  rarlou.  makes,  ranging  in  size 
from  7  cu.  ft.,  1  yd.  with  and  without 

power. 


....J  J.., 


FOR  SALE  OR  RENTAL 

1—7  X  10  3  drum  Flory  Skrirton  Englnr. 
banked  leverw. 

1 _ 7  X  10  3  drum  American  Holot,  with¬ 

out  boiler. 

1 _ 7  X  10  .3  drum  Byerg  Holot.  with 

boiler. 

1 — 7'-‘i  X  10  3  drum  National,  with  Masoa- 
l•hu»etts  boiler. 

1 — I’V,  y  s  •*  drum  O.  A  S.  with  boiler. 

1—14  X  20  Standard  ga.  Vniran  lAicomo- 
tive  3-4-2  tytte. 

1 — l-yd.  Anderoon-Erans  Clam  Shell 

i.iK’Hel. 

1 — I  .vd.  Hayward  Orange  Peel  Burket. 

1 —  I'i-yd.  Hayward  Orange  Peel  Burket. 

2 —  3 '4 -yd.  Haines-Weaver  bottom  dump 
llueketa. 

1 — l-yd.  Hainee-Weaver  Clam  Shell  Bucket. 

1 — %-yd.  Fogarty  Burket. 

1 — 8. -yd.  Ranaome  Mixer  with  boiler, 
engine  and  pivot  hopper,  on  wheels. 

1 — No.  2  V'ulran  Steam  Hammer. 

— HOO  gallon  Austin  Sprinkling  Wagons. 

I — Buckeye  Trench  Digger,  gas  driven  for 
trench  l.'i  in.  x  5  ft. 

1 — Cylindrical  Water  Tank  5  ft.  diameter 
2.'>  ft.  long. 

20 — fl-yd.  8t.  Ga.  2-way  Carg,  Koppel.  K. 
A  J.  and  Western  tyiies. 

FRED  T.  LEY  &  CO.,  Inc. 

Equipment  Department 

Springfield.  Masg. 


FOR  SALE 

LIDGERWOOD  CRAWFORD 
CLASS  B  EXCAVATOR 

60-ft.  boom.  m-yd.  bucket. 

TUG  BOAT  ENGINE 

Kom  and  aft  compound  12-in.  stroke.  0-in. 
hich.  IS-in.  low  pressure  cylinders. 

SULLIVAN  SUBMARINE  DRILLS 

with  franteg.  weights  and  engines. 

GIRDER  THROUGH  PLATE 

friim  single  track  gteam  railroad  bridge — 
two  each  following  lengths;  69  ft.  6  in..  70 
h  3  in..  87  ft.  a  in  .  91  ft.  6  in..  107  ft. 
o  in.,  and  all  floor  bracings. 

M  W  YORK  STATE  DRF.DGING  CORP. 
Tonawanda.  New  York 


Ditching  Machinery 

For  Sale  in  South  Texas. 

Two  Walking  Ditching  Machines 
(Cross  Patent)  with  1%  and  1,'4-yd. 
dippers.  Operate  successfully  on  muck 
or  hard  soils.  Also  one  Fairbanks 
\%~yA.  Floating  Dredge.  All  three 
machines  have  Foos  improved  SO  and 
60-H.P.  engines.  Address 

THEO.  F.  KOCH 

Riviera.  Texas 


FOB  SALE — TO  RENT  1 

DITCH  EXCAVATOR 

Austin  00.  Multipedal  traction,  gasoline  | 
engine  in  excellent  operating  condition,  im-  : 
mediately  available  with  effleient  crew  at  I 
Washington.  O.  C.  1 

TRENCH  EXCAVATING  CORPORATION  | 
Care  of  Benjamin  Catchings  I 

1013  Iflth  St..  N.  W„  Washington.  D.  C.  5 

iHMMIMIMHIItWNIHIIMMIIHSMHHMIMIIMHMIMtMtmUlHHHHIHMHIMMmmMllillWIH. 


DECK  SCOW  I 

300  tons  capacity;  90  ft.  \  | 
26  ft.  X  6  ft. ;  first-class  con-  I 
I  dition.  Immediate  delivery. ’I 
1  Near  New  York.  I 


E.  C.  SHERWOOD 

30  Church  8t..  New  York.  N.  Y 


FOR  SALE 

PUMPS 

I  I — 9  X  12  Triplex  CJear-Driven  Pump, 
I  capacity  350  gallons  per  minute. 

I  Manufactured  by  Plattsburg  Iron 

I  Works  Co. 

I  1 — 24-in.  Downey  double-acting  steam 
I  pump  head.  18  x  24  cylinders.  For 

I  400-ft.  well. 

BOILER 

I  1 — 80-hp.  Boiler,  44 — 4-in.  flues;  72- 
I  in.  square  grate  surface  with  Her- 

I  ringbone  grates.  Complete  with 

I  water  column,  steam  dome  and 

1  VA  in.  Penberthy  Injector. 

1  HOIST 

1  1 — Lidgerwood,  8  x  12  twin  cylinder, 
I  double-a<xing  mine  hoist. 

I  Above  articles  have  been  used,  but  are 
I  in  good  condition. 

IDAHO  IRRIGATION  COMPANY,  Ltd. 

:  KlrhllPld,  Idsho 


I  FOR  SALE  OR  RENT 

in  New  York  Harbor 

i  FLOATING  STEAM 
I  DIGGER  and  DERRICK 

I  with  Clamshell  or  Orange  Peel  bucket 
I  attached. 

1  Also  14B  Buevrus 

STEAM  SHOVEL 

I  Also  sand,  cinders,  dock,  rip-rap  and 
I  one-man  stone. 

I  MODEL  CONTRACTING  CO. 

264  W.  34th  St..  New  York  City 
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STOCK  CLEARANCE  SALE 


SAW  TABLES 

No.  7  Knickerbocktr,  7-hp.  oil  engine 
and  Universal  Tool  Unit. 

6-hp.  American  all-steel  saw  table, 
Novo  engine,  set  of  saws. 

MOTORS 

20-  hp.  SOO-volt  D.C.,  with  grids  and 
controller. 

Extra  armature  for  same. 

40-  hp.  220-volt  D.C.  Maine  motor, 
grids  and  controller. 

MIXERS 

Vi-yd.  Ransome  steam  mixer  on 
wheels,  power  loader. 


DERRICKS 

10-ton  lattice  steel,  -rO-ft.  mast,  S-sec- 
tion  80-ft.  boom,  steel  sills  and 
stifflegs. 

IS-ton  Oregon  Fir  guy  derrick,  I6-in.- 
18-in.  round  timbers.  90-ft.  mast, 
8S-ft.  boom. 

CABLEWAY 

400-ft.  2-in.  Mead-Morrison  sewer 

cableway  less  small  lines. 

HOISTS 

7  X  12  Mundy  D.  C.  D.  D.,  with  or 
without  boiler. 

6x8  Lambert  D.  C.  D.  D.,  with  boiler. 


Odd  Iota  which  we  offer  at  i  )w 
figures  for  immediate  clearame. 

SWINGERS 

Lambert  grooved  friction  swinge,  k, 
fit  37-hp.  electric  hoist.  .M.'ine 
geared  friction  swinger  to  fit  5u  hp. 
electric  hoist. 

WINCH  SHAFT 

Extension  shaft  17-ft.  long  geareil  lo 
connect  to  8^  x  10  Lidgerw.iod 
hoist,  two  winch  heads,  bearings, 
etc. 

BUCKETS 

l^-yd.  Hayward  class  “G”  clamshell, 
with  manganese  steel  teeth. 

54-yd.  Smith  orange  peel. 

We  can  meet  your  requirementt  for  any 
equipment  in  the  above  iinet  either  from 
etoch  or  for  resale.  Get  our  figures. 


HOISTING  ENGINE  SALES  COMPANY.  INC.,  Grand  Central  Terminal,  New  York  City 


ROLLERS 

1 — 10-ton,  3-\vheel,  double  cylin¬ 
der,  steam  Kelly  Road  Roller. 

1 —  10-ton,  3-wheel,  four  cylinder, 
gasoline  Kelly  -  Springfield 
Roller 

I  1 — 10-ton,  3-wheel,  double  cylin¬ 
der,  steam  Kelly-Springfield 
Roller. 

2 —  Buffalo-Pitts,  10-ton,  3-whecl, 
double  cylinder,  steam  Rollers. 

1 — 10-ton,  3-wheel,  double  c>’lin- 
I  der,  steam  Monarch  Roller.  | 

I*  1 — 12-ton,  3-wheel,  Kelly-Spring-  | 
field,  single  cylinder,  steam  | 
I  power.  I 

I  1 — 10-ton,  3-wheel,  J.  I.  Case,  | 
I  steam  roller.  I 

I  STEAM  SHOVELS  | 

I  1 — No.  3  Keystone  Machine.  I 
I  1 — No.  0  Thew  Steam  Shovel,  on  | 
I  traction  w’heels.  | 

I  1 — No.  1  Thew  Steam  Shovel,  | 
I  with  long  dipper  arm  for  sewer  | 

I  work,  I 

I  MISCELLANEOUS  | 

I  1 — Western  Elevating  Grader,  | 
I  complete  with  32  hp.  Gaar  | 

I  Scott  Engine.  I 

I  1 — 110-hp.  J.  I.  Case  Hauling  | 
I  Engine,  w'ith  eight  reversible  | 

I  Troy  Dump  Wagons.  | 

I  20 — 45-too  Hydraulic  Jacks. 

I  MIDWESTERN  COMPANY  j 

|^^^^^^J40^Soutlh^Deail^^ 

Single  Drum,  Reversible  | 

Heavy  8V2  *  12  Hoist  | 

Drum  .32  in.  x  32  in.,  oaoillatinr  cyl.  I 

Fine  order.  | 

W.  S.  LICHTHALL  | 

Drawer  45.  Syracune.  N.  Y.  I 


1—3  to  4  Yd. 

I  F.F 

SIDE-DUMP 

BODY 

At  a  Bargain 

WATSON  WAGON  CO. 

Canastota,  N.  Y. 


RATES: 

1  inch — $4.00 
4  inches —  3 . 90  an  inch 

(The  abate  rate  appiiee  to  a  4-ineh  apace  in 
one  ieeue,  a  2-in('A  epaee  in  (ico  ieeuee,  or  a 
1-inrh  apace  %n  four  luuee.  The  larger 
sjiacet  following  mag  be  ueed  up  in  a  eimiiar 
wag). 

8  inch — $3 . 80  an  inch 
15  inches —  3 . 70  an  inch 
27  inches —  3  60  an  inch 

Rates  for  larger  spaces  furnished 
on  application 
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HAISS  WAGON  LOADER 

Good  condition 

Vicinity  New  York 

CEO.  HAISS  MFC.  CO.  Inc. 

140th  St.,  and  Rider  Ave.,  New  York  City 


MIXERS 

I— Auattn  33-cu.rt.  Cube  Mixer. 

HOLDING  DRUMS 

3 — Lamtsrt  Type  K-3  Holding  Druma. 

BUCKETS 

3 — Lockwood  li-yd.  Concrete  Buckeu. 

PUMPS 

1 — U-ln.  belt-driven  Centrifugal,  with  engino. 

1 —  8-Id.  belt-drivtn  Centrifugal,  with  engine. 

ROAD  ROLLERS 

1 — Caae  10-lon  Road  Roller. 

Prices  submitted  on  application.  No  reaaonabir 
offer  will  be  rejected. 

EASTOVER  CONSTRUCTION  CO. 
Herkimer.  N.  Y. 


No.  12K  GATES  CRUSHER 

Manganese  fitted.  Nickel  steel  shaft 

$5600 

10 — CYnshers,  Nos.  2  to  12.  mostly  Gates. 
2 — 1500  rnbie  foot  duplex  air  comp. 

1 — 2570  ruble  foot  comp.  2  stage,  with 
.3  Ph..  500  H.P.  motor,  2080  V.  (i  K 
1 — 375  Kva.  2.300  V..  «0  Cy.,  3  Ph  tiirlm. 

1 —  Tan.  Comp.  Corliss,  375  Kva.,  2.300  V., 
00  Cy..  .3  Ph.,  100  Rev.  Fine  eoiulition. 

2 —  .320  H.P..  180  lb.  hor.  wafer  tube 
boilers,  $9  HP.  Fine  condition. 

Send  ut  your  inquiries  for 
uead  aquipment. 

ROSS  POWER  EQUIPMENT  CO. 

Indianapolis,  Ind. 


ROAD 

EQUIPMENT 

-10  X  20  Climax  Portable  Crushei, 
complete. 

-11  X  18  Heavy  Duty  Single  Cylin¬ 
der  Star  Gas  or  Gasoline  Enijine. 
complete. 

-10-ton  3-vvheel  Buifalo-Pitts  Roller, 
just  retubed. 

-8-ton  Kelly-Springfield  Tandem 
Roller,  new  boiler. 

-Asphalt  Kettles  mounted,  capacity, 
300  to  1000  gals.  each. 

-Asphalt  Storage  Tanks,  capacitv 
12,000  gals.,  steam  coils,  like  new. 

-35  hp.  Boiler,  with  engine  mounted 
on  frame. 

-Steel  Tank  Wagons,  600-gaIlon 
capacity. 

W.  B.  SPENCER 
150  Nassau  St..  New  York  City 
Tel.  Beekman3911 


I  I  Surplus  Equipment 


I  2 — Clima.x  Rock  Crushers  ..i 
I  “Al”  Condition. 

I  1 — 35  H.P.  Boiler  and  Engine, 
I  Derricks,  concrete  mi.xers. 

I  Koppel  cars,  boilers,  compress- 

j  ors,  etc, 

J.  L.  RICHMOND 
I  West  Hamlin.  West.  Va. 


h; 


Modern  Browning  Pile  Driver 

Equipped  with  3000  lb.  Hammer.  Splendid  Machine.  Immediate  Delivery 

STEAM  SHOVELS 


2 —  Osgood  shovels,  3  yard  dippers. 

1 — Modern  80-C  Bucjrus,  4  yard  dipper. 

3 —  Marion  Model  60. 

3— Atlantic  type,  2Yi  yard  dippers. 

1 — Bucyrus  45,  2  yard  dipper. 

CARS 

25— Western  steel  underframe  12-yd.  and  16-yd.  dump 
cars. 

30 — Oliver  12-yd.  dump  cars. 


ALSO 


LOCOMOTIVES 

Narrow  and  Standard  Gauge 
All  in  Stock  in  Atlcmta 


SOUTHERN  IRON  &  EQUIPMENT  CO.,  Atlanta,  Ga. 


EQUIPMENT 

New  and  Second«Hand 
Steam  Shovels 
Locomotives 
Locomotive  Cranes 
Hoists — Steam  and  Electric 
Cars — Mine,  Quarry  and  Con¬ 
tractors’ 

Crushers — Other  Quarry 
Equipment 

Boilers  and  Engines 

General  line  of  contractorg  and 
mine  eupplies  and  equipment 

Send  Us  Your  Inquiries. 

JOHN  J.  IRVIN  COMPANY 

Be  11  wood,  Pa. 


FOR  SALE. 

Road  Building  Equipment 

2 — Buffalo-Pitts,  10-ton,  3-wheel  Steam 
Rollers. 

2 — Kelly,  3-wheel,  10-ton  Steam 
Rollers. 

1 — Monarch  10-ton,  3-wheel  Steam 
Roller. 

1 — Kelly  10-ton,  3-wheeI  Gasoline 
Roller. 

All  late  models  i-Ath  cabs  and  side 
Curtains. 

1 — Erie  B  Steam  Traction  Shovel,  A-1 
condition. 

1 — No.  3  Keystone  Steam  Excavator. 

1 — 1}4,  2  and  3-in.  No.  1  Iron  Pipe. 

All  in  firnt-cUum  u$ed  fonditim.  Prices  right. 

U>  hare  all  kinds  of  Hoad  Equipment.  Immc’ 

diate  shipment. 

Write — Phone — H'ire. 

EDWARD  JOBBINS 

Marquett*  Bid,.,  Chicafo,  l!i. 


ROAD  ROLLERS 

i— BulTalo-IMttR  3  wh.,  10-ton  Road  Rollers. 
— KnfTala.I’ttt.  3-wh.,  l‘J>ton  Road  Rollers. 
1 — Buffalo-I'ltt.  Tandem  O^on  Road  Roller. 

'■ — Kelly^tprlnicflrld  3-wheel.  lO-ton 
1 — Kelly-Sprlnafleld  Tandem  64on 
1 — Monarch  3  wheel.  10-ton  Road  Roller. 

EXCAVATORS 

1 — Keystone  Excavator  Shop  No.  133. 

1 — Keystone  Excavator  Shop  No.  328. 
'STE\M  SHOVELS 

1 — Marion  Mo.  31  Steam  Shovel  with  extra 
dr^  line  boom. 

r — 0  Thew  Rcvolvin,  Steam  Shovels. 

Alao  a  complete  line  of  hoiatln,  enKines. 
erusher*.  concrete  mixera.  air  compresaora, 
.ncomotlvea.  dump  cara  and  track. 

RALPH  R.  LEWIS  CO. 

'>38  Commercial  TYust  Bid,.,  ^ila..  Pa. 
1249  —  Phones  —  Spruce  3392 


ROAD 

EQUIPMENT 

1 — 13  E.  Foote  paver,  steam  power, 
distributing  chute,  two-speed  trac¬ 
tion.  Used  about  25  days.  Ohio. 

1 — No.  12  Milwaukee  Chain-Belt 
paver  with  20-ft.  boom  and  bucket, 
traction  steam  engine.  Used  five 
weeks.  Indiana. 

1 — 6-tun  steam  roller  Erie  tandem, 
new  in  1916.  Indiana. 

1 — Hayward  Oranite  Peel  bucket 
ll4*yd.  Used  60  days.  Indiana. 

1 — Warren  Bros,  portable  asphalt 
plant.  Will  lay  bitulithic  concrete 
or  sheet  asphalt  A-1  condition. 
Indiana. 

40 — Western  steel  frame  dump  cars 
V/i-yd.  capacity.  Illinois. 

1 — McMyler  Locomotive  Crane,  full 
revolving,  30-ft.  boom,  M-vd. 
clam  shell  bucket  Missouri. 

Wire  or  Write. 

LEONARD  F.  SMITH  A  COMPANY 

South  Bend.  Indiana. 


PAVING 

MIXERS 

Three  Austin  Cube  Mixers,  1918 
model,  steam  engine  and  boilers,  booms 
and  buckets,  capacity  14  cu.  ft.  dry  ma¬ 
terial.  Two  at  $1550  each  and  one  at 
$1100,  f.o.b.  cars;  condition  very  good. 
R.  S.  SHEPHARD 

ro.’i  D.  S.  Mor,an  Bid,..  Buffalo.  M.  T. 


Steam  Road  Rollers 
and 

Paving  Mixers 

We  have  several,  in  excellent 
condition,  ready  for  shipment. 

WM.  B.  GRIMSHAW  CO. 

1040  Drexel  Bid,.,  PhilaikilphU.  Pa. 


June  26,  1919 

En-  News-Record 

I  . . . 
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CmNEBY 


114  Liberty  St.  New  York,  N.  Y. 

PROMPT  SHIPMENT  | 

PROM  STOCK 

Alternating  Current 
Reciprocating  Units  | 

60  Cycle  1 

1— 4.'|0  Kw.  Kl«-..  r.'.JOO  Vi)lt.  10(1  I 

r  ii.m..  <lir.  to  iii.  ami  4.1  in.  x  § 

48  In.  K.  P.  AIIim  <to>»!<  coniiMl  cnKiiie.  | 
•; — .'HO  Kva.  Wrtilir..  'MO  volt,  l.'iO  r.ii.m.  | 
Rniiini-  t.viw.  No  ••infini'.  1 

1— Kva.  (;*n  Kl«-.-..  ‘.VtOO  volt  l-.*0  1 

r.i>.ni.  ilir.  ••onn.  to  ;J4  in.  x  .’Ki  in.  | 

CiMiiMT  Corlmi*  *-nxin(“.  : 

I  —  :i00  Kw.  «;»-n.  Elf<-..  il.’lOO  volt,  l.'>0  I 

rp.ni..  >lir.  I'onii.  to  18  in.  .and  .‘10  in.  | 
‘M  ill.  MoEwan  T.C.  non-cnmli-imini;  | 
i-iiKim'.  i 

I— l-.’O  Kw.  lliillm  k  2400  volt.  277  r.P  m.  : 

Enihnc  tyia-.  No  «-nii:inc.  : 

I — .">0  Kva.  Kairliankd-MorHC.  2.‘100  volt.  : 

.‘loo  RP.M.  Enirim*  type.  No  ^■nlrim•  = 
1 — .'>0  Kw.  Ft.  Wayne.  2.'100  volt,  .‘too  I 
rpni..  ilir.  i'onii.  to  11  in.  x  1'!  in.  | 

Chuse.  RH.  horix.  4  valve  enirine.  | 

Oil  Engine  Unit 

63  Cycle  I 

I — 12.'>  Kv.‘.  Gen.  Ele<'..  240  volt  200  | 
r.p.m.,  dir.  eonn.  to  14  in.  x  "21  in.  i 

Diesel  3-eyl.  vertical  oil  enirine,  tyiie  I 
A-.'i.  isimplete  with  all  usual  aii-  | 
inirtenaiieea.  1 

Direct  Current 
Reciprocating  Units 

250  Volts  I 

1 — 8.50  Kw,  WVstinirhousi-.  10  pole,  00  | 
r.p.m..  dir.  eonn.  to  20 '-i  in.  and  44 '4  | 

in.  X  48  in.  Allis  Chalmers  C.C.  f 
entrine.  i 

1 — .',00  Kw.  Ft.  Wayne,  MPL,  lO  pole.  00  I 
r.p.m.  dir.  eonn.  2‘2  in.  and  .‘18  in.  | 

X  48  in.  Hates  C.  C.  enirine.  I 

1  —  7.">  Kw.  Biilloek,  H-pole,  27.5  r.p.m..  | 

dir.  eonn.  to  11  in.  and  18  in.  x  11  | 

in.  Shepherd  vertical  enniiie.  | 

1 — 00  Kw.  Thompson -Ryan.  lO  poIe.  27.5  I 
r.p.m..  dir.  eonn.  to  1.5  in.  x  12  in.  | 

MeEwen  I'liirine.  | 

125  Volts  I 

1 — 150  Kw.  Cro<'ker-Wh*N‘l«T.  CCD.  1"5  | 
vole.  H  |>ole.  r.p.m..  dir.  <‘onn.  to  | 

volt.  H  tj*^5  r.p.m.,  dir.  <‘<)nn.  to  ; 

c'liirino.  | 

1 — 50  Kw.  (it*nenil  KIrctrio.  l*-)0  volt.  0  | 

IHih*.  *^7.5  r.p.m..  <lir.  «*onii.  to  l.*l  in.  i 
X  17  in.  Armin^rtoii  &  Simms  hori-  | 
fill  f^iiKiiif*.  i 

1 — ."jti  Kw.  liullot'k.  I*.i0  r)5  volt.  0  pole,  s 
*.i7.5  r.p.m..  dir.  conn,  to  1*!  in.  x  z 
1*'  in.  I’a.vne  horizontal  tMiirtne.  : 

1 — .*10  Kw.  Wentirnrhouse.  l‘J5  volt  ‘15*’  | 
r.p.m..  dir.  rotiti.  to  O  in.  x  15  in.  x  I 
0  in.  WeHtimrhoUiM*  automatic  ernrine.  | 

Gas  and  Oil  Engine  Units 

Direct  Current  i 

1 — 100  Kw.  Hnlloek.  *^50  volt.  100  r.p.m..  | 
dir.  «‘oiin.  to  10  in.  x  *-^4  in.  l>iex«d  vert,  i 
.T  eyl.  oil  entrine.  I 

•J— 150  Kw.  imitH.  earh  eonmstiiitr  of  one  | 
150  Kw.  Ft.  Wayne  iren..  *’50  volt.  105  | 
r.p.m..  dir.  t'otm.  to  10  in.  x  in.  | 
Diesel  vert.  eyl.  oil  eiiKine.  1 

1— *100  Kw.  CrtK'ker  Whef‘ler.  CCD.  *’50  | 
volt.  •J*.!5  r.p.m.,  dir.  (‘onn.  to  Alberirer  I 
Nixe  Ko.  10  buffalo  twin  tandem  traH  | 
enrine.  | 

1 — 7*1  Kw.  FairbaiikS'MorM*.  11011.5  | 
volt.  350  r.p.m..  dir.  4*01111.  to  8  in.  x  | 
10  in.  Fairbanks-Mornt*  vertical  tras  I 
engine.  | 

We  ehaU  he  glad  to  mail  complete  list  | 
0/  £/«ctric<i/,  Sfcam  and  Hydraulic  | 
Machinery  upon  request,  I 

Pittsburgh  Office: 

498  Union  Arcade  Building 


ROAD  ROLLER  BARGAINS 

I  '0  tun  Kelly  S-WTicel.  Sa«ollne. 

1  in -tun  Kelly  S- Wheel,  Kteam. 

I  in  ton  Kelly  3 -Wheel.  Steam,  with  Scarlfler. 
I  in-li»n  Huber  S-Wheel.  Steam. 

!t  in-ttm  BulTalo-Pltta.  S-Whet*!,  Steam. 

1  (i*t<»n  RulTalu.  Steam,  Tandem. 

*lt  in  At  romditien^  for  ImmrgiQir  Prlirtrs. 
The  T.  J.  LANE  EQUIPMENT  CO. 
lA34t  West  Main  St..  SprinfUeld.  O. 


ROAD  BUILDERS 

I^ook  over  our  stock  before  placing  your  order  for 

ROAD  ROLLERS  PAVING  MIXERS 

CRUSHERS  STEAM  SHOVELS 

We  Rebuild  all  of  our  equipment.  Prompt  shipments  assured. 

We  also  have  complete  line  of 

Hoisting  Engines,  Lwomotives,  Gars,  Concrete  Mixers,  .\ir 
Compressors,  Boilers,  Pumps,  Buckets,  etc. 


BUY 

WIRE 


WE  SELL 
’PHONE 


WE  RENT 
WRITE 


PITTSBURGH  MACHINERY  &  EQUIPMENT  CO. 

Fulton  Building,  Pittsburgh,  Pa. 


FOR  SALE 

-6-ton  Bulfalo-Pitts  Tandem  Roller. 
-10-ton  Monar<fh  Road  Roller. 
-Milwaukee  Steam  Traction  Con¬ 
crete  Mixer,  with  boom  and  bucket. 
-Dump  Wagons. 

-Little  W’inner  Road  Machine. 
-.Adams  Combination  Scarifier  and 
Scraper,  with  adjustable  Engine 
Pole. 

E.  McCREEVY,  Agt. 

300  Rohiiison  Bldg..  Elmira.  N.  Y. 


FOR  S.ALE 


I  2  Jewel  Continental 

FILTERS 

I 

I  size  10-ft.  6-in.  x  9-ft. ;  mechanical 
I  rakes,  motor,  etc.,  complete  and  in  ex- 
I  cellent  condition. 


TIFFIN  WATER  WORKS 

I  Tiffin,  Ohio 

. . . 


COMPLETE 

ROAD  BUILDERS’  OUTFIT 


TRACK 

50,000  feet  Koppel  Industrial  road 
builders  track,  24  in.  gauge,  sections 
IS  ft.,  6  and  7  ties,  20  lb.  rail. 

CARS 

150  Koppel  Cars,  24  in.  gauge,  V/i 
yard  rapacity,  spring  couplers,  extra 
heavy  construction,  brass  journals, 
“V”  shape  body. 

LOCOMOTIVES 

2  Plymouth  gasoline  operated  loco¬ 
motives,  24  in.  gauge. 

I  Whitcomb  gasoline  operated  loco¬ 
motive,  24  in.  gauge. 

STEAM  SHOVEL  PLANT 

1— 70C  BUCYRUS  SHOVEL,  new 
1912.  Used  approximately  4  months. 


2 — 4  wheel,  saddle  tank,  36  in.  gauge 
PORTOR  LOCOMOTIVES.  Excel¬ 
lent  condition. 

30_2-way  WESTERN  DUMP  CARS. 
4  yard  capacity,  36  in.  gauge.  Steel 
underframe.  Excellent  condition. 

10 — 16  yard  air  dump,  steel  under- 
frame  WESTERN  CARS.  Excellent 
condition. 

FOR  SALE  OR  RENT 

BROWNING  LOCOMO  n  VE 
CR.ANE  20  ton  capacity,  50  ft.  boo'n. 
8  wheel  M.  C.  B.,  steam  brakes. 
Massachusetts-Ohio  standard  boiler, 
full  cab.  Excellent  condition.  Located 
Chicago. 


CHESTER  A.  PHILLIPS  &  CO. 

Old  Colony  Bldg.,  Chicago,  III. 


Paving  Mixer  for  Sale 

Smith-Chicagu  Paving  Mixer  No.  609 
Steam.  Almost  new.  bargain  price, 
-yd.  capacity. 

BROWN  a  CO.,  Henderaon,  Ky. 


I  LAKEWOOD  PAVER 

I  18  ft.  dry  capacity  with  Enfine.  Bolkr.  Boom 
I  and  Bucket  at  Morton  Terminal,  Albany.  N  }  • 
I  biufht  new  1916 — used  4  monthi,  needs  clctninl 
i  and  few  repairs — 1986.86. 

I  J.  M.  TREVOR  COMPANY 

I  St  Church  SC.  New  York.  N.  Y. 


SEARCHLIGHT  SECTION 


e  26,  1919 

<e\vs-Rt'Cord 


For  Sale  for  Prompt  Stock  Shipment 


AIR  COMPRESSORS 

Sullivan.  396  cu.ft.  fteaoi  drivfii.  clavs  W. 
n  2.  i'iitafe  air  rylinUeni.  sia«  12-14-9  i 

' '  BOILERS 

163  73  11. P.  Srolch;  dry  hack,  corrugated  furnaca 

I)  itl  Kt.appcd;  123  Ib.  working  pressure. 

167  cu  H  1*.  Ames  Puiijble  Heturn  Tubular; 
100  Ib  pri’HkUte. 

103  Twu  1^0  U  P.  Heine,  water  tube;  new  1911; 
used  0  ycirs,  Maryland  C  asualty  ('o.  ear- 
tinrut.*:  ISO  lb..  1  drum,  butt  strapiNHl. 
107  130  1!  P..  125  lb.  pressure,  huriauiital  tubu¬ 

lar.  72  In.  X  IH  ft.,  full  front,  complete  in- 
cliidii  g  slack,  new  1916.  used  2  years; 
Ilartfoid  ceiliflcate. 

173  100  11. P..  125  lb.  pressure,  horitontal 

tubular.  CB  In.  x  16  ft.,  full  front,  complete. 

BRICK  MACHINERY 

168  Complete  new  plant;  capacity  40.000  brick 
per  day:  **S|>ecial  Impeiial’*  Briik  Machine. 
Brick  Table.  SideC'ut  Die,  Disintegrator, 
(tranulator.  Boiler,  Kngine.  ten  steel  cars, 
etc.  Will  sell  all  or  any  part. 

CARS 

364  10  single  deck  all-steel  new  brick. 

365  Single-track  transfer,  for  hauling  cars;  stock 
No.  364. 

368  2  bottom-dump  clay.  1  yd. 

369  Standard  gauge,  platform  8  ft.  x  10  ft..  6 
ft.  6  in.  X  8  ft.  3  in..  6  ft.  3  In.  x  8  ft. 
9  In. 

370  5  Koppel.  all  steel,  side  dump,  \  yd.;  24 
In.  gauge. 

CRUSHERS 

SO  Jaw  Type — No.  218.  30  In.  Jaws;  and  No. 
207.  IS  In.  Jaws,  nude  by  the  Western 
Wheeled  Scraper  Company. 

126  Jaw  Type — 5  In.  x  14  In.,  with  extra  jaws. 
ICl  No.  5  Austin  Gyratory,  No.  2591  ;  capacity 
15  to  30  tons. 

384  No.  7H  Gates  Gyratory,  style  D.  capacity 
90  to  150  tuns. 


kJ;"  derricks 

310  Two  vets  c*>mplele  Irons  for  guy  derricks. 
Including  gahanized  guy  lines. 

DRYER 

381  American  Procexv  <'o  .  dire<*t  heat.  56  in. 
X  31  ft.  complele;  almost  new. 

DRAG  LINE  BUCKETS 

119  14 -yd..  5  teeth.  \  yd..  4  teeth.  1  yd., 
plain. 

ELEVATORS 

307  Cham  Bucket — 30  Buckets.  18  In.  projec¬ 
tion.  12  In.  wide.  22  In.  deep,  complete, 
with  flam* work. 

316  ('hain  Bucket — 50  Buckets.  24  ft.  shaft, 
centers  6  In.  projection.  6  in.  deep,  10  in. 
wide,  perforated  front  and  back ;  one  chain 
in  center. 

312  Belt  Bucket — 40  ft.  centers,  14  In.  belt.  108 
buckets  14  In.  wide. 

GASOLINE  ENGINES 

l32  15  H  P.  Falrbanks-Morse.  type  Z.  kerosene 

oil.  statiotury. 

120  Fsirbanks-Morse.  8  H.P.  portable  gasoline, 
on  truck,  steel  wheels,  friction  clutch  pulley. 

383  Fairbanks-Morse.  10  U.P..  portable,  kero¬ 
sene,  on  truck,  steel  wheels,  friction  dutch 
pulley. 

HOISTING  ENGINES 

156  6  X  10.  D.C.,  D.D..  Stroudsburg,  skeleton 
frame. 

157  4- -6  X  10  D.C..  D.D..  Stroudsburg,  with 
boilers,  complete. 

329  Kngine — First  motion,  reversible,  double 
cylinder,  16  In.  x  30  In.,  mine  hoisting, 
double  drums,  wood  logged.  5  ft.  dla.,  6  ft 
long. 

MOTOR 

377  60  H  P.— 3  phase,  60  cycle,  220  volt.  690 

R.P.M.  slip  ring,  with  sliding  base,  pulley, 
and  starter 


No 

213  Vnusual  bargain.  1006  ft.  —  2  In.  black. 
500  ft —3  in  bU(k.  500  ft  — 5  in.  black. 
1500  ft. —6  m.  black.  300  ft.— 8  in.  black. 

PUMPS 

290  Tentrifugal — S  In  suction.  6  in.  discharge, 
pulley  24  in.  x  in. 

362  Pulsometer,  3  m. 

22s  Steam  —  5  —  3  x  2  x  3  Worthington  Duplex. 
l'~' 1 4  X  24  X  4  Duane  Duplet.  I  7  4 
X  44  2  10  Knowles  Duplex.  1  — 14  x  9 
X  18  ('ameron  single  tylindei. 

STEAM  ENGINES 

327  16  in  X  30  In  .  ihiuhle,  slide  valve, 

throttling,  wheel  12  ft  x  36  In. 

9  Farquhar.  16  in.  x  2  4  in.,  slide  valve; 
wheel,  96  In.  x  17  in. 

353  American  Blower  4'n. .  3  4  x  3.  type  A. 

vertical  encloseil.  self  oilii.g.  steam. 

10  Tanner  &  Delaney.  12  x  18.  center  crank, 
slide  valve. 

STONE  QUARRY  TOOLS 

159  5  surfacing  machines.  5fl  plug  drills,  100 

hand  carving  t«H)N.  100  stone  axes.  50 
spalling  hammeis.  etc. 

TANKS 

36  Pressure:  6  ft.  dia  .  12  ft.  6  in.  long.  5/16 
In.  thick,  2653  gallons. 

332  Pressure:  24  in.  x  10  ft. 

136  7  enamel  lined;  dia..  8  ft.;  height.  10 
ft.;  4  in.  steel,  closed  tops.  3750  gals. 

137  I  steel,  cone  bottom:  dla..  9  ft  :  height.  7 
ft.;  thickness.  3/16  in.;  closed  top.  3325 
gals. 

385  Pressure:  42  In.  x  10  ft..  125  lb.  air. 

TRACTOR 

lOi  50  HP.  rase,  steam;  engine  10  x  12  — 150 
lb.  pressure. 

WIRE  ROPE 

151  Si»ecial  bargain — 1000  ft. — 14  in. — 6  x 
1 9  plow  steel. 


IN  TELEGRAMS  AND  CABLEGRAMS  REFER  ONLY  TO  STOCK  NUMBERS 


HACKLEY  MORRISON  COMPANY 

„„  Richmond,  Va 


PHONES: 

Mad.  6815— Mad.  4366-Ran.  1123 


FOR  SALE  OR  RENT 


CABLEWAY  OUTFIT 

1 — 900-ft.  span  Lidgerwood,  18-ton  cableway,  complete  with  70-hp.  Mass. 
Standard  Boiler,  85-ft.  towers,  and  all  fittings.  1 — Lidgerwood  special 
12  X  12  cableway  engine. 

DRAGLINE  EXCAVATOR 

1 — SOO-ft.  span  Dragline  Excavator,  with  towers,  l}4-cu.yd.  bucket,  cables, 
complete. 

1 — 90-hp.  2-drum  2-speed  Thomas  Electric  Hoist,  220  volts,  3-phasc, 
60-cvcle:  motor  suitable  for  excavator. 

HOISTING  ENGINE 

1 — 10  X  12  Lidgerwood  3-drum  skeleton  hoist. 

I — 10  X  12  Lambert  3  drum  skeleton  hoist. 

1—10  X  12  Mead-Morrison  3-drum  skeleton  hoist. 

1 — X  10  Lidgerwood  2-drum,  with  boiler. 

LOCOMOTIVES 

1 — Vulcan  35-ton,  14  x  20,  0-4-0  Std.  gauge,  .Mrbrakes. 

1 — Plymouth  3'1-ton,  Std.  gauge.  1  Bell  6-ton,  Std.  gauge. 

1— American  10  x  16,  36-in.  gauge.  1  Bell  4-ton,  24-in.  gauge. 

DERRICK 

1 —  Traveling  Derrick,  90-ft.  boom,  complete. 

BOILERS 

2 —  50-hp.  Portable  Locomotive  type,  Mass.  Std. 


Owing  to  the  holiday  next 
week,  the  forms  for  the 
Searchlight  Section  of  the 

July  3rd  Issue 


ENGINEERING 

NEWS-RECORD 


will  close  for  press  at  4 
P.  M.,  Monday,  June  30th. 


HUBBARD -FLOYD  CO.  Inc 


Boston  Officat  Old  South  Building 


Main  Officat  90  Wast  St.,  Naw  York  City. 


1  FOR  SALE 

I  FOOTE  PAVER 

I  27  ft.  dry  capacity,  with  enyine,  boiler.  18 
:  It.  chute,  late  model,  used  one  year,  over- 
i  hauled  and  ready  to  work,  a  baryain. 
I  located  in  Schenectady. 

I  J.  M.  TREVOR  CO. 

I  50  Church  St..  New  York.  N.  Y. 


Koehring  Mixer  Bargain 

4-cu.  yard  capacity.  I'lsd  about  all  wmkt. 
Outfit  looks  and  ta  almoit  Ilka  new.  Equipped 
with  power  loader  and  water  tank.  Guaranteed 
flrst-claii  condition.  Can  make  Immediate  ship¬ 
ment.  Price  r.o.b.  cars  Milwaukee,  tlttt. 

KERN-HUNTER.  Inc.,  Mllwauksc.  WU. 


»'OR  SALE 

Buffalo-Pitta  double  cylinder  10-ton  road 

STEAM  ROLLER 

In  A-1  condition  Shop  No.  9130. 

JOSEPH  A.  MURPHY 
IrrlDfton.  N.  Y. 


1 


SEARCHLIGHT  SECTION 


VoL  82  No.  26 

Kiig,  N, 


FOR  SALE 


Revolving  Shovel,  Dragline,  Deck  Scow,  Motors,  Pump- 


7.vH  Bucyrus  Revolving  Shovel,  “5  ft. 
boom  -  yd.  dipper. 

7.vB  Bucyrus  Dragline,  12>  ft.  boom. 

— Steel  dug,  72  ft.  long,  15  ft.  beam; 
Lake  .Michigan. 


1 — 500  ton  Deck  Scow  for  heavy  derrick 
or  whirlie  use;  reinforced  concrete; 
Hunt  inspection. 

V'^arious  60-cycle  Motors. 

Various  Centrifugal  Pumps,  etc. 


JAMES  O.  HEY  WORTH,  Harvester  Building,  Chicago 


1 — Marion  Modfl  tMt  Shu\d. 

•;tt — K.  &  J.  it  yil.  8ld.  iiiiifi-  Ituiiip  Car*. 

1 — Klrld  Towrr  llruKlinr,  lliicki-t. 

1 — Burfa.o  I’itU  Kollrr. 

1 — oC  CliuniiiUin  CruKlirr. 

I — ICvi-rt.  .\u(o  ('rally.  Mcxlel  B. 

I  — 10  toil  Iroguois  Kollrr. 

I — llrrrlrk  Boat  with  1  yd.  Clamtihi'll. 

I — Motor  Boat  .‘ill  (t  loiiir.  SlH-i-d  IK 
MilrH 

J.  T.  WALSH 

!.’-lll  Tn-nioiit  St..  No.  Toiiawanda.  N.  Y. 


I  FOR  SALE 

I  Byers  Auto  Crane,  .TS-ft.  bonm, 
I  /'2-y^-  hucket :  first-class  cmi- 

I  dition,  ready  fur  iinmediatc 

I  shipment. 

I  Quincy  IdO-ft.  {lasoline  driven 
I  portable  Air  Compressor. 

I  .\Ilis-Clialmers  4S  .\  60  .Taw 
i  Crusher. 

I  .\-l  'I'liew  traction  Steam 
I  Shovel,  shop  No.  S54. 

I  Osfrood  Model  IS  traction  Steam 
I  Shove!. 

I  l5-toii  Brown  Hoist  8-wheel 
I  Locomotive  Crane. 

I  Chain-Belt  No.  15  (mixed  mate- 
1  rial)  Paver,  with  boom  and 

I  bucket. 

I  2 — Buffalo-Pitts  10-ton  ^^hcel 
I  Road  Itollers.  .. 

E  ^1 

Locomotives,  Cars  of  All  Types,  Steel 
I  Rails  and  Portable  Track.  Engines  and 
Boilers,  Portable  Crushers,  Unloading 
I  Plants,  Hoisting  Engines  and  Derricks. 

I  Maryland  Equipment  &  Supply  Co. 

I  Equitable  Bldg.,  Baltiniurr,  Md. 


I  48-TON  STEAM  SHOVEL 

I  m^ru.yd.  Kuryru.o.  K  R.  (rurkit.  STIA  dec.  nwing. 
I  itfn  iligcing  slintt  mil  Hfctlun**.  (suarunteml 

{  I’ompl^tf*  and  in  flrKt-ria«(s  rondithm. 

I  l''ur  Kt'tit  ur  K(«r  Ral«.  480<TO  f.o.b.  Oak  Ridga.  N.  J. 

I  HEYMAN  A  GOODMAN  CO. 

I  15  Kxrhatigt  Platv,  JtTney  City,  N.  J. 


STEAM  SHOVELS 

and  other  equipment 

Model  Til  Marion  Model  ttO  Marion 
Model  41  Marion  .Model  0  Thew 
.'1 — Ke.VKtone  Kxeavutura. 

I'l.'i  HP.  Aine»  Eeonomic-  Bollrr, 

No.  5  Champion  CruHlirr. 

No.  a  Champion  Cruaher,  elevators  and 
wreena. 

Cnrapirtr  tunnel  plant  roiuUting  of 
euniiirrsHurH,  drills  and  all  iirrrssurirs. 

ADVANCE  MACHINERY  COMPANY 
1‘:.‘14  Real  Estate  Trust  Bldg..  Phila..  Pa. 


FOR  SALE  CHEAP 

1 — Knox  Semi-Trailer,  10-ton  capacity, 
steel  tired,  good  as  new,  $600. 

Kucket:  1'4-yd.  Hayward  Orange  Peel 
Bucket,  first-class  usable  condition, 
$700. 

1 — 8J4  X  10  Lidgerwood  D.D.  D.C. 
Engine,  with  geared  swinger  and 
boiler,  cheap,  thoroughly  over¬ 
hauled. 

1 — No.  110  Smith  Tilting  .Mixer,  no 
power,  arranged  tor  either  gaso¬ 
line,  steam  or  electric,  with  power 
charger;  good  usable  condition. 

Fu//  Linf  of  Other  Equipment. 

Brandeis  Machinery  A  Supply  Co. 

West  Main  St..  Liouisville,  Ky. 


CLAMSHELL 

BUCKETS 

FOR  SALE  FOR  RENT 

NEW  AND  REBUILT 

Rental  on  Vi  and  buckets,  $2.7.5 

per  day. 

Rental  on  1-cu.yd.  buckets,  $1.00  per 
day. 

Send  for  Catalog. 

GEORGE  HAISS  MFG.  CO. 

140th  St.  and  Rider  Ave..  New  Tork  City 


Thew  full  swing  traction 
A-1 

STEAM  SHOVEL 

ready  to  run.  No.  4  yd. 
dipper.  Can  give  immedi¬ 
ate  shipment. 

GENEVA  LIMESTONE  CO.,  Inc. 

Oak  Coriicrw.  N.  Y. 


Miscellaneous 
I  Contractors*  Equipment 

I  Immediate  Delivery 

I  Attractive  Prices 

1  1— t-y*!-  "Hayward”  Urangr  Peel  Bucket. 

I  ,1 — Concrete  Dump  Bucket.. 

:  - — i-yd.  “Ijikrwood"  Elevator  Concrete 


s  i  t — I>rop  Bottom  ('onerete  (;ar. 

I  =  "HarrliiKtoii,”  -Box."  'Vale  A  Towtie"  Chain 
:  :  Hoitta,  4000  to  Ifl.OOO  ll>.  rapaelly. 

z  z  Concrete  M  Ixera ,  &  to  1 0  ft .  caiKirlt  y 
5  j  (iyratory  and  Jaw  Rock  Cruahera. 

=  i  I — .Kel  of  ('utter  Teeth  for  Hydraulic  Dredge. 

I  :  1 — I.ot  of  Wire  Cable. 

:  :  1 — Lot  o(  Chain,  aaaorted  sixes. 

z  i  .1 — "('hlcago  Pneumatle"  Coal  Cuttera. 

:  i  1 — I,  16-ln  "Initersoll-Ka  d"  Rock  Dr  II. 
i  i  1 — 1-In.  “Harsier”  Air  Drill. 
z  :  Numlx'r  of  Keller"  and  "Oldhiini"  Pneumatk- 
:  X  Hammera. 

I  I  1 — Ix>tot  Suction  Hoae,  3  to  10  In 
I  X  Several  H.vdraulic  Jarlu,  K  to  10  tons. 

:  I  5— "Wells''  (iannlltie  Lights. 

I  t  1 — "Anderson”  Diamond  Stone  Saw. 

{  i  2 — “Oldham”  Pneumatic  Stone  Surfacera. 

I  I  1 — Painters  Scaffold. 

I  i  Also  a  large  stock  of  Hoisting  Engines.  .Mr 
I  z  Compressora,  Pumps,  Electric  Motors,  etc. 

I  I  L.  F.  SEYFERTS  SONS.  INC. 

i  i  437  N.  3rd  Street,  PhUsdeIpbla,  Pa 


I  BUCYRUS  SHOVELS 

I  Bucyrus  steam  shovel  on  locomotive  trui-ks 
:  weight  Bo  tons,  dipper  z  ^  >ii. 

i  Bucyrus  steam  traction,  about  10  ton->. 
1  dipper  Is  .vd. 

Gopd  condition,  immodiat*  shipment. 

I  D.  B.  STRALEY,  Crown  Point,  Ind. 


-  Miller  &j 

Ross  Co. : 

Sales  .Vtwt  I 
Erie  Stfin! 
Shovel 

E  1  e  c  I  r  If  j 
Shuieli.j 

Steam  SIwveB.  Railroad  Ulteheri,  la*  "'""l 'fj.  | 
Cranes.  Clam  Shells,  Ilrasllnea.  .Mso  New  aiel  Seowie  | 
Hand  Contraetors'  Railway  Supplies  and  | 

:ill-3l2  Mias  Bln  I  Salt  laike  City.  I  la*"..  ' 
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Eni?  News-Record 


SEARCHLIGHT  SECTION 


Rebuilt  Equipment  for  Sale  or  Rent 


air  compressors 

(Belt  Drlreo) 

42— 58-236-4 70-eu .  ft . 

(Steam  Drieen) 

1 15— 236-26(>-350-46(>-5.(7-8S«-1  2(XI-eu.n . 

BOILERS 

1 _ 26(I-Iip.  Erie  City  Water  Tut>«*.  two  y<-ara  old. 

1—  72  X  18,  1501b. 

2— 72  X  18-ln.  Battery,  complete,  stack,  heater, 
pump,  etc  ,  2  years  old. 

1— 150-hp.,  Ix)comotlve  Type.  125  lb. 

1—  125-hp,,  Locomotive  Type.  125  lb. 

2—  lOO-hp.j  I,ocomotlve  Type. 

.H— 70-hp.  Economic. 

1.5-  Locomotive  Type,  20  to  .50-lip. 

50—  Vertical  Boilers.  8  to  50-hp 

BUCKETS 

1 1—2*  and  4-yd.  Dragline  Buckets 
1  —  1  and  H-yd.  Clamshell 

CONCRETE  MIXERS 

1 — No.  2  Koehrlng  Paver.  l)Oom  and  bucket . 

4 — No.  14  Koehrlng  Pavers,  bi»m  and  bucket 

1 —  No.  15  Chain-Belt  Paver. 

10—  No.  6  Koehrlng  Paver. 

2 —  ).yd.  Milwaukee,  with  side  loaders  and  power 
hitlsis,  electric  drive 

3 —  i-yd.  Matsh-Capron.  with  side  loaders, 
electric  drive. 

24 — Mixers,  4  tc  27  ft.  capacity ,  gasoline  anu  steam. 

ELECTRIC 

A  C  Motors,  1  to  300-hp.,  flO-eych .  2  and  3-phnse. 
220-440-vo.t. 

— 50-kw.  TurboOsoerator.  125-volt. 


CRUSHERS 

1 — No.  4  Champion,  with  engine,  Itoller,  elevator 
and  bln. 

1—  No.  5  Champion. 

2—  Coal  ('rushers.  100  and  2(gMnn  rapacity 
I — .3(Wln.  Stednian  Pulverlier 

I— 30  X  8-ln.  Kennedy  Pulveriser. 


10 —  M-yd  ,  24-In.  gage  Koppel. 

11-  4 -yd.,  30-ln.  gage  K.  A  J. 
20-  4  -yd  .  3fi-ln.  gage  Western. 

6-  A  -yd  ,  Standard  gage. 

20(Xi  ft  ,  24-In.  gage  Track. 


CRANES 

I — 15*tODs  4-frheel 
I — 16-ton.  8-whwl 
1 — 20  ton,  H  wh«*l 
I — 5(^ton  WppTkfng  C'rane. 


LOCOMOTIVES 

3 — 3|-ton,  .3fi-ln.  gage  Milwaukee,  gasoline. 

I-  3i-ton,  3l>-ln.  gage  Whitetimb,  gasi.llne 
I — 6  X  10,  16-ton,  24-ln.  gage  American. 

1— 8  X  14,  lO-ton,  36-lti.  gage  Porter 
8-9  X  14.  14-ton,  36-ln.  gage  Porter  and  Vulcan 

3—  10  X  16.  IH-ton,  36  In.  gage  Davcniairt 
1—  10  X  16,  18  ton,  36  In  gage  Aiiietican 
I—  10  X  16.  20-ton,  standard  gage  Porter 
1 — 10  X  16,  22-ton,  standani  gage  Vulcan 
1 — 17  X  24.  0-6-0,  standard  gage  American,  saildle 
tank. 


ROLLERS 

3 —  5-ton  Tandem 
1 —  t’eton  Tandem 
3—10-ton,  3-wheel. 

STEAM  SHOVELS 

1 — Marlon  Mialel  28  traction, 
t — Marlon  M<idel3l  traction. 

1 — .Marlon  Osgood  Model  18  tracUon. 

1 — Erie  traction. 

1 — No.  0  Thew  tractloo. 

I— Marlon  25  Tunnel 
1— Marlon  Model  60 
■ — Bucyrus,  70  ton 

HOISTING  ENGINES 

6^  Id  wtiH-k  with  un  \  two  or  Uirr«  drum*,  for 
derrlcli,  mine,  Inrilne,  iMie  driving  or  cableWR> 
•ervl(‘«-  siM*  5  X  6  up  to  U)  x  12 


160— Id  atiN'k  liirlutiliig  triplex.  oentHfugRH>. 
l*'tiM‘r»mji.  ^hMHiu'tera  and  Nve 
Steani.  Motor,  IWit.  ttaaoline  l>ilwn 

TANKS 

i6 — Prenure  Tanks.  24  to  72-lo  diam  .  4  fi  to 
20  ft.  long 

too-  ste<>l  storage  Tanks,  ail  sixes  up  to  40  z  40  ft 
I  TiO.oOO  gsl  St4*i*l  T:ink  und  Tower  for  water 
stipply 

STEEL  STACKS 

:ui,  36,  40.  60.  66-lu  diameter 


I  Ask  for.  25-page  Stock  Liat  | 

I  We  recently  purchased  several  large  Industrial  Plants  and  can  make  | 

I  attractive  prices  on  all  kinds  of  machinery,  equipment  and  supplies.  | 

WIRE  PHONE  WRITE 

CONTRACTORS  MACHINERY  &  SUPPLY  CO. 

509-11  Wabash  Building,  Pittsburgh,  Pa. 

iiiiiiiiiuiiiiiiiiiiiiiiiiiiiliiiHiiiiiiilMlNlliiiHiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiitiiiiiiitittiHiiitiiiiiiiiiiiiiuiiiiiiiiiiiniiiiiiiHiiiiliiiuiniiiiiiiMiiiiiiiiiiiiiiiiiiHiiiiiiiiiiiniiMiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiMiiiiiiiiiiinMniiiiiiiiiNHiiHniiiiiMiiiiMniiiiiinHUHiwniiiHiiiiu. 


ERIE  STEAM 
SHOVELS 


I 


Two  ^-yd.,  full  revolving,  | 
on  traction  wheels.  Very  j 
good  order.  Prompt  ship-  \ 
ment.  | 

Also  several  Osgood,  | 
Thew,  Marion  and  Bucy-  j 
rus,  %  to  1^-yd.  | 

WM.  B.  GRIMSHAW  CO.  j 

1040  Drexel  Bldg.,  Philadelphia.  Pa.  I 


FOR  SALE  I 

1 — "O”  Thew  Revolving  Traction  | 
Shovel,  with  ^-yd.  dipper.  | 

I— 6-.\  Foote  Steam  Traction  Concrete  | 
Mixer,  with  chute.  1 

I— Milwaukee  Steam  Traction  Con-  | 
Crete  Mixer,  with  boom  and  bucket.  I 
I— 10-ton  Buffalo-Pitts  Steam  Roller.  | 
1 — 2'/j  Climax  Portable  Crusher,  jaws  | 
•  0  X  20,  complete  with  folding  ele-  | 
vator,  30-ton  portable  bin  with  | 
screens.  I 

E.  McGREEVY,  Agt.  1 

•109  Robinson  Blda,  Elmira.  N.  Y.  I 


f-YD.  ERIE  “B” 
SHOVEL 

1 — Erie  “B,”  ^-yd.  full  revolv¬ 
ing  traction  type  shovel,  Shop 
No.  165,  complete  with  Ohio 
boiler,  butt  strapped,  triple 
riveted.  No.  125  working  pres¬ 
sure,  manganese  lip  and  teeth 
on  dipper,  first-class  working 
order,  used  about  ten  months, 
as  good  as  new. 


Marah-Bothe  Machinery  Company 

!47.'>  Old  Colony  Bldg.,  Chicago,  Til. 


Contractors’  Tools  j  i 

In  stock  at  our  warehouse  |  I 

Several  hundred  New  and  Used  |  1 

Picks  and  Shovels  j  | 

and  Miscellaneous  small  TckiIs  at  |  | 
considerably  under  new  prices  I  | 


HL  H.  WlLBOIg  Si  OOMPAICT 
CSoHimciAZg  Tairwr  Bi7ix.z»aro 


STEAM  SHOVELS 

1 — No.  1  Shipper  Shaft  Boom,  Thew  1 
Automatic  Traction  Shovel,  ahop  | 
No.  834,  ukcd  only  on  one  job,  | 
good  as  new.  | 

I — No.  1  Trolley  Boom  Thew  Auto-  | 
matic  Shovel,  shop  No.  538,  new  | 
boiler  and  new  boom,  first-clait  | 
condition.  I 

3 — Special  Thew  “O”  ^-yd.  Dipper,  | 
high  lift,  counter  weighted  for  | 
deep  trench  work,  shop  Nos.  1320,  f 
1321  and  1322,  first-class  condition,  | 
will  load  wagons  on  bank  in  14-ft.  | 
cut.  i 

LOCOMOTIVE  I 

I — Vulcan  narrow  gauge  Locomotive,  i 
12  tons,  cylinders  9  in.  x  IS  in.,  | 
good  working  condition.  | 

RO  \D  ROLLERS 

1 — 10-ton  B(. if alo-Pitts  Roller,  new,  | 
used  only  on  one  job,  good  as  new.  | 

1 —  12-ton  Julian  Schoel  Road  Roller,  | 

good  condition.  | 

CARS.  RAILS,  ETC.  j 

5 — Two-way  Continental  Dump  Cart,  | 
good  condition.  f 

About  1  mile  of  40-lb.  Rail,  including  | 
Switches,  Fish  Plates  and  Ties,  | 
good  condition.  | 

2 —  Pierce,  5-ton  Sand  Truck*,  nearly  I 

new.  I 

I — No.  10  Sunbury  Automatic  Car  | 
Unloader,  never  used.  | 

JOSEPH  F.  STABEIX  CO.  I 

110.5  Niagara  St..  Buffalo.  N.  T.  I 


Buyiug—E  N  GIN  BERING  NEW  S-R  EGOR  D— Section 


Wherever 
the  mail  i 


SEARCHUGHT 

Advertising  goes 


OOisruvKD..^ 

tK*Die)  . 


Even  the  swift  Post-Planes  carry  the 
message  of  “Searchlight”  advertising. 
And  swift  are  the  results  for  advertisers 
who  use  the  “Searchlight”  to  tell  readers 
of  McGraw-Hill  papers  their  needs  or 
business  propositions. 

Quickly  following  the  printing  of  a 
Searchlight  advertisement,  machinery  or 
equipment  has  been  rented  or  sold,  posi¬ 
tions  found  or  filled,  money-saving  bids 
received  from  Official  Proposal  advertis¬ 
ing  and  other  worth-while  results  secured. 

Over  160,000  men  in  10  big  engineer¬ 
ing  fields  look  to  the  “Searchlight”  for 
the  advertising  of  current  “Opportuni¬ 
ties”  in  their  industries.  That’s  why  it 
pays  to  “Think  Searchlight  First!” 


Photoi  cojnfTidfit  by  Un^- 

u'Oitd  <f  » 


For  Highest  Results  Advertise  and  Find  Your  '^Opportunities’*  in  the 

SEARCHUGHT  SECTION 
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Kne  Xews-Uecord 


SEflRCHLlGHT’SEGTlGN 


FOR  SALE  OR  RENT 


Owned  by  Us  and  Sold  Under  Absolute  Guarantee 


ROAD  BUILDING  EQUIPMENT 

1 — 10-Ton  Austin  OasoUne  Road  Roller,  sllKhtly 

UKd. 

I — 12-ton  Austin  (lusollnc  Road  Roller. 

7— 3-yd.  Troy  Reversible  Dump  Wagons 
23-1  j-yd.  anil  2-yil.  Wistern  Itottom  Dump 
WaRons:  prartleHlly  new 

STEAM  SHOVELS 

4— 70-C'  Bueynis,  shop  Xos.  1474,  1371,  1128, 
21-yd.  dippers. 

1—  Model  70  Marion  Steam  Shovel,  Shop  No.  2604, 
3-yd.  dipper. 

1—MiKlel  60  Marlon.  Shop  No  2079. 21-ya  dlp^r 

1— Mmlel  76  Marlon  Speelal,  shop  No.  27,7. 
Kquipped  with  both  2  )-)d.  and  3-y(l. Manganese 
fared  Dippers.  Clear  height  of  lift  21  ft. 
lengib  of  bourn  35  ft.;  length  of  dipper  arm 
24  ft 

1— 4&-r  Bucyrut.  shop  No.  1 202  1  |-yd .  dipper. 

REVOLVING  TRACTION  SHOVELS 

3 — Mwlel  2M  Marloii  Revolving  Traetlun  Shovels, 
|->  d.  dippers;  Shop  Nos.  2,'a)3  and  2H04 
1 — K.rle  11  Revolving  Traetioii  Steam  Shovel.  J-yd. 
dinper.  Shop  No.  140 

1— Moilel  IS  Murlon-Osgouil  Shovel,  .shop  No.  .121. 
J-vd.  dipper. 

1— Bueyrus  18-B  Revolving  Traction  .Shovels 
i-yd.  dipper.  Shop  Nos.  In  2100  series. 

DUMP  CARS 

100— 13-yd.  standard  gage  Western  air  dump  ears 


20 — 12-yd.  standard  gage  Oliver  aide  dump  cars 

IR — 10-yd.  standard  gtuie  Western  Side  Dump 
Cars. 

2 — e-yd.  standard  gage  K.  A  J.  side  dump  ears. 

40— 4-yd..S6-in.  gage  Western. 

75 — 4-yd.  heavy  duty  Western.  36  gage,  side 
dump  cars. 

20 — 2  yd..  24-In.  gage  Western  Side  Dump  Cara, 
steel  frames 

20— 1  J-yd.,  24-In  gage  Western  Dump  Cars. 

LOCOMOTIVES 

1 — 17x24  cylinder,  Schenectady  0  wheel  switcher 
with  tender.  Weight  43  tuns  on  drivers:  44  In 
wheel  oenters:  11  ft.  rigid  wheel  haai-;  ISO  lb. 
steam  pressure. 

I — 16x22  cylinder,  32  ton,  4-wheel  switchers 
with  tenaera,  C.  M  A  St.  I*.  Hy  ,  clam  J2 
toeomotlves 

I — 10  X  16  cylinder,  standard  gage.  Porter,  saddle 
tank  locomotive  (042  type)  weight  21  ton,  with 
18  ton  on  drivers;  air  brakes  and  automatic 
couplers. 

ft— 36-ln.  gage,  10  x  16  cylinder  Porter,  IS-ton 
saddle  tank  l..ucumutlvea.  Shop  .Nos  .123S, 
5067,  4499,  4495  and  4260;  extendiHl  aa<ldle 
tanks,  wide  fire  boxes,  steam  brakes  and  nxMt 
modem  design  and  equipment. 

10 — 36-In.  gage,  10  x  10  and  9  x  14  Davenport 
American  and  Vulcan  saddle  tank  liH-omutlves 

1 — 7x  12  cylinder.  24-In.  gage  Davenport,  saddls 
tank  locomotive.  Weight  9  tons. 


RAIL.  SWITCHES,  SPIKES,  ETC. 

1 — Carload  41.  5  and  5; -In  spikes 

10  tons  angle  bars  lor  70-lb.  and  7.S-lb.  rail 

BOILERS,  MIXERS.  DERRICKS, 
COMPRESSORS.  Etc. 

3 — Brownell.  72-ln.  x  IH-ft.  Ilorlxon:'il  Tubular 
Boilers,  with  4-ln.  tubes. 

1 — 20  X  22|  X  1.1)  X  21  AA2  Ingersoll-Uand  Coi*' 
pressor  1600  ft.  capacity. 

I — 66  r  18  vertical  air  receiver,  complete 

1 — 30  X  6  vertical  air  receiver,  complete. 

I — 16  X  16  X  lg-ln.  ljtldlaw-Diinn-(  .ordon  sir 
Compressor  with  reservoir,  weight  1,'i.iglO  lb 

1—  Stationary  Engine,  horlsontal  renter  rraiiK 
type.  10  X  12-ln.  cylinder,  slide  valve  tyt>e. 
25  bp. 

2—  Milwaukee  (16  eu.ft.)  Mixers. 

1 — American  10-ton  Derrick.  60-ft  liooiu,  12-ft 
circle . 

I — American,  10-ton  Derrick.  70  ft  liuom,  12-fl 
circle. 

3 —  1-yd.  Concrete  Bucket'. 

6 — 24-In.  gage,  1-yd.  Kopitel  Cars,  aitproxlinately 
KMO  ft.  24-In.  gage  Koppel  track 

I — No.  44  Koehring  Concrete  Mixer 


CLAPP,  NORSTROM  &  RILEY  EQUIPMENT  CO. 


12  and  14  South  Canal  St.,  Chicago 


NorthwMtArn  Branch:  1308  Pionaer  Bldg.,  St.  Paul,  Minn. 


FOR  SALE  OR  RENT 


HOISTING  ENGINES 

2—81  X  10  Lldgeiaood.  1».C.,  U.D.,  skeleton 

1— 71  X  10  Lldgerwood.  D.C.,  D.D.  skeleton 

2 —  6-bp.,  I — K-hp.  Boss  CiusoUne  Holsts. 

1 — Mesd-Mamson  independent  Swingers. 

BUCKETS 

1— Smith  1-yd.  orange  peel 

4 — 1-yd.  Contractors  tip-over  Buckets 
10— 1-yd.  Contractors  tlp^tver  Buckeu 

STIFF-LEG  DERRICKS 
I— S-ton  stiff-leg  Derrick.  48-ft.  boom 
1—2-ton  hand  Derrick  _  .  „  .  ^ 

I — Comp.eto  set  of  I.Ambcrt  Stlff-L«g  Derrick 
Fittings,  14  X  14  boom. 

1 — Set  of  Terry  A  Tench,  .t-ton  Travelling  Derrick 
Fitting:,  with  buU  wheel  and  double  flanged 
car  wheels 

PUMPS 

I— No.  7  Pulsomcter  Pump,  rebuilt 
I— Escb  Nos.  4.  6  and  6  Pulsomster  Pumps 
1— .No.  4  F.merson  Steam  Ihimp.  complete. 

1 — No.  5  F^merson  Steam  Pump,  complete. 

1— 6-in.  Mirrls  Centrifugal  Sand  Pump. 

1—4-In.  Suction  Nye  Pump. 

1-  -3-In.  suction  Nye  Pump. 


ROAD  ROLLERS 

2 —  S-ton  Tandem  Iroquois 

1 —  10-ton,  3-wheel  Ohio  gasoline  Roller. 

KOPPEL  CARS 

6— 36-cu.R.  capacity.  30-lii  gage,  two  way. 

3 —  24-10.  Rotary  Dump  l  ars 

CONCRETE  MIXERS 

2—  1-yd,  Bmltb.  with  steam  power. 

1— i-yd.  Lakewood  on  truck.' wl.  II  steam  ciigloe 
and  batch  measuring  hopper 

1—  22-rf.  Boss  Mixer. 

3—  8-ft.  Boss  Mixers,  gasoline  engine  and  barrow 
boppers,  on  trucks 

3 — lO-ft.  Boss  Concrete  Mixers  on  trueks  with 
gssollne  en  .Ine 

2 —  lO-tt.  Boss  Mixers,  gasoline  engine,  power 
loaders 

1— 16-ft.  Boas  Gasoline  Engine  and  power  loader 
STREET  PAVING  MIXERS 
1 — No.  ft  A  Foote  concrete  mixer  with  chute 
loader  and  steam  power 

ROLLERS 

1— 60-hp.  Nagle  Boiler,  on  wheels 
1 — 35-bp.  O.  A  8.  Boiler,  on  wheels. 


EDWARD  EHRBAR,  Inc. 


Phone,  Canal  8473. 


270  West  St..  New  York  City 


FOR  S.ALE 

1 — 7  X  10  D.C.,  D.D.  Flory  Hoist,  30- 
in.  drums,  with  boiler.  Fine  condi¬ 
tion. 

1 — No.  3  Marsh-Capron  Concrete 
Mixer,  complete  with  boiler  and 
engine. 

1 — 10-in.  Goulds  Centrifugal  Pump, 
belt  driven. 

I — Size  6,  Morris  Centrifugal  Pump, 
d.c  to  steam  engine  with  65  ft.  of 
S-in.  flange  pipe. 

1 — 8  X  S}4  X  i'/j  Gardner  Duplex 
Pump. 

1— 20-hp.  International  Gas  Engine. 

1 — 5  X  5  Steam  Engine. 

1 — 90-hp.  Horizontal  Boiler. 

1 — Stiff-Leg  Derrick,  Mast  42  ft.. 
Boom  55  ft,  timbers  12  x  12. 

1 — 1-yd.  Hayward  Orange  Peel 
Bucket. 

Thit  equipment  can  be  seen  near 

Ft.  Madison,  Iowa.  For  further  par¬ 
ts  rulars  address 

Fdmund  T.  Perkins  Enginaaring  Company 

t'-ll  First  National  Bank  Bldg..  Chicago 


AMERICAN 
I  I  LOCOMOTIVE 

I  I  CRANE 

I  I 

I  I  lU-ton,  47  ft.  bouin,  single  line, 

II  4-wheel,  st.  gauge,  overhauled ; 
I  liKation,  Cincinnati,  Ohio. 

I  I  MOORE  BROS. 

I  I  .'IB  So.  La  Salle  St..  Chicago.  III. 


.'>0.000  ft.  hoisting 


ROPE 


30,000  ft.  guy  rope. 
Derrick  lengths  and  sizri. 

JOHN  F.  MEIGHAN 
I  Thiru  Ave..  New  York 


I' . . . . 

I  HOISTING  ENGINES 

I  1 — Lidgtrwood  14  x  18,  D.C.  three 
I  fandem  drums,  suitable  for  eable- 

I  way. 

1  1 — Shannon  *  10,  D.C.,  D.D.,  with 
I  boiler. 

I  1 — Mundy  6%  x  10,  D.C.,  D.D.  skele- 
I  ton. 

I  2 — Mtindy’s  654  *  10,  D.C.,  D.D.,  with 
I  boiler. 

I  STATIONARY  ENGINE 

I  I — 350-hp.  Green  Slide  Valve  Engine, 
I  equally  as  good  as  new,  size  22-in. 

I  X  48-in.,  wheels  16-ft.  x  32-in. 

PIPE 

I  4000-11.  strictly  first-class  6-in.  wrought 
I  steel  pipe,  equally  as  good  as  new. 

I  1000  ft.  strictly  first-claw  20-in.  dia. 
I  steel  riveted  flange  pipe,  length* 

I  20  ft.  each. 

j  STEAM  SHOVEL 

I  1 — 6S-ton  Bueyrus,  2J'>-yd.  dipper, 
I  standard  gauge. 

!  CENTRIFUGAL  PUMP 

I  I — Morris  No.  12  14-in.  suction,  12-in. 
I  discharge,  direct  connected  to  hori- 

I  zontal  engine,  18  x  10,  4500  gallons 

I  capacity  per  minute. 

j  RAILS 

I  400  tons  70  lb.  200  tons  30  lb.  First- 
I  class  condition. 

I  Also  other  weights  from  20  to  100  lb. 
I  HENRY  A.  HITNER’S  SONS  CO. 

I  Haul  and  Haxxard  Sts..  Philadelphia.  Pa. 


HN  F.  MEIGHAN  I 

ru  Ave..  New  York  Clly  | 


Wire  Rope,  Reinforcing 
Bars,  Compressors,  Tanks, 
Hoists,  etc. 

A.  B.  CLARK  COMPANY 
1.1  Park  Row.  New  York  City 


SEARCHLIGHT  SECTION 


Vol.  82,  No.  26 
KnK,  X.  ws-ReeoM 


Sound  Plant  in  Good  Operating  Condition  For  Sale 


PIPE 

10,000  ft.  1 H  in.  iron  pipe. 

DRAGLINES 

1 — 1 yd.  Lidrerwood  OO  tt.  boom. 

1 — Monighan  Walker  2  yd.  00  ft.  boom. 

1 — 3-yd.  Dragline  Bucket. 

TRUCKS 

<1 — 4-wbeeled  House  Moving  Trucks. 

LOCOMOTIVES 

;i —  n  X  14.  IS  ton.  H.  R.  Porter,  Dinkeys. 
30  in.  gauge. 

1 —  10  X  10  IR  Ion  H.  K.  Porter.  Dinkey. 
36-ln.  gauge. 

I  — 10  X  10.  IR'ton  Vulcan  Dinkey,  36-in. 
gauge. 

2 —  20  X  20.  12.’>  ton  Brooks  Locomotives. 
Htuiidurd  xauge. 

I — 1.1  X  24-In  .  32-ton.  4-whee|pd.  stand¬ 
ard  gauge. 


1 — 150-hp.  R.  T.  Butt  and  Strap,  with 
front  and  fittings.  150  lb.  pressure. 

3 — 50-hp.  Loi-omotive  type,  on  skids. 

1 — 20-hti.  Vcrtii-al  type. 

1 —  20  hp.  Scotch  Marine. 

2 —  12-hp.  Vertical  type. 

1— -40-hp.  Locomotive  type,  on  wheela. 

CRUSHERS 

2 — No.  3  B  Gates  Gyratory  Crushers. 

1 — No.  0  H  Gates  Gyratory  Crusher. 

1— 9  X  15  Blake  Jaw  Crusher. 

CARS 

14 — Standasd  gauge.  8-yd..  Peteler  Dump 
Cars. 

COMPRESSORS 

2 —  18  X  18*4  X  24  Ingersoll-Sargent  Steam 
Driven,  straight  line. 

1—12  X  12  X  16  Duplex.  Rand  Steam 
Driven. 

CONCRETE  MIXERS 

I — Ransome.  1-yd.  on  skids,  with  steam 
engine,  but  no  boiler. 

1600  aq.  ft.  of  Blaw  Panel  Forms. 


TOOL  STEEL 

2  tons  Black  Diamond  flat  tool  steel. 

STATIONARY  STEAM  ENGINES 

11 — From  1  to  00  hp. 

ELECTRICAL  MACHINERY 

2 — 10-hp.  A.C.  Motors.  220  volts,  60 
cycle.  3  phase. 

1 — 20-hp.  A.C.  Motor.  220  volts.  60 
cycle.  3  phr.se. 

1 — 60-kw.  Belt  Driven  Generator  (Woods). 

PUMPS 

16 — Force  Pumps — from  20  to  600  gals 
per  min.  capacity. 

8 — Centrifugal  from  600  to  12.000  gals 
per  min.  capacity. 

HOISTING  ENGINES 

7 — Hoisting  Engines,  from  5  to  20  hp. 

STEAM  SHOVELS 

15— steam  Shovels — 18  to  100-ton.  with 
dippers  to  3H  yd. 

24 — Steel  Skips  —  extra  strong,  3  M  -yd. 
capacity. 

6 — Steel  Skips  — extra  strong,  lli-yd. 
capacity. 


/Ill  thoroughly  overhauled  and  ready  for  immediate  and  constant  service. 

UNITED  STATES  EQUIPMENT  CO.,  208  S.  La  Salle  St.,  Chicago 


Machiney  For  Saler 

HYDRAULIC  PUNCH 

1 — Watson-Stillman.  sire  No.  3  depth  of 
jaws  12 ‘v  in.,  cap.  1  in.  through  1  in., 
weight  1450  lb.  |>ortable.  mounted  on 
small  iron  wheels. 

BULL  RIVETER 

1 — W.  H.  Wood  Hydraulic  Riveter,  com¬ 
plete  with  ac<'umulator.  high  pressure 
inimp.  container,  and  hydraulic  hoist. 
Riveter  has  8  ft.  3  in.  gap. 


RADIAL  DRILL 

-American  42  in.  Arm.  .36  in.  swing 
cone  drive,  worm  movement.  Swinging 
and  tilting  table. 

BENDING  ROLLS 


— Set  10  ft.  6  in.  Power  bending  rolls  | 
with  reversing  mechanism,  hand  rais-  | 
ing  and  lowering  attachments.  Top  | 
roil  12  in.  diameter,  bottom  rolls  8  in.  I 
diameter  double  pulley  drive.  | 

PORTABLE  PLATE 
RIVETER  I 

—  .Mien  72-iD.  Portable  Pneumatic  I 
llaninicr.  boiler  or  plate  riveter,  capac-  I 
ily  I  in.  rivets.  | 

F.  MAYER 

737  73S  Monadnock  Bldg..  Chicago.  III.  i 


. \ 

MONIGHAN 
DRAG  LINE 

Type  AI,  all  steel,  self-propel¬ 
ling,  I-yd.  Page  bucket.  Shop  No. 
1311  ;  location,  Chicago,  111. 

MOORE  BROS. 

39  So.  La  Salle  St.,  (3iicago.  III. 


FOR  SALE  OR  RENT 

LOCOMOTIVE 

CRANE 

1 — 15  to  17-ton  O.  &  S.  +-wheel  stand¬ 
ard  ga. 

Shop  No.  43192,  equipped  with  40-ft. 
boom  and  1^-vd.  clamshell  bucket. 

EQUIPMENT  COKP.  OF  AMERICA 

Chicago  Pittsburgh  Philadelphia 


FOR  SALE — Approximately  fifteen  | 

hundred  tons  of  plain  rrund  | 

REINFORCING  I 

STEEL 

in  sizes  from  |  to  1-inch.  Also  | 

Some  Squares  and  Deformed.  | 

Lengths  up  to  thirty  and  forty  | 

feet.  I 

All  perfect  condition.  Write  or  wire.  | 

OLE  K.  OLSEN  | 

822  Perdido  St.,  New  Orleans,  I.a.  I 


TANKS 

8— Tanks,  10  x  16-ft. 

8— Tanks,  10)  x  I6t-tt. 

2— Tanks,  14  x  lOi-tt 
I — Pressure  Tank,  6)  x  24-tt. 
AUSlock/or  Immediau SMpmemr 

PEERLESS  IRON  A  METAL  CO. 
552  Penobscot  Bldg..  Detroit.  Mich. 


mHSMMSItSWISMIMMmUMIIIimilMMmMMtMIMMWmf- 


BLOCKS 

Steel  and  Wood  Tackle  Blocks  of  ail 
diameters.  For  immediate  shipment. 

WIRE  ROPE,  NEW  AND  USED 

ATLANTIC  EQUIPMENT  COMPANY 
Singer  Bldg.,  New  York.  K.  T. 


. . . . 

Oder  for  immcillate  slilpmeiit,  tlie  follonirii: 
GIRDER  BRIDGES  AND  TRUSS  SPANS 
from  the  Ceiitrul  Kullroad  of  Pennsylvania  rinw 
girders  are  now  dismantled  ready  for  loading  sn-i'l 
Girder,  all  C.'ooper  E-35  with  33%  overload  alliiw- 
aiioe: 

THROUGH  PLATE  GIRDER  BRIDGFS 

2—27  ft.  6  In.  bridges;  1—29  ft.  bridge;  4—32  fi. 
6  In.  bridges  ;  4 — 42  ft.  6  In.  bridges;  2 — 54  ft.  2  In 
bridges;  2 — 59  ft.  bridges;  I — 64  ft.  5  In  brkliii' 

2 — 64  ft.  bridges;  2 — 64  ft  . 1 1  In  bridges. 

Total  weight  771,034  lb. 

DECK  SPANS 

1— 24ift.  3— 43  ft.  2—45  1/6  0 

Total  weight  HI, 034  lb. 

TRUSS  SPAN 
1— ill  ft. 

Weight  129,479  lb. 

DECK  SPAN  (Viaduct) 

12—30  ft.  2—43  ft.  2—60  fl 

Total  wetahl  265,8.50  lb. 

Bridges  located  at  Pittsburgh,  Mill  Hall  and  Itelle- 
fonte.  Pa. 

1  will  make  attractive  prices.  Wire  If  Interesieil 
M.  K.  FR.ANK  Frick  Building,  Pittsburgh.  l\. 

. . 
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STAR  DRILLING 
MACHINES 

1 — No.  15,  1  No.  28  and  several 
No.  22,  23  and  24s. 

Jll  in  good  working  condition, 
/ft tractive  prices. 

ARTESIAN  WELL  A  SUPPLY  CO. 

Providence.  R.  I. 


STEEL 

PILING 

% 

3,000  lineal  feet  Lackawanna  and 
Carnegie,  23  to  32  ft.  lengths; 
mostly  24  and  25  ft.  Includes  23 
corners  and  three-way  pieces. 
Fine  condition.  Located  Okla¬ 
homa  point. 

INTERSTATE  EQUIPMENT  CORP. 
135  Broadway.  New  York 


SEARCHLIGHT  SECTION 


June  26,  ISia 

EnK  News-Record 


IMMEDIATE  DELIVERY 
F.  O.  B.  CLEVELAND 


FOR  SALE 


FOR  SALE 


ren 


ENGINES,  MIXERS,  DERRICKS  and  PUMPS 


I _ 7  X  12  D.C.,  D.D.  Mundy  Hoisting  Engine  and 

boiler,  reflued  . 

1  _ 7'4  X  10  D.C.,  D.D.  .Mundy  Skeleton  Hoisting 

Engine  with  boiler  space . 

2  _ 7'4  X  12  D.C.,  D.D.  Kendall  Skeleton  Hoisting 

Engines  with  boiler  space,  at . 

I _ 5  X  12  D.C.,  D.D.  Kendall  Skeleton  Hoisting 

Engine  with  boiler  space . 

3 — 2-line  stiff  legged  Derricks  with  51 -ft.  10-in. 
boom,  56-ft.  4-in.  boom  and  SS-ft.  3-in.  boom, 
with  wood  bull  wheels,  load  and  fall  blocks, 

each  . 

2 — 2-line  stiff  legged  Derricks  with  79-ft.  and  63- 

ft  booms,  f.o.b.  Chicago . 

1 — 200-hp.  Locomotive  Boiler,  113  lb.  pressure.. 


1 — Port  Huron  Steam  Traction  Engine . 

1 — 7  X  10  D.C.,  D.D.  Rawson-.Morrison  Skeleton 

1 —  7  X  10  D.C.,  D.D.  I.ambert  with  mechanical 

swinger  and  boiler,  rellued . 

2 —  (1  link  Reverse — 1  Straiglit  Line)  854  *  10 

D.C.,  D.D.  Flory  Skeleton,  link  reverse,  27-in. 
drums,  bank  levers,  each . 

1 — 12-ton  Good  Roads  full  telescopic  Stone  Bin, 
practically  new,  mounted,  F.O.B.  Cleveland.... 

1 — 6-ton  Erie  Tandem  Steam  Roller,  A-1  condi¬ 
tion,  F.O.B.  .'Vkron . 

1 — 10-ton  Chicago  Steam  Paving  Mixer,  A-1  con¬ 
dition,  F.O.B.  .^kron . 

9 — 1-yd.  Maney  4-whecl  Scrapers,  F.O.B.  Akron, 
each  . 


The  Day  &  Maddock  Co.,  1012  Washington  A ve.,  Cleveland,  Ohio 


STEAM  SHOVELS 

2 —  I  yard  Type  B  Erie  Sieam  Shovels. 

ROLLERS 

1— lO-ton  Iroquois  Macadam  Roller. 

1 — &-ton  Iroquois  Tandem  Roller. 

1 —  Austin  romblnatlon  Roller  and  I.awn  Mower, 
(gasoline) . 

PAVERS 

2—  1'3y«rd  Austin  Cube  Pavers  (steam)  20  fl., 
boom  and  bucitet. 

1 — 1  yard  Koebring  Paver.  (Steam)  boom  and 
burltet. 

1 — 1/3  yard  Foote  Paver. with  tSft.  spout,  (steam) 

WATER  WAGON 

I — 600  gallon  Btudebaker  Bprlnkling  Wagon 

HOISTING  ENGINES 
WITH  BOILERS 

I — 61  X  10  n.C.D.  Stroudsburg. 

1—61x8  D.C.n.D.  Mdgerwood. 

1—  6l  X  10  D.C.D.D.  Lambert. 

2—  l6h  p.  D.C.D.D.  Byers 

1 — No.  3  Dake  Swinging  Engine. 

PUMPS 

1 — Type  B  Emerson,  Jr.,  Pump. 

1 — No.  3  Emerson  Pump. 

1 —  Wicks  Cent.  Pump,  8-lncb  suction,  6  Inch  dla- 
charge. 

CARS 

6 — 1  yard  36  In.  gauge  KoppcI  Cars. 

2 —  li  yard  ,3fl-lnch  gauge  Koppel  Cars. 

MISCELLANEOUS 

1 — 12-ton  ('hsmplon  Portable  Stone  Bln.  elevator 
and  screen. 

1 —  9  X  15  Western  Jaw  Crusher  on  wheels. 

6 — 1  yard  Contractors  Tip  over  buckets. 

2 —  1  yard  Ransome  Controllable  bottom  dump 
buckets. 

1 — 1/3  yard  Contractor's  tip-over  buckets. 

Everything  for  the  Contractor 
New  and  Used  Bought  and  Sold 

Empiiw  Enginwerin,  A  Equipmwnt  Co. 

311  Empire  Bulldlug,  Idltsourgh,  Pa. 


A  DERRICK 
WILL  SAVE 
YOU  TIME 
MONEY 
AND  MEN. 
LET  US 
INSTALL 
ONE 

FOR  YOU 


A  DERRICK 
WILL 
HANDLE 
COAL,  SAND 
AND  GRAVEL 
QUICKLY, 
CHEAPLY 
AND 

EFFICIENTLY 


Big  Business  Must  Carry  On 

New  methods  must  meet  changed  conditions.  Are  you  ready  to 
handle  work  quickly  and  efficiently?  Let  our  engineers  look  over 
the  situation  and  design  the  proper  derric!  equipment.  Stocks 
are  complete. 

BECKWITH  MACHINERY  CO. 

Mill  and  Construction  Equipment** 

PITTSBURGH,  PA.  CLEVELAND,  OHIO 

Arch  and  Park  Way  1227  West  9th  St. 

Tat€phont,  Ontario  218 


BACK  TO  PRE-WAR  PRICES 

We  must  give  up  our  large  storage  yard  about  twenty  miles 
from  New  York  City  and  have  placed  very  low  prices  on 
the  equif^ment  stored  there.  If  you  are  in  the  market  for 

Grab  Buckets  Cuy  Derricks  Pumps 

Dump  Buckets  Stiff-Leg  Derricks  Lathe 

Derricks  Electric  Hoists  Dump  Carts 

Rock  Drills— Ail  Kinds  Cablsway  Hoists  Dump  Wagons 

Weil  Drills  Electric  Stringers  Reach  Trucks 

Hoisting  Cabis  Chain  Blocks  and  Sheatras 

Send  your  inquiry  to 

EMPIRE  ENGINEERING  COMPANY,  INC. 

6  Church  Street,  New  York  City 


SEARCHLIGHT  SECTION 
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RAILS 


NEW — 12  lb..  16  lb..  20  lb,  25  lb,  30 
-to  lb 

NEW — 60  Ib..  70  lb..  75  lb..  80  Ib..  85 
!HI  Ib 

RELAYERS— .30  lb  .  35  Ib,  40  Ib,  45 
.'><(  Ill  60  Ih. 

RKLATERS — 70  Ib  .  80  Ib..  85  Ib..  90 
100  Ib 

FASTENINGS — New  Bolt*  Nuts 

Siiilcc*. 

New  Fr<)p«.  Switehen.  Crofwiinc.  and 
All  Ai-eet-aorie* 

Carload  aixl  b"!*  Carload  Rails  eiit 
lenuths  for  strueliiral  pnrpose* 
Attraelive  I’rU'Cs. 
Immediate  Shipment*  from  Stoek 

L.  B.  FOSTER  COMPANY 
Park  BMr..  Pittsburah.  Pa. 


RATES: 

I  I  inch  ?4.00  I 

i  I  inches— $3.90  an  inch  i 

I  iThe  aiftrf  *'itf  applies  to  a  i-iuch  lu  | 

I  onr  II  *~inch  $piue  tu  two  or  ti  | 

I  l-inrA  in  four  i%9u*:9  The  hirijf^  | 

I  tfni'-et  hiUowtno  may  he  up  m  a  5 

I  M'lW  >  I 

i  S  inches — S3.  80  an  inch  | 

I  l.s  inches —  3.70  an  incli  _  1 

■  27  inches —  3.60  an  iticli  '  | 

I  50  inches —  3.55  an  inch  i 

I  Rates  for  larner  spaces  fnrnishe'l  f 
I  on  application.  I 


FOR  SALE 

CARS 

25 — 20-y_.  Cars.  18 — 16-yd.  Cars. 
35 — 12-yd.  Cars.  20 —  6-yd.  Cars. 
25 — Western  4-yard  Cars. 

20 — K..  &  J.  4-yard  Cars. 

SHOVELS 

7 — Revolving  Shovels. 

3 — Railway  Shovels. 

6 — Locomotives. 

22— Mile  Rail. 

.3 — Locomotive  Cranes. 

Get  our  Liat*  and  Prieea 

J.  F.  DONAHOO  CO. 

liirir.iiivbam.  Ala 


McKEEN 
MOTOR  CAR 

1 — 20(1  h.p.,  in  good  condition,  S4 
seating  capacitj. 

Price  :n90(X)  Cash  or  Part  Ap- 
proted  .Security.  Address, 

Riviera  Beach  and  Western  Ry., 

Riviera,  Texas 


FOR  SALE 


I  I  — 7-in.  .\  1 2-in.  Cylinder.  4-\Vheel 
I  Saddle  Tank,  36-in.  (i.i  ;^e 

DAVENPORT 

LOCOMOTIVE 

I  Practically  AV«t. 

MESTA  MACHINE  COMPANY 

I  I*.  O.  Box  1124.  Piltsbureh.  1‘,h 


RE-LAYING 

RAIL 

All  si7.es,  30-80  lb. 

For  Industrial  Purposes. 

If  you  want  them  at  a  price. 

Write  to 

SAM  COHEN  &  SONS 

l.'»th  and  Halstead  Sts..  Chiiapo.  111. 


FOR  SALE  OR  RENT  i 

KOPPEL  TRACK 

9‘ J  miles  20-ll>.  24-in.  g.i.  | 

61 — 1'  »-yd.  24-in.  ga.  Koppel  V  shaped  I 
C.irs.  I 

2 — 6-ton  24-in.  ga.  Koppel  steam  loco-  | 
motives.  | 

' — 24-in.  g.i.  6-ton  Fate  gasoline  loco-  | 


E':UIPMENT  CORP.  OF  AMERICA  | 

(  bf.ia<i  Iblt.-^bunrh  PhiladeiohiH  i 


RELAYERS 

3000  tons  of  70  Ib.  flrst.cla.ss  I 

i  1000  tons  of  40  >  | 

i  l.iieatcd  in  the  Eastern  part  of  the  State  i 
I  handy  for  export.  | 

M.  K.  Frank,  Frick  Bldg,  Pittaburfh.  Pa. 


.36-in.  raiiire 

PORTABLE  OUTFIT 

ISPO  ft.  Tnirk  in  15  ft.  se<-tions. 

2  Tnmout*  iricht  and  left). 

4  steel  V-shaiM'  dump  ear*.  2-yd. 

1  Milwaukee  xusuliiie  loeomotlvr, 
First-claat  condition,  immediale 
shipment. 

D.  B.  STRALEY,  Croum  Point,  Ind. 

OWtHtHItMMHmmtlMWWSWUlUMHMMHmtlWimmiWMItHtfMWtlWMi 


FOR  SALE  CHEAP  1 

DERRICK  CAR 

on  standaid  .M.C.B.R.R.;  j 
traction  trucks  834  x  10;  | 
American  double  drum  j 
hrjisting  engine,  carry  1-yd.  | 
bucket.  $2000.  will  take  | 
whole  outfit.  I 

B.  CARPENTER  | 

1  IS  N.  I, a  Salle  '■f.,  Chicago  i 


RAILS 


200  I'oiis  20-lb.  Relayers 
125  Tons  30-lb.  Relayers 
25  Tons  50-lb.  Relayers 
200  Tons  70-!b  New 
40  Tons  85-lb.  New 
25  Tons  100-lb.  Relayers 
5700  Feel  24-in.  Industrial  Track. 

STEEL  PILING 

2000  ft.  Lackawanna  Arch  Web  Pil¬ 
ing,  25-ft.  and  30-ft.  lengths. 
HENRY  LEVIS  A  CO. 
Commercial  Trust  Bldg..  Phila<lelphia.  I’a 


SMIlMWtMMIMHWMHMimiMMWMWSMWMWIM 


RAILS  FOR  SALE 

.50  ton*  30.S  with  bars. 

3.')0  ton*  3.5*  with  bars. 

75  ton*  40*  with  bar*. 

Located  in  the  South  Will  make  very 
low  price  for  quick  shipment. 

Write  or  Wire 

United  American  Iron  A  Steel  Co. 
7.50  Woolworth  Bldg,  New  York,  N.  Y. 


STANDARD  GAUGE 
LOCOMOTIVES 

2 — 43  lon  Vulcan  four  driver  saddle-tank 
built  1917. 

- — 40  ton  Baldwin  four-driver  saddle-tank 

1 —  20-ton  11  X  16  In.  Vulcan. 

2 —  18-ton  10  X  16  in.  Porter. 

1 — 60-ton  18  X  24  in.  six-wheel  switcher 
1 — 40-ton  17  X  24  in.  four  wheel  switi-her 
1 — 10  X  16  in.  18-ton,  36  in.  gauce  Por 
ter. 

20 — 6-yd.  standard  gauge  Western  dunip 
cars,  steel  draft  sills. 

1 — Model  76  Marion  steam  shovel. 

1 — Western  standard  gauge  spreader. 
Locomotive  Craoes,  Steam  Shut  els, 
Narrow  and  standard  ganee  Cars.  etr. 

INDUSTRIAL  EOUIPMENT  CO 

McCormick  Building.  Chicago.  III. 


BROWN  &  SITES  COMPANY 
30  Church  St.,  New  York 

— offer — 

1800  tons 

NEW  16-Ib.  RAIL 

/n  New  York 
For  Immediate  Shipment 

Offered  for  prompt  disposal  consider¬ 
ably  below  the  market  price. 


I  FOR  SALE 

i  Locomotive  Cranes.  Derricks.  Concrete 

1  Mixers,  Steam  Shovels.  Locomotives.  Cars, 
i  Rails.  Hoisting  Engines.  Electric  Hoists. 

:  Cableways. 

I  All  necessary  equipment  for  complete 

i  plant. 

I  JOHN  M.  GREENE 

:  261  Drezel  Bldg.  ■  •  Philadelphia.  Pa 

. . . 


STANDARD  RAIL  &  STEEL  CO. 

1110  Boatman's  Bank  Bldg.,  ST.  LOUIS,  MO. 

RE-LAYING  RAILS  and  Sections 

Spikes,  Bolts  Buy  and  Sell 

and  Accessories  SCRAP  IRON  AND  STEEL 


June  -6,  I9iy 

jng  New8-R«'CO*‘d 


SEARCHLIGHT  SECTION 


103 


FOR  SALE 

locomotives 

4_20-ton  n  X  16  standard  gauge  j 
4-wheel  V'ulcan  saddle  tank  loco-  I 
motives,  MCB  Equipped,  16S  lb/  | 
steam  pressure,  built  1915.  I 

2_?3-ton  13  X  18  standard  gauge  [ 
4-\vheel  Vulcan  saddle  tank  loco-  | 
motives,  MCB  Equipped,  165  lb.  | 
steam  pressure,  built  1917.  I 

I_5S-ton  16  X  24  standard  gauge  | 
4-wheel  Vulcan  saddle  tank  loco-  | 
motive,  MCB  Equipped,  165  Ib.  | 
steam  pressure,  built  1912.  | 

STEAM  SHOVELS  j 

1 — 40.R  Bucjtus  Steam  Shovel,  Shop  | 
number  1338.  | 

1 —  70-C  Buotus  Steam  Shovel,  Shop  | 

number  1519.  | 

2—  Type  B,  Erie  Revolving  Shovelsv  I 

Shop  numbers  582  and  583.  [ 

LOCOMOTIVE  CRANES  | 

3_Brown  Hoist  15-ton  8-wheel  cranes,  | 
bucket  operating,  built  1916.  | 

I_Rrnwning  30-ton  8-wheel  crane,  | 
bucket  operating,  built  1914.  | 

MISCELLANEOUS  | 

1 — Type  00  Austin  Trench  Excavator,  I 
built  1918,  nearly  new.  | 

1 — Model  IS  Koehring  Paving  Mixer,  | 
built  1918,  nearly  new.  | 

NORTHERN  EQUIPMENT  COMPANY  | 

844  Ellioott  Square  Blda..  Buffalo,  N.  Y.  | 


SADDLE  TANK 

LOCOMOTIVES 

4>ft.  S^in.  Gauge 

Two  30-ton,  13  x  18-in. 

Vulcan,  built  1916.  Fine 
condition. 

Four  19-ton,  10  x  16-in. 
Vulcan.  Overhauled  and 
in  splendid  condition. 
Many  others,  various 
gauges  and  weights. 

Cars  of  all  kinds,  Relaying 
Rails,  etc. 


timiiMiiii 


WM.  B.  GRIMSHAW  CO. 

1040  Drexel  Bldx.,  Philadelphia,  Pa. 


FOR  SALE 


flnt-rUa  coDdfUoD. 

SO— li-yd.  Koppel  Cart. 

4  ■H-ton  Plymouth  Locomotlaea. 

1—  .Vton  WDttoomb  Locomotive. 

1 — l-id.  Erie  Steam  Shovel. 

Cara.  Shovel  and  three  of  the  Locomotive  a 
bought  new  little  over  year  ago. 

THE  HILL  DREDGING  CO. 

.‘‘omertet  and  Atlantic  Avet..  Ventnor.  N.  J. 


I  I 


Locomotives 
Cars 

Steam  Shovels 
Relaying  Rails 
Locomotive  Cranes 
Road  Rollers 
Concrete  Mixers 

60 — 24-in.  Gage 
Koppel  Cars 

Spring  Draw  Bars,  IV2  \ 
Yard  Capacity,  f.o.b. 
Chicago 

VVe  buy,  sell  and  rent  If  you  have  I 
anything  to  offer  list  it  with  us.  Any¬ 
thing  you  don’t  see  listed  write  or 
wire  us. 

100  miles  2-in.  used  Iron  Pipe,  threads 
and  couplings,  in  good  condition. 
Pipe  not  pitted. 

Full  line  of  contractors’  used  equipment 
on  application. 

WM.  BROCK  GRIMES 
555  Spitzer  Bldg.,  Toledo.  Ohio 


1  r 


I  i 


SALE  OF 


LOCOMOTIVE 


belonging  to  the  Navy  at  the  Navy  Yard. 
Brooklyn.  N.  Y.  There  will  be  sold  one 
Locomotive.  4  wheel,  saddle  tank,  standard 
gauge,  vreight  25.300  lb.  Diameter  driv¬ 
ing  wheels  28  in.;  length  over  all  17  ft.; 
width  7  It.  n  in.,  height  9  ft.  2  in.  The 
terms  of  sale  contain  full  speciflcations 
and  description.  The  sale  will  be  for  cash 
to  the  highest  bidder  by  sealed  proposals 
received  up  to 

10  A.M.,  July  10,  1919 

at  the  office  of  the  Senior  Member.  Board 
of  Survey.  Appraisal  and  Sale,  Building  15, 
Navy  Yard.  Brooklyn.  N.  Y.  The  locomo¬ 
tive  may  be  inspected  and  schedules  con¬ 
taining  forms  of  proposal  and  terms  of 
sale  obtained  upon  application  to  the  above 
Board.  Josephus  Daniels.  Secretary  of  the 
Navy. — 6-9-10. 


Locomotive  for  Sale 

10  X  16 — 36  in.  gauge  Baldvrin.  Located 
Jersey  City,  N.  J.  Bargain  price. 

JAS.  S.  BRADEN 
26  Cortlandt  St..  New  York  City. 


X 


NEW  RAILS  RELAY 

FROGS  AND  SWITCHES 

TRACK  ACCESSORIES 
MORRISON  &  RISMAN,  Buffalo.  N.  Y. 


X 


100,000  Sq.  Ft.  NEW  STEEL 
FACTORY  SASH 

Jutt  Purrhtsfd  from  th«  OoTtramffnl 

Manufactured  by 
David  Lupton’a  Sons  Co. 

In  origintl  rratev — Standard  alias  — lisinedlata 
ahipmenl. 

IS.tlS  aq.  ft  Steal  Saab— Ventilating  tjyv— 
S  ft.  I  f  ft.  I  opanlnga  wide.  4  oemtnga  high. 
Slav  opanlnga  14  In.  1  IS  In. 

TI.SSS  tq.  ft.  Steel  Seah — SUtionary  type- 
in  three  alaee— «  n.  i  T  ft  ,  >  ft  i  T  ft.  and  S 
ft.  X  7  ft.  I  openlnga  wide  by  4  high.  AIio  I 
openinga  wide  by  }  high.  Siae  openlnga  14  In. 

X  IS  In. 

Mulliona  ran  ba  fiunlahed  with  above  Saab. 
LOW  PRICE  QUICK  ACTION 
WRITE  OR  WIRE  AT  ONCE. 

(9a<  a«r  iial  a/  Slaal  aalUinga.  alao  arailoMe 
/or  isimedMia  tbiyntawl. ) 

300  CONTRACTORS’ 

DUMP  CARS 

One  or  all  at  a  Bargain  Price 
We  offer  300  Two-Way  Dump 
Cars  (Wood  and  Steel  Construc¬ 
tion).  Heap  capacity  1 H  cubic 
yarils,  20  in.  gauge. 

165 — Weatem  and  Oliver.  I!  yard  all  aleel, 
either  tide  atandard  cause  dump  ran. 

T — Steal  Dump  Tart,  56  in.  gausr.  two  yard 
raparlty.  Koppel  make. 

IT — Three  yard  Wrvtem  I'ara.  inrluding  eight 
brake  rara,  36  In.  gauge. 

J5 — Kllboum  a  Jamba  wood  body  rontrartora' 
cart;  eaparity,  30  cubic  feet;  34  In  gauge. 
We  have  all  klnda  of  contracton’  suppllea.  at 
well  aa  machinery  and  cuulpmcnt  ol  every  de- 
acription.  Write  for  complete  buUetln  No.  3S7. 

DERRICKS 

4 — IS-Inn  cap.  Power  Quy  Derrick:  timbera  in 
boom  13  In.  x  It  in. f  in  meat  14  In.  x  14  In.; 
length  of  boom  46  ft. ;  length  of  meat  5#  ft 
1 — It-ton  exp.  Full  rirele  Stiff  Leg  Derrick; 
length  of  boom  43  ft. ;  length  of  matt  SO  ft  ; 
It  ft.  diam.  bull  wheel,  mede  of  6  In.  x  4  In. 
anglea.  Complete  with  f  In.  x  10  In.  double 
rylinder,  double  drum  Flory  hoiiting  engine 
with  boom  awinger  and  boller. 

1 — 15-ton  rap.  Stiff  Leg  Derrirk.  hand  pnwer.  matt 
14  ft.  high,  boom  30  ft.  long.  Equipped  with 
double  drum  triple  geared  hand  power  holat 
I — IS-ton  eap  Stiff  Leg  Derrirk.  hand  or  power, 
meat  St  In.  high,  16  in.  x  10  In.  timber:  boom 
48  ft.  long,  14  in.  x  14  In.  timber. 

I — Twin  Stiff  Leg  Full  Circle  Double  Darrlrk. 
rap.  of  each  derrirk  It  ton,  mast  SO  ft.  high, 
boom  40  ft.  kns.  8  ft.  dla.,  geared  tumUble 
Each  derrirk  lx  equipped  with  6  In.  x  8  .<n. 
double  cylinder,  double  drum,  geared  vertical 
steam  holatlng  engine  and  boiler. 

HOISTING  ENGINES 
1 — 8  In.  1  10  in.  Rutaell.  double  cylinder,  double 
drum,  skeleton  frame 

I — 714  In.  X  10  In.  Mundy.  double  eyilndar,  double 
drum,  skeleton  frame. 

1 — 0^  In.  X  8  in.  Flory.  double  eyilndar,  alngla 
drum,  ikeleton  frame. 

1 — 14  In.  X  8  In.  Flory,  double  rylinder,  alnfle 
drum,  with  boiler. 

I — 5100  Ib.  eap.  American,  double  drum  Hoist, 
■eared  to  a  10  H  P.  electric  motor. 

PUMPS 

1 — It  In.  Morris  Sand  and  Dredging  Pump 
1 — 8  In.  Morris  Sand  and  Dredging  Pump 
1 — tl  In.  Centrifugal  Water  Pump. 

I — 8  In.  Centrifugal  Water  Pump. 

1 — 4  In.  Centrifugal  Water  Pump. 

1 —  8  In.  X  It  In.  Fairbanks  Duplex  Power  Pump. 

1 —  4  In.  X  4  In.  Deming  Triplex  Pnwer  Pump. 

1  —  It  In.  X  14  In.  X  10  In.  Worthington  Duplex 
1 — 10  In.  X  T  In.  x  It  in.  Stillwell  Bierce  Duplex 
I — It  In.  X  7  In.  X  10  In.  Worthington  Duplex  Pump 
1 — 10  In.  X  0  In.  X  10  in.  Prescott  Duplex  Ptimpt 
1 — 10  In.  X  0  in.  X  10  In.  Prseott  Duplex  Pump, 
t — 5 14  in.  X  3  44  In.  x  6  In.  Worthington  Duplex 
t — 4  44  In.  X  1 44  in.  x  4  In.  Worthington  Duplex 
1 — 10\  In.  X  7  in.  X  18  in.  Simplex  Cameron 

STEAM  SHOVELS 

It — 78-ton  Bueyrus  Steam  Shovels,  standard  ga. 
4 — os-ton  Bueyrus  Steam  Shovels,  standard  ga. 
I — NO  to  Marlon,  standard  gauge. 

Will  rant  or  sell. 

RELAYING  RAIL 

10  ton  of  It  Ib.  350  ton  of  35  Ib. 

to  ton  of  10  Ib.  40  ton  of  40  Ib. 

00  ton  of  to  Ib.  tSO  ton  of  70  Ib. 

go  ton  of  tS  Ib.  135  ton  of  05  Ib. 

tSOO  pair  Angle  Bart  for  70  lb.  rail.  4  hole. 

1  Milt  Portable  Track.  tS  lb.  rail  with  ateal  Ilea, 
to  In  gauge. 

1  Mila  of  Portobla  Track.  tO  Ib.  rail  vrlth  ateal 
Uta.  10  In.  gauge. 

STONE  CRUSHERS 

I — No.  0  McCuUy  Gyratory  Stone  Cruahar. 

1 — No.  i-K  AUli-Chalraara  Gyratory  Stone  Cruahar. 
I — No.  t  AUia-Cbalmart  Gyratory  Stone  Cruahar. 

20  iaa.  SPIRAL  PIPE 
40.000  ft  to  in.  Spiral  Pipe.  No.  10  gauge  artth 
hnitrd  joint  rouplinga. 

1 — No.  5-B  eureka  Jaw  Stone  Cruabat,  I  In.  g  tl  In. 
BOILERS 

t— 100  H.P.  Marine  Type,  lit  Ib. 

1  —  100  H  P.  Fire-Box.  00  lb. 

I —  80  H.P.  Fire-Box.  00  Ib. 

1—  45  H.P.  Fire  Box.  00  Ib. 

I—  45  H  P.  VertieaL  00  Ib. 

I—  to  HP.  VartleaL  00  Ib. 

I—  11  H.P.  VirUeaL  80  Ib. 

Harris  Bros.  Co. 

35th  and  Iron  St.,  CHICAGO 


•  BACON  V  parrel 
ORE  d"  ROCK 

CRUSHING  V  WORLD  KNOWN 

ROLLS-CRUSHERS 

CARUC  C.BACOM.  CNGINtCA 


MAVrMCVER  BUILDING^  NCW  YORK 
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INDUSTRIAL  CARS 

For  Every  Requirement 

Our  Years  of  Experience  and 
Manufacturing  Capacity  fit  us 
as  Competent  Advisers  on  Every 
Haulage  Problem.  Catalogue 
on  Request. 


Gasoline  Locomotives 


Come  WHERE  today — or  in  many  places — 
“l’lymouth”Gasoline  Locomotives  are  making 
a  thorough  job  of  a  haulage  proposition  much 
like  your  own. 

Out-of-doors;  inside  of  buildings;  down  in  tight 
tunnels  and  mine  cimmbers;  high  up  on  trestles — hx'a- 
tion  dot'sn’t  bother  “Plymouths”  if  there's  work  to 
be  done  there. 

The  new  “Plymouth”  Haulage  Book  tells  the  story 
with  big,  interesting  pictures  and  valuable  fartt.  Write 
for  a  copy,  telling  in  detail  about  your  own  work. 

THE  J.  D.  FATE  CO.,  !??3  Riggs  Ave.,  Pi-ymoith,  Ohio 
iVeto  Vorfc  Philadfiphia  Xnrfolk  Pittnhurgh  Clrvflnnd 
Detroit  Chicago  St.  Louie  Kansas  City  Minneapolis  Portland 


YOUNGSTOWN  STEEL  CAR  CO. 

EsacutW*  OffioM 

Youngstown,  Ohio 

New  York  Salt  Lake  City 

Chicago  Richmond  San  Francisco 


Steam  and  Compressed  Air  Locomotives 


All  sizes  and 
types  of  light 
steam 


LOCOMOTIVES 

LOCOMOTIVE  CRANES 
Davenport  Locomotive  Works 

Davenport,  Iowa 


for  all  services,  Reliable,  Sturdy,  Economical 

Contractors’  Dinkeys 

Writ*  u»  for  printed  matter  covering  the  entire  field 

H.  K.  Porter  Co. 


Road  Scstrtfiera 
Street  Sweepera 

llniTersal  Road  Machy.  Co. 

KINGSTON,  N.  Y. 
Branch  Office:  Boston 


Bell  Contractors'  Locomotives 

This  t>pe  of  BELL  T/0(’0M0TIVK  is  extensively  used  on 
tucar  pUntati''ns  wVre  the  fire  hssard  must  he  entirely 
eliminated  These  ronipsri  BELL  l^M'OS  are  equally  effi- 
ciant  on  general  fonirattlng  work. 

Write  TODAY  for  hferafare  on  tki»  and  afler  tpprt  of 
BELL  LOCOMOTIVES. 

BELL  LOCOMOTIVE  WORKS.  Inc. 

11  Pine  St.,  New  York  City 
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IT’S  A  GREAT  DAY  IN 
THE  ENGINEERING  OFFICE 

When  the  “Old  Man”  tumbles  on  to  the  Ridgway  elevator. 

He  wonders  how  he  could  have  been  so  opaque  all  the  while 

Then  he  usually  makes  up  for  lost  time.  And  that  is  why  we  keep 
right  on  shouting  and  sassing  and  smiling.  We  know  the  “Old  Man” 
will  catch  on  in  due  course. 

But  do  you  know — it  would  pay  all  engineers  to  keep  up  to  date  in 
their  profession  instead  of  allowing  only  one  in  a  hundred  to  do  so. 

When  an  engineer  gets  a  few  clients  and  a  good  job  or  two  it  often 
happens  he  assumes  a  “front”  and  a  “heavy  dig.”  and  says,  “You 
know  I  am  a  little  conservative.” 

Good  night!  He  goes  right  on  making  blunders  big  and  little  and 
the  first  thing  he  knows  a  good  client’s  next  job  goes  to  some  fellow 
who  knows  what  it  really  means  to  “Hook  ’er  to  the  Biler.” 

There  are  so-called  “conservative”  (back  number)  engineers  who 
can't  even  dig  up  a  Ridgway  catalog  in  their  offices  notwithstanding 
over  2000  of  the  biggest  and  best  concerns  all  over  the  land  are 
driving  us  as  hard  as  we  can  go  for  these  wonderful  elevators. 

Here  are  the  sort  of  persons  who  shout  the  merits  of  Ridgw.iy 
elevators: 


I'nitrd  Osh  Improvement 
Co. 

Yale  A  Towne  Mfs.  Co. 
Clurtt.  Peabody  &  Co. 
('onwlldated  Gas  Co. 
National  CurIi  ReslRter 
Co. 

Hammermlll  Paper  Co. 


Prorter  A  Gamble  Co. 
H.  i.  Hein*  Co.  "SI” 
International  Harvester 
Co. 

John  Wanamaker 
Reminslon  Typewriter 
Co. 

Continental  Gin  Co. 

Erie  Railroad  Co. 


tVane  A  Co.  (Dalton) 
I'nited  States  Guveniment 
E.  I.  Du  Pont  A  Co. 
General  Elertrir  Co. 
Packard  Motor  Car  Co. 
Continental  Can  Co. 
American  Tobacco  Co. 
John  Morrell  A  Co. 


.\nd  yet  in  spite  of  this  there  are  architects  and  engineers  who  have 
not  yet  found  out  what  it  means  to 

**Hook  *er  to  the  Biler** 


CRAIGE  RIDGWAY  &  SON  CO.,  Coatesville,  Pa. 

ELEVATOR  MAKERS  TO  FOLKS  WHO  KNOW 


Direct  Acting 

Over  2000 
in  Daily  Use 

Double  Reared 


— a  manufacturer 

in  Newark,  N.  J. 

— saved  $200 

buying  from  an  Indiana  dealer  in 

— second-hand  machinery 

through  his  advertising  in  the 

—searchlight  section 

^  It  pays 

J  to  read  the  Searchlight 

j  It  pays 

*  to  advertise  in  the  Searchlight 
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THE  JOHN  H.  McGOWAN  CO. 


Single  end  Daplea 
Steam  and  Power  Driven 


Compound  and  TMpla 
Water  Worka  Engines 


CincinnaU  Ohio,  U.  S.  A. 


Let^s  Go 


Jenkins  Means 
Dependable  Pump 
Valves,  Too — 

Tho  man  who  knows  the 
wrvice  demanUt  d  ol  a  Pump 
Valve,  selects,  with  the 
utmost  care,  a  valve  of 
proven  dependability.  Jenkins 
Pump  Valve*  hold  an  en- 
%'iable  record  for  consiHtent 
"year  In  and  year  out”  wrv- 
ire  —  their  capabilities  and 
aceomplishmentR  are  known 
— that's  why  many  “Usitr’* 
look  for  and  demand  the 
Jenkins  “Diamond  Marked” 
Pump  Valve. 

Jenkins  Pump  Valves  are 
made  from  v^ous  c  o  m  • 
pounds,  each  best  adapted 
for  some  particular  kind  of 
work.  Only  the  best  grade 
of  rubber  and  other  Inrredi- 
ents  are  used.  These  valves 
have  been  perfected  after 
many  years  of  experience— 
the  compounds  sre  correct— 
the  manufacture  is  right. 
Pump  Valves  to  meet  every 
pumping  requirement. 


JENKINS  BROS. 

New  York  Boston 
Philadelphia  Chicago 


JJiCiinvxY 
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WATSON 


Bottom  Dump 
Semi-Trailer 
and 

100%  Tractor 


Cut  Operating 
Costs  with  a 


TRACTOR  TRUCK 


With  the  use  of  two  or  more  Trailers  or  semi-trailers 
the  earning  power  grows  by  leaps  and  bounds.  You 
save  in  labor,  in  gasoline,  in  wear  and  tear  and  in  fact 
all  along  the  line.  Jack-Knife  Turns  is  another  time- 
saving  feature  as  well  as  a  mighty  handy  one. 

And  there  are  a  lot  of  other  points  worth  knowing  about. 
ITrite  us  for  full  details  today. 

WATSON  WAGON  COMPANY 

20  W.  Center  St.,  Canastota,  N.  Y. 


There  is  no  handbook  that  can 
touch  it 

It  stands  by  itself  as  the  most 
authoritative  and  useful  book  in  the 
field  of  Highway  Engineering. 

It  was  written  by  eighteen  of  the  big¬ 
gest  men  in  the  profession. 

It  is  full  of  useful  tables  and  data. 
Everyone  engaged  in  highway  or 
street  design  or  construction  should 
have  a  copy  of  it 

xxxv-|-1658  pages.  4V4  x  7.  Illustrated. 
Flexible  *‘Fabrikoid”  binding.  $5.00  net. 

Take  advantage  of  our  liberal  Free 
Examination  offer.  No  money  down. 

JOHN  WILEY  &  SONS,  Inc. 

432  Fourth  Ave.,  N.  Y. 

Montreal,  Canada:  Renouf  Publisking  Co. 

London:  CHAPMAN  A  HALL,  Ltd. 

Manila,  P.  I.:  Philippine  Education  Co. 


High  and  Low  Speed  Trailers,  Semi  Trailer*  for 
Truck  and  Tractors. 

Contractors  Dump  Wagons  and  Spreaders,  City 
Garbage  Wagons,  3,  4  and  5  yard  capacity. 

Specialty  of  One  Ton  Ford  Stake  Bodies. 

Write  tor  pricer 

The  Eagle  Wagon  Works,  Auburn,  N.Y. 

Also  Successors  to 

The  Glen  Wagon  &  Car  Corporation 
Cortland,  N.  Y. 


What  You  Need  is  an  Economy 

Dump  Body 

It  is  light,  durable, 
and  ea)dly  operated, 
f  iiY'ir'l  1  Worm  -  driven  hand- 

hoist  gives  maximum 
power  minimum 

body 

any  angle.  Body. 

'  shipi:^  complete 

one  unit.  The  revers- 
ibie  tail  gate  ha'* 
scuttle  door.  Fits  all 

Built  In  two  stsee— 3A  eabie  feet  and  64  light  truck  chasses 

enble  feet,  water  lea-el.  and  trailers. 

Send  for  descriptive  Cireviar—Nou). 

Immadiata  Shipments. 

ECONOMY  BODY  SALES  CO. 

405  Lexington  Ave.,  New  York 
Sole  Distributers 


FREE  EXAMINATION  COUPON 

John  Wiley  A  Sons.  Ine.,  4.TJ  Fourth  Ave.,  N.  Y.  City. 

Gentlemen:  Kindly  send  me  the  books  indicated  below  for  10 
Days’  Free  Examination. 


I  agree  to  remit  the  price  of  these  books  within  10  days  after 
their  ivceipt  or  return  them  postpaid. 


I  am  a  member  of . 

Subscriber  to  I  No 

Eng.  News-Record  1  Yes  (State  whs*  Society! 

Position  or  Reference . 

(Not  required  of  Society  members,  or  subscribers  to  “News 
Record”!  ENB6-26-18 


Fectorys 

Providence  Body  Co. 
Providence,  R.  L 
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PUT  YOUR  PROBLEM  UP  TO  US 


We  are  specialists  in  building  locomotives. 
We  build  all  types  and  sires,  also  all  kinds  of 
repair  parts  for  locomotives  and  tenders. 

Our  experience  puts  us  in  a  position  to  give 
you  expert  advice  as  to  what  particular 
type  and  size  of  locomotive  is  best  suited  to 
your  needs. 

Put  your  locomotive  problem  up  to  us. 


AMERICAN  LOCOMOTIVE  COMPANY 

30  CHURCH  STREET.  NEW  YORK 

McCormick  Building,  Chicago.  Illinois  A.  Baldwin  &  Company.  New  Orleans.  La 

Dominion  Express  Building.  Montreal.  Canada 
N.  B.  Livermore  &  Company.  Merchants  National  Bank  Building.  San  Francisco.  Calif. 

Northwestern  Fxjuipment  Comptany.  Northwestern  Bank  Building,  Portland.  Oregon. 


. . . 
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ATLAS  Standard  Track  Work 

Put  your  construction  trackwork  problems  up  to 
ATLAS  Engineers.  They  are  experts  in  this  line 
of  work  and  will  solve  your  “special”  problems  with 
standard  ATLAS  Frogs,  Switches,  Turnouts,  etc. 
ATLAS  Equipment  includes  a  complete  line  of  Steel 
Dump  Cars  for  Road  Builders,  General  Contractors 
and  Industrial  Plants. 

Send  for  our  complete  Catalog. 

Atlas  Car  &  Mfg.  Company 

Cleveland,  Ohio 


INDUSTRinLRAILWnYS 

Our  engineering  department  is  waiting 
to  give  you  the  benefit  of  our  experi* 
ence.  Tell  us  what  you  move  and 
we’ll  show  you  how  to  move  it  eco> 
nomically. 


Two  Men  or  Six 
LIGHTNING 

Loader  and  Unloader 

UiJ.  Rlrhard  I>.  Marih.  Q.M.C. 
a  ramp  Hulobird  saya:  "It  la  M- 

timaled  Itial  twu  m«i  and  ona 
^  Ligtitotng  Loader  and  Cntoader 
a  will  replare  about  all  men  with 
I  fhorela. 

I  Heltxrl  StrrI  Form 
*  Si  Iron  Oo. 

WHirrn.  Ohio 


I  oadi  ■  3-ton 
■ruck  In  2 
rr'lnuteo. 


30  Church  St.,  New  York:  Works,  Easton,  Pa. 

Itoatun  Chicago  *  Detroit  Philadelphia  Plttabnrgh 
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Refined 

\yy^  Mexican  Asphalt 

(Socony  Brand) 

r  for  Sheet  Asphalt  Paving 

Contains  approximately  99.5 of  pure  bitu¬ 
men,  which  does  not  precipitate  under  any 
conditions.  Our  refining  process  insures  an 
absolutely  uniform  product  of  the  proper 
consistency. 

Standard  Asphalt  Macadam  Binders  A,  B  and  C 
Standard  Asphalt  Road  Oils 
Standard  Paving  Flux 

Standard  Fillers  for  Brick  and  Block  Pavements 
Standard  Asphalt  and  Preserving  Oil 
Standard  Cold  Patch  Asphalt 

Spttifitations  and  all  other  particulart 
furnished  upon  request. 


Standard  Asphalt  Binder  B 


STANDARD  OIL  GO.  OF  NEW  YORK 
Road  Oil  Dept.  26  Broadway,  New  York 


Standard  Asphalt  Binder  B 


Kettles 

UNION 


An  improved  asphaltic 
^  concrete  pavement 
composed  of  finely 
ground  slag  and  especially 
prepared  asphalt. 

Bitoslag  has  demon¬ 
strated  in  practice  that  it 
is  designed  to  meet  all  the 
demands  of  modern  traffic. 


Strong  and 
Substantial 


Write  for  Descriptive  Matter. 


The  heater  that  every  road  builder  and  contractor 
should  have  for  repair  and  patching  work. 

Write  for  Bulletin  2S. 


Bitoslag  Paving  Co 

90  West  St.,  New  York,  N.  Y. 


UNION  IRON  WORKS,  Inc 

Hoboken,  N.  J. 
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P&H.TURNPIKE 

POMPTDN.N.a 


Standard  Road  Making  Products 

ARE  OF  THE  HIGHEST  PURITY 


STANDARD  Asphalts — Standard  Paving  and  Mixing  Asphalts, 
Standard  Binders  “B”  and  “C”  for  [)enetration  work,  and 
Standard  Resurfacing  Asphalts — are  proven  by  expert  analyses 

1.  To  contain  5%  to  33%  more  bitumen  (asphaltum)  than  the  so- 
called  natural  asphalts,  and  to  have  practically  no  impurities. 

8.  Furthermore,  they  are  able  to  resist  climatic  changes  to  a  greater 
extent  than  other  asphalts  on  the  market. 

3.  They  are  not  affected  by  water. 

4.  They  have  a  maximum  tensile  and  cementing  strength  at  both 
high  and  low  temperatures. 

Standard  Asphalts  are  not  cut  back  (fluxed  products).  They  are  refined  with  extreme 
care,  with  the  idea  of  prtKlucing  the  best  asphalts  obtainable. 

The  greater  percentage  of  bitumen  in  Standard  Asphalts  explains  why,  under 
average  conditions,  thej’  cover  more  yardage  per  ton  than  other  makes. 

Let  us  supply  full  information  regarding  the  road-making  material  which  interests  you. 


STANDARD  OIL  COMPANY  (NEW  JERSEY) 

NEWARK  BALTIMORE 

Geo.  iMmsoft,  IVestern  liepresentative,  linilway  Kxchange  Buildings  Chicago^  III. 


PAVING  AND 
ROAD  ASPHALT 


i 
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The  Saune  High 
Quality  of  Shop  Work 

which  has  given 

“PENNSYLVANIA”  tank  cars 
their  wide  reputation,  is  now  avail¬ 
able  for  steel  construction  work  of 
all  kinds. 

The  Pennsylvania 
Tank  Car  Company 

is  ready  to  extend  bids  for  your 
particular  work  —  no  job  is  too 
small  or  too  large  to  receive  the 
careful  attention  and  accurate  shop 
work  which  has  built  up  our  well- 
known  tank  car  business. 

Send  us  your  drawings  and  specifications. 

The  Pennsylvania  Tank  Car  Co. 


I  New  York 


Sharon,  Pa. 

St.  Louia 


San  Francisco  I 


.I'lilliHMIliMIIIIIIIIIIMIIMlItlllltllllMinilllllllllllllllHIIIIilllllllllllHitlllllllinilllllNIHtllllllllllllllllllHNfllHIIIIIIIIIIIIIIIilllllllitm 
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Quality 

Machinery 


Buffalo 

Pitts 

Rollers 


I  Are  purchased  by  discriminating  buyers  because  of  | 
I  the  many  years  of  satisfactory  service  which  they  will  | 
I  render,  the  low  repair  costs  and  their  general  re-  1 
I  liability.  All  sizes — all  types — zvrite  for  catalogue.  | 
i  ■  Built  Only  by 

!  THEBUFFALO-SPRINGFIELD  ROLLER  COMPANY 

i  SPRINGFIELD.  OHIO  i 

itiiiiniiMiMiiiiittiiiiiiiiiHiiiiHiHiiiiiiiiiiiuiiMiiiHmmmiMMNtNiHiHmniiitfiHiimiiiiiiMiiiiinnimiiiiiiuiiiiiuiiiNiiiiiMiiiiMr 

I  Haul  S  More 

i  Loa'i  your  waguu  with 

I  Rapid  Loaders 

I  an<l  keep  the  teams  moving. 

1  Circular  ha^  all  details — 

I  writi  tar  it  m«. 

I  Tlw  Bonney  Supply  Co.,  Inc. 

I  lU  Livtofstoi  BUf.  RocHester,  N.  Y 


itiNmtmMiniHfHiiimimiitniiiiMitiiR 
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I  Modern  Repair  System  1 

Adopted  by  Leading  Cities 

I  The  foremost  cities  of  the  United  States  are  getting  betin  | 
I  street  repairs  for  half  the  cost  of  old  style  methods  by  1 
I  using  the  | 


1  LUTZ 

I  SURFACE  HEATER  | 

I  A  modern  method  of  repairing  and  making  over  bituminous  I 
I  streets  and  resurfacing  old  brick,  granite,  cobble  and  | 
I  concrete  pavements.  Lutz  Surface  Heaters  heat  without  | 
I  scorching  and  burning.  No  flame  comes  in  contact  with  the  | 
I  asphalt.  I 

I  Write  for  data  | 

I  Equitable  Asphalt  Maintenance  Co. 

I  1901  Campbell  St.,  Kansas  City,  Mo.  | 

^IHI'MIIIIIIIMIHIllllHIINIIIHIIIIIHIHHIIIIIIINinUMIIIIIIIlMniMIIIMIIIMIimilllNlllinmHIHIMtlimillllNmimHIMIIIMinnillliiiiil.~ 
. . . 

Will 
Dump 
Anything 
Dumpable  \ 

I  Scores  of  Industries — Mines.  Quarries.  Brick  Plants,  Mills  of  | 

I  various  kinds — are  installing  narrow  and  standard  raure  I 

I  Western  Dump  Cars 

i  for  handling'  material  within  the  plant  yards.  | 

i  They  lessen  the  oiterating  cost  and  increase  the  output.  ; 

=  Note  the  steep  dumping  angle  and  large  discharge  opening  1 

=  Ask  the  steam  shovel  I'ontraetor.  He  knows.  I 

I  Made  in  ail  practical  sizes  from  %  to  30  cu.  yds.  = 

g  Send  for  Illustrated  Catalog  | 

1  Western  Wheeled  Scraper  Company 

2  Earth  and  Stone  Moving  Machinery  I 

I  Aurora,  Illinois 

■iiiiiMiiiiiiitiiiinniiiiiiniiHiiiiMiiiiiHiiiiuiiiiiiiiiiiiiiiiuiiiiiiiiMiiiiiiniNiiininiiiiiiMiiiiiiiiNiiiiiiiiniiiiiiiiiiiiMiiiiMii  iiiiiiiinr 


Erie  Tandem  Rollers 


I  built  by  I 

Erie  Machine  Shops 

I  Erie,  Penna. 

I  Catalogue  on  request.  | 

. . . 


lllinitailliailllll  . . . . 

MACON  CONCRETE  ROLLER  CO. 

Patentees  and  Manufacturers  of  Concrete  Rollers  for  Roads  and  Sidewalks 

Terms  <//  Lcasr  oii  application 

P.  O.  Box  No.  133  Macon,  Georgia 

. . 


Lumber 
^ith  a  Name 


JLT  is  possible  now  for  careful 
A'  "  builders  to  go  even  further  than  merely 

V specifying  Southern  pine  lumber  and 
'i  timbers.  They  can  demand  Southern 

"I  W^/tkimSSlK^  branded  with  the  name  of  the 

A  \  nianyfacturer.  This  fact  should  carry 

v\  \  '  significance  to  concerns  also  enraged 

1  manufacturing.  A  trade-mark  car- 

ri  '  same  assurance  to  the  user  of 

V^l  |\»P^  ^  lumber  as  it  does  to  the  consumer  of 
\  '  other  merchandise  that  has  the  name 

V  of  a  responsible  firm  behind  it. 

The  Long-Bell  Lumber  Company— largest  manufacturer  of  Southern 
Pine  in  United  States— brands  its  entire  output  with  this  trade-mark 


The  Tono-ReLL 
Products 


THB  MASK  ON  QUAUTYtLUMBER 

This  Company  specializes  on  lumber  and  timbers  for  heavy  construc¬ 
tion.  Its  products  include  also  Creosoted  lumber  and  timbers,  piling 
and  wood  blocks.  Our  creosoting  process  means  that  the  wc^  has 
been  treated  in  air-tight  cylinders  and  the  preservative  forced  under 
pressure  into  the  entire  sap-wood.  Factory  floors  made  of  lPIMH\gU» 
creosoted  wood  blocks  are  unsurpassed— noieelese,  smooth 
and  {sanitary. 

ASK  YOUR  DEALER  FOR  lono-Bsu.  BRAND. 

The  Lon^-Bell  Lumber  Company 

6286  R.  A.  Long  Building  Kan«i«  aty,  Misaouri 


Southern  Pine  Lumber. 
Oak,  Oak  Flooring,  Gum. 
Creosoted  Lumber,  Posts, 
Poles,  Piling,  Ties  and 
Wood  Blocks. 
California  White  Pine. 


ROCKPORT 


GR-i^NITE 


WOOD  PRESERVATIVE 
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CARBOLINEUM 


SALES  CORPORATION  ^ 

Complete  Sales,  Grading  and 
Inspection  Service  on 

NORTH  CAROLINA  PINE 

uur  full  puse  aci\t*rtiMciiti*iit  in  tirroml  Umir. 

Address  Sales  Headquarters 

Southern  Pine  Sales  Corp. 

Charles  Hill — General  Sales  Manager 
Salas  OfScas  123C  Wool%ra«  th  Building,  Nsw  York  City 


CARBOLINEUM 


For  brush,  spray  and  open  tank  treatment 

S.  P.F.Wood  Preserving  Co.,  Inc. 

76  Wall  St..  New  York  City 


jesssswgBwuuimiiwuiiSMiiiiiiiiiuiuiiuiiiiiimiiiiiniiiiiuiiiiuiiiinuiiiiiiiiiiiiiiii'iiiiiiiiuiiiiiiintiMtiimiimaiiiiiiiniiiing 


iMM'limiltlltllL- 


WE  CREOSOTE  railtoad  ties,  piles,  poles  and  ] 
wood  paving  blocks  in  any  quantity  at  our  1 
i  NEWARK,  N.  J.,  plant.  We  can  make  de-  \ 

I  liveries  at  the  buyer’s  convenience,  as  we  keep  a  f 
I  large  stock  of  untreated  material  on  hand.  Our  | 
I  prices  will  satisfy  you.  American  Creosoting  Com-  I 
I  pany,  17  Battery  Place,  New  York. 

nitiiiiiiiiiiiiiiiiiiiiiuiiiiiiiiiUiiuiiiiiiiiiMiMiifiiiiiiiiiiiiiiiiiiiiiiiiituiiiiiiiiiiiiiiiiiiiiMiiiiiiUHiiniHJiimiiiiitnniiiiiiiiiiiMiiiiiMiin 

^iiiiiMiiiiiininmiiiiiMiiiiHHHiHiiHiniiiiiiiNitiiniiiiiiiiiiiiiiiiiMUiiiiiiiiiiiiiiiiiiNiiiHMMiiiiiiiiMiniiiiMiiiiiiinniniiiHiiiiiiiiiim 

TANNER  &  LITCHFIELD,  Inc. 

I  FORM  LUMBER  SPECIALISTS 

I  Mill  Representatives  Car  Load  Shipments 

I  624-5  Stock  Exch.  Bldg.  52  Vanderbilt  Ave. 

I  Philadelphia,  Pa.  Nsw  York  City 

I  Everything  in  Long  or  Short  Leaf  Yellow  Pine 

^imillliniltllllllllHmttntfHIlfMlIfnHIIIIinMIllHIIIIIIIMIIIMIIIIIIIlliHtlllNINIIIItllllltllltNIHIIIIHIIIIHMINHIIIIIIMIIIIiltllliiliillllr. 

UllltmiMlltiniMIMIIMIIIIIIIIIIIHIIIIIIIIIIlllllMIIIIHIIIIMItMIMIIItlltinilMMIIIMHMimillMIIIIMIIIIIIIIMIMHIIIIIIIHniltlllillllimilllllL 

WOOD  BLOCK  FLOORS 
WOOD  BLOCK  PAVING  I 
CROSSTIES 
TIMBER 

THE  OHIO  WOOD  PRESERVING  CO. 

Century  Building,  Pittsburgh,  Pa. 


PAVING  BLOCKS 


NEVER  BUCKLE  OR  RECAY  V  ^  i 

We  bare  heen  In  the  rreoHOtlng  buai-  '  '  I 

near  30  yeara  and  not  a  iiinKle  piece 
of  wood  treated  by  us  has  ever  de> 

rayed.  We  ninnufarture  Crro-  ' 

noted  t— Conduit,  for  undergruund  , 

wires,  Poles,  Ties,  Cross  Arms,  An- 
rbor  Blocks,  Piles,  Plank, 

Lumber,  Wharf  and  Bridge  Timliers, 

Also  Wood  Pi|M>  Steam  Pipe 

Casiuga.  fur  | 

Wyckoff  Pipe  &  Creosoting  Co.,  Inc.  i 

EsUblisbed  1881  i 

Citeoaotlng  Works  and  Factory  :  Porta- 

litiD  Office :  30  East  42d  Street,  i 

New  York  I 

iiiiiMitMMiiiiiiiiiiMiiMiiii'iiiiitHiiiimMiiiiiiiiMiiiiiiitiiiMtiiiiiiiiiMiiMitiiiiiiiiiiiiiiiiiiiinfinfiiiiiiiniiiiiitHimiimHiiuniiiinic 


CREOSOTED 


For  docks,  bridges,  piers,  founda¬ 
tions  and  pavincf  blocks,  pranite  is 
the  ideal  material.  Quarried  in 
monoliths  of  any  size.  Tidewater 
sliippinp:  facilities. 

ROCKPORT  GRANITE  CO. 

Rockports  Ma«Ae 


siiiiiiiiiiiniHMiMiiiiiiiiiiiiiiiiiiiiiiMiiiiiiiiiiiiiiiiiiiiinitiiiMiiiuiiiinitiitiiiiiiMiiitiiiiiiiiuiiiiutniiiiiniimnnifmimfmtitniflBDi 

I  American  Creosote  Works  1 

I  INCORPORATED  f 

I  New  Orleans,  La.  (Station  B) 

Lumber,  Paving*  Blocks,  Piles,  Poles  and  IteH  = 


i  Cmosoted  cross  arms.  Lumber.  Pavinr  Blocks^IMles,  PDiet  and  Tm 
=  Private  free  whM^  for  ocean  vessels  at  New  Orleans. 

I  Capacity  100  milUon  feet  board  measure  annually. 

I  Plants  at  New  Orleans,  La.,  and  Louisville,  Miss. 

SlIIMUIItltlllHHHIHIIlIlllllUlinillllllllllimilMimilllMHIlIHlHIlitlllllllMlIlinilllllHMIllNIHIlllilimillllMIlMlllllinilliiiiiillilUill 
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Has  I For 

Made 

Good  "  Years 

Complies  completely  with  Standard  Speoifleationa  for  Carbolincum 
and  Similar  Wood  Preserving  Oils. 

THE  NORTHEASTERN  COMPANY 
Boston  New  York  Chicago  Seattle 


PAviruJBHck 
Mdnufac- 
V  ^  turers 


Ilf  I  'finrsiii  i  I  'ii<r-nmrgiTr~'''^  " 

Iropolifan  Paving  Brick  Co.,eanl’on.OhicY 


GRANITE  CURBING 


H.  E.  FLETCHER  CO. 
WEST  CHELMSFORD,  MASS. 


EVERLASTING 

ECONOMICAL 


1 
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DENSE 


SOUTHERN 

'PINE 
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^^^t4^rialLumh^  Mill  Constructed  Factories 

Warehouses,  Railroad 

iPiva  :i/£AF  TiMBBM  Structures,  Ships,  Etc. 


X-L 


Graded  to  meet  speeifications 
of  Factory  Mutuals,  American 
Railway  Engineering  Associa¬ 
tion  and  Southern  Pine  Asso¬ 
ciation. 

Every  Stick  Branded  —  for 
Your  Protection. 


The  Calcasieu  District  of  Louisiana  is 
famous  fur  its  long-leaf  pine — sound, 
stcong,  extra-dense  and  durable. 

And  the  Industrial  Mills  are  located  at 
Elizabeth — right  in  the  heart  of  the 
Calcasieu  District. 

Enormous  mill  production,  rigid  in¬ 
spection  and  grading,  and  ample  shipping 
facilities,  guarantee  “what  you  want — 
when  you  want  it.”  That’s  our  standard 
of  service. 

Come  to  Elizabeth  for  your  next 
timber  shipment. 


‘  ,n. 


S*-"' 


IfihBrand 
On  Ever^ 
StieJe 


INDUSTRIAL  LUMBER  CP 

Lft. 

.J^emEer  SotiiAam  /Vneoj/ssociaiton 


I 


Pipe  Made  Where  Laid,  Using  Home  Labor  and  Materials. 


Reinforced  Concrete  ^'Lock  Joint”  Pipe 


LOCK  JOINT  PIPE  COMPANY 

165  Broadway,  New  York,  N.  Y. 


Canada  Lock  Joint  Pipe  Ltd. 
Winnipeg,  Canada 


Pacific  Lock  Joint  Pipe 
Seattle,  Washington 


I  Pulverizing 

j  Machinery  i 

I  i  J  used  In  producing:  a  line  ground  | 

I  for  manufacturing 

I  I  used  In  filtration  plants. 

I  We  specialize  in  the  manufac- 

I  n  ture  of  pulverizing  machinery 

I  the  fine  grinding 

materials  a  powder. 

i  Ra3rmond  Bros.  Impact 

I  Pulverizer  Co. 

I  ^HVUmi^llllllllllllH  Chicago 

.imiimniniiiimmHMinmniiiiiiiiwMMimiiniiHiiiniiinimimMiiiiiiminiimmiimnniiniMiiiiMiiiiiiniiiniiiiittiiiiiiiiiiiiiiS 


IMPURITIES 


Are  Reduced  in  Iron  to  Increase  Its 
Rust- Resisting  Powers 


COPPER 


Is  Added  to  Steel  for  the  Same  Purpose 

^‘Genuine  Open  Hearth  Iron” 

sheets  are  99.875%  Pure  and 
also  contains  not  less  than 
.25%  Copper.  In  addition  the 
square  foot  of  exposed  surface 
carries  not  less  than  2  ozs.  of 
Spelter. 

Our  Corrugated  Culverts 
are  made  of  this  exceptional 
material,  which  combining  so 
many  good  qualities,  just 
naturally  can’t  keep  from 
’  giving  Service. 

\ 

The  Newport  Culvert  Co.,  Inc. 

641  West  Tenth  St-  Newport,  Ky. 

Majastic  Building,  Chicago,  lU. 


THE'SESSIONS  FOUNDRY  CO. 

eniSTOL,  CONNECTICUT 

1^  Sewer  and  Subway 

^SL  Manhole  castings 


Sewer  Cetch*Besin 
Castings,  Etc. 

. . iiiiMmiiiiiMiiuiMiiiiiiiimiiiiiiiiti^' 

AUTOMATIC 

9  MILLER  SIPHONS  | 

ffgB|  Save  Labor 

IT 

H  H  Flushing  Sewers  and  Disposal  Plants. 

H  Pro*  Illastrated  Catr’  gs 

PACIFIC  FLUSH-TANK  CO.  f 

^  'Chicago.  Ill.,  and  Now  York. 

miii,..iu.uuuwMmiininmiiin«iiiiiiimiinioniiiniiwiiiiuiiMiiiiiiiiiiiiiiiuiiiiiiuiiiiiiiiiiiiiiiiiinniiiumwiitiniiniiiiwc 


The  G^ntcw  Ojlvert6Silo(5)^' 

M^UFACTURERS 

C^nton.Qhio.  U.S.  a. _ 
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No  Breaks,  No  Sagging,  No 
Roots,  No  Skilled  Labor— 


ifficult^isTtuatiot^ 


Here’s  the  new-idea  joint — the  joint  free  from 
every  defect  known  to  pipe  laying  the  joint 
made  possible  by 


WESTON’S 


Gasket  and  Form  for  Tile  Pipe 

Many  cities  and  towns  have  used  it  on  all  sewer  work 
durinr  the  past  two  years.  Prof.  Lawson,  of  Rena^><^ 
laer  Polytechnic  Institute,  has  called  it  the  loiiu-al 
gasket  and  form  "to  facilitate  the  laying  of  sewers, 
make  waterproof  joints  and  maintain  the  proper  align 
ment  of  the  insert  at  the  pii>e  joints." 

Write  for  the  elrrular  whirh  gives  its  full  story  today 

L.  A.  WESTON  \ 

Adams,  Mass. 


lufie  72  in.  “ACME” 

unloaded  and  installed 


2-ft.  lialf-scctions  of  10-j 
Culvert  are  easily  loaded 
bv  two  men. 


AC^V^^NESTABLD 

4nti^jUTon\e  i/r"\  t:orru.®nted 

.^WeULVERIS 


Can  be  assembled  right  in  the  ditch  in  places  where 
full  circle  culvert  would  be  out  of  the  question.  Write 
now  for  catalog  24  and  delivered  prices. 


Northw  -it  -r.-i  Sta,.*!  Forms  are  accepted 
as  standard  in  every  state.  Used 
and  recommended  by  engi- 
neers  and  contractors  in 
every  part  of  the  coun- 
try  for  construction 
of  culverts,  sew- 

ers,  flumes.  similar 

drains,  tile  work.  1  In 

and  are  durabl 

economical,  satis- 

Tile  and  culverts  can  be  made 
on  the  job.  For  complete  in- 
formation  write  for  Bulletin  No.  20- 


Northwestern  Steel  &  Iron  Works 

Eau  Claire,  Wiscontlii 


50  pountl.T  nf  water  prc'^ure  delivers  3  H.P  clogged  for  years — and  tilt  cost  Is  surpiisingly 

to  the  cutting  biaiicg  who'h  revolve  at  about  low. 

the  same  speed  as  an  electric  fan.  _  rnTTBoT-uw 

~  Every  city  should  own  a  TtJKBINB — 

TnPTlirninGSGWGr\l3.C!nlTIG  cleans  sewers  from  6  to  38  inches  in  diam 
1  lie  1  Ui  UlllCOCWCl ..  litClllUC  jo,  our  illustrated  booklet  on 

has  cleaned  sewers  that  have  been  totally  Sewer  Cleaning  Equipment. 

Turbine  Sewer  Machine  Co.,  w  Eleventh  st.,  Milwaukee,  wis. 


iiiiiMliliiliMlIlllililliliiiliilllliiiiiiliiiiiiiiiMiiiiiiiMniMniiii 


luality  and  rust 
Unequaled  for 


Highest  in 
resistance. 


/  Roofing,  Siding,  Spouting,  and 
/  all  exposed  sheet  metal^work. 

We  manafactnre  Sheet  and  Tin  Mill  Prodaot^  of  every  de«criptlon— B)a<‘k  and 
Galvaniz^  Sheeta.  Oormaated  and  Formed  Producta,  Roofina  Tin  Plates,  Ktc. 


I  AMERICAN  SHEET  AND  TIN  PLATE  COMPANY,  Pittsburgh,  Pa.  | 

fiiitffiiniHMMiMHiiMiMiiMiiiiMiiiimtiiiittiiiiMtiiiiiiniiiinittiiiiiiimntniitniimiiiiiiiitiiiiiiiiitiiniiinitiiiMiiiiiiMiiiiiiiiMitiiiiiS 

gaammiiniiiifi>ntniiiiiiiiiiiHnimmimniniTimniiiiiiiiiiiittiintiininiiiiimiNnMMiiiiiiitiiMttinmiiniiiiiiiiMiiiMiiiiiiifntm*s 


GDncrete  Reinforcin 


. . . 

I  UNIVERSAL  FORM  CLAMPS 

I  For  an  kinds  of  concrete  forms.  Speedy,  almple,  econ-  ■ 

3  omicsl,  sKure,  Low  in  first  cost.  Indestmctibte.  Six  I 
I  sues.  Write  for  free  sample  and  lurioea.  I 

UNIVERSAL  CLAMP  CO.  i  I 

I  |j|  15  N.  May  SU.  CHICAGO  _ _ g  I 

i  **^^B^^*  Oeorse  Bendixen.  RepresentatiTe 
Si  East  42nd  St..  M.  T. 


Stcclcrctc 


^  pitti 
^  NE\ 
^  BOS 
m  HoII 

\ 


The  biir  flat  sheets  are  still  and  ririd.  Easily 
handled,  quickly  placed. 

THE  CONSOLIDATED  EXPANDED 
METAL  COMPANIES 

Braddock,  Pa. 

Plttsbnrxh  Cblcaxo  Philadelphia 

NEW  YORK.  Expanded  Metal  EnKineerintr  Co. 
BOSTON,  Penn.  Metal  Co.  SAN  FRANCISCO. 
Holloway  Expanded  Metal  Co.  DALLAS, 
k  Southern  Wire  4  Iron  Co.  TORONTO.  . 
A  Canada.  Baines  4  Peckover.  A 


tflimilMIIIIIIIIMIIIMMIIMIIIIIIimillMIIIIIIUIIIIMIMIIMIIIItlllMHinillMIIIIIIIHIimillllllllllllllllimilimiimilimillsIlllltlllllitlUlHS 


I  h  ^  Expanded  | 

iJicono  I 

I  Trade  Mark  Re*.  U.  S.  Pat.  Off.  Manufactured  hy  | 

I  NORTH  WESTERN  EXPANDED  METAL  CO.  I 
I  900  Old  Colony  Bldg.,  Chicago  | 

Miriiti  ■’-iiiMimiiiitmiiniiiiiiiinmnmniiiiniinmmimuiiiiiiitiiiManiNmniiiiiiiiuiiiiimiiuninnisniiniiiiiiiininitinuiiiS 


[RVINGSOiWi^  I 

I  THE  FIREPROOF  VENTILATING  FLX>ORINC  I 

Write  far  Catalog  No.  IAS  1 

IRVING  IRON  WORKS  COMPANY  | 

Lons  lalaad  City,  New  York  | 

. . iMiiiiMiiiiiiiiiiDiiiiiitiiutuimmititiniiS 


)  *  r3SB,fa|-  r':.*. ''  / / -w 

\  -.Eft  ^  '  .4^ 


itjaMas 


MARSHALL  FIELD  BUILDING*! 
Chicago,  111. 

An  example  of  real  fire  protection. 
No  chance  for  fire  to  spread  from 
window  to  window.  Mississippi  Wire 
Class  prevents  it. 

Mississippi  Wire  Glass  Co. 

218  Fifth  Avenue,  New  York 

St.  l/ouis  Chicago 


Star  Brand  Blocks  ! 

Are  Standard 

For  any  Mft  or  dlfllrult  workins  eoDdttiaa  1 
ibry  are  safest,  strongest  and  most  dur*  = 
able  I 

Boston  &  Lockport  Block  Gk.  I 

108  Condor  St.«  East  Boston*  Masa*  i 

Srw  York  CJty  Chicago  1 

South  St.  413  Fort  l>earborn  BkMe  s 

Soa  Fraocim  II#  Market  St.  | 

1 1 1 M  t  MtaaeiaiMaiMMuiiuiiwuuiiMaitaiaaaiittMMMuuHMiMinM 


have  heavy  sheaves, 
forged  steel  straps, 
hooks,  swivels  and 
shackles  —  and  are 
adapted  for  every  kind 
of  work. 


I 


JIFFY  Brace  Clamps  solve  the 
problem  of  holding  braces  to  the 
jacks. 

The  dollars  which  JIFFY  Jacks 
save,  enable  you  to  land  more  con¬ 
tracts,  particularly  where  figures  are 
close,  and  also  to  make  more  profit  on 
those  you  secure. 

Let  us  give  you  details. 


June  26,  1919 
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Mr.  Jiffy  Says"- 

*‘Mr.  Progressive  Contractor,  you  need 
Jiffy  Labor  Savers  in  your  concrete  con¬ 
struction.*’ 

*‘You  cannot  afford  to  use  old  methods 
when  JIFFY  Adjustable  Jacks  will — 

S.\VE  65%  of  the  cost  of  deck  lumber. 

S.WE  you  50%  in  carpenter  work — JIFFY  J] 
Jacks  are  adjustable  without  sawing,  nailing,  ^ 
splicing  or  wedging. 

S.WE  you  75%  of  the  time  spent  in  shoring  ^ 
— common  laborers  can  erect  them  quickly. 

SAVE  you  10%  common  labor — JIFFY  " 
Jacks  are  easily  released  and  are  instantly  ready 
for  further  use. 

SAVE  vou  100%  on  nails — 


Jiffy 

Column 

Clamps 


“The  JIFFY  Column  Clamp  is 
another  big  labor  saver.  It  is  a  prac¬ 
tical  investment;  a  decided  improve¬ 
ment  over  any  clamp  on  the  market. 
Assembled,  tightened  and  set  in  one 
minute — removed  in  less  time.  Re¬ 
quires  no  wedging — no  dead  space  in 
its  adjustment — can  be  set  to  any  de¬ 
gree  of  tension — automatically  squares 
a  column  and  positively  closes  all 
cracks.  Simple  and  strong.  Made 
for  both  round  or  square  columns. 
Get  a  letter  off — now — ask  for  com¬ 
parative  cost  data  and  prices!” 


Waste 


Conservation 


Write  today 

for  details  and  prices  on  Jiffy  Labor  Savers 
for  concrete  construction.  They  will  soon 
pay  for  themselves. 

Jiffy  Speed  Punch 

is  a  five-pound  hand  punch  that  will  punch 
holes  in  metal  and  do  it  fast.  It  is  so  de¬ 
signed  that  an  operator  may  work  close  to 
the  metal  and  follow  punch  marks  with 
great  speed.  Built  for  heavy  work,  too. 
Punches  /j-in*.  /4-»n. 

and  j^-in.  holes  through  10-gauge  metaL 
tv  rite  for  Circular  S. 

Jiffy  Adjustable  Cutter  ■ 

is  a  light  weight,  portable  tool  that  cuts 
round  holes  in  metal,  fibre,  slate,  marble, 
etc. — and  does  it  fast.  It  is  quickly  adjust¬ 
able  to  sizes  from  1  ^-in.  to  6-in.  diameter. 
Can  be  used  in  the  most  difficult  positions. 
Jiffy  Cutter  cuts  cost  of  cutting  holes. 
tv  rite  for  Circular  C. 


Paul  W.  Koch  &  Company 

23  South  Wells  St. 

Chicago 

Ill. 
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No  Matter  How  You  Order 


Steel  for  Concrete  Reinforcing 


You  get'it  as  promptly  as  you  need  it.  Service  is  one  of  the  chief  things  that  has  made  the  quality  of  Franklin 
Steel  popular.  Prices  arc  rijiht,  too.  Ask  for  quotations. 

Bulletin  explaining  just  WHY  Franklin  Steel  is  extra  strong  will  be  mailed  you  on  request. 

FRANKLIN  STEEL  WORKS,  Franklin,  Pa.,  U.  S.  A. 

Boston  Offirr,  Philadrlphla  Offirr,  C'levriand  Offlcr.  ChlriiRo  OHire, 

le  Prarl  St.  \‘i‘i  Commrrrlal  Trust  Bldg.  1330  Rockefeller  Bldg.  McCor^ck  Bldg. 


I  FACTORIES  in  EUROPE  | 

I  AS  wEii.  AS  Harbor  Works,  Bridges,  Ships  and  I 

OTHER  Reinforced  Concrete  works  I 

CYCLONE  CO.  OF  COPENHAGEN  ! 

I  ENGINEERS  AND  CONTRACTORS  | 

j  DENMARK  J 

I  I 

I  For  Information:  H.  S.  Kaarsberg,  Cons.  Eng^  140  Nassau  St.,  Tel.  Beekman  9069  j 


ADJUSTABLE  WIRE  CLAMPS  | 

for  wall,  beam  or  column  forms  | 

SAVE  LABOR  | 

Quickly  placed  and  instantly  released  1 

Made  in  two  sises  § 

Write  for  free  samples  and  circular  1 

MAM  ADJUSTABLE  WIRE  CLAMP  CO  | 

No.  2— 5th  St.,  S.  E.  Minneapolis,  Minn  | 


•J . . . 

1  TRENCH  BRACES 

1  Simple.  Strong.  Extensible,  Forged 
I  Steel  Screws  Guaranteed. 


cxTutsaixi 

ITritr  -for  Pncft 

KALAMAZOO 

Foundry  A  Machine  Company  | 
5*2  E.  Main  St.  •  Ealamaxoo,  Mich.  § 

. . . 


iiniiiuiiiiiiiiiiiiiiiiiiMiiiiiiiiiiiiiiMiiiiiniiiiiiiiiniiiiiiiiiiiiiiiiiiiiMiiiiiiiiiniiiiiiiiiiiiriuiNiiiiiiiuiairaiinHiiiiiiiMiiNiiiMiiiiiiiii;; 


STEEL  BARS 


i  FOR  I 

I  REINFORCING  CONCRETE  { 

§  Manufactured  by  | 

I  LACLEDE  STEEL  COMPANY  I 

I  ST.  LOUIS,  MO.  I 

fiiiiiusMSttniiiminniiHnniiiBuiiiiiiaaiiiiiiiiiiiiiiiiimmmHinmmiHmiiimniiiniiinnniiiiiiiBMniillllllllllliiniiiiii" 


Transits  and  Levels 


Combine 

Extreme 

Accuracy 

Sturdiness 

and 

Long  Life 


HENRY  COPPEL  RESIDENCE,  PiuMulrna.  CaJ. 
IkTtrum  f  UMjilhur.  Archiu<J 


Waterproof 
both  below  grade  and 
above  grade 

^^TOXEMEHT 


KOLESCH  Engineering  Instruments  are  of  high 
quality — great  care  is  taken  in  every  detail  of 
their  construction,  to  produce  the  best.  We 
have  made  this  our  steadfast  policy. 

You  are  sure  of  satisfactory  service  if  it’s  a 
‘KOLESCH” — and  the  price  is  right. 


“R.  1.  M’.  Toxement  below  grade” — as  usual — was 
the  terse  report  regarding  the  waterproofing  of 
the  Henry  Coppel  residence  in  Pasadena,  Cali¬ 
fornia  (Bertram  (ioodhue,  .Xrchitect,  Thos.  C. 
Marlowe,  Contractor).  And  just  as  terse  is  the 
report  of  results — absolutely  <uaterproof.  Wher¬ 
ever  a  situation  arises,  whether  in  a  fine  struc¬ 
ture  like  this  or  a  great  undertaking  like  the 
Norfolk  Navy  Yard  brydock,  where  concrete  is 
particularly  exposed  to  dampness  and  water  ever 
under  pressure,  ‘‘R.  1.  W.”  Toxement  is  the  logical 
choice.  Just  mix  the  powder  with  the  Portland 
cement. 


KOLESCH  &  COMPANY 

138  FULTON  STREET,  NEW  YORK 


N5232 

DAMP-RESISTING  PAINT 


SHIP-BUILDERS’ 
Railroad  and  Contractors’ 
SUPPLIES 

Bolts  —  Spikp"  —  Nuts  —  Thimbles  — 
Shackles — Chain — Hoists — Clinch  Kinirs 

_ ^Tackle  Blocks — R 1  v  e  t  s — Washers 

Flanker  Jacks — Ship  Clamps  _ 
tor  Cataloc 


was  used  on  the  interior  of  all  exterior  walls, 
and  for  the  backing  of  all  ornamental  cut  stone — 
and  rightly  so!  No.  232  is  preeminently  the  paint 
for  such  situations;  a  black,  waterproof,  elastic, 
tacky  material.  It  makes  furring  and  lathing  un¬ 
necessary  and  bonds  perfectly  with  plaster.  No. 

232  is  the  ideal  preparation  for  the  protection  of 
all  worthwhile  structures,  above  the  ground  level. 

U'rite  for  Booklet  R. 

TOCH  BROTHERS 

Technical  and  Scientific  Faint  Makere  Sinea  I84t 
320  Fifth  Avenue,  New  York 

Works:  Now  York  London,  England  Toronto,  Conadn 


REMEMBER  ITS  WATERPROOF 


STEEL  NEED  NOT  RUST! 
WOOD  NEED  NOT  ROT/ i 
^NORCDNCRmDUSTyJi 


""""""'I'" . . . . . . 
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Eeontmicil 
Effiiicnt 
Srcit'Capaeit) 
Amaricaa 
Prtcaaa  Ca' 
as  wViiitM  St 
i[«  rots 


For  All 
Materials 


OUR  TRAOC  MARK  SINCC  f90S 


The  Baker 
Design 
is  the 

Quality  Sign 


Baker 

Construction 

resists 

Destruction 


Tents  that  turn  the  rain.  Paulina  that 
really  protect  your  machinery  and  ma* 
terial.  Waterproofing  that  waterproofs. 
Quick  delivery  on  anything  you  want. 

Samplas  and  Cmtalag  tent  on  request .  Write  today. 

BAKER  &  LOCKWOOD 

“The  Big  Tent  House" 

Brookijrn,  N.  Y.  Kansa*  City,  Mo. 

473  Kent  Ave.  7lh  and  Wyandotte 


Automatic 

Improved 


1  ITiiiiiiiiiiiiiuMiiiiiiiHinHtiunMiiiiiiiuiiMiiniiiiiiiiimniiiiiinitiiiiiiiiiiiniiiiMiMimiiiiiiiMimiiiiiiiiiiniiintiiiiiniiiiiiiiiiiiiiiMir. 


Qyclone  pence 


FOR 

INDUSTRIAL 

HOUSING 


i  The  n.  S.  Government  unitea  with  manufacturers  lo  secure  anii  = 
I  retain  satisfied  employees  by  enclosing  workmen’s  homes  with  = 
1  Cyclone  Fence.  i 

I  CYCLONE  FENCE  COMPANY  1 

I  Factories — WaukciSan.  Illinois;  Cleveland.  Ohio.  i 

1  Branches— Chiraao,  Philadelphia,  New  York,  Washinston,  i 

i  Oakland,  Cal.,  Portland,  Ore.,  San  Francisco.  | 

. . . 


I  I  TTie  Fuller  Elngineering  Company 

I  I  Designing  and  Constructing  Engineers 

I  I  Cement  and  Hydrated  Lime  Plants  a  Specialty 

i  I  Pulverized  Coal  Installations  for  Industrial  Furnaces 
£  I 

I  I  OfBce:  Allentown  National  Bank  Building  ALLENTOWN,  PA. 


TENTS  AND  PAULINS 


I  !  Pulverized  Coal  Installations  1 

I  I  ENGINEERING  i 

I  I  Plans,  Estimates,  Construction  I 

I  I  Physical  and  Chemical  Tests  of  Materials.  | 

I  I  Examinations  of  Properties.  Appraisals.  = 

I  I  F.  L.  SMIDTH  &  COMPANY,  Engineers  I 

II  50  Church  Street,  New  York 

1  niiHiitititiiiMmiiiMiiiiiiiiiMiMniMiMimiMiiiiiiimiMmtiitMtiimtimmmiiiiMnitiiinmMnMniitiiMiiiiiiiiMiiiiinniMHMiiHiiiiiiin 
i  UHlIHIIItllllUllNIIIIilUlllitMIMIIIIIIItllltllMtllltlHIIIIIlilllHIlINHIIIllllllltlllllllltlllllllinillllinilllllMlllllllllilllMIlIJMIIilllllilllil!; 


Concrete  Can  Be  Bonded  With 

LIVING-STONE 

“None  of  the  specimens  broke  at  the  point  where  they  were  bonded,”  ‘^ates  Robert  W.  Hunt 
&  Co.,  Bureau  of  Tests,  Chicago.  The  test  of  time  has  proved  it. 

The)  further  state,  “From  all  our  tests  on  this  material,  we  are  of  the  opinion  that  with  its 
proper  use,  there  can  be  established  a  perfect  bond  between  old  and  new  concrete.” 

\o»  a  perfect  bond  only  but  no  detriment  to  the  concrete  itself.  LIVING-STONE  contains  no 
acid,  therefore  it  cannot  injure  the  concrete. 

Do  you  use  muriatic  or  sulphuric  acid?  Don’t!  They  produce  a  spongj-  surface  of  no 
strength.  If  the  acid  seeps  through  the  porous  concrete  and  reaches  the  steel  your  reinforcing 
system  is  endangered.  The  only  safe  and  certain  q-.-fly  is  LU'ISG-STONE. 


Jiving -sToj^ 


Let  us  send  you  our  catalog 
giving  other  interesting  details. 


The  Living-Stone  Company 

225  Courtlandt  St.,  Baltimore,  Md. 


;LIVING-ST0NE^ 


^Ks.  umoli.  stlnu. 
concOfctL 


cunJ.  TioiA.  <r 


Whatever  jour  problem  may  be,  whatever  your 
(luestion,  if  it  concerns  concrete  you  will  find  help 
in  the  Hool  Library.  'I'hese  four  btaiks  should  be 
in  the  library  of  every  designer  of  structures,  of 
every  builder,  of  every  contractor,  of  every  civil 
engineer.  Especially  is  this  true  now.  'I'he  con¬ 
crete  field  is  growing  b>'  leaps  and  bounds.  It  has 
a  great  future.  Can  you  afford  to  be  without  these 
books  at  such  a  time  ? 


Mo'mjni/jdaurn. 
SrnaLl  vfUpnjJJLj 


June  26,  1919 


lin!/iti!/—E  N  G  1  X  K  E  K  I  N  G  N  K  W  S-K  E  C  O  K  D--Sfcti«n 


Pay  for  HooVs 


CONCRETE  ENGINEERS’ 

LIBRARY 


as  you  use  it 


4  volumes — Hool’s  Reinforced  Concrete  Construction,  Vols.  1,  2  and  3,  and  Hool’s 
and  Johnson’s  Concrete  Engineers’  Handbook,  2502  pages,  nearly  2000 
illustrations,  $17.50  per  set,  payable  in  six  installments. 


Every  civil  engineer  and  every  experienced  con¬ 
tractor  knows  and  respects  Hool’s  REINFORCED 
CONCRETE  CONSTRUCTION.  'This  three-book 
series  has  come  to  be  regarded  as  the  standard  work  on 
practical  construction. 

Hool’s  and  Johnson’s  CONCRETE  ENGI¬ 
NEERS’  HANDBOOK  is  less  than  a  year  old,  yet 


thousands  of  engineers  consider  it  the  one  authoritative 
handbook  on  the  subject. 

This  threc-b<K)k  series  and  the  handbook  form  to¬ 
gether  a  complete  library  on  concrete  engineering. 

YoiU  can  now  purchase  these  four  hooks  on  the 
subscription  plan. 


Use  the  Books  for  ’10  Days  FREE 


Simply  fill  in  and  mail  the  attached  coupon.  This  will 
not  obligate  you  to  purchase  the  bonks.  You  merely  agree 
to  return  the  books,  postpaid,  within  10  days  of  their  re¬ 
ceipt  or  to  remit  $2.50  in  10  days  and  $3.00  monthly  for 
5  months  until  the  price  of  the  library — $17.50 — is  paid.  No 
fuss — no  bother — no  red  tape.  YOU  deride. 


J  tee  Sxamhia/^  Ccuficn 


McGraw-Hill  Book  Co.inc. 

239  West  39th  Street.  New  York 


London:Hiil  Publishing  Co.,ltd. 
6  &  8  BOUVERIE  ST,  E.C. 


You  Can  Depend  bn  a  McGraw-Hill  Book 


Mriiraw-Hill  Book  CnmiHiny,  Inr.,  ’.iatl  West  .'tttth  Ht.,  New  York. 


You  may  send  me  the  Hool  Concrete  Enirineers’  Library  for  my 
iiixpection.  If  the  bookx  prove  xatisfactory  I  will  send  in  10 

<1  .y*  and  f.'l.OO  imt  month  until  I  have  paid  the  price  of  the  books. 
H7..50.  If  the  books  arc  not  what  1  want.  1  airree  to  return  them 
|H>stpaid  within  10  days  of  res-eipt. 


_ I  am  a  reirular  sub.-x-riber  lo  ENGINEERING.  NEWS- RECORD. 

.1  am  a  mcmh«.r  of  the  Am.  S<k-.  C.  K. 

Siinicd  . 

Address  . 

fifBcial  Position  . 


Name  of  Company. 


(Books  sent  on  approval  to  retail  customers  in  the  U.  8.  and 
Canada  only.  I  NR-fl-2fl-19 
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'Had  tokeepM^rsehoiise 
Floors  Dru  —  so  theu  med 

Anti-hydro” . 


eNGihtc 


“It  wouldn’t  do  to  have  damp  floors  in  a 
warehouse. 

“But  those  concrete  floors  will  never  be 
damp — they’re  waterproofed  with  ‘ANTI- 
HYDRO.’ 

“And  of  course  you  know  ‘ANTI-HYDRO’ 
hardens  concrete  at  the  same  time  it  water¬ 
proofs — so  an  ‘ANTI-HYDRO’  floor  is  both 
waterproof  and  wearproof. 

“One  gallon  of  ‘ANTI-HYDRO’  to  each  fen 
gallons  of  gauging  w  ater  does  the  business- 
no  extra  work,  but  a  big  saving  in  time.” 

Ahm-HYDBOmTERFRODFlNG  6. 

299  BROADWAY . NEW  YORK 


Concrete  dust  ruins  machinery,  merchandise  _  and 
men.  It  shows  that  the  concrete  floor  is  disinte¬ 
grating. 

Lapidolith  prevents  concrete  dust  by  making  old 
or  new  concrete  floors  wearproof. 

30,000,000  square  feet  of  concrete  floors  lapi- 
dolized  last  year. 

Write  Jar  samples  and  testimonials  to  Dept.  6. 

L.  SONNEBORN  SONS,  Inc.,  262  Pearl  .St.,  N.'  . 


WEIU  WAREHOUSE  ,  PHILADELPHIA. PA 

FRED  N.CREISLER,  ARCHITECTSENCIMEER_  ROBBINS  CONTRACIINCJ  CO.,' PHILA.,  BUILDERS 


(•MHIHIIIIUIUIIIIUIUINUlUHIMUttlllUlHlllinillllllNIHHmHIUUUlHIIUIIIIUIUIUIIIIHIIIIIUIIIIIIIIIinillllllllllUlllllllllliniUmNl 

i  1,000.000  aq.  ft.  used  at  Panama 

(BONANZA  CEMENT  TILE  ROOFING 

It  will  8i)lvr  \ our  roofing  proMcms  too! 

AMERIC.AN  CEMENT  TI LE  MFC.  CO.,  Oliver  Bldg,,  Pittsburgh.  Pa. 
New\ork  rblladelptila  Cleveland  BlnntnKbam 


SPRACO 


N  COOLING  PONDS  ] 
J  AIR  WASHERS  ^  ' 

«  SPRAY  NOZZLESk 
PfcQW  METERS 
PAINT  GUNS 


S  BOSTi 


The  subscription  was 
discontinued  because  a 
“Want”  advertisement 
brought  results 


Editor — "We  are  sorry  to  lose  your 
subscription,  Mr.  Jackson.  What’s  the 
matter?  Don’t  you  like  our  politics?” 

Mistah  Jackson — "’Tain’t  dat,  sab; 
‘taln’t  dat.  Mah  wife  Jes’  been  an*  dun 
landed  a  Job  o'  wuk  for  me  by  advsr* 
tisin'  in  youh  darned  ole  papab.” 


K  you’re  looking  for  a  “job  o’  wuk’’ — 

If  you’re  looking  for  a  competent  man  who 
will  be  able  to  handle  a  big  or  a  little  “Job 
o’  wuk”  and  want  RESULTS — 

— there  is  no  more  efficient  or  economical 
method  of  securing  either  thau  the  insertion 
of  a  card  in  the 


SEARCHLIGHT 

SECTION 
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YY ITH  no  danger 
^  sign  to  warn 

you  when  a  breakdown  is 
coming  your  way,  you  have 
the  more  reason  to  be  on  your 
guard  —  to  “stop,  look  and 
listen,”  and  especially  “look,” 


Jj  y'-/  Look  now  to  the  strength  and  H 
^ Jll*[  condition  of  your  equipment, 

^  and  bear  in  mind  as  you  look 

that  ever)'  “FRANKLIN”  Device  you  install  crosses  one  more 
“worr)'-poinl”  off  the  list.  \\  hether  for  replacements  or  in  ex¬ 
tension  work,  “install  the  ‘FRANKLIN’  and  forget  it.” 

In  “FRANKLIN”  Post  Type  Insulators,  metal  bushings  moulded  to  the 
porcelain  do  away  with  clamped  or  cemented  fittings.  By  the  even  distribution 
of  strains  brought  about  by  the  intimate  contact  of  these  bushings  with  every 
point  of  the  porcelain’s  circumference,  the  carrying  capacity  of  the  insulators  is 
greatly  increased,  and  the  likelihood  of  breakdown  reduced  to  the  minimum. 
This  distinctive  and  important  feature  is  supported  by  marked  general  superi¬ 
ority  in  design  and  structure.'’ 

k  In  addition  to  Post  Type  Insulators, ?  “FRANKLIN”  Specialties  for  Generating  A 
Stations  comprise  Disconnecting  Switches,  Potheads,  Doors  for  Bus  and  Switch 
Compartments,  Instrument  Cutout  Switches, Cleat TypeInsulators,AirPressure 
Relays,  and  the  new  “FRANKLIN”  Fuse.  Write  for  descriptive  Bulletins.- 


'SELLING  AGENTS 

THE  PHILADELPHIA  ELECTRIC 
COMPANY  SUPPLY  DEPT. 
132  South  Eleventh  Street 
Philadelphia. 


Install  1 

TRANKUN 


GENERATING  STATION  EQUIPMENT 
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NOW  IS  THE  TIME 

to  plan  your  building  and  help 
solve  the  problem  of  jobs  for 
our  returning  soldiers. 


Build  of  Concrete 


fbiiCANiTE  Portland  0ment  (o 

Philadelphia  ^eWVoric  Bottom 


q)ewey 

EMENT- (u 


CONSTRUCTION 

COMPAKY 

ENGINEERS  CONTRACTOES 
AI.I.KNTOWN.  PA. 


SpecialittB  in 


GUNITE 


Write  U8  for  prices  | 

W«  Have  Had  Ten  Years  Experience  in  This  Work  I 

MUiiiiiuiiiMiiNiiiMitHiiMiMlliiMiiiuiiiiiiMiiiimiitmiMiiinMiiiMniiMiMiMiiniHHiiiiiuitiniiuniiMiiiiiHiiitMtiiiiiiiiiiiiiiiuilitiir; 


WE  DO  THE  WORK 


DEXTER 


Service  and 
Quality 

Dexter  Portland  Cement  Co. 
New  York  Nassreth,  Pa.  Phila. 


u 

i 

i 

""iimiiiBi 


JNDUSTRIAL  building 
necessitates  rapidity  of 
construaion,  maximum  of 
strength  and  space  with 
minimum  of  supporting 
walls  and  columns.  Ecfin- 
omy,  durability  and  abil- 
ity  to  stand  the  shock  of 
machinery,  makes  con¬ 
crete  the  logical  choice. 

Samuel  H.  French &Co. 

Eatabhahed  JSH 
Philadelphia 


mrrr 

rrmr 

rrrrrr 

rrirrrr 

mrrr 

EJrrr 


Business  Established  1832 

The  Lawrence  Cement  Co 

No.  1  Broadway  New  Yorl 

Selling  Agents  for 


CEMENT 


PORTLAND 

In  Successful  Use  Nearly  a 
Third -Century 

Book  on  rmgueat  showing  uses  and  testimoniaU 
"Concrete  for  Permanence" 


We  are  miners  and  shippers  of  Crude 
Asbestos  in  any  quantity.  We  produce 
all  {trades  at  our  worla-famous  BELL 
ASBESTOS  MINES,  in  Canada.  We  also 
card  fibres,  spin  yarns,  weave  cloths,  and 
make  ail  sorts  of  Asbestos  products. 

For  anything  you  want  in  Asbestos, 
turn  to 

KEASBEY  &  MATTISON 
COMPANY 

Dept.  S-6,  AMBLER,  PENNA.,  U.  t.  A. 
Owner*  ef  the  world’s  largett  Asbaetoe  Mlnet 


TIGER 


_ HYDIMTCDl.llTlt 

The  Ideal  Lime  for  Brick 
Mortar  and  Concrete 

eMkrlsta^  Lime  and  Iranspolu 


SCREENS  OF  ALL  KINDS 


Chicago  Perforating  Co. 

Z443  West  24th  Place 
T«l.  CmmI  I4t*  CHICAGO.  ILL. 


iitiiimc 


Claveland 


Doubles  the  Profits  on  SnicdlJobs 


Automatic 
Didcltarge 
-no  tilting 
of  Drum. 


w  If  you  could  double  your  profits  on  the  ordi- 

nary  small  job,  it  would  really  be  worth  taking.  ^ 

‘  That’s  just  what  you  can  do  with  an  Kveready 
Mixer.  It  not  only  doubles  the  profit, 
but  it  cuts  the  time  in  half.  The 


Eveready  Mixer 


was  specially  built  to  handle  small  jobs 
economically — jobs  that  would  otherwise 
have  to  be  done  by  hand. 

Has  a  capacity  of  4  cu.  ft.  mixed  material  and  delivers  .vs  to  .sO 
cubic  yards  pier  S-hour  day. 

Only  one  gear,  one  shaft  and  two  ball  bearings.  One  oil  hole 
lubricates  the  entire  mixew  . 

4 

Powered  by  spsccial  2-hp.  gasoline  engine.  ^ 

And  the  price  complete  with  power  is  only  ,S2oO. 


Hritr  for  name  oj  nearest  dealer  and  free  booklet 
o?i  small-job  profits 


Oshkosh  Mfg.  Co 


itinilHIIIIIIIIHIIIIIIIIIIMlillllilinilllilllllllllllllllilllllMIMIMIMIIIIIIIIIIIIItlinillllllllllllllHMIltlilMIKilllllllllllllllllllllNIlHNIIIIlir. 


;pouWe;^cHb#^‘® 


Saves  80  per  cent,  of  concrete  flnishiiiK 
(ostH.  SiH'ed  up  your  job  with  AHH  \  .M 
Long  Iteach  Double  Action  TouL.  They 
i  able  a  man  to  work  on  his  feet. 
t'miHetiuently  he  is  far  more  eflleiet  t 
and  does  better  work.  When  the  tool 
is  pushed  the  far  etlge  raises  auto 
roatically.  whereas  the  near  t^dge  is 
raised  when  you  pull.  Thus  all  danger 
of  digging  Into  the  surface  is  elimi¬ 
nated.  Ynu'U  find  o«r  prices  right. 
Send  /or  dt fails  TODAY. 

Abram  Cement  Tool  Co. 
71  W.  Conareis  St., 
Detroit.  Mich. 


. . .  iiiiMouiniiitiinioiiiiilllii* 

I  JAEGER  I 


iiiMiiiiitiniiiniiiiiiiiiiiiiiiiNiiiiiiiiiiiiMiiMHiiiiiiiiiiiiiiiiuiiuuiiiimiiiMiiiiimiiiiiiiiiuiiiiiiiiiiiiiiiiiiiiiiiuuiiiiiiiiMiiiiiiiiiimir;  | 
iiiiiiniiiiiiiiiiiMiiiiiiiMiniiiiiiiiiiiiiiiiiiiiiiiiMiiiimiiimiMiinmmiMiiiimiiiiiiiiitiiiiiiiiiMiioiiiiiiiiiiiiiiiiiiiiMmiiiiiiMiiiiuMr  § 

“THE  STANDARD’;  |  | 
Mixers  Are  Low  Charging  |  I 


Gives  Speed  and  Economy 
to  Concreting 


The  patented  low  charring 
design  ot  "The  Standard" 
Mixers  permits  the  aggre¬ 
gate"  to  be  wheeled  up  short, 
slightly  inolined  runways  to 
a  low.  wide  platform,  which 
is  portable  with  the  mixer, 
Imi)roved  design  enables  "The 
"Standard"  Mixer  to  turn 
out  perfectly  mixed  concrete 
at  the  rate  of  a  batch  a  min¬ 
ute  and  keep  up  this  pace 
indefinitely. 

Write  TODAY  for  onr 
Complete  Catalog. 


The  Standard  Scale  &  Supply  Co. 


PitUburgh,  Pa. 
Chicago  Philadelphia 


I  It  takes  your  concrete  from  the  mixer  to  the  job  | 
I  in  a  fraction  of  the  time — it  replaces  the  men  re-  | 
i  quired  to  do  this  work — it  is  run  by  the  same  man  | 
I  who  looks  after  the  mixer.  | 

I  Let  us  explain  in  detail  how  it  is  an  asset  to  prac-  | 
I  tically  any  job.  | 

I  Catalog  on  request.  | 

I  The  Jaeger  Machine  Company 

I  200  West  Rich  Street,  Columbus,  Ohio 

3  = 
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“  Dr  eadnaught  ” 

In  great  railway  tunneling;  in  the  biggest 
quarry  and  excavation  work  wherever 
'  ,  unusual  records  are  being  made— 

\  the  Waugh  Dt'ead- 

\y  I  K  naught  Drill. 


It  will  finish  your  job  ahead  of  schedule 
and  be  in  ship-shape  for  the  next  one. 

norite  today  for  our  Bulletin  No.  64. 


ROCK 


The  Best 
Rock  Drills 
Bear 

This  Mark 
Look  for  it ! 


San  Francisco  Seattle  Uirminifham  New  York  City  Los  Anreles  Johaniiesburs 

S<Tanton  Salt  Lake  City  Lima  Houshton  Walhu-e  Melbounie 

El  Paso  Joplin  Santiago  Hutte  Mexico 

Canadian  Rock  Drill  Co.,  Ltd..  Sole  Agents  in  Canada 
Toronto  Nelson  F  49  Cobalt  Vancouver 


ipRILLS. 


Long  Stroke  Riveter 
The  Hammer  for  Real 
Economy 


On  account  of  its  one-piece 
construction,  the  Thor 
Hammer  will  consume  less 
air,  develop  more  power, 
and  drive  more  rivets  in  a 
given  time  than  any  other 
air  hammer.  — 

.  No  Coupling 


should  be  in  the  hands  of  every 
engineer  and  contractor  engaged 
in  excavation  work.  It  contains 


many  original  tables  and  much 
\  aluable  information. 


rNo  matter 
what  size  rivets 
you  wish  to  drive 
or  the  class  of  work, 
there,  is  a  Thor  Hammer 
just  suited  to  your  re¬ 
quirements.  It  is  the  only 
Hammer  you* can  afford  to  use. 


Secure  copy  from  nearest  district 
office. 


IMMEDIATE  DELIVERY 


Oeiieral  OHiccs:  Carnegie  Building,  Pittsburgh,  Pa. 


Independent  Pneumatic  Tool  Co. 

ehi.3aKo  New  Toric  ’  Pittoborfh  Ctoveland  S«a  Ftanelseo 
Montreal  Detroit  ’  Binningbam 


jiMiitiiiumd 


1 


tf:ULLIVAN3'Ali;> 

[conpr^ESJons 
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omer 


A  Westinghouse 
‘Cozy  Corner”  air 
('ompressor  unit  in  a 
New  York  pattern 
shop.  See  Publication 
No.  9035. 


Westinghouse  air  compressor  units  are  specially 
designed  for  the  particular  use  required  of  each 
one  whether  its  work  is  to  be  light  or  heavy,  inside 
or  out  of  doors,  mild  or  rough.  The  nature  of  the 
work  and  the  installation  space  available  deter¬ 
mines  the  selection  of  the  unit.  Tell  us  your  condi¬ 
tions  and  we’ll  do  the  figuring.  Engineering  advice 
and  catalogues  free.  Address  our  nearest  office. 


Westinghouse  Traction  Brake  Co, 

General  Offices  and  Works,  Wilmerding,  Pa. 

OFFICES; 

Atlanta,  Ga.  Mexico  City 

Boston,  Mass.  New  York,  N.  Y. 

Chicago,  III.  Pittsburgh,  Pa. 

Columbus.  O.  San  Francisco 

Denver,  Colo.  Seattle,  Wash. 

Houston,  Tex,  St.  Paul,  Minn. 

Los  Angeles  St.  Louis,  Mo. 


PILESHOES 

Stock  Sizes 


Smith,  Hauser  &  Macisaac,  Inc 

('ONTR.\CTORS 

18  East  41st  Street _ - _ New  York,  N.  Y. 


Stop  Crack 
Tie  Hooks 


I  \  /  Janney  &  Steinmetz  H  ^  I 

I  y  Phlladel^ia^and  I 

RlllllllllllllllltllllllllllllllllllllllllllllllllinillllllllllUMHIIIIIIIIHIIIIIIIIIIIItllllllllllllHIIIIIIIIIMmUmMIIBIMIIWIIIHIIIiaiMllllllllllS 


Underpinning  and  Foundation 
Work 

Aqueducts^  Subways^  Railroad 
IV orks  Bridge  Piers^  Shafts  and 
Tunnels, 


gMtlMlimiMMIMHMIlMIIMIIIIMIIIIIMIIIIMIMIIIIIMIMMIUmilUIMillllllltllllltUlllilMlllMHIIIIINIIIIIUIIIIIIIHIIIIIIIIIIMIIMIMHIIIIINlI 

fA.  J.  MORSE  &  SON,  Inc.,  fi^s: 

fCatablUhed 

LATEST  DESIGNS  Orders  filled  day  received  | 
U.  S.  Navy  Standard  | 

Special  apparatus  built  to  order  I 

;rtUlinilllllllllllllUUIIUHIHIIIIIIIIIIIIIIIIIIMMIIIIIIIIIIIIIINU,UIIIIIIIIIIIIIHIIIIiaiHIIIH«HniUUIIIIIIIIIHHIUIUIIIIIIIHHUMaaHM^ 

299  Braadway,  § 
New  York  aty  | 


DIVING  APPARATUS 


Schramm  Power  Units 


The  Underpinning  &  Foundation  Co. 
Difficult  Foundations 

Pneumatic,  Steel,  Concrete  and 
Wooden  Pile  Foundations.  Bridge 
Piers;  Underpinning  Heavy  Buildings. 

‘HERCUI.ES”  STEEL  PILES 


manufacturers 

Philadetphlft— N«w  York— Chicago— Boston— Baltimore— PittaburA 

■NllIllllllllllllllllllulimillllinillllllHlHIlimimMIMItllilimillMtlilMIMIMlMllilMIHlIHMIllllliilMIMIMHIMIMtllhllllliniilil 


FOUNDATIONS— iSPECIAL  CONCRETE  MASONRY 
PILING— CONCRETE,  STEEL,  WOOD 
SIMPLEX  CONCRETE  PILING  METHODS 

THE  CRANFORD  CONSTRUCTION  CO. 

CtactaDatl,  Ohio  Ctorotand.  Ohio  PHt.burth,  Pa.  Wa^tagton^.C. 
GarkcMg.  Laadar-Nawi  Bldg.  Kcyttooe  BMg.  MME.  St..N.  W. 
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For  Use  the  Year  Around 


Road  Grader 
Bank  Dipper 
Ditcher 
Cellar  Digger 
Back  Filler 


Don’t  buy  40  tons 
of  equipment  if  one 
Key  tone  10-tonT rac- 
tion  Shovel  will  take 
care  of  all  your  work. 


It  plows  snow — 

in  more  than  a  hiiinlred 
American  towni  and 
cities  every  wintir. 

It  liuilils  roiuls — 
from  ditches  to  .  inwn 
—and  at  just  a  (rac- 
tion  of  the  usual  cusl. 
It  dlKH  dltelips — 

A  bi(f  time  saver  and 
labor  ecuiiumiziT. 

It  Alls  'em— 

By  the  time  the  tile 
are  in — the  ditch  is 
covered — and  done. 

Owensboro 
Ditcher  & 
Grader 


P.  O.  Box  700, 
Owtnaboro,  Kv., 
U.S.A. 


Till'  machine  is  sturdily  built  and  will  stand  up  to  hard 
dlRRlna  in  ecnientcd  mavel.  ahale  or  old  macadam.  At  the 
BAnic*  tlnip  It  in  iiniuiiiAllv  llirht  i  in  tnnaV  hiui  A  lonir 


M  sanie  time  It  la  unusually  lUthi  ( 10  tons),  haa  a  long  wheel- 
bast*  flO  ft  ),  with  ,'>4'lnch  treari-whfH'ls  and  wide  tires  No 

fiallklnc  neeesaary  on  dry  ground.  Puts  minimum  strain  OD 
:ht  bridges 

Skimmer  and  Dipper  Scoops  hold  one-half  yard.  Toads  JJ 
yard  wagon  In  1|  mlnubs.  Average  dally  output  250  to  400 
cubic  yards,  lias  dragline  ditcher  setNip  for  trenchfs,  cellar 


Export  Office 
Dept.  “A" 
Singer  Bldg. 
New  York  City 


per  day.  Kxcavates  to  a  depth  of  20  ft 

The  eleven-foot  horizontal  crowding  movement  and  powerful 
thrust  make  It  more  efficient  than  other  machines  for  shallow 
grading  In  hard  material. 

Saves  you  money  In  first  cost,  operating  and  moving  charge, 
and  upkeep. 

Write  nearest  office  for  catalog,  prices  and  list  of  ncar-fry  oxmtrs. 


KEYSTONE  DRILLER  CO. 


BF..AVER  FALLS,  PA. 

170  Broadway,  New  York.  Monadnork  Block,  Chicago,  ni. 
Jupliu,  .Mo. 

Keystone  Well  Drilling  Machines  Downle  Deep  Well  Pumps 


07  STEAM  SHOVELS  \S 


200  ft,  a  Day — OR 


14  HUUTY  i 

HAMMER 

1  AUSTRALIA 


This  picture  shows  a 
McKiernan-Terry  No. 
:i  DUBL-DCTY  Pile 
Hammer  driving  steel 
sheet  piling  on  the 
Murray  River  Works. 
Adelaide.  Australia. 
And  when  the  job  is 
complete  the  DUBL- 
Dl'TY  Hammer  will 
pull  the  pile  in  per¬ 
fect  condition. 


Bulletin  No.  '^5,  Just 
oir  the  press  gives 
complete  information. 
Write  TODAY  for 
your  ropy. 


2000  Ft. 


McKieman-Terry 
DriU  Co. 

13  Park  Row.  N.Y.  Uty 


With  a 


BUCKEYE 


fair  comparison  according  to 
the  many  records  we  have  on  file. 
And  this  is  only  one  advantage  of 
owning  a  Buckeye.  It  gives  you  a 
cleaner-cut,  better  and  more  eco¬ 
nomical  job  throughout. 

Full  details  and  list  of  nearby 
Buckeve  users  on  request. 


Mckierhan-Terry  Hammera 


Buckeye  Traction 
Ditcher  Co. 

Findlay,  Ohio 


_ I 
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QUCKET 
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ERMAN  CABLEWA^  EXCAVAT 

— dig,  convey,  lift  and  dump  in  one  continuous 
operation;  entirely  controlled  by  one  man 


The  development  of  Sauerman  Dragline  Cableway  Exca¬ 
vators  can  be  traced  to  the  need  for  a  machine  which  would 
dig  over  long  spans  and  to  depths  beyond  the  reach  of  the 
dipper  arm  of  a  steam  shovel  or  the  boom  of  a  boom  drag¬ 
line  excavator. 

The  long  reach  of  dragline  cableways  also  makes  them 
particularly  economical  and  ethcient  for  digging  materials 
from  under  water,  as  is  proved  by  the  fact  that  a  gre.it 
many  sand  and  gravel  producers  have  installed  our  machines 
instead  of  pumps. 

Before  undertaking  any  work  involving  excavating  material 
and  conveying  a  distance  of  200  to  600  ft.,  place  your  problem 
before  our  engineers  and  let’s  see  whether  the  dragline  cable- 
way  method  is  the  best  solution  of  your  problem.  Your 
request  for  information  dues  nut  obligate  you  in  any  way. 


Sauerman  Uraalinr  Excavator  IleepcninK  River  Channel 


Sauerman  Bros.,  53  W.  Jackson  Blvd.,  Chicago 

Cabhway  Excmimton  Cableway  Aecaaaorla*  Power  Serapere 


jSmaU  Outfit  UlgKlni;:  Road  tiravel  From  Fond 


Bulldlna  Dikes  With  Our  Dracllne  Cableway  OutSt 


O’ROURKE  ENGINEERING  CONSTRUCTION  CO 


Whitehall  Building,  17  Battery  Place,  New  York 

John  F.  O’Rourke,  President  and  Chief  Engineer  Henry  a.  Alkbr,  Vice  President 


Prepared  at  all  times  with  an  ample  plant 
and  with  exclusively  controlled  new,  safe, 
economical  and  non-disturbing  methods  to 
undertake  construction  of  deep  FOUNDATIONS, 

SUBWAYS  and  river  or  land  TUNNELS. 


BU CYRUS 


DREDGING 


River  and  Harbor  Improvements. 
Waterways  and  Channels.  Sub- 
Aqueous  Rock  Removal.  Govern¬ 
ment  and  Private  Work  a  Specialty. 

Correspondence  Wanted. 

Canal  Construction  Go.,  Inc 

150  Nassau  St..  New  York  City 


STEAM  SHOVELS 
DREDGES 
DRAG  LINES 
TRENCH  EXCAVATORS 
WRECKING  CRANES 
RAILWAY  PILE  DRIVERS 
BALLAST  UNLOADERS 


BUCYRUS  CO. 


l)i.\(.it\M  Showim;  Tyi'k.m. 

1  VKl.EWAY  InST.\1.1..\T  ION 

'  't 

1 

. ir-'VV  ' 

■c:  \ 

-TV  ' 

^  '  8VC«CT  cOAOiNO 

iiiiiiuthMtiiiitiitmmiiiiiMiuimiiiiiiiiiiiiiiiUiiHiiiiiMUiiiiVMlBU 
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Try  an  O.  &  S.  Independent  Swinging  Engine 


for  your  derrick,  dredge  or  lighter  job 
and  you  will  be  agreeably  surprised  at 
the  results  of  the  day’s  work. 

STARTING,  stopping  and  reversin'^ 
are  instantly,  and  smoothly,  accom¬ 
plished  by  a  simple  movement  of  the 
throttle  lever. 

POWER  may  be  developed  from  a 
very  low  speed  to  full  power  and  speed, 
by  using  the  reverse  throttle  as  desired. 

CONTROL  of  boom  swing  is  made 
from  the  steam  cylinders,  no  brake  be¬ 
ing  necessary. 

DON’T  wait  for  some  one  else  to  tell 
you  about  this  engine — 

JFRITE  today  for  Bulletin  No.  132. 

Orr  &  Sembower,  Inc. 

Orrton,  Reading,  Pa. 

48  Church  St.,  New  York  '400  N.  Clinton  St.,  Chicago 

1008  Coiumonweaith  Itidg.,  rhlla. 


FLORY 
Hoists  M 


SIMPLEX 

CHAIN  HOISTS 


CRANES  and  TROLLEYS 


Hand  TraTelinc  Cranes,  Switches  and  Troilejra, 
bHiiia  and  dib  Cranes. 


ELEVATORS 


Fr«lcht  Eievatora,  Eirctrir,  Belt  and  Hand 
Power,  alio  Dumbrraitrrt  and  SidewiUk  Lifts. 


I  Flory  Hoiiti  tre  the  fceurtPtf  hoitU 
i  built.  No  job  it  too  hard  for  them. 

I  The  one  illustrated  has  electric  worm 
I  driie.  all  levers  and  I'ontrollers  being 
^  conveniently  placed.  We  build  hoists 
1  for  errry  jiTriCf, 

I  Catalug  on  request. 

. . . 


S.  Flory  Mfg.  Co. 

Bangor,  I’u. 
9S  Liberty  St 
New  York  City 


For  all  Industrial  purposes  up  to  1  In.  dia. 


J.G.SPEIDEL, 


W.  Iirttonwosd  and  Gordon  Sit. 
•r  READING,  PA. 


. . I . Ill 

I  Hoists  For  Hydraulic  Head  Gates 

1  Hand  or  Motor  Operated 

I  Capacities  up  to  60,000  lb. 

i  If  you  have  a  Water  Power  Development  that  requires 
i  Equipment  let  us  submit  designs  and  prices. 

I  Our  Hoists  were  the  Standard  on  the  New  York  State  Barge  Canal. 

I  DILTS  MACHINE  WORKS,  Inc.,  Fulton,  N.  Y. 

a 

7iiniminniniHiiNmniiiiniiHniniiiiiiiiiiiiiiMitinitiiiiiiiiiiitiitiiiiiiiiiiiiinuiiiiiinninMiMiiiiiuiiiiiuiniiiiniiiiiiuiiiii>iiii: 

. . . 

i  We  Dig  and  Refill  Trenches 

I  For  water,  sewers,  gas,  conduits  and  drains 

I  Pipe  laid  by  contract  and  installation  of  water  systems. 

I  Trench  Machines  and  Backfillers  For  Rent 

I  W.  G.  FRITZ  CO.,  INC.,  ContractorB 

I  Csaox  Bldf.,  Newark,  N.  J. 

aiiimmiHmtMMiMiwtiiiuTa.iiHinNiuiiHiiiniNiiiiniMiiiniiHHiH«nmiiHimnHiiiiHmiiMiiiniinmiiiiniiinniiiiiiiiii>si 


The  JORDAN 
SPREADER 


Hoisting 


**Does  the  Work 
of  an  Army  of  Men*^ 

Send  for  Catalog. 

O.  F.  Jordan  Company 

Chlcafa  and  Kennedy  Aeea.,  East  Chicago,  Ind. 
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i  ||  Sixteen  Years  after 

I;  yi  the  Declaration 

jdj  In  the  same  room  in  Independence 
Hall  where  our  ancestors  affirmed 
America’s  libcrt\ — the  IXSUR- 
E!  I  ANCE  COMPANY  OF  NORTH 
AMERICA  was  organized — on 

December  10,  1792. 

hi  ’ 

Reared  in  this  historic  setting,  the 
(Hfluj  life  of  the  “NORTH  AMERICA” 
j^l  !«i  has  been  closely  interwoven  wdth  the 
dev'elopment  of  the  Nation  itself. 
In  many  critical  stages  of  history 
jiij  ji-l  the  Insurance  Company  of  North 
America  has  taken  a  leading  part. 

j;:i  !fij  During  this  century  and  a  quarter 
strength  and  scope  of  the 
“NORTH  AMERICA”  have  grown 
hj  jfe  apace  with  the  Nation.  In  addition 
to  Fire  Insurance  there  are  clauses  or 
prjl  separate  policies  covering  Use  and 

qi  Occupancy,  Sprinkler  Leakage, 

Products  or  Equipment  in  transit 
lyi  jg  (“Inland  Transit”)  and  a  wide  range 
other  contingencies  in  modern 
industry. 

j[:jj  j'^i  Write  for  the  full  data. 


Insurance  Company  of 

NORTH  AMERICA 

Philadelphia 

Capital  $4,000,000.  Aaaets  over  $30,000,000. 
Surplus  to  Policy  Holders  $12,900,500 

Losses  Paid  Since  1792  — $203,147,659.78 

Fire  Marine 

Explosion  Reelstered  Mall 

Riot  «  Civil  rommot’n 

Tornad,.  *  *'”***' 

L’se  and  Orrupancy  Tnwlt 

Builder's  Risk  Theatrleid 

l.easehold  Horse  and  WaKon 

Rent  War  Risk  (Marine) 

Parcel  Post  Cotton  (.Marine) 


UDGERWQQD 


Steam  Electric  Gasolene 

in  types  to  meet  every  require* 
ment  of  contracting  work 

The  Hoist  is  an  important  unit  in  con¬ 
tracting  workj^  Progress  of  the  work  de¬ 
pends  upon  the  speed  and  reliability  of 
the  hoist. 

We  have  studied  the  work  a  contractor 
requires  from  his  hoist  and  build  the 
LIDGERWOOD  HOISTS  with 
strength  and  speed  for  that  duty. 

Hoists  Derricks  Cableways 

Our  Engineers  at  Your  Service 
Catalogs  upon  request 

LIDGERWOOD  MFC.  CO. 

96  Liberty  St.,  New  York 


Philadelphia 


Pittsburgh 
Los  Angeles 


Chicago  Cleveland 
London,  Eng. 


Woodward-Wight  &  Co..  Ltd..  New  Orleans.  La. 
Canada:  Canadian  Allis-Chalmers.  Ltd..  Toronto. 


tit  rwsm 
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FOUNORYEQUIPMENTCO 

HARVCY-ILL.U  S  A. 


Buffalo 

Locomotive 

Cranes 

The  All 
Steel  Line 


The  Buffalo  line  uf 
locomotive  cranes  w  >> 
designed  to  meet  tlie 
demand  for  a  machine 
to  handle  the  ligliter 
loads  and  to  comhine 
speed  with  substantial 
design. 

This  locomotive  crane 
is  designed  for  either 
hoisting  operations  (us¬ 
ing  block  and  hook,  or 
magnet ) ,  or  for  operat¬ 
ing  a  two-line  clamshell  bucket  of  the  grab  bucket  type.  It  will  handle  a  >4-cubic  yard  bucket  of  this  type, 
at  a  radius  of  39  ft.  6  in.,  measured  from  the  center  of  the  track. 

'riiis  locomotive  crane  also  can  be  used  for  shifting  cars,  having  ample  power  to  push  or  pull  a  string 
of  three  or  four  heavily  loaded  freight  cars. 

Wm  havm  a  nmw  Catalog.  Sond  for  it.  Prompt  Shipmonta. 


7H*Tob,  4-Wh«el  StMm  Locomotive  Crane  Handling  Structural  Material 


BUILDERS  OF  HOISTING  ENGINES,  BUCKETS 
LOCOMOTIVE  CRANES,  DERRICK  FITTINGS,  ETC, 

Representatives  in  Principai  Cities. 


BUFFALO  HOIST  &  DERRICK  CO. 

BUFFALO,  NEW  YORK 


In  difficult  work  the 

O.  S.  Dependable  Locomotive  Cranes 
and  Buckets 

•*•.*•  ~  'I  iMUre  satisfsctiiin 


WHiTlNG  CRANES 


Correct  Design 
RifSht  Materinl 
Superior 
Fabrication 


Orton  & 
Stein  brenner 
Co, 

CHICAGO.  ILU 
Shops 

HontiDKlon.  Ind. 


gsatry  and  Locomotive  Craaas.  Rtesm  Hhovels— 
icavstors — Dredsea — Buckets—  Hoisting  J'IngInet— 
Eleetrir  ( >  verbesd  T  rsvellng  Crsnet  and  Holets.Msaneta 


Whirlers 

are  designed  semrdint  tO 
the  best  mgtneei  ing  prt^ 
tics. 

Dravo  Contractinf  Co. 
Engineering  Works  Dep'l. 

^  Addrcag  >P 

Inqulrlea  to  MM 
C  s  DravoDoyioCe,  l|P 

*/  PiUi^'eeh.  Fa 


BROWNING 


LOCOMOTIVE  CRANES 

Wrockinc  Craaos,  Railroad  Ditchers,  RsvoIvIbe  Steam 
Shovala,  Pila  Drivars,  Buckata 
THE  BROWNING  CO.,  CLEVELAND.  OHIO,  U.  S.  A. 
Sales  Offices:  New  York.  Cbica«o 


June  26,  1919 
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he  Ohio  Locomotive  Crane  Co.  Bucyrus,  Ohio. 

M  \\  ' 


Monighan  Dra^ine 


We  Sub-Contract 
Trench  Work 


by  lineal  loot  for  Sewera*  Water  Mains, 
^a  Linea,  Condulta  and  Street  Railway 
Trenching. 


General  Engrg.  &  Const.  Co. 

SOS  Truat  Bldg.  -  •  Rockford*  111. 


uiMiiiimtiiiiiintiiiiiiiiiiiiiiiiiiiiitMiiimMiiiiiiiiitiiMiiiHntiiiMiMiinmiiMiinmtmiiiitiMmimiitiimiiiititiimMiiiiiiminiMiHiMc 


TERRY 

TRACTORCRANE 


'iiMiininiiiiiiintiiiiiiiiiininiiiiiiiiiMiMiiniiiiiiiMiiiiiiiiMitiiiiiMiiiiiiiiinininiiiiiiiiiiiiiiiuiiniiiiiiiiniiinninninnnniiiS 

"''I'liiniiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiitiiiiMiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiMiiiiMiiiiiiniiiiiiiiiiiiitiniiiiiiiiiiiiiiiiiiiiniiim 

**WaIking  Und  Dredges’;  f 

Spans  the  cut.  Built  any  | 

>»idth.  Steel  construction.  I 

Two  mei;  can  operate.  = 

Kquippeif  with  oil  engine.  I 

Ideal  for  clean  out  work.  I 

Write  /or  detaUe.  | 

bay  City  Dredge  Works 

tSIlCMiteATW 

. . . . 


NO  OUTRIGGERS  NEEDED 
SWINGS  300  DEGREES 

RUGGED  AND  EFFICIENT 

OIL,  GASOLINE  OR  ELECTRIC  POWER 

Type  “S"  capacity  2  tons  or  J'i-yd.  Bucket  at  a 
radius  of  25  feet 

Type  “T”  capacity  3  tons  or  1^-yd.  Bucket  at  a 
radius  of  25  feet. 

*  Length  of  Boom  35  feet. 

./sk  for  bulletin  No.  4. 

EDW.  F.  TERRY  MFG;  CO. 

Cranme  and  Derricke 

Grand  Central  Terminal,  New  York  City 

Works,  HaniMi^  N.  J. 


Crane 

Service 

A  big  differ¬ 
ence  from  “Just 
Cranes”.  We 
keep  in  close 
touch  with  every 
OHIO  owner 
and  make  cer¬ 
tain  that  he  is 
getting  maxi¬ 
mum  efficiency 
and  economy. 
That  is  one  of 
the  reasons  why 
there  are  so 
many  Ohio  re¬ 
peaters.  Cus¬ 
tomers  realiz* 
that  (1)  oui 
cranes  are  huili 
right  (2)  the 
service  is  right. 
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Mead- Morrison  Equipment 
for  Dependable,  Low  Cost  Operation 


Aa  K  a  n  V’  u  s  e  r  o  f  .MhAD- 

NiORklSON  Kquipniem 
for  his  opinion.  He’ll  tell 
you  that  you  can’t  beat  an  M-.M 
Hoist,  Bucket  or  Engine  for  low 
upkeep  and  operating  costs.  More¬ 
over,  it’s  DEPENDABLE.  Ther-’s 
no  danger  of  a  breakdown  at  tlie 
critical  moment. 


It  IS  just  this  extra  MEAD- 
MORRISON  quality  that  pays 
dividends. 

This  illustration  shows  a  MEAD- 
MORRISON  Hoist  operating  a 
U-yd.  Tvpe  “D”  MEAD-MOR- 
RISON  Bucket. 


Write  for  aur  latest  Bulletins 


Mead'Morrison  Mfg.  Co. 

Works  and  Executive  Offices: 

East  Boston,  Mass. 

Branches:  New  York,  Chicago 


Hoists 

Buckets 

Auto  Truck  Winches 
Car  Pullers 


^  WIRE  ROPi 


Ea(hsswsa<MsaihttsrsnslHssTTDssHlsr«strr. 
ltiti*Cnaii.slc.,«susiasMilwCrssii  saiHiiUs 

m  MOWN  HonmiG  HAcanotT  ca 

OsssM.  oy* 


-  Send  for  Special  Illustrated  Catalogue 

American  Steel^>^re 

CMICAOQ  4'  >. 

Company 


. . . . . . iiiihiuiihihihi^  a . . . . . . . . . . . . . . . . . 


brownhoistI 


WMfl  BURY  ca  01  RCW 


OWEN  C/am 
Shot!  BUCKETS 
k  INSURE  At  ’ 
L  BIGGER  DAYS  i 
^^WORK.  m 


Your  crane  is  not 
a  real  paying  in¬ 
vestment  unless 
the  hueketit  oper¬ 
ates  is  up  to  the 
same  high  stand¬ 
ard.  Ihiviip  your 
crane  witii  an 
Owen  Hiieket.  ^ 
I’ t  i  I  i  z  e 
100%  of 
its  en-  ■ 
enO'by 


durable  and  self- 
lubricated.  Xo 
eoetly  delays.  In¬ 
vestigate  today. 


The  Owen 
Bucket  Co. 
S.t3  Rockefeller 
SIdg.,  Cleveland 
Ohio 


June  26,  1919 
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It  has  been  said  that  the  Williams  is 
"Built  to  Dig  and  Last  H’hilf  Digging.” 
Features  we  will  gladly  explain  in  detail 
give  it  this  distinction. 


In  addition  its  triangular  construction  in¬ 
sures  long  life  and  its  small  numher  of 
working  parts,  strength  of  all  materials 
and  other  William's  features  give  eco¬ 
nomical  operation  and  low  cost  of  upkeep. 
Let  us  explain  in  full. 


Catalog  on  rmqueut 

The  G.  H.  Williams  Co. 

Eri*.  Penn*. 
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Orange  Peel  Buckets — the  fruition  of  thirty- 
live  years'  experience  in  buildinx  better  buck¬ 
ets.  Three-  or  four-sided  types  with  or  without 
cut-off  blades.  Ask  lor  Catalog-  4B.  2453-T 

The  Hayward  Co..  48-50  Church  St..  New  York 


rLYiMuciii  Kurt, 

The  full  page  sdvertiseinrnt  on  pass  10  o 
June  12  MBue  tells  a  story  of  real  interest  to  yo 
There  Is  a  Plymouth  Rope  for  every  top 
requirement.  DixtrVnaoTt  in  AU  t.nrgt  CUin 
PLYMOUTH  Cr'RDACF.  COMPANY 
North  Plymouth,  Masr.  Welland,  Can 


ruinimimiimmtllimiUUNMMIMNHIIIIIHIHHIlHIIIIIIIIIIIIIIIIIIIIIHIIIHNIIIIMIIIiniHIHIHIIIWIinSimHIIIUIIUHIIIIIIIIIMIIIIillli; 


“Type”  Contractor 
CLAM  SHELL  BUCKETS 


Write  for 

"m  GEO.  HAISS  M’F’G,  CO. 

I  140th  Street  and  Rider  c>lvenue 

NEW  YORK  CITY' 

o 


..  . 

,  /-; -  I 

y  ^  ^  ‘'.ra-  ,  :  ^  ^  ^  V  ir^' 


MAVWARa 


fBUC^ETa^ 


BUCKETS 


For  All  Classes  of  Work 

Contractors  Clam  Shells — Orange  Peels 


Positively  the  last  word  in  bucket 
construction.  Substantialty  buitt,  easy 
to  operate,  few  wearing  parts.  Large 
Stock  on  hand — reasonable  in  price. 


VULCAN  Iron  Works  sInc 


UERSiYCmr.N.J. 


Orange  Peel 


LESCHEN  WIRE  nOW 

Tkelnattrud  anJ  nvorlmisiiship 
that  is  a  part  of  every  Lesehen  M  || 

Wire  Rope. make  it  saro,  dependaklcfl^^|l 


and  economical. 


tSTASLISHEO  1057 


A.Lcsdini  &  Sons  Rope  Ca. 

St.  Louia  Mo. 

NawYarfc  Ckiea^  Oenvar  I  ' 

Salt  Laka  City  San  Fnmcijyo'-"^  V  - 


e  26,  1919 
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Bought  on  Performance 

A  city  in  western  New  York,  run  by  a  City  Man- 
ager,  was  in  the  market  for  2500  meters.  His 
idea  of  economy  was  to  accept  the  lowest  bid. 
There  wasn’t  anything  else  to  do  in  his  opinion. 

“  But  before  you  do  that,  hadn’t  you  better  look  at 
the  records  of  the  meters  we  have  in  service  and 
compare  them  on  that  basis? ’’asked  the  Water-works 
Superintendent.  Mr.  City  Manager  did. 

Maintenance  and  repair  charges  were  so  much 
greater  than  the  ditference  in  first  cost  that  the  entire 
2500  were  bought  of  the  highest  bidder. 

Wherever  Performance  is  given  Preference  over 
Price,  Trident  Meters  are  specified. 

NEPTUNE  METER  COMPANY 
NEW  YORK 
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Keystone  ,  '  Arc  tic 

Keystone  -  Compound 
•Eureka  Utility 


|Pitt|b0^K’M'eter '  Co 

^Sj^|5East'Pittsbur«^h\Pa^  • 


Norton  Self-Lowering  Jacks  Are  the 

f  Fastest  Jacks  Made 

They  lower  the  full  load  with 
absolute  safety  by  pressing  the 
button — ^you  do  not  ha\e  to 
pump  or  crank  them  down  as 
with  other  jacks 
25  to  too  tons  capacity — Plain  and 
with  foot  lift.  Send  for  complete 


For  Water  Works 


The  importance  of  accurately  measuring  water 
flow  both  to  and  from  the  pumping  station  and 
through  the  distribution  mains  is  the  reason  why  so 
many  leading  municipal  and  private  water  com¬ 
panies  have  equipped  their  lines  with 


VENTURI  METERS 


Thfy  indicate  the  momentary  flow: 
n-Kistcr  the  total  flow;  and  trace  a 
I'OiiiiiiuouH  chart  record  ol  all  changres 
ill  the  rate  of  flow. 

IVrraancntly  accurate. 

Not  subject  to  clogrtrinr. 

Occupy  small  space. 

Nc  delicate  mechanism. 

D<‘tect  leaks  in  the  mains. 

Chock  pump  efficiency,  showlnir  when 
different  pum.is  were  started  and 
stoiaied. 

Can  be  used  to  control  automatically 
the  chemical  fccil. 

Can  be  arraiiircil  to  control  automati¬ 
cally  the  effluent  from  filter  bills. 
Accurately  measure  feed  Input  to  the 
boilers. 


A  JOB  OF  A  FEW  SECONDS 


Fort  Pitt 
Sectional  Cots 

are  so  constructed 
that  it  takes  but  a 
jiffy — and  no  tools — 
to  assemble  or  dis¬ 
semble  a  tier  of  them. 
And  each  cot  is  in 
but  one  piece  that 
folds  when  idle.  Their 
use  makes  large 
quarters  of  small 
rooms  and  provides  as 
well  that  kind  of  rest 
that  workmen  need. 
One  order  has  con¬ 
vinced  many. 


Pat.  Aug.  1918 

Comfortable  —  Eeonomteal 
Let  Ue  Give  You  Details 


Write  us  for  Bulletin  No.  848  now. 


Builders  Iron  Fdry.  i‘he“  velTturc*  Providence,  R.  !. 

New  York  Pittsburgh  Chicago  Atlanta  San  Francisco 
Portland,  Ore.  Toronto,  Ont.  Vancouver,  B.  C. 


FORT  PITT  BEDDING  COMPANY 

North  Side,  Pittsburgh,  Pa. 


Easily  Carried 
By  One  Man 

This  light,  durable  machine 
will  be  sent  on  approval  for 
.^0  days’  trial  If  not  as  rep¬ 
resented,  send  it  back. 

Corporation 
Tapping  Machine 

Write  for  latest  bulletins 
of  this  and  other  water¬ 
works  appliances. 

The  A.  P.  Smith  Mfg.  Co. 

East  Oranfe,  N.  J. 


NEW  YORK 


Water  Meters 


uitiitiiitiiNiiiniiiitiiiMiiiiiiitiitiHiiiMitmiitiitinHmmiiiiitinMtininimnitinMiiiMiifiiitiiiMiMMiMiMiiiiiiiitiiHiiiiiiiiiitiiniitiiir 

tfiititiMMiitMiiitiMiiiiiiiiiHiiMiitiiiiiiiiiiiiiiHuiiuiiniiiiniiuiiiiiiiuuiiiiiiiiiiHuuiiiumiMiHiitiiiiiiiiiiitMtiiiiiiiiiiiiiiiiititiiiiifig 

I  Coffin  Valve  Co.  I 

i  BOSTON,  MASS.  p  I 

I  Butterfly  Valve,  of  the  Largest  ftluice  I 

I  Fire  Hydrants  and  Gate  Valves  in  America.  Sewer  Gate.  | 

I  Hydraulically,  Electrically  and  Hand  Operated  | 

I  Gate  Valves  and  Sluice  Gates  | 

I  For  Waterworks,  Power  Plants  and  Filtration  Systems  | 
I  Write  for  Catalog  | 


SLXnCE  GATES 

Shear,  Flap  and  Butterfly  Valves 

FLEXIBLE  JOINTS 


COL  OWE  L  L -WILCOX  CO 


glWMilllllllllllllllllllllllllllinilllllinTTIIltTimiTTTITmTTU-fT . . . . . . 

I  SLUICEGATES.  CHECK  VALVES,  .1^^^  OIIR  I  IMP  i 
I  INDICATOR  POSTS,  ETC.  s 

GATE  c‘r^r^v 

VALVES  t.UUY  HYDRANTS  | 

I  Hydraulleally  and  Deetrically-Oparatad  Valvas  and  Sluiea  Gates  i 
ValvM  Designed  for  all  Kinds  of  Sarvlca. 

I  EDDY  VALVE  COMPANY,  WATERFORD,  N.  Y.  I 

I  Naw  York  Chicago  Boston  San  Franelseo  Philadolphia  | 

MlillllllllllMHHIIIHIIIIIIIIIIIIIUIIIIIIIIIIIIIIHIIIIIIIIIIIIIItlllliniHHtllHIHHIHIinmHnilHIIIIIIHIIimillKIIMIMIIIIIIIIIIIIIIHIimiUli 


quest  ineurs  no  obligation. 


frOitiO/1  HotHri  tn  Contac*  wtt^ 
friction  Oish 


June  26,  1919 
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Simplicity — Efficiency — Accuracy 


Every  feature  you  demand  is  embodied  in 


1 1  “WATCH  DOG”  I 


Let’s 

Go 


SIMPLEX 

Registering  Meters 


They  stand  alone. 


WATER  METERS 


GAMON  METER  COMPANY 


Main  Omca  and  Works: 


NEWARK,  NEW  JERSEY 


limillllllHnWIIIIIIIII— milimilllllllimilllllBIIIIIIIIHimilllllllllSIllllllMmtnillllllimilllimillllWIIMIIIItMlllllllJ  'iHMMNNUHMWIHIHIHNUIIHHUIIHMUlHIWIIIIMIMHmimHinnlinHHINmiHmHiaUlHINIHIUHMIllMHIIIIHnilllHMHHHHIIMIB 


Write  for  our  latest  bulletin. 


Accurate 

Durable 

Efficient 


The  ROLLER  TRACTION  WHEEL  is  espe¬ 
cially  important.  This  simple  device  rolls.  It 
eliminates  sliding  and  thus  practically  all  friction. 
It  insures  accuracy  in  low  flows. 


Let  us  explain  this  feature  in  full. 


Simplex  Valve  and  Meter  Company 

625  Wood  Street,  Philadelphia,  Pa. 


New  England  Repreeentatlve— Geo.  \\.  Stetson,  141  Milk  St., 
Bouton,  Mmkh. 

Pariflr  <'oa*t  Reprewntative* — Water-Works  .Snpply  Co.,  San 
Eranrtsro  and  Ia>s  .Vngeles. 

Canadian  Representatives — Franris  Hankin  &  Co.,  Montreal, 
Toronto  and  Vancouvei. 


Simplex  Roller  Traction 
Wheel,  showing  construc¬ 
tion  and  position  taken 
in  bearing  against  the 
rotating  disc. 


illlHIIMIIIIIIIIMIIIIHIlUIlllllllllUIIIINDIIIIIMtlMUlHliaiNIIIIMnMIlllIHUIIIIIHIIIIIIIIIIIIIIIIIIIHIIIIINIIIUMIIIIIHMIlllMUIMIIIIIIIIIIIlirMIIIIIIHIIIHHHIHHnilininimninMIlinNIlIjinillllllf 


142 


Buying— E  NGINEERING  NEWS-RECOR  D— Section 


GRAVITY  PRESSURE  | 

FILTERS  I 


Vol.  82,  No.  26 

. . . . .  . . . 

I  Mechanical  Filtration  I 
j  Plants 

I  Municipal  and  Industrial  Purposes  1 
f  Gravity  and  Pressure  Types 


Water  Softening  Plants 
Hypochlorite  Apparatus 


Re-filtration  Systems 
for  Natatoriums 


and  all  Sorts  of  Chemical  Feeding  Devices  I 

Over  350  Municipal  Filtration  Plants  I 

Installed — Total  Daily  Capacity  I 

900,000,000  Gallons  | 

X 

Write  for  Bulletin  IS  I  | 

THE  NEW  YORK  CONTINENTAL  I 

JEWELL  FILTRATION  COMPANY  | 

GENERAL  OFFICES:  NUTLEY,  N.  J.  | 

Inter  state  Building,  Kansas  City,  Mo. ;  111  W.  Monroe  St.,  | 
Chicago,  III. ;  New  Birks  Building,  Montreal.  I 

Originators  of  Mechanical  Filtration  I 


The  “Holyoke” 
Fire  Hydrant 

I  FOR  TOWNS,  CITIES  AND  FACTORIES  | 

I  One  of  the  Oldest 

I  One  of  the  Best 

I  IN  USE  OVER  35  YEARS 

1  It  will  pay  you  to  send  us  your  inquiries  \ 

j  Norwood  Engineering  Company  ; 

I  Florence,  Mass.,  U.  S.  A. 

itUUMIIHilllHNHMminilNIIIIUIIIIIIIIIIINmilNHHIUHIlllNlltllHItllHinilllMMIlllltlNilttlHIlllHllilllMIIUlllMllllllliiiiii 


. . . . . mm . . . .  . . .  imi  > 


WATER  SOFTENING  AND 
FILTRATION  PLANTS 

INTERNATIONAL  FILTER  CO. 

30  South  Dearborn  5t.,  Chicaqo  * 

Nfw  York  Office:  Woolworth  Suildinq 


e  Clean  Water  Mains 

^  Deliver  Full  Capacity 

He  are  gUd  I*  confer 
t  wilH  nnkta*!  •ffirials 

•  ar  Water 

NaV«onal  MelKod*  arc  patented 

Nstional  Water  Miin  Clesning  Coinpany, 


Racktared  U.  S.  Patant  Offica  ' 

Requires  No  Caulking 
For  Jointing  Cast-Iron  Water  Mains 

I.ipndite  le.«<.sens  labor.  It  flits  every  crevice  from 
the  yarn  out  to  face  of  bell.  Saves  50%  to  65%.  The 
efticicnt  water  main  Joint.  Write  for  information. 
Specify  L#endite. 


Hungerford  &  Terry,  Inc. 

Water  Filters  and  Softeners 

Purification  of  water  for  technical  and 
industrial  purposes. 

1110  Pennsylvania  Building,  Philadelphia,  Pa. 


'I.eaillte  JoIntH  Increane  In  StrenKth  With  Aae” 


THE  LEADITE  COMPANY,  InCa 

nd  TItIa  BuiMins  PHILADELPHIA.  PA. 


Nicholas  Engel 


JOHN  FOX  &  CO 


Cul'Iron  Water,  Gas  and  Flange  Pipe.  Special  Caatinga, 

Fire  Hydrants,  Valves.  General  Foundry  and  Machine  Work. 

2S3  BROADWAY  NEW  YORK  CITY 


AUTOMATIC  GATES 


FOR  THE 
CONTROL 
OF 

WATER 

LEVEL 


ensT 

RESULTS  BY 
NUMEROUS 
AMERICAN 
AND 

EUROPEAN 

INSTALLATIONS 


American  patent*  controlled  by  the  owners, 
BARRAGES  AUTOMATIQUES  S.A.. 
ZURICH,  SWITZERLAND 

FARGO  ENGINEERING  CO.,  JACKSON,  MICH. 

Lastarn  American  Representative 
Agents  wanted  in  the  Western  States. 


MANY 

STYLES 


Cr*«a  Arcb  ^ 

Gr*«o  Pr«tft«r«  Water  Backs 

Ccaaa  Steam  Jat  Aah  Canvejrore 

Crraa  MataiiaU  Tranafar  and  Storaf*  Hamper 

Green  Engineering  Co.,  Ea«t  Chicago',  Ind, 


Locate  Your  Leak? 

,  Then  Stop  Them  . 

snti  /at/fr/*  me**'0<i  yr*  (fCMsed .  a 

PITOMETER  SURVEY 

on  '^sfneit 

THE  PITOMETER  COMPANY 
51  Duane  Sh'eet,  New  YorK. 


Buying— E  N  G  I  N  E  E  R  I  N  G  N  E  W  S-R  E  C  O  R  D— S«>r^jV.n 


MATHIESON 
ALKALI  WORKS,  Inc 


MICHIGAN 

PRODUCTS 


Niagara  Falls,  N.  Y, 


Castner  Electrolytic  Process 
Eagle-Thistle  Brand 


CHLORIDE  OF  LIME 


Fire  Hydrants 
Gate  Valves 
Sluice  Gates 
Check  Valves 
Foot  Valves 


In  225,  450  and  750-lb.  drums. 
Strongest,  quickest-settling,  most 
reliable. 


Sleeve  \’^alves 
Indicator  Posts 
V'alve  Boxes 


LIQUID  CHLORINE 


Pure,  anhydrous,  for  use  with  any  con¬ 
trol  apparatus.  In  improved  and  con¬ 
venient  cylinders,  105  and  150  lbs.  net, 


Flower  Valve  Mfg.  Company 

107  Parkinson  St.,  Detroit,  Mich. 


ARNOLD,  HOFFMAN  &  CO.,  INC 


Sole  Agente 
61  Broadway 
New  York 


Boston 

Providence 


Philadelphia 
Charlotte,  N.  C. 


Any  Apparatus  Necessary 
for  Pure  Water 


^URIPICATiaNoaV'BTKMK 
•orrcNiNo  s  iFiuTRAnoN 
ron  ■oii.KR  rKKo  ano 

ALU  I’NOUBTRIAI.  UBKM 


The  PITTSBURGH  line  inoludeg  gravity  and  pressure  filters, 
water  softening  plants,  coagulant  and  sterilizing  apparatus,  and 

filter  plant  ctiuii>mt'iit. 

^  dtl  A''**’  Venturi  Meters. 


Purifying  plants  suit¬ 
able  for  municipalities, 
factories,  lee  plants, 
breweries.  laundries,  etc. 


Pittsburgh  Filter  &  Engineering  Co. 

Formerly  Pittsburgh  Filter  .Mfg.  Co. 

PITTSBURGH,  PA. 

WORKS:  OIL  CITY,  PA.  KANSAS  CITY’ 


I  “COREY”  FIRE  HYDRANTS 

i  Valve  iioxea  Indlrater  Posts  Air  Valves 

I  “RENSSELAER”  VALVES 

§  All  Sizes  All  Pressures  AU  Purposes 

I  Rensselaer  Valve  Co.,  General  Offices,  Troy,  N.  Y. 

i  Now  York,  Hudson  Termlosl,  Church  St,  Chicago.  Monadnock  Block 
i  littsbursh,  Oliver  Bullillng  Seattle,  Colmaa  BuUdlos 

I  New  England,  Cbas.  L.  Brown,  Nortbboru,  Maas. 

OimHHMIWUUIIWIIIIMIIIIIIIIIIIIIIMIMIIIIIIIIIIIIIIMIMIIIHIIIIIIIUIIUIIIIIIIIIIIIIIHIIIIIIIIIIIIIIIIIIIIMIIIHMHIlHHIINUaWIIIIIIIUN 


WATER  SOFTENING 

'awd  FILTRATION  PI. ANTS 


AMERICAN  WATER  SOFTENER  COMPANY 
lOOS  CHESTNUT  ST.  PBn.ADELPinA.  PA. 

No  affltlatloB  or  wi>rklns  agreomeat  wftk  aay  of  oar  competitors 


. . . . .  j«MUlMii,MMHDmiilimuiiiiiigimiODiti.iii . mil . . 
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'lUUlilltUlHHa 


Wire  woi 
continuoii 
wood  pini 


CbMTINENIAl 


RaUroc.ds 
Mines,  Etc. 

Wat<T  — III,,!,, 

o  1  e  a  r  .istiiimt 
irllau  Fir,  si, 
PilM*  «  1., 

Washiiitrin  1  Tni.ir 
bf-stos  or  tin  I  j,.  o 
iiisiilatiiiK''  11  h  <1 
frrouinl  strain 


— is  received  by  engineers  with  marked 
favor  everywhere.  Many  of  the  largest 
Irrigation  Projects,  Power  Companies 
and  Municipalities  are  served  by  this 
pipe — it  is  giving  service  in  all  parts  of 
the  world. 

Our  Engineering  Staff  is  maintained  for 
your  convenience. 

Continental  Pipe  Mfg.  Co. 

General  Office 


Write  for  Catalog 

AMERICAN  WOOD  PIPE  CO.,  TACOMA,  WASH. 


“STANDARD”  WOOD  PIPE 

Meets  Many  Requirements. 
Durability  and  Economy. 

li^iigiiieers  kn  w  its  real  Value.  Will 
furnish  Pipe  to  suit  Cmnlitinns.  Write 
for  our  New  Catalogue,  where  it  gives 
3'oii  full  information. 

Standard  Wood  Pipe  Company 

Williamtport,  Pa. 


Kafltrrn  Offlrr:  Wmtiworth 
HldK.,  Nrw  Vork  I'iiy 
KurrrsiHir  to 
Pariflc  Count  Pipe  Co.. 
tSrattIp 

Portland  Wood  I*lpe  Co.. 
Portland 

WashlnKOin  I'liip  &  Foundry 
Co..  Tutoiiia 

National  Tank  &  C» 

<Pl|»e  Drpt.  Only),  Portland 


A  Mining  Catalog  li  Ready 
for  You! 

All  we  need  is  your  name  on 
our  mailing  list  to  send  you  a 
copy. 

The  many  usi-s.  (urtiis  and 
construction  of  Wuodsiave  Tanks 
are  fully  describetl.  Besides 
this,  other  Cyanide  Plant  equip 
meiit  used  in  Ian-  processeH  of 
high-grade  metal  extraction  is 
fully  covered. 

Sueh  (eehiiioal  data  and  in 
formation  are  given  that  the 
complete  catalog  makes  the  most 
valuable  book  you  have  ever 
seen. 

SenJ  for  your  free  copy 

_  totfay 


WHY  DON’T  YOU  USE 

Wyckoff  Wood  Pipe 

OTHERS  DO 

0\er  1(*00  tniloti  of  Wyrkoff  Wooil  Pifie  have  Imm'ii  iimtalled  in  the  last 
thn*e  yeartk  it  ran  lx*  furnishrd  and  laid  at  half  the  coat  of  caat  iron. 

IT  LASTS  AS  LONG. 

A.  Wyckoff  &  Son  Company,  Elmira,  N.  Y. 

n.  H  WJiite.  l.'iO.T  Fourth  Natl.  Bank  Bldg..  Atlanta.  Ga. 
lohnson  Peters  Co  .  Piltahiirgh  Terminal  W.arehous*-,  Pittsburgh.  Pa 


^^CIFIC  TANK  (/  PIPE  CO> 

TNI  STAHOASO  flMCB  'AS 

306  Market  Street,  San  Francisco 


STEAM  TURBINE  CD 

TRENTON,  N.  J. 


Marion  Shoes 
for 

Wood  Pipe 


Builders  of  Tl'UBINE  MACHINEUY,  including  Steam  Turbines  ol 
all  rapacities  for  high  or  low-pressure  steam  and  for  direct  corinection 
or  for  belt  or  rope  drive.  Complete  Turbo-Oenerator  Sets.  Centrifugal 
Pumps  for  all  Heads  .nnd  Capacities.  Centrifugal  Blowers  and  .Air  Com¬ 
pressors.  Double  Helical  Speed  Reducing  Gears. 

IPrite  /or  ipecial  bulletin*  os  apparatu*  in  which  you  art  intereated. 


This 

Mark 


gmilllllllgnilllllMUIIIIIIIIinnillinillii.lllllllllllllllllllllMlIHUIIIIIIIWMIlllHIIIHIIIIimgWMMgnilllMMIIHIIIIIIIMIIIIIIIlllSllla 

I  Warren  Foundry  &  Machine  Company  I 

I  Manufacturers  of 

I  Bell  and  Spigot — Flanged — Flexible  | 
}  Joint— Culvert — Tubes.  Milled  and  | 
s  Plain  Ends  —  Cylinders  —  Manho'e  | 
J  Heads  and  Covers — High-Preasu;  | 

I.  Fire  Service  Pipe — All  Sixes.  ; 

Works:  Philllpsbnrg,  N.  J.  | 

^  I  Bowling  tirren  Itldg.,  New  VorR 
^  (  '-tOl  Devonshire  Street,  Boston,  Mass.  | 


CAST  IRON  PIPE 
SPECIAL  CASTINGS 


tOCK  BAR  /TEEL  PIPE 


26,  1919 
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Oin!EBS&LFff>E  I 

22t&  caet-33?oxi  Dipe,  I 
vdthtltecast-jron Joints  I 


I  UNIVERSAL  Pipe  wherever  used  gives  I 

I  everlasting  and  uninterrupted  service.  | 

I  UNIVERSAL  JOINTS  are  durable,  strong.  i 

I  permanently  tight  and  flexible.  I 

i  Send  fur  Catalog  L'-li  and  disiriptive  huoklets.  | 

I  THE  CSmiiSLFODMm'aaiEKIir  I 

i  80UXST  SZBBET,  NEW  YORK  = 

i  riiiraico  Atlanta  Dallaa  i 

E  San  FranrlNro  Kangaa  City,  Mu.  0-205  i 

tiiiiiiiitiiiinniiiuiiiiiiiiiniiiiiiiiniuiiiiiuiiuiiiiiiiiitiiiiiiiniiiiiiiiiiiiiiiiiiuiiiiiiiuiHiiiiiiiuiiiiiiiiiiiiiiiiiiiniMiiiiiiiiniiiiMiiiiin 


CAST  IRON  PIPE 

oi  all  (Icacripttuna  tor  W  ator,  Uaa.  S<'U-ira*i',  Oralns.  t'ulvcrts.  itr. 
Also  Flanged  Pipe,  Flexible  Joint  Pipe,  Speelnl  Caatings.  I.arce 
Cylinder*  and  Heavy  Castings. 

Let  US  vuou  on  your  aejt  rrfutrrments 
UNITED  STATES  CA.ST  IRON  PIPE  AND  FOltNDRY  CO. 

•  7M  E.  Pearl  .St.,  Burlindton.  New  Jersey 


inilMMIIIIIMIIlllliaillllllllllllllMIMIMIMlilllllllllllMlltMIMtMIIIIIIIHtMMIIHiniMIIHIIlMtlltltll" 


DREDGE  PIPE 

ELBOWS,  BRANCHES,  STEEL  PONTOONS 

j.  S.  THORN  CO.  “p’Wl'LADELpti'.A'rA”  ' 

'iiriiiiiinnnnniniir''’iniiinitiiiiniiiiiiiiiiiiiiiiiiiiiiiMiiiiiiiiniiMiitiiiii(iiiiiiiiiiiiiiiiiiiiiiiiniiiiiiiiiiiiiiiiNlin«iittiuit 


A  DURABLE,  dependable  material  for  every  I 
wrought  tubular  requirement.  Sizes  %  to  30"  i 
().  I).,  inclusive — Spcllerizcd  (sizes  4  in.  and  under)  | 
to  reduce  any  tendency  to  corrosion — thoroughly  I 

inspected  and  tested.  I 

A»k  for  "S ATIOS AL"  Bulletin  No.  11 — lli.Htoru,  Charar-  i 

(eriXirs  and  The  Advantages  of  “SATIOSAI.”  Pipe  i 

NATIONAL  TUBE  COMPANY,  Pittsburgh,  Pa.  I 

iMiritMiiiiiililiimitiiiimiiiiiiiMiitiihiitMHitMiiiiiinifMiMiimiiiiiiiiiiiimiiiiiiiiiiiiiiinMiiMiMiiiMiiiiMiiiiiiiiintinMMiitiKiiiMiR 

iMiMiiiiiiiiiiiiiiiMiiiiiiiiMiiiiiiiiiiiiitiiiiiiiiiiiiiiiiiMiiiiiiiiiiiiiiiimiiUiNmiiiminMiiiMtiiiiiiMiMiMiiiiiiMiiiiiiiiihiitiiiiiHiiiui 


SPIRAL  RIVETED  PIPE 

For  conveying  water,  air,  exhaust  steam,  etc. 

Pipe  Specialists  for  48  Years. 

Abendroth  &  Root  Manufacturing  Co; 

Works:  Newburgh,  N.  Y.  New  Yolk  Office,  45  Broadway 


'.iliiliMUiiiiiiiiiiiMmiiiiHiiniiiiiiiiiiiiiiiiiiiiimiiiitiiiiiiiMiiiiiiiMiiiiiiiiiiiiiiniiiiniinMiniiiMiiiiiiiMHiiiiiiiiMiiiiiiiMiitHiMiiiiiH 

I  Cast  Iron  Pipe  and  Fittings  | 

I  Flanged,  Hell  and  Spigot  | 

1  I 

I  Water,  Gas,  Steam  and  Oil.  i 

I  Municipal  Castings  of  .III  Descriptions.  1 

I  LYNCHBURG  FOUNDRY  COMPANY  I 

§  General  Offices*-— Lynchburg,  Virginia  i 

§  Western  Office— Chicago,  Illinois  | 

tiinniiiMMitiitiiiiiiiimimnmiiiiifimfUMiiiiiuiimiiimiiMiiiiiiiiiiiiiiiNiitiiitiitiiiiiniiiiMiiiiiiiiiiiiiHiiiiifiitiHiviiMiiiuiitmni 


is  strongly  protected  against  the 
corrosive  action  of  water  and  elec¬ 
trolysis.  It  is  coated  with  specially 
jrepared  high-resistance  compound, 
applied  hot. 

Lock  Bar  Pipes  are  built  for  years  of 
continuous  service — without  showing 
material  deterioration. 

The  engineer  or  contractor  who  in¬ 
sists  upon  Lock  Bar  Steel  Pipe  builds 
a  solid  foundation  for  his  reputation 
in  years  to  come. 

Write  today  for  complete 
Lock  Bar  date 


w 


PIPE  iORPOPATIdll 

so  CHURCH  ST.  NEW  YORK 
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Edson  Pu 


MINIMIZE  ACCIUI  M  , 

Edson  is  tlie  last  word  i  iHmor 
diaphraeni  pumpini;.  1,  , 

shown  here  consists  ol  a  ',j,  '•> 
(3-in.  suction)  DT.Vri!'' \(;\i 
TRENCH  PUMP  attach,  .i  to  "a 
EDSON  AIR  COtJl.h.lj 
LINE  ENGINE.  All  g.  lo-  ,rc  ia 
crank  case  running  in  od — .  ut  <.i 
sight — uiiahlu  to  catch  in  work- 
men’s  clothing.  We  can  sii|  j  1  ,•  oat- 
lit  on  4  wheel  hand  truck  ii  <i  ->,4 

C  atalofj. 

EstahlUhci  K'j9 

EtlsonMfii.Co. 

Pump  Builders  fur 

Ptft.v  Vears 

27IAUinUtAyi..BostDn.M3ss..U.Dl 


CENTRIFUC^L 

FOR 

EMERGENCY 


A  double  su(sion  pump 
lor  large  volume. 

It  will  move  your  water. 

The  Earle  Gear  A  Mach.  Co. 
4707  Stenton  Av«., 
Philadalphia,  U.  S.  A. 


'’iiiiiiiiiiuirl 


r'?;  Double  and  single  stroke 
'S  models;  direct  steam  driven 
^  or  geared  to  mo.tors.  They 
are  offered  for  heavy',  contin¬ 
uous  service  in  deep  wells. 
Catalog  No.  6. 

_ _ ^  CENTRIFUGALS 

Keystone  Driller  Co.,  Beaver  Falls,  Pa. 
Mfgrt.  Keystone  Excavator  and  Well  Drills 

170  Broadway,  Monadnock  lilk.,  Joplin, 

New  York  Chicago  Mo. 


No  Skill  Required 


Any  laborer  can  set  the  pace  on  a 
has  a 


^  Minneapolis*  Minn.— 712  Plymouth  Bldg. Kansas  City,  Mo.— 716  ^arritt  Bldg.  | 
§  New  York  City — No.  1  Broadway.  San  Francisco,  Cal. — 711  Balboa  Bldg.  | 
?iiiniimitiiiiiiiiMiMtnNnmHiiiimiiiitmiiiiiimiiiiiiiiiiiiiiiiMmiMiiiimmiMiiiiiiiMiiiiiiiiiiiinMiiiiiiimiiiiiiiiiiiiiiiiiiiiiiMiim^ 

. . ^ 

1  R.  D.  WOOD  &  CO.,  WUlSd^'hD!  Pa!  | 

i  ManufaeturerM  of  I 

I  “Mathews”  Fire  Hydrants 

I  Gate,  Foot  and  Check  Valves  | 

I  Cast  Iron  Pipe  and  Fittings 

I  /ill  Kinds  and  Sizes.  | 

. . . 

. . . . . . . 

I  We  Satisfy  Our  Customers 

I  in  delivery,  materia'^  and  workmanship  on  penstocks,  tanks,  g 
i  smoke-stacks,  draft  tubes,  and  all  kinds  of  plate  and  struc-  | 
I  tural  steel.  | 

I  Walsh’s  Holyoke  Steam  Boiler  Works  | 

~  HOLYUKE,  MASS.  | 


Favorite  Wrench 


The  reversible  ratchet  feature  of  the  Favorite 
Wrench  eliminates  all  lost  motion.  'I'here  is 
no  useless  work  as  with  the  old  fashioned  open- 
end  wrench. 

/Vnotlier  big  feature  is  the  socket  head.  It  can’t 
slip  off  the  nut,  no  matter  how  fast  the  wrench 
is  worked. 


i  Branch,  Drummundville.  Quebec 

niiiiiuiuiiiiiliiiiiUHUHiHiiiiiiiuiiiiiiiiuiuuiiiiiNiuiiiiiiiiiiiiiiiniiiHiiiniiiiitiiiiiiiiiiiiiiiiuiiiiHiiiiiiiHiiiHUitiiiiiiMiiiitiinntf 


Greene,  Tweed  &  Co. 

Sole  Manufacturers 
New  York 
109  Duane  Street 


PONTOON  AND  SHORE 

Elbows,  Branches,  BaU  Joints,  Valves,  Steel  Pontoons 

MACHOLD  &  RIDDELL,  S'fffltlSirMi.A'J'p'f' 
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Built  in  All  "tn>m  «<nd  SUa«  frqm  tk«  Smulkiat  t*  th*  tWa— t 

,  .  ■  ■  •  '■  -i  • 

■  /*  Wopdwaid  GpvBroer.  C9m|>any 

MiU  StiMt  '  ‘  ,^V,  ^  /  -^y..  "'RoekfoH/lllluol*: 


Self-contained  fire  pump  unit  for  plant  protection 


The  Lea-Courtenay  Centrifugal  Fire  Pumf 
hat  been  accepted  by  all  insurance  boards. 

LEA-COURTENAY 
CENTRIFUGAL  PUMP 


^ - - ^ 

ment  was  a  Lea-Courtenay 
centrifugal  pump  coupled  to 
a  gasoline  engine.  One  of 
the  many  distinct  advan¬ 
tages  of  a  pump  of  this 
type  is  there  is  no  stand  by 
charge  for  electrical  current ; 
neither  does  it  rely  on  the 
city  electric  light  plant  for 
its  power. 


Lea-Counenay  Centrifugal  Fire  Pumps  are  built  on 
Insurance  standards;  in  capacities  of  500,  750,  1,000  and 
1,500  GPM.,  to  be  operated  by  gasoline  engine,  steam 
turbine  or  electric  motor;  singly  or  in  combination  for 
emergency. 


Lea-Courtenay  Company 

13  Maine  Street  Newark,  N.  J« 

Manufacturers  of  Centrifugal  Pumping  Machinery 


^  ERIE  I 

jm  SAND-GRAVEL  DREDGING  PUMPS  | 

will  handle  jrour  liquids  with  solids  in  suspen-  i 
sion  u(  the  minimum  cost.  Belt,  motor  or  i 
steam  direct  drive.  I 


WOODWARD  WATERWflEEt  3 
GOVERNORS  ^  - 


Send  for  Bulletin  E  33. 

ERIE  PUMP  &  ENGINE  WORKS 

Formerly  of  Erie.  Pa.  MEDINA,  N.  Y. 


ORKS  I  I  [.  ] 

.  N.  Y.  i  I  Li: 


. . . . . . Mil . . . . . . . . . Ill . .  . . . . . . . . . . . . . . . 


ATLANTIC  PUMPING  ENGINES 

Work 

Ouiehlv  i  i  It  has  an  extreme  hirh  lift. 

^  capable  of  producing  34-in. 

OUrefy  vacuum.  Heinr  double  in' 

/-.I  *^1  action,  it  cives  a  continuous 

LneOpfy  i  now  of  water.  Its  two  dia- 

—  I  i  ^  phrairros  bciiur  placeil  ver- 

tically.  trrit  cannot  Indxe  and 

V  w  (.ut  them.  Working  bori- 

Ttm^  it  dc'H  away  with 

t  ime  =  ^  A  overhead  work.  Mounted 

Monev  solid  truck,  it  Is  easy  to 

•r  moi’e  from  pjai-e  to 

Men  reduces 

f  111  ■■ded  space  to  only 

Circular  sent  loou  lbs.  Has  no  iiluiiKer. 

on  request  ulumn-r  paekinr.  stuffinc  I 

boxes  or  spring  valves. 

j  HAROLD  L.  BOND  CO.  383  H  AtUnUc  Ave.  Our  Circular  Explain*  Fully  | 

I  Manufacturers  of  I  I  A.  A.  PARKER,  Front  Street,  WATERFORD,  N,  Y.  | 

I  Contractors’  Tools,  Equipment,  and  Supplies  |  |  NcwEnaUndASeoUiPerrln.  seamans  a  Co..S7  0ll*er  St..Boatoa.Maaa.  I 

. . Illlllllllllllllllllllllllllllllllllll . . . Mil . IIMIIIIIIII . .  . . Illlllll . . 


No  Boiler,  Engineer  or  Fireman  is 
Required  for  Our  Contractor’s  Pump 


HAROLD  L.  BOND  CO. 


Manufacturers  of 


I  Contractors’  Tools,  Equipment,  and  Supplies  | 


I  There  is  Power — Plus 

with  a  oapaf'ity  of  5,1)00  tc  6,000  «aL  prr 
hour  the 

Cascade  Trench  Pumper 

Write  today  for  bookie*. 

Every  (kintractor  needs  one. 

I  Van  Nouhuys’  Machine  Works 

L  _ Aihsnv._NL__Y^_^^_^^^____ 

''MitiiitniiHUMiiiMiiiiiiiiiiitiiMiiinniiiMitiMiiniitiMtitiiiiiiiiiiiiiiiintiKiitiiiiiiiiiiiiiiiiMiiMiiiiiiiiimiiiiimiiMlin 


A.  D.  Cook, 


Lawrenceburg,  Ind.  | 


i  i  Manufacturer  ct  i 

i  =  f<tpam  and  Power  Deep  Well  Pumps.  Slnxlr  awl  Double  Aetini;,  Cook's  Patent  1 

i  =  Brass  Tulie  Well  Btrslners,  Deep  Well  Cylinders,  Mucker  Hods  and  Well  Tools,  s 

I  I  Deep  Welt  Pumping  Systems  Installed  complete.  | 

I  I  Write  for  Catalog  No.  11-4.  | 

i  1  Cook  iteei)  Well  Products  have  always  been  manufsctiired  by  A  .  n.  rook.  The  1 

I  i  t'ook  Well  t'umpany  of  St.  l.ouls.  Mu.,  s  selling  iwgaolistlon,  has  retired  from  s 

=  £  active  business  and  has  transferred  its  gowl  will  to  A.  D.  Cook.  Customers  of  I 

=  =  the  Cook  \N  ell  Company  will  reoelve  direct  service  by  writing  to  A.  D.  Cook,  f 

=  I  1  awrenceburg,  Ind.  ; 

u5  !:-MMMMMHMiiMMiiiiiiiiiMHiniMiHHHHiHiiiiiisssaaiaasaaaasiiiiiiisiasisaasaaaasasssaMsaBaaissMSSSSSgwii 
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Partial 
view  of 
Sewage 
Pumping 
Equipment, 
comprising 
six  24-inch 
centrifugal 
pumps  at 
Westerlo 
Island, 
Albany, 

N.  Y. 

Pumps 

operated 

by  auto> 

matirally 

controlled 

motors 


Centrifugal  Pumps  for  all  purposes 

Hydraulic  Toola  Cat  Produeera  I 

I  Gas  Holdmra  Special  Iron  Caatinga  | 

I  CAMDEN  IRON  WORKS,  Camden,  N.  J.  | 

iHpulifigs  Lippinoott  and  Alfred  J.  Major.  Receivers  | 

rtnnttnnimimMiiiiP'iiiiiiiiiiiiiiiiiiitiitfniittittmniiiiiiiittiiiiiiiiiniiiiiiiiiiiniiiiiiiiitiiiiiiMiiiiiitiitiiiiiiiiiiuiiiiiiiiiiiiiiiiiiiiir: 


LefFel  Turbine  Water  Wheels 

High  Speed — High  Horaepower — High  EfRciency 

Vertical  and  Horizontal  Designs 


Design  22 
Tandem 
Horizontal 
Direct 
Connected 
Unit 


Write  for  Bulletin  54, 

THE  JAMES  LEFFEL  &  CO. 

SPRINGFIELD,  OHIO 


SALES  ENGINEERS 

B.  F.  Groff,  SS6  Woolworth  Bldg.,  Lancaster,  Pa. 

L.  B.  Dow,  Inc.,  79  Milk  Street,  Boston,  Mass. 

H.  H.  White,  1503  Fourth  Natl.  Bank  Bldg.,  Atlanta,  Ca. 
William  Hamilton  Co.,  Ltd.,  Peterboro,  Ont.,  Canada. 


is  the  most 

important  improvement  that  has  been  made  on  a  Duplex 
Pump  in  Twenty -five  years. 

Dean  Bms.^  Indianapolis. 


utiiitiiiiiiiiiiiiitiiiiiiiiiiiiiiiiiiiiHiitiiiiiiiiMiMiiiniiMimmiiimiimHiiiHiiiiniimmiMiimiiiiMiiiiiiiiuiiitiiiiiiiiiitiiiiiiiiiiiiiimtr 

3  inch  “  V'ortex” 

Pump  di'iven  by  15  |  '  ? 

h.p.  Alotor.  Capac-  = 

.  ity  ‘2M  galluDS  i 

a  per  miuute,  1  | 


VORTEX 

PUMPS 


I  The  Lawrence  Pump  and  Engine  Co. 

=  P-  O.  Bo\  70.  Lawrence,  Mass.  New  York  Office.  W«st  | 

.TiiiiiiiiiiitlilllllllliiiiiiiiiiiiiiiiiiiiiiiiiiiiiiiltllliliiiiiillllliMiiiliiiliiilliiilllililllitlilllillliiiiilliiiilililiilltlllliMiilllliHiiiiiiiiMiiiiir. 


iilMtlllllMMItinMIllMIMMIIIIIMIIIIIIIillllinillllHIMIIIIinMIMIIIHI'IIMIIiniillinMUIMIIMMMMIIIIMnillMIIIIIMtMiniC  tlMlllllllti.lllM|||||||||||nntlllllltHlltlHllllHMmimiimillllllMlllllllMIIIIIIIMtlllltMIII1lliinM1linilllllltlMlMfl<llll" 


is  more  than  the  name  of  | 
the  ideal  contractors’  pump  | 


I  CENTRIFUGAL  PUMPS  |  j 

I  Hydraulic  Dredges — Pumping  Engines  |  I 

s  Our  line  is  comidete  and  your  needs  will  tie  sened  promptl> .  I  I 

§  VV  rite  us  your  requirements.  |  = 

I  Morris  Machine  Works,  Baldwinsville,  N.  Y.  |  | 

I  Agents  in  Principal  Cities  |  g 

^iMiiiniiiiiiiinmimiiniiiHMHiii'MiiiiiMmiMiiiiiiiiiiMMiiMiMiiii.iMiiiiMiniiiiiiiiiiiuiiiiiiiiiii'iiiinuiiiiiiiiiMiiiiiiiniiiiiiiMiiiiiri  nn 
olllMHIIIlmilMIIIIMIIItMIIIIIIIMIIIIIMIIIIIIIIIIIIUIIIIIIIIIIUIUIUIIUIIHIIIIIIIIIMIIIIIIIMIIIIIINUIUHMUIIIIIIIIIUIIIIIIIItllllUMUUme'  aiHHIHHnillllHHimMlnimillllllUIIIIIIIIIIUmillllllllllllUlllllllllllllllllllllllllllllllllllllllllinilllimMUlHIMIIIIIIIIIHIIIMIIIIIIIIIIi^ 


It  Is  an  assuram  ^  ot  satisfaction — and  a  guarantee  for  bard  con-  | 

Unucuii  service.  | 

Tell  us  what  you  want  to  pump  and  we  ll  tell  you  how  to  pump  It.  \ 

THE  UK.MINti  COMPANY,  SALKM,  OHIO 

Hand  and  iiower  pumps  (or  all  uses.  I 

Henion  A  w.abbell,  Chicago.  Hendrle  A  Uoltboll  Mfg.  A  Supply  Co.,  Denver.  | 

iiiiuumiDi* 


We  sperialtse  on  = 
single  stage  low  = 
head  centrifugal  = 
pumps.  i 

Ask  for  Catalog  i 
TABER  PUMP  CO.  I 
294  Elm  St..  Buflalo.  N.  T.  | 

TitiliiMKiiiiuiiiuiiiiiiiiJiiMiiiMitiiiiiiiiniiiiiiiiiMiiiiiMiiiiiiMiiniiiiiiiiiiiiiiliiiiiiniiiiiiiinmiuiiiiiiiiiiiiiiiiiiiiMiiiiiiiMHiiiiiiiiii: 


Let^s  Go 


I 
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Direct 

Connected 


3-111.  Centrlfusal  Pumpliw  Outnt 
per  AMnute.  65-ft. Total 

Bead. 

SEND  for  BULLETIN  No.  17 

Universal  Motor  Company,  Oshkosh,  Wis. 


We  Are  Designers  and  Builders  of 
Hydraulic  Dredges 
and 

Marine  Engines 

See  poffe  md.  wtry  other  iveeh. 

Ellicott  Machine  Corporation 

Baltimore,  Md. 


Piatt  Ironworks  -  DaytorOhio. 


Salei  RgpresenlaHves^Willyiw  Principal  Cities. 
Manufacturers  of 

“Platt”  Centrifuj^l  Pumps, — “Stillwell”  Feed  Water 
1  Icaters,— “Smith-Vaile’  ’  Steam  Pumps, — ‘  ‘Smith-Vaile’  ’ 
Power  Pumps, — “Smith-Vaile”  Oil  Mill  Machinery. 

See  our  half -page  ad  in  last  week's  issue. 


■iiHWMiitiNiHMiiNaNiunuiiinniiiiiitiiiiiiiniiiiiHiimHiHMHimniniNiiiiimiHiiiniiiHnnniiiinnmmuHHUHHwniHiiiiiiiii 

I  IMPULSE  WATER  WHEELS 

j  REACTION  TURBINES 

I  HIGH  EFFICIENCY  CENTRIFUGAL  PUMPS 

I  WATER  WHEEL  GOVERNORS 

I  THE  PELTON  WATER  WHEEL  COMPANY 


1992  Harriaon  Street 
San  Frandeco,  Cal. 


92  West  Street 
New  York.  N.  Y. 


gllllllllHMIlllllllllIHUIIIIIIIIIIIIIIIIIUIIUInilllMllllillllllinill  IIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIIMIIIIIIIIIMIIIIIIIIIIIIIIIIIIIMIIIIIIIIIIIIIMir 

f  TONS  OF  COAL  CAN  BE  SAVED 

I  If  « .’tcr-power  users  would  replace  their  antiquated  and  inefBcient 
I  water  wheels  with  SMITH  TURBINES. 

I  //  Interested,  write  Dept.  "£”  /or  Bulletin. 


The  Rigid  Cast  Frame  Proves  Its  Rugged 
Strength  On  These  Heavy  Belt  Drives 


S.  MORGAN  SMITH  COMPANY,  YORK,  PA.  I 

=  Bianrh  /  176  Ftderal  St.  76  Monroe  St.  406  Power  Bldf.  2 
i  OUicesil  BOSTON  CHICAGO  MONTREAL  i 


also  have  solid  metal  rotot 
“cage**  windings  —  another 
long  life  feature  of  construc¬ 
tion.  Ball  Bearings  packed 
with  grease— means  reduced 
friction — no  oil  slop. 


It’s  a  one  piece  casting.  It 
maintains  alignment — ^will  not 
warp  or  spring  under  heaviest 
belt  pull  or  gear  pressure. 


FAIRBANKS-MORSE 


Induction  Motors 


Theea  two  ISO  H.  P.  Fairbanha-Moree  motora  are  aarvint  24  houra  daily  drivins 
Ammonia  Compraaaore  in  a  well-known  fiah  packing  plant. 


aiiiiiiiiiiuiiiiiiiMiiiiiHiiiiiiiiiiiiMiiiiiiiiiiiiiiiiiiniiuiiiiiiiniiiiiiiiniiiiiiiiiiiiiiiiniiniiiiiiiiiiiiniiiiiiiii 


Manistee  Iron  W'orks  Co.  manistpf,  mich 


i 
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PUMPS-COMPRESSORS-CONDENSERS-METERS 


WORTHING 
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When  good  roads 
were  vital  to  our 


Dl  RABLE  rock  balasted  roads — long  before 
we  entered  tbe  war  tbeir  importance  in  the 
battle  area  had  been  proven.  Once  v  ar  was  actually 
declared  our  Government  lost  no  time  in  preparing 
to  do  both  road  building  and  rebuilding.  In  other 
words,  Worthington  crushing  plants  were  ordered 
for  overseas  use. 


And  while  Worthington  crushers  were  helping 
Pershing  keep  in  repair  the  shell-torn  highways  and 
railroads  of  France,  other  Worthington  crushers 
found  many  uses  in  carrying  on  the  war  program 
here  at  home-  in  quarries,  in  steel  plants,  and 
again  in  road  building  at  the  cantonments. 

In  this  item  —  as  in  others  regarding  the  war 
activities  of  Worthington’s  eight  plants — is  merely 
another  indication  of  the  scope  of  Worthington 
service  to  both  peace-time  and  war  time  industry. 


WORTHINGTON  PUMP  AND  MACHINERY  CORPORATION 
Executive  Offices;  115  Broadway,  New  York  City 
Branch  Office*  in  24  Lar^  Cititt 


OIL  &  GAS  ENGINES  — MINING  MACHINERY 


PRODUCTS  FOR  ENGINEERS  AND  BUILDERS t 


Air  Compressors,  \\  atcr  Meters, 

Condensers,  Pumps, 

Oil  and  Gas  Engines,  Cement  Making  Machinety, 

Water  Works  Pumping  Engines. 

Special  Bulletins  on  RequesUi 


lOW-HoIiy^' Wbrks,  &utt^ 
.idlaw  Works, Cincinnati, 
^er  &  Mining  Works,  Cudai 
Worlis^ ^jQud^ 


IfmilllMllilHIIIIillllllMlllliHItlllMIKIMIIMIIillMHMIMmilllUlllllltlllUitimilllllMIIIUlHU 
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aniMHUiiiiiiiUMitMMiHt  iiiiMmnihfiMiiHiMiitiiMMiMiiiiiMiMnMiiniiiinMniiiiMuiriiimiiiiniiimiiNitiMii  ,, , 

EIX/CDCD  reinforce  ) 

VY ILDILIX  CONCRETJ 

CHIMNEYS 

More  Than  One  Thousand  in  Ust 
Builders  of 

The  Highest  Chimney  in  the  World 
at  Saganoseki,  Japan. 

Height  570  ft.  Inside  diameter  at 

Catalofue  and  information  free 
upon  request.  Contracta  exe¬ 
cuted  in  ali  parts  of  the  world. 

THE  WEBER  CHIMNEY  COMPANY 

1453  McCormick  Bid|r.,  CHICAGO.  U.  S.  A. 

SinnimtiiiiiHMi>MiiiiMnMiMiiiiiiiniiiiitiiiiiiiMiiMiMi*iiiiiiHMiiitiiiiiiiiiiiiiiiiiiiimMiiiiiHiiiiiiHMiiiiiiiiiiiiiiiiiii..iiiiMiiiiiii 

. . . . . . 


CUSTODIS  CHIMNEYS 


Alphons  Custodis  Chimney  Construction  Co. 
95  Nassau  Street.  New  York 

Perforated  Radial  Brick  Chimneys 

BUILDERS  AND  DESIGNERS  OF  THE  TALLEST 
AND  LARGEST  CHIMNEYS  IN  THE  WORLD 

Anarotiila  Copper  Mining  Coinpang,  Ans<-omla.  Mont. 

Heisht  .'iH5  ft.  above  gratle.  Top  diam.  HO  ft. 

A.  S.  A  It.  Comftang,  Ta<  onia.  Washiiiatuii. 

Heisht  57-  It.  10  in.  Top  dtam.  —5  ft. 

We  deMisn.  build  sad  repair  chimneys  of  all  Rises  and 
for  all  puipu.ies. 

Boilers,  Fui'iiiirrs,  Chrmlcul  I'lanta.  Uestroetors.  ete. 
rUeaso,  Marquette  Bids.  Cleveland.  Guardian  Bids. 
I'hilurirlphiu.  I*i-iiiia.  Bids  lletroit.  Moffat  Bids. 
Boston.  '101  Franklin  Pittsbarsli.  Empire  Bldir. 

Atlanta,  Healey  Bldg-.  Toronto.  Kent  Bldg. 

Seattle,  Colmun  Bldg.  Montreal,  in  Cathcart  8t. 


RUST  CHIMNEYS 


H.  R.  HEI.NICKE 


RAOUL  u4  COMMON  BRICK  and  REINFORCED  CONCRETE 
LININGS  fOR  STEEL  STACKS  and  FLUES 


INCORPORATED 


BOILER  SETTINGS  tm 

fOR  AU  TYPES  OF  lOILERS 

FURNACES  AND  STILLS 

CONCRETE  AND  BRICK 

CONSTRUCTION  ^  I  "I  WW 

FOUNDATIONS  AND  RUIIDINGS  FOR  INDUSTRIAL  PURPOSES 
Contrartn  Exeruted  In  all  Partn  of  the  World 

The  RUST  ENGINEERING  CO. 

ENGINEERS  AND  CONTRACTORS 
GENERAL  OFFICES:  riTTSBI  RGIl.  PA. 
Birmingham  Cleveland  Philadelphia  Tulxa.  Okla. 

Chicago  New  York  I’ittsburgh  Washington 


Perforated 
Radial  Brick 
Chimneys 


147  FOURTH  AVENLI 
NEW  YORK 

Branch  Offices 

Stephen  Uirmd  liidg.,  Pliiladelplim,  I’r 
142  Milk  SL,  Boston,  Mas.s. 
American  Trust  Bldg., '  'leveland.  Ohi< 
Webster  Building,  Chicago,  Ill. 
Factory:  Newcomerstown,  Ohio 


dOO  Foot  Helnicke  Chimney 
nns  Carried  Acid  Oases  for  21  Years 
with  Nc  Decay  Whatever 


DAVIDSON 

REINFORCED  CONCRETE 

CHIMNEYS 


THE  HEINE  CHIMNEY  CO 

ENGINEERS  and  BUILDERS 


Dm  M 

Iht  Cldmntft 
Mttlirllw 
U.  S.  Cmmineni 


RADIAL  BRICK 


CONCRETE  CHIMNEYS 


The  Finest  Chimneys  in  the  World 
E$timatea  and  information 
furnished  Free 


New  York,  N.  Y. 
30  Church  St. 


Chicago,  III. 

123  W.  Madison  St. 


The  Davidson  Construction  Co. 

1445  East  16th  Street 
Los  Angeles,  Cal. 


Branch  oKeas  in  all  principal  eitias 


WIEDERHOLDT  CHIMNEYS 


for  Special  Service 

Not  equalled  by  any  other  for  boiler  or  special  service 
HIGH  TEMPERATURE,  ACID  GASES  OR  ANY  OTHER 
I  UNUSUAL.  CONDITIONS 

I  Wiederholdt  Construction  Co, 

I  €20  Bank  of  Commerce  Bldg.  ST.  LOUIS,  MO. 

. . I . . . '"I" 

. . . . 


KELLOGG  CHIMNEYS 


THE  M.  W.  KELLOGG  COMPANY 

Chimneys  end  Welded  Piping 

90  WEST  STREET  -  -  NEW  YORK 


Buying— 'E  N  G  I  N  E  E  R  I  N  G  N  E  W  S-R  E  C  O  R  T)— Section 


Elevated  Steel  Tanks  for  *^^^*railWy*service^ 

To  specify  elevated  tanks  and  standpipes  ing  in  appearance  and  require  low  mainte- 
of  any  other  material  than  steel  is  extrava-  nance  cost.  With  such  qualifications  you 

gance.  It  will  last  indefinitely.  Steel  tanks  will  want  us  to  bid  on  your  requirements, 

will  not  rot,  burn  nor  burst,  they  are  pleas- 

If’rite  for  Catalog  No.  7 

8AI.F,S  OFFICES: 

rittHhuFKli.  HOI  Curry  BWIk.  Uallafl.  Praetorian  Rldic.  ChlraKo.  1*?AO  Flnit  Nat'l  Rank  Rids. 

N.V.,  HudtmnTerinl.Rldu.  San  Franrluro,  *4310  Rialto  Rldfc.  UaHhlnielon*  R.  i\,  ttOt)  Munwey  Rids. 

Dea  .Molnea,  Ia.»  0*44  Tuttle  Street. 

SHOPS:  PlttHbiircli.  Pa.;  Hew  Miiineft,  la.;  ('hathain*  Ont.,  Canadian  IVh  Moliiet*  Steel  Co.,  Ltd.,  *430  InNhei*  .\%e. 


Build  For  the  Future — Use  Steel  Construction 


Elevated  Steel  Water  Tanks — Storage  Tanks — Self-Sup¬ 
porting  Steel  Stacks — All  Classes  Heavy  Plate  Metal  Work 


PLANTS: 

EASTERN — Greenville.  P;i. 

CENTRAL — Chicairo.  Illinois  CANADIAN — BridKeburir  Ontario 


S.VI.KS  OFFICES: 

Chicago.  l.aO.T  W.  105th  Street  Dalla.-.  lOn-;  Praetorian  Rids 

Seattle.  Wa-h  I..  C.  Smith  Bldv.  Jaeknonville,  526  Riverside  Ave. 

New  York.  3111  Hudson  Term.  Bide.  Angeles.  Cal..  Union  Oil  Riila. 

San  Franeiseo.  Cal..  Call  Bid*  Charlotte  N.  C..  Realty  Bide 

Greenville.  Pa..  110  York  St  Brideehiire  Oiii  .  Can.  140  Janet  St. 

Looja  del  Commercio  424.  Havana.  Cuba 


25U.U00  Qal.  Tank. 
Camp  Grant. 


i  .11  ft.  (Iia.  X  Storaee  Tank 
I  4tlli  ft.  hiah  C4  ft.  X  2B  ft.  high 

iintMIIMIIIIIIIMIIIIMIlllilHIIIUHnilltllillllWMIlllllflUUtllltllllllllllllUUUtlllinnHIIIIIIIIIIIIMIIIIlllMlillliltllHIIIIIMiniHniHIHlItlHIIMlIIMIIillMllllllllllllinillllllllllllllMillllllHIIIIIIlMUIIIliilMHIIIIMIIIIIillllllilUlHIII^ 


. . . 


Elevated  Water  Tanks 
Standpipes,  Stacks, 
Pressure  Tanks,  Etc. 

All  kinds  of  plate 
steel  construction 


There^s  a  Difference 
in  Towers 


TIPPET  &  WOOD 

PHILLIPSBl’RG,  N.  J. 

New  York  Office :  135  William  Stree! 


SINGER  CHIMNEY  COMPANY 


(NOT  INC.) 

Cnfineera  and  Builder*  at 

Radial  Brick— Common  Brick — Reinforced  Concrete 


CHIMNEYS 


Home  Office:  CHICAGO,  ILL.,  1553  Monadnock  BIk. 

ST.  LOUIS,  MO.  MILWAUKEE.  WIS.  MINNEAPOLIS.  MINN. 
1906.12  Pine  St.  627  M.  A  M.  Bank  Bldg.  Metropolitan  Life  Bldg. 

DiMIIIIHIinilllllMIIIINMIllliniMMIIMIIIIimilllllllMIMIMtIillllllltllllNIIItllllIttNIIIIIIIIIIllllllilllllllimilllltilllMIIIIIINIIIII 


Perforated  Radial  Brick 


CHIMNEYS 


TANKS 

AND 

TOWERS 


BERGEN  &  LINDEMAN,  Inc.,  120  Liberty  St, 

Branch  Offices.  Roeton  and  Philadelphia. 
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THE  BABCOCK  &  WILCOX  COMPAN 

85  LIBERTY  STREET,  NEW  YORK 

BABCOCK  &  WILCOX- STIRLING -RUST 

WATER  TUBE  STEAM  BOILERS 

STEAM  SUPERHEATERS 

Works:  BAYONNE,  N.  J. 


MECHANICAL  STOKERS 
BARBERTON,  OHIO 

BRANCH  OFF  iCES  i 

CI-EVK^AND,  New  Enirland  Bldg.  PHILADELPHIA.  North  Amerioan  Bldg. 

DENVEH  4-Ti  Scvrnu-t'nth  Slrtft.  PITTSBPKCH,  FarmerM'  Deposit  Bank  Bliig. 

LOo  ANCJELKS,  1.  N.  Van  Nays  Bldg.  SALT  LAKE  CITY.  Kearns  Bldg. 

NEW  ORLEANS.  Shubert  Arcade.  SAN  FRANCISCO.  Sheldon  Bldg. 

Mutual  Lite  Bldg.  HAVANA.  CUBA.  llHVi  Calle  de  la  Habana. 


\TI.ANTA.  GA..  Candler  Bldg. 
JOSTON.  3.5  Federal  Str*-*-!. 
CHIC.\GO.  Marquette  Bldg. 
CINCINNATI.  O.,  Tra«’tioii  Bldg. 

SEATTLE.  WASH. 


Coatesville  Boiler  Works 


Philadelphia,  Morris  Buildinf 
New  York,  30  Church  Street. 


Works:  Coatesville,  Pa 

A.S.M.E. 


Manufacturers 

Heavy 


BOILERS 

and 

SPECIAL 

STEEL 

PLATE 

WORK 


YOUR  special  steel  plate  require' 
ments  can  be  shipped  promptly. 


STEEL 

TANKS 

for  all 

Purposes 


OUR  STANDARD  TANKS  AND 
BOILERS  SHIPPED  from  STOCK. 


lUAMNTEE  I  ONSTRUCTIOn(o. 

o'  CONTRACTOR.S 


ENGINEERS 

I  C  L.INSLtC  W.O.HUOSON 

=  Design  and  Construction  (  _ 

I  Coal  and  Ash  Handlir^  Equipment  Cool  and  Materials  HendltngandSbird^  | 

Write  for  Bulletins  124  and  125  I 

90  West  Street  New  York  City  | 

. . . . niiiiiii 


Much  iK'ttcr  results  arc  iiccomplishcd  and  large 
money  savings  can  Ik*  made  if  you  sjx-cify  gas  as 
fuel  for  the  mechanical  and  heat  treating  depiirt- 
mentsof  your  new  plant  or  extension. 

Consult  us  on  any  heating,  carlionizing  and 
hardening  process. 

Our  complete  line  of  gas  fired  furnaces  is 
unsurpassed.  Let  us  tell  you  more  about 
them.  Write. 


Silica; 


rraphilel 


Nature's  own  union  of  flake  silica-graphite  and  pure^^^^^ 
boiled  linseed  oil.  Made  in  FIRST  QUALITY  only; 
longest  service  record.  Write  for  Booklet  No.  227-8; 
and  long  service  records. 

V  Made  in  JERSEY  CITY,  N.  J.,  by  the  v  yv  > 

JOSEPH  DIXON  CRUCIBLE  COMPANY 
Established  1827 


Gas  Engineers  and  Manufacturers 


24  John  Street 


ROBINS  CONVEYING  MACHINERY 


8  Our  bulletins  drsrrllio  the  successful  solution  of  many 

g  materlals-handllDK  problems.  Let  them  help  you. 

I  ROBINS  CONVEYING  BELT  COMPANY 

1  New  Yoric.14  Park  Raw  Chicafto,  Old  Colony  Building 

I  Salt  Lake  City,  Newl.ouse  Bldft.  Birmingham,  Ala.,  C.  B.  Davis  Co. 

B  Sail  Francisco,  'The  G'iffin  f'o.  Toronto,  tiutta  Percha  &  Rubber.  Ltd. 


fei^ARAlW 


LOWELL  Reversible  Ratchet  Wrench 

Combines  Safety,  Surety,  Speed 

Particularly  adapted  to  use  on  bridge  work  and  other  jobs 
where  nuts  have  to  be  seated  or  removed  in  a  cramped  place. 
Send  for  Catalog  R. 

LOWELL  WRENCH  CO. 

50  Commercial  St.,  Worcester,  Matt. 


"Nothing  to 
do  but  turn.' 
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oirfve 


See  our  half  and  full  page 
advertlwnienu  each  mumh. 
which  will  tell  you  what  you 
want  to  know  about  \V  elistet 
Conveying,  Llevatln!:.  Trana- 

minlaslon  Macbluejy, 

The  WebJter  M5t.  Co. 
irnin.O.  Chicago  ^ 
Ne«Y<« 


The  Gifford- Wood 
Pivoted  Bucket  Carrier 


is  a  comhination  machine  extensively 
used  in  power  plants  for  handling 
Iwth  coal  and  ashes  and  is  also  well 
adapted  to  handling  coke,  crushed 
stone  and  like  materials. 


Atk  for  Bullmtina  No.  17  and  31, 


IV«  Design  and  Build 

• 

Elevators— Conveyors 
Power  Plut  Coal  Handling  Equipment 
Coal  Pockets  Bagging  Loaders 

Wagon  Loaders  Screens — Chutes 

Buckets  —Chain 


Works— HUDSON.  N.  Y^-Main  Office 
New  York  Boston  Buffalo 

Philadelphia  Chicago 


TKACK  MCeetSy 


Buyiny—E  N  G  I  N  E  E  R  I  N  G  N  E  W  S-R  E  C  O  R  D— Section 


Allis-Chalmers  Products  have  won  an 
enviable  reputation  throughout  the  en¬ 
gineering  profession  for  highest  effi¬ 
ciency  and  dependable  service  under 
hardest  operating  conditions,  because 
these  machines  are  designed  according 
to  the  latest  and  best  engineering  prac¬ 
tices  and  built  according  to  highest 
manufacturing  standards. 


Our  Literature 


Interior  View  of  Erecting  Shop. 

This  building  is  1IS7  feet  long  and  is  one  of  14  buildings 
comprising  the  West  Allis  Plant. 


l/FPf  R  TURN  3MAFT 


Power  Specialty  Co.  Ill  Broadway,  N.  Y.  I  | 


iiiiiiniiti.iiHiiiiitiiiiiiiiiiiiiiiiiiiiniiiiniuiuiitiiiiiiiiiiiiMniiiiiiiiiiiiiiiiiiiMiiiiiMiinMiiiiiiiniuiiuMiiiiiiiniiiiHiiiiiii!^  i 


Superheaters  for  Stationary  Boilers 

The  Elesco  Superheater  adapted  to  your  boiler 
increases  its  capacity. 

Write  for  Bulletins  HT-I  and  HT-7. 


LOCOMOTIVE  SUPERHEATER  COMPANY  I 

General  Offices:  30  Church  St.,  New  York  City.  s 

I  hii-ago.  Peoples  Gas  Bldg.  Pittsburgh.  Oliver  Bldg,  i 


LOWte  TURN  OHArl 


iiiiiMiiiiiiiiiMiiiiiiitiniiMiiiiiiiiiiMHiiiiMiiiiiiiiiiiMiMMiiiiiinniiMiiiniiiiiiiniiiiiMiiiiiiiiiiiiiiiiiiiiMiiiinniiiniMiMiNiNiiii'd  E 

—  __  Saves  6  to  lO  Men 

Loading  or  Unloading 
COAL.  COKE.  ASHES 

CONVEYOR^  SAND.  GRAVEL  etc.  |  | 

OVER  1000  USERS  I  I 

V)  Write  /or  Literature  |  | 

t  iSSWii  ^  Portable MACHiNEiwOa  I  I 

Passaic.  N.J.  |  | 

(lilMIIMlitillHIIIIIIMIIItMIHIMIMIIIIItMHIIIHIIMIIIIIIIHinittinMintIHMIllllimmillllllINmiNIIHIIHIHIIIIINHIIIIHIinNIIIHinHNn  | 

•  i 

I  iMtllllllllllllllttllMMlillllllllllHIMiniUlllHIIIIMIIUMIlllHIUlHIINHIIHlIHHIHHIIINIItmiHIIIIMlIIIIMtlllltinilHIlfltimMIHMIUg  I 

Foster  Superheaters  |  | 

Increase  capacity  of  boilers,  jive  more  power  with  less  |  | 

fuel,  and  prevent  all  loss  and  trouble  du^  to  wet  steam.  1  I 


_M^UFACTURING  COMPANY 

Milwaukee.^^ta^^  Wisconsin,  U.  S.  A. 

Djsirici  Offices  in  AH  Leading  Ciiiea 


AlliS'Cma*  mcms  Pmoouct^ 


EIccIricai  Mffchtntry 
Steam  Tarbioet  •  Steam  Eafiac^ 
Gat  and  Oil  Entiact 
Hydraalic  Tar  bine  t 
Crasbiof  and  Cement  MacMatr^ 
MiniDf  Maebincry 
Floar  and  Saw  Mill  Macbtnarf 
Power  Trantroittiea  Machinary 
Pnmpin|  Engine*  -  Caatrifa^al  Pampa 
Steam  and  Electric  Hotete 
Air  Com preaeore •  Air  Brakee 
A|ricaltaral  Machiaery  ^ 


Superior  Engineering  Practices 


Highest  Manufacturing  Standards 


. . . 


. . . 
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STRUCtURA|_\ 
STEEL  FOR 
BUILDINCy 


PROMPT^ 

DELIVERY 


ROME-LINK  Simplicity 


Means  Ultimate  Economy 

Note  the  new  double-button  locking  system  of  the  ROME-LINK 
“99”  bunk  equipment  for  railroads  and  contractors. 

The  steel  buttons  in  the  bunk  end  engage  the  special  slots  in  the 
standee.  After  one  bunk  is  in  place,  as  soon  as  the  last  end  of  the  other  bunk 
drops  into  position  it  automatically  pulls  the  whole  outfit  tight  and  true. 

This  gives  absolute  rigidity  and 

■  does  away  with  any  rattle,  end- 

sway  or  side-sway. 

Equipped  with  ROME-LINK 
sagless  spring  fabric  it  is  the 
strongest,  most  comfortable  and 
most  economical  bunk  system  for 
railroads  or  contractors. 

Southern  Rome  Company 

Branch  of  the  Rome  Metallic  Bedstead  Company 

633  W.  Pratt  Street,  Baltimore,  Md. 


Write  for  complete  information 
on  thia  new  ROME-LINK  product 


CONTRACTING  ENGINEERS 

vSTEEL  AND  MASONRY  CONSTRUCTION 
^  PIERS  AND  SHEDS  COALING  PLANTS 

dRle  Address.  Santee  New  York.  Western  Union  and  Lfc'ber  Codes  Used. 
Cable  Address.  Pawnee  Havana.  Havana  Offlee,  Zulucta  36  D. 

THE  SNARE  AND  TRIEST  COMPANY 

8  West  40th  St.,  New  York 


IlDGE&STRUCTUI®' 

•’  WORCESTER.  MASS, 


I  Pittsburgh-Des  Moines  Steel  Co.  f 

I  Steel  Buildings  and  Bridges 

I  Structural  Steel  for  any  purpose— Angles,  Bars  | 

I  and  Beams  in  stock  for  immediate  shipment.  | 

I  Pittsburgh  New  York  Des  Moines  Chicago 

smnnnnnimniiniinutiiniiinn'iimitiiiiiiiiiiiiiiiiniiniiiMiiiiiitiiiiniiiiiiiniiiiiiiiiiiiiiiiniiiiiiniiiiiiiiMiiiiiiiiiMiiinniiniiniin 

oiiMiMMiiiriuiiMiiiiriiiSliiiMiiiMiiiiiMiiiiiliiiiiliiiiiiMiiiiJiininiuiiiiiii{MiMiiiiiiiiiiiiiniiiiiiiiiiiiiiiiiiiiiiiiiiiiinMMiiiiriiiiiiillHt 

I  Snead  Hrcbitcctural  Iron  Cdorhs  j 

I  LOUISVILLE,  KY.  j 

I  STRUCTURAL  STEEL  amd  ORNAMENTAL  IRON  | 

I  Lars*  Stock  of  Standard  and  Bethlehem  Shapes  | 

i  Immediate  Shipment  of  Fabricated  or  Plain  Material  1 


FORT  PITT  BRIDGE  WORKS 

OF  PITTSBURG.  PA. 

Bridges,  Buildings,  Ship  Fabrication 

Ut'oeiml  Offlor.  House  lUdc.,  Pittsburgh,  Pa.  New  York  Offloe.  29  Broadway, 
c'btcaco  Office,  .\shlaiid  Block.  Purebasinc  Hept.  and  Wwks.  CaDonsnurg,  Pa. 


STORAGE  TANKS 


Any  capacity,  all  classes  of  steel 
plate  construction,  tnrluding  Pen¬ 
stocks,  Stand  Pipes,  Riveted 
Stool  Smoke  Stacks. 

The  Petroleum  Iron  Works  Co. 
SHARON,  PA. 


lit  COHSTRUCfiOWI 


The  Toledo  Bridge  &  Crane  Company 

TOLEDO.  OHIO  IffiffiffilBH 

Specialists  in  Steel  Bridges.  Boats 

Coal  and  Ore  Handling  Machinery 


Grab  Bucket  Machinery 


Design 


Bethlehem  Steel  Bridge  Corporation 


OFFTCES: 

NEW  YORK.  N.  T. 

Ill  BroadwSF 
BCISTON 

III  Milk  Street 
rHiL.\nRi.i>iii.\ 

Morris  Building 


SOUTH  BETHLEHEM,  PA. 
Fabricate 

STEEL  BRIDGES 

and  other  Steel  Structures 


OFFICES t 
FITTSBt'BGH 

FIret  Nat.  Bank  Bldg. 
CLEVELAND 

lA'jA  (iuardlaa  Bldg. 
CHll’AGO 

Peoples  r.aa  Bldg. 
Croeker  Bldg. 


Ju:  0  26,  1919 


Buying— 'E.  N  G  I  N  E  E  R  I  N  G  N  E  W  S-R  E  C  O  R  T)— Section 


. . . . . 


KENWOOD  BRIDGE  COMPANY  I 


Tf  B-PB.'VXJUFVJ  JL:^  ^  V-FXTXX  X  XX 'I  X  A.  J.  T.  BENNETT,  .veretary  and  Engines. 

WORKS:  Grand  Croasing,  111.  OFFICES:  1410  First  National  Bank  Bldg.,  cniCAGO,  ILL. 

Telephone,  Randolph,  1488.  r>  « 

Engineers  and  Builders 
of 

Structural 
Steel  Work 

Designs  and  Estimates 
Furnished 

steel  Mill  Balldlnsa  a  Speclaltr  Roofa,  BridRen,  Culamna,  Girders 

Material  taken  from  stock  in  the  yard  when  immediate  shipments  are  required. 


IMcclintic-MarshaiLl  Company 

PHILADELPHIA 

WASHINGTON 

POTTBTOWN 

PITTSBURGH.  PA. 

STEEL  BRipGES  AND  BUILDINGS 

LARGEST  INDEPENDENT  MANUFACTURERS  AND  ERECTORS 

WORKS: 

NSW  YOPK 

OETPOIT 

DOtTON 

RITER-CONLEY  COMPANY 

PITTSBUROH 

POTTSTOWN 

CHICAGO 

tVRACUSC 

CINCINNATI 

•  AN  PPANCIICO 

PITTSBURGH.  PA. 

TANKS  GAS  HOLDERS  BLAST  FURNACES 
OIL  REFINERIES  TRANSMISSION  TOWERS,  ETC. 

LARGEST  PLATE  WORKS  1 

CARNtaiK 

LKCTtDALC , 

!  I 

** Searchlight’*  is  the  ** Opportunity**  I 

I 

advertising  of  this  industry.  I 

:  0096  I 


LEWIS  F.  SHOEMAKER  &  CO.  j 

Fabricated  Steel  for  Ships,  Bridges  and  Buildings  I 

New  York  ‘  Philadelphia  | 

. . . . IIIIIIUIIIIIIIIIIIIIIIIIIIIIIIIIIMIUI..^ 


ntimiiiiiiiiiiiiiiiiiiiiiMiiiiHiiiiuiiiiimmiiiimiitutiiiiiiiMiMiMiiMiHimiiiiiMiiMtiitmiiiiiiiiiiiiiiiiiiuiiiiiiiniiiiiitiiiimnmtiiiimimiiiimniiiMiiiiiiimtiiHiiiiiiiiiimiiiiimiiiiMiiMiiM^  . . 


Steel  Structures 


BELMONT  IRON  WKS.  | 

MAIN  OFFICE  AND  WORKS  I 

PHILADELPHIA,  PA. .  I 


N.  Y.  OFFICES: 
32  BROADWAY 


BRIDGE  SHOPSi 
EDDYSTONE,  PA. 


WHITEHEAD  &  KALES  CO 

'  DETROIT,  MICH. 


Ljirfc  Stock  of  Structural  Material  on  Hand 
EiiKineers,  Contractors,  Manufacturers 
Steel  Framed  Structures  of  all  Kinds 


KELLOGG 

STRUCTURAL  STEEL CO 

^  BUFFALO.  N.Y.  ^ 


MILWAUKEE  BRIDGE  COMPANY 

'  EofuMTt,  Cootrador*,  MuMlftcturcrs  ^  ^ 

STEEL  FRAMED  STRUCTURES 

of  k  kinds  MILWAUKEE,  WIS. 


Buying— K  NO  INEERING  NEW  S-R  EGOR  D—Section 


. . . . . . . 

I  Missouri  Valley  Bridge  and  Iron 

I  LEAVENWORTH,  KANSAS 

Engineers  and  Contractors 

For  Bridges.  both  Substructures  and  Superslruclure.i.  i 
I  Buildings.  Fireproof  IVharoes.  Pneumatic 

I  and  Open  Foundations. 

. . . . . . . 

. . . . Illlll . . 

I  I::sUbU8bsd  1868  Incorporated  1886 


E  £ 

I  Fxlward  F.  Terry  fleorge  O.  Wagner  Frederick  Tench  i 

I  Fiesidunt  2nii  \  ice  Trea.— riec'y  Vioe-Free. — Treaa.  | 

i  The  TERRY  &  TENCH  CO.,  (Inc.) 

i  (.rantl  Ontral  Terminal  *  New  York  City  | 

I  Structural  Steel  :  Engineers  :  Bridge  Builders  | 
I  and  General  Ck)ntractors  | 

^•tinilliiiiliiininiiiitiMiiMiiiiiiiiuiuiiiiiiiiiiiMiiiiiiiiiiiiiiuiilllillliiHiiiMU'iMimiiiiiiiiiiMniniiuiiiiiiiiniiiiiMllllliiilillMiilliu^ 


RelncorporateU  1: 


PENN  BRIDGE  CO. 


BEAVER  FALLS,  PA. 

Conirttriors  and  Mnnufacturrra 

Bridges,  Buildings,  Structural  Work  of  Every  Description 
aniJ  Machine  Work  . . . 


i*er  Antiuni 


^IMJIliiiiiilllllumilUUUlluiiiMMiMimiiiiMimMiitiiiiiMiiiiiiintitiiiiiiiiiiiiiniiiiiiiiMMiiii . . . . 

I  THE  EARLE  GEAR  AND  MACHINE  CO. 
I  PHILADELPHIA 

I  Design  and  Manufacture  Operating  Machinery  fur 
1  ALL  TYPES  OF  LIFT  BRIDGES 

I  AND  SWING  DRAWS 

I  Our  Engineering  Department  is  organized  to  prepare  all 
I  Detailed  Drawings 

. . . . . 

. . . . . . . . . 


RIVERSIDE  BRIDGE  CO. 

STEEL  STRUCTURES 

MARTINS  FERRY,  O 


. . . 

I  S 

i  ('Mpiu'ity  of  Krldac  Workis,  7f^.iNM>  Turn  per  Annum  I 


TIIK  PHOK.NIX  BRIDGE  GOMPAN’H'  f 

KfiKlnrrn.  and  Itiilldrm  of  1 

Hridifcs  and  Other  Structures  of  Steel  | 

WorkR:  IMiornixvIllr.  i’a. — KHiabllHhrd  17H0,  1 

OnirrH;  ’S’!  S.  I5lh  SI..  1‘tilladrlnhia.  .Munwy  Kldc..  H'aahincton,  = 

IM  WMIIaiii  St.,  Nrw  Vurk.  II.  V.  § 

IIU  Stair  SIrrH,  Boston.  SO  VIrtorla  St  ,  lamdon,  Knc.  i 

inHIHIHIIHIIIIIIIIIIIIIIIIIIIIIIIIIUII<llllllllinillHIIIIIIHIIIIIIinmilllllllUIIIIIIIIIIHIIIIIIIIII.III«IIIIIIMIIIIIIIIIIIIIIIIIIIIIIIIIIMIIIIIli: 


Structural  Steel  Work 
of  Every  Description 


STEEL  BRIDGES 


VIRGINIA  BRIDGE 


&IRON 

CO. 


BOSTON  BRIDGE  WORKS,  Inc 


Service  in  Steel  Construction 

ROANOKE,  VA.  MEMPHIS,  TENN 


I  KHtalillsIinl  In  1876.  D.  II,  .\nilrew.'*.  Pn‘».  | 

I  OFFICE,  47  Winter  Street,  BOSTON,  MASS.  I 

intltMlimitltlUmillMhUlltliMlilllinillllMMIMIIIIMIIillMMIMIIIIItlltlinilMItmilMMIIIItllimiMIIMliMiniiniHllllllliltllllinilHIIIIli 


Wisconsin  Bridge  and  Iron  Company 

North  Milwaukee,  Wis. 

Mining,  Mill  Buildings  and  Railroad  Bridges. 


The  Mount  Vernon  Bridge  Co. 

ENGINEERS  AND  MANI  FACTI  RERS  Of 
Iron  and  Steel  .Mill  Buildings  and  Structural  Work 
Railway  and  Highway  Bridges,  Roofs,  Viaducts,  etc. 

MOUNT  VERNON,  OHIO 


1  Branchn: 

i  4619  Menadneek  Block  1362  Panobaeot  Bldg.,  ^0  Finance  Bldg. 

Chicago,  III.  Detroit,  Mich.  Kantat  City ,  Mg^ 


KING  BRIDGE  CO 


CLEVELAND,  OHIO 


LACKAWANNA  BRIDGE  COMPANY 

CONSri  TING  ENr.INEER.5.  DESIONER9 
MANT’KACTUREIIS  OK  3TEEI.  STRUCTURES 
GENERAL  CONTRACTORS  FOB  FlREl'ROOK  CONSTRUCTION 

NEW  VORK.  CHir.AOO,  ItfFF.tl.O.  MII.WAIKEE. 
BOrUlITON,  .MICH.  WASHl.NOTON,  D.  C. 


Offiers  and  Works, 
RKRI.IN  -  -  CONN. 

ViO  Hroadway,  New  York 
SprlogHeU.  Mmr 


C  TD  A  D  C 1  CONSTRUCnON  CO, 

I  1^  I  I  1  1744  Moiudn«ck  Blvck 

Ij  I  iVV^UJLii^  CHICAGO.  l|-L. 

CONTRACTir^G  ENGINEERS 

STRUCTURAL  STEEL  WORK 

BRIDGES  TURNTABLES  BASCULE  BRIDGES 


Ruifintf—K  N  (1  I  N  E  E  K  1  N  N  E  W  S-R  E  C  O  R  D— 5<’rfiow 


American  Bridge  Gimpany 

Hudson  Terminal-30  Church  Street,  NewYirk 


'Manufacturers  of  Steel  Structures  of  all  classes 

particularly  BrIDGES  AND  Buildings 


Sales  Offices 

K,  N.  Y.  .  .  30  Church  Street  St.  Louis,  Mo.  .  Third  National  Bank  Building 

Pa . iV idener  Building  Denver,  Colo.  First  National  Bank  Building 

I.  .  .  .  John  Hancock  Building  Salt  Lake  City,  Utah  . ,  .  IV alker  Bank  Building 

f</.  .  .  Continental  Trust  Building  Duluth,  Minn .  Woloin  Building 

GH,  PA.  .  .  .  Frick  Building  Minneapolis,  Minn.  .  .  7th  Ave.  &  2nd  St.,  S.  E. 

Y.  .  .  .  . ,  Marine  National  Bank  n  r  ^  n 

hio  ...  Union  Trust  Building  Representative: 

.  ,  .  .  Candler  Building  U.  S.  Steel  Products  Co.,  Pacific  Coast  Dept. 

Wo  .  '.  .  .  Guardian  Building  San  Francisco,  Cal.  ....  Rialto  Building 

.  Beecher  Ave:  S'  M.  C.  R.  R.  Portland,  Ore . Selling  Building 

ILL.  .  208  South  La  Salle  Street  Seattle,  iVash.  4th  Ave.  So.,  Cor.  Cortn.  St. 

Export  Representative:  United  States  Steel  Products  Co.,  30  Church  St.,  N.  Y. 


Christopher  &  Simpson  Iron  Works  .Co. 

manufacturers  of 

STRUCTURAL  and  ORNAMENTAL 
IRON  and  STEEL  WORK  for 
[T/  r  BUILDINGS  i 


Milliken  ^tidings 


Permanent — Fireproof — All-Steel 


Send  for  Catalog  No.  10 

CHOICE  OF  A  THOUSAND  BUILDINGS' 


Main  Office  and  Works: 
SL  Louis 


Milliken  Brothers  Mfg.  Co.,  Inc< 

1836  Woolworth  Bldg.,  New  York  City 
Other  Structural  Steel  Specialties 


Branch  Offices: 
Dallas  Kansas  Gty 


Transmission  Towers  Radio  Towers — Pinlock  Potes 


MORAVA  CONSTRUCTION  CO, 


STRUCTURAL  STEEL  FOR  THE  WEST 


I  ENGINEERS  AND  CONTRAtrrORS  | 

I  Manufacturers  of  = 

STRUCTURAL  STEEL 

I  For  All  Purposes,  STEEL  BUILDINGS,  BRIDGES,  Ete.  I 

I  Capacity,  25,000  tons  per  year.  I 

5  _  Oeneral  Ofllces  and  Works:  85th  Street  anil  siirsrart  A  re.  i 

I  City  Office:  Suite  1013-1015,  People's  Gas  Bids..  150  Michigan  Blvd.,  Chicago.  la  = 
iliiuiiiuiiiiiiiiiiiHiiiiiHiiitiiHiiiiiiiiniiiiiiiiiiiuiiNniluitilllltiiiiltiiliiiiiniiiiiiiiiiiitiiitiniitimMHiiiiiiiiiiiiiMiiiiiiiiiiiiiiiiiiMii; 


With  the  .odTantnires  of  favorable  location,  fariliticH  ■  = 

for  fabric  itioii,  experience  in  the  burtiiieHH,  we  eaii  give  = 

mort  iironipt  and  efllcient  Herviie  for  Buildings.  BridgcH.  § 

Tanks  and  Towers  and  all  other  kinds  of  sti-el  work.  2 

MINNEAPOLIS  STEEL  &  MACHINERY  CO.  | 

Minneapolis  Sail  Lake  City  New  York  IVnver  Great  FallH  Spokane  g 

3 

•iiHiittMiiitmiHimiitiitiiiiiiiiiiMiimiiiiMiMmiiMiMiMiiiiiiiMiitiiiiiniiMiiiiitiiiiiiiiiiiitiiimnitmHitmtntttttinmiiimiimfliiiil 

!MiniitiiniiiiiiMiiiiiiiMiMiiittfitiiiMiiiiimiHiiinMimiiiiiiMiiriiMiiiii:;:::'iiiiimiinMiiinMiiimi‘TTttntiiiiintMmtiiiiiimitiiii<Mi^ 

Louisville  Bridge  &  Iron  Company  | 

(Incorporated)  s 

Louieville,  Ky.  •  | 

Bridges  Buildings  Structural  Steel  | 

Engineers,  Fabricators,  Elrectors  of  Steel  Railroad  and  | 

Highway  Bridges.  Structural  Metal  Work  I 

of  every  description.  | 


160 


Buying— F.  N  G  I  N  E  E  R  I  N  G  N  E  W  S-R  E  C  O  R  D— Section 


Vol.  8. 


26 


PRECISION  FACTORY 


THE  GURLEY 


ENGINEERS  WYE  LEVEL 


is  so  well  known  that  it  needs  no  introduction. 
It’s  pertonnance  t;>r  more  than  seventy  years  is 
the  best  recommendation  any  insrrument  can 
have. 

It  is  the  STANI).‘\RI)  with  which  all  other 
levels  are  compared. 


Littrature  sent  on  requeat. 


W.  &  L.  E.  GURLEY,  Troy,  N.  Y 

EMtabtished  i84S 
Branch:  Seattle,  Wash. 


■  who  has  used  Beck- 
mann  1  ransits  and 
Levels.  He’ll  sive  you 
sound  reasons  for  pre¬ 
ferring  them. 

i 

U  rite  us  for  rntuloque. 

The  L.  Beckmann  Company 

700  Jackson  St.,  Toledo,  Ohio 


Send  for  Catalog  BX-10  of 

Precision  Engineering  Instruments 


as.A.  » 


I  . .  Buff  is  an  Old  Name 

I  *'  for  Nem  Catalan.  No^  2.  | 

'  '  BUFF  a  BUFF  MFC.  CO..  Borton.  mats.  f 

1TA7  Monadoock  Blook.  Chicsso.  IB.  1 

46  Dry  91..  N.  Y  C.  | 

.MiiininiimrTimiiiitinnmimniniinNnmiNimuwwMMiiiiNiiiiiuuiiiHiiiiiiMiiiiiHiiiiiiiiuiiHiHiiitiiiiiiiiiiiiiniHiiiiHiiiuiiur; 


'DRAWING  :NKS 
ETERNAL  WRITING 
ENGROSSING  INK 
TAURINE  MUCILACr 
PHOTO  MOUNTER  P 
DRAWING  BOARD  F,  i 
LIQUID  PASTE 
OFFICE  PASTE 
, VEGETABLE  GLUE,  ETC 


ARE  the  FINEST  and  BEST  GOODS  of  THEIR  Kl 

Fnuinripate  younelf  from  the  iifte  of  corrosive  and  ill-emellins  inlc-  an 
li.'.'.ivee  and  ailopt  the  Higgins  Inks  and  AdhssIvM.  They  will  1 
rv^’elutiiiu  to  you,  they  are  so  ewcet,  oleun,  well  put  up,  anil  wiihii 


AT  DEALERS  GENERALLY 


CHAS.  M.  HIGGINS  &,  CO.,  Mfrs. 

271  Ninth  St..  BROcKLYN.  N  Y. 


Branches:  Chicago,  London 

. . . . . . . . . . . . . . . . . . ,|J 

^iMiimuiiiiiiiiiiiuinaiiiiiNiiiiiiiiiniiiiiiiiiiH . . . . . . . . 

I  Stirling  Tracing  Cloth 

I  has  earned  a  nution-wide  reputation.  | 

j  Unexcelled  for  Transparency.  1 

I  Unrivalled  for  Erasing  Qualities.  | 

I  Unequalled  for  Blue  Printing.  | 

I  Samples  upon  request.  I 

I  Sole  Importers  | 

I  Defiance  Manufacturing  Company  | 

I  Drawing  Materials  I 

I  22  East  41st  St,,  New  York  I 

I  227  South  Broad  Street,  Philadelphia  1 


WICKES 

BLUEPRINT  MACHINE 


You  have  felt  tliat  you  couldn’t  afford  a  blue* 
print  machine?  Too  expensive’  Yee~aDd 
you’ve  also  bad  to  put  up  irlth  poor  prints  and 
the  old  Inconvenient  way  of  making  thf'm. 
Now  it’s  different!  S'ou  can  buy  the  wtekes 
blueprinting  Machine  fur  half  what  you 
would  expect  to  pay!  It  makes  perfect  prints 
up  to  4H  in.  width,  and  of  unlimited  length, 
(’ontlnuous  electric.  Uses  half  the  current  of 
the  others.  Ask  about  It  now! 


Wickes  Bros, 

Department  R 

Saginaw.  Mich. 


IIIIHNIMHIIIIIIIIIIHIIIIIIIIIUtWIIIIIIIHIIIMIMIIIIMlimiMIIIIIIIMIMIIIIIMIMIIMIMIIMIItllMllllllllMIhlll 

Unusually  Reliable  for  < 
Rapid  Work 

The  Porro  Prism  Telescope— exclusive  In  this 
transit — provides  a  larger  and  clearer  field. 
Send  for  descriptive  bulletin. 

WEISS  INSTRUMENT  CO. 

1731  Arapahoe  Street.  Denver,  Colo. 


The  Coal  &  Iron  National  Bank 

.  -’V43  Liberty  Street.  New  York 

Capital  Stock,  $1,500,00?.C0  Undivided  Profit.,  $3«,051. SI 

Sur^us  $1,000,000.00  RoMMircat  $*3,743,379.98 

Spiecial  facilities  for  out  of  town  accounts 
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ailimillHNIHIIillllllMIIIMIMIMIMIIIlin 


K&E 

ilfdiol  drawing  pemei* 

J^50 

the* finest  detail  paper  that  is^obtainable. 
It  is  made  entirely  of  selected  rags  of  the 
best  grade,  and  has  durability,  strength  and 
splendid  erasing  qualities.  Being  of  a  cream 
or  buff  color,  it  is  agreeable  to  the  eye  and 
is  handled  without  soiling. 

In  price  this  paper  ii  only  ilightly  higher  than 
inferior  semi>wood  pulp  papers.  Careful  comparative 
tests  will  demonstrate  the  superiority  of  this  paper  for 
drafting  purposes. 

Water-marketl  along  the  edge:  KEUFFEL  &  ESSER  CO, 


50.  Detail  Drawing  Paper 

In  roils:  30  36  42 


62  in.  wide 


10.  Detail  Drawing  Paper 

In  sheets:  19  x  24,  22x  30.  24  X  36,  27  x  40  in. 

< Tills  is  the  same  jiapcr  as  No.  50.  but  in  sheets.) 

Send  for  SAMPLES 

KEUFFEL  &  ESSER  CO. 

KEVnOSKJZZIUhnSt.  (»aOflioe&EKltnes.HQBOKEK.V.J. 
CHIQKfiO  •  ST.LOUIS  «  SSMFB6NC1SC0  ^  HDMTBEAL 
SRUmUL  SO-MScceiiik.  SIMitDUMatX 

Ihiiwiiill  Ibftetids  *  Chfhemdwd  end  5ait9^ 
Mmsarin^lApcs 


TRACING 

PAPER 

Keeps  Drawings  True  To  Scale 


10 

Big 

Reasons 

WHY! 


1.  — Very  Transparent  and  ex¬ 
ceptionally  stroiix. 

2.  — Will  lie  flat  on  drawins 
board  to  the  last  yard. 

,*). — Permanent  and  will  not  be* 
ronie  brittle  with  aye. 

4.  — Does  not  chanre  under  vary- 
ina  atmospheric  conditions. 

6. — Better  adapted  than  any 
other  tracing;  material  for  tine 
work. 

fl. — Makes  perfect  blueprints. 

T. — Will  stand  several  erasures 

5.  — Every  yard  is  perfect. 

fl. — Strona  Gray  Tubes  with 
metal  ends  insure  the  paper 
arainst  damage. 

10. — You’ll  be  agreeably  sur¬ 
prised  by  its  dorable  service. 
Your  dealer  has  rolls  of  full  20 
yds. — 30.  36  and  4'i  In.  wide. 


Get  sample  from  your  dealer — or  from  the  maker. 
Prepared  by 

GEORGE  VINCENT 

422  East  53d  Street,  New  York  City 
Originator  of  the  "TeUnm”  Class  of  tracing  paper 
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ECONOMY 


1  Savea.  Time 

with  the 

UNIVERSAL 

Drafting  Machine 

Leading  concerns  all  over  the  world  are  eavinc  fr 
"5  to  50  per  cent  of  the  time  ordinarily  reqiiir>  i|  t 
make  drawings.  The  Universal  Drafting  Ma^  li 
makes  drafting  esMier.  more  accurate  and  intcr<->ti 
It  is  adapted  to  all  forms  of  drafting.  Simple,  tlj. 
able  and  easy  to  handle.  It  is  not  expensive. 

Oet  onr  illnstrated  Catalog  for  further  information. 

Universal  Drafting  Machine  Co. 

Cleveland,  Ohio 


Drafhriff  Room  of  tht 
U’illys-Ovfrland  Co^ 
Tjhfre  ISO  Univrrsai 
Drnftlng  Machines  are 
in  use. 


Filing  Cabinets 
Drawing  Tables 


SrAMP<i^GRAPH 


Many  styles  and  designs,  at  low-  | 
est  prices  consistent  with  high-  | 
est  quality.  1 


The  above  illustration  represents  a 
rubber  stamp  imprint  made  on  Tracing 
Cloth  by  the  Stamp-O-Graph  Ptocess. 


Drawing  Instruments. 


F.  WEBER  &  COMPANY 


Eat.  1854  I 

“Everythlnft  for  the  Drafting  Room”  | 

PHILADELPHIA  ^  I 

It.  Louis,  Mo.  Baltimore,  Md.  | 

Catalogue  C-A  and  Sample  Book  of  Papers  Upon  lU-aucst  | 

. . . 

. 'iinniHitiiniiiininiinnininiiisiiiniiiiiniiniiininmnininiimniiminiiiniiiinninniiiiiiiiiiHiilllilluim 


Inexpensive-Quick-Ellective 


Enables  Lettering,  Designs  and 
Standard  Details  to  be  stamped  perma¬ 
nently  on  eitberTracin^  Cloth  or  Tracing 
Paper— saves  time,  labor,  and  supplies 
a  much  needed  want. 


The  results  produced  are  jet  black, 
gasoline  proof,  smear  proof  and  ready  for 
use,  blueprinting  perfectly. 


Send  for  Circular 


EUGENE  DIETZGEN  CO* 


Brmmehmt : 

ChICMO  New  Vork  San  Fr 

New  OrIcsM  .  Plllaburok 

Smht  Offitot: 

Philadelphia  Waahiaatoa 


WOOD  or  STEEL 


ECONOMY 
DRAWING  TABLE 
a  MFC.  COMPANY 
Adrian.  Mich. 


The  cut  fihowi  one  of  nevcral  com- 
binationn  of  Hamilton  SU^el  9c<‘tional 
Blue  Print  Cabim*tH.  It  oombine« 
Htability  and  n<*atn«‘HH  ami  afforda 
permanent  Are  iiroteetion  for  draw- 
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No.  47B 

Tabu  with  AdiuatmbU  Top 


Hamilton  Drafting 
Room  Furniture 


means  contentment  in  the 
drafting  room.  Contentment 
in  the  drafting  room  means  a 
greater  output,  fewer  errors, 
with  a  resulting  esprit-dc 
corps  that  is  reflected  through¬ 
out  the  production. 

The  Hamilton  Manufactur¬ 
ing  Company  is  equipped  to 
completely  supply  your  re¬ 
quirements  and  is  made  by 
men  who  know  how  to  get 
system  into  the  drafting  room. 
Large  stocks  are  always  avail¬ 
able  in  principal  distributing 
centres.  Send  for  our  cata¬ 
logue. 


The  Hamilton  Mfg.  Co. 

Two  Rivers,  Wisconsin 
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1  Directory  of  Engineers 

1 

New  England 

Vaughan,  John  h. 

W  ater  Power  and  Tran*  nMon 
Uepoft*.  D  sign,  Superviaioij  of 
ConfftructioD  and  f>|>eration  of 
Public  Servioe  Propertie*  C«»n-  ' 
•ulting  on  Stf^ni  and  Industrial 
Plant*.  Power  Contract* 

IW  Devonshire  St„  Boston 

Concrete-Steel 

Engineering  Co. 

Detiffnxno  and  Superritin^ 

Engineers 

Concrete-Steel  Bridges 

New  York,  Park  How  Bldg 

Fuller  fic  McClintock, 

George  W.  Fuller, 

J.  R.  McClintock,  J.  K.  (.i, 

Coneidling  Hgdraulie  Engi,..  „ 
and  Sanibtrg  Experte. 

Water  Supply  and  Purifirati  , 
Sewerage  ami  Drainage.  1),., 
of  Sewage  and  Hefuse,  Invratn.. 
tlons  of  Epideiiiies.  Public  1  tiiitv 
Valuations,  Supervision  of  Coi.- 
struction  and  Operation 

New  York  City.  170  Broads  ai 

Adams,  H.  S., 

C%txl  Enotneer. 

Wharf  and  Dock  Construction. 
Hiver  and  llarl>or  Works. 

Bofcton,  MafMt ,  108-U  Am«a  Bide 

Stone  fit  Webster 

Industrial  Plants  sad  Buildings 

Steam  Power  Stations 

Sub  Stations 

Water  Power  Derelopmsnts 

Tiansmisbion  Linss 

Electric  Railways 

Oas  Plants 

New  York  Boston  Chicago 

Cooper  fic  Co.,  Hugh  L.. 

General  Hvdraulu  Engineering. 

Including  the  design,  financing 
eonstruction  and  manamment  of 
hydro-siectrie  power  pwnts 

New  York  City,  101  Park  Ave. 

Barbour,  F.  A., 

M.Am.Soc  C.E.  MjCan.Soc.C.E. 
Cofitultinij  Knotnett. 

alcr  Hupply.  W’ater  Purifica¬ 
tion.  Sewerage  and  Sewage  Dia- 
(Mrsal. 

Br»«ston.  Mass.,  Tremont  Bldg 

Hazen,  Whipple  fit  Fuller, 

Allen  Haten.  G.  C.  Whioiile 

F.  f ■  Longley,  W.  E.  Fuller. ' 

C.  M.  Everett,  L.  N.  Babbitt, 

H.  Malcolm  Pirnie 

Coneulting,  HydrauXie  and  Sani¬ 
tary  Engiruere. 

Water  Supply,  Sewerage,  Drain¬ 
age,  Valuations,  Supervision  ol 
Construrtion  and  Operation 

New  York  City,  30  E  42nd  St. 

Barrows,  H.  K., 

Ctm$HUino  Hydraulic  Kngtnerr. 
Water  Power,  W’ater  Supply, 
Sewerage.  Drainage.  Investiga- 
ti(»na.  Reports.  Valuations,  De- 
stjcns.SupervisioD  of  Construction 
Boston.  Nfass.,  6  Beacon  Ht 

Bilderbeck  &  Langdon, 
Inc. 

Eni/inrfr$  and  Arrhtlfrtt 

Plan.  SperificationHf  or  Fartories, 
Muniripal  Buildingii:  Surveys 
andKeports  W  ater  Works,  Sani¬ 
tary  Fnsineerinc.  Harrows  Hldg. 
New  I.ondnn,  Conn. 

Cundall, Powell  fic  Mosher, 

Inc..  Mem.A.S.M.E. 

R.  N.  ("undall,  Machine  Design. 
W.B.  Powell,  Plant  Construction. 

W.  II.  .Mosher,  Power  A  Trans. 

^  rt.  Cherry,  Heating  A  Ventila¬ 
tion.  H.  H.  l.«onard.  Production 
SOW.  Genesee  St .  Buffalo,  NY. 

Dow  fic  Smith, 

A.  W.  Dow.  Ph.,  T>.. 

M.  Am.  Inst.  Ch.  Engrs. 

F.  P.  Smith,  Ph.  B., 

M.  Am.  Soc.  C.E., 

Chemical  Engineere, 

Coneulting  Fating  Engineere. 

Asphalt,  Bitumens,  Paving.  Hy¬ 
draulic  Cements,  Enginn'iing 
Materials. 

New  York,  N.  Y..  131-3  East 
2.3rd  Street. 

Hering,  Rudolph,  D.  Sc. 

Coneulting  Engineer 

Water  Supply,  Sewago  and  Re¬ 
fuse  Diapow. 

Over  40  years  aetive  practice  m 
United  States  and  Canada. 

170  Broadway,  New  York  City 

Fay,  Spofford  &  Thorndike 

Coraulting  Engineeri. 

Frederic  H.  Fay,  Charles  M. 
Spofford.  Sturgis  11.  Thorndike. 
Hoston,  Mass.,  30H  Hoylston  St. 

Weston  fit  Sampson 

R.S.W'eston  G.A.Sampeon. 

Water  Supply,  Water  Purifica¬ 
tion,  Sewerage,  Dispaxal  of 
^wage,  Muniripal  ana  Factory 
Wastes.  Operation  of  Purification 
Plants  an  J  Sanitary  Analyses. 
Boston.  Maas  .  14  Beacon  St. 

Lincoln,  Hansonfic  Abbott, 
Inc., 

Consu/tinfl  and  Drsiffning  Ena. 

( 'ivil,  Meeh.,Kler.,  Hydro-electric 
IVvclopnicnt.  Testing,  research, 
snd  standardising  lahorsturies 

C ongrcs,s  St.,  Portland,  Me, 

New  York  City 

New  York 
and  New  Jersey 

Fowler,  Charles  Evan, 

M.Am.  Soe.  C.E.,M.  Can.  iSoe.CE. 

^  Coneulting  Civil  Engineer 

Bridges,  Foundations,  Dredges, 
Dredipng,  Rive-  and  H  arbor 
Improvement 

New  York  City,  25  Church  St. 

Hopkins,  Charles  C., 

Con$uUing  Civil  and  SaniUiri, 
Enqintfr 

Water  Supply,  Sewerage,  Wastes 
DUposal,  Water  Power,  etc 
Plans,  Keports.  Estimates,  Super 
vision.  Valuations. 

Kochester,  N  Y.,  349  Cutler  Bid. 

MacKrell,  Edwin  A., 

C»i  il  fc’fHrinccr. 

Pams,  W  ater  Power,  Plana  and 
.'^perifirations. 

Kailwaya  Surveys,  I.and  Sub¬ 
divisions. 

Naxhua,  N.  H.,  Laton  Hldg. 

Bowe,  Thomas  F., 

Contvlttna  Enoinetr. 

Water,  Senerafte,  Disposal  of 
Sewage.  Muniripal  Engineering 
Valuations,  Reports,  Inspection. 
Rutherford,  N.  J.,  Assoc.  Hldg. 
65  William  St..  New  York  City 

Field,  \X^m.  P., 

Cimeultina  Engineer. 

Foundations.  Roofs,  Bridges, 
Steel  Structures,  Buildings,  Rail¬ 
ways,  Railway  Structures.  W'ater 
Works. 

Newark,  N.  J.,  Prudential  Bldg. 

Horton,  Robert  E., 

Coneulting  I/ydraulie  Engineer 

Investigations,  Reports,  Design 
and  Supervision  of  Construc¬ 
tion  lor  Water  Power  and  Water 
Supply  Developments.  Special¬ 
ist  in  Hydrology  and  Critical 
Reports  on  Adequacy  and  Safety 
of  Water  Supply  and  Structure 
lor  Power,  Public  ITse  and  Irri¬ 
gation. 

Albany,  N.  Y..  57  North  Pine 

Are. 

Hill  fic  Ferguson, 

N.8.  Hill,  Jr.  s.  F.  Ferguson 

Coneulting  Engineere. 

Water  Supply — Sewage  Dis¬ 
posal — Hydraulic  Development. 
Reports  fovestigatiins 

Valuations  MBnagemeni 

Design  Construction 

Operation  Rates 

Cnemicaland  Biological  I.aboru- 
tories 

112  East  19th  St.,  NeWYorkCity 

Main,  Charles  T.. 

M..\in8oc.M.E. 

Plana  and  Specifications  for  Tex¬ 
tile  NIills  and  other  Industrial 
Plants,  Water  Power  and  Steam 
Power  Development.  Examina¬ 
tions  and  Keports  on  Plants 
a-ith  reference  to  their  V’aluc, 
Keurgani/ation  or  Development. 

Hoston,  Mass.,  201  Devonshire 
Street. 

Branne,  John  S.,  ^.c^:. 

Bridges  and  Ituildings 

Industrial  plant* 

C'oal  and  ore  handling 
Transmission  lines 

Designs,  investigations,  reporta. 
2939  G.  C.  Terminal,  N.  Y.  City. 

City-Wastes  Disposal  Co., 

Organised  from  Staff  of  Col 
Geo.  E.  Waring,  Jr.) 

Conaultina  Engineera. 

Specialists  in  Drainage,  Sewer¬ 
age  and  Sewage  Disposal. 
P^liminary  Investigations  and 
Estimates,  Surveys.  Plans  ami 
Supervision. 

Sanitary  Examinations  and  Re¬ 
ports. 

New  York,  45  Seventh  Ave. 

Ford,  Bacon  fic  Davis. 

Engineere. 

Naw  York,  115  Broadway. 

Now  Orleans,  San  Francisco. 

Metcalf  &  Eddy, 

Water  Works  Sewerage. 

Disposal  of  Sewage  and  Indus¬ 
trial  Wastes.  Supervision  of 
Operations  Valuations. 

Boston,  Mass  14  Beacon  St. 

Fuertes,  James  H., 

M.Am.Soe.C.E. 

Ctmf  and  iSanitary  Engineer. 

Water  Supply  and  Water  Puri¬ 
fication.  Sewerage  and  Sewags 
Dispoeal. 

New  York.  140  Naseau  St. 

Ruggles,  Milton, 

Cimtidtina  knaineer  and 

Arrhitfct: 

Huildings  Estimates 

Hridges  Designs 

ludt^rial  Plants  Reports 

Merrill  College,  Advocate  BUg. 
Stamford.  Conn 

Cole  fic  Cole, 

Enginaerg. 

25  Elm  St.  Cor.  Dusoe,  New 
York  C«y 

Johnson,  George  A., 

M.Am.Soe.C.E. 

Coneulting  Hydraulic  Engineer 
and  Sanitary  Expert. 

Water  Supply  and  Purification, 
^werage  and  Sewage  Dispe  al. 
New  York.  150  Nassau  Strict 

Knight  &  Son.,  C.  W., 

Hydraulic  and  Sanitary  Engineera 
Plan*,  pjitimates.  Reports,  Sup¬ 
ervision.  Water  Supply,  V/nter 
Power,  Water  and  Sewage  Puri- 
tirntion  and  Land  Drainage. 
Homo,  N  Y. 


Von  Eltz,  K.. 

ContuUing  Engineer 

Industrial,  Chemical  and  Power 

Plants. 

Water  Supply  and  Purification. 
23  E.  26lh  St.,  New  York  City 


Potter,  Alexander, 

CnntuUing  Engineer. 

Hydraulics  Sanitation,  Concrete 
Structures.  Tel.  5.i01  Cortlandt 
New  York,  50  Church  Street. 


Ohio  and 
Pennsylvania 


Kinnear  8t  Co.,  W.  S., 

General  Engineering. 

Connulting  —  Reports  —  Valua- 
tioiiB — Kperialising  on  railway 
and  publio  utility  reports  and 
valuations. 

Ill  Broadway,  New  York  City 


Vrooman,  Morrell, 

Sewerage.  W ater  Supply,  Power. 
Treatment  of  Industrial  Wastes. 

Gloversville.N.Y.,  ION. Main  St. 


Potts,  Clyde 

M,  Am.  Soc.  C.  E. 

Con^ultinff  Sanitary  Enyinerr 
S^weragp  and  8owage  Disposal 
Water  Works  and  Water  Supply 
Reporta,  Plana  and  Estimates 
30  Church  St.,  New  York. 


Pullman  Eng.  Service,  The 

Research — M  aintonanre 
Testa — Development 
Drawings — Patents 
Design — Experimental  Work 
Suite  178 

'50  Church  St.,  New  York  , 


Wallace  &  Co.,  Joseph  H., 

Coneulting  InJuitrial  Engineer*. 
Industrial  and  Power  Plants. 
Hydraulic  Developments  —  In¬ 
vestigations  —  Consultation  — 
Reports. 

New  York  City,  Toronto. 


Mead,  Daniel  W., 
Scheidenhelm,  F.  W., 

Contulting  Engineer*.  Hydraulic 
and  Electric  Developments,  W ater 
Supply,  Rerlamation  Works  and 
Hood  Control.  New  York  City, 
Equitable  Rlilg.,  120  Broadway 


Chas.  R.Ward  Engineer¬ 
ing  Corporation 

Highways,  Soweia,  W’ater  Works, 
Town  Planning,  Surveys  and 
Appraisals.  Chamber  of  Com¬ 
merce.  32  Court  St.,  B'klyn,  N.  Y. 


Meyer,Strong& Jones,  Inc. 

Power  Plants — Mechanical  and 
Electrical  Equipment — Heating 
and  Ventilating. 

101  Park  Ave.,  New  York  City  . 


Miller,  Frank, 

Consulting  Engineer. 

Floating  Cranes,  Land  Derricks. 
Special  Equipment  for  Land  and 
W  ater  Contract  W  ork. 

New  York  City,  Park  Row  Bldg. 


Dwight  P.  Robinson 

and  Company,  Inc. 

Conttructing  and 

Consulting  Engineer* 

Power  Developments 
Concrete  and  Steel  Structures 
Industrial  Plants  Complete  , 

New  Y ork,  61  Broadway 


Baton  &  Elliott 

Engineer,  |  '1| 

Pittsburgh,  Pa. 

First  Natl.  Bank  Bldg. 


Waring,  Chapman 
&  Farquhar, 

Sanitary  Engineering.  Sewerage, 
Sewage  Disposal,  Drainage,  etc. 
New  York,  N.  Y.,  874  Broadway 


Modjeski,  Ralph 

M.  Am.  Soc.  C.E. 

Coneulting  Civil  Engineer 

220  So.  Michigan  Ave.,  Chicago, 

III. 

101  Park  Ave.,  New  York,  N.  Y. 


Robinson,  Geo.  L., 

ContuUing  Engineer. 

.Sewers,  Sewage  Disposal,  Water 
Supply. 

Ne w  Y ork  37-39  East  28tli  .Street 


Moran,  Daniel  E. 

M.Am.Soc.C.E.,  M.Am.Soo.M.E. 

Reuben  Davis,  C.E. 

C.F.  Maurice.C.E. 

Coneulting  Engineer. 

Foundations  for  Dams,  Bridges, 
Buildings,  and  Underwater  Work 

New  York  City,  65  Liberty  St. 

_ _ 


Sanderson  &  Porter, 

Engineer*. 

New  York,  52  W'illiara  Street, 
Chicago,  72  West  Adams  Street; 
San  Francisco,  Nevada  Bank 
Bldg. 


Fayette  Elngineering  Co„ 

Civil,  .Ifining  and  Coneulting  En^ 
gineer* 

I..  C.  Mechling,  E.  L.  Zearley. 
Coal,  Coke  Plants. 

Uniontown.  Pa. 


Staniford,  Charles  W. 

Consulting  Engineer. 

Waterfront  A  Terminal  Work 
General  Ivngineering 

New  York  City,  50  Church  St. 


erguson, 

.V.  Am.  C.  E. 

Consultation,  Dteign,  Manage¬ 
ment,  inemetiun,  .ippraieal. 
Bridges,  Building,  Grain  Ele¬ 
vators,  Industrial  Plants,  Equip¬ 
ment,  Materials. 

Spitxer  Building,  Toledo,  Ohio. 


Albright  &  Mebus, 

CitH  and  .Santtary  Engineer*. 
Sewerage,  Sewage  Disposal, 
Town  Planning. 

Philadelphia,  Pa..  908  Isind  Title 
Building. 
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\\  alter  Kidde  &  Company 

I  iioorporated 

Engineer*  and  Constructors 

Inspections  Industrial  Plants 

KeMrts  Wharfs  and  Piers 

Design  , 

Construction  Chemical  W  orks 

New  Y’ork  City,  140  Cedar  Street 


Parsons,  H.  de  B., 

Consulting  Engineer. 

Hydraulic  and  Steam  Develop¬ 
ments.  Industrial  I’la.tts,  Muni- 
eipal  Engini<ering,  W  ater  Supply, 
Sewerage.  Cipmiona — Reports 
Appraisals. 

New  York  City.  22  William  St 

Pollock  &  Taber, 

Men»8.  -Am.  JSor  C.  E. 

Cnn$jAitin{f  EnyinEfra  T'nvenirntii. 
Hifchways,  Wmter  Supply.  Drain- 
Age.  Seworagr  A  St'wagi*  Dtspot^al 
Designs,  sSpe  rifirations  A  Super¬ 
vision.  <'.l)  Holloek.ti  A.TaniT 
New  York  f'ity,  Hark  Row  Hldg. 


Vide,  Blackwell  &  Buck, 

Engineers. 


Designs  and  C  nnstnietion  Work 
Hydroeleetrie  and  Steam 
Power  Plants 
Transmission  .Systems 
Industrial  Plants 
Reports — Appraisals 

49  Wall  8t.,  New  York 


White  Companies,  TheJ.  G., 

Bnyinerra  — <  ontracUrrg 
Mtinagery — Financifra. 

New  York  City,  43  Kxrhange  I’l 
Chicago,  Eoniiun. 


Acker,  Wm.  L. 

A/ar^niieai  En^'neer. 

Diamond  Drill  Contraetor, 
Teat  Borings, 

Berahton,  Pa.,  Mears  Bldg. 


Chester  &  Fleming, 

J.  N.  Chester,  Thoe.  Fleming,  Jr., 
J.  F.  Laboon. 

Hydraulic,  Sanitary  and  Mechan¬ 
ical  Engineer*. _  _ 

Pittsburgh,  Pa.,  Union  Rank 
Building. 


Duff.  Samuel  E., 

Coneulting,  Peeigning  and  Suptr- 
titing  Engineer. 

Appraisals,  Reports. 

Pittsburgh,  Pa.,  Empire  Bldg. 


Wells,  James,  P. 

Consulting  Engineer 

Investigations,  Surveys,  plans 
and  .Supervision  of  Construction 
of 


Municipal  Water  Supply  Sys¬ 
tems 


Water  Power  Developments 


Mueser,  William 

Coneulting  Engineer 
CoBcrete-Steel  Bridges 
Concrete-Steel  Standpipes 
New  York,  Park  Row  Blilg. 

North,  Allison  &  Ettlinger 

Consulting  Engineer* — 

<  'ity  Surveyors  Topographic 
i-'u-vw  of  bu^  tracts. 

(  ity  Planning,  Field  Supervision 
I'ockj  Terminal  Development. 
Staten  laland,  New  York,  Crab- 
.  tree  Bldg _ 


Tribus  &  Massa, 

Consultation,  Design,  Supervision, 
Management,  Appraisal. 

Water,  Sewage,  Refuse,  Power, 
Pavements. 

New  York,  15  Park  Row. 

Thompson,  Uldric  Jr.,  Inc. 

Industrial  Engineers. 
Investigations.  Reports  and  Gen¬ 
eral  Supervision.  Organisation, 
Plant  Layouts  and  Production. 
Selection  and  Purchase  of  Indus¬ 
trial  Equipment. 

Room  3314, 120  B’way..N.  Y.C. 


Wheeler,  G.  C.  &  A.  E.. 

Civil  Er^neers  and  Suneyors 
Specialists  in  city  planning  and 
improvements;  sun'cys,  field 
work  and  supervision  for  archi¬ 
tects,  consulting  and  landscaiie 
engineers. 

New  York  City  702  W'.  ISIst  St 


Gannett,  Seelye  &  Fleming 

Engineers 

Farley  Gannett.  Theodore  E, 
Seelye.  Samuel  W.  Fleming,  Jr. 
Harrisburg  A  Erie,  Pennsyhrania. 
All  branches  of  Alunicipal  Fmgi- 
neering,  including  City  Planning. 
Paving,  Water  Works,  Sewers, 
Sewage  Disposal. 

Preliminaiy  Reports  and  Esti¬ 
mates  of  Cost  tor  Bond  Issues. 
Valuations  of  Public  Utilities  for 
Rate  Making  and  Purchase. 
Water  and  Sewage  Analyses. 

204  I-ocust  St,  irarriaburg.  Pa., 
507  Palace  Hardware  Bldg., 
Erie,  Penna.  ' 


Specialist  in  Hydrology,  that  is 
in  such  mattera  as  locating  new 
sources  of  Public  Water  >Suppli<'s, 
determining  the  amount  nf^watcr 
that  can  be  economically  uti¬ 
lised  from  a  water  shf^  for 
Public  Water  Supply  purposes 
and  in  estimating  tne  amount 
of  W’ater  Power  which  can 
economically  be  developed  on  a 
stream. 


Cutler  Building, 
Rochester,  N.  Y. 
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Gaskins,  L.  E... 

Strurt  >ral  C ttMt  Ern;ineer 

SperiHlint  in  preparation  of  basis 
lor  rlaifiiA 

rhilailrlphia.  112  N.  Broad  St. 

Wilherup,  L.  P., 

Mechanieal  and  ('itii  Engineer. 
Specialist  on  Tractors,  Oil  Knd 
(ias  Kngine  Designs 

Hydraulics  and  Irrigation. 

261i;i  Daeey  Ave.,  ('incinnati,  O. 

Byllesby,  H.  M.  &  Company, 

(Incorporated) 

Purchase,  Finance,  Construct 
and  Operate  Electric  Eight,  Gas, 
Street  Railway  and  Water  Power 
Projierties. 

Examination  and  Reports. 

Ctility  Securities  Bought  and 
Sold. 

Black  &  Veatch 

Contulting  Engineer! 

Sewerage.  Sewage  1),.. 

Water  Supply,  Water  I'v 
tion.  Electric  I.ighting,  1  , 

Kennedy,  Julian. 

K  tit/tnrrr. 

rittblmrsh,  P».,  U.  8.  A. 

Cahlp  Adclrpm:  "KiiKinepr,  I’ittii- 

Wilkins  Company,  The  W.G. 

Engineers  ami  ArrHitects 

RailroftdK,  Buildinits,  Nfanufac- 
turiiia  PlanU,  Cowl  end  Coke  , 
PlanU,  Water  W’orke  and  8ew»  r- 
aac  KxamiiiatiuDsaDd  UepoiU. 

Pittftburgh.  Pa  Weatioghouee 
Building 

vestigations  and  Keport> 

E.  B.  Black  N.  T,  Veatrii 

Kansas  City,  Mo.,  Inter-Mme 
Building. 

Knowles,  Morris  S^^cIk. 

M .  Am.  I  net  .<  'oriH.  Knar- 
Town  PUnninE  and  Miinsripal 
Kni;iti(‘**rin|[.  Water  Supply  and 
Piirilieatiofi.  *S<*wenM!e  and  Sew. 
axe  DtMfKiaal.  InvestiRationH,  Bp. 
iMirta  and  Desians 
rittaburah.  12(X)  Joneb  Blda 

Chicago,  Continental  and  Com- 
meraial  Bank  Building. 

New  York,  Trinity  Budding. 
Tac>.:na,  Wash. 

Fargo  Engineering  Co., 

Hydraulic  Engineert. 

S^ialize  in  the  Design  of 
]*iant  and  Dams  on  Soil  i  oiiif 
dations. 

Jackson,  Michigan. 

1  ysholm,  Henry, 

(’onitulttHO  Enginerr  and  S'aml 
.Archiyrt. 

Shipyarda,  ahopa  and  vocaela 
flc'siatifHl,  and  conairuetion  super- 
vi.seci. 

1125  I*hila.  Stock  Kxchanite 
IMda  .  Philn.,  Pa. 

Chicago 

Greeley,  Samuel  A., 

Hydraulic  and  Sanitary  Engineer . 
Water  Supply  and  Puiihcatioi:. 
Treatment  of  Sewage,  v  ;arbage 
and  Industrial  Waste.  Construc¬ 
tion,  Operation,  Valuation. 
Chicago,  HI.,  64  W.  Randolph  St. 

Federal  Engineering  Co., 

Cirif  and  Architectural  Enginirrt 

Designers  and  Superintendent.- 
Buildings  and  Industrial  Plants 
Milwaukee,  Wis..  2I.S  -  21'.) 
Stephenson  Building. 

Ledoux,  j.  W., 

ContuUtng  Engineer. 

W'ater  orka.  Hydraulics,  Re- 
|M>its  and  Valuation. 

Philadelphia,  112  No.  Broad  St. 

Allen  &  Garcia  Company, 

Andrews  Allen,  C.E.,  John  A. 
Garria,  E.M. 

Congulling  Bridge.  Structural  and 
Mining  Engineert. 

Plans,  Spccitications,  Superin¬ 
tendence  for  Bridgca  and  Struc 
tures  in  Steel  or  Concrete.  De¬ 
sign  and  Construction  of  com¬ 
plete  Coal  Mining  Plants  Ex¬ 
amination,  Reports  and  Apprai¬ 
sals  of  Coal  NIining  and  other 
Properties. 

Chicago.  McCormick  Bldg. 

Isham  Randolph  &  Co., 

Contulting  Engineert. 

Water  Power,  Sewerage  and 
Water  Supply,  I. and  Drainage. 
River  and  Harbor  Works,  Rail¬ 
roads,  Bridger  ana  Buildings. 
Chicago,  1827  (.'ommercial  Nat¬ 
ional  Bank  Buildir  g 

Gates  Engineering  Co  . 

Consulting  Engineert. 

Sperialists  on  reinforced  c  ineret 
design.  Estimates  guarantiii; 
Cement  tested  and  inspecteil  at 
the  mil!. 

Office-— 814  Chemical  Bidg.,  St 
I.ouis,  Mo. 

Moore,  W.  E.  &  Company, 

Enuinrrrt 

i  Reportx.  TVsiirns,  Supervision 

I’unlie  i^rviee  Properties.  Power 
Developnieiita,  Distribution  and 
Applications. 

Pittsburgh,  Pa.,  I'nion  Rank 
Ride 

Marr,  Green  &  Co., 

Ciril  and  Sanitary  Engineert 

17  N.  Eaaalle  St.,  Chicago. 

Harrington,  Howard  and  Ash 

Contuiiing  Engineert.  Bridges 
and  other  structures  of  sti-el  ana 
reinforced  concrete.  Advisoiv 
services  in  mumripal  problems 
Appraisals.  Kansas  Citv  Mo. 
1012  Baltimore  Avenue 

Republic  Engineering  Co. 

Induttrial  SpecialitU. 

Plant  layout,  design,  ronstruetion 
and  o|>eration.  Industrial  ga.. 
plants,  (Scientific  investigations 
and  reports. 

Pittsburgh,  Pa  .1204  Hart je  Bldg 

Alvord  &  Burdick, 

J.  W.  Alvord  C.  B.  Burdick 

Hydraulic  and  Sanitary  Engineert 

Water  Supply 

Perkins,  Edmund  T,, 

Fingineering  Company 

Contulting  Engineert. 

Irrigation,  Drainage,  Flood  Pro- 
.  teetion.  River  Regulation  and 
Water  Power. 

Topographic  Mapping, 

Chiesgo,  38  So.  Dearborn  St. 

Hedrick  &  Hedrick. 

M.Am.Soc.C.E. 

Designs,  Ettimates  and  Super¬ 
vision  of  Steel  and  Reinforred 
Ckincrete  and  other  structures 
Kansas  City,  Mo.,  506  Inter¬ 
state  Building. 

Flood  Relief 

Sewrerage 

Sewage  Disposal 

Appraisals  and  Rate  Reporta 

W  ater  Power 

Chicago,  Harftord  Building. 

Hubbell,  Clarence  W., 

M.Am.Soc.C.E. 

Contulting  Engineer. 

Sewerage.  Sewage  Disposal. 
Water  Supply  ard  Municipal 
Engineering. 

Detroit,  Mich.,  2348  Ponobseot 
Building. 

Schaup,  Charles  E.. 

Engineer. 

Public  ITilitiea. 

Induntrial  Plants. 

Harrisbura.  Pa.,  Commonwealth 
TniHt  Buikiina. 

Central  West 

Scofield  Engineering  Co., 

CimiuU'na,  Drtigning,  Suprrnt- 
tnti  t’nginem. 

Philadelphia  Pennsylvania 

Arnold  Co.,  The 

Engineers — C  ongtrueiarM 

Electrical — Civil — M  echanieal 

Kngineering — Plans  and  Speci- 

The  American  Appraisal 
Company, 

Authoritative  Reports  and  Valu¬ 
ations  C^overing  Public  Utility, 
Municipal,  Mineral,  Industrial, 
Commercial  and  Residence  Prop¬ 
erties. 

Milwaukee  New  York 

Hurd,  Charles  H., 

M.Am.Soc.C.E.  Am.Soc.M  .E 

Contulting  Engineer 

Water  Supply  and  Purification. 
Hydraulic  and  Electric  Develop¬ 
ments.  Valuations  and  Remits 
Indianapolis.  Merchants  Bsnk 
Bldg. 

erties 

Construction  of  complete  prop¬ 
erties  and  preliminary  operation 
of  finished  plant. 

Chicago,  105  South  I.a  Salle  St. 

Luten,  Daniel  B., 

Designing  and  Contulting 

Engineer. 

Reinforced  Concrete  Bridges  ex¬ 
clusively. 

Associate  Engineers  in  each  stale 
Indianapolis,  Ind. 

The  Watson  Engineering 
Company 

Pritaning  ami  Conitrurtion  Engi- 
ncers. 

Industrial  and  Powrer  Plants  and 
liquipnient,  RridgM  and  Rail¬ 
way  Huiklings,  Docks,  Term¬ 
inals  and  Marine  Structures. 

Warehouses  and  Commercial 
Buildings 

Kngineering  Repiorts. 

Hippodrome  Bldg,  Cleveland 

Freyn,  Brassert  &  Co. 

Engineert  and  Contraetort. 

Designs  and  Construction  of 
W'arehouses,  Machine  Shops  and 

Archer  &  Stevens, 

Contulting  Engineer!. 

Steam  and  Hydraulic  Power 
Plants,  Water,  Sewerage,  Pay¬ 
ing,  Roads,  .Appraisals,  Testi¬ 
mony,  Reports. 

60^10-1 1-12  New  Fin^Iand  Bldg., 
Kansas  City,  Miasoun. 

Pride  &  Fairley, 

Consulting  Engineert. 

Specialising  in  Drainage,  Flood 
Prevention. 

Reports  and  Investigations 

Joe  P.  Pride,  formerly  Chief 
Engineer  St.  Francis  Levee 
District. 

O.  M.  Fairley,  formerly  Assistsiil 
Engineer  Bureau  of  Drsinef; 
Investigation,  Department  I'i 
Agriculture. 

W.  H.  Poe,  Hydraulic  F'nginei  r 
Blytheville.  Ark. 

Industrial  Plants;  Stei^  and 
Gas  Power  Plants,  Engineering 
Reports.  Appraisals,  Valuations, 
Superv-ision,  Inspection  and  Con¬ 
sultation 

Chkeago.  Ill  .  122  S  Michigan 
Ave 

Bums  &  McDonnell, 

C.  S.  BuiUb.  R.  E.  McDonnell. 
Conguffing  Engineer!. 

Appraisals.  Rate  Investigations. 
Expert  Testimony,  Water  Works, 
Sewerage,  Lighting. 

Kansas  City,  Mo.,  Suite  400 
Inter-State  Bide 
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N.  -afort.  W.  F., 

nttdtinQ  ChemxU.  . 

W  ater  Examination"  Cnemiral 
md  Bacteriological.  Control 
i.nd  Operation  of  Purification 

I.ouis,  Mo..  506  N.  Vandeven- 
|.  T  .\venue. _ _ 

Siienehon,  Francis  C., 

.Mem.Am.Soc.C  Jl. 

(  ■„rnultinff  Hydraulic  Enoinrr . 

I  nrritiaationt.  Reports,  I'lnnt, 
.\rfciAcati(m»,  Supervision  oj  Con- 
itruction. 

Water  Power,  Water  Supply. 
.Sewerage  and  Sewage  DispoHal, 
Ship  Canals,  Docks  and  Termin¬ 
als,  River  Improvement.  l'lo<^ 
('ontrol.  Drains^,  CounTCl  in 
Engineering  l.itigation.  Settle- 
menU  of  Engineering  Con¬ 
troversies. 

Minneapolis,  Minn.,  628  Metro 
pnlitan  Hank  Bldg 

Southwestern  Eng.  Co, 

D.  E.  Gilmer,  Chief  Engineer. 
William  C.  Burke,  Assistant 
Chief  Engineer. 

T.  McCabe  Brown,  Office  Engr. 
Mem.N.S.C.E.  Mem..4.8.C.E. 
Mem.A.H.E.A.  Mem.  Chamber 
of  Commerce.  11-12  Nelson 
Building.,  Hutchinson,  Kansas, 

Turner,  C.  A.  P., 

Consulting  Engineer. 

M.  Am.  Soc.  C.  E.,  Reinforced 
Concrete  and  Structural  Steel 
Bridges,  Buildings  and  Manu¬ 
facturing  Plants. 

.Minneapolis,  Minn.,  627  first 
Ave.  N.  _ 


Waddell  fit  Soii,  Inc. 

Consulting  Engineers. 

Movable  Bridges,  Waddell's  Ver¬ 
tical  l.ift  Bridge,  Reinforced  Con¬ 
crete  and  Steel  Structures,  Ele¬ 
vated  Railways.  Difficult  Foun¬ 
dations,  Reports,  Examination 
and  Checking  of  Plans,  Advisory 
Services  and  Appraisals. 


Kansas  City,  Mo.  and  New  York. 


Williiuns,  Gardner  S.. 

M.  Am.  Inst.  Cons.  Engr. 

M.  Am.  Soc.  C.  E. 

Consultii^  Engineer. 

Hydraulic  Investigations,  W’ater 
Power  Developments,  Water 
Supply  Systems,  Reports,  Ap- 
praissJs.  Ann  Arbor,  Michigan. 


Southern  States 
Pacific  States 


Ankrom,  Francis  S. 

Consulting  Engineer, 

Designs  and  Estimates, 

Nlasonry,  Reinforced  Concrete, 
Wood  and  Steel  Construction. 
Architectural  Designing  and 
,''l>ecifications.  Heating  and 
t'entila^ig.  Water,  Sewerage, 
Sanitation.  San  Antonio,  Texas 


Bamman,  F.  C. 

(  'msulting  Engineer. 

Collection  and  Dispoeal  of  Gar- 
L:ige  and  other  Wastes:  Street 
Cleaning.  Recovery  of  By- 
I'voducts  from  Industrial  Wastes. 

V  Kxlward  Bldg. 

V  >.'<hington,  D.  C., 


Billiiigsley.  James  W., 

M  \m.  Soc.  C.  E. 

('•m.  ’dting  Engineer 

Interstate  Bank  Building, 
New  Orleans 


Charleston  Engineering 
&  Contracting  Company, 

supervises  erection  or  contracts 
for  building  of  Hydro-Electric 
Plants,  W'aterworks,  Industrial 
plants.  Terminals,  ete. 

>58  Broad  St.,  Charleston,  S,  C. 

Covansto  Eng.  Co.. 

CiriJ,  Meehanical,  Electrical, 
Architectural  Engineere. 

Reports,  Designs,  Investigations. 
Central  and  South  American 
Conespondents. 

Box  798,  New  Orleans,  La. 

EJliott  &  Harman  Elng.  Oi., 

Drainage. 

C.G.  Elliott.  M  Am.Soc.C.E. 
Jacob  A.  Harman  M  . Am. Soc. 
C.E. 

Investigations,  Itepons. 
Washington.  D  C.  Peoria,  111. 

(' Tupjky,  C.  E., 

ConsuRinp  Engineer. 

Valuations,  NIunicipal  Engineer¬ 
ing,  Irrigation  A  Flood  Control. 
President  of  Amei  can  F^ng’r'g 
Corp.,  Cons.  A  Superv.  Engrs. 
San  Francisco.  Calif,  Mechanics 
_ Institute  Building 

Marshall,  Thoa.  W., 

M.  Am.  Soc.  C.  li. 

Consulting  and  Designing 
Engineer: 

,  Steel  and  Reinforced  Concrete 
Construction.  Foundations. 
Washington,  D.  C.,  729  15tb 
Street.  N.  W. _ 

McEJroy  Engineering  Co., 
Inc., 

Civil  Engineers. 

Drainage  Specialists 
Superintendents,  Managers, 

Estimators,  Railways. 

Available  South  American  Service 
Tampa.  FIs.,  U.  S.  A. 

Morgan  Elngineering  Com¬ 
panies,  The, 

Hydraulic  Engineers. 

Flood  Prevention  —  Irrigation — 
Drainage — Power  Development. 
Memphis,  Da}rton, 


Canada,  Mexico, 
South  America, 
Porto  Rico  and  Cuba 


Behn  Brothers,  Inc., 

Consulting — Designing 
Reinforced  Concrete  Construc¬ 
tion.  Electrification  Sugar 
Factories,  etc. 

San  Juan,  Porto  Rico. 

Branch  Santo  Domingo.  R.  O. 


Compahia  Limitada  de 
Construcciones  y  Obras 
de  Ingenieria.  S.  A. 

Engineers  ard  Contractors. 
Reinforced  Concrete,  Hydraulic 
and  Railway  Construction.  In¬ 
dustrial  buildings  and  equipment 
General  Mining  Enrineering 
Work.  Town-sites  Valuations. 
Re^ences  and  Buildings. 
Designs,  Plans,  Estimates 
We  act  as  Agents  and  solicit 
correspondence  for  representa¬ 
tion.!  throughout  Mexico. 
Offices:  Dr.  Mier,  No.  27 
Monterey.  Mexico 


Guitarte  &  Sanchez 

Civil  Engineers  and  Contractori 
Reinforc^  Concrete  consttuc- 
tions.  Designs  and  building  oi 
industrial  plants.  Water  works. 
We  take  contracts  in  Argentina, 
Prasil,  Cruguay  and  Paraguay. 
2*8  Reconquista.  Buenos  Aires. 


Conrado  E.  Martinez, 
Rolando  A.  Martinez, 

Consulting  Enginreri. 

Sewers.  Water  Works.  Surveys 
and  .Appraisals,  Inspections, 
Town  Planning.  Reports  and 
Designs,  Investigations. 

Havana.  Cuba,  59  ( ibispo  St. 

Robinson,  A.  W., 

M.Am.Soc.C.E.  M.Am.Soc.M.E. 
Mechanical  Engineer.  Dred^g 
Machinery  of  Every  Type  De¬ 
signed  for  Special  Conditir  ns. 

Montreal.  Can.  14  Phillips  Sq. 


Engineering 
Schools  and 
Colleges 

Lafayette  College, 

Technical  Courses  in  Chemical, 
Civil,  Electrical,  Mechanical  and 
Mining  Engineering.  Write  for 
illustrated  catalogue  to  the 
Registrar.  Easton,  Pa. 


Clarkson  College  of  Tech¬ 
nology, 

Courses  leading  to  the  deepees 
of  Bachelor  of  Science  in  Chem¬ 
ical,  Civil,  Electrical  and 
Mechanical  Engineering. 

Catalog  upon  application. 
Potsdam,  N.  Y. 


College  of  Engineering, 


Courses  in  Civil,  Mechanical, 
Electrical,  Sanitary,  Municipal, 
Chemical  Engineering.  ,''hort 
course  in  Structural  Drafting 

Enter  any  time.  No  matricu¬ 
lation  or  registration  fees.  Ex¬ 
penses  S  to  1  less  than  at  other 
first-class  schools.  School  year — 
Four  quarters  of  12  weeks  each. 

Length  of  Courses  120  Weeks. 
Save  one  year  and  SIOOO. 

Experienced  Instructors.  Splen¬ 
did  Laboratories. 

For  catalog,  bulletins  or  informa¬ 
tion  address:  .Albert  Eklwin 

Smith.  President.  Ohio  Northern 
University,  Ada,  Ohio. 


Montana  State  School  of 
Mines, 

Located  in  a  Great  Mining  Dis¬ 
trict. 

Thorough  course  of  four  years  in 
Mining  and  Metallurgy  equips 
younf  men  for  immediate  service 
m  Mine  and  Reduction  Works. 

For  information  address  Regis¬ 
trar. 

Butte,  .Montana. 


New  York  University  School 
of  Applied  Science, 


Departments  of  Civil,  Meehan- 
ical,  Chemical,  and  Industrisl 
Engineering. 

For  announcements  or  other  in¬ 
formation  address  Chas.  Henry 
Snow,  Dean. 


N.  Y.  City,  University  Heights. 


Norwich  University, 


(Founded  1819) 


The  Militan  College  of  Vermont 
Acadeniic  Courses  in  Civil  and 
FJectrical  Engineering.  Address 
Prof  H.  R.  Roiierts. 


Northfield,  Vermont 


Polytechnic  Institute  of 
Brooklyn, 

College  of  Engineering. 

Day  and  evening  courses  lead¬ 
ing  to  the  degrees  of  C.E.,  E.E., 
M.E.  and  B.8.  in  Chemistry; 
also  graduate  courses  in  science 
leading  to  the  degree  of  Master 
of  Science. 

Fred.  W.  Atkinson,  Ph.  D., 
President. 


Rensselaer  Polytechnic 
Institute, 

\-.ourses  in  Civil  Engineering 
(C.E.),  Mechanical  Engineering 
(M.E.),  Electrical  Engineering 
(E.EJ,  Chemical  Engineering 
(Ch.E.),  and  General  lienee 
iB.S) 

Graduate  Courses  leading  * 
Master  and  Doctor  degrees 
Also  B|>ecial  courses. 

Unsurpassed  new  Chemicnl, 
Physical,  Electrical,  Mechanics! 
and  Materials  Testing  Ijibor- 
atories. 

Troy,  N.  Y. 

University  of  Pennsylvania 

Towne  Scientific  School. 

Coursn  in  Mechanical,  Electri¬ 
cal,  Civil  and  Chemical  Engineer¬ 
ing.  Architecture  and  Chemistry. 
Extensive  modem  laboratories 
with  unsurpassed  equipment. 
Henry  B  Evans,  Dean,  Phils, 

University  of  Utah, 

School  of  Mines  and  Engineering 
Degree  courses  in  Mining  Metal¬ 
lurgy,  Chemical,  Civil,  Electric¬ 
al,  Mechanical  and  General 
Engineering  No  tuition  charges. 
Study  Mining  in  a  Mining 
Country.  Salt  I>ake  City,  Utah. 


College  of  Engineering 

Northwesterr  University- 
Five  years  of  broad,  thorough 
training;  small  classes,  in  which 
each  student  receives  individual 
attention  from  head  professors. 
Unsurpssyd  opportunities  to  see 
great  enfpneenng  projects  and 
meet  engineers. 

A  young  thriving  College  in  an 
!  old  UniversiW. 

Write  for  “I^t  Preparation  for 
Engineering"  and  "Booklet  of 
Views." 

John  F.  Hayford,  Director 
Evanston.  III.,  Swift  HalL 
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INSPECTING  AND  TESTING  ENGINEERS 


;iiinuiiMnniiiNmiinmiimHwimnniiimmNNwnHHiiHiiiiHNmnHiiHnMiminniiiiiiiiiniiwminiiiiuituHiiiiiHiinNiuiiiMiHi|)U|fliiiiiHui] 
Electrical  Testing  Labora-  Hildreth  &  Company, 

toneSi  Klecthral,  Photonietnral  ;  Contultiny  and  Insprcting  Knuf 
anil  I'liyuiral  I'eata.  lni>(>rrtii>n  nrrri. 

ami  Tnt*  of  Klectncal  and  KntEi-  i,;..  ,  t 

Mat^iial*  Main  Office  * l 

ami  I  aboratori.-a.  New  York.  :  ca«o  New  \  ork.  Mill* llldg  .  1.. 

80th  St.,  ami  Kaat  Knd  A ve.  | 

Hunt,  Robert  W.  fit  Co. 

Uol>ert  W.  Hunt,  Jno.  J.  Com\ 

J.  C.  Hallstt'd.  I).  W.  McNauRhrr 
Bureau  of  In$pectiont  Te$U  and 
Ci>n$uUation 

C*hicaco,  Ni  w  V'ork,  FittaburKh, 

St.  Ixmia.  a'^an  Francisco.  Seattle. 

Montreal.  London. 

Jones  Co.,  Morgan  T., 

Intpectina  Eni/inerri 
Bureau  uf  Inspection.  Tests  and 
t'onsultation.  Inspection  and 
Testinx  of  all  liailroad  Materials, 
t'ement.  etc. 

(■eneral  Offices.  Chicaeo,  Monad- 
nock  Block. 


l||U|fllllllHIII||l||limi|1lll|^l 

Laboratories, 

Mininf/,  Stei.and  Chrm  KngtnefrM 
Phy.sicai  and  C'heinical  Analy>eii 
In.'ipcH^tors  of  MatermLi,  Hnrhway 
FJiiffinecring  and  Ocneral  C*on- 
r«truction  Practic*^**. 

Suite  308,  .51  K.  42nd  St.,  X.  Y  C. 

Stillman  fit  Van  Siclen 

f’hem.  Lab.  Co.,  Inc. 

ChemUU  &  ChemirtU  Em/inrm 
Asphalt.  Hoad  Materials. 

Water.  Coal 

Cf eneral  ('hemical  Analy:«e8  and 
HeportH. 

227  Front  tStreef.  Kew  York  City 


. . 

Underwriters’  Labora' 

Ineorttorated  IffOl 
Kstahliehed  and  maim:i 
the  National  Board  of  i 
derwriters.  For  wr\ 
nrofit.  W.  II.  Merrill,  I  n 
Reports  on  Devices,  S>>t. 
Materials  haviiiK  a  IsMirin 
Fire  Hazards  or  .Vcci.l.n 
vention. 

Principal  Office  and  Testii 
tion.  ('hicaao.  'M7  K.  ( d 
New  York  tiffice  and  I 
Ktation.  2.">  City  Hall 
Branch  Offiers.  throuahi) 
I'nited  .States  and  Canada 


Gulick-Henderson  Co., 

In$pfrttno  A'ntfinrrr#,  ChemigU 

inapertion  of  Itridirea,  Building 
Matenala.  Hailway  Kquipment. 
(Vment,  Pipe,  Machinery,  etc 
P’ttaburgh  New  York  ('hicapo 


Hill  fit  Ferguson, 

N.  S.  Hill,  Jr.  S.  F.  Fernuson 
Contultino  Enginteri. 

Cheinical  and 

Uaeteriological  laboratory. 
Analysis  of  Water  and  .Sewage. 
Tests  of  Cement,  Sand,  Coal  and 
Materials  of  Construction. 
Systematic  Sanitary  Sufs-rvision 
ot  Public  Water  Supplies  Peri- 
(slir  SufX'rvision  of  the  tifiera- 
tion  of  Sr-wafc  Disfiosal  Plants. 

112  F'ast  I9th  St.,  NewYorkCity 


Pittsburgh  Testing 
Laboratory 

Inti>ecUng  Bnoinerrt  and  Chemitlt 
Inspection  of  Rails,  Cars,  Brieves 
and  Buildinra;  Pipe,  Boilers,  Kn- 
«ines,  etc.;  Cement  Testing  and 
Inspection  at  Mills  before  Ship¬ 
ment.  Road  Materials  and  Pav¬ 
ing.  C'hemieal  and  Physical 
Tests.  C'onsultation  and  Reports. 
Pittsburgn,  612  Grant  Street, 
New  York,  Philadelphia,  Boston, 
Chicago,  San  F'rancisco,  St.  Ixiuis, 
Cincinnati,  Birmingham,  Dallas, 
Cleveland,  Detroit,  Buffalo. 


Rates 

Inspecting  and 
Testing  Engineers 
(Yearly) 

1  Inch  card  $150 
(In  advance  $135) 

%  inch  card  $90 
I  In  advance  $75) 


Modjeski  fit  Angier 

Intptcting  Citxl  En/jinrrrg 
Inspection  of  materials  and  strue- 
,  tures;  railway  equipment. 

220  So.  Michigan  Ave.,  Chicago 
Pittsburgh.  New  York,  St.  I.onis. 


t'ara.  Tank 

Pennsylvania  Tank  C.ir  Co 
Petroleum  Iron  Works  Co 

C'aita,  Concrete 

Insley  Mfg.  Co. 

Lakewood  EngincHring  Co 
Kaiisome  Concrete  Ma¬ 
chinery  Co. 

Smith  Co..  T.  L, 

Castings.  Jron  and  Steel 

American  Bridge  Co. 
American  Ca-t  Iron  Pipe 
Co. 

Central  Foundry  Co 
F'ox  &  Co.,  John 
Jeffrey  Manufacturiiu!  Co 
Lakewoml  Engineeriiii:  Co 
Lynchburg  Foundry  Co 
Marion  Malleable  Iron  Wk* 
Marion  Steam  Shovel  Co 
U.  S.  Cast  Iron  Pipe  A 
Foundry  Co. 

Warren  Foundry  &  Ma 
chine  Co. 

Castings,  Street  and  Sewer 

Central  Foundry  Co. 
Lynchburg  Foundry  Co. 
Sessions  Foundry  Co. 

U.  S.  Cast  Iron  Pipe  A 
Foundry  Co. 

Cement 

Alpha  Portland  Cement  Co. 
Dexter  Portland  Cement  Co 
French  A  Co.,  Sani'I  H 
Lawrence  Cement  Co. 
Sandusk.v  Cement  Co. 
Vulcanite  Portland  Ce¬ 
ment  Co. 

Cement-tJnn 
Cement-Gun  Co. 
Cement-Making  Machinery 
Austin  Co..  Inc.,  F  C. 
Vulcan  Iron  Works  of 
Wilkes-Barre 

Worthington  Pump  A  Ma¬ 
chinery  Corp. 

Cement  Tool 
Abram  Cement  Tool  Co. 
Centers.  Steel,  Collapsible 
Blaw-Knox  Co. 

Chain- 

Speidel.  J.  G. 

Topping  Bros. 

Chain,  Steel  and  Malleable 
Sprorket 

Foote  Conirete  Machinery 
Co. 

Jeffrey  Manufacturini:  Co 
Webster  Manufacturing  Co. 

Chains.  Transmission 
Jeffrey  Manufacturing  Co 

Channelers 
Ingersoll-Rand  Co. 

Sullivan  Machinery  Co. 

Chimneys,  Concrete 

Davidson  Construction  Co 
General  Concrete  Construc¬ 
tion  Co. 

Heine  Chimney  Co. 

Rust  Engineering  Co 
Singer  Chimney  Co. 


Agllntors 

Caldwell  Co..  Inc..  W.  B. 

.\  Ir  M  ashers 
Spray  Engineering  Co. 
Aalieatos  and  .Asliestcs 
l‘r<Hlui'ls 

Carey  Co..  Philip 
Krasbey  A  Mattison  Co. 

Ash-Handling  Machinery 
Guarantee  Construction  Co. 
Gre«-ii  EiigimsTiiig  Co 
Jeffrey  Manufacturing  Co., 
The 

Portable  Mchy.  Co 
Webster  Manufacturing  Co. 
Asphalt 

Ritnslag  Paving  Co. 

Care>  Co..  Philip 
Equitabie  Asphalt  Mainto- 
nance  Co. 

Sl.’iiiilard  Oil  Co,  of  N.  J. 
Standard  Oil  Co.  of  N.  Y. 
Asphalt  Plants 
Austin  Co.,  Inc..  F.  C. 
Equitable  Asphalt  Mainte¬ 
nance  Co. 

Asphalt  Surface  Heaters 

E<iuitable  Asphalt  Mainte- 
iiani'e  Co. 

Rarktlllrra 

Auatin  Co..  Inc.  F.  C. 
Oshkosh  Mfg.  Co. 

Pawling  A  Flariiis<-hfeger 
Co 

Waterloo  Cement  Machinery 
Corp. 
fliill  Mills 

Allis-Chalmera  Manufac¬ 
turing  Co. 

Worthington  Pump  A 
Mchry.  Co. 

Hanks 

Coal  A  Iron  National  Bank 
Bar  lleiidera  A  Cutters 
Koehnng  Machine  Co 
liar  t'iiuirs,  Beliifurring 
t  niii-rete  Steel  Co 
I'tiiversal  Clamp  Co. 
Hnrges.  Steel 

American  Bridge  Co. 

Bell  Dressing 

Dixon  Crucible  Co..  Joseph 
llelting 

Robins  Conveying  Belt  Co. 
Hills,  Storage 

Berger  Manufacturing  Co. 
Green  Englnwring  Co. 
Ransome  Concrete  Ma. 
chinery  Co. 

Hlast  Fiirnares  and  Fittings 
Petroleum  Iron  Works  Co 

Hlorks  and  Tackle 

Boston  A  Lockport  Block 
Co 

Hudson  Block  Co. 

Topping  Bros. 

Klnwers,  Pressure 
American  Gas  Furnace  Co 


Phoenix  Bridge  Co 
Pittsburgh  Dps  .Moinee 
Steel  Co 

Raymond  Concrete  Pile  Co. 
Riverside  Bridge  Co. 
Shoemaker  A  Co.,  Lewis  F. 
Snare  A  Triest  Co. 

Strohel  Steid  Construction 
Co 

Toleilo  Bridge  A  Crane  Co. 
Virginia  Bridge  A  Iron  Co 
Wisconsin  Bridge  A  Iron  Co. 

Bridges,  Biisrule 

Sirobel  Steel  Construction 
Co. 

Bridges  Operating  Mrhy. 

Earle  Gear  A  Machine  Co. 
Buekets,  Autoiiiatte  Dumping 
Buffalo  Hoist  A  D<'rri<-k  Co. 
Lakewood  Engineering  Co. 
Burkrts.  Clam  Shell 

Advance  Engineering  Co. 
Biaw.Rnox  Co. 

Krosius.  Edgar  E. 

Brown  Floisliiig  Mai-hinery 
Co 

Browning  Co..  The 
Buffalo  Hoist  A  Derrick  Co. 
Haiss  Manufai'turing  Co. 

Inc..  Geo. 

Hayward  Co 
Industrial  Works 
LakewoiHi  Eiiginei-riiig  Co. 
MrMyler  Interstate  Co. 
Mead  Morrison  Mfg.  Co. 
Orton  A  Steiiibreiiiier 
Owen  Bui'ket  Co. 

Vulcan  Iron  Works.  Jersey 
City.  N.  J 
Williams  Co..  G.  H. 

Backets,  Cnnrrete 

Buffalo  Hoist  A  Derrick  Co. 
Insley  Manufacturing  Co. 
Lakewood  EiigimsTiiig  Co. 
Smith  Co.,  T.  L, 

I'liion  Iron  Works 

Burkets,  Dragline 

Brown  Hoisting  Machinery 
Co 

Hayward  Co 
Burkets.  Dredging  and 
Kxravating 
Blaw-Knox  Co. 

Marion  Steam  Shovel  Co. 
Mead  Morrison  Manufac¬ 
turing  Co. 

Hnion  Iron  Works 
Rurkets,  Rlertrir  Motor 
Hayward  Co. 

Burket  Rlevators 

(See  Elevators.  Bucket) 


Burkets,  Orange  Perl 

Browning  Co..  The 
Haiss  Manufacturing  Co., 
Ine.,  Geo. 

Hayward  Co. 

Industrial  Works 
McMyler  Interstate  Co. 
Mead  Morrison  Mfg.  Co. 
Orton  A  Steinbrenner  Co. 
Owen  Bucket  Co. 

Vulcan  Iron  Wks..  Jersey 
City.  N,  J. 

Building  Paper 
Carey  Co..  Philip 
Ruildlnga,  Steel 
Blaw-Knox  Co. 

Ferguson  Co.,  H.  K. 
Milliken  Bros.  Manufactur¬ 
ing  Co. 

TniMsin  Steel  Co. 

Bunks  and  Cots 
Fort  Pitt  Bedding  Co. 
Soiithern-Rome  Co. 

Burners,  Oil 

Spray  Manufacturing  Co. 
Cahleways 

Flory  Manufacturing  Co.  S. 
Lidgerwood  Manufai-turing 


Blur  Printing  Machines 
Wickes  Bros. 

Boilers 

Abendroth  A  Root  Mfg.  Co. 
ltabco<-k  A  Wilcox  Co 
Coatesville  Boiler  Works 
Flory  Mfg.  Co..  3. 

Leflel  A  Co..  James 
Lidgerwood  Mfg.  Co. 

Riilirrs,  I'pright 
Flory  Manufacturing  Co..  S. 
Bolts,  Nalls,  Nuis,  Klreta  A 
^ikes 

Topping  Bros. 

Books,  Engineering  and 
Terhniral 

McGraw-  Hill  Book  Co. 
Wiley  A  Sons.  Inc.,  John 
Boxes,  .Annealing 
Blaw-Knox  Co. 

Petroleum  Iron  Works  Co 
lirnkrs,  Air 

Westiiighouse  Traction 
Brake  Co. 

Brares,  Extension  Trench 

Kalamazoo  Foundry  A  Ma- 
ehine  Co 
Brtrk,  Machinery 
Lakewood  Eiigineeniig  Co. 

Bricks,  Paving 

Metropolitan  Paving  Brick 
Co. 

Bridges 

American  Bridge  Co. 
Belmont  Iron  Works 
Iterlin  Construction  Co 
Bethlehem  Steel  Bridge 
Corr. 

Blaw-Knox  Co. 

Boston  Bridge  Works 
Eastern  Bridge  A  Struo  Co 
Fort  Pitt  Bridge  Works 
Kaarsberg,  H.  S. 

Kellogg  Structural  Steel  Co. 
Kenwood  Bridge  Co 
King  Bridge  Co 

Lackawanna  Bridge  Co 
Louisville  Bridge  A  Iron 

Co. 

MiClintic- Marshall  Co. 

Milwaukee  Bridge  Co. 

Minn.  Steel  A  Machinery 
Co. 

Missouri  Valley  Bridge  A 
Iron  Co. 

Morava  Construction  Co. 
Mount  Vernon  Bridge  Co. 
O'Rourke  Engineering  Co. 
Penn.  Bridge  Co. 


RiH-bling's  Song  Co.,  J.  A. 
Waterbury  Co. 

Cableway  Exravators 

t  See  Excavators.  Cable- 
way). 

Culssnns 

Anicrii-an  Bridge  Co. 
Lackawanna  Steel  Co. 
O’Rourke  Engineering  Co 
Westiiighouse.  Church.  Kerr 


(Vuudons,  Cylinder 
Westinghouse.  Church.  Kerr 
Co. 

Cars,  Air  Side  Dump 
Western  Wheeled  Scraper 
Co. 

Youngstown  Steel  Car  Co. 
Cars,  Concrete 
Lakewood  Engineering  Co. 
Youngstown  Steel  Car  Co. 
Smith  Co..  T.  L. 

Cars.  Industrial  \  Dump 
Atlas  Car  A  Mfg.  Co. 
Easton  Car  A  Construction 
Co. 

Lakewood  Engineering  Co. 
Ramapo  Iron  Works 
Smith  Co..  T.  L. 

Whiting  Foundry  Equip¬ 
ment  Co. 

Youngstown  Steel  Car  Co. 
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Alpha  Portland  Cement  Co., 

Easton,  Pa. 

Send  me  Service  Sheet  checked  below 


Workingmen’s  Homes 
Wftlk  wHy 

Roads  and  Driveway 

Bridfres  and  Culverts 

F'oundation 

Steps  and  Hatchways 

Gutter  and  Curb 

Storatre  Cellar 

Sprintr  House 

Small  Dam 

Milk  House 

!<«  House 

Manure  Kit 

S<‘pti<!  Tank 

Oil  Storage  Tank 

Tennis  Court 

Concrete  Roof 

Bam  and  Silo 

Com  Crib 

Storage  House 

Smoke  House 


Hoir  House 
Poultry  House 
Duipina  Vat 
Pools.  Tanks  and 
Troughs 

Ihers  for  Small  Boats 
Garden  Furniture 
Retaining  Walls 
Km-losure  Walls 
Greenhouse 
Coal  Pocket 
Fence  and  Gate  Posts 
Walls.  Sills  and 
Lintels 

Garaaes  and  Runways 
Small  Warehouse  or 
Shop 

Overisiatina  of  Old 
Dwellintrs 
Ponh.  Cellar  .and 
Stable  Floors 


Name 


Address 


WE  BELIEVE  strongly  in  what  wonderful  possibilities  of  concrete  con- 
we  are  pleased  to  call  “Service  struction.  If  you  live  east  of  the 

Advertising.”  About  one  per  Mississippi,  ask  us  for  a  free  copy  of 

cent,  of  the  space  in  our  literature  is  Handbook  No.  14,  entitled  “Alpha 

devoted  to  telling  how  we  make  cement  Cement — How  to  Use  It,”  96  pages 

as  good  as  it  can  be  made.  The  other  illustrated,  our  magazine  Alpha  Aids, 

ninety-nine  per  cent,  is  used  in  practi-  and  the  service  sheet  on  the  s,ubject  in 

cal  e.xamples  and  descriptions  of  the  the  above  list  that  interests  you. 

ALPHA  PORTLAND  CEMENT  CO.,  GENERAL  OFFICE:  EASTON,  PA. 

Sales  Offices:  New  York.  Philadelphia.  Boston,  Pittsburgh.  Baltimore.  Sa'-annah 
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Wc-brr  Chimney  Co, 
Wi<‘<lerhol(lt  Construetton 
Co 

Chimnvyc,  BadW  Brlek 
Berren  h  Linflbman.  Ine. 
Cu^lo4l•  Chitnopy  Conitr. 

Co..  jllphon« 

Ilpine  Chimiipy  Co. 
llplnicke.  H.  R. 

Kpllors  Co..  M  W 
Kimt  Eiieiiippriny  Co. 

Sinrrr  Cht-jiney  Co. 
Chlmnpyii,  MppI 
Blaw  Knox  Co. 

CliK'SKo  UridKc  &  Iron  Wks 
Petroloum  Iron  Work*  Co. 
Chlorlnatora 

Wallare  &  Tipman  Co..  Inc. 
Chlorine,  i.lquld 

Blo'tro  Blpa<-hinfc  Gas  Co.  i 
Wallace  ft  Tieriian  Co..  Inc  I 

Chairs,  Conrrrtr 

limlcy  Manufacturing  Co  i 
I.akcwood  EnxinppriiiK  Co.  | 
OMhkoNh  Mfv  Co  I 

Ransomc  ConiTctc  Ma<'hin-  I 
pry  Co.  I 

Clulrhrs,  Krirllon  I 

Caul  well  Co  WE 
Webster  ManufacturlnK  Co. 
Coal  and  lIrr-Convpyliix  Mu- 
rhlnpr.v 

Berger  Manufacturing  Co. 
Brown  Hoisting  Machinery 
Co. 

B.vcrs  Machine  Co..  J.  F. 
Drayo  Coiitracting  Co. 
Gifford  WocmI  Co 
Ilaiss  Manufacturing  Co.. 
Inc.,  G«-o. 

I.idgcrwiMKi  M  an  u  fact  tiring 
Co 

McMylcr  Interstate  Co. 

Mead  Morrison  Manufac¬ 
turing  Co. 

Portable  Machinery  Co. 
Webster  Manufacturing  Co. 

Coal-SInriige  Systems 
Berger  M  fg.  Co. 

GtianinteP  Construction  Co. 
Gns-n  Enginwring  Co. 

.IpfTrey  Manufacliiring  Co. 
Lidgerwood  Manufacturing 
Co. 

Cofferdams 

I.aekawanna  Steel  Co. 
Westinghouse.  Church.  Kerr 
Co, 

Column  Clamps 
Koch  &  Co..  Paul  W. 
Column  Forms 
Blaw  Rnox  Co. 

Compressors.  Air,  Portable 
Chii-ago  r’neiimalic  Tool  Co 
Schramm  and  Son.  Ine.. 
Chris.  D 

Compressors.  Air  Heavy 
lluly 

Chicago  Pneumatic  Tool  Co 
De  Laval  Steam  Turbine 
Co. 

General  Eli-etric  Co. 

Ingersoll  Rand  Co 
McKiernan  Terry  Drill  Co. 
Sullivan  Machinery  Co 
Westinghouse  Traction 
llrake  Co. 

Worthington  Pump  &  Ma¬ 
chinery  Corp. 

Oonrrete  Bond 

Living'StoiH‘  Co.,  The 

Conrrele  Floor  Hardener 

Anti-Hydro  Waterproflng 
Co 

Sonneborn  Sons,  Inc.,  L. 
True  Con  Laboratories 
Concrete  Reinforcement 
American  Steal  A  Wire  Co.  ! 
Berger  Manufacturing  Co. 
Brown  Hoisting  Machinery 
Co 

Carnegie  Steei  Co. 

ConiTi'te  Sti"el  Co 
Lai'kawaiina  Steel  CO. 
Laclede  Steel  Co. 

Trnscon  Ste<'l  Co 
Witherow  Steel  Co. 

Condensers 

Cameron  Steam  Pump 
Wks  .  A  S. 

Dean  Bros.  Steam  Pump 
Worthington  Pump  A  Ma 
ehinery  Corp. 

Conduits 

Northwestern  Steel  A  Iron 
Works 
Controllers 
General  Electric  Co 
Conveyers.  Belt 
Columbus  Conveyor  Co. 
Gifford  Wood  Co. 

Jeffrev  M  anil  fact  uring  Co. 
Portable  Machinery  Co. 
Robins  Conveying  Belt  Co 
Conveyors.  Bneket 

Barber  Greene  Co  .  The 
Gifford  Wood  Co 
Webster  Manufacturing Ctt 
Cooling  Ponds 
Spray  Engineering  Co 


Cooling  Towers 
Spray  Engineering  Co. 
Corner  Bead  Metal 
Berger  Manufai-tuiing  Co. 
ConsolidaMd  Expanded 
Metal  CM. 

Truscon  Steel  Co. 

Crimea,  lairomotivo 
Ball  Engine  Co. 

Brown  Hoisting  Machinery 
Co. 

Browning  Co..  The 
Byers  Machine  Co..  J.  F. 
Daveniiort  Loi-omotive 
Works 

Industrial  Works 
McMyler  Interstate  Co. 
Marion  Steam  Shovel  Co. 
Ohio  Lot'omotive  Crane  Co 
Orton  A  Steinhrenner  Co. 
Terry  Manufacturing  Co.. 
Edw.  F. 

t  riiiips.  Traveling 
Brown  Hoisting  Machinery 
Co. 

Browning  Co..  Victor  R. 
Iltleyriis  Co. 

Pawling  A  Harnischfeger 
Co 

Terry  Manufaeturing  Co.. 
Edw.  F. 

Terry  A  Tench  Co  .  Ine 
Tidislo  Bridge  A  Crane  Co. 
Whiling  Foundry  Euuip- 
ment  Co. 

Cranes,  Wrerking 

Browning  Co..  The 
Industrial  Works 

Creosoted  Blorks,  Timber, 
etc. 

Amerii-an  Creosoting  Co. 
Jennison-Wright  Co 
Ohio  Woist  Preserving  Co. 
Repuhlie  Creosoting  Co, 

Creosoting  and  Creosoting 
Oils 

American  Creosote  Works 
Barrett  Co. 

Carlxilinoum  Wood  Pre¬ 
serving  Co. 

.Teniiisoii -Wright  Co 
NortheastiTii  Co. 

Republic  Creosoting  Co. 
Wyekoff  PiiH‘  A  Creosoting 
Co. 

Creosoted  Wood 
Jeniiison-Wright  Co. 

Crushers  and  Pulverlxera 
Allis-Chalniprs  Manufac¬ 
turing  Co. 

Baisiii.  Earle  C. 

Jeffrey  Manufacturing  Co 
Orton  A  Steinhrenner  Co.  j 
Raymond  Bros.  Impact 
Pulveriier  Co. 

Sniidth  A  Co..  F.  L. 

Smith  Co..  T.  L. 

I'liiversal  Road  Machinery 
Co. 

Worthington  Pump  A  Ma¬ 
chinery  Corp. 

Culverts,  Corrugated 
Canton  Culvert  A  Silo  Co. 
Northwestern  Steel  A  Iron 
Works 

Culverts.  Metal 
Newport  Culvert  Co..  Inc. 
Culverts,  Nestahlr  A  Riveted 
Corrugated 

Canton  Ciilrert  A  Silo  Co. 
Northwestern  Steel  A  Iron 
Works 

Curhiiig  tiranite 

Fleti  her  Co..  H  E. 

Carlis,  Steel  Prnterted 

Trusisin  Steel  Co. 

I  Cutting  Blowpipes,  Oxy-Ase- 
tyleiie 

Linde  Air  Prmluets  Co. 
Milhiirn  Co..  Alex. 

Cylinders.  Compressed  Air, 
tias,  etr. 

National  Tube  Co. 

Works 

Dams 

O'Rourke  Engineering  Co 
Dams,  Conrrrtr 
Westinghouse.  Church.  Kerr 
Co. 

Derricks  and  Derrlrk  Fittings 

Buffalo  Hoist  A  Derrick  Co 
Byers  Machine  Co..  J.  F 
Hayward  Co 

Insley  Manufacturing  Co 
Lidgcrwooil  Maiiufai'turing 
Co 

McMyler  Interstate  Co, 
Terry  Manufacturing,  Eklw. 
F. 

Terry  A  Tench  Co„  Ine. 
Disinfrrting  Chemlrals 
Arnold  Hoffman  Co.,  Inc. 
Electro  Blea<-hing  Gas  Co. 
Wallace  A  Tieman  Co..  Inc. 

Distributors,  Pressure  Oil 
(See  Road  Oilert,  Pres- 
■  sure  1 


Ditching  Machinery 
(See  Excavators.) 

IN  viovs^pparat  at 

Morse  A  Sou.  Inc.,  A.  J. 

ttfcLs  and  ■arbor  Week 

'  Canal  Construction  Co..  Inc. 

Doors  and  Shutters,  Steel 
Rolling 

Detroit  Steel  Products  Co. 
Lupton  Sons  Co..  David 

Drafting  Machines 
I'niversal  Drafting  Ma¬ 
chine  Co. 

Drafting  Room  Fnrnlture 

Dietzgeii  Co..  Eugene 
E<s)iiomy  Drawing  Table 
A  Maiiuf.ai'turiiig  Co. 
Hanillton  Manufacturing 
Co. 

Drawing  Material 

Dietzgeii  Co  .  Eugene 
Hamilton  .Manufacturing 
Co 

Keiiffel  A  Esscr  Co. 

Kolesch  A  Co. 

Vini-ciit.  Gto. 

Drawing  Tables 

(See  Tables  and  Boards. 
Drawing.) 

Dredges 
Hayward  Co, 

Lidgerwood  Manufacturing 
Co 

Marion  Steam  Shovel  Co. 
Vulcan  Iron  Works.  Jersey 
City.  N.  J. 

Dredges.  Dipiier 
Aiistiii  Co..  Inc..  F.  C. 

Bay  Cit.v  Dredge  Works 
Bucyrus  Co. 

Flory  Manufacturing  Co..  S 
Osgomt  Co..  The. 

Dredges,  llydraullr 

Bucyrus  Co. 

Ellicott  Machine  Corpora¬ 
tion 

I  Marion  Steam  Shovel  Co. 
.Morns  Machine  Works 

I  Drills.  Air 

Indeiiendent  Pneumatic 
Tool  Co. 

Drills,  fore 

Ingeseoll-Rand  Co. 

Keystone  Driller  Co. 
McKieriiaii-Terry  Drill  Co. 
Sullivan  Machinery  Co. 

Drills,  Rlertrie 

Indepi-ndciit  Pneumatic 
Tool  Co. 

Drills.  Hammer 
Denver  Rm-k  Drill  Co. 
Ingersoll- Rand  Co. 
McKiernan-Terry  Drill  Co. 
Sullivan  Machinery  Co. 

Drills,  Pneumatlr 
Independent  Pneumatic 
Tool  Co. 

Drills.  Rnrk 

Chicago  Piieumtaic  Tool  Co. 
Denver  Rock  Drill  Co. 
General  Electric  Co. 
Iiigersoll-Raiid  Co. 

Jeffrey  Manufaituring  Co. 
MoKieniaii-Terry  Drill  Co. 
Schramm  and  Son.  Inc.. 
Chris.  D. 

Sullivan  Machinery  Co 

Drill  Sharpening  Marbinery 
Denver  Rock  Drill  Manu¬ 
facturing  Co. 

Drams,  Holding 
Blaw-Rnox  Co. 

Hayward  Co. 

Dryers  _ 

American  Process  Co. 

Dryers,  ria.v.  Coal,  Stone 
and  Sand 

Fuller  Engineering  Co. 
Ejectors,  Sewage 
Pacific  Flush  Tank  Co. 

Elcetrlral  Wires  and  Cablet 

General  Elei  trlc  Co. 

Elevators.  Bucket 

Gifford-Wood  Co 
Jeffrey  Manofacuring  Co, 
Ohio  I.ocomotivc  Crane  Co. 
Smith  Co..  T.  L. 

Webster  Manufacturing  Co. 

F.levators;  Contractors’  Ma¬ 
terial 

Byers  Machine  Co.,  John  F. 
Insley  Manufacturing  Co. 
Oshkosh  Mfjg.  Co, 

R:iiisome  Concrete  Ma¬ 
chinery  Co. 

Smith  Co.  T  L. 

Elevators,  Conerete  Grain 
Davidson  Construction  Co. 

Elevators,  Fartory 

Rids  way  A  Son  Co..  Craige 
Sfieidel,  J  G. 


Engineers  and  Contraetors 

Bradley  Co.,  Walter 
Cement  Gun  Constr.  Co. 
Co. 

Dewey  Cement  Gun  Con¬ 
struction  Co. 

Ferguson  Co..  H.  K.  _ 
General  Engineering  ft 
Coiistruetion  Co. 
Guarantee  Construction 
Co. 

Kaarsberg.  H.  S. 

Kayiiiuiid  Con.  Pile  Co. 
Smith.  Hauser  A  Macisaac. 
liic. 

Terry  A  Tench  Co.,  Inc. 
Turner  Constr.  Co. 
Westinghouse,  Church.  Kerr 
Co. 

Whitehead  A  Kales  Co 
(See  also  Directory  of  En¬ 
gineers.) 

Engineers’  and  Draftsmen's 
Instruments  and  Supplies 
Ainsworth  A  Son.  Wni 
Beckmann  Co.,  L. 

Deftanie  Manufacturing  Co. 
Dietzgen  Co..  Eugene 
Gurley.  W  A  L  E 
Hamilton  Manufacturing 
Co. 

Higgins  A  Co.,  Chas.  M. 
Kciiffel  A  Esser  Co. 

Kolesch  A  Co. 

National  Tr.acing  Cloth  Co 
Wchcr  A  Co.,  F. 

Weiss  Instrument  Co. 
White  Co.,  David 

Engines,  Gas,  Gasoline,  Oil 
AlliS'Chalmers  Manufac¬ 
turing  Co. 

Chi<-ago  Piieiimatie  Tool  Co 
Ellieott  Machinery  Cor¬ 
poration 

Schramm  and  Son.  Inc.. 
Chris.  D. 

Worthington  Pump  A 
Mchy.  Corp. 

Engines,  High  Duty  Water- 
Works 

Allis-Chalmem  Manufactur¬ 
ing  Co. 

Morris  Machine  Works 

Engines,  Hoisting 

(Seo  Hoists) 

Engines,  Portable 
Ix-ffel  A  Co..  James 
Worthington  Pump  A 
Machinery  Corp. 

Exravating  Mehry, 

Byers  Machine  Co.,  J.  F. 

Excavators,  Cableway 
Lidgerwood  Manufaeturing 
Co. 

Exravatiirs,  DItrh  A  Trench 
Austin  Co..  Inc.,  F.  C., 
Buckeye  Traction  Ditcher 
Co. 

Bucyrus  Co, 

Byers  Machine  Co..  J.  F. 
Fritz  A  Co..  Inc.,  W.  O. 
Marion  Steam  Shovel  Co. 
Owensboro  Ditcher  A 
Grader  Co. 

Pawling  A  Harnischfeger 
Co. 

Rzriivators,  Dragline 
Austin  Co.,  Inc..  F.  C., 
Bucyrus  Co. 

Byers  Machine  Co..  J.  P. 
Hayward  Co 

Marion  Steam  Shovel  Co. 
Osgood  Co..  The 
Pawling  A  Harnischfeger 
Co. 

Expanded  Metnl 

^rger  Manufacturing  Co. 
Consolidated  Expanded 
Metal  Cos 
Trus<-on  Steel  Co. 


Fire  Hydrants 

Flower-Stephri.. 
luring  Co 


-  •  ttiula. 


Fireproof  Malrii.,. 
struct  ion 

Berger  Maiiuf , 
Detroit  SUs  l  IT 
Keasbey  A  .M 


ll  t'llB. 

■”  Co 
•  Co. 

I'cl 


Floor  Hardener,  ( 

(See  Concrete  I-  , 
ener.) 


Ktf 

llaM 


Floor,  Wood  Bloi  k 
Barrett  Co. 

Carter  Bloxoni-nd  ,  .or 

Republic  Creos  iti,.  •>, 
Jennisoii-Wright  Co 

Flooring,  Fireproof 
Irving  Iron  Woras 
Forgings 

Carnegie  Steel  Co 


Form  Clamps 
Insley  .Mfg.  Co. 

M.  Adjust!, I, io  Wire 
Clamp  Co 

Marion  Malleable  l-on 
Works 

Universal  Clamp  (o 


- .  s  s.  ivoaas, 

Sewers.  Tunnels.  el< 
Blaw-Knox  Co. 

Fimte  Concrete  M.nhimry 

Hejtzcl  Steel  Fonii  A  Iron 

Norlhwest  Steel  A  iron 
WorkH 

Blaw-Knox  Co 


Forms  for  Walls,  lluililine 
Cnnstruellon,  F.le. 
Berger  Manufacturing  Co 
Heltzel  Stei'l  Form  A  Iron 


Foil  iidiit  Inns 
Amerii-an  Bridge  Co 
Cranford  Construction  Co 
Lackawanna  Stei-l  Co. 
MacArthur  Concrete  Pile  A 
Foundation  Co. 
Raymond  Concrete  Pile  Co 
Smith.  Hauser  A  Mai-Isaac. 
Ine. 

Underpinning  A  Founds 
tion  Co. 

Westinghouse.  Church  Kerr 
Co. 


Foundry  Eunlpment 
Whiting  Foundry  Equip¬ 
ment  Co. 


Frogs  and  Nwitrhes,  Rallwur 

Lakewood  Engineering  Co. 
Raniaiio  Iron  Works 

Fnrnares,  Annealing  and 
Teinpering 

American  Gas  Furnace  Co 
General  Electric  Co. 

Fnrnares,  Gas 

American  Gas  Furnace  Co 


Garhagr-Dlsposal  Apparstiis 
Jeffrey  Manufacturing  Co 
The 

Gas  Chlorine 

Electro  Bleaching  Gas  Co  . 

Gas  Prodnerrs 

Allis-Chalmers  Manufae¬ 
turing  Co. 

Worthington  Pump  b 
Mehry.  Co. 

Gates.  .Sluice 
Coffin  Valve  Co. 

Cold  well -Wilcox  Co 
Fargo  Engineering  Co 
Flower  Valve  Manufactur¬ 
ing  Co. 


Export  .\geneles 
Allied  Construction  Ma¬ 
chinery  Corp. 

American  Steel  Export  Co. 
Fenres.  Wire 

American  Fence  Constr.  Co. 
Cyclone  Fence  Co. 


Filing  Cabinets 

Economy  Drawing  Table 
Co. 

Filters.  Water,  Mnnlrlpal  A 
Industrial 

Amer.  Water  Softener  Co. 

Hungortord  A  Terry,  liio. 

International  Filter  Co. 

N.  Y.  Continental  Jewell 
Filtration  Co. 

Norwoml  Engineering  Co. 

Pittsburgh  Filter  Manu- 
fai't uring  Co. 

Roberts  Filter  Manufactur¬ 
ing  Co.  _  „  „ 

Scaife  A  Sons  Co..  Wm.  B. 

Simplex  Valve  A  Meter  Co 


Filing  Cabinets 
Bi'rger  Manufacturing 


Co. 


Fire  Engines.  Auto 

White  Co 


Gauges,  laiss  af  Head 

Simplex  Valve  A  Meter  Co 

Gears,  Silent 

General  Electric  Co. 


Gauges,  Rate  of  Flow 
Simplex  Valve  A  Meter  Co 


Benerators.  Electric 
Allii-Chalmers  Manufactur¬ 
ing  Co. 

General  Electric  Co 


Glass  Constrnrtion 

Detroit  Steel  Products  Co 


;  Glass,  Fireproof 

j  (Sc«-  Wire  Glass) 


Governor,  WatrrwhccI 
Woodward  Governor  Co. 


Graders,  Rond 
Koehring  Machiw  Co 
Ownesboro  Ditcher  A 
Grader  Co.  .  ,  „ 
Western  Wheeled  Scraper 
Co. 


Granite 

Rockport  Granite  Co 


203  //.  X  75  ft. — I-  Stories 
and  basement 


NASHUA  MFG.  CO.,  NASHUA,  N.  H, 
^  (Our  Second  Contract  for  this  Client.) 


C.  R.  Makepeace  &  Co, 
Engineers 


Progressive  Concerns  are  Going  Ahead 
With  Building  Expansion 

Among  those  for  whom  Turner  has  started  work  this  year  are: 

Humble  Oil  &  Refining  Co.,  Houston,  Tex.  E.  Greenfield’s  Sons,  Brooklyn,  N.  Y. 

Ford  Motor  Co.,  Kearny,  N.  J.  The  Gt.  A.  &  P.  Tea  Co.,  Jersey  City, 

Bristol-Myers  Co.,  Hillside,  N.  J.  N.  J. 

U.  S.  Leather  Co,,  Elizabeth,  N.  J.  Wappler  Electric  Co.,  Inc.,  Brooklyn,  N.Y. 

Howe  Rubber  Co.,  New  Brunswick,  N.  J.  The  Scranton  Lace  Co.,  Scranton,  Pa. 
Sanford  Mills,  Sanford,  Me.  Pirika  Chocolate  Co.,  Brooklyn,  N.  Y. 

Amer.  Agr.  Chem.  Co.,  Everett,  Mass.  Robertson-Cataract  Electric  Co.,  Buffalo, 

Hills  Bros.  Co.,  New  York  N.  Y. 

Build  Now!  and  be  ready  for  the  increased  business 

which  is  just  ahead 


TURNER  CONSTRUCTION  COMPANY,  Nett;  Yor* 

PHILADELPHIA  PITTSBURGH  BUFFALO  B  O  S  T  O  N 

Presser  Building  first  Nat.  Bk.  Bldg.  Prudential  Bldg.  Oliver  Ditson  Bldg. 

1713  Sansom  Street  178  Tremont  Street 
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lir»phlte 

Dixon  Crucible  Cq..  Joeepk 

Cralra,  Chain 
Unsen  EiiKineerlnc  Co. 

UratInK,  Hnbway 
IrviiiK  Iron  Works 

tiravrl  Washlns  PlanM 

Saucrniaii  Bros. 

E’tmmrra,  I’nrumatic 
liulrtH-inlrnt  Pneumatic 
Tool  Co. 

Hammrrs,  StrrI  Pile 

(Sec  Pile  Haiiimera,  Steam) 

Hratem,  Cunrrrtr  Water 
Lakewood  Enrineerink  Co. 

Hfilxli.  (  hain 
S|>eulel.  J.  O. 

iluliits,  Cnnrrrte  Tower 
liiKley  Manufacturiiik  Co. 
Lakea'uod  Kiikineeriiiir  Co. 


Joints,  Expansion,  Paving 


\.axx.'>  vu..  <-fiiii|f 
Truxotin  Steid  Co. 
Warink-Cnderwood  Co. 

Joint  Filler,  Paving 

Barrett  Co. 

Standard  Oil  Co.  of  N.  J. 
Standard  Oil  Co.  of  N.  Y. 

Joints,  Flexible  Pipe 
Ceneral  Foundry  Co  .  The 
U.  S.  Cast  Iron  Pipe  & 
Foundry  Co. 

Weston.  L.  A. 

Kilns.  I.iine 

Petroleum  Iron  Works  Co. 
lav’iips.  Are  A  Ineandescent 
Ceneral  Electric  Co. 
Westinithoust*  Electric  Sc 
Mfk.  Co. 

Lamps,  Flood 
General  Electric  Co. 


Holsts,  Contrartors'  Electric 
Buffalo  Hoist  Sc  Derrick  Co. 
Byers  Maihine  Co.,  John  P. 
Insersoll  Kami  Co. 
Lidkerwood  Manufactur¬ 
ing  Co. 

Mea<|. Morrison  Manufac- 
turina  Co. 

“New  Way"  Motor  Co..  The 
Orr  A  Sembower  Co. 
Westintrhouse  Electric  A 
Mfk.  Co. 


Ijith,  Expanded  Metal 
Ih-rtrer  Manufacturing  Co. 
Witherow  Steel  Co. 

I.ead  Pencils 
Dixon  Crucible  Co..  Jos. 


Leadite 

Leadite  Co..  Inc..  The 
Robertson  Co..  H.  H. 


Lighting  Plant 
tmiversal  Motor  Co. 


Holsts,  Contrartors,  Gasoline 
Lidgerwood  Manufacturing 
Co. 

Minneapolis  Steel  *  Ma¬ 
chinery  Co. 

Schramm  and  Son.  Inc., 
Chris  D. 


Lights,  Contractors’ 

General  Electric  Co. 
Milburn  Co.,  Alex. 

Lime,  Hydrated 

Kelley  Island  Lime  Sc 
Transport  Co. 


Holsts,  Contrartors,  Steam 

Buffalo  Hoist  Sc  Derrick  Co. 
Byers  Machine  Co..  John  F. 
Flory  Manufacturing  Co..  S. 
Lidgerwood  Manufacturing 
Co. 

Vulcan  Iron  Works  ol 
Wilkes-Barre.  Pa. 

Holsts,  Hydraulic  Oates 
Dilts  Machine  Works.  Inc. 

Holsts.  Pnenmatlr 
Inrersoll-Rand  Co. 

Whiting  Foundry  Equip¬ 
ment  Co. 

Hoppers,  Concrete  Gravity 
Insley  Manufacturing  Co. 

Hydrants 

Eddy  Valve  Co 
Flower  Valve  Mfg.  Co. 
Norwood  Engineering  Co. 
Rensselaer  Valve  Co. 

Smith  Manufacturing  Co., 
A.  P. 

Wood  Sc  Co..  R  D 
Hydro  Electric  Construction 
General  Electric  Co. 


Higgins  Sc  Co..  Chas.  M. 
Incinerators 

Bartlett  Sc  Snow  Co.,  C.  O. 
Jeffrey  Manufacturing  Co. 
Power  Specialty  Co. 

Inserts,  Concrete 
Security  Insert  Co. 

Trusisin  Stei'l  Co. 

Inspecting  I.ahnratories 

(See  Directory  of  Engl 
neers) 

Instruments,  Drawing 
Keiiffel  Sc  Esser  Co. 

Weber  Sc  Co..  F. 

Instmmenta,  SnrveylM 

Ainsworth  A  Sons.  Wm. 
Bt-rger  Sc  Sons.  C.  L. 

Bull  St  Buff  Manufacturing 
Co. 

Gurley.  W  AL  E. 
Eeuffel  A  Esser  Co. 

Kolesi'h  A  Co 
Weiss  Instrument  Co. 
White  Co..  David 
Insulators.  Cleat  Type 
Switchboards 

Philadelphi.-i  Blis-uic  Co. 
Supply  Dept 

Insulators.  Post  Type 

Philadelphia  Electric  Co. 
Supply  Dept. 

Insurance 

Insurance  Co.  of  North 
America 


Liquid  Chlorine 
Arnold.  Hoffman  Co. 

I.«aders,  Wagon 

(See  Wagon  Loaders.) 

l.ockers,  Steel 

Berger  Manufacturing  Co. 
Lupton  Sons  Co..  David 

LoeomotIVv..  Compressed  Air 
Porter  A  Co..  H.  K. 

Vulcan  Iron  Works  of 
Wilkes-Barre.  Pa. 

l.oromntlvra,  Electric 
American  Locomotive  Co. 
Atlas  Car  A  Mfg.  Co. 

Jeffrey  Manufacturing  Co.. 
The 

Lakcwoml  EiiginiK>ring  Co. 
Wcstinghousi-  Electric  A 
Mfg.  Co. 

I-ocnmotlvrs,  Flreless  Steam 

Porter  Co..  H.  K 

l.oromotlres.  Gasoline 

Bell  Locomotive  Works. 
Inc. 

F.vte  Co..  J.  D. 

Vulcan  Iron  Works  of 
Wilkes-Barre.  Pa. 

I.ncomotlves,  Steam 

Ainencan  Lo<-omotive  Co. 
Bell  Locomotive  Works. 
Inc. 

Davenport  Loiwmotive 
Works 

Porter  Co..  H.  K. 

Vulcan  Iron  Works  of 
Wilkes-Barre.  Pa. 

I.nbrirants 

Dixon  Crucible  Co..  Joseph 
I.nmber 

Great  Southern  Lumber  Co. 
Industrial  Lumber  Co. 
Long  Bell  Lumber  Co. 
Southern  Pines  Sales  Corp. 
Tanner  A  Litchfield.  Inc. 

Manhole  Covers 
Central  Foundry  Co..  The 
Sessions  Foundry  Co 

Manometers 

Simplex  Valve  A  Meter  Co 

Metals.  Perforated 
Chicago  Perforating  Co. 

Meter  Boxes 
Pittsburgh  Meter  Co. 

Meter  Provers 
Pittsburgh  Meter  Co. 

Meters.  Boiler  Feed  Water 
Builders  Iron  Foundry  Co. 


Iron  Work,  Strortural  and 
Ornamental 

Christopher  A  Simpson 
Iron  Works 
Irving  Iron  Works 
Snead  Architectural  Iron 
Works 


Meter  Boxes 

Cast  Iron  Pipe  Publicity 
Bureau 


Meters,  Cnrrmt 

General  Electric  Co. 
Gurley.  W.  A  L.  E. 


Jarks,  I.irting 

Koch  A  Co^  Paul  W. 
McRiernan-Terry  Drill  Co. 
Norton.  Inc..  A.  O 


Meters,  Gas  and  StHim 
Builders  Iron  Foundry  Co. 
General  Electric  Co. 

Union  Water  Meter  Co. 


Meiers,  Water,  Oil,  Etr. 
Gamun  Meter  Co. 

General  Electric  Co. 
NepMiie  Meter  Co. 
Pittsburgh  Meter  Co. 

.  Simplex  Valve  A  Meter  Co. 
Worthington  Pump  A  Ma¬ 
chinery  Corp. 

.Mixers,  Asphalt 

(Sec  Mixers.  Hot) 

.Mixers,  ('onrreie 
Austin  Co..  Inc.,  F.  C. 
Blaw-Knox  Co. 

C'enieiit  Gun  Co. 

Foote  Concrete  Machinery 
Co. 

Jaeger  Machine  Co. 
LakewoiMl  Engineering  Co. 
Northwestern  Steel  A  Iron 
Wks. 

Oshkosh  Mfg.  Co. 

Raiisome  Concrete  Ma¬ 
chine  Co. 

Schramm  and  Son,  Inc.. 

Chris.  D. 

Smith  Co.,  T.  L. 

Standard  Scale  A  Supply 
Co. 

Worthington  Pump  A  Ma¬ 
chinery  Corp. 

Mixers,  Grunt 

I.akewoiK]  Engineering  Co. 
Oshkosh  Mfg.  Co. 

Union  Iron  Works 

Mixers,  Hot 

Austin  Co..  Inc..  F.  C 
Equitable  Asphalt  Mainte¬ 
nance  Co. 

Koehring  Machine  Co 

Mixers.  Mortar 
Auatin  Co..  Inc.,  F.  C. 
Jaeger  Machine  Co. 
Lakewood  Engineering  Co. 
Oshkosh  Mfg.  Co. 

Ransome  Concrete  Machin¬ 
ery  Co. 

Smith  Co.,  T.  L. 

Mixera,  Paving 

Auatin  Co..  Inc..  F.  C. 
Foote  Concrete  Machinery 
Co. 

Koehring  Machinery  Co. 
Lakewood  Engineering  Co. 
Waterloo  Cement  Machinery 
Corp. 

Mixers.  Pnenmatle 

Ransome  Concrete  Ma¬ 
chinery  Co. 

Motors,  Electric 

General  Electric  Co. 
Westinghouae  Electric  A 

Mfg.  Co. 

Westinghouae  Traction 
Brake  Co. 

Motor  Trnrks 

(See  Trucks.  Motor.) 

Motor  Trurk  Bodies 
Eisinomy  Body  Sales  Co. 

Parkings 

Jenkins  Bros. 


Piling,  Interlocking  Steel 
Carnegie  Steel  Co. 
Lai'kawanna  Steel  Co. 
O'Rourke  Engineering  Co. 

Pipe  Bends 

East  Jersey  Pipe  Coni. 
Pipe.  Cast-Iron 
Builders  Iron  Foundry  Co. 
Central  Foundry  Co.,  The 
Fox  A  Co.,  John 
Lynchburg  Foundry  Co. 

U.  S.  Cast  Iron  Pipe  A 
Foundry  Co. 

Van  Nouhuys  Machine 
Works 

W’arren  Foundry  A  Ma¬ 
chine  Co. 

Pipe,  Ponrrete 

Lock  Joint  Pipe  Co. 

Pipe,  Corrugated 
Canton  Culvert  A  Silo  Co. 


Pipe  Covering,  .\sbestos 
Carey  Co..  Philip 
Wyckoff  A  Sons  Co.,  A. 

Pipe  Covering.  Wood 

Mii'higan  Pi|>e  Co. 
Standard  Wood  Pipe  Co. 

Pipe,  Dredge 

Machold  A  Riddell 
Thom  Co..  J.  S. 


Pips  Fittings 

Builders  Iron  Foundry  Co. 
Cast  Iron  Pipe  Publicity 
Bureau 

Central  Foundry  Co..  The 
U.  S.  Cast  Iron  Pipe  and 
Foundry  Co. 

Westinghouse  Traction 
Brake  Co. 

Weston.  L.  A. 

Wood  A  Co..  R.  D. 


Pipe  Joint  Compounds 
(Pressure) 

Leadite  Co.,  Inc..  The 


Pipe,  Lap  Welded 
American  Spiral  Pipe 
Works 


Pipe,  Lock  Bar 
East  Jersey  Pipe  Corp. 


Pipe,  Lork  Joint 
Lock  Joint  Pipe  Co. 


Pipe  Lugs 

Marion  Malleable  Iron  Wks. 


Pipe,  Reinforced  Concrete 
Lock  Joint  Pipe  Co. 

Pipe,  Riveted  Steel ' 
American  Spiral  Pipe  Wks. 
Blaw-Knox  Co. 

East  Jersey  Pipe  Corp. 
Machold  A  Riddell 
Petroleum  Iron  Works  Co. 
Riter-Conlcy  Co. 

Tippett  A  Wood 
Walsh’s  Holyoke  Steam 
Boiler  Works 


'■'*  ''tesm 
I’amti 

-■  Bamp 


cid  \lu|. 

'  (..fir. 


•  rhs 

ump 


’'me 

Co 


Co 


Pumps,  BoUe- 
Cameron  b 
Works.  A  s 
Dean  Bros  b 
Works 

Earle  Gear  S 
McGowan  Co 
Platt  Iron  W v 
WorthiiiKtoii 
Maihiiici)  ( 


Pumps,  Centrifii; 
tl-“t'«ge  llii,i 

ABis-Chalnicrs 
ing  Co 

American  W.-'.i 
Cameron  dicarr 
Works  A  s 
De  Laval  Sic.,. 

Co. 

Earle  Gear  &  M  . 

Erie  Pump  &  >:> 

Lawreme  Pun,,!  .(, 
iieeriMg  Co  ' 

Lea-Courtciiay  ( 

McGowan  Co.  J..|in 
Manistcr  Iron  W  rk- 
Morris  Machine  Works 
Platt  Iron  Wks. 

Taber  Pump  Co 
Universal  Motor  Co 
Worthington  Pump  A 
Machinery  Corp. 

Pumps,  rnntraeinrk' 

American  Well  Work-  The 
Barnes  Mfg.  Co.  ' 
Bond  Co  Harold  1, 
C-imeroii  Steam  Pumo 
Works 

Dei.iing  Co  The 
Edeon  Manufaeiiiring  Co 
Lei. -Courtenay  Co. 
McGowan  Co..  Jolm  H 
Parker,  A.  A. 

Schramm  and  Son.  Inc 
Chris.  D 

Standard  Scale  A  Supply 
Co. 

Waterloo  Cement  Machinery 
Corp. 

Worthington  Pump  A  Ma¬ 
chinery  Corp. 


Pumpa,  Deep  Well 
American  Well  Works.  The 
Cameron  Steam  Pump 
Worka.  A.  S. 

Cook.  A.  D. 

Deming  Co..  The. 

Keystone  Driller  Co. 
McGowan  Co..  John  H. 
Worthington  Pump  A 
Machinery  Corp 


Pumps,  Diaphragm 

Bond  Co  .  Harold  L. 
Boston  A  Lockport  Block 
Co. 

Deming  Co.  The. 

Edson  Manufacturing  Co 
McGowan  Co..  John  H 
Manistcr  Iron  Works. 
Topping  Bros. 

Van  Nouhuys  Machine 
Works. 

Waterloo  Cement  Machin¬ 
ery  Corporation 


Paints,  Metal  Protective 
Barrett  Co. 

Care.v  Co..  Philip 

Dixon  Crucible  Co.,  Joseph 

Toch  Bros 

TTus.-Con  Laboratories. 


Partitions 

Detroit  Steel  Products  Co. 
Lupton  Sons  Co.,  David 

Pavementa 
Bttoslag  Paving  Co 

Paving  Blorkt,  Brirk 

Metropolitan  Paving  Brick 
Co. 

Paving  Blorks,  Granite 
Rockport  Granite  Co. 


Pipe,  Spiral  Riveted 
Abendroth  A  Root  Manu- 
turing  Co 

Amejnean  Spiral  Pipe 
Works 

Blaw-Knox  Co. 

Pipe,  Wood 

American  Wood  Pipe  Co. 
Continental  Ibpe  Manufei- 
facturing  Co. 

Michigan  Pipe  Co. 

Pacific  Tank  A  Pipe  Co. 
Standard  Wood  Pipe  Co. 
Wyckoff  A  Sons  Co..  A. 

Pipe,  Wrought  Steel 
National  Tube  Co. 

I’oles,  Cross  .Arms,  Etc. 
Jennison-Wright  Co. 


Paving  Blorks,  Creosoted 
Wood 

Jennison-Wright  Co. 
Republic  Creosoting  Co. 
Wyckoff  Pipe  A  Creosoting 

Co. 

Penstocks 

Lackawanna  Steel  Co. 


Plate  Punch  Tablee 

Terry  Manufacturing  Co.. 
E<lw.  F, 

Poles,  steel  Strnrtural 
Blaw-Knox  Co. 

Milliken  Bros.  Manufac¬ 
turing  Co. 


Pile  Drivers 
Browning  Co..  The 
McKieman -Terry  Drill 
McMyler  Interstate  Co. 
Union  Iron  Works 


Co. 


Pile  Hammers,  Steam 
McKieman -Terry  Drill  Co. 
Union  Iron  Wke. 

Pile.  Shoes 
Janney-Steinmeta  Co. 

PIlea,  Coneretcr 
Cranford  Conatr.  Co. 
MacArthur  Concrete  Pile 
A  Foundation  Co. 
Raymond  Concrete  Pile  Co. 

Pllee,  freoaoted  Woad  4 
Jennieon-Wright  Co. 


Poles,  Tubular  Steel 
Franklin  Steel  Works 
National  Tube  Co. 

Pot  Heads 

Philadelphia  Electric  Co. 
Supply  Dept. 

Pressed  Steel  Products 
Berger  Manufacturing  Co. 
Blaw-Knox  Co. 

Pulverixera 

Raymond  Bros.  Impact 
Pulveriier  Co. 

Pumps,  Air  I.lft 
Cameron  Steam  Pump 
Works.  A.  S. 
Inrersoll-Rand  Co. 

M>  Gowan  Co..  John  H. 
SoIUtmi  Machinery  Co. 


Pumps.  Dredging  and  Sand 
Erie  Pump  A  Engine  Co 
Lawrence  Pump  A  Engl 
neering  Co. 

McGowan  Co..  John  H. 
Marion  Steam  Shovel  Co 
Morris  Machine  Works 
Boiler  Works 
Parker.  A.  A 
Worthington  Pump  A  Ms- 
chinery  Corp. 

Pumps,  Elevator 

McGowan  Co..  John  H. 
Worthington  Pump  A 
Machinery  Corp. 

Pumps.  Power 
Cameron  Steam  Pump 
Works,  A.  S. 

Cook.  A.  D. 

Dean  Bros .  Steam  Pump  Wkt. 
Deming  Co..  The 
Fairbanks-Morse  Co. 
Lea-Courtenay  Co. 
McGowan  Co..  John  H. 
Manister  Iron  Works. 
Platt  Iron  Wks. 

Manister  Iron  Works 
Worthington  Pump  A  Ma¬ 
chinery  Corp. 

Pomps,  Underwriters  Cen¬ 
trifugal 

Earle  Gear  A  Machine  Co. 
McGowan  Co.,  John  H 
Manistee  Iron  Wks. 

Platt  trim  Wks 

Porlfli.'H,  Feed  Water 

N.  t  .  Continental  Jewell 
Filtration  Co 
Norwood  Engineering  Co 

Pyrometers 

Taylor  Instruments  Co. 

Rail  and  Rail  Joints.  Fasten¬ 
ing  Speelalties 
Camegiv  Stee'  Co. 

'  Lackawanna  Steel  Co. 
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NEW  PRODUCTION  BOOK 


These  booklets  are  filled  with  valuable 
data  of  service  to  engineers  and  con¬ 
tractors.^  They  contain  also  some  interesting 
installations  of 

Lap  Welded 
and 

Spiral  Steel  Pipe 

We  h.-ire  isHUcsl  these  informative  booklets  for 
general  distribution. 

Write  for  them — .Mailed  (iratis  on  Request. 


AMERICAN  SPIRAL  PIPE  WORKS 

Manufacturers  of  Large  Diameter  Lap- Welded 
and  Spiral  Riveted  Steel  Pipe,  Forged- 
Steel  Pipe  Flanges,  Etc. 

General  Offices  and  Plants: 

48th  Avenue  and  West  14th  Street,  CHICAGO 
NEW  YORK  OFFICE:  Hudson  Terminal  Bldg. 


AMERICAN  SPIRAL  PIPE  WORKS 
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Ballroad  Ditcher* 

Ball  Enrlne  Co. 

Bailway*,  InBaatrlal 

Lak  wrood  Envineerinr  Co. 

Baamrr*.  Air 

Inilcpt'iulfnt  Pneumatic 
Tool  Co. 

Barordrra.  Water  Btace 

Gurley.  W  A  L.  B. 

Belli  forrini;  Conereta 

(See  Concrete  Beinforce- 
ment) 

Beinforeing  Metal  for 
t'onrrrte 

Berger  Manufacturing  Co 
Bcaervolra,  AerutinK 
Spray  Engineering  Co. 
Birer  and  Harbor  Work 
Kaymond  Concrete  Pile  Co. 
Boad  Ollera,  PreHRUre 
Barrett  Co..  The 
Univeraal  Road  Machinery 
Co. 

Boad  Oil*  and  Preaervatlve* 
Bam-tt  Co. 

BufTalO'Springfleld  Roller 

Co. 

Erie  Machine  Shop* 
Standard  Oil  Co.,  of  N.  J. 
Standard  Oil  Co.  of  N.  Y. 
Bollera.  Concrete 
Macon  Concrete  Roller  Co. 
Bolls.  Crushing 
Jeffrey  Manufacturing  Co. 

Booflng.  Metal 
American  Sheet  A  Tin 
Plate  Co. 

Carey  Co..  Philip 
Booflng  Prepared 
Barrett  Co. 

Stark  Bolling  Mill  Co.,  nie 

Booflng,  Til* 

American  Cement  Til* 
Manufacturing  Co. 

Barrett  Co. 

Bope,  Manila.  Transmlnlon 
Plymouth  Cordage  Co. 
Bope.  Wire.  Trantniltalon, 
Hoisting  or  Haulage 
American  Steel  A  Wire  Co 
Leschen  A  Son*  Rope  Co. 
Moon  Co..  Geo.  C. 
Roeblings  Sons  Co.,  J.  A. 
Waterhury  Co. 

flash  Operating  Apparntn* 
Detroit  flteel  Product*  Co. 
Lupton  Sons  Co..  Darid 

flash  Steel,  Window 
(See  Window  Sash.) 


■ereens. 
Coal 


Sand,  Gravel  and 


a  0*1  ^ 

Austin  Manufacturing  co. 
Chicago  Perfiwwttng  CO. 
WetWter  Manufacturing  CO. 

Screen*.  Well 

American  Well  Work*.  The 

flearrhilght* 

Gener.il  Electric  Co. 

Sewage  DIsInfeettOB 

Electro  Bleaching  Om  Co. 
Sewage  Disposal 
General  Filtration  Co.,  Inc. 

Sewer  Cleaning  Machinery 
Turbine  Sewer  Machine  Co. 

Sewers,  Water  Intake 
Chain  Belt  Co. 

Sharpening  Machine*,  Drill 
Bit 

Ingersoll-Rand  Co. 

Shafting  _  ^ 

National  Tube  Co. 

Shrill  e* 

Hals*  Manufacturing  Co., 
Inc..  Geo. 

Sheets,  Iron  and  Steel 
Standard  Asphalt  A  Refin¬ 
ing  Co. 

Stark  Rolling  Mill  Co..  The 

Sheet*.  Booflng  A  Siding 

Stark  Rolling  Mill  Co.,  Th* 

Shelving.  Steel 
Berger  Manufacturing  Co. 
Lupton’*  Sons  Co.,  DaTld 

Shovel*.  Picks,  Crow-Bon, 
Etc. 

Topping  Bros. 

•h*v*l*.  Electrle 
Ball  Engine  Co. 

Bucyru*  Co. 

Shovels,  Gasolln* 

'^ew  Automatic  8hOT*l  Co. 

Shovels,  Steam 
Ball  Engine  Co. 

Browning  Co,.  The 
Bucyru*  Co. 

Osgood  Co.,  n* 


Skips,  Stone 

Insley  Manufacturing  Co. 
Lakewood  Engineering  Co. 

Skylight* 

Luptons  Sons  Co..  David  4 
Slag 

Carnegie  Steel  Co. 

Spray  NnzzleR 
Spray  Engineering  Co. 

Spreaders,  BalluRt 

Jordan  Co..  O.  i'. 

Standpi|ie  TaiikM  and  Town* 
Amercian  Bridge  Co. 
BlaW'Knox  Co. 

Caldwell  Co..  W.  E. 

Chicago  Bridge  A  Iron  Wks 
Pacific  Tank  A  Pipe  Co. 
Petroleum  iron  Works  Co. 
PittRburgh-Des  Moines 
Steel  Co. 

Tippett  A  Wood 

Steam  Speeialties 
Jenkins  Bros. 

Steel  Plate  ronstrurtlon 

Amercian  Bridge  Co. 
Bethlehem  Steel  Bridge  Co. 
BlaW'Knox  Co. 

Chicago  Bridge  A  Iron 
Works 

CoatesviII'j  Boiler  Work* 
East  Jersey  Pipe  Corp. 
Franklin  Stc-el  Wks. 
Heltxel  Steel  Form  A  Iron 
Co. 

Lackawanna  Steel  Co. 
Pennsylvania  Tank  Car  Co. 
Petroleum  Iron  Works  Co. 
Pittsburgh  Oes  Moine* 
Steel  Co. 

Tippett  A  Wood 
Union  Iron  Work* 

Vulcan  Iron  Work*.  Jersey 
City.  N.  J. 

Walsh's  Holyoke  Steam 
Boiler  Works. 

Williams  Co..  O.  H. 

Steel,  Strurtnral 

Amercian  Bridge  Co. 
Bellefontaine  Bridge  A 
Steel  Co. 

Belmont  Iron  Work* 

Berlin  Construction  Co. 
Bethlehem  Steel  Bridge 
Corp. 

Blaw'Knox  Co. 

Boston  Bridge  Work* 
Carnegie  Steel  Co. 
Christopher-Simpson  Iron 
Work*. 

Eastern  Bridge  A  Struc 
tural  Co. 

Fort  Pitt  Bridge  Work* 
Franklin  Steel  Works 
Kalauiazoo  Foundry  A  Ma¬ 
chine  Co. 

Kellogg  Structural  Steel 
Co. 

Kenwood  Bridge  Co. 

King  Bridge  Co. 
Lackawanna  Bridge  Co. 
Lackawanna  Steel  Co. 
Lakewood  Engineering  Co. 
Louisville  Bridge  ana  Iron 
Co. 

McClintic-Marshall  Co 
Milliken  Bros.  Manufactur¬ 
ing  Co. 

Milwaukee  Bridge  Co. 
Minneapolis  Steel  A  Ma¬ 
chinery  Co. 

Missouri  Valley  Bridge  A 
Iron  Co. 

Mitchell-Tappen  Co. 

Morava  Construction  Co. 
Mount  Vernon  Bridge  Co. 
Penn.  Bridge  Co. 

Phcenix  Bridge  Co. 
PittsburKh-Des  Moines 
Steel  Co. 

Riverside  Bridge  Co. 
Shoemaker  A  Co..  Lewi*  F. 
Snare  A  Triest  Co. 

Snead  Architectural  Iron 
Work* 

Terry  A  Tench  Co..  Inc. 
Toledo  Bridge  A  Crane  Co. 
Virginia  Bridge  A  Iron  Co 
Whitehead  A  Kale*  Co. 
Wisconsin  Bridge  A  Iron  Co. 

Steel  Tool 
Carnegie  Steel  Co. 

Stoker* 

Babcock  A  Wilcox  Co. 
Oreen  Engineering  Co. 

Stop  Crack  Fastener* 
Janney-Sleinmeta  A  Co. 

Stralaor*.  Well 
Cook.  A.  D 

Stmetnral  Steel 
Ferguson  Co..  H.  K. 
Submarine  Work* 

WestinghouRe.  Churdi,  Kerr 
Co. 

Snparheaten 

Babcock  A  WHcox  Co. 
Locomotive  Superheater 

Co 

Power  Stiedalty  Co. 


Swltrhrs,  DIsronnertIng 
Philadelphia  Electric  Co. 
Supply  Dept. 

Swltrhbnnrd* 

,  General  Electric  Co. 

Tubles  anil  Boards.  Drawing 
Defiance  Manufacturing  Co. 
Economy  Drawing  Table 
A  Manufacturing  Co. 
Hamilton  Manufai'turing 
Co, 

Tampers,  Power 
Pawling  A  Harnischfeger 
Co. 

Tanks,  Air  Compressor 
East  Jerfiey  Pipe  Corp. 
Petroleum  Iron  Works  Co. 
Westinghouse  Traction 
Brake  Co 

Tank  Lugs 

Marion  Malleable  Iron 
Work* 

Tanks,  Oil 

Blaw-Knox  Co. 

Coatesville  Boiler  Works 
Riter-Conley  Co. 

Tank*.  Steel 

(See  Steel  Plate  Construc¬ 
tion.) 

Tanks,  Wood 
American  Wood  Pipe  Co. 
Caldwell  Co..  W.  E. 
Continental  Pipe  Manufac¬ 
turing  Co. 

Pacific  Tank  A  Pipe  Co 

Tapes,  Steel  and  Metallic 

Dietzgen  Co..  Eugene 
Hamilton  Manufacturing 

Co. 

KeuSel  A  Esgsr  Co. 

Tar 

Barrett  Co. 

Tent* 

Baker-Lock  wood  Mfg.  Co. 

Testing  Laboratories 

Fuller  Engineering  Co. 

(See  also  Engineers'  Direc¬ 
tory) 

Thermometer* 

Taylor  Instrument  Co. 

Thermometers,  Recording 
Taylor  Instrument  Co. 

Ties,  Steel 

Ameriean  Bridge  Co. 
Carnegie  Steel  Co. 

Tile,  Roof  Cement 
American  Cement  Tile 
Manufacturing  Co. 

Towers,  Concrete 
(See  Hoists.  <lonc.  Tower.) 

I  Towers,  Radio 
Blaw-Knox  Co. 

Milliken  Bros.  Manufac¬ 
turing  Co. 

Towers,  Transmission 

Blaw-Knox  Co. 

Lakewood  Engineering  Co. 
Milliken  Bros.  Manufac¬ 
turing  Co. 

Riter-Conley  Manufactur¬ 
ing  Co. 

Tracing  Cloth 

Defiance  ManuiacturingCo. 
National  Tracing  Cloth  Co. 

Tracing  Paper 

Geo.  Vincent 

Tracks,  Industrial  and 
Portable 

Easton  Car  A  Construction 
Co. 

Lakewood  Engineering  Co. 

Tractors,  Storage  Battery 

Lakewood  Engineering  Co. 
Eagle  Wagon  Work* 

Troy  Wagon  Works 
Watson  Wagon  Co. 

Trailer* 

Eagle  Wagon  Work* 

Lakewooii  Engmeering  Co. 
Troy  Wagon  Work* 
Watson  Wagon  Co. 

Transformer* 

General  Electric  Co. 

Transits  and  Levels 
Ainsworth  A  Sons,  Wm. 
Beckmann  Co..  L. 

Beiger  A  Sons  Co..  C.  L. 
Bull  A  Buff  Manufactur¬ 
ing  Co. 

Gurley.  W.  A  L.  E. 
Kolesch  A  Co. 

Transmission  Machinery, 
Power 

Bacon.  Earl  C. 

General  Electric  Co. 

Jeffrey  M.vnufacturing  Co. 
Leffel  A  Co..  Jas. 
Wcstinghouse  Electric  A 
Mfr  G" 


Treads,  Safety 

Concrete  Steel  Co. 

Irving  Iron  Work* 

Trench  Brace* 

(See  Braces,  Extension 
Trench)  ' 

Trench  Excavating  Machin¬ 
ery 

(See  Excavators,  Ditch  A 
Trench.) 

Trolley*  I-Beam 

Brown  Hoisting  Mchy.  Co. 
Whiting  Foundry  Equip¬ 
ment.  Co. 

Trucks,  Motor 
Garford  Motor  Truck  Co. 
EUgle  Wagon  Co. 

Troy  Wcgon  Works 
Watson  Wagon  Co. 

White  Co. 

Trucks  and  Trailers,  Fectory 
Lakewood  Engineering  Co. 

Tubing,  Lap-Welded  and 
Seamless  Steel 
National  Tube  Co. 

Tunnel  Liner  Plates 
Blaw-Knox  Co. 

Turbines,  Hydraulic 
AlUs-Chalmers  Manuftetur- 
ing  Co. 

Leffel  A  Co..  Jas. 

Smith  Co.,  S.  Morgan 

Turbines,  Steam 
De  Laval  Steam  Turbine 
Co. 

General  Electric  Co. 

Turntables 

Bethlehem  Steel  Bridge  Co. 
Lakewood  Engineering  Co 
Whiting  Foundry  Equip¬ 
ment  Co. 

Underpinning 

O'Rourke  Engineering  Co. 
Smith.  Hauser  A  Macisaac. 
Inc. 

Underpinning  A  Founda¬ 
tion  Co. 

Unloaders,  Oar  and  Wagons 

Boniiey  Supply  Co. 

Heltzel  Steel  Form  A  Iron 
Co. 

Valves,  Air,  Water,  Steam 
and  Gas 

Coldwell-Wilcox  Co. 

Eddy  Valve  Co. 
Golden-Aiiderson  Valve 
Specialty  Co. 

Norwood  Engineering  Co. 
Rensseelacr  Valve  Co. 
Simplex  Valve  A  Meter  Co. 
Smith  Manufacturing  Co., 
A.  P. 

Valves,  Altitude 

Golden-AndeTKon  Valve 
Specialty  Co. 

Simplex  Valve  A  Meter  Co. 

Valves,  Angle,  Cheek,  Gate 
and  Globe 

Flower  Valve  Manufactur¬ 
ing  Co. 

Golden-Anderson  Valve 
Specialty  Co. 

Jenkins  Bros. 

Simplex  Valve  A  Meter  Co. 
Westinghouse  Traction 
Brake  Co. 

Talves,  Automatie 
Golden-Anderson  Valve 
Specialty  Co. 

Kennedy  Valve  Manufactur¬ 
ing  Co. 

Westinghouse  Traction 
Brake  Co. 

Valves,  Float 

Golden-Anderson  Valve 
Specialty  Co. 

Valve*  Foot 
Fargo  Engineering  Co. 
Eagle  Wagon  Work* 

Valves,  Regulating 

Golden-Anderson  Valve 
Specially  Co. 

Simplex  Valve  A  Meter  Co. 
Westinghouse  Traction 
Brake  Co. 

Valves,  Return 
Golden-Anderson  Valve 
Specialty  Co. 

Valves,  Safety 
Golden-Anderson  Valve 
Westinghouse  Traction 
Brake  Co. 

Specialty  Co. 

Republic  Creosoting  Co. 

Valve*.  Slulee 
Coffin  Valve  Co. 

Eddy  Valve  Co. 

Eagle  Wagon  Work* 

Ventilators 

Lupton's  Sons  Co..  David 

Wagons,  Asphalt 
Eagle  Wagon  Work* 

Troy  Wagon  Works 
Watson  Wagon  Co. 


Wagons,  Dump 
Eagle  Wa,-o.i 
Troy  Wagon  W 
W’atson  Wat  m 
Western  Wheel., 

Co. 

White  Co. 

tVneons.  Giiiliat*' 

Eagle  Wagon 
Troy  Wagon  \i 
W  atson  Wagon 

Wagon  Loaders 
Byers  Machine  Co  y 

Clyde  lion  Woiav  * 

Gifford  Wood  Co 
Haiss  Manufacturii  . 

Inc..  Geo. 

Jeffrey  Manufaeturi-  Co 
Portable  .Maehin.  i  ,  > 

Washers,  Cut.  Cast. 

Malleutde 
Topping  Bros. 

W ater-.VIiilii  Cleaning 
National  Water  M.i.n 
Cleaning  Co 
Waternroofing,  Cun\a« 
Baker-Loekwood  .Mt.  c, 
Wnterpriiollng  Ciinipoiiiiils 
and  )l:ilrriuls 
Anti  Hydro  Waterpioofinj 
Co. 

Barret  Co. 

Carey  Co..  Philip 
Sandusky  Cement  Co. 
Smooth-On  Maiiuiaduriiit 
Co. 

Sonneborn  Sons,  L 
Toeh  Bros. 

Trus-Con  Laboratories 
Water  'Virlfientlon 
Arnold.  Hoffman  Co..  Inc. 
Electro  Bloaehing  Gas  Co 
Wallace  A  Tieriian  Co..  Inc 
Water  Softeners 
Amer.  Water  Softener  Co 
Arnold.  Hoffman  Co  Inc 
International  Fillir  Co 
N.Y.  Continental  Ji  vell 
Filtration  Co 

Roberts  Filter  Manufai  lur¬ 
ing  Co. 

Scaife  A  Sons  Co.,  Wm  B 
Water  Sterilization 
Electro  Bleaching  Gas  Co 
Wallace  A  Tiernan  Co  .  Ine 
Water  Waste  Prevention 
Pitometer  Co..  The 

^  Water  Wheels  for  Cuntr's. 
I  Equip. 

Pelton  Water  Wheel  Co 

Water  Wheels,  Turbine  nnS 
Impulse 

Allte'Chalmers  Manufaelur 
ing  Co. 

Leffel  A  Co..  Jas. 

Pelton  Water  Wheel  Co 
Smith  Co..  S.  Morgan 

Welding  .Apparatus 
Davis-Bournonville  Co. 
General  Electric  Co. 

Linde  Air  Products  Co 
Milhurn  Co.,  The  Alexand*' 

Well  Drilling  Marhlnery 

American  Well  Work*.  Th* 

Wheels.  Sprocket 

Chain  Belt  Co. 

Hydraulic  Pressed  Steel  Co 
Jeffrey  Manufacturing  Co. 

Whlrler* 

Dravo  Contracting  Co. 

Winrhes,  Ship,  Steam  and 
Electric 

Brown  Hoisting  Machinery 
Co. 

Flory  Manufacturing  Co  .  S 
Lakewood  Engineering  Co 
Lidgerwood  Manufacturing 
Co. 

Window  Sash,  Steel 
Detroit  Steel  Products  Co 
Lupton  Sons  Co.,  Dsvid 
Trusoon  Steel  Co. 

Wire  Mesh,  Belnforrlng 
American  Steel  A  Wire  Co 
Wire  Glass 

Mississippi  Wire  Glass  C* 
Wire  Rope 

(See  Rope  Wire) 

Wood  Block.  Paving 

Carter  Bloxonend  Flooring 
Co. 

,7ood  Casings 
Michigan  Pipe  Co..  The 

Wood  rreservatlve* 

Barrett  Co. 

Carholincnm  Wood 
serving  Co. 

Northeastern  Co. 

Ohio  Wood  Preserving  C* 
Republic  Creopount  Co 

Wrenehe# 

Lowell  Wrench  Co 


Pre 
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Pag* 

Abemlroth  *  Root  Mfc.  Co. 

Abram  Ommt  Tool  Co . 127 

Ailrance  EnKineoriiiK  Co.,  The..l:i7 

Ainaworth  A  Sona,  Wm . ItiO 

Alh<*d  Coniitrurlion  Mrhry.  Corp., 

3«-:»7 

Allia  Chalmrra  Mfs.  Co . l.iS 

Alpha  Portland  Crmcnt . lUO 

Amarican  lirnlco  Co . 159 

American  Cast  Iron  Pipe  Co. ..140 
Amcrn-aii  Cement  Tilr  Ml*.  Co.  124 

Amerlean  Cresote  Works . 112 

Ameriean  Creosotinc  Co . 112 

Amerii'aii  lifiiee  CoiiHtrurtion 

Co .  25 

Amerlean  Oaa  Purna<-a  Co . 154 

Amerlean  Loeomotive  Co . PI7 

American  Ib-oeess  Co . 122 

Ameriean  Sheet  A  Tin  Plats 

t'o . 117 

Ameriean  Spiral  Pi|ie  Wks . l/ll 

American  Spid  Export  Co .  41 

Amerlean  Steel  &  Wire  Co . 1  10 

American  Water  Softener  Co...  14.2 
Ameriean  Well  Work*.  The. 3rd  corer 

American  Wood  Pipe  Co . 144 

Anti-Hydro  Waterprooflnc  Co...  124 
Artiidd.  llofTman  It  Co..  Inc....  142 

Atla*  Car  A  Mfs.  Co . 107 

AuHtin  Co.,  liie.,  K.  C . 20*21 


Babcock  A  Wlleos  Co . 154 

Bacon.  Earle  C . 104 

Bilker  A  IxK-kwood  Mfc.  Co..  .  122 

Ball  Encine  Co .  11 

Barrett  Co . 4th  CoTer 

Bay  City  Dredre  Works . 125 

Beckmann  Co.,  li . I  HO 

lb'll  Locomotive  Wks . 104 

Belmont  Iron  Works . 157 

Bercen  A  Lindeman.  Inc . 152 

Beraer  Mfa.  Co .  22 

Berrer  A  Sons.  C.  L . 1H2 

Berlin  Construction  Co . 158 

Bethlehem  Steel  Brides  Corp...  157 

Bitoslac  Pavinc  Co . 108 

lilaw  Knox  . 22*23 

Bond  Co..  Harold  L . 147 

Bonney  Supply  Co..  Inc..  The ...  1 10 

Boston  Bridre  Works.  Inc . 158 

Boston  A  Lm'kport  Block  Co...  118 

Broslus.  Edcar  E . 127 

Brown  Holstinc  Mehy.  Co . 12H 

Browninc  Co..  The . 1-34 

Browninc  Co..  Victor  R . 124 

Buckeye  Traction  Ditcher  Co. ..120 

Buqrrus  Co . 121 

Bull  A  BuR  Mfc  Co .  >00 

BuHalo  Hoist  A  Derrick  Co  ...  .  1  14 

BuHalo  Spring  tteld  Roller  Co - 110 

Builders  Iron  Koun*y . 140 

Byere  Mach  Co.  John  F .  49 


Caldwell  Co..  Inc .  W.  ■ . 152 

Camden  Iron  Wks . 148 

Cameron  Steam  Pump  Works.  .  44 

Canal  Construction  Co . 121 

Canton  Culvert  A  Silo  Co . 1 IH 

Carbolineum  Wood  Preserving  Co.  1 12 

Carey  Co.,  Philip . 118 

Carnegie  Steel  Co . 128 

Carter  Bloxoiiend  Kloriiig  Co.  .  .  1 18 

Cement  taiiii  Co..  Inc .  29 

Cement  tJiiii  Conetr.  Co . 120 

Central  Kdr.v.  Co.,  The . 145 

Chicago  Bridge  A  Iron  Works,.  152 

Chicago  Perforating  Co . 12H 

Chicago  Pneumatic  Tool  Co. ...  8 

Christopher  A  Simiison  Iron  Co..  159 
Coal  A  Iron  National  Bank ....  10(1 

Coatesville  Boiler  Wks . 154 

Coflln  Valve  Co . 140 

Coldwell-Wileox  Co . 140 

Concrete  Steel  Co .  4 

Consolidated  Expanded  Metal 

Cos . 117 

Continental  Piiie  Mfg.  Co . 144 

Cook.  A.  D . 147 

Cranfonl  Construction  Co . 129 

Custodis  Cnimney  Con.  Co.. 


Cvclone  Keiice  Co . 122 


Davenport  Locomotive  Co . 104 

DavidHon  Conetructlon  Co . 152 

Davis  Bournonville  Co . 1.54 

Dean  Bros  Ste.am  Pump  Wks  ..148 

Deflani'C  Mfg.  Co . IHO 

De  Laval  Steam  Turbine  Co..  .  .  144 

Dctnlng  Co . 148 

Denver  Rock  Drill  Mfg.  Co..  .  .  .  128 

Detroit  Steel  Prmlucts  Co . 175 

Dewey  Ci-ment  Gun  Constr.  Co..  12H 

Devter  Portland  Cement  Co . 12H 

Dietsgen  Co.,  Eugene  . 1H2 


PaKb 


Dllts  Mch.  Wks..  Inc . 122 

Dixon  Crucible  Co..  Joiieph .  .  . .  154 
Dravo  Contracting  Co . 124 


Eagle  Wagon  Wk* . 108 

Earle  Gear  A  Mach.  Co.  .  .  .146-158 
EaHtern  Bridge  A  Strui  tural  Co.  1.56 

East  JerHcy  Pi|ie  Corp . 145 

Easton  Car  A  Constr.  Co . 107 

Economy  Body  Sale*  Co . 106 

Economy  Drawing  Table  Co. .  . ,  102 

Eikly  Valve  Co . 140 

Edson  Mfg.  Co . 1411 

Electro  Bleaching  Gas  Co .  IS 

Ellicott  Mch.  Corp . 149 

Enr'g  Schools  A  Colleges . 1H7 

Engineers'  Direi'tory . 164- 167 

Kuuitable  Asphalt  Mainti-nance 

Oo . no 

Erie  Machine  Shops . 110 

Erie  Pump  A  Engine  Works...  147 


Fairbanks.  Morse  Co . .  .  .  140 

Fargo  Engr.  Co .  142 

Fate  Co..  J.  D .  104 

Ferguson  Co.,  H.  K .  31 

FletchiT  Co..  H.  6 . 112 

Flory  Mfg.  Co..  8 . 132 

Flower  Valve  Mfg.  Co . 113 

Foote  Concrete  Mcbry.  Co .  19 

For  Sale  Ads .  69 

Fort  Pitt  Bedding  Co . 140 

Fort  Pitt  Bridge  Works . 156 

Fox  A  Co..  John . 142 

Franklin  Steel  Wks . 120 

French  A  Co..  Samuel  H . 126 

Frits  Co.,  Inc.,  W.  0 . 132 

Fuller  Engineering  Cc . 122 


Gamon  Meter  Co . 141 

Oarford  Motor  Truck  Co .  24 

Generai  Concrete  Constr.  Co. .  .  .  152 

General  Electric  Co .  40 

General  Engr.  A  Constr.  Co . 135 

OlRord-Wood  Co . 155 

Golden-Anderson  Valve  Spec.  Co.  51 

Great  Southern  Lumber  Co . 113 

Green  Engrg.  Co . 143 

Greene  Tweed  A  Co . 146 

Guarantee  Construction  Co . 154 

Gurley.  W.  A  L.  ■ . 160 


Haiss  Mfg.  Co..  Geo . 138 

Hamilton  Mfg.  Co . 162 

Hayward  Co . 128 

Heine  Chimney  Co . 152 

Heinlcke.  Inc  .  H.  R . 152 

Hnltxel  Steel  Form  A  Iron  Co. .  .  107 

Higgins  Co..  Chas.  M . 160 

Hudson  Bloi’ks  Co . 118 

Hungerfurd  A  Terry,  Inc . 112 


Independent  Pneumatic  Tool  Co.  128 


Industrial  Lumber  Co . 114 

Industrial  Works .  47 

Ingersoll-Rand  Co . 44  45 

Insley  Mfg.  Co .  22 

Inspecting  Engineers  . 168 

Insurani-e  Co.  of  No.  America.  .  123 

International  Filter  Co . 142 

Irving  Iron  Works . 117 


Jaeger  Mai'hine  Co . 127 

Janney-Steiniiietx  Co . 129 

Jeffrey  Mfg.  Co .  ...  48 

Jenkins  Bros . 105 

Jennisoii -Wright  Co . 2nd  Cover 

Jordan  Co..  O.  F . 122 


Kaarsherg,  R.  S . 120 

Kalamazoo  Fdry  A  Mach.  Co..  120 

Keasbey  A  Mattison  Co . 126 

Kelley  Island  Lime  A  Transport 

Co . 126 

Kellogg  Co..  M.  W . 152 

Kellogg  Structural  Steel  Co....  158 

Kenwood  Bridge  Co . 157 

Keuffel  A  Baser  Co . 161 

Keystone  Driller  Co . 130-146 

King  Bridge  Co . 158 

Koch  A  Co.,  Paul  W . 119 

Kochring  Machine  Co .  28 

Kclesch  A  Co . 121 


Lackawanna  Bridge  Co . 158 

Lackawanna  Steel  Co . 52 

Laclede  Steel  Co . 120 

Lakewood  Engr.  Co . 42*43 


P*ge 

Lawrence  Cement  Co . 126 

Lawrence  Pump  A  Engine  Co..  .148 

l..eadite  Co.,  Inc . 142 

Leffel  A  Co..  James . 148 

Lea-Courtenay  Co . 147 

Leschen  A  Sons  Rotie  Co . 128 

Lidgerwood  Mfg.  Co . 123 

Linde  Air  Prixlui-ts  Co .  53 

Living-Stone  Co . 122 

Lock  Joint  Pipe  Co . 115 

Locomotive  Suiierheater  Co....  155 

Long  Bell  Lumber  Co . Ill 

Louisville  Bridge  A  Iron  Co. .  . .  159 

Lowell  Wrench  Co . 154 

Lupton  Sons  Co.,  David .  28 

Lynchburg  Fdry,  Co . 145 


M.  A  M.  Adjustable  Wire  Clamp 

Co . ,.120 

Machold  A  Riddell . 146 

Mai'on  Concrete  Roller . 110 

Manistee  Iron  Works . 149 

Marion  Malleable  Iron  Co . 144 

Marion  Steam  Shovel  Co .  50 

McClintic-Marshall  Co . 157 

McGowan  Co.  John  H . 105 

McOraw-Hill  Book  Co . 123 

McKiernan-Terry  Drill  Co . 120 

McMyler  Interstate  Co .  16 

Mead-Morrison  Mfg.  Co . 126 

Metropolitan  Paving  Brick  Co..  112 

Michigan  Pipe  Co .  17 

Milburn.  Alexander.  Co .  12 

MilUken  Bros.  Mfg.  Co.,  Inc....  159 

Milwaukee  Bridge  Co . 158 

Minneapolis  Steel  A  Mchry.  Co..l'50 

Mississippi  Wire  Glass  Co . 117 

Missouri  Valley  Bridge  Iron  Co.  158 

Monighan  Machine  Co . 135 

Moon  Co..  Geo.  C . 126 

Morava  Construction  Co . 159 

Morris  Machine  Works . 148 

Morse  A  Son.  Inc..  A.  J . 129 

Mt.  Vernon  Bridge  Co . 158 


National  Tracing  Cloth  Co . 161 

National  Tube  Co . 148 

National  Water  Main  Cleaning 

Co . .142 

Newport  Culvert  Co..  Inc . 115 

Neptune  Meter  Co . 139 

N.  T.  Con,  Jewell  Flit.  Co . 142 

Northeastern  Co . 112 

Northwestern  Steel  A  Iron  Wks.  1 16 
North  Western  Expanded  Metal 

Co . 117 

Norton.  Inc.,  A.  0 . 140 

Norwood  Engineering  Co . 142 


Robins  Conveying  Belt  Co 
Rockport  Granite  Co. 

Roebling's  Sons  Co..  John  A 
Rust  Engineering  Co .  i 


8.  P.  F.  Wood  Preservinir  Co  , 
Sandusky  Cement  Co..  Tin-  i 

Sauerniaii  Bros.  . 

Sraife  A  Sons  Co.,  Wm  It  .  it.i 
Schramm  and  Son.  Inc..  Chris  D  1  “i 

Searchlight  Section .  iM  Io 

Security  Insert  Co .  I 

Sessions  Fdry.  Co..  Tlie.  .  .  i  i -. 
Shoemaker  A  Co.,  Lewis  F  1  ; 
Simplex  Valve  and  Meter  Co  ..1,1 

Singer  Chimney  Co .  1,  j 

Bmidth  A  Co..  F.  L . 1.  > 

Smith  Co..  8.  Morgan .  ]),'i 

Smith.  Hauser  A  Macisaac.  Inc  I  "i 

Smith  Mfg.  Co..  A.  P .  I'l,, 

Smith.  T.  L . •;i;. 

Snare  A  Triest  Co . I-.,, 

Snead  Architectural  Iron  Wks  !  l  .i, 

Sonneborn  Sons.  Inc..  L .  Ijl 

Southern  Pine  Sales  Corn . I'l  i 

Southern-Rome  Co .  l  .i' 

Speidel.  J.  Q . I'u 

Spray  Engrg.  Co .  Ul 

Standard  Scale  A  Supply  Co.  ...  i. >7 

Standard  Oil  Co.  of  N.  J . loti 

Standard  Oil  Co.  of  New  York.  .  los 

Standard  Wood  Pipe  Co . 114 

Stark  Rolling  Mill  Co .  20 

Strobel  Steel  Construction  Co...  1,59 
Sullivan  Mcbry.  Co . 129 


Taber  Pump  Co . I4S 

Tanner  A  Litchfield,  liic . 112 

Taylor  Instrument  Companies.  .  140 

Terry  Mfg.  Co.,  Edw.  F . 125 

Terry  A  Tench  Co.,  Inc .  158 

Thom  Co.,  J.  8 .  145 

Tippett  A  Wood .  .152 

Toch  Bros . 121 

Toledo  Bridge  A  Crane  Co . 156 

Topping  Bros .  121 

Troy  Wagon  Wks .  25 

Truscon  Steel  Co . 6*7 

Turbine  Sewar  Mach.  Co....  116 

Turner  Coustr.  Co . 171 


Onderpinning  A  Foundation  Co.I29 

Union  Iron  Wks . 108 

U.  S.  Cast  Iron  Pipe  A  Fdry.  Co  145 

Universal  Clamp  Co . 117 

Universal  Drafting  Mach.  Co.,  162 

Universal  Motor  Co . 149 

Universal  Road  Mchy.  Co . 104 


Ohio  Locomotive  Crane  Co . 135 

Ohio  Wood  Preserving  Co . 112 

O'Rourke  Engrg.  Constr,  Co..  .  .  121 

Orr  A  Sembower.  Inc . 122 

Orton  A  Steinbrenner  Co . 124 

Osgood  Co .  18 

Oshkosh  Mfg.  Co . 127 

Owen  Bucket  Co . 127 

Owensboro  Ditcher  A  Grader  Co.  120 


Paciffe  Flush-Tank  Co . 115 

PacIRc  Tank  A  Pipe  Co . 144 

Parker.  A.  A . 147 

Pawling  A  Harnischfeger  Co...  9 

Pelton  Water  Wheel  Co . 149 

Penn  Bridge  Co . 158 

Pennsylvania  Tank  C.2r  Co . 110 

Petroleum  Iron  Works  Co . 156 

Philadelphia  Electric  Co.  Supply 

Dept . >25 

Phoenix  Bridge  Co..  The . 158 

Pitometer  Co . 3*3 

Pittsburgh-Des  Moines  Steel  Co., 

. 153-1-56 

Pittsburgh  Filter  A  Engs.  Co. .  .  143 

Pittsburgh  Meter  Co . 140 

Platt  Iron  Wks . 149 

Plymouth  Cordage  Co . 138 

Portable  Mchry.  Co . 155 

Porter  Co..  H.  K . 104 

Positions  Vacant  and  Wanted. . .  69 

Power  Specialty  Co. . 155 

Proposals  .  63 


Raraapo  Iron  Works . 120 

Ransome  Cone.  Mchy.  Co .  13 

Raymond  Bros.  Impact  Pulver¬ 
izer  Co . 115 

Raymond  Concrete  Pile  Co .  5 

Rensselaer  Valve  Co . 143 

Ridgway  A  Sons  Co..  Craige. . . .  105 

Riter-Conley  Co . 1,57 

Riverside  Bridge  Co .  158 

Roberts  Filter  Mfg.  Co . 143 


Van  Nouhuys  Mach.  Works....  147 

Vincent.  Geo . 160 

Virginia  Bridge  A  Iron  Co . 158 

Vulcan  Iron  Works  of  Wilkes- 

Barre  .  46 

Vulcan  Iron  Works.  Inc..  Jersey 

City.  N.  J . . . 128 

Vulcanite  Portland  Cement  Co..  126 


Wallace  A  Tieman  Co..  Inc ....  14 

Walsh's  Holyoke  Steam  Boiler 

Works  . 146 

Want  Advertisements  . 69 

Waring-Underwood  Co . 118 

Warren  Foundry  A  Mch.  Co. ...144 

Waterbury  Co . 126 

Watson  Wagon  Co . 106 

Weber  A  Co..  F . 162 

Weber  Chimney  Co . 152 

Webster  Mfg.  Co . 155 

Weiss  Instrument  Co . 160 

Western  Wheeled  Scraper  Co.  ..110 
Westinghouse.  Church.  Kerr  A 

Co .  29 

Westinghouse  Elcc,  A  Mfg.  Co  24 

Westinghouse  Traction  Brake  Co  129 

Weston.  L.  A . 116 

White  Co .  54 

Whitehead  A  Kales  Co . 158 

Whiting  Fdry.  Equip.  Co . 124 

Wickes  Bros . 1«0 

Wiederholdt  Construction  Co...  152 

Wiley  A  Sonc.  Inc..  John . 106 

Williams  Co..  Q.  H . 12< 

Wisconsin  Bridge  A  Iron  Co....  158 

Witherow  Steel  Co . 117 

Wood  A  Co..  R.  D . 146 

Woodward  Governor  Co . 11, 

Worthington  Pump  A  Machy. 

Corp . 

Wyckoff  A  Son  Co..  A . 141 

Wyi^toff  Pipe  and  Creosotlng 
Co..  Inc . H  ’ 


Toungatown  Steel  Car . 1'’4 


i 
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Looking  down 
into  the  reinforced  steel  shell 

Here  is  the  interior  of  a  driven,  spirally-reinforced,  steel  “form” 

for  a  Raymond  Concrete  Pile.  Here  is 
the  reason  why,  unknown  or  unguessed, 
underground  conditions  cannot  distort 
or  weaken  the  concrete  pile  column. 
The  shell  is  left  in  the  ground. 

Raymond  Concrete  Pile  Co. 

New  York:  140  Cedar  Street 
Chicago:  111  West  Monroe  Street 

Montr.al,  Canada: 

Raymond  Concrata  Pila  Company,  Ltd. 

A  Form  for  Every  Pile — A  Pile  for  Every  Purpoae 


For  a  Good  Building  Quickly 

—  Get  Our  Estimates 

Leading  industries  are  using  Truscon  Standard  Buildings  for  a  large  variet>'  of 
>  purposes.  The  Hooker  Electro>Cheniical  Company  of  Niagara  Falls,  N.  Y.,  say: 
“Have  used  Truscon  Buildings  as  repair  shop,  office,  stores  laboratory,  paint  shop,  locker 
room  and  fire  hall.  We  consider  this  t>'pe  very  satisfactory."  United  States  Coal  and 
Coke  Company  have  pump,  compressor  and  fan  houses  and  pump  stations;  other  industries 
have  factory  and  storage  buildings  of  all  kinds,  also  dining  halls,  garages,  hospitals,  etc 
Manufacturers,  like  Packard  Motor  Car  Co.,  Ford  Motor  Co.,  American  Car  &  Fmindiy 
Co.,  U.  S.  Aluminum  Co.,  and  American  Can  Co.,  have  given  repeat  orders  for  rrus.on 
Standard  Buildings. 

For  that  building  you  are  planning  get  our  estimates  and  free  suggestions.  I.earti 
what  we  have  done  for  other  prominent  companies.  Truscon  Standard  Buildings  will 
satisfy  all  your  requirements  for  a  fireproof,  permanent  building  that  can  be  speedil> 
erected  with  maximum  economy. 

Truscon  Standard  Buildings  meet  a  wide  variety  of  requirements  because  of  their 
flexibility  in  regard  to  shape  and  size.  As  they  are  built  from  interchangeable  steel  panels 
you  can  readily  have  them  enlarged,  rearranged  and  re-erected  in  new  location. 

As  panels  are  carried  in  warehouse  stock  ready  for  immediate  shipment,  you  are 
assured  prompt  service  in  getting  a  new  building  ready  for  erection  or  additional  stock 
units  for  enlarging  or  rearranging  buildings  which  ^ou  have  in  use. 

Tell  us  about  the  building  you  need — its  approximate  size  and  purpose.  Use  coupon 
below  if  convenient. 

Truscon  Steel  Company 

(rOAMCMLr  TIIU»tCO  COMCACTK  STKCC  OO^ 

YOUNGSTOWN,  OHIOs 
WAItEMOUStS  AND  RCPfiCSCNTATIveS  IN  PRINCIPAL  CITIU 

Betaforelnf  Steel,  Metal  Lath,  Steel  Windows,  Steel  Bnlldliigs, 

Weeaed  Hte^  Cemeot  Tile,  ete. 

TRUSCON 

STANDARDWBUILDINGS 

TKl'HCOX  STBBL  CO„  Toucstown,  Ohio  j 

Send  catalog  and  InformsUon  on  type . Truscon  Standar.1  Buildlns  | 

. ft.  lone . ft.  wickJ . ft.  hU*.  to  be  u«ed  for . .  •  •  •  j 

Name .  . . ^  *  I 
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Top  Pkotp; 
Truscon  St.i. 

5#  feet  x  ;  In 

/«  Oral  ; 

Truscon  8U 

•'  pUnI  of  T 


TYPE  1  (CW:$e<F/r)  BUILDINGS 


TYPE  2  (Tiro  Oar)  BUILDINGS 
Oi>9  Mow  Cb/umnt  m  Chtfo' 


TYPE  3(tjw#  Bo/)  buildings 

Ties  Mowt  m  MApnor 

WisiRia-SO'  52*-56-S6''60-64 
68  -70'-74.’-7e-80'-84'-90’ 


TYPE  3  MfMrsribr)  BUILDINGS 
WkMha-  60'-  64'  -  68'  -  70'-74' 
80'- 84'- 90' 


'TYPE  4(A>r>-  Boy)  BUILDINGS 

Dtroo  Mop^  ^Co/ummp  m  Mfohiw 

too'  (4  Bo^o  0  BS  ) 

CONTINUOUS  MONnOR  12-0* 
WIDE  GAN  BE  PROVIDED  AT 
RIDGE  OF  ANY  BUILDING 
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3^  day.  the  interior  of  the  erection  bvilding  of 
Ford  shipbuHdiug  pUtnt.  !2r>(>  fret  tride. 


From  Daylight  to  Daylight 


room  IS  a  prime  asset.  It  insures 
greater  accuracy,  less  waste,  fewer 
accidents,  and  better  health.  Increased 
output,  better  proilucts  and  eco  .omy 
in  lighting  bills  are  additional  bene  its. 
Truscon  Steel  Wi.idows,  characterized 
by  trim,  clean-cut  lines  and  flat  sur¬ 
faces,  represent  the  highest  quality  in 
design,  construction,  workmanship  and 
hardware.  Stock  units,  in  thirty  dilTer- 
ent  types  and  sixty  sizes,  meet  practi¬ 
cally  all  reiiuirements  as  regards 
size  of  window  openings  and  venti¬ 
lation.  Their  specification  obviates 
delay  and  insures  satisfaction. 

Copy  of  handsome  Truscon  Steel 
Windoiv  Book  mailed  free  on  request. 
Use  coupon  if  convenient. 


TRUSCON 

STEEL 

WINDOWS 


Truscon  Steel  Co. 
Youngstown,  Ohio 


Warehoutrs  and  Safes  Offices 
in  Principal  Cities 


Erection  building  of  Ford  Fugle  Plant.  1700  ft.  long.  2ii0  ft.  wide.  Four  urre» 
of  Truscon  Steel  Windows.  Albert  Kahn,  Arrht. 


and  sueirestions  for  building 
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POWER  costs  of  onc'half  cent  per  horse  power 
hour  are  common  amongst  users  of  Giant  Semi- 
Diesel  Fuel  Oil  Engines.  The  economy  and 
dependability  of  this  prime  mover  for  general 
purposes  are  proven  facts. 

Records  are  available  showing  the  performance  of  Giant 
Engines  under  service  conditions  similar  to  yours.  Put  your 
individual  power  problem,  without  obligation  on  your  part, 
before  our  experienced  engineers.  Your  present  power  costs 
may  be  such  that  a  Giant  Engine  will  pay  for  itself  within  a  short 
time — and  then  pay  dividends  on  the  investment. 

Giant  Oil  Engines  utilize  the  lower  grades  of  cheap  fuel  oils, 
are  built  in  capacities  from  12  to  160  horse  power,  both  single 
and  duplex  types.  Ask  for  Bulletin  34  *W. 


Chicago  Pneumatic  Tool  Company 

1043  Fisher  Building,  Chicago,  Illinois 

Branches  all  over  the  world 


‘Chicago  Pneumatic** 
Products 


Pneumatic  Toob 
Electric  Drilb 
Air  Compressors 
Oil,  Gas  and 
Steam  Engines 
Vacutim  Pumps 
Rock  Drilb 


Chicago 

PNEUMATIC 


Depend  upon  that  name 


i 
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Built  Like  a  Bridge 


struction  of  Dragline  P  86  H  Excavators,  if 
you  know  machinery  a  bit. 


The  entire  mechanism  is  sustained  on 
two  heavy  girders  which  in  turn  are 
supported  on  axles  of  I-beam  construc¬ 
tion  and  sturdy  steel  corduroys.  A  solid  frame 
distributes  the  strain  of  operation  evenly  over 
the  machine.  These  two  facts  are  enough 
to  convince  you  of 
the  rugged  con- 


Even  such  a  simple,  commonplace  affair  as 
the  engine  house  on  this  machine  is  built  to  a 
quality  standard.  It  consists  of  angle  iron 
framing  incased  in  double  beaded  and  matched 
yellow  pine.  Elaborate?  Yes,  but  this  housing 
must  not  only  withstand  the  racking  of  drag¬ 
line  operations,  but  also  protect  the  machinery 
against  the  wear  and  tear  of  the  elements. 


The  P  &  H  Power  Trac¬ 
tion  Temper  stnkee  42 
blows  per  minute  with  a 
1 50  lb.  tamping  head  or 
ram.  covering  an  area  of 
9  X  12  inches  at  one  blow; 
it  will  thoroly  tamp  and 
compact  6  ft.  of  trench 
backfill  per  minute.  Com¬ 
pare  this  with  the  efforts  of 
your  huskiest  laborer. 
Cheaper,  faster,  more  de¬ 
pendable  in  results  than 
hand  tamping;  is  that  worth 
anything  to  you>  Ask  for 
Bulletin  8C — the  P  &  H 
PoweifTamper. 


It  is  attention  to  little  points  of  construction 
together  with  correct  design  and  the  use  of 
good  material  thruout  that  puts  P  86  H  Ex¬ 
cavators  into  the  better  class  of  contractor's 
machinery.  Bulletin  on  the  Draglines? 


Pawling  &HARNISCHFECER  Go 

MILWAUKEE.  WISCONSIN 


/ 


1 


,7 


I 
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Vol.  82,  N. 


Switching  Tianncl,  Inland  Steel  Co.,  Indiana  Harbor,  Ind.  Maduaa  Waterproofing  in  the  Concrete 


Watertight  Under  Heavy  Water  Pressure 

The  tunnel  shown  above  connects  Plants  No.  1  and 
No.  2  of  the  Inland  Steel  Co.,  and  carries  an  average 
water  head  of  from  12  to  as  high  as  16  feet. 

The  engineers  in  charge  of  construction  took  no  chances 
on  waterproofing  materials.  They  used  Medusa  Water- 
proofiing,  the  original  integral  waterproofing  for  all 
cement  and  concrete  work.  The  result  is  that  the 
entire  2214  feet  of  this  tunnel  are  watertight. 

The  floors  and  sidewalks  were  finished  with  a  mortar 
coat  I -inch  thick,  consisting  of  two  parts  sand  and  one 
part  Medusa  Waterproofed  Cement.  Medusa  Water¬ 
proofing  was  also  used  in  connecting  the  steel  girders 
in  the  covered  sections. 

Medusa  Waterproofing  is  the  ideal  waterproofing  for 
all  stucco,  cement  and  concrete  work.  It  comes  in 
powder  or  paste  form  ready  for  use  with  any  gray  or 
white  cement.  It  is  mixed  with  the  sand,  cement  and 
gravel  and  covers  every  granule  and  every  pore  with  a 
water  repellent  film.  Water  cannot  enter;  dampness  or 
ugly  stains  are  impossible.  No  mere  surface  coating  can 
equal  Medusa  Waterproofing.  Always  specify  Medusa 


“  How  to  Make  Concrete 
Waterproof”  should  be  found 
in  the  library  of  every  engi¬ 
neer.  Copy  will  be  sent  you 
upon  request. 


The  Sandusky  Cement  Company 

Department  B,  Cleveland,  Ohio 

Algo  Manufacturers  of  Medusa  Gray  and  Medusa  White  Portland  Cement  —  Plain  and  Waterproofed 
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i^volvin^  nME 
,  Shovels/ 


“We  have  worked  our  Erie  for  three 
years  in  shale,  loose  rock,  gumbo,  and 
hard  clay.  In  all  of  this  time  we  have 
done  very  little  shooting  to  aid  the  shovel, 
although  we  have  often  dug  material  that 
should  have  been  shot. 

“In  spite  of  this  hard  service  our  Erie 
is  in  good  condition,  and  does  its  work 
just  as  well  as  ever.  • 

“I  have  watched  every  make  of  steam- 
shovel,  but  I  have  never  seen  any  other 
20-ton  machine  that  can  dig  in  the  ma¬ 
terial  which  our  Erie  handles  regularly. 

“We  believe  that  the  Erie  has  no  equal 
on  the  market  today.” 


Signed  P.  S.  Hornor,  ALLEN  &  HORNOR 
General  Contractors 
Clarksburg,  W.  Va. 


Compared  with  hand  labor,  any  good  steam- 
shovel  will  prove  to  be  a  money-saver. 

But  there  is  a  lot  of  difference  in  shovels — a 
difference  which  may  amount  to  as  much  as  30  or 
40  per  cent,  of  your  profits. 

Before  you  buy,  investigate  carefully.  Get 
the  facts.  Pick  the  best  steam-shovel. 

We  would  like  to  send  you  a  bulletin  showing 
just  what  the  ERIE  can  do.  Write  for  a  copy  of 
Bulletin  N.  Address: 

BALL  ENGINE  CO..  Erie.  Pa. 

Builclera  of  Erik  .Steam-Shovels  and  Locomotive  Cranes, 
Erie  Railway-Ditchers ;  Hall  Engines. 


Erie  Shovel  owned  by 
.Mien  &  Hornor,  Clarksburg,  W.  Va, 
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^ILBURN  LightsAre  Standard 


The  construction  of  MILBURN  acetylene  lights 
enables  them  to  extract  the  maximum  illumination  from 
ordinary  lump  carbide — the  cheapest  form  in  which  car¬ 
bide  is  sold. 

It  costs  you  73%  more  to  use  specially  prepared 
carbide  than  if  you  use  the  ordinary  kind,  which  is  sold 
the  world  over.  In  the  first  place,  prepared  carbide  sells 
for  nearly  40%.  more  than  ordinary  carbide,  and  besides 
it  is  not  nearly  as  efficient.  A  pound  of  the  expensive 
kind  actually  generates  much  less  gas  than  the  ordinary 
kind  used  in  MILBURN  light.  Here  is  the  story: 


I  he  operation  of  the  MILBURN  light  is  simplicity 
itself.  Just  fill  the  pockets — it  can’t  be  overcharged. 
After  a  day’s  use  simply  dump  the  used  carbide  and  re¬ 
charge.  You  don’t  ha^  e  to  bother  to  throw  out  the  water 
or  clean  the  tank.  .  The  most  inexperienced  workman 
can’t  go  wrong  on  a  MILBURN  light. 

Write  for  booklet  No.  21  or 
send  for  the  complete  catalogue. 

JVc  also  viauiifacture  complete  welding  equipment — 
everything  from  a  torch  to  the  largest  generators  and  com¬ 
pressors.  Booklet  No.  31  describes  oxy-acetylene  apparatus. 


San  Francisco 
1037  Monadnock  Bldg. 


('hicago  Pittsburgh 

1012  Kimball  Bldg.  406  Bessemer  Bldg. 

Agencies  throughout  the  United  Slates  and  Canada 


1 


41,000  Cubic  Yards  and 
Not  a  Cent  for  Repairs 

That’s  the  record  of  one  Ransome  28-S  Standard  Mixer,  and  when  last  reported,  the 
mixer  was  still  at  work.  Incidentally,  that  particular  mixer  discharges  30  cubic  feet  of 
concrete  in  about  twelve  seconds. 

Another  Ransome  Mixer — a  7-E  High  Drum  Paver,  put  down  470  square  yards  of  6-inch 
concrete  in  eight  and  a  half  hours,  with  an  unskilled  crew  and  the  total  repairs  for  50,000 
square  yards  was  only  one-tenth  of  a  cent  per  square  yard. 

That’s  the  sort  of  thing  that  explains  the  preference  of  contractors  for  Ransome  Equipment. 

Writ*  for  Bulletin  200  on  Rantom*  Standard  Mixer*. 

RANSOME  CONCRETE  MACHINERY  CO. 

Main  Office  and  Works:  1750  Second  Street,  Dunellen,  N.  J. 

Branch  O/Kees:  Boiton,  New  York,  Chicago,  San  Franciaco,  Philadelphia,  Pittahurgh,  Detroit 
Canadian  Represantative* :  F.  H.  Hopkina  A  Co.,  Montreal  and  Toronto 
Agenciea  in  all  Principal  Citiea 

Manafaeturar*  of  mixcrt,  pavart,  pntumatic  mixart,  chuting  plants,  hoist  bucksts,  bins,  ears,  carts,  ate.  31-8" 
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Vol.  M 


ONE  WAY  lies  the  ever  poteiiliul  danger  of  Tiphoid  Fever  and  similar 
water-borne  diseases,  through  a  polluted  Water  Supply 

THE  OTHER  way — the  right  way,  means  complete  protection  by  efficient 
sterilization  to  you,  your  family,  your  friends,  your  entire  community. 

There  is  but  one  way 

to  be  sure  that  any  water  is  safe — Sterilize  it — 
by  Liquid  Chlorine  and 

“W  &  T’’  Equipment 

THE  STANDARD  CHLORINATOR 

The  water  supplies  of  New  York,  London.  Paris,  and  hundreds  of  other  cities  and  towns, 
large  and  small,  throughout  the  world  are  equipped  with  this  apparatus,  treating 
upwards  of  Three  Billions  of  gallons  daily. 

The  Cost.^  But  17  cents  to  50  cents  per  million  gallons. 

Which  Way,  Mr.  Waterworks  Man? 

WALLACE  &  TIERNAN  CO.,  Inc. 

349  Broadway  New  York 
Peoples  Gas  Building,  Chicago,  Ill. 

^  CanadUn  Representatives  Paci6c  Coast  Representative 

The  General  Sipply  Co.,  of  Canada.  Ltd.  Kenn«‘tb  Sbtbley.  Merchanli  Kvchance  Building 

Ottawa.  Montreal.  Toronto,  Winnip^.  Vanix>uver  San  Kran«isco.  Cal. 

Southwestern  Rcpreeentative:  David  Morey,  Jr.,  507  Scollard  Building.  Dallas.  Tessa 


The  Responsibility  is  YOURS ! 


June  2o,  1919 
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»  ®*/FPaI.O  POHl 


BUFFALO  appreciates 
the  quality  of  E.  B.  G. 
Liquid  Chlorine,  and  E. 
B.  G.  Service. 

Used  exclusively  since  1914 

Typhoid  Death  Rate 
of  Buffalo 

Heforf  Chlorination 
1910-1914— Average  17.4 
per  100,000 

After  Chlorination 
1915-1918—9.5  per  100,000 


ION  CITYOF  '6UFrA 


Electro  Bleaching  Gas  Company 

Pioneers  and  Leading  Manufacturers  of  Liquid  Chlorine 
Main  Office:  18  East  Forty-first  Street  New  York  City 


Plant:  Niagara  Falls,  N.  Y. 


Chicago  Office:  II  La  Salle  Street 


This  Traveling  Hammerhead  Serves  Two  Ways 

Two  Shipbuilding  Ways  are  covered  by  the  swing  of  this  crane, 
originated  at  Crane  Headquarters.  Capacity  10  tons  at  SO-ft.  radius. 
But  the  principal  point  is  this — it  took  vision,  solid  engineering  skill 
and  adequate  shop  facilities  to  build  this  crane.  This  is  what  makes 
McMyler  Interstate  of  such  value  to  men  who  want  efficient  handling 
equipment.  Realize  this,  that  you  have  in  this  organization  a  means 
.  of  securing  the  crane  you  want.  We  build  cranes  varying  in  size  from 
the  smallest  to  the  largest  with  equal  success.  Better  get  in  touch 
with  us  now. 

THE  McMYLER  INTERSTATE  CO. 


Chicago 


Crane  Headquarters 

Cleveland,  Ohio 


New  York 


LOCOMOTIVE  CRANES 

CLAM  SHELL  BUCKETS  -  SHIPBUILDING  CRANES 
CAR  DUMPERS  PILE  DRIVERS 

The  McMyler  Interstate  Co. 

CLEVELAND  OHIO 
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There’s  no  lost  motion,  time  con¬ 
sumed  building  elaborate  tackle 
where  Michigan  Pipe  is  laid.  A 
water  pipe  expert  from  our  own 
field  staff  is  available  to  oversee 
the  job  from  the  unloading  to  the 
filling  in.  Common  labor  and  this 
man  lay  Michigan  Pipe  perfectly 
and  rapidly  (2500  feet  of  6-inch 
pipe  is  often  laid  in  5  hours). 
Compare  this  with  ordinary  water 
main  construction  costs. 

If  you  are  interested  in  the  rea¬ 
son  why  far-sighted  municipal 
engineers  choose  “Michigan’ 
Pipe  for  permanent  construction, 
it  is  found  in  the  fact  that  this  pipe 
is  corrosion-proof,  remains  free 
from  incrustations  and  algae,  pre¬ 
serves  purity  of  water,  has  some 
20  per  cent,  greater  carrying  ca¬ 
pacity  and  only  nominal  mainte¬ 
nance  cost.  Let  us  send  you  the 
names  of  some  municipalities 
using  “Michigan.” 

•Write  for  the  “Michigan  Pipe 
Book.” 


“Perfection  Points 


Low  Cost  of  Laying 

Low  Initial  Cost 

Durability — 40  years’  record 

We  Help  to  Lay  it 

Frost-proof 

Corrosion-proof 

Laid  in  a  Wet  Trench 

Low  Repair  Costs 

Enduring  Strength 

Service  Connections  Easily  Made 

Preserves  Purity  of  Water 

Light-weight  (easily  handled) 

No  Electrolysis 
Greater  Carrying  Capacity 
Nominal  Maintenance  Costs 
Laid  by  Common  Labor 
Made  by  a  firm  with  40  years’ 
experience 


The  Michigan  Pipe  Co*^  17  North  Madison  Ave.,  Bay  City,  Mich 


Cleveland,  Ohio. . . 
Chatlanooca.  Tenn 
204  St.  James  St. 


. nit)  American  Trust  Bldv 

319  Hamilton  Nat'l  Bank  Bldr. 


Insurance  Exchange  Bid?. 
. 03  Broad  St. 


30  E.  42nd  St.  Chicaso,  HI... 
I  M.  Dewey  St.  Boston.  Mass. 

Montreal.  Ont..  Canada, 


New  York  City,  K.  Y 
Oklahoma  City.  Okla. 
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Reaches  Far  Out  of  the  Pit 

OSGOOD  “18”--^-vd. 


rHIS  picture  shows  an 

Revolving  Steam  Shovel,  owned  by  Mr.  Harry  M. 
Saxbe,  Urbana,  Ohio,  operating  in  a  gravel  pit.  Note 
particularly  that  the  long  reach  of  the  OSGOOD  “18” 
enables  the  operator  to  swing  the  dipper  far  above  the  top 
of  the  wagon  bed.  Another  interesting  feature  about  this 
shovel  is  the  remarkable  yardage  record  which  it  established 
at  Camp  Knox. 

The  OSGOOD  “18”  is  a  compact,  powerful  shovel  that  is 
adapted  perfectly  to  Road  Grading.  Cellar  and  Sewer  Exca¬ 
vations,  Ditching,  Dredging,  Quarry  Work,  etc. 

Write  TODAY  for  information  on  OSGOOD 
Ask  for  copy  of  our  new  General  Catalog  A-1. 
Revolving  and  Railroad  T ypes — ^4  ^  cu.yds. 
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^ULTIpOOTE  pAVERS 
“THEROAD  PAVING  TANK” 

EVERY  FOOTE  A  MIXER 


There  Are  Reasons  Why  65% 

Of  All  Foote  Sales  Are  Repeat  Orders 


I.  Multifoote  Traction 

Multifoote  traction  eliminates  traction 
troubles.  Two  speeds  with  reserv^e  power. 

II.  Distribution 

Either  Boom  and  Bucket  or  Gravity  Chute. 

III.  Power  Equipment 

Power  equipment  is  the  basis  of  all  operation 
— that’s  why  Foote’s  margin  of  safety  calls  for 
50%  reserve  power. 

IV.  Foote  Operation 

From  a  large  platform,  one  operator,  out  of  the 
way  of  the  gang,  without  moving  away  from  his 
levers  can  see  the  loading,  discharging  and  plac¬ 
ing  of  the  concrete.  It  prevents  delays  and 
means  more  yardage. 


V.  Foote  Batchmeter 

Insures  uniform  mix  for  every  batch,  locks  and 
unlocks  the  discharge  chute  and  it  counts  the 
number  of  batches. 

VI.  Foote  Automatic  Water  Tank 

.Automatic  measuring  syphon  type  (no  float¬ 
ing  valves),  quick,  positive  accurate. 

VII.  Foote  Reputation 

Twenty  years  of  continued  interest  and  study 
on  thousands  of  Foote  Pavers,  after  they  were 
.sold,  has  been  the  Foote  polity.  This  policy  has 
made  the  Foote  a  paver  “without  frills,  built 
solelv  for  service.” 


General  Acent* 


Foote  Concrete  Mai  hinery  Co 

Wilcox  Bros . 

E.  J.  McHarir  A  Co . 

Edward  K.  Bacon  Co . 


l;fM  So.  Michiaaii  Ave..  Chicairo  III. 
m  Roowvelt  Arc..  Binirhamtun.  N.  Y. 
..  .■'{  Crandall  St.  Biiichamton.  N.  Y. 
..'>1  Minna  St.,  San  FranciM'O,  Calif. 


Made  by  The  Foote  Co..  Inc..  Nunda.  fi.  Y. 
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UStllt  Combination 

Shovel  Dragline-Clamshell  Bucket-Crane 


An  Ideal  Combination  Machine 
For  Highway  Construction  W ork 

Plenty  of  Power  and  Strength  — 

At  comparatively  low  initial  outlay  you  may  equip  yourself  for  any 
road  letting  this  year. 

An  Austin  combination  shovel — clamshell  bucket,  dragline,  Crane- 
hoist — combines  five  machines  into  one. 

It  is  operated  by  one  man  and  will  do  economically  and  efficiently  all 
the  machine  work  on  the  job,  preparatory  to  the  concreting. 

Use  it  first  to  unload  all  your  equipment  and  materials.  It  does  all  your 
grading,  ditching,  backfilling  and  finishini;.  Use  it  to  load  your  wagons 
or  trucks,  to  place  your  pipe.  Multipedal  traction  enables  you  to  use  it 
as  a  tractor  in  pulling  your  equipment  over  the  subgrade  without  cutting 
it  and  to  cross  bridges  without  shoring. 

This  Austin  No.  S  machine  is  a  good  investment  for  the  road  contractor 
and  it  will  pay  you  to  investigate.  Many  of  them  are  in  service  throueh- 
out  the  country. 

Catalog  D.L.  103. 

MANUFACTURERS  OF 

Trenching  Machines  Cube  Concrete  Mixers 

Backfillers  Cube  Pavers 

Farm  Tile  Trenchers  Cube  Hot  Mixers 

Dragline  Excavators  Asphalt  Mixers 

Dry  Land  Dipper  Dredges  Drum  Mixers 

Levee  Builders  Drum  Pavers 

Multioedal  Tractors  Motor  Flushers  and  Sprinklers 

Wheel  Tractors  Motor  Sweepers  and  Sprinklers 

Wagon  Loaders  Motor  Road  Oilers 

Ditching  Machines  with  Bank  Sloping  Attachments 
Drainage  Excavators 
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Austin  Cube  Mixers  knead  the  batch — they  do  not  stir  or  dip,  or  plow  the 
concrete,  they  knead  it.  Scientists  call  this  action  incorporation  under  pres¬ 
sure.  Note  the  idea  of  incorporation.  The  thought  is  not  segregation  which  is 
a  stirring,  plowing  action,  it  is  incorporation  which  is  a  kneading  action. 
Austin  Cubes  fold  and  refold  and  squeeze  the  batch  repeatedly  in  each 
revolution — they  knead.  Kneading  acts  on  the  whole  batch,  not  on  a  frac¬ 
tion  of  the  batch  as  does  stirring  or  plowing,  hence  it  is  a  quick  mixing  action 
as  well  as  an  intensive  mixing  action. 

THE  PRACTICAL  GAINS  ARE: 

(1)  The  same  quality  of  concrete  is  produced  in  less  time  or  a  much  superior  concrete  in  tlie 
same  time. 

(2)  If  time  is  set  as  is  the  practice  in  road  work  a  more  mobile  or  workable  mixture  is 
produced,  one  that  can  be  more  easily  spread  and  compacted. 

(3)  If  quality  is  set,  as  is  the  practice  in  most  construction,  more  batches  of  standard 
quality  are  turned  out  per  hour  or  day. 

Interlining  Plates  Make  Cubes  Everlasting 


Intensive 

Mixing 


Mixers 


Few  students  of 
(■oncretc  have  a  repu¬ 
tation  for  sound 
thought  and  conser¬ 
vative  speaking  which 
equals  that  ftenerally 
accredited  to  Pn>f. 
A.  N.  Tallwt  of  the 
University  of  Illinois. 


In  a  re<'ent  discussion 
la-fore  the  American 
Kailway  EiiRiiieerinK 
Association  Professor 
Talbot  said: 


More  thorouirh  mixing 
nut  only  mixes  the 
paste  and  better  coats 
the  particles,  but  it 
makes  the  mass 
mobile  with  a  smaller 
iMTcentaxe  of  mixine 
water,  and  this  less 
dilute  paste  results 
in  hiirher  strength. 
Aii.v  improvement  in 
mcthtal  of  m  i  X  i  n  R- 
« hich  increases  the 
mobilit.v  of  the  mass 
will  la-rmit  the  use 
of  a  less  dilute  paste 
ami  thereby  secure 
increased  strength. 


Prominent 


/msan 

Cube 


Pavers 


F.  C.  AUSTIN  COMPANY,  Inc. 

Main  Office:  Railway  Exchange  Bldg.,  Chicago 
New  York  Office:  30  Church  Street 


Send  for  Catalog  No.  3 


Cube  Mixers  Are  Intensive 


Authority 
Elxplains 
Value  of 
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Picking 

an 

bite,  coupled 
with  speed 

this  cu.  yd.  “BLAW” 

S  P  E  K  I)  S  T  E  R  is  performing  excel- 
lent  service  at  the  plant  of  the  North- 
western  Consolidated  Milling  Co.,  Minneapolis,  ^ 
Minn.,  where  the  fast  rehandling  of  loose  bulk  materials 
is  an  essential  factor. 

Vour  plant  would  also  benefit  by  the  installation  of  a 
“BLAW”  Bucket.  Inform  us  of  your  requirements, 
and  our  engineers  will  solve  vour  problems. 

.  BLAW-KNOX  COMPANY,  ^ 

60UFarin«ra[Bank3ldff.»  Pittftburjh,  Pa* 

New  York.  165  Broadway 
t'hlcico.  PcopleN  4sas  Hldtf- 
Boston.  laiUle’t  Rldf. 

Detroit.  Owen  HUte. 

Stn  Franriico.  Munadnodc  Bltlg. 

Oastoo.  WilHamt  k  Wigmore.  Inc. 


I 
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TUNNEL  FORMS 

usnd  In  thP  ronntrurtlon  <>r  the  new  I>aeka- 
wannn  A  Wyoming  Valley  Railway  Tunnel. 

The  completion  of  this  great  englnt-erlng  project  marks 
another  page  In  th"  am  ils  of  "BLAWKflUMS"  hlarory.  De- 
^  signed  by  our  own  engineers  f(g  this  work,  these  forms  lived  up  to  the 

“HI.A W"  standard  of  efflclency  by  the  economical  and  thorough  way 
In  which  they  served  the  engineers  In  charge. 

If  you  are  interested  in  forms  for  any  tyye  of  ronerete  construction,  get  fs  toueh  u-ith  us 
and  our  enjineers  Kill  tnrestigate  your  orohlem  and  ronrinee  you  of  the  economical 
and  thorough  nay  in  which  "BLAWFOhMS"  can  serre  you, 

BLAW-KNOX  COMPANY 

^  601  Farmsra'  Bank  Bide.,  Pittsburgh,  Pa. 

New  York,  165  Broadway  San  Francisco,  Monadnok  Bldg. 

San  Francisco.  Monadnok  Bldg.  Detroit,  Owen  Bldg. 

Boston,  Little's  Bldg. 

Fon'Ign  Sales  Representatives; 

Gaston.  Williams  A  vvigmore.  Inc. 

Rroadway, 

New  York 
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WHERE  unfalter¬ 
ing,  economical 
work  must  be  done 
— Garford  has  won  the 
confidence  of  thousands 
by  giving  dependable 
service  and  low  ton 
mile  cost. 


**Users  Know** 


The  Garford  Motor  Truck  Company,  Lima,  Ohio 
Motor  Truck*  of  All  Capacitie* 

Dittributort  and  Sarvica  Stations  in  at!  principal  eitias 
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A  train  of  6  slow-speed  Troy  Trailers  (“reversible 
wagons”)  carrying  road  material  and  hauled  at  4 
miles  per  hour  by  a  “Caterpillar**  Tractor. 


Troy  Trailers  PERFORM.  They  are  dependable.  They 
are  alwa}^  RIGHT  THERE.  The  contractor  KNOWS 
when  he  uses  Troy  Trailers  to  haul  his  material  that  his 
material  will  be  there — not  one  load  at  a  time,  but  SIX 
LOADS  every  trip. 

Troy  Ttailer«T 


are  made  in  both  slow-speed  for  use  behind  road  engines 
and  tractors  (see  above)  and  also  high-speed  for  use 
behind  motor  trucks,  as  per  illustration  below. 


Send  for  folder  of  "Some  Ueem'*  of  Troy  Trailere 


THE  TROY  WAGON  WORKS  COMPANY,  Troy,  Ohio 


We  are  still  building  the  famous  old 
Troy  Ajax,  team-drawn,  dump  wagon. 


Oldest  and  largest  makers  of  Trailers,  making  possi< 
ble  highest  grade  construction  at  lowest  cost 


V—' 


TSer. 
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HE  NEW  SMITH  Model  “H 


Paver  is  1<, 

J  all  odds  the  best  paver  you  ever  set  eyes  oi,. 

There  isn’t  any  doubt,  any  question  about  I'l- 
superiority  of  this  machine.  Study  any  sectin 
of  it — from  wheel  rim  to  top  of  steel  struct un 
and  you  will  find  great  improvements—  bettci 
ments  that  absolutely  guarantee  more  economiL.il 
service,  more  efficient  service,  quicker  work, 
better  work  and  a  lifetime  of  it. 

You’ll  not  be  deceived  or  disappointed — not 
in  the  slightest.  The  fact  of  the  matter  is. 
the  New  Smith  Paver  lives  up  to  its  looks — nml 
then  some.  It  delivers  more  ♦han  you  ever 
expected  or  ever  got  from  any  pa\er. 

\The  Model  “H”  has  been  put  through  the 
mill  of  severest  service.  It  has  more  than 
met  the  most  critical  demands  in  every 


lere  arc  a  few  of  its  many  improve¬ 
ments.  Convenient,  one-man  opera¬ 
tion;  band  friction,  hoisting  and 
traction  clutches;  all-steel  friction 
.  gears;  twcvmanwidth  loadingskip; 
\  auto  type  steering  device; 
\  stronger- than- service -demand^ 

structural  frame.  A  paver 
built  for  a  lifetime  of 


MIXER  1919  MODEL 


,'ind  for  our  new  Paver  Bulletin  No.  409,  Get  the  facts. 
It  will  pay  you.  Write  today.  The  Model  “H”  has  met 
with  a  tremendous  demand.  'I'here  will  he  only  a  limited 
'lumber  of  these  machines  available  this  year,  so  "speak 
if  you  are  interested  in  turninir  out  more  work,  better 
'.\"rk — at  less  cost  and  biuirer  protit. 


SMITH  High  Pressure 
Force  Pumping  Outfits 

,\tways  on  the  job.  Never  out  of  order.  Absolutely  de¬ 
pendable.  Cati't  and  won't  yo  back  on  you  under  severest 
conditions.  .Abolish  delays.  Put  a  stop  to  repair  costs. 
Most  advanced  type  on  the  market.  Last  a  lifetime. 
Never  yow  old.  Do  not  wear  out.  Do  not  depreciate  in 
service  value.  Best  investment  you  can  make.  Catalog 
will  prove  it. 

Send  for  Copy. 


The  T.  L.  Smith  Co 

3227  Locust  Street 
Milwaukee,  Wis. 
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RUNK  LINE 
ER 


KOEHRING 
MIXER 
LOADER 


The  cost-saving  way  to  load  mixer 
from  the  subgrade.  Cuts  out  all 
wheelers.  Measures  the  proportions 
for  every  batch,  is  adjustable  to  measure  all 
proportions  for^all  capacity  mixers.  Measur¬ 
ing  bins  move  along  top  of  frame  for  conve¬ 
nient  shoveling.  Materials  fed  through  bot¬ 
tom  gates  of  bins  to  conveyor  belt  that  shoots 
charge  to  charging  skip  at  speed  of  500  ft.  per 
minute.  Ask  for  Mixer  Loader  catalog  C-137. 


The  Koehring  trunk  line  paver  18 
cu.  ft.  wet  batch  rating,  is  the  largest  capacity 
machine  that  good  judgment  will  put  on  highway  work  under 
average  conditions.  The  Koehring  book  of  Blue  Prints  will 
show  you  why 

Underslung  frame  for  boiler  and  engine,  to  keep  the  cen¬ 
ter  of  gravity  low — a  big  feature  of  low  maintenance  in 
this  big  paver. 

The  fastest  paving  unit,  because  automatic  features  of  operation, 
both  of  mixer  and  boom  and  bucket  system,  mean  a  big  extra 
yardage.  Loading  derrick  interchangeable  to  either  side  of  , 
mixer — optional  on  Koehring  pavers. 

Koehring  capacities  in  cu.  ft.  wet  batch  rating 
Pavers  eu.It..  IK  eu.ft..  with  or  without  loadinx 
crane  to  lift  batch  boxes  from  industrial  ears  or 
trucks. 

K  cu.  ft.,  without  loading  derrick. 

Construction  Mixers  7.  10.  14.  21.  28  cU.ft. 

Hot  Mixers  for  bituminous  work.  0,  14  cu.lt.  side 
charsuix  tyis-;  18  eu.ft.  paver  type, 
tiasoliiie,  steam  and  electric  power. 

Save  two-thirds  of  your  haulage  equipment — 
it  can  often  be  done  by  using  two  mixers  instead  of 
one.  The  Koehring  Book  of  Blue  Prints,  each 
blue  print  36  in.  long,  show  you  how — shows  9 
ways  of  handling  highway  contracts.  Glad  to 
send  it  to  you.  Ask  for  Blue  Print  Book  X. 

KOEHRING  MACHINE  CO. 

MILWAUKEE,  WIS. 

•  Sales  and  Service  Ollices  and  Warehouses 

in  all  parts  of  U.  S. 


J 
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EMEM"  -  lUN 


FireproofingWooden  Mill  Buildings 


H  rite  fur  bulletins  on  Cement-Gun  work  now. 


CEMENT  GUN  COMPANY,  Inc. 

Allentown,  Penna. 

Now  York  OfRce:  30  Church  St.  R.  E.  CIcaton  *  Co..  20  St.  Nicholas  St.. 

Chicago  Office:  1414  Fisher  BldK.  Montreal.  Canada 

Los  Angeles  Offi<e:  Citizens  Batik  Bldf.  General  Supply  Co.  of  Canada.  Ltd., 

Spokane  Office:  Mohawk  Block  Winnittef,  Canada. 

Taylor  Enrineerini;  Co..  Vancouver,  B,  C. 

The  Cement-Cun  im  not  a  roetrieted  article.  It  may 
be  purchaeed  outright  from  ue  and  ueed  by  anyone. 


UP  in  Hillsborough,  New  Brunswick,  a  big  fire  com¬ 
pletely  destroyed  the  old  mills  of  the  Albert  Manufac¬ 
turing  Company,  lifter  they  had  rebuilt  their  build¬ 
ings  according  to  “mill  construction”  classification  (heavy 
southern  pine  frames,  solid  floors,  2-in.  tongue-and-groove 
spruce  sheathing),  they  thought  of  fire-proofnuj. 
Cement-Gun  did  the  trick.  Strips  of  battens  were  nailed  out¬ 
side  the  sheathing;  coarse  wire  netting  stretched,  and  (iunite 
(the  cement-sand  product  of  the  Cement-Gun)  shot  all  over 
the  buildngs. 

Today  fire  cannot  harm  the  outside  of  these  buildings — they 
are  encased  in  stone.  Why  not  fireproof  your  wooden  build¬ 
ings  in  the  same  way? 
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Reduce  Your  Labor  Costs 

Toncan  Metal  Corrugated  Culverts  are 
placed  quickly  by  ordinary  labor  and,  further, 
when  once  laid  they  are  there  to  stay.  Ex¬ 
tremes  of  heat  and  cold  will  not  damage  them, 
floods  will  not  loosen  their  ground  grip  and 
they  stand  up  under  the  most  severe  traffic 
loads. 


Toncan  Metal  Corrugated  Culverts 


Resist  Corrosion 


The  reason  is  that  those  impurities  which  pro¬ 
mote  corrosion  have  been  removed.  The 
metal  is  of  uniform  density  and  good  all  the 
way  thru.  Years  of  use  under  most  trying 
conditions  have  proven  that  there  is  nothing 
more  durable  made  from  iron  ore.  In  SPC. 
Toncan  Metal  we  have  a  sheet  manufactured 
especially  for  culverts.  Every  sheet  is  full 
weight  to  gauge  and  carries  two  ounces  of 
galvanizing  to  ever)'  square  foot  of  double 
exposed  surface. 

If  you  are  interested  in  better  iron  and  better 
culverts  you  will  be  interested  in  our  100  page 
book,  “Corrosion — The  Cause — The  Effect — 
The  Remedy.”  This  contains  authentic  in¬ 
formation  appreciated  by  those  who  want  to 


know  the  reason  of  things.  For  the  past  sev¬ 
eral  years  it  has  been  in  great  demand  as  a 
reference  book  by  architects,  contractors,  en¬ 
gineers  and  colleges.  As  long  as  the  supply 
lasts  we  will  send  the  book  with  our  compli¬ 
ments  to  those  who  request.  The  demand  this 
Spring  has  been  exceedingly  severe  and  we 
suggest  an  early  inquiry  if  you  are  interested. 

Tell  us  of  the  culvert  work  you  have  in  mind 
and  we  will  put  you  in  touch  with  the  culvert 
manufacturer  nearest  you  who  can  supply 
your  needs  promptly.  Toncan  Metal  Cul¬ 
verts  are  ready  “"or  immediate  delivery  from 
numerous  points  thruout  the  United  States 
and  Canada.  Kindly  address  Department 
Q24. 


THE  STARK  ROLLING  MILL  COMPANY,  Canton,  Ohio 
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As  Long  or  as  Short  as  You  Want  It 

A  Ferguson  standard  building  can  be  built  any  length  or 
width,  conforming  with  given  units  of  measurement. 

The  Standard  No.  3,  shown  in  the  illustration,  can  be  ex¬ 
tended  to  any  length  in  units  of  20  feet  and  to  any  width 
in  units  of  50  feet. 

An. Owner  can  erect  as  small  a  building  as  he  wishes  and 
expand  it  to  accommodate  increased  business  at  any  time  in 
the  future  by  removing  an  end  or  side  wall. 

An  Owner  can  erect  a  Ferguson  Standard  Building  with 
his  own  building  force  or  his  local  Builder. 

Ferguson  will  sell  him  steel,  timbers  and  sash  at  market 
prices,  with  complete  erection  instructions,  and  make 
prompt  shipment  on  receipt  of  order. 

When  increased  business  demands  additions  the  same 
^  building  force  or  local  builder  can  obtain  the  necessary 
Ferguson  materials  and  perform  the  additional  con- 
struction. 


rSH  B  U/BN 
□  RIBINATED 
/TANDABD 
rABTaRIC/* 


For  further  infonnation  regarding  Ferguson  Standard 
or  Special  Buildings,  Phone,  ff  ire  or  If'rite 

The  H.  K.  Ferguson  Company 

Engineers  end  Builders 

6523  Euclid  Avenue  CLEVELAND,  OHIO  Rosedale  6854 


r  K  R  B  U/ON 
ORIBINATED 
STANDARD 
FACTBRIK/ 


V 


! 
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I  Derricks 

Inaus'lrial 
V  ;  Cars 

(loncreie 

iplacin^ 

Ecfuipmem 


A  type  of  car  that  can  be 
locked  in  a  half  dump  posi¬ 
tion  to  facilitate  hand  loading 


Insley  Engineering  Service  has  designed  a  large  number  of  the  concrete 
plant  layouts  that  have  been  used  on  recent  important  Government  con¬ 
struction  projects.  This  same  service  is  at  your  disposal. 


Engineers  INDIANAPOLIS.INDIANA  Manufacturers 
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For 

Stucco 

Construction 


A  quickened  sense  of  fire 
risk,  scarcity  of  lumber  and 
the  high  cost  of  paint  and 
labor  have  turned  the  atten* 
tion  of  builders  everywhere 
to  stucco  for  exteriors. 


Stucco  gives  beauty,  adapt¬ 
ability,  fire-resistance,  en¬ 
hanced  value,  actual  econ¬ 
omy  and  permanence,  if  it  is 
properly  applied  to  the  right 
backing. 


Berger’s  Expanded  Metal  Lath 


A  consideration  of  cost,  fire-resistance,  freedom  from  cracking  and  permanence,  in 
the  light  of  careful  examination  of  dozens  of  Stucco  houses  will  add  considerable 
weight  to  our  recommendation: — 

“Use  Stucco  on  Berger’s  Expanded  Toncan  Metal  Lath  applied  direct  to  studding 
and  back-plastered”. 

Expanded  Metal  Lath  is  a  reinforcement  in  every  direction,  Toncan  Metal  gives 
extra  assurance  of  permanence  under  trying  conditions. 

Your  nearest  Berger  Branch  can  supply  the  lath  and  they’ll  gladly  send  you  Metal 
Lath  Handbook  F-24 — Write  today. 


The  Berger  Mfg.  Co.,  Canton,  Ohio 


Branches:  Boston  New  York  Philadelphia  Chicago  St.  Louis  Minneapolis 
Export  Dept.:  Berger  Bldg.,  New  York  City,  U.  S.  A. 
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There  the  Fence  Stands 
With  Its  Stubborn 
Wall  of  Steel 


A  wall  of  steel  with 
its  one  piece  angle 
iron  posts  gripped 
in  concrete. 

A  wall  of  steel, 
capped  with  a  vi¬ 
cious  overhang  of 
barb  wire,  support¬ 
ed  on  arms  that  are 
an  integral  part  of 
the  post  itself. 

A  wall  of  steel  with 
a  heavy  chain  link 
armor,  to  protect 


your  property 
against  the  petty 
pilferers,  and  those 
of  criminal  intent. 

An  Afcco  Fence, 
every  inch  of  which 
gives  your  property 
a  stubborn,  resistant 
protection. 

If  this  is  the  kind  of 
fence  you  are  look¬ 
ing  for;  then  we  are 
looking  for  you. 

When  shall  we  call? 


American  Fence 
Construction  Co 

108  Church  Street,  New  York 
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for  Export  has  Benefited 
Export  Service 


These  non-competinK  American  manufacturers  have, 
durinji  the  last  few  years,  developed  a  most  successful 
cooperative  plan  for  servinj^  the  foreign  buyer. 

In  the  development  of  this  export  service  much  of  the 
equipment  has  been  standardized,  resultinfi  in  hifrher  per¬ 
fection  of  product,  more  efficient  manufacturing  methods 
and  higher  engineering  ability. 

WMiile  these  advances  are  due,  primarily,  to  the  efforts 
of  these  manufacturers  to  perfect  a  cooperative  service  to 
the  foreign  buyer — 


Street  Cradinf; 


PowerShovels 

- - 


T he  Domestic  Buyer  for  Export 

is  also  offered  highly  perfected  and  standardized  equip¬ 
ment  for  all  kinds  of  construction  (buildings,  bridges, 
excavation,  roads,  sewers,  etc.),  as  well  as  for  conserving 
labor  and  increasing  industrial  efficiency. 

Catalogues  and  complete  information  will  be 
sent  on  request. 


Note  14-pace  dieplay  aection  in  July  3rd  itaue. 


Allied  Machinery  Company 

New  York  City 


Square  Dealing  Makes  Sueceia  Pemiarwnt 


Ask  the  Man  Who  Knows 


4.  Ckarget 


^“***4.- 


ITINUOUS  S^H 


NVESTMVENT  VALUE 
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IVind  Cnniiniious  Sash  in  f«iin. 
dry  monitor.  Underlapp  - ^ 
storm  panels  exclude  ram  .it 
ends  of  lines.  Electric  moion 
may  be  used  to  operate  very 
long  lines. 


Pond  Continuous  Sash  in  short 
lengths  between  pilasters. 
Controlled  in  lines  or  groups  by 
Pond  Operating  Device. 
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Pon'*  Continuous  Sash  in  saw- 
tooth'ool.  For  maximum  ven¬ 
tilation  the  sawtooth  sash  lines 
•  lay  be  operated  in  groups  by 
electric  motors.  This  con¬ 
struction,  on  the  top  floor  of 
a  multi -story  factory,  enables 
all  the  most  exacting  work  to  be 
done  under  ideal  conditioos.  A 
building  so  designed  may  be 
made  wider  or  higher  than 
would  otherwise  be  practicable. 


More  Air 


The  intensive  production  of  tomorrow  demands  a  new  standard  of  ventilation. 

Not  merely  larger  openings,  but  mass  control,  is  often  the  answer.  Stop  depending  on 
the  individual  workmen  to  open  windows  and  place  entire  control  in  the  hands  of  the 
foreman, 

POND  CONTINUOUS  SASH  does  just  that.  When  hung  outside  of  structural 
work,  with  underlapping  storm  panels  at  the  ends  of  lines,  it  is  fully  weather-protecting. 
The  Pond  Operating  Device,  with  spirals  and  counterweights  to  balance  the  load 
when  open,  renders  control  of  long  lines  easy. 

Wider  buildings,  better  planned  buildings,  and  larger  output  follow  the  correct  use  of  Pond  Continuous 
Sash. 

We  gladly  co-operate  with  architects  and  engineers.  Shall  we  send  booklets  on  the  use  of  Pond  Contin¬ 
uous  Sash? 


DAVID  LUPTON’S  SONS  COMPANY 


Tulip  and  Westmoreland  Sts. 


Philadelphia,  Pa. 


Makers  of  modern  equipment  tor  daylighting  and  natural  ventilation 
Canadian  Manufacturers:  The  A.  B.  Ormtby  Co.,  Ltd.,  Toronto. 


Pond  Continuous  Sash  is  top-hung  under  an 
overhanging  angle,  and  overlaps  storm  panels 
2  feet  wide  at  the  ends.  Its  20-foot  units  are 
connected  by  weather  proof  expansion  caps 
giving  needed  flexibility  for  alignment  with 
steel  work. 


Its  members  are  extra  heavy  and  rigid;  all 
joints  are  oxy-acetylene  welded.  Control  in 
long  lines  is  made  easy  by  the  patented  Pood 
operating  Device,  hand  or  motor  driven. 

Immediate  deliveries  ban  stock. 
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PURCHASING 

Thirty-jive  Teari  Study  of  <JSCarl^ts 

The  careful,  scientific  selection  of  materials  and  their  purchase  at  the 
most  favorable  terms  and  prices  are  quite  as  important  factors  in  our  service 
as  the  actual  design  and  construction  of  a  project. 

Before  being  accepted  as  suitable  for  the  purpose,  materials  submitted  to  us 
are  carefully  and  searchingly  tested  by  our  experts  in  our  own  laboratories. 
Failure  to  measure  up  to  our  rigid  specifications  means  prompt  rejection. 

The  manager  of  our  purchasing  department  has  been  in  continuous  employ¬ 
ment  with  us  in  that  capacity  for  twenty  years.  He  is  jjosted  on  sources 
of  supply  located  in  every  part  of  the  world.  His  grasp  of  markets  and 
materials  has  saved  our  clients  large  sums. 

Furthermore  the  magnitude  of  cur  operations  results  in  our  commanding 
prices  not  available  to  the  smaller  buyer^  and  is  a  substantial  factor  in 
cutting  construction  costs. 


WESTINGHOUSE  CHURCH  KERR  ^CO.,  Inc. 

Engineers  Constructors 
yj  Waj.i.  Si  reet,  New  York 


MONTREAL 
Shaughnessy  Bldg. 


WASHINGTON 
Wilkins  Bldg. 


BNGINKERS  mni 
CONSTRUCTORS 
A  jwrv/y  rufiafiirfiy 
9Tgmniumti9%  with 
O  uU 


CHICAGO 
Conway  Bldg. 


SAN  FRANCISCO 
Southern  Pacific  Bldg. 


Vfo.Vl 


WCK 

DALLAS 

Western  Indemnity  Bldg. 


Dependable,  Economical  Electric  Power  from  Central 
Stations  Is  Being  IVidely  Used  in  Quarries 
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Marble  Quarrying  and  Finishing  Is  Readily  Done 

With  Electric  Power 


General' 

General  Office 

Co: 


Electric 


any 


Schenectady,  N.Y 


25  Hp.  Motor  Driving  Diamond  Saw 


22  Hp.  Motor  Driving  Electric  Air  Channalar 


Electric  power  is  gene¬ 
rated  in  large  quantities 
very  economically  and 
dependably. 


This  power  is  easily  ap¬ 
plied  by  strong,  reliable 
G-E  motors  which  reliably 
operate  at  high  efficiency. 


It  is  transmitted  to  port¬ 
able  machinery  about  the 
quarry  easily  by  running 
a  wire  to  the  point  of 


use. 


Our  Bulletin  No.  48023, 
“Electricity  in  Quarrying 
and  Finishing  Marble,” 
would  interest  you.  Send 
for  a  copy. 
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Service 

U^ht^s  the  ‘Way  to 
export  markets 

Dependable  service  is  needed  today  more  than 
ever  before. 

The  foreign  buyer  of  machinery  and  equipment 
demands  service — the  manufacturer,  if  he  would 
share  in  the  growing  overseas  business,  must  have  it. 

Service  by  experts  both  in  construction  and  consultation, 
plus  an  expert  knowledge  of  every  export  trade  re¬ 
quirement  and  the  requisite  facilities  to  comply  with  them. 
All  this  you  will  And  in 

0^ 

Our  Engineering  Department  will  secure  and  ship  a 
single  piece  of  machinery  or  an  entire  manufacturing 
equipment. 

Engineering  Booklet  on  request. 

AMERICAN  STEEL  EXPORT  COMPANY 

I  Woolworth  Buildina,  N*w  York,  U.  S.  A. 
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**This  advertitement  was  scheduled  to  appear  in  the  June  19th  issue. 
Delay  in  its  transmission  made  this  impossible.  The  new  price  on  the 
Lakewood  Road  Finisher  will,  therefore,  not  become  effective  for 
readers  of  Engineering  News>Record  until  July  3rd.  Orders  will 
be  accepted  at  the  old  price,  by  mail  or  wire,  until  that  date.** 


The  upper  picture  on  the  opposite  page  is  the 
Lakewood  Road  Finishing  Machine  we  began 
telling  you  about  two  years  ago  to  sell  for 
$1,250.00,  f.o.b.  Milwaukee. 

The  lower  view  shows  the  latest  1919  model 
which  we  have  been  selling  at  the  price  estab¬ 
lished  for  the  1917  and  1918  models. 

To  help  get  business  going  early  in  the  year  we 
advertised  generally  that  we  would  not  change 
any  of  our  prices  before  July  1. 

Beginning  July  1,  1919,  the  price  of  the  1919 
Model  Lakewood  Road  Finishing  Machine  will 
be  $1,650.00,  f.o.b.  Cleveland,  for  16,  18  or 
20-foot  road  widths  and  1-inch  or  2-inch 
crowns.  ’ 

This  price  is  effective  from  July  1,  to  December 
31,  1919. 

THE  LAKEWOOD  ENGINEERING  COMPANY 
Cleveland,  U.  S.  A. 

Offices  in  New  York,  Boston,  Philadelphia,  Washington,  Pittsburgh,  Detroit, 

Chicago,  Milwaukee,  Salt  Lake  City,  Los  Angeles,  Seattle,  Kansas  City 
Oklahoma  City  and  Houston 


June  26,  1919 
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1917-18  $1,250.00  f.o.h.  Milwaukee. 


1919  Model— $],650.00J.o.b.  Cleveland. 

li  e  had  more  work  at  Milwaukee  than  that  plant  eould  handle. 

Greater  manufacturing  facilities  at  the  Cleveland  plant  insure  more  prompt  delivery. 
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‘Jackhamer”  drilling  concrete  block*  in 
New  York  subway 


Down  in  the  Subway 


Cameron  pumps  have  attained  that  peculiar  de¬ 
gree  of  excellence  where  they  have  an  individuality 
of  their  own.  For  any  drive — for  any  service 
specify  CAMERON.  There  is  one  for  every  need. 

Seuii  for  Bulletins 

A.  S.  Cameron  Steam  Pump  Works 

11  Broadway,  New  York 
Offices  the  VV'orld  Over 

tOCM 


The  building  of  the  New  York  subways  was 
and  is  a  stupendous  feat  of  engineering.  Such 
projects  are  made  possible  only  by  modern 
methods  which  demand  the  use  of  the  best  of 
modern  tools. 


“Jackhamers”  drilled  the  underpinning  of  New 
York  City,  at  times  far  below  the  surface — at 
times  immediately  under  the  hurrying  feet  of 
millions. 


Swiftly  and  surely  “Jackhamers”  drove  their 
w'ay  through  solid  rock,  working  day  and  night, 
efficiently  and  steadily.  “Jackhamers”  helped 
immeasurably  to  turn  romance  into  reality — 
to  complete  miles  of  tunnel  and  cut  under  the 
heart  of  the  greatest  city. 


Send  for  Bulletin  4321 


INGERSOIXRAND 

COMPANY 


*  ••  GENERAL  OFFICES,  II  BROAOWAr.NEWYORK  * 

ceiMr$r/c 

n  ere/mesr  oencg 
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“LITTLE  TUGGER” 

The  ‘‘ONE  MAN”  Hoist 

One  “Little  Tugger”  operator  can  hoist  or  haul  the  load  without 
any  assistance.  The  hoist  is  so  constructed  that  its  drum  can  be 
thrown  out  of  gear  by  a  single  motion  of  one  lever,  allowing  the 
cable  to  run  freely  off  the  drum.  The  cable  can  then  be  con¬ 
veyed  to  the  “hitching”  point  by  the  operator.  This  means  a 
SAVING  IN  POWER  as  well  as  LABOR  as  this  cable  does  not 
have  to  be  payed  out  under  power. 

This  particular  feature  is  but  one  of  many  money  saving  qualities 
of  the  “Little  Tugger”  Hoist.  Bulletin  4333  may  suggest  a  way 
for  you  to  reduce  operating  e.xpense.  A  copy  will  be  sent  you 
upon  request. 

“LITTLE  TUGGER” 

Works  equally  well  on  compressed  air  or  steam. 

Hoists  loads  up  to  1000  lbs. 

Can  be  mounted  anywhere  in  any  position. 


^ngersoll-Rand  Company 

11  Broadway,  New  York 
165  Q.  Victoria  St.,  London 

Offices  the  W orld  Over 
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ORDNANCE  DEPT. 


Special  Locomotives  for  Special  Places 


WIIl'RE  inflammable  or  explosive  materials 
have  to  be  transported  in  bulk,  the  locomo¬ 
tive  must  be  built  so  that  perfect  safety 
may  be  assured. 

Not  only  must  sparks  from  the  smoke  stack  be 
arrested,  but  no  hot  coals  must  be  dropped  from 
the  ash  pan.  The  equipment  must  be  so  designed 
that  no  burning  or  very  hot  materials  can  be 

Correapond»nct  Invited 

VULCAN  IRON  WORKS,  1737  Main  St.,  Wilkes-Barre,  Pa 

Locomotive  Builders  for  Forty-Eight  Years. 


dropped  accidentally  where  they  might  ctune  in 
contact  with  anything  inflammable  or  explosive. 
Special  VULC.^N  Locomotives  a-re  built  with  spark 
and  Are  arresting  devices  of  such  a  dependable 
character  as  to  afford  absolute  proteciion  in  pow¬ 
der  and  dynamite  plants,  in  lumber  yards,  around 
saw  mills  or  in  the  timber  in  dry  weather. 


CVeoaotlnc  Plant  of  Jenntoon-WrlKht  Co. 


"  '  ■  i 

1 
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Industrial  Cranes 


Erecting 

Concrete 

Forms 


Five  separate  operations  were  being  handled  while 
these  25-ton  Industrial  Cranes  hurried  up  the  Calumet 
Sag  Channel.  John  O.  Heyworth  knew  the  versatility 
of  Industrial  Cranes,  so,  besides  using  a  drag  scraper 
bucket,  his  cranes  laid  their  own  track,  drove  piles  with 
a  steam  hammer  rig,  handled  grab  bucket  and  did  the 
heavy  material  handling.  It  is  performance  like  this 
that  keeps  Industrial  Cranes  first  in  favor  wherever 
there  is  heavy  lifting  to  do.  There  is  a  size  and  type  for 
practically  every  requirement. 

INDUSTRIAL  WORKS 

Bay  City,  Mich. 


NEW  YORK 

SO  Church  St. 


PHILADELPHIA 
Widener  Bldg. 


DETROIT 
Book  Bldg. 


CHICAGO 
McCormick  Bldg. 


Acnita:  C.  B.  David  Engineerinr  Co..  Birmlnirhanri.  Ala.:  J.  O.  Miller,  St.  Loiiid.  Mo.;  T.  H.  Hopkina 
A  Co.  Montreal.  Que.;  N.  B.  Livermore  A  Co..  San  Franciaco.  Calif.;  Northweetem  Equip¬ 
ment  Co..  Portland.  Oregron  and  battle  Wadhinglon. 

Produrto:  Loeomotive  Erection  and  Wrecking-  Cranes.  5  to  l«tO  tons  capacity.  Pile  Drivers.  Pill.ar 
Cranes.  Transfer  Cranes.  Rail  Saws. 
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Handling  340  lb.  ba^t)  in 
warehouse. 


Portable  Ba* 
Stacker —  Adjust¬ 
able  for  stacking 
on  low  level  or 
up  to  hiah  level 
of  25  feet. 


This  stacker  is  desirned  tor  pilina  from  a  minimum  heirht 
of  6  ft.  to  a  maximum  of  14  ft.  0  in. 


For  handling  and  piling  boxes,  sacks, 
packages,  bags,  etc.,  they  are  money- 
savers  on  a  big  basis. 


Portable  Belt  Conveyer 

Made  up  of  short,  easily  connected 
sections  of  any  length  desired.  Can 
be  easily  run  from  one  part  of  build¬ 
ing  to  another.  Avoids  the  delay  in¬ 
cident  to  unloading  of  hand  trucks, 
and  does  the  work  of  a  large  number 
of  men  and  trucks  at  far  less  cost. 


Portable  Bag  Stackers 

Especially  adapted  for  handling  and 
stacking  bags,  boxes,  etc.,  breaking 
down  piles  and  for  loading  material 
onto  shipping  platform,  into  freight 
cars,  etc.  Save  Labor  and  Time 
and  increase  warehouse  capacity  by 
allowing  higher  piling.  Designed 
for  heavy  duty,  yet  of  light  weight. 
Only  two  men  required  to  push  them 
about. 


The  Jeffrey  Mfg.  Co. 

Columbus,  Ohio 

New  York  Charleeton,  W.  Va.  Dallaa 

Bo.ton  Cleveland  Milwaukae 

Philadelphia  Chicago  Denver 

Scranton  St.  Louie  Seattle 

Pittaburgh  Binnlngham  Montreal 


Our  new  Bulletin  No.  266A 

gives  details  of  construction,  and 
features  interesting  installations  of 
Jeffrey  Portable  Conveyers  and 
Stackers.  Send  for  your  copy. 
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Save 


Labor 

Time 

Storage  Space 

By  using 

JEFFREY 

PORTABLE 

CONVEYERS 


Handling  15  0  0 
Boxes.  weighing 
HO  lbs.  each,  per 
hour. 


Thia  Portable  Belt  Conveyer  is  doing  the  work  that  formerly 


neii  v;onveyer  la  aoing  ine  worg 
required  30  men  with  hand  trucka. 


1 
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i  AUTO-CRANE  Efficiency 
j  Cuts  Road  Building  Costs 


J 

i  ^ ATERIAL  handling  is  a  mighty  bins,  into  waiting  motor  trucks  or  on  to 

i  big  factor  in  road  building  costs.  the  roadbed  itself.  Grading,  excavating, 

BYERS  AUTO-CRANES  pro-  etc.,  are  strictly  AUTO-CRANE  jobs, 
vide  a  most  EFFICIENT  method  of  Jt  gives  efficient  crane  service  and  will 
handling  road  material  and  consequently  handle  with  ease  the  every-day  tasks  of 
an  effective  weapon  for  fighting  high  builder  and  general  contractor, 

costs. 

An  AUTO-CRANE  will  jump  right  AUTO-CRANES  are  built  in  a  choice 

>  into  a  road  building  job  at  the  very  start.  of  Steam,  Gasoline  or  Electricity,  for 

j  It  will  transfer  materials  from  railroad  Power  and  with  Mountings  of  Road 

1  cars  on  the  siding  directly  into  overhead  Wheels,  Rail  T rucks  and  Caterpillars. 


BECKWITH  'P/^TEfNTX 


TRADE  MARK 


^  Is  Oii  f 


Bulletin  1015  tells  how  the  AUTO-ORANK 
will  enable  you  to  handle  most  profitably 
your  share  of  road  building  jobs. 

WIte  TODAY  for  your  copy. 


THE  JOHN  F.  BYERS  COMPANY 

250  Sycamore  Street 
RAVENNA,  OHIO 


IB 
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FUrihiliftf — harked  htj  plenty 
of  pinrrr.  That'*  the  hig 
‘’vhy"  of  " Marion"  Crawling 
Traction  7’nirkx.  'They  dis¬ 
tribute  weight  itrer  a  broad  area 
—go  nearly  anywhere. 


Vote  the  "Marion"  passing 
T  a  railroad,  hearing  mi  the 
die  and  both  sides  of  the 
triu.k.  Surh  "stunt"  would 
■i$  impossible  with  any  similar 
type  of  truck. 


Take  the  "Short  Cut”  to  the  Next  Job ! 


Here  is  a  Model  36  ”Marion”  owned  by 
A.  V.  Wills  8C  Sons,  on  its  way  to  work  on 
a  levee  job  near  Brewster,  Ill.  It  is  going 
up  this  steep  bank  under  its  own  mighty 
power— shoving  along,  tank-fashion,  just 
as  though  it  were  an  ordinary  stunt  for  shovels 
to  climb  steep  grades  without  help. 

Even  that  wasn’t  all.  This  same  ma- 
chine  had  crossed  a  frozen  creek  just  a 
few  minutes  earlier — without  outside  help 
of  any  kind.  It  smashed  into  the  ice, 


sloughed  through  the  mud,  bucked  the  bank 
—and  went  over  the  top  with  a  hurrah. 

That’s  the  real  "Marion”  spirit— the 
spirit  that  tackles  jobs  with  a  vim,  then 
sees  them  through.  There’s  no  "laying  down” 
to  a  "Marion”— you  can  always  count  on  its  being 
in  as  strong  at  the  finish  as  at  the  start. 

L*»t  us  help  you  plan  than.  .;wjob. 
Te'  us  what  you  have  to  do  .*nd  we 
w’  show  you  how  "Marions”  will  help 
'  a  do  it. 


THE  MARION  STEAM  SHOVEL  COMPANY 

Established  1884  Marion,  Ohio 


NEW  YORK 


SAN  FRANCISCO 


euECTWC  S0Lf»O! 
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Efficient  Water  Pressure 


Charles  E.  Golden 

President  and  General  Manager 

1.  Positive  in  action  and  always 
dependable. 

2.  Perfectly  cushioned  by  water 
and  air  both  in  opening  and  closing. 

3.  Fitted  with  electric  solenoid  that 
enables  the  valves  to  be  opened  wide 
from  distant  point  in  case  of  fire  or 
other  emergency. 

4.  Again  closing  the  circuit  for  a 
few  seconds  will  automatically  restore 
the  valves  to  normal  position. 


Mr.  Golden  says: 

**Thoae  surges  and  fluctuations  in  your  dis~ 
tribution  lines  mean  money  loss  to  you 
Install — 

GOLDEN-ANDERSON 

Patent  Automatic  Cushioned 
Water  Pressure  Regulating  Valves 

Furnished  with  or  without  Solenoid 
a  Attachment 

A  and  you  will  save  many  times  the 
amount  of  the  slight  outlay  in 
both  operating  and  mainte¬ 
nance  expenses. 

They  will  provide  the  simplest, 
most  economical  .and  most  sat¬ 
isfactory  means  of  attaining  this 
ideal  condition.  Note  the  follow¬ 
ing  points. 


5.  Provided  with  special  safety 
operating  piston  making  the  accidetftal' 
entrance  of  high  pressure  into  the  low 
pressure  side  impossible. 

6.  Easily  adjusted  to  deliver  the 
desired  pressure  from  the  outside. 

7.  All  water  passages  are  large  to 
prevent  danger  of  clogging. 

8.  Made  in  sizes  to  24  inches. 

9.  Correct  in  every  detail  and  virtu¬ 
ally  indestructible. 


AUIOH/: 
W/a'  l  . 
PRE5SUi’:‘  ■  ;; 


Golden-Anderson  Patented 
Life  and  Property  Insurance 
Valves 


1.  Automatioally 
protects  tbe  plant 
against  complete 
boiler  sbutdown.  In 
case  or  accident,  to 
any  one  bol<er,  by 
absolutely  nreyant- 
ing  back  Sow  of 
steam. 

3.  Posltlysly  pro¬ 
tects  against  pipe 
explosions  by  In¬ 
stantly  shutting  off 
all  steam  Bow  when 
a  break  occurs  in 
any  steam  pipe  line. 

3.  Automatically 
equalises  pressure 
between  all  hollers. 

4.  Automatically 
cuts  a  holler  Into 
service. 

5.  Prevents  Inflow 
of  steam  to  a  cold 
boiler. 

6.  Positively 
cushlooed.  No  ham¬ 
mering,  spinning  or 
sticking. 

7.  1830  repeat 
orders  from  U.  S. 
Steel  Carp. 


Golden-Anderson  Patented 
Cushioned  Automatic  Altitude 
Controlling  Valves 

Tbey  stop  all  water  waste  down  the  overflows  of 
rrarrvoirs.  standpipes,  unka,  etc.,  by  sutomatlcally 
maintaining  the  water  level  constant  at  the  dealretl 
level.  Tbey  operate  without  floats  or  natures. 

Tbite  ways  of  closing: 

1  By  water. 

2  By  rlectrlclty  from  distant  points. 

3  By  hand 


Sisss  up  to  24  in. 


Golden-Anderson  Patented 
Automatic  Cushioned 
Controlling  Float  Valves 

1 .  They  eliminate  tbe  heavy  lorn  of  water  down  your 
feed  water  beater  hot  well  and  other  tank  overflows  by 
accurately  oontnilUng  the  make-up  water. 

2.  Automatically  hold  a  constant  water  level  without 
attr  on. 

3.  feetly  cushioned  both  by  water  and  air. 

4.  y  heavy  construe-  — 

tlo  .adapted  tn  either 

low  pressure. 


Sises  up  to  24  in.  i 
Fea4-Wotar  Hsntsr. 


*Host8  of  Referenced* — **Every  Valve  With  an  Absolute  Guarantee* 

Golden-Anderson  Valve  Speciadty  Company 

1202  Fulton  Building,  Pittsburgh,  Pa. 
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A  good  way  to  use  Lackawanna  Steel  Sheet 
Piling  in  building  river  retaining  walls 


Here  ii  a  good  type  of  unit  cofferdams  of  Lackawanna  Steel  'Sheet  Piling 
for  building  river  retaining  walls.  In  this  particular  instance,  at  the  plant 
of  the  Pressed  Steel  Car  Co.  of  Pittsburgh,  a  coal  pocket  was  built  behind 
the  retaining  wall  and  made  part  of  it,  with  the  cofferdam  protecting  the 
foundation  of  coal  pocket  during  construction. 

Theiie  cofferdams  were  about  100  feet  long,  the  last 
one,  however,  being  200  feet  long,  and  the  concrete  work 
extended  to  about  14  feet  below  pool  level.  From  the 

nature  of  the  work,  it  is  evident  that  the  Lackawanna  (n>o/)»ateritiit/l  I  o'  • 
Steel  Sheet  Piling  was  used  a  number  of  times,  and  that  f/.  ros  iO--*’. 

if  the  200-foot  cofferdam  could  be  successfully  unwatered  I  f  Ti-  /-‘ittlt 

and  kept  dry  in  a  sand  and  gravel  soil  as  exists  here  -'i,  +  " 

Latktmanna  Stef  I  Sheet  Piling  must  be  watertight.  2 

The  method  of  onstruction  adopted  by  the  con-  | 

tractors  here,  The  Dravo  Contracting  Co.,  Pittsburgh, 
was  economical  in  that  the  permissible  preliminary 
dredging  was  done  before  setting  the  steel  sheet  piling  .xZc 

walls,  which  had  to  be  driven  subsequently  only  about  / 

eight  feet.  /  „ 

We  are  told  that  although  water  came  up  through  the  iMkammmma  ia%  t 
bottoms  of  the  excavated  cofferdams,  no  trouble  was 
experienced  in  maintaining  dryness,  a  lO-inch  centrifugal 
pump  running  at  moderate  speed  having  met  all  require- 
tnenta. 

The  unfailing  dependability  of  properly  selected  and 
driven  Lackawanna  Steel  Sheet  Piling  it  always  a  source  General  S 

of  profit  to  the  wise  contractor  and  gives  him  a  confidence 
at  to  uninterrupted  progress  not  otherwise  obtainable.  Pnit^ 

Try  one  installation  and  you  will  want  more.  Our  Buffalo 

literature  and  our  engineers  will  help  you  to  get  the 
most  from  the  investment.  1:*'*“.?** 


I  Sand  GroMt 

Good  Sand  and  Graitnl 


J  3  \ 

Lutthammmma  12%  Strott/At*  IVi'S  StkW 


General  Sales  Office  and  Works:  Lackawanna,  N.  Y. 


Chleage 

CIneinnati 

Clavaland 


Detroit 
New  York 
Philadelphia 


San  Franoiaoo 
St.  Loula 


>  mrrmthrm  < 


.1  tightening  action  under  pressure 
that  makes  a  single  wall  cofferdam 
watertight,  even  in  deep,  clear 
water. 


Lioenurce  for  the  manufacture  of  Lackawanna  Steel  Sheet  Piling: 
For  Qrrat  Britain  and  British  Colonies  in  the  Eastern  Hemis¬ 
phere:  Cargo-Fleet-Iron  Co..  Middlesbrough  England.  ForFranje. 
Italy,  Spain.  French  Colonies  and  Protectorates.  Itsdian  Colonies 
and  Spanish  Co.oniea  in  the  Eastern  Hemisphere:  Cie  Dea  Fortes 
it  Ataine*  de  la  Marine  et  d'Hom^court.  Paris.  France. 

Sole  Exporters  for  Other  Countries: 

Consolidated  Steel  Corporation.  165  Broadway,  New  York 


i 

f 


UlNDC 

'OX'CEK 


NO  matter  how  much  nor 
how  little  Oxygen  you  re¬ 
quire — nor  how  your  rate  of 
consumption  varies — nor  how 
sudden  your  need  for  a  large 
quantity.  .  .  .  TTiere  are  65 
Linde  Distributing  Stations, 
located  where  one  or  another 
will  meet  your  needs  without 
interruption. 

819 


The  Linde  Air  Products  Comp^iny 

Larg'est  Producer  of  Oxggen  in  the  World 

30  East  42^  Street  Kohl  Building 

New  York  San  Francisco 


All  You  Want 
Where  You  Want  It 
When  You  Want  It 
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Owners  Records  of  •  ^ 

1 00,000-200,000-300,000 

MILES 

^  I  ^HE  ultimate  mileage  of  White  Trucks  is 
^  sdll  unmeasured.  Some  have  rounded  out 
300,000  miles.  Many  have  run  200,000  miles. 
Hundreds,  probably  thousands,  have  passed  the 
100,000  mark —a  very  common  White  per¬ 
formance. 

We  have  just  published  a  book  which  tells  of 
more  than  400  White  Trucks  with  operating 
records  of  100,000  miles  and  over.  These  trucks 
are  still  giving  good  service  today. 

This  book  is  the  most  convincing  exhibit  on 
the  subject  of  truck  durability  that  has  ever  been 
presented.  It  gives  a  new  insight  into  truck 
economy  through  truck  longevity.  A  copy  of 
“100,000  Miles  and  More”  will  be  sent  to  anyone 
interested,  upon  request. 


WHITE  TRUCKS 

■O’ 


THE  WHITE  COMPANY,  Cleveland 
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ompany  Are  Well  Satisfied  With 
allation  of  “AMERICAN”  Pumps 
jsitancy  in  Saying  S'' 

Their  letter  follows: 

Frankford,  l  iu.^ 

March  19,  1919 

I  )  Slate  that  the  three  8-inch  American  Centrifugal 
filter  plant  for  the  past  two  years,  have  proven 


“We  are  plea' 
Pumps,  operated 
very  satisfactory  in 


(Signed)  THK  RARRKTT  COMPANY, 

Clicinical  Dfpartmrnt, 

11.  J.  WRICMT,  Plant  Kngineer. 

linpelirr,  wearing  rings,  shaft  sleeves  and  gland 
are  <if  bron/e. 

F.rticiency  developed  was  74  per  rent. 

The  original  order  was  for  two  pumps  and  later, 
after  a  thorough  trial,  the  third  pump  was  added. 

This  is  cited,  merely  as  another  among  many 
instances,  indicating  the  satisfaction  rendered  hv 
.'WIEKK'.^N  pumps  in  service. 

Catalog  149  descrilies  our  centrifugal  pumps  and 
The  shells  were  built  to  withstand  a  pressure  of  No.  IJO.^  our  deep  well  plunger  pumps  These  will 

0  lbs  pressure  he  sent  t(»  any  address  on  request. 


The  installation  which  was  sold  by  Sciple 
Gochenour  Mfg.  Co.,  our  Philadelphia  repre¬ 
sentatives,  consists  of  three  AMERICAN  Type 
nSMll,  S-inch  special  centrifugal  pumps,  direct 
connected  to  a  7S-hp.,  220-volt,  2-phase,  6(l-cycle 
a  c  motor  operatitig  at  1800  r.  p.  m. 


This  pump  has  a  capacity  of  1400  g.  p.  m. 
against  a  total  head  of  ISO  feet,  including  a  suction 
head  of  3S  feet. 


The  American  Well  Works 

General  Oflices  and  Works:  Aurora,  III.,  U.  S.  A.  Chicago  Office:  First  National  Bank  Bldg. 

District  Sales  Acencicat 

New  York  Oily  St.  Paul  Minn.  Birminrhani  Ala.  I.ineolii,  Neb.  Salt  LakeOite  Utah  ROmonton  Alta. 

Philadelphia.  Pa  S(  l.ouis  Mo  Kansas  City,  Mo.  Denver,  Colo.  Los  Anselm.  Cal.  Caleary.  Alta 

Piltshureh,  Pa  Dallas.  Texas  Joplin.  Mo.  San  Praneisco.  Cal.  Artesia,  N.  Mex.  Chatham.  Ont. 

Montreal.  Canails. 


■•'■■r'C 


V  ■: 


■R  B  C  O  R  D-^S^ctum 


Rorif  plunks 

of  f  a  V  . 
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Jecny  in  ninr 
years. 

{Courtrjy  I 
J.  It  n  X  I  r 
€  n  g.,  .  Isso- 
dated  Fa, 
tory  Mutual 
Fire  Iniur- 
a  nc  e  Cos  . 
Boston.) 


Partly  Decayed  Wood  is  a  Serious  Fire;  Hazard 


'I'he  Inspectio.'  Department  of  the  Ass«Kiated  Fac¬ 
tory  Mutual  l  ire  Insurance  Companies,  in  their 
pamphlet  “Dry  Rot  In  Factory  Timbers”  states — 
"The  loss  to  mills  from  rutting  timber  is  many  thou¬ 
sands  of  dollars  a  year.  If  ’ood  iiiiiiiijiiii  imii  ■iii,|ii|||i!iiiiiiii|||j|ji^ 
infected  by  dry  rot  ignites  more 
easily  than  sound  uysod,  and  { '|||||| 
mill  timbers  with  rotted  ends  ii  ||l:|j!  ill 

fall  more  quickly  under  fire.”  j 

Rotted  timbers  are  also  apt 
to  fail  mechanically,  jeopardiz¬ 
ing  the  life  and  limbs  of  work¬ 
men. 

The  use  of  Carbosota  Creo¬ 
sote  Oil  will  retard  decav.  prac¬ 
tically  eliminating  rut  and  less¬ 
ening  the  ♦ire  hazard.  Creosoted  wood,  when  dry,  is 
no  •:.ort  combustible  than  sound  untreated  worsd,  and  is 
decidedly  less  inflammable  than  partly  decayed  wood. 

“Of  whatever  kind  of  wood  the  outer  part  of  the 
roof  is  (referring  to  a  double  roof),  it  should  be  com¬ 
pletely  penetrated  with  hot  creosote  so  as  to  sterilize  it 
and  prevent  the  development  of  fungus.  Such  an  outer 
insulating  covering  will  be  found  as  practicable  for  a 
concrete  roof  as  for  a  wooden  roof.”  (F.  J.  Hoxie, 
American  Architect,  1-29-19). 

Non-pressure  treatments  are  most  suitable  to  the 


conditions  encountered  in  new  cq^^truction.  or  repairs 
to  roofs.  Every  mill  should  be  equipjnfl^  with  a  simple 
open  tank  creosoting  plant,  and  all  timbcf(  K 
which  will  be  placed  in  a  Situation  favoilv  ,|p  ,o  de¬ 
velopment  of  decay, ^should  be 
creo-  ited. 

C.'.ibosota  Creosote  Oil  is  a 
pure,  high-grade  coal-v  *-  creo¬ 
sote  oil,  especially  refined  for 
use  in  non-pressure  processes.  It 
jonforms  to  the  recognized 
.standards,  as  represented  b\ 
Specification  No.  128,  issued  by 
the  United  States  Shipping 
Board  Emergency  Fleet  Cor¬ 
poration. 

-The  services  of  our  experts  may  be  obtained  gratis, 
when  required. 

(Green  ocood  cannvt  he  effectively  crensnted  hy  nnn- 
pressure  processes.  1:  should  he  air-dry.  In  regions  of 
moist,  <iL‘arm  climate,  ci-ood  of  some  species  may  start  I', 
decay  before  it  can  be  , sir-dried.  Exception  should  be  made 
in  such  cases,  and  trea  ment  modif.ed  accordingly.) 


CompaiQr 


New  York  Chirtfo  l*hlUdelphla  Boiton  St.  J  ouli  riaraland 
rinrinnati  PitUburgh  Detroit  NewOrieani  Birmingham  Kansas  City 
Minneapolis  Nashville  Salt  Lake  City  Seattle  Peoria  Atlanta 
Duluth  Milwaukee  Dallas  Bangor  Washington  Johnstown 
Lebanon  Youngstown  Toledo  Columbus  Richmond  Latrobe 
Hethleheni  Eliaabeth  KuiTalo  Baltimore 
THE  BARRETT  COMPANY.  Limiud:  Montreal  Toronto  Winnipeg 

Vancouver  8t  John.  N.  B.  Halifax,  N.  8.  8ydney.  N.  8. 


Permanent  portable  plant  built  by  large  paper  m\ 
creosoting  roof  boards  and  miscellaneous  lumber,  (a) 
for  hot  treatment,  (b)  Tank  for  cold  treatment,  (c^ 
for  catching  drippings. 


Plant  for  creosoting  roof  hoards  and  timbers  n-ith  Carbo¬ 
sota  by  Open  Tank  Process.  Tnvo  m-ooden  tanks  lined  vsith 
galvanized  sheet  iron,  soldered  at  joints,  one  for  "hot  treat¬ 
ment,"  the  other  for  "cold  treatment." 
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